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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SEJRVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 
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Offlciiil    Pui>er   of    Vallejo   Builders' 
E^xchange 

filtered  as  secoud-classi  matter  at 
San  ITraiicisco  Post  OiHce  under  act  of 
Cong^ress    of   March   3,   1879. 

Early  Improvement  of  Victory 
Highway  Assured 

Early  improvement  of  the  Victory 
Trans-Continental  Hig'hway,  stretch- 
ing from  San  Francisco  to  New  York 
City,  i.s  held  a  practical  certainty,  ac- 
cording to  President  George  S.  For- 
derer  of  the  California  State  Automo- 
bile Association.  Both  Utah  and 
Nevada,  it  is  believed,  will  declare  the 
Victory  Highway,  a  "primary  road." 
Nevada  has  already  taken  the  first  step 
by  adopting  the  Victory  Highway  from 
Wells,  Nevada  to  Wendover,  Utah,  as 
a  part  of  its  State  Highway  System. 
If  declared  a  "primary  road"  by  these 
two  states  the  Victory  Highway  will 
be  entitled  to  60%  of  the  Federal  Aid 
money  available  from  the  government. 
Nevada  now  has  approximately  $3,400,- 
000  of  available  Federal  money.  This 
would  provide  about  $2,040,000,  which 
amount,  with  state  aid,  would  be  suffi- 
cient to  construct  an  improved  road 
across  that  state  except  for  three  short 
sections.  A  movement  is  now  on  foot 
to  raise  $150,000  to  assist  in  improving 
these  units. 

The  Victory  Highway  has  been 
signed  as  far  east  as  Kansas  City  by 
the  California  State  Automobile  As- 
sociation. The  road  signing  truck  of 
the  Association  returiicd  to  San  Fran- 
cisco after  traveling  8,^00  miles.  The 
truck  left  San  Francisco  on  June  17th 
last,  and  since  that  date  has  erected 
6000  road  signs.  Strip  maps  of  the 
new  trans-continental  highway  have 
been  completed  and  will  be  ready  for 
distribution  for  the  openiiig  of  the  1922 
touring    season. 

The  absence  of  a  well  signed  and 
imi)roved  trans-continental  route  load- 
ing into  Northern  California,  according 
to  President  Forderer,  has  been  a  seri- 
ous obstacle  to  the  growth  of  this  sec- 
tion of  the  state.  Statistics  assembled 
by  the  Utah  State  Automobile  Associ- 
ation 'm  1920  showed  thai  of  31,000 
tourists  reachiTig  Salt  Lake  City,  25,000 
went  by  two  roads  into  Southern  Cali- 
fornia, primarily  because  of  better 
road  conditions  and  the  existence  of 
road  signs.  These  tourists,  according 
to  the  Utah  .Association,  designated  a 
preference  for  Xothern  California.  The 
Automobile  Association  will  complete 
the  signing  of  this  route  to  New  York 
City  in   the  Spring. 


Portland  Cement  Ass'n  Bases  Mem- 
bership on  Quality  of  Product 

At  the  final  session  of  the  annual 
meeting  of  the  Portland  Cement  As- 
sociation, held  at  the  Biltmore  Hotel, 
New  York,  the  Association's  Constitu- 
tion and  By-Laws  were  amended  so 
as  to  make  membership  in  the  As- 
sociation "Contingent  upon  member's 
product  meeting-  the  Standard  Speci- 
fications for  Portland  Cement  adopted 
by  the  United  States  Government  and 
the  Americam  Society  for  Testing  Ma;- 
terials." 

Engineers,  architects  and  contrac- 
tors are  familiar  with  the  high  stand- 
ard of  specifications  governing  cement 
manufacture  and  will  herald  this 
action  as  the  greatest  advance  step 
ever    taken   by   the   industry. 

Along  with  other  scientiflc-educa- 
tional-research  activities,  fhe  Portland 
Cement  Association  is  disti^nguished 
for  its  cooperative  work  with  tech- 
nical societies.  This  has  been  in  the 
nature  of  contributing  to  the  improve- 
ment of  building  materials,  methods 
and  standards  in  general,  among  these 
being  building  codes,  but  the  Associ- 
ation has  particularly  been  active  in 
keeping  stamdard  requirements  for 
Portland  cement  on  a  high  plane  and 
in  insuring  its  proper  use  by  the  con- 
suming public. 

The  Association  is  not  concerned 
with  the  commercial  relations  of  its 
members  to  their  patrons  and  while 
not  undertaking  to  guaraTitee  directly 
the  quality  of  cement  produced  by  its 
members,  has  very  adroitly  accom- 
plished the  same  thing  by  adding  to 
its  Constitution  and  By-Laws  the 
amendment    above    mentioned. 

This  action  of  the  Portland  Cement 
Association  perhaps  typifies  its  service 
to  the  public  in  a  way  that  will  be 
more  readily  grasped  by  people  at 
large  than  any  other  one  item  of  prac- 
tice or  policy  uiider  which  it  operates. 
President  L.  T.  Sunderland  of  Kansas 
City,  Mo.,  was  was  re-elected  at  the 
annual  meeting,  in  commenting  upon 
this  amendement,  says,  "This  only 
serves  as  a  further  protection  to  the 
cement  buying  public.  Portland  ce- 
ment always  has  been  a  highly 
stafndardized  product  but  as  varying 
degrees  of  skill  have  been  displayed  in 
so-called  tests  of  cement  made  by 
people  not  thoroughly  grounded  in 
testing  practice  through  lack  of  long 
and  competent  laboratory  training, 
misleading  results  have  often  been  an- 
nounced. The  public  can  now  feel  as- 
sured that  if  the  cemeait  is  produced 
by  a  member  of  the  Portland  Cement 
Association,  that  fact  is  an  added  en- 
dorsement of  quality  and  actual  as- 
surance that  it  will  measure  up  to  the 
accepted  engineering  standards,  since 
otherwise  membership  in  the  Associ- 
ation   would    be    thereby    jeopardized." 

Re-elected  with  President  Sunder- 
land were  Richard  Hardy,  first  vice- 
president,  Cliattanooga,  Team.;  S.  B. 
Newberry,  second  vice-president,  818 
Engineers'  Building,  Cleveland,  Ohio; 
and  F.  W.  Kelley,  treasurer,  126  State 
street,   Albany,   New   York. 

The  following  directors  were  also 
elected: 

H.  Struckmann,  342  Madison  Ave.. 
New  York;  Charles  F.  Conn.  603 
Pennsylvania  Building.  Philadelphia. 
Pa.;  H.  L.  I'.loek,  Post  Dispatch  Bldg.: 
Si.  Louis.  Mo.;  W.  M.  Hatch,  Union 
City,  Mich.;  George  T.  Cameron, 
Crocker  Bldg.,  San  Francisco,  Calif., 
and   David   M.   Kirk,   Wampum,   Pa. 


Building  Boom  is  Sighted  in 
Oakland 


A  building  boom  for  Oakland  which 
has  never  before  been  excelled  in  the 
history  of  the  city,  is  predicted  In  the 
reports  of  James  K.  Nelson,  retiring 
president  of  the  Builders'  Exchange  of 
Alameda  County,  and  William  E. 
Hague,  secretary-manager.  The  re- 
port of  Nelson  was  renedered  at  the 
annual    meetiTig   of   the   exchange. 

The  report  is  based  on  actual  fig- 
ures, according  to  Hague,  and  shows 
that  buildings  are  now  being  planned 
in  architect's  oflfices  in  Oakland  that 
will  cost  around  $8,000,000.  Ol  these 
buildings  nothing  has  been  said  to 
date,  so  that  the  annoufncement  from 
Hague   comes  as   a   general   surprise. 

Plans  for  buildings  which  have  al- 
ready been  announced,  in  addition  to 
several  for  which  plans  have  not  been 
made  public,  which  are  to  go  up  on 
Broadway  alone,  actual  building  to 
start  soon  after  January  1,  will  add 
another  $8,000,000  to  the  total  build- 
ing expenditures  for  Oakland  during 
the    coming    year. 

Oakland   Leads   S.   F.   in    Penults 

Another  sign  of  promised  tremen- 
dous increase  in  the  building  industry 
for  Oakland,  as  pointed  out  by  Hague, 
are  the  monthly  building  permits  for 
the  bay  district.  The  building  per- 
mits of  Oakland  have  .  exceeded  the 
building  permits  of  San  Francisco  by 
many  thousands  for  the  past  five 
months.  The  figures  are  not  only  as 
a  whole,  but  from  month  to  month, 
showing  a  steady  increase  of  the  east 
side   of   the   bay. 

The  peak  of  the  building  boom  for 
the  year  1922,  is  expected  about  July. 
Activities  which  will  gradually  con- 
sume the  greater  portion  of  unem- 
ployed labor  will  begin  soon  after  the 
first  of  the  year,  the  figures  show,  and 
will  gradually  begin  to  set  its  record 
breaking   pace   about   May   1. 

The  prediction  is  not  a  guess;  it  is 
not  speculation,  according  to  Hague. 
To  justify  his  assertion  he  points  to 
the  actual  figures.  Architects  assert 
that  they  were  never  more  occupied 
than  at  the  present  time.  Some  have 
more  than  they  can  do,  all  of  which 
corroborates  the  predictions  of  both 
Nelson   and    Hague. 


COETHALS,    C.l.XAL    BlILDER,    WILL 

REPORT    ON   AVASHIXGTOX 

IRRIGATION 


General  George  Goethals,  builder  of 
the  Panama  Canal,  will  come  to  Wash- 
ington the  latter  part  of  this  month 
or  early  in  February  to  investigate 
and  report  on  the  feasibility  of  the 
proposed  $320,000,000  Columbia  Basin 
irrigation  development  project,  accord- 
ing to  a  Spokane  delegation  of  Chambn 
of  Commereo  officials  and  business  moii 
touring  the  Northwest  in  the  interest 
of   tho  Columbia  Basin  project. 

The  fee,  according  to  the  informa- 
tion, which  Goethals  asks  is  $25,000. 
Of  this  amount  the  State  Reclamation 
Bureau  is  ready  to  pay  $15,000.  The 
remaining  $10,000  must  be  raised  in 
Seattle,  Tacoma,  Spokane  and  Port- 
land, if  the  services  of  Goethals  are 
to  be  obtained. 


There  are    173    public   and   5;<    priv.i.e 
schools   in   Hawaii. 
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Two  ways  at  least  to  increase  the 
efficiency  of  construction  workmeTi  has 
been  brought  out  by  the  Lockwood 
Committee  now  investigating-  In- 
efficiency of  building  trade  labor  in 
Xew  York.  In  the  course  of  the  erec- 
tion of  an  apartment  house  in  the 
Bronx  a  crew  of  twenty-tw'o  men  had 
plastered  32  rooms  in  three  and  a  half 
days.  .The  contractor  thereupon  made 
a  bet  of  $100  with  the  foreman  against 
the  completion  of  the  plastering  job 
in  a  given  time.  And  they  plastered 
48  rooms  in  two  and  a  half  days! 


A  petition  for  the  voluntary  disso- 
lution of  the  Oakland  Magne.site  Com- 
pany has  been  filed  in  the  Superior 
Court  on  behalf  of  the  directors  of  the 
company.  The  concern  has  operated 
extfOisive  mines  in  the  Porterville  re- 
gion. Directors  include  C.  P.  Mur- 
dock,  G.  C.  Barnhart,  J.  D.  Garretson, 
Martin  Allen,  J.  W.  Garthwaite  and 
S.   D.    Allen. 


The  George  H.  Borrmann  Steel  Co., 
with  offices  in  the  Monadnock  Bldg., 
San  Francisco,  has  leased  from  the 
Western  Pacific  Railway  a  building 
containing  l.'j.OOO  square  feet,  and  a 
spur  track,  in  Adeline  street  near  the 
^^ate^f^ont,   Oakland. 


Since  .luly  1,  1!)21,  the  Fresno  council 
has  awarded  21  contracts  for  street 
improvements  reprosentinp  an  expendi- 
ture of   $636,230. 


About  14.000  miles  of  good  roads 
have  been  constructed  in  the  United 
States  during  the  past  year  by  the 
various  states,  in  conjunction  with 
federal  aid,  according  to  a  statement 
put  out  by  the  Bureau  of  Public  Roads 
of  the  United  States  Department  of 
Agrriculture. 


Rufus  B.  Carlton  has  been  appointed 
city  clerk  of  Sacramento  to  fill  the 
vacancy  caused  through  thf  death  of 
M.    J     Desmond. 


Chimneys  and  Fireplaces;  JIow  to 
Build  Them,  is  ilescrlbod  by  A.  M. 
DanlflH  of  tlif  Bureau  of  I'ubllc  Ilnads, 
in  Farmers'  Bulletin  No.  1230,  recently 
issued  by  the  U.  S.  Department  of 
Agriculture.  Copies  will  be  sent  on 
reoucst. 


T'uMlc  lmpr<iv<^monlH  undcri.-ikcn  by 
the  Tehama  County  Supervl.sors  dur- 
ing the  year  l!t21  total  $1,.^H2..'>24  Th.> 
lilfTKent  portion  of  the  expenditure  Is 
$9&0,000  fur  highway  conHtrurtlon.  A 
new  courthouse  costlnK  a|>pr<ixlmately 
$2!<6,OOn  und  $328,524  for  bridRf  con- 
struction mnko  up  other  It<m8  on  the 
year's   prosram. 


Tho  records  of  the  ItridKc  Itullders' 
and  Structural  Hoiiciy,  frnm  reports 
colloctpd  by  iiM  H<-ir«'tiiry,  Hhow  that 
durlnic  the  month  of  .Nove-mbcT,  1921, 
StO.SOO  tons  of  fabricated  structural 
stM>I  was  rontraclcd  for  throiiRhont 
tho  I'nitrd  Stilted.  «(|ulval«>ni  to  BBV4 
per  rent  of  t)\i-  «>ntlri'  capinlty  nf  th« 
lirldgs  and  sirin'turiil  nbri|in  of  thn 
country. 


Kallnrr  of  the  City  r.f  Clov.jand  to 
havo  itM  new  fS.ooo.ooo  nu'lltorlum 
ri-ady  In  time  has  c»UMrd  thi-  p  ipone- 
m«ini  of  tho  American  llulUllIl^:  lOxpo- 
Mltlon,  from  .Tntniury  4lh  to  r.  liruary 
22nd.     It  will  cover  a  period  of  i  i  days. 


J,  W.  Coots,  a  member  of  the  plumb- 
ing firm  of  McXamara  &  Coots,  Mar- 
tinez, died  at  his  home  in  Oakland. 
January  2nd. 


A  sure  sign  that  we  shall  have  an 
excellent  year.  The  San  Mateo  county 
supervisors  sought  bids  for  the  pur- 
chase of  1360,000  worth  of  bonds  of 
the  San  Mateo  Union  High  School  Dis- 
trict. They  received  a  premium  of 
$32,090  on  the  issue.  For  the  $200,000 
issue  of  the  San  Mateo  Grammar  School 
District  a  premium  of  $19,145  was  re- 
ceived. The  sale  of  the  bonds,  in  each 
instance,  will  finance  construction  of 
new    schools. 


B.  C.  Torpen,  an  engineer  of  Aber- 
deen, Wash.,  in  discussing  the  power 
development  possibilities  of  the  Wish- 
kah  river  before  the  Hoquiam,  Wash- 
ington Commercial  Club,  recently 
stated  that  horsepower  ranging  from 
35,000  to  a  maximum  of  58,000  could  be 
developed  for  Grays  Harbor,  by  the 
expenditure  of  something  like  $3,000,- 
000. 


James  E.  Blackwell,  city  superinten- 
dent of  buildings,  Seattle,  Wash.,  has 
requested  that  the  city  council  create 
the  position  of  building  construction 
engineer.  The  position  of  City  Ar- 
chitect becomes  vacant  January  1, 
1922,  the  council  having  failed  to  make 
an  appropriation!  for  the  purpose. 
Superintendent  Blackwell  states  that 
this  will  make  necessary  an  officer  to 
take  over  such  of  the  architect's 
duties  as  are  not  essentially  those  of 
an  architect,  such  as  the  superintend- 
ence of  construction,  alterations  and 
repair  of  buildings  and  making  of  es- 
timates  in  connection   with  such  work. 


The  Northwestern  Pacific  Railroad 
is  planning  extensive  Improvement  to 
its  holdings  at  Santa  Rosa.  Approxi- 
mately $70.ono  will  be  expended  in  the 
work. 


Oroveland,  TuolufTVhe  County,  Is  to 
have  another  sawmill,  larger  than  any 
operating  in  the  section  at  the  present 
time.  An  eastern  firm  with  large  tim- 
ber holdings  around  Carl  Inn,  on  the 
si«uth  fork  of  the  Tuolumne,  and  Stone 
Meadows,  on  the  middle  fork,  has  had 
Nurvoying  jiarties  at  work  for  a  mill, 
railroad  and  roads  and  outlining  a 
.scheme  of  logging.  This  firm  Is  said 
tr)  have  GO  years'  cut  of  timber,  reach- 
ing almost  to  the  f.tmous  Tuolumne 
rri-vi-    ■■f     I'.ii^    Trt'fH,     nejir    Criui.'     l-'lnt 


It.  (\  Starr  of  Fresno,  builder  of  the 
Kerchoff  dam  and  power  plant  for  the 
.S.'in  .Ioa(|Uln  Light  and  Power  Com- 
pany, was  Selected  from  forty-five 
tatididati'H  as  engineer  for  the  Merced 
Irrigation  District,  which  plans  the 
construction  of  an  enormous  dam  and 
powi  r  pinnt  on  the  Merced  river  at 
Fxebe(|u«r.  In  nddlllon  to  the  Ker- 
choff ilain,  lOnglneer  Starr  designed  the 
ITuntltiKlon  Lake  dam  for  the  Southern 
(Mllfornla  l-Mlson  Company,  the  canal 
system  <>(  (he  Seattle  I'ower  Company 
and  a  number  of  other  Important 
power  nnd  railroad  conslru<'tlons.  11.' 
Is  at  preMeni  one  of  the  engineers  of 
the  San  loaquln  Mifht  and  Power 
Company. 


ALONG  THE  LINE 


J.  F.  Galvin,  secretary  of  the  Cali- 
fornia Plighway  Commission  has  re- 
signed to  become  a  member  of  the 
State    Civil    Service    Commission. 


Miller  Engineering  Company,  Burke 
Building,  Seattle,  is  constructing  a 
500-horsepower  hydroelectric  power 
plant  for  the  city  of  Bandon,  Oregon, 
representing  an  expenditure  of  $80,000. 


H.  S'.  Eaton,  former  assistant  to 
Butte  County  Road  Engineer,  H.  H. 
Hume,  died  in  San  Francisco,  follow- 
ing injuries  sustained  in  a  fall  from 
a  bridge. 


R.  C.  Storrie  &  Company,  San  Fran- 
cisco, who  are  to  construct  the  11,000 
foot  Skagit  power  plant  tunnel  for  the 
City  of  Seattle,  have  opened  offices  in 
the  Lyon   Building,  Seattle. 


G.  H.  Nickerson  has  been  appointed 
chief  engineer  of  the  Yosemite  Valley 
railroad.  Nickerson  occupied  the  posi- 
tion some  years  ago  but  resigned  to 
take  up  irrigation  engineering,  road 
and    bridge    construction. 


The  Sacramento  County  Supervisors 
are  contemplating  the  appointment  of 
a  highway  maintenance  engineer.  The 
county  board  seeks  to  create  the  posi- 
tion without  causing  a  confiict  with 
the  County   Surveyor's  office. 


Madera  has  appointed  a  City  Plan- 
ning Commission  composed  of  B.  B. 
Garlichs,  J.  M.  Griffin,  D.  R.  Hanhart, 
W.  S.  Orvis.  G.  N.  Mickel;  F.  A.  NIkirk, 
city  engineer,  and  Sherwood  Green, 
<'ify  attorney. 


Ross  L.  Calfee,  former  assistant  city 
engineer  of  RIchmomd  has  been  named 
engineer  for  the  San  Pablo  Sanitary 
District,  recently  organized  to  build  a 
sewer  in  the  section  between  Wildcat 
creek  and  the  north  city  limits  of 
llicbmond. 


W.  H.  Phelps,  assistant  division  en- 
glneer  of  the  Southern  Pacific  Rail- 
road, has  been  elected  by  the  American 
.Association  of  Engineers  to  head  the 
delegates  to  the  Snn  Francisco  Engi- 
neering Council.  The  other  delegates 
are  Captain  A.  J.  Capron  and  D.  L. 
Reynolds. 


J.  ("".  Mdlierson.  superintendent  of 
the  Southern  Pacific  electric  lines  In 
Oakland.  Alameda  and  Berkeley  from 
1913  to  1918  and  captain  of  engineers 
overseas  during  the  war,  has  returned 
to  his  former  position  after  several 
years  with  the  Pacific  Electric  at  Los 
Angeles. 


(]oorge  W.  Borden  has  hern  ap- 
pointed Chief  Engineer  for  the  Nevada 
Highway  CommlMslon  to  fill  the 
vacancy  caused  through  the  resigna- 
tion of  C,  C.  Cottrell,  now  with  the 
California  Automobile  Association. 
Borden  has  beam  a  member  of  the  en- 
glnearlng  force  of  the  Nevada  high* 
way  departmant  about  two  years. 
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Road  Maker^s  Art  Evolved  by  the  Ancients  Reaches  its 
Highest  Development  in  America 


liy   H.  L.  BOWLY,  U.  S.   Bureau  of  rubllc   lioads; 

President  of  American    Road  Builders' 

Association 


From  the  beginning  to  the  presemt 
time  it  has  been  the  highway  that  has 
made  nations  great.  The  road  iu  the 
pioneer.  Civilization  follows  the  flag 
but  the  road  opens  up  the  way  through 
the  wilderness,  over  the  mountains  and 
across  the  valleys  for  the  bearers  of 
the  flag  and  the  steady  advance  of  civ- 
ilized influences.  With  the  building  of 
roads,  savagery  has  retreated  and  dis- 
appeared, forests  have  fallen  before 
the  axe,  new  fields  have  becTi  culti- 
vated, towns  have  sprung  up  and  cities 
grown  to  be  linlced  in  commerce  with 
distant  markets  by  ribbons  of  steel 
upon  v/hich  speed  the  railroad  trains — 
those  advanced  carriers  of  trade  for 
which  the  modern  highway  is  the 
feeder.  Savage  man^uilt  no  roads,  nor 
had  he  any  conscious  need  of  them  for 
his  wants  were  few  and  individual  in 
character. 

From  those  prehistoric  days  when 
man  and  mammal  trod  the  paths  to  the 
ancient  watering  places  near  the  sites 
of  which  in  some  localities  we  find 
their  petrified  bones  still  imbedded, 
man  has  gradually  risen  in  the  civilized 
scale.  His  wants  have  increased  pro- 
portionally and  have  passed  from  th» 
individual  to  the  collective.  The  path 
"no  longer  served  his  requirements. 
Roads  became  a  necessity.  Wheeled 
traffic  developed  with  the  Jtoman  Em- 
pire, but  when  and  where  the  first 
real  roads  were  built  has  never  been 
definitely  ascertained.  That  it  was 
long  before  the  beginning  of  authenic 
history    is    certain. 

While  we  know  little  about  the  roads 
that  existed  prior  to  the  Roman  Em- 
pire we  do  know  from  records  remain- 
ing that  not  only  the  Romans  but  the 
Egyptians,  the  Carthagenians,  the  Su- 
marians  and  other  ancient  peoples  em- 
ployed much  the  same  materials  that 
we  are  today  using  in  highway  con- 
struction. There  is  evidence  that  both 
the  Roniafns  and  the  Egyptians  used  a 
mineral  cement.  The  Bible  tells  of  the 
manufacture  and  use  of  bricks.  As 
early  as  44  A.  D.  the  Romans  used 
bricks  in  England.  Actual  scientific 
and  quantity  production  did  not  be- 
gin, however,  until  886,  when  Alfred 
The  Great  directed  that  bricks  be  pro- 
duced under  government  supervision. 
The  earliest  recorded  use  of  asphalt 
was  by  the  Sumarians,  a  people  i'li- 
habiting  the  Euphrates  Valley  prior 
to  the  ascendancy  of  the  Babylonians. 
An  asphalt  cast  excavated  at  Logash 
near  the  mouth  of  the  Euphrates  dates 
back  to  2850  B.  C.  As  a  mortar  for 
brick,  similar  to  the  filler  now  used 
in  brick  city  streets,  asphalt  was  used 
In  the  construction  of  the  Tower  of 
Babel.  One  historian  claims  this  same 
substance  was  used  about  1500  B.  C. 
to  daube  the  basket  which  served  to 
conceal  Moses  in  the  bullrushes  when 
the  children  of  Israel  were  suffering 
unider   bondage    in    Egypt. 

It  was  Nabopolassar,  King  of  Baby- 
lon, who,  about  500  B.  C,  first  used 
asphalt  as  a  filler  for  brick  pavements. 
His  son,  Nebuchadnezzar  continued 
the  practice.  In  the  Western  Hemi- 
sphere asphalt  was  used  in  ancient 
times  by  the  Incas  who  established 
an  elaborate  system  of  highways  in 
Peru  and  Ecuador.  Thus  we  see  that 
cement,  brick  and  asphalt  instead  of 
being  products  of  exclusively  modem 
use  really  are  world-old  materials,  the 
use  of  which  has  been  handed  down 
to  us  through  tl)e  centuries  to  b«  Im- 


THK    Ol.li    HO.\l> 


The  old  road  draws  witli  dip  and 
pause. 
Through      loneliest      vale      and 
down 
From   that  highway   whose  broad 
display 
Leads  folk   from   town   to   town. 


proved  upon  and  adapted  to  civiliza- 
tion's growing  needs.  The  same  is 
true  of  stone,  except  that  in  modern 
usage  stone  is  crushed  for  use  in  road 
building,  whereas  in  the  days  of  Rome's 
greatness,  stone  was  used  in  the  form 
of  large  slabs  frequently  two  feel 
thick.  Roads  of  this  type  carried 
Caesar's    armies    forward    to    ctxnquest. 

Herodotus  tells  us  that  in  Egypt  a 
great  king  built  a  magnificent  road 
across  the  sands  for  the  transportation 
of  material.'?  for  the  Pyramids,  employ- 
ing for  this  purpose  100,000  men  for 
a  period  of  ten  years.  This  road  was 
built  of  massive  stone  blocks  anrl  was 
lined  on  both  sides  with  mausoleums, 
statues  and  temples.  Traces  of  what 
may  have  been  a  part  of  this  ancient 
highway  are  today  found  near  the 
.groat  Pyramids  aTid  comprise  what  is 
probably  the  oldest  remains  of  a  road 
surfaced  with  stone.  Early  historians 
write  of  wonderful  roads  radiating 
from  the  city  of  Babylon  about  2000 
B.  C.  and  running  to  Susa,  Ecbatana, 
Sardis  and  Nineveh,  as  having  been 
paved  with  brick.  The  ancient  Per- 
sians, Assyrians,  Carthagenians,  Chi- 
•nese  and  Peruvians  were  all  renowned 
road-builders.  Their  works,  however, 
have  passed  away  and  the  records  of 
their  great  achievements  are  now  list 
to  mankind. 

Specimens  of  Roman  roads  are  still 
to  be  seen  in  Rome  and  in  Pompeii.  The 
'Appian  Way"  or  "Queen  of  Roads," 
begun  by  Claudius  Appius  about  312 
B.  C,  led  from  Rome  to  Capua,  a  dist- 
ance   of    142    Italian    miles.      This    road 


SHANGHAI      IIARROH      TO      BE 
IMPROVED 


Leading  engineers  of  .six  coun- 
tries are  in  Shanghai  serving  on 
an  international  consultative 
board  which  is  reviewing  the 
work  of  a  decade,  consisting  of 
preliminary  .surveys  undertake^n 
in  connection  with  a  great  pro- 
ject to  improve  Shanghai's  har- 
bor. As  Shanghai  is  about  thirty 
miles  from  the  sea,  on  the 
Whangpoo  river,  the  preliminary 
work,  which  was  carried  out  by 
the  Whang])oo  Conservancy 
Board,  consisted  of  extensive 
surveys  of  the  entire  estuary  of 
^\^^  Vangtszc  river,  into  which 
the   Whangpoo   empties. 

.  The  members  of  the  interna- 
tional board  are:  Major  General 
U.  M.  Black,  formerlv  chief  of 
the  United  States  armv  engi- 
neers, representing  the"  United 
States;  P.  G.  Hornell.  consulting 
engineer  of  the  hydraulic  engi- 
neering bureau  of  Stockholm, 
who  represents  the  Chinese 
chamber  of  commerce  on  the 
board;  P.  Ott  de  Vrles.  formerlv 
head  of  the  department  of  public 
works  of  the  N'etherlands,  repre- 
senting Holland;  L.  Perrier  for 
twenty  years  engineer  of  the 
Suez  canal,  representing  trance- 
Isamu  Hirol.  representing  Japan', 
and  F.  Palmer,  consulting  engi- 
neer of  the  Port  of  London  Au- 
thority, representing  Great 
xsritain. 


was  later  extended  to  Brundisium, 
•sometimes  called  Erindisi,  a  total  dist- 
ance of  360  miles  and  was  finally  cora- 
jiietid  by  .lulius  Caesar.  It  was  in  ex- 
•  ■ell<t;t  condition  until  500  A.  D.  The 
■Planiinian  Way,"  the  second  of  the 
Kxeai  Roman  roads,  was  begun  about 
220  P.  C.  This  road  crossed  the  River 
.Var  about  60  miles  from  Rome  by 
iiK.aiis  of  a  great  stone-arch  bridge, 
with  a  central  span  of  150  feet  and  a 
rise  of  100  feet.  The  "F'Jaminian  Way" 
originated  at  the  Milvian  Bridge  in 
Rome  and  terminated  at  the  bridge  in 
Rimini.  Other  famous  Roman  high- 
ways were  the  Aurelia,  Aemilia,  Cassia. 
Latina.  Solario  and  Valeria.  When 
Itome  was  at  the  height  of  her  glory 
no  less  than  29  great  roads  radiated 
from  her  gates  and  the  empire  was 
well  .served  with  highways  that  have 
endured  to  this  day  in  Italy,  Spain, 
Kngland,  Gaul,  Illyricum,  Macedonia, 
Thrace  and   Egypt. 

From  the  days  of  the  ancients,  road- 
liuilding  has  developed  until  it  is  to- 
day a  principal  industry  in  every  civ- 
ilised country  of  the  world — the  United 
States,  England.  France  and  Germany 
leading  all  other  nations  in  its  appli- 
cation. Its  development  has  brought 
about  many  innovations  and  while  the 
liasic  materials  employed  by  the  an- 
cients are  still  in  use,  many  'new  ma- 
terials have  been  evolved  and  applied 
with  success.  The  United  States,  which 
stands  at  the  dawn  of  the  greatest 
road-building  era  in  all  history  be- 
cause of  the  development  of  the  motor 
vehicle,  leads  all  natloTis  in  road-build- 
in.^.  Those  living  today  will  see  the 
time  when  the  United  States  will  have 
the  finest  and  most  extensive  system 
of  arterial  aTid  tributary  highways  the 
world  has  ever  known,  a  system  of 
l)eautlfully  paved  roads,  properly  loc- 
ated, splendidly  shaded  with  trees, 
ad;.)rir-(l  with  hedges  and  shrubbery, 
edged  with  side  walks  and  gutters. 
lighted  by  electricity,  kept  in  repair 
by  working  patrols  and  protected 
against  highw^aymen  by  mounted 
police.  Grade  crossings  will  have  dis- 
appeared" and  our  rural  highways  will 
equal  in  beauty  and  practicability  the 
niost  beautiful  and  practical  of  our  city 
streets.  Rural  life,  therefore,  because 
of  these  and  other  modern  improve- 
ments, will  approach  more  closely  the 
ideal  of  human  existeTice  and  young 
men  from  the  city  will  seek  life  in  the 
country 

Highway  work  is  constantly  devel- 
oping new  types  of  road-ways.  Its 
development  in  America  has  brought 
many  peculiar  types  of  pavement  rang- 
ing from  the  old  earth  road.s  and  mili- 
tary plank  roads  down  to  Portland 
cement  cooicrete  and  those  refined  pe- 
troleum asphalt  pavenient.s  now  large- 
ly manufactured  since  the  discovery 
of  asjihaltic  petroleum  in  California 
and  Mexico.  Native  lake  asphalt  is 
still  in  use  but  the  bulk  of  the  asphalt 
used  in  paving  is  now  manufactured 
from  petroleum  oil.  Many  odd  types 
of  roads  have  been  tried  only  to  fail 
because  of  cost,  climatic  or  traffic  con- 
ditions. There  have  been  iii  the  United 
States  probably  more  experiments  with 
odd  and  unusual  materials  in  r<>ad- 
buildiug  than  in  any  other  country  in 
the   world. 

It  was  at  Newton.  Massachusetts,  in 
1908  that  the  molasses  refuse  of  a 
su.trar  refinery  combined  with  lime  was 
first  used  as  a  binder  for  road  materi- 
als but  it  was  found  Impracticable  be- 
cause of  its  increasingly  high  cost  and 
the  fact  that  the  bi'nder  was  somewhat 
soluble  In  water.  The  road,  however. 
4ld    sustain    traffic    tor    »   number   of 
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years.  Plank  roads  were  legion  in  the 
United  States  during  the  pioneer  days 
and  are  much  used  today  by  Military 
engineers.  Road  binders  have  been 
made  from  sulphite  liquors  obtained 
from  tanneries  and  attempts  have  been 
made  to  burn  roads  that  were  surfaced 
with  clay  so  as  to  make  a  .<!urfacing 
material  approaching  brick  in  hard- 
ness. A  recent  attempt  to  harden  clay 
roads  by  burning  was  made  near 
Clarksdalc.  Mississippi,  in  1904.  when 
experiment  conducted  1)y  the  United 
States  Bureau  of  Public  Roads  proved 
to  be  succt.'s.sful  but  too  ccstly  and 
practicable  only  in  regions  where  an 
ample  supply  of  timber  could  be  sec- 
ured for  fuel.  Roads  have  been  con- 
structed of  chats  from  zinc  mine.s,  slag 
from  blast  furnaces  and  shells  from 
the  sea.  Oyster  and  clam  shell  roads 
are  now  to  be  found  in  many  places 
in  the  coast  states.  Rubber  has  also 
been  utilized  as  a  road  material  in  ex- 
perimental highway  construction.  In 
fact  successful  rubber  roads  have  been 
in  very  limited  use  in  India  for  some 
time.  The  ordinary  broken  stone  or 
macadam  road  invented  by  John  Mac- 
adam, a  Scotch  road  engineer  of  Ayr- 
shire, has  until  recently  been  in  gen- 
eral use.  These  are  now  giving  way 
to  the  hard  surfaced  roads  that  are 
better  adapted  to  automobile  and  truck 
traffic.  Seaweed,  cotton,  hay  and  straw 
h.ave  often  been  used  in  the  construc- 
tion of  roads  and  in  contrast  to  such 
materials  it  is  interesting  to  note  tnat 
irt)n  and  steel  have  been  used.  A  steel 
road  has  been  in  use  in  C'alencia,  Spain, 
for  twenty  years.  Portland  cement 
roads  in  America  are  now  commonly 
being    reinforced    with    steel. 

While  highway  improvement  has 
made  tremendous  strides  in  the  United 
States  in  recent  years  it  is  still  in  its 
infancy.  Eighty-flve  per  cent  of  Ame- 
rican roads  are  yet  to  be  improved. 
It  is  not  now  so  much  a  ciuestion  of 
raising  the  money  required  to  build 
good  roads  as  it  is  the  problem  of 
spending  wisely  Die  large  sums  avail- 
able in  every  state  for  this  purpose. 

Many  questions  pertaining  to  high- 
way finance  and  administration  as 
well  as  road  construction  and  highway 
transportation  will  be  discussed  in  the 
light  of  more  recent  developments  at 
a  big  nation-wide  good  roads  congress 
and  exposition  of  road-building  ma- 
chinery, materials,  methods  and  appli- 
.ances  to  be  held  in  Chicago.  January 
16th  to  20th,  l!t22,  under  the  auspices 
of  the  American  Road  Hullders'  Asso- 
ciation. .'Vbout  20.000  delegates  from 
all  parts  of  the  United  States  and  Can- 
ada. Cuba,  Porto  Rico.  Hawaii  and 
other  places  are  expected  to  attend  this 
Road  Convention.  One  restilt  that  Is 
hoped  for  from  this  meeting  and  the 
consequent  Impetus  to  the  good  roads 
movement  \»  that  of  enlisting  more 
young  men  In  the  field  of  highway 
engineering.  The  number  <>f  road  en- 
glneern  Is  ••ntlrely  too  small  for  the 
exlcilng  demand. 

Oood  tranHportntlo'n  facilities  oon- 
Btltuleoneof  the  Rreafest  of  the  sourc- 
ed  of  nallon.il  wi-alth.  Wo  really  cb)  not 
need  to  near'h  the  pages  of  history  to 
realize  the  vitnl  part  that  hl>;bway8 
have  played  In  world  ileveloprm  nt.  Tn 
onr  diiy.  I  believe,  the  liigbway  will 
become  the  Krent  rival  of  tli.'  railroad. 
The  panHenKfT  automobile  and  motor 
truck  Inrtunirlen.  two  of  the  (iiiiifcHt 
now  In  point  of  eapltal  Invested  and 
•  >utput,  are  aliHolntely  dependent  for 
their  HtabllUy  and  growth  iiixm  good 
rondn.  In  entHbllHhlng  oiii  )iii.M»way 
nyhleniM  and  In  building  our  r.n.lH  the 
motor  traffic  of  tho  future  imiHl  be 
gauged  and  ample  provlnbm  m.-ide  for 
n  ropid  InerenHo  In  lh«  volume  and 
weight  of  highway  traffic  fuir  hlgh- 
wayH  nnml  bo  plannoil  to  meet  future 
rather  than  pronent  nendit.  and  l>ullt  - 
not  for  a  day— but  for  all  lime.  They 
have  become  a  meann  to  an  end  Arrtl 
that  end  in  the  co-«.rrtlnntlo^  of  nil 
th«  great  nourcen  of  power  In  th«  n.i- 
tlon  for  the  uao,  comfort  and  con- 
venience of  all  of  the  people. 


California  Leads  Other  States  in 

Probable  Construction— is  Forecast 


The  greatest  building  activity  in  this 
country  next  year  will  be  in  the  in- 
dustrial states,  according  to  a  forecast 
of  the  building  outlook  made  by  the 
Committee  on  Statistics  and  Standards 
of  the  Chamber  of  Commerce  of  the 
United  States. 

It  is  pointed  out  by  the  Committee 
that  there  will  be  a  good  many  busi- 
ness buildings  next  year,  and  a  large 
number  of  them  will  be  in  the  shape 
of  alterations  and  enlargements.  On 
the  other  hand,  it  says,  it  is  unfor- 
tunate that  not  a  great  many  farm 
buildings,  such  as  dwelling  houses, 
barns,  cribs  and  the  like  are  contem- 
idated. 

According  to  the  Committee,  Califor- 
nia leads  the  other  states  with  respect 
to  probable  construction,  while  good 
likelihoods  of  construction  lie  in  the 
Central    West   and   in   the   East. 


IIAMMOMJ    M  MBER    COMPANY 
DDMGS    $15,000,000    DEAL. 


All  property  of  the  Hammond 
Lumber  Company  has  been  sold 
to  the  T.,ong-Bell  Lumber  Com- 
I>any  of  Kansas  City  for  ?15,000,- 
tiOO,  according  lo  a  report  from 
Portland,  Ore.  The  sale  is  said 
to  include  the  Hammond  mills  at 
.\storia  and  Detroit.  Ore.,  the  fa- 
mous redwood  mill  at  Eureka, 
Cal..  extensive  timber  holdings 
in  California  and  Oregon,  and  the 
Hammond    fleet   of  lumber   ships. 

It  is  understood  that  the  pur- 
])Ose  of  the  I^ong  Bell  company 
in  seeking  to  purchase  the  Ham- 
mond interests  has  been  mainly 
to  gain  control  of  the  big  line 
of  wholesale  and  retail  yards 
controlled  by  Hammond  in  Cali- 
fornia. These  would  be  of  great 
importance  to  the  Long  Bell 
company,  which  will  soon  be  one 
of  the  largest,  if  not  the  largest, 
operators    on    the    Pacific   Coast. 

It  is  taken  as  a  confirmation 
of  the  prediction  that  Southern 
I)ine  will  be  closed  out  in  a  de- 
cnde  and  th.at  operators  in  south- 
ern pine  will,  one  by  one,  bring 
their  organizations  and  invest- 
ments  to   the   West. 


The  San  Kr.Tiicisco  offices  of 
A.  B.  Hammond  denies  Portland 
rei)orls  that  Hammond  had  sold 
his  Pacific  Coast  lumber  Inter- 
ests to  the  Ijonff-  Bell  Lumber 
Corni)anv  of  Kansas  CItv  for  $1,"),- 
noo.ooo. 

"I  can  say  authoritatively  that 
we  have  had  no  de.-illngs  with 
the  Long  Bell  people."  Vice-Pre- 
sident Bennett  of  the  Ilnmmond 
company    said. 


"TlK.-re,  also,  are  a  great  many  pos- 
Mlbllltles  for  building  in  the  Southern 
States,"  It  says.  "These  possibilities 
are  greater  than  seemed  likely  under 
thi-  stringent  conditions  which  pre- 
vailed' there  prior  lo  the  rise  In  the 
pi  Ice    of   cotton, 

"The  i>ro8pect8  for  building  In'  the 
strictly  agricultural  states  are  not  so 
favoral)U'.  There  are  several  reasons 
for  this,  principally  the  exceedingly 
low  and  unrenninerallve  prices  on 
farm  products,  which  seriously  reduce 
the  purchasing  power  of  the  farmer. 
In  addition,  the  banks  generally 
throughout  the  agrlctilt  ural  sections 
are  fully  lojined  up,  so  th.'it  the  farmer 
fimlH  It  dimcult  to  obtain  either  ready 
money  or  credit.  In  such  clrciim- 
Htiinces  there  Is  not  likely  lo  be  much 
iMilldlng  In  these  states,  especially  on 
furnis,  for  the  simple  reascm  that  the 
r.'irmer    Is    fln.'inclnlly    unable    to    build 

"Three  factors  enter  largely  Into  the 


problem  of  building  during  the  coming 
months:  The  high  price  of  material; 
high  price  of  labor  and  the  question  of 
obtaining  funds  for  construction.  Prices 
of  material,  on  the  whole,  are  much 
the  more  favorable  of  the  three  factors. 
It  is  only  here  and  there  that  there 
is  any  apparent  difficulty  in  this  re- 
spect. The  matter  of  too  high  priced 
labor  does  not  stack  up  so  well  as 
that  of  material,  but  there  is  a  general 
belief  that  not  only  are  matters  Im- 
proving in  this  direction  but  when 
springtime  comes,  the  long  period  of 
probable  idleness  of  labor  will  natur- 
ally tend  to  bring  about  a  much  more 
favorable  solution  of  this  problem  than 
is  now  presented. 

"There  are  the  usual  scattered  excep- 
tions to  any  general  statement.  Labor 
is  plentiful  in  some  sections,  scarce  in 
others.  The  matter  of  obtaining  money 
for  construction  Is  the  most  difficult 
problem  of  all.  It  is  not  that  money 
seems  to  be  so  high  in  price  that  It 
is  hard  to  get,  particularly  in  the  agri- 
cultural sections  and  on  the  country- 
side   rather    than    in    the    large    cities. 

•  /  P"  I'-""::!!'  ^'-heii  construction  gets 
\.cil  undLi-  >.  .ly,  it  will  comprehend 
a  great  many  dwelling  houses  in  its 
IJurpose  and  intent;  this  because  of 
the  supreme  necessity  of  more  adc- 
(luate    housing    almost    everywhere. 

"There  also  will  be  a  very  large 
number  of  educational  buildings,  such 
as  schools,  and  additions  to  colleges 
and        universities.  The       numerous 

'drives'  for  funds  set  on  foot  by  all 
sorts  of  educational  institutions  will 
bear  fruit  in  many  new  buildings  next 
spring.  In  particular,  the  great  state 
universities  of  the  West  and  the  South 
have  more  liberal  appropriations  from 
their  various  legislatures  for  building 
purposes  than  for  many  years.  There 
are  likewise  a  number  of  public  build- 
ings  under   way. 

"Few  things  tend  to  hasten  the  re- 
turn of  better  times  more  than  the 
l)utlding  Industry.  Things  used  in  the 
l)Uilding  of  dwelling  houses  call  upon 
virtually  all  the  industries  of  the 
country  .for  their  products.  A  general 
and  far-reaching  construction  program 
in  this  country  in  1922  Is  the  best  pos- 
sible harbinger  of  a  return  to  more 
prosperous    conditions." 


s.w     FHA>ri.sro     ni  iM>i\(;      kou 

•tKAH    TOTALS   »Uaj:-M.t(7U 

lluiUIIng  construction  undertaken  in 
.San  Francisco  lor  the  year  l!"'.'!  totaled 
.^•.'2,2M,H72,  ac<ordlng  t  •>  the  Bureau  ot 
ilullding  Inspection  of  the  Board  ot 
Public  Works.  Purlng  the  past  year 
ti313  permits  were  Issued;  1K;io  for  new 
iiulldlngs  and  MSS  tor  alterations, 
.iddttlons  and  repairs  to  standing  struc- 
tures. 

The  total  lor  lit21  Is  »4, 480, 320  less 
than  that  ol  l'.t20  and  $7,081,430  greater 
ban  that  of  lliP.».  Following  Is  a  seg- 
reuated  lUt  of  the  :icllvltles  of  the 
|iiKt  year,  as  leportetl  by  the  Iloard  ot 
Public  Works: 

("Inss  Numlnr  Cost 

"A"  2."i  f    2.!»lfi.iMii( 

"B"  12  l.r.!>7.MlO 

••(••  170  3, 40!). 313 

I'rames  1KI0  R,084,<J34 

Alterations  4183  3,638,783 

I'nbllc  I-  1.1124.354 

Harbor  1  73,788 


Tot,!  I 


B313 


V32.24  4.971' 


A   ton   ot  coal   proihices   lO.Oitii   feet    of 


Saturday.     January     7,     19Za        BUILDING      AND      ENGINEERING      NEWS 


IMPORTANT   CHANGES    IN    1911 
IMPROVEMENT   ACT 

The  large  number  of  proceedingrs 
started  under  the  Improvement  Act  of 
1911  Is  one  of  the  striklmg  features  of 
street  improvement  work  in  California 
municipalities.  Many  amendments  to 
this  act  were  passed  at  the  last  session 
of  the  California  legislature  and  are 
now  in  effect.  These  have  removed 
many  objections  to  the  law  and  par- 
ticularly have  made  improvement  work 
done  under  it  more  attractive  to  con- 
tractors. Some  of  the  important  new 
provisions  are  as   follows: 

Failure  to  post  a  few  of  the  notices 
required  to  be  put  up  In  an  assessment 
district  cannot  affect  the  validity  of 
a  street  work  proceeding.  Failure  to 
post  notices  on  even  part  of  a  street 
in  a  district  was  fatal  under  the  old 
law,  and  such  failure  occured  more 
than  once,  despite  the  exercise  of  great 
care. 

A  contract  shall  not  be  invalidated 
because  an  extemsion  of  time  was  not 
granted  prior  to  the  expiration  of  the 
time  within  which  the  work  was  to 
have  been  completed,  provided  the 
contractor  made  his  application  before 
the  original   time   expired. 

Liens  shall  take  priority  in  the  order 
in  which  they  are  imposed.  The  old 
law  contained  nothing  relative  to  liens 
and  the  supreme  court  held  that  the 
last  lien   should  have  priority. 

A  reassessment  may  be  made  in  case 
the  original  for  amy  reason  should  be 
void  or  unenforceable.  Trivial  tech- 
nical errors,  such  as  transposition  of 
type  lines  in  printing  a  resolution  of 
intention,  may  invalidate  an  assess- 
ment. Substantial  compliance  with  the 
law  assures  the  contractor  he  will  be 
paid  for  his  work. 

When  a  contractor  signs  a  contract 
for  street  improvements  with  the 
street  superintendent  he  shall  not  be 
obliged  to  advance  any  more  of  the 
incidental  expenses  than  have  been  in- 
curred up  to  that  time.  This  provision 
merely  clears  up  ambiguity  in  the  old 
law. 

Assessment  district  may  be  described 
by  council  by  showing  a  plat  of  same, 
by  giving  numbers  of  lots  or  blocks 
to  be  assessed  or  amy  other  method 
which  may  be  clear;  this  is  supple- 
metal  to  the  provision  of  the  old  law 
requiring  boundaries  of  district  to  be 
minutely   described. 

Altogether  the  changes  made  in  the 
Improvement  Act  of  19H  make  it  a 
most  satisfactory  measure  for  street 
improvement  work.  Some  of  them 
have  been  sought  by  city  oiftcials  with 
the  object  of  reducing  the  hazards  to 
the  contractor  and  thereby  lowering 
the  cost  of  street  work.  Those  changes 
placing  street  contracts  on  a  safe 
basis  where  there  has  been  substantial 
compliamce  with  the  law  are  par- 
ticularly pleasing  to  contractors. 
Nothing  is  more  aggrevating  or  dis- 
couraging than  to  have  a  contract 
upset  by  some  trivial  technical  erioi 
in  the  proceedings.  It  means  Irritating 
delay  and  trouble  if  not  actual  financial 
loss.  However,  the  property  owner  is 
equal  gainer  with  the  contractor  if 
his  street  work  costs  less.  It  is  not 
altogether  a  one-sided  propositiooi. — 
Southwest  Builder  and  Contractor. 


Wider  Roads,  Stronger  Bridges  to  be 

Discussed  at  National  Good  Roads  Show 


Young-  man  seelc^  financial  in- 
terest in  reliable  firm,  manufac- 
turint?,  .staple  line,  building  ma- 
terial or  contracting,  capable 
superintendent  or  assistant — best 
of    references. 

Address  Box  EC — c/o  Building 
and   Engineering  News. 


The  growing  demand  for  wider  and 
safer  roads  and  stronger  bridges  has 
awakened  the  officers  and  directors  of 
the  American  lioad  Builders'  Associ- 
ation to  the  need  for  action  and  the 
program  committee  lias  provided  for 
an  exhaustive  discussion  of  the  sui)- 
ject  at  the  Twelfth  American  Good 
Roads  Congress  and  Thirteenth  Na- 
tional Good  Roads  Show  to  be  held 
in  Chicago,  January  16th  the  20th, 
next. 

Eliminate     Grade    CroMciines 

The  elimination  of  grade  crossings 
will  be  one  of  the  phases  considered. 
Out  of  12,000  persons  killed  on  the 
highways  of  the  country  last  year, 
7,000  were  struck  down  at  grade 
crossings.  Investigation  has  shown 
also  that  one  motorist  in  every  three 
is  careless  at  grade  crossings,  ap- 
proaching the  railroad  tracks  at  reck- 
less speed  and  without  taking  due 
notice  of  approaching  trains. 


PITT-SBURG    ROAD  TE.STS 


(Engineering    News-Heoord) 
New  York 

Interest  in  the  tests  to  de- 
struction of  the  reinforced-con- 
erete  road,  in  the  form  of  an  el- 
liptical track,  construction  of 
which  was  completed  recently  at 
Pittsburg,  Cal.,  has  centered,  up 
to  the  present,  upon  the  meth- 
ods employed  in  building  the 
roadway  and  the  unusually  elab- 
orate equipment  installed  to  de- 
termine the  effects  of  motor 
truck  traffic,  temperature  and 
moisture.  A  new  phase  of  this 
research  work  lias  l)een  reached 
***■*  of  certain  preliminary  ob- 
servations made  since  traffic 
started  its  procession  around  the 
track  on  Nov.  9.  In  other  words 
the  work  has  passed  through  the 
planning  and  construction  stages 
Into  that  of  operation.  It  is  still 
too  early,  of  course,  for  the  real 
story  of  what  the  results  show. 
Nevertheless  the  indications  thus 
far  made  are  well  worth  study- 
ing, for  a  number  of  sig;niflcant 
facts  were  disclosed  by  the  mea- 
suring- and  recording"  apparatus 
before  traffic  besan.  The  Cali- 
fornia engineers  have  alreadty 
learned  some  interesting-  things 
regarding  the  influence  of  tem- 
perature changes  and  Pittsburg 
has  become  the  objective  of  scor- 
es of  higliway  engineers  inter- 
ested in  research  work.  In  no 
sense  are  the  results  which  will 
be  based  on  tlie  data  now  l)eing 
collected  to  be  considered  as 
merely  of  local  significance.  Les- 
sons from  the  Pittsl)urg  tests 
will  surely  have  a  decided  bear- 
ing on  the  future  design  of  con- 
crete roads,  particularly  with  re- 
gard to  reinforcement  and  sub- 
grade   problems. 


Tlie  Pennsylvania  and  Southern 
Pacific  railroads,  especially,  have  been 
heavy  sufferers  froin  grade  crossing 
accidents.  On  the  Southern  Pacific 
lines  alone  during  the  past  three 
years  1909  motor  cars  and  trucks 
were  wrecked  .at  grade  crossings.  In 
190  cases,  or  more  than  20  per  cent, 
tlie  motorist  deliberately  ran  into  the 
trains.  In  122  instances  autos  plunpred 
tlirough  the  crossing  gates.  Nine 
crossing   flagmen    were   struck   down. 

In  970  cases  in  whicti  motorists  raii 
in  front  of  the  trains  136  persons 
were  killed  and  405  injured.  In  490 
cases  motor  cars  staHed  on  the  cross- 
ing and  were  demolished.  Forty-three 
cars  actually  collided  with  the  danger 
signals. 


■\c<-]dcn(K    Occur    on    L,ong   8(re(cbeH    of 
Road 

An  investigation  conducted  recently 
by  the  Maryland  State  Roads  Com- 
mission demonstrated  that  most  high- 
way accidents  occur  on  long  stretches 
of  road  instead  of  at  the  curves  and 
are  due  to  speeding  or  reckless  driv- 
ing,   rather  than    skidding. 

A  total  of  $4,500,000  was  paid  out 
in  death  claims  by  American  insurance 
companies  for  the  12,000  persons 
killed  on  the  highways  last  year.  In 
addition  to  the  fatalities  there  were 
1, .500,000    non-fatal    injuries. 

Automobile  fatalities  in  1918  were 
9,542.  In  1919  the  number  increased 
to  9,826.  Considering  the  12,000  acci- 
dents last  year  and  basing  their  cal- 
culations on  the  experiences  of  St. 
f.ouis,  Cleveland,  New  York,  Chicago, 
and  other  cities  for  the  first  six 
months  of  1921,  experts  estimate  Uiat 
this  year's  fatalities  on  the  highways 
will  reach  15,000.  A  total  of  690  per- 
sons were  killed  on  New  York  State 
roads  and  city  streets  during  the  first 
SIX  months  of  this  year.  Of  this  num- 
ber, 4  03  met  their  death  in  New  York 
City. 

Exliiblt    Record    Brolcen 

-Xt  :.  recent  drawing  of  sjiace  for 
the  good  roads  show  in  Chicago, 
ninoty-flve  per  cent  of  the  40,000 
square  feet  of  space  was  taken, 
breaking  all  records  and  necessitating 
the  use  of  additional  buildings  to 
house  the  exhibits.  Approximately  »l,- 
300,000  worth  of  labor-saving  road 
machinery  and  appliances  will  be  ex- 
hibited. 

At  the  good  roads  congress  to  be 
held  during  the  exposition,  many  sub- 
jects of  importance  to  highway  users 
will  be  discussed.  including  the 
strengthening  of  bridges  to  carry  the 
ever  increasing  truck  loads  and  a 
more  equitable  distribution  of  tax- 
ation for  the  construction  and  main- 
tenance of  highways.  Last  year 
Federal,  State  and  Municipal  taxes  ori 
motor  vehicles  reached  the  staggering 
sum  of  $316,720,000— equivalent  to  $34 
per  car.  Governors  of  states,  county 
commissioner  and  mayors  of  cities 
throughoijTt  the  country  are  being 
asked  to  appoint  delegates  to  the 
congress. 

-♦ 

.l\:»nO.S    C.    HAIBIRX    GET.S    .\EAV 
BONDIXG    COMPANY 


Contractors  and  others  will  he  in- 
terested to  learn  that  the  well  known 
insurance  man.  James  C.  Hayburn.  has 
added  the  Union  Indemnity  Company 
of  New   Orleans   to   his  agency. 

This  company  furnishes  all  classes 
of  proposal,  contract,  court  and  fidelitv 
bunds  as  well  as  automobile,  work- 
men's compensation,  payroll  hold-up 
and  other  casualty  lines. 

The  Union  is  a  stock  Company  with 
a.sscts  of  $4,000,000  and  a  surplus  to 
policy  holders  of  $1,500,000.  Its  bonds 
are  accepted  by  the  Kederal  Govt-rn- 
ment  and  all  Courts.  The  Company's 
addres.s  is  Insurance  Exchange  Build- 
ing  and   its  Phone,   Kearny   799. 


m;«>ia>   p.\>i\(;   pro.ikci'   \  i> 

FOR   BIDS 


Bids  the  second  unit  of  the  Newman 
paving  program  have  been  called  by 
the  city  trustees.  The  bids  will  be 
opened  January  24.  Approximately  ten 
blocks  of  streets  are  included  in  the 
prc^ject  which  will  cost  in  the  neigh- 
borhood of  $150,000.  Work  will  bl- 
under the  supervision  of  W.  PL  Sher- 
man,   town   engineer. 
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Building  News  Section 


APARTMENT  HOUSES 


Contract  Awarded. 

APT.   HOUSES,   ETC.  Cost,   $20,000 

BURLIXGAME,    San    Mateo    Co.       Bur- 

llngame  Ave. 
Two-story    and     basement    frame    and 

plaster     apartment     house     (six    3- 

room  apts)   and  separate  garage. 
Owner — Harry  L.  Miller. 
Architect — Chas.    E.   J.    Rogers,    Phelan 

Bldg.,    San    Francisco. 
CoTitractor — Larsen-Siegrist     Co.,     Inc., 

Claus   Spreckels    Bldg.,    S.    F. 


Contract  Awarded. 

APARTMENTS  Cost,  $36,000 

SAN     FRANCISCO.       S     Clay     157-6     E 

Hyde. 
Three-story   and   basement   frame    (12) 

apartments. 
Owner — Geo.    W.    Burnett,    Larkin    and 

O'Farrell. 
Architect — Chas.     Skidmore,    New    Call 

Bldg.,    San    Francisco. 
Contractor — Harry    C.     Warwick,     3191 

Washington   St. 


Plans    Being    Prepared. 

REMODLING  Cost,    $ 

SAN  MATEO,  San  Mateo  Co.,  Cal.  B 
Street. 

Remodel  two-story  brick  store  and 
office    bldg.    into    apartments. 

Owner — VVisnom    Co.,    Sam    Mateo,    Cal. 

Architect — Wm.  H.  Toepke,  y42  Mar- 
ket   St..    San    Francisco. 


Plans  Complete. 

ALTERATIONS  Cost,     $15,000 

SfAN  FRANCISCO.     2219  Van  Noss  Ave. 
Altering    three-story    frame    flat    bldg. 
into    8,    2-room    apartments. 
Owmer — Withheld. 

Architect — A.    H.    Knoll,    Ilear.st    Bldg., 
San    Francisco. 


(  ontract    Awarded. 

APARTMENT  Cost,    $48,000 

OAKLAND.      E   Jackson   92   b    loth. 

Three-story  frame  apartment  house  (58 
rooms). 

Owner — Geo.  M.  Magruder,  771  Lake- 
shore   Ave.,   Oakland. 

Architect— Chester  H.  Miller.  414  13th 
St.,  Oakland. 


To   Be   iJone    By    Day's   Work   and  Sub- 
contracts. 
STORE    &    AI'TS.  Cost,    $60,000 

SAN  FRANCISCO.  SW  Post  and  Tay- 
lor   HtH. 

Six-story  steel  and  brick  store  and 
apartment    house    (32    apartments). 

Owner— M.    A.    Hunt.    150    7lh   St.,   S.   F. 

Supcrlntiyndent  and  Agent — Wm.  Hel- 
blnn.  617   Mayes  St..  San   Francisco. 


ScKreKHtcd     Figures    Being    Taken. 

APART.MKNT  CoBl     $25,000 

HAN  FKA.NCISCO.  Vallejo  Ticar  Tay- 
lor St. 

Throf-slory  and  basement  frame  and 
Htuccc)  apartment  house  (6,  3-room 
apartments). 

Owner — G.   M.   Hyde. 

Architect  -  Hougnton  Sawyer.  Hearst 
Hldg..   Hnn    Frnnclseo. 


Contract   Awarded. 

At* ART.MKNTH  '  "H      $33,500 

OAKLAND.    Alameda    <■«>.,    <'ul.      IS    Loo 

Hireet   276    N   Grand    Avenue, 
Three-story    frame     apurlnu-ni      moumo 

3U  room*). 
()wn<>r — Daisy  K.  Quopna,  IMH  Mndlson 

HI..  ONklund. 
A  re  h  1 1  cc  t — N o  n  ". 
Contractor —    Homm»rltrom    Bros.    Co., 

1V41  Kith  Av«.,  OftKUnd. 


I'ians  Being  Figured. 

ALTERATIONS  Cost,    $10,000 

SACRAMENTO,  Cal.  Ninth  and  G  Sts. 
Alter  two-story  frame  apartment  house 
Owner — Fred  Ankencr. 
Architect — E.  C.  Heminings.  Ochsner 
l!lrtg.,  Sacramento. 
Figures  will  be  taken  in  about  a 
montli  for  the  construction  of  a  new 
two-story  frame  and  siucco  apartn^.er.t 
hou.se  building  for  Mr.  Ankener  at  the 
san,e    location.     Cost,   $25,000. 


Contract   Awarded. 

APARTMENT  Cost,    $11,956 

SAN   MATEO,   San  Mateo  Co.,  Cal.     Lot 

29   Taylor   Addition. 
Two-story   frame   store   and   apartment 

house. 
Owner — Louis     Rebele,     509     Highland, 

San    Mateo. 
Architect — T.    M.    Edwards,    833    Market 

St.,    San    Francisco. 
Contractor — Thos.     J.      Edwards.      1520 

Cypress,    Burlingame. 


Plans   Being   Prepared — Figures  To   Be 

Taken   In   Ten   Days. 
APARTMENT  Cost,    $19,000 

SAN    FRANCISCO.      Richmond   District. 
Three-story    and    basement    frame    and 

plaster     apartment     house      (2.     3- 

room    and    3,    5-room    apartments). 
Owner — Geo.    Wahlheim. 
Architect — Sidney    B.    and    Noble    New- 

som,  Nevada  Bank  Bldg.,  S.  F. 


Cost,    $11,789 
S     Geary      200     E 


Contract    Awarded. 
APARTMENTS 
.SAN     FRANCISCO. 

Pierce.    St. 
Two-story     and     basement     frame      (5 

ai)artments). 
Owner— Dr.      F.      A.      Gawthorne,      707 

Phelan    Bldg.,    San    Francisco. 
Architect — None. 
Contractor — H.      S.      Meinberger,      5720 

California   St.,   San    Francisco. 


BANKS 


Contract   .Vwarded. 

BANK    BLDG.  Cost,    $50,000 

TURLOCK.  Stanislaus  Co.,  Cal.  Lander 
Ave.  — 

Two-story  brick  bank,  offices  and  lodge 
rooms   (10Sx80-ft.) 

Owner — Fred.    Knutsen,    Turlock,    CaL 

Lessee — Security  State  Hank  of  Tin- 
lock.   Henry  A.   Johnso^i.   President 

Architect — Not    given. 

Contractor — Tornell  <fe  Elburg,  Turlock. 
Cal. 


Fluures  to  bo  'J'akeii  .Shorll.N. 
BA.Mv    I'.LDC.  Coal,    »H),OU(i 

I'LACKRVILLK.  101    Dorado  Co.,  Cal. 
Ono-story       reinforced      concrete      an<l 

terra  cotta   bank   building. 
Owner — Bank  of  Kl  Dorado  County. 
Archllecl  —  K.   C.    Hemmlngs.   Ochsner 

|{|<;g..  Sacramento. 
Hl<b    will    b(    taken   .starting   January 
ii:ti>. 


BONDS 


^'AFFOItn.  Ariz.  —  An  elecllon  will 
be  held  In  Grnliam  Couniy  IIiIh  tnontti 
In  vnle  on  ISHUlnir  iriilO.OUO  bondn  to 
ronHlruel  a  har<i  Hurfaci'd  road  from 
.SoloinonMvlllc  weMt  ihrouirb  the  Ullii 
Valley,  about  'Zi  mllcK.  An  elToit  will 
b«  made  to  secure  $300, UOU  fedorn)  aid 
U  tht  bond  Uiu*  oarriei. 


SAN  ANSELMO,  Marin  Co.,  Cal.— An 
election  will  be  held  Jan.  10,  In  Sani- 
tary District  No.  1  of  Marin  County, 
to  finance  construction  of  a  main 
main  trunk  line  and  outfall  sewer  sys- 
tem; estimated  cost,  $200,000.  C  C. 
Kennedy,  58  Sutter  St.,  San  Francisco, 
is  engineer  for  district. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Election  to  vote  bonds  of  $37,500  to 
finance  construction  of  a  new  school 
in  the  Dunbar  Grammar  School  Dis- 
trict failed  to  carry  by  21  votes.. 
Trustees  propose  to  call  another  el«c- 
tion. 


FRESNO,  Fresno  Co.,  C^al. — Wash- 
ington Union  High  School  District  pro- 
poses to  call  election  to  vote  bonds  to 
finance  construction  of  a  new  school 
building. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Supervisors  sell  $360,000  bend 
issue  of  Snn  Mnteo  Union  High  School 
Dis-li  I  t  fr.r  i)i( -11  uui  of  $32,090  and 
$200,000  issue  of  San  Mateo  Grammar 
.School  District  for  premium  of  $19,- 
l-)5.  Proceeds  of  the  sale  in  each  In- 
stance will  finance  construction  of 
new  fchools.  Architects  Werner  H: 
Coffe\ ,  Humboldt  Bank  Bldg..  San 
Francisco,  are  preparing  the  plans  for 
the  high  school. 


MIMCIPAI,     BlILniNG.     KTC. 

LONt;  BE.\CH.  Cal. — The  Long  Beach 
City  Council  has  instructed  the  City  At- 
torney to  prepare  a  resolution  calling 
a  special  election  in  J.Tiiuary  or  early 
in  February  to  vote  bond.<J  in  the  sum 
of  $1,925,000  for  municipal  buildings, 
and  improvements.  Six  propositions 
will  be  voted  upon;  $1,000,000  for  a 
memorial  auditorium  and  site:  $500,000 
for  parks  and  play  grounds;  |17.'i,000  to 
complete  and  furni.«h  the  new  city  hall 
building;  $100,000  for  rubbi.sh  incin- 
erator and  sewage  disposal;  $100,000 
for  site  and  first  unit  of  a  community 
hospii.ll;  anl  $50,000  for  comfort  sta- 
tions. 


PARADISE.  Butte  Co.,  Cal.— Bonds 
of  $70,000  sold  by  I'aradise  Irrigation 
District  to  finance  improvements  in 
the  district. 


TRACY.  San  Joaquin  Co.,  Cal. — 
School  Trustees  propose  to  call  elec- 
tion to  vole  bonds  of  $75,000  to  finance 
renovation  and  n  one-room  .idditlon  to 
the  Naglee-Burk  school  and  to  erect 
ihe  central  building  In  the  model  unit 
lilans  school  in  West  Park.  Plans 
have  already  bceoi  prepared  by  Archi- 
tect W.  J.  Wright.  Bank  of  Italy  Bidr. 
Stockton. 


SPARKS.  Nevada— City  Council  pro- 
poses to  call  bond  election  to  vote  $60.- 
000  to  finance  construction  of  a  new 
city   hall 


CHURCHES 


Plans  Approved. 

CHUKOl  Coit.  140.000 

KRKSNO,     Fresno     Co.,    Cal.         R    and 

Mariposa   Sts. 
Threc-Miory     hollow     tile     and     ituoco 

ehiireh     tr.OxTf.). 
OWTier — St.     Ji)bn'M    f'hurch.    John     Mc- 

Oratb.   Dean   of  Dlocoso  and   pastor 

of    church. 
Architect  and   Supt.   o(  Conatruotlon-« 

Jullui   Fabel,  New  York,   N.  Y. 


Saturday,      .January      7,      l!>22 


BUILDING     AND     ENGINEERING     NEWS 


FACTORIES  &  WAREHOUSES 


Contract  Awarded. 

CKEOSOTIXG  PLANT  Cost,  $150,000 
WILMINGTON,  Los  Angeles,  Co.,  Cal. 
Five,    one-story    frame   and    corrugated 

iron    creosoting    plants. 
Owner — Southern    Pacific   Co. 
Architect  —  Architectural      Department 

of   owner,    65    Market,    S.    F. 
Contractor — Not    given. 


Contract  Awarded. 

EXCAVATION  Cost,  $15,000 

SAN   FRANCISCO.      825   Sansome   St. 
Excavate   for   vault   area;    cut    through 

brick  wall  in  warehouse. 
Owner — Harriette    DeWitt    Kittle. 
Architect  —  Nathaniel     Blaisdell,      255 

California   St.,   San   Francisco. 
Contractor — Alfred   H.   Vogt,    185    Stev- 

eTiSon   St.,   San   Francisco. 


Plans    Being    Figured. 

LOFT    BLDG.  CosI,    $35,000 

SAN   FRANCISCO.      &.   Howard    bet.    Ist 

and  2nd  Sts. 
Four-story      reinforced     concrete      loft 

building. 
Owner — H.    Rumps. 
Architect — H.  C.  Baumann,  251  Kearny 

Street. 
Figures  are  being  taken   for  a  gen- 
eral  contract. 


Contract    Awarded. 

FACTORY    BLDG.  Cost,    $250,000 

MARISVILLE,  Yuba  Co.,  Cal.— .1  St. 
from  5th  to  9th  S'ts. 

Reinforced  concrete  factory  bldg.  and 
several     dwellings     for     employees. 

Owner — Virden    Packing   Co. 

Architect  —  H.  J.  Brunnier,  Sharon 
Bldg.,    San    Fra^ncisco. 

Contractor  —  McGillivray  Construction 
Co.,  Capitol  Bank  Bldg.,  Sacra- 
mento. 


Flams  Being  Prepared. 

REPAIR    SHOP  Cost,    $ 

SAN  FRANCISCO.  N  Pacific  Ave.  127 
W  Larkin. 

One-story  reinforced  concrete  automo- 
bile   repair    shop. 

Owner — August  Livernais. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery   St. 


Sub-Contracts    Awarded. 

FACTORY  Cost,    $750,000 

OAKLAND,  Alameda  Co.,  Cal.  End  of 
E-14th   St.    at   City   Limits. 

Two-story  reinforced  concrete  auto- 
mobile factory  with  4  wings  (ex- 
terior   dimensions    about    800x800). 

Owner — Durant    Motors    Co. 

Structural  Engineer — H.  J.  Brunnier, 
Sharon    Bldg.,    San    Francisco. 

Mechanical  Engineers — Hunter  &  Hud 
son,    Rialto    Bldg.,    San    Franci.sco. 

Contractor — P.    J.    Walker   Co.,   Monad- 
nock   Bldg.,      San    Francisco. 
Ornaiiientnl    Iron    Work    awarded    to 

Folsom     Street    Iron     Works,     18lh     St. 

and   Treat   Ave.,   $5,r)55.   Steel   and   SasU 

to  Truscon   Steel   Co.,   527   10th   St.,   San 

Francisco,   at   $12,000. 


Contract  Awarded. 

BUILDING  Cost,     $55,000 

SACRAMENTO.     NE   Front  and   N   Sts. 
Two-story    and     basement     brick     and 

concrete    wholesale    building,     80  x 

160. 
Owner—Bert  McDowell   Co.    (wholesale 

grocery  firm). 
Architect — None. 
Contractor  —  McGillivray    Construction 

Co..    Capitol    National    Bank    Bldg., 

Sacramento. 


Additional    Sub-Contracts    Awarded. 
LOFT    BLDG  Cost,    $45,000 

OAKLAND.    ■  W     Webster    St.     N     14th 

Street. 
Two-story     and     basement     reinforced 

concrete   loft    building,    50x150. 


Owner — Max    Horwinski. 

Architects — Sidney   B.   and  Noble  New- 

som,    Nevada   Bank    Bldg.,    S.   F. 
Cari'^Mtry  "Work  to  Mcintosh  Bros.,  180 

Jessie  Street,  San  Francisco. 
I>uiitou  Steel  .SnMh   to    Waterhouse-Wil- 

cox    Co.,    523    Market   St.,    &'.    F. 


Contract  Awarded. 

ICE    HOUSE  Cost,    $11,500 

OAKLAND.     S  26th  St.  100  E  Chestnut. 
One-story       reioiforced       concrete       Ice 

house. 
Owner — Sanitary    Ice    and    Storage    Co. 
Architect — None. 
Contractor — Nelson   &   Forsyth,   Easton 

Bldg.,  Oakland. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Until  Jan.  9,  8  P.  M.,  bids  will  be  re- 
ceived by  A.  C.  Faris,  city  clerk,  for 
sheet  metal  work  and  skylights  for 
wharfshed  adjacent  to  Municipal 
Wharf  No.  1.  See  call  for  bids  under 
official   iiroposnl    column    In    thlu    Inaue. 


OROVILLE,  Butte  Co.,  Cal. — O.  A. 
Peter,  404  Montgomery  St.,  Orovllle, 
awarded  contract  to  erect  dry  kiln, 
eight  rooms  of  hollow  tile,  each  12x104 
ft.,  for  the  Hutchinson  Lumber  Com- 
pany. 


BURBANK,  Lo.s  Angeles  Co.,  Cal. — 
Architect  Richard  D.  King,  519  Van 
Nuys  Bldg.,  is  taking  bids  for  erecting 
a  group  of  7  factory  buildings  on  a  5- 
acrc  tract  at  Burbank  for  American 
Aluminum-Metal  Products  Co.  Sep- 
arate bids  will  be  taken  on  brick  work. 
Brick  walls,  composition  roof,  metal 
skylights,   steel  sash,   cement  floors. 


LODI,  San  Joaquin  Co.,  Cal. — Free- 
man B.  Mills,  local  vineyardist  and 
president  of  the  Hemp  Industries,  Inc., 
announces  his  company  will  erect  a 
factory  for  the  manufacture  of  hemp. 
It  is  proposed  to  have  the  plant  in 
operation    for    the    1922    season. 


BERKELEY,  Cal.— The  comptroller 
of  the  University  of  California  re- 
ceived the  following  bids  on  January 
3rd,  for  Carpentry  and  Millwork,  Lath- 
ing, Faring  and  Plastering,  and  Roof- 
ing for  the  Dairy  Building  on  the 
grounds  of  the  University  Farm  School 
at  Davis.  California.  Plans  were  pre- 
pared by  Architect  Wm.  C.  Hays,  First 
National   Bank   Bldg.,  San   Francisco: 

Carpentry   and   Millwork 
John       Morton,       Balboa      Bldg., 

San    Francisco    $37,150 

K.    E.    Parker    Co.,    S".    F 37.375 

I.    M.    Sommer,    S.    F 39,363 

Barrett    &    Hilp,    S.    F 41.873 

Walter    Murch.    Oakland 44,989 

Lathing    and     ria.stcring; 
Leonard    iiosch,   .San    Francisco^  .  $12,150 

Robt.    Felt,    San    Francisco 14,99Y 

A.    ivnowles,    San   Francisco 15,40vi 

Wm.    MaUin     16,3i)l 

Itooflns 

Western   Asbestos  Co.,  S.   F $511:3 

Mallott   ><:    I'eterson.    S,    F 612? 

—    l^ird     5320 

Johns-Manvillc     Co 547^ 


FLATS 


Contract  Awarded. 

FT^ATS  Cost,   $12.S32 

SAN  FRANCISCO.  NW  Arguello  Blvd. 
and   California, 

Two-story  frame  flats  (all  work  except 
plumbing,  wall  beds,  electric  fix- 
tures, wall  paper,  finish  hardware 
and   window   shades). 

Owner— Louis    May,    235    15th    Ave. 

Architect— Dodge  A.  Reidy,  Pacific 
Bldg. 

Contractor — Wm.  Martin.  180  Jessie  St.. 
San  Francisco. 


J'  :ns  Completed. 

FLATS  Cost,    $13,000 

S.\.\     FRANCISCO.       SW     Balboa     and 

22nd  Ave. 
T'Ao-story     and     basement     frame     (4; 

Hats. 
Ov.iier — F.  and  A.   Gallagher,   30   Lloyd 

Street. 
Arcliitect — Plans    by    owner. 

Coniract    Awarded. 

FLATS  Cost,    $15,000 

SA.\      FT^ANCISCO.        NE      Geary      and 

Parker  Ave. 
Two-story     and     basement     frame     (4) 

flats. 
Ou:i(jr — A.    Consani,    39    Wood   St. 
Architect — David    Leigh,    840    44th   Ave. 
Coniractor — H.    J.    Hansen,     180    Jessie 

St. 


Contract  Awarded. 

yi'-\T3  Cost,    |10.4«o 

SAN      FRANCISCO.        E      Moss      100      8 

Howard    St. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — Joseph       Wolford,       1240       Mc- 
Architect — None. 

Allister. 
Contractor — W.  B.  Zane,  114  Russ  St. 


GOVERNMENT    WORK    AND 
SUPPLIES 


FORT  MASON,  Cal.— The  following 
bids  were  received  on  December  30th, 
by  the  Constructing  Quartermaster 
OfTice  at  Fort  Mason,  for  repairing  the 
dock  at  Fort  McDowell: 

A.    W.    Kitchen    Co $1454 

Healy-Tlbbilis    Co 1465 

Duncanson-Harrelson      2050 

San    Francisco   Bridge   Co 2100 

Hannah    Bros 2211 

The  contract  was  awarded  to  A.  W. 
Kiicl.oii   Co.,   no  Market  St.,  S.  F. 

SAN  FRANCISCO— Auction  of  sur- 
plus property  will  take  place  at  Fort 
Mason,  Jan.  17,  10  A.  M.  Among  other 
articles  listed  are  hotel  ranges,  refri- 
gerators, pipe  fittings,  hammers, 
knives,  kitchen  equipment,  washers. 
vises,  harness,  axes,  wagon  wheels 
etc.,  etc.  All  property  to  be  sold  ma\ 
be   inspected   one  week  prior  to   sale. 

WASHINGTON,  ^  D.  C.  —  Following 
bids  received  Dec.  28,  by  Bureau  of 
Yards  ^and  Docks,  Navy  Department, 
under  Specification  No.  4559,  for  gas. 
water,  sewer  and  electrical  distribut- 
ing systems  at  the  naval  base,  San 
Diego,    Calif.: 

Item  1,  entire  work  complete;  2,  al- 
ternate   design   A. 

G.  E.  Engineering  Co..  449  W  42nd 
St..  New  York  City,  item  1,  $52,400, 
120    days;    2,    $52,400,    120    days. 

Dee  Waaid  &  Cobham.  207  Granger 
Bldg..  San  Diego,  Calif.,  item  1,  $61,800, 
120   days;   2,   $61,800,   120   days. 

W.  E.  Kier  Construction  Co.  and  Wm. 
Simpson  Construction  Co.,  526  Marsh 
Strong  Bldg.,  Los  Angeles,  Calif.,  item 
J,  S..S.OOO.  150  days;  2.  $58,000.  loO  days. 

WASHINGTON.  D.  C— Specification 
No.  4543  is  being  prepared  by  the  Bu- 
reau of  Yards  and  Docks.  Navy  De- 
inirtnient,  for  installation  of  cold  stor- 
age and  refrigerating  equipment  at 
^;in  Diego,  Calif.;  also  Specification 
No.  4576  for  installation  at  naval  hos- 
pital. San  Diego,  of  sterilizing  equip- 
ment. Application  for  plans  may  be 
filed  with  the  Bureau.  A  deposit  of 
$10    is   required. 

WASHINGTON,  D.  C— Until  Jan.  17. 
]0::ui  A.  M..  bids  will  be  received  by 
]\iii:ima  Canal  Commission,  for  fur- 
iii.'-hiDg  and  delivering  f.  o.  b.  Balboa 
(I'luillc  Port)  5.000  barrels  of  cement. 
I'.lanks  for  bidding  may  be  had  from 
.Vssistant  Purchasing  Agtnt.  Porv 
.Mason.  San  Francisco. 
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WASHINGTON.  D.  C  — Birts  aie  be- 
ing received  by  Bureau  of  SupiiH*  s  and 
Accounts.  Navy  Department,  for  the 
following  maleiials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  lt26.5,  various  yards,  white 
and  red  lead,  dry  and  in  oil.  .January 
17. 

Schedule  :i27"i.  Mare  Island.  3.000  gal- 
lons  damar   varnish.      Jan.    24. 

Schedule  9272,  Alare  Island.  10.000 
water  gauge  glasses,  Jan.  24. 

Schedule  '.•275.  San  Diego.  2  vacuum 
iiumps.  Jan.  24. 

Schedule  9277,  various  yar(l.s,  tool 
steel,  Jan.   31. 

Schedule  9280,  tor  Mare  Island.  100,- 
OUO  lbs.  sheet  steel,  Jan.  24. 

Schedule  9281.  for  Mare  Island,  7.500 
deck-scrubbing    brushes,   Jan.    Ti. 

Schedule  9282.  for  Mare  Island,  25,000 
s(4.  ft.  iron  and  copper  wire  cloth.  ,lan. 
24. 

Schedule  9286,  for  Mare  Island.  1 
band  saw,  Jan.  31. 

Schadule  !i2S7.  tor  Mare  Island,  1.000 
gals,  spar  varnish,  Jan.  31. 


tors,    non-return    steam    trap    and    26 
steam   traps  for  radiator. 


SAN  FKANCISCO — U  he  Light  Houso 
Superintendent,  San  Francisco,  re- 
ceived the-  tollowing  bids  for  docking 
and  rcp.iiring  light  vessel  No.  70: 

Item  1,  necessary  items;  2.  optional 
i(ems. 

Moore  Shipbuilding  Co.,  San  Fran- 
cisco, item  1,  1607:  2,  ;f963.25;  7  days; 
accepted   In   amount   Jl.670.25. 

Barnes  &  Tibbetts  Shipbuilding  and 
Dry    Dock    Co.,    item    1,    fo75;    2,    'j;i,288. 

Cleneral  Engineer. ng  Co.,  San  Fran- 
cisco, item  1,  $645;  2,  $1,174.50. 

Main  Iron  Works.  San  Francisco, 
ileni   1.   »588;  2,  $2,174. 

Hanlon  Diy  Dock  and  Shipbuilding 
Co.,  item  1,  $674;  2.  *1.148. 


WASHINGTON.  D.  C— As  previous- 
ly reported  bids  will  be  received 
by  Bureau  of  Yards  and  Docks, 
Navy  Department,  January  18,  under 
Specification  .N'o.  4527,  for  constructing 
dispeoisary  at  Marine  Corps  Base,  San 
Diego,  Calif.  I'rospective  bidders  for 
this  work  are:  Lange  &  Bergstrom, 
206  Sharon  Bldg.,  San  Francisco;  Am- 
sler  Construction  Co.,  Inc.,  705  133rd 
St.,  New  Vork  City;  W.  E.  Kier  Con- 
struction Co.,  813  American  National 
Bank  Bldg.,  .''an  Diego,  Calif.;  Camp- 
bell Building  Company  of  Utah,  Salt 
Lake  City,  Utah;  Crane  Co.,  1221  I  St., 
N.  W..  Washington;  M.  G.  White,  241 
Spreckles  Theater  Bldg.,  San  Diego, 
Calif.;  Johns-Man  ville.  Inc.;  John 
Douglas  Co.,  Union  Trust  Bldg.,  Wash- 
ington. 


WASHINGTON.  D.  C— The  contract 
for  furnishing  roofing  and  roof  coating 
for  the  U.  S.  public  health  service  lios- 
|)itaW  Whipple  Barracks,  Ariz.,  has 
b'-en  awarded  to  the  I'ioneer  I'aper  Co., 
247  South  Los  Angeles  St.,  Los  Angeles, 
Calif.,  an  follows:  200  snuare.s  3-pIy 
rooflnB.  $610;  260  gala  roof  coating, 
tlbO. 

WASHINGTON,  D.  C— Eslabllnhment 
of  an  agricultural  school  'near  .Slock- 
ton,  Calir.,  fur  training  dlHubb-d  ex- 
scrvlce  m»>n:  Inrnflon  of  another 
fcliool   at  i  1    Costa  <'ounly, 

fur     trail  In     niecliaiilcal 

Iliii'M  arid  !iitlon   at    Llvor- 

niorn,  Aliiiiiiiil.t  (Juuia>,  for  thr  care  of 
iiibercular  vttcraiis,  Is  belnK  conNld- 
'•rud  by  th»  United  States  Vetornni' 
Bureau.  T*v<»  Inspections  liav  Imen 
made  and  u  third  la  being  coMiploted. 
.\  decJHlon  In  expected  wlibin  two 
month  a. 

SAN    I  '—Until    Jnn.    10.    10 

A.    M.    II  ir    22-34.    '  Ids    will 

ho  recelv<  'i  •< .  wiartcrmoatcr  Supply 
Olllccr,  Fort  Mawm.  for  furniahing  and 
delivcrlnK  p.iltits,  rubber  hoae.  2  ataam 
pump    govcrnora,    l«mp«ratur«    regula* 


SAN  P'RANCISCO — Until  Jan.  13,  11 
a.  m.  under  Order  No.  3388,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  fur.  amd  del. 
f.  o.  b.  regular  wharf,  Rio  Vista,  So- 
lano county,  miscellaneous  hardware 
and  supplies.  Specifications  furnished 
on    request. 


SAN  FRANCISCO— Until  Jan.  13,  10 
A.  M.,  under  Circular  No.  22-22,  bids 
will  De  received  by  Quartermaster 
Supply  OfTicer,  Fort  Mason,  for  fur- 
nishing and  delivering  paper,  twist 
drills,  saw  gummers,  office  supplies, 
emery  wheels,  packing  boxes,  express 
tcrrets.   etc..  etc. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Plans   Being  Prepared. 

LODGE    BLDG.  Cost,    $60,000 

llAVVVAKD,   Alameda   Co.,   Cal. 
Two-story    reinforced    concrete    theatre 

store  and  lodge  building. 
Owner — Sycamore    Lodge    of    Odd    Fel- 
lows. 
Architects — Sorensen    Bros..    1110  C   St.. 
Hayward. 
Work    will    be    done    by    day's    labor 
and    sub-contractors    under    the    super- 
vision    ot    Sorensen       Bros.,    who       are 
general   contractors. 


Plans   To   Be    Prepared. 

LODGE  BLDG.  Cost,  $150,000 

SANTA     ROSA,    Sonoma    Co.,    Cal.       A 

Ijetween    4th    and    5th    Sts. 
Two-story     reinforced     concrete     lodge 

bldg.    (200x120). 
Owner — Santa    Rosa    Lodge    of    Elks. 
Architect — Not    selected. 


Contract  Awarded. 

REMODLING  Cost,   $9,928 

SAN    JOSE,    Santa    Clara    Co.,    Cal. 
■Remodeling  Italian  Society  Hall  build- 
ing. 

Owner — Societa     Itallana     Di      Benefl- 
cenza. 

Architect — Chas.   S.   McKenzle,  Bank  of 
San    Jose    Bldg.,    San    Jose. 

Contractor — A.      Megna,      864      N-17th, 
San  Jose. 


Plans    Being    Figured. 

BUILDING  Coat,    $ 

SAN    FRANCISCO.       Washington     near 

Stockton. 
Two-story    reinforced    concrete    church 

and    lodge    building. 
Owner— Chinese  Missionary  Society. 
Architect— W.   R.    Yolland,  Perry  Bldg., 

Oakland. 
Figures   are    being   taken    for   a    gen- 
eral  contract. 


I'oiitriict   Awarded. 

.MAUSOLEUM  Cost,    $300,000 

TKOI'ICO.  Cal.     Forest  Lawn  Cemetery. 

One  and  two-story  granite,  marble  and 
reinforced  concrete  mausoleum  (66 
X   1S9). 

Owner — American  Security  &  Fidelity 
Co. 

Architect— T.  l'ati«rHon  Ross,  810  Cali- 
fornia   .St..    .San    Francisco. 

Cunlraclor — C.  L.  I'ock,  H.  W.  TIoll- 
iiiaii    HI(1k..    Los    AtiKeloH. 


IfOSriTALS 


Ciintrnct    Awarded. 

mTlLr>lNn  Cost.    $11,435 

liET,MONT.   .San    Maico   Co..   Cnl 
Twii-Miory     frame     building, 
(iwni-r  —  California      .Sanatorium,     Bel- 
mont,   Cal. 
A  rchltoct — None. 
Cooilractor — L,  DIogardI,  Redwood  CTlly 


•SAN  JOSE,  Sam  a  Clara  Co..  Cal. — 
I'ompletod  plans  and  .specifications  for 
i.cJditions  and  alterations  to  Aged 
Woman's  building  at  the  County 
Hospital  presented  to  the  Supervisors 
and  referred  to  the  Infirmary  Com- 
mittee tor  report. 


LOS  ANGELES,  Cal.— Until  11  A.  M., 
.Ian.  23,  bids  will  be  received  by  the 
Los  Angeles  Board  of  Supervisors,  for 
erecting  a  utility  building  at  the 
louTity  hospital.  Plans  by  "VN'"m.  David- 
son, chief  county  mechanical  engineer. 
One-story,  32x72  ft.,  designed  for  2- 
story  reinforced  concrete  frame,  floor 
and  roof,  brick  walls,  composition 
looflng.  Plans  may  be  obtained  at 
tho  olTice  of  Board  of  Supervisors,  Hall 
of   liecords. 


HOTELS 


Plans  Being  Prepared. 

HOTEL,    ETC.  C:ost.    J800.000 

I ONG   BEACH,     Los  Angeles  Co.,     Cal. 

Ocean   Ave.   opp.   Municipal   Park. 
'I'eii  and  twelve-story  Class  A  store  and 

office    building,    134x136    (324    guest 

rooms.    10  stores,  etc.) 
Owner — ^Park   View  Land  Co. 
Architect — Loy    L.    Smith.    804     Higglns 

KIdg..   Los  Angeles. 


T..    Be    Done    By    Day's    Work — Work 

Started. 
HOTEL  Cost,    $100,000 

CHICO,  Butte  Co..  Cal.    14  milea  tiortb* 

east    of    Chico. 
Four-story    reinforced    concrete    hotel. 
Owner    —    Richardson      Springs      (Lee 

Richardson,    proprietor). 
.\ichitoct — Not   given. 

That  the  resort  will  be  one  of  the 
most  modern  in  the  state  is  assured 
ill  plans  which  provide  for  elevator 
service,  steam  heat  throughout  and  a 
cold  storage  and  refrigerating  plant 
of   lO-ton   capacity. 


I'RESNO,  Fresno  Co.,  Cal. — Dr.  E.  H. 
'I'lowbridge,  Forsyth  Bldg.,  Fresno, 
Hiinounces  nis  Intention  to  erect  a 
three  or  four-story  brick  store  and 
iiolel  building  at  Tulare  and  N  Sts. 
i;siimated  cost,  J200,000. 


'HICO,  Butte  Co..  Cal. — J.  P.  Mur- 
phy, Chico,  will  erect  a  J20,000  hotel 
i>uilding  at  lower  end  of  Fifth  street 
111  ar  Southern  I'aclHc  railroad  station. 
The  building  Will  be  of  frame  con- 
si  luction  and  will  have  60  ft.  frontage 
en  Fifth  street  and  132  ft.  on  Orange 
i- 1  reet. 


POWER  PLANTS 


KINGMAN,  Ariz.— Col.  J.  C.  Green- 
way  and  the  copper  interests  of  the 
.state  are  back  of  a  project  to  build 
a  jiower  plant  In  Diamond  Canyon  on 
the  Colorado  river.  A  dam  250  high 
\»  plamied.  About  160.000  h.  p.  will  ba 
<1<  \eloped  to  serve  all  the  mines  of 
Hie  state.  J.  B.  Glrand  of  I*hoenlx. 
.\rlz,.  Is  the  engineer.  The  river  will 
be  diverted  through  a  ttinnel  In  the 
liliilY  while  the  (lam  Is  iiiulcr  conwtruc- 
I  ion. 


PUBLIC  BUILDINGS 


I  "iitract    .\\\  ai  iii'<i, 

.SI.VTIO.NS  Cost.    J23.27.1 

I'KUHNO,  Fresno  Co.,  Cal.  Court  llouae 

Park. 
IWo  brick  and  stucco  comfort  stations, 

24x41   each.     Tile  InterlorH 
Owner — County  of  Fresno,   I).  M.   Barn- 

wall.  Clerk. 
Arehltoota  — Swart/.   &    Uyland.    Uowoli 

Bldg.,  Froano. 
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Contractor — Martin       C'onsl  ruction    Co., 
Fresno. 


SAN  FRANCISCO — Uutil  Jan.  18,  3 
r.  M.,  bids  will  be  received  by  the 
Hoard  of  I'ublic  Works  for  furnishing 
and  installing-  electrical  wires  and  con- 
duits for  additional  feeds  and  plug 
outlets  in  the  JMunicipal  Auditorium; 
estimated  cost,  $2,000.  Bond  required 
of  successful  bidder,  $.500.  Plans  may 
be  had  from  Bureau  of  Architecture. 
i;nd  Floor,  City  Hall. 


BERKELEY,  Alameda  Co.,  Calif.— 
No  bids  received  by  city  council  to  con- 
struct field  house  in  James  Kennedy 
park.  Playground  Commission  instruc- 
ed  to  do  work  at  cost  not  to  exceed 
$1,000. 


OROVlLiLE,  Butte  Co.,  Cal. — Owing 
lo  irregularities  the  Supervisors  re- 
ject bids  for  altering  the  county  jail 
(luarters  in  the  court  house  and  bids 
ordered  re-advertised  to  be  opened  Jan. 
24,  1:30  P.  M.  Chester  Cole,  Water- 
land-Breslauer  Bldg.,  Chico,  Architect. 
Plans  may  be  had  from  County  Clerk, 
C.  F.  Belding.  ^- 


STOCKTON,  San  Joaquiin  Co.,  Cal. — 
The  San  Joaquin  Board  of  Supervisors 
have  deferred  action  on  plans  and 
specifications  for  the  construction  of 
an  old  people's  home  at  the  county 
hospital  grounds  until  the  February 
meeting  of  the   board. 

Local  architects  have  been  invited 
to  prepare  plans  and  specifications  for 
a  two-story  semi-flreproof  building, 
costiTig    about    $50,000. 


LOS  ANGELES,  Cal. — VVm.  Davidson, 
Los  Angeles  County  Mechanical  Engi- 
neer, Hall  of  Records,  is  preparing 
plans  for  a  group  of  six  infirmary 
buildings  to  be  erected  at  the  county 
farm,  near  Downey.  Each  will  be  34x 
160  ft.,  one-story  and  will  contain 
nurses'  quarters,  baths,  lavatories  and 
o2-bed  ward;  frame  construction, 
plaster  exterior,  composition  roofs,  ce- 
ment  floors.      Cost,   s^iDCOOO. 

For  two  bungalow  ward  buildings  at 
Olive  View  sanitarium,  near  San  Fer- 
nando. They  will  be  one-story,  112x 
33  ft.,  with  a  wing,  30x30  ft.;  frame 
construction,  rustic  siding,  shingle 
roots,  pine  trim   and  Hoors. 

Also  for  a  nurses'  cottage  for  the 
communicable  diseases  building  at  the 
county  hospital.  It  will  contain  2  re- 
ception rooms,  24  sleeping  rooms,  2 
screened  sleeping  porches;  two-story. 
30x108  feet,  frame  construction,  rustic 
exterior,  sUingle  roof,  pine  trim  and 
floors,  lavatory  in  each  room,  steam 
heat. 

LOS  ANGELES,  Cal. — VVm.  Davidson, 
Los  Angeles,  Chief  County  Mechanical 
Engineer,  Hall  of  Records,  is  preparing 
plans  for  additions  to  the  county  mu- 
seum and  art  building  at  Exposition 
Park.  The  main  science  exhibit  h.all 
will  be  three  stories,  100x107  ft.;  the 
connecting  wing  will  be  two  stories,  46 
xll2  ft.;  and  the  art  gallery  will  be 
1  story,  88x68  ft.,  to  contain  two  ex- 
hibition rooms.  Class  A  construction, 
structural  steel  frame,  reinforced  con- 
crete Hoor  and  roof  slabs,  brick  filler 
wails,  ruff,  brick  facing,  terra  cotta 
trim,  clay  tile  roofing,  skylights, 
marble  and  tile  work.     Cost.   $400,000. 


RESIDENCES 


Contract   Awarded. 

RESIDENCE  Cost,    $16,454 

SAN    MATEO,    Cal.      Lot    218    Bk.    San 

Mateo   Park. 
All  work  except  heating,  light  fixtures 

amd   shades   for  a  two-story   frame 

residence  and  garage. 
Owner— John  H.  Sward,  San  Mateo,  Cal, 


Architect  —  C.  J.  Burchard,  care  of 
Christenson  Lumber  Co.,  1950  3rd, 
St.,    San    Francisco. 

Contractor — C.  H.  Bessett  Building  Co., 
660  Market,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $12,789 

OAKLAND.     Indian  Glen   Portion   plots 

6  and  7. 
Two-story    frame    residence. 
Owner — Geo.  E.  Bennett. 
Architect  —  Schirmer-Bugbee     &     Co., 

Thayer  Bldg.,   Oakland. 
CoTitractor — Harry  Schwalm,   Berkeley. 


Plams  Being   Figured. 
RESIDENCES  Cost,   $12,000    each 

SAN  FRANCISCO.      Sea  GJiff. 
Two    2-story    rame    and    plaster    resi- 
dences (8  rooms  and  garage  each). 
Owner — Leroy    Shay. 

Architect — H.  C.   Baumann,  251  Kearny 
Figures  are  bing  taken  for  a  general 
contract. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $12,000 

SAN  FRANCISCO.  Falcon  Place  near 
Vallejo   St. 

Two-story  and  basement  frame  &  plas- 
ter residence  (8  rooms  and  2  bath- 
rooms). 

Owner — A.    L.    Berite. 

Architect — Houghton  Sawyer,  Hearst 
Bldg.,   San   Francisco. 


Plans  To  Be  Prepared. 
RESIDENCE  Cost,     $9,000 

BERKELEY.      Townsend    Oaks. 
One-story    frame    residence. 
Owner — Withheld. 

Architect — Sidney    B.    amd    Noble    New- 
som,  Nevada  Bank  Bldg.,  S.  F. 


Plans  Being  Prepared — Ready  For 
Segregated  Figures  In  Three 
Weeks. 

RESIDENCE  Cost,    $22,000 

PIEDMONT,    Alameda    Co.,    Cal. 

Two-story  and  basement  frame  and 
plaster  reside-nce  (12  rooms  and 
separate  garage)  French  Rural 
architecture. 

Owner — G.    T.    Henshaw. 

Architect — Sidney  B.  and  Noble  New- 
som,  Nevada  Bank  Bldg.,  &.  F. 


Segregated  Figures  To  Be  Taken  Next 
Week. 

RESIDENCE  Cost,     $32,000 

PIEDMONT,    Alameda    Co.,    Cal. 

Two-story  and  basement  stucco  12- 
room  residence  and  separate  ga- 
rage (court  at  rear  with  tile  roof, 
mill  work,  rough  interior  aiid  ex- 
terior   plaster. 

Owner — Chas.    C.    Keeney. 

Architect — Sidney  B.  and  Noble  New- 
som,   Nevada  Bank   Bldg.,  S.  F. 


PIEDMONT,  Cal.— Architects  Sidney 
B.  and  Noble  Newsom,  Nevada  Bank 
P>ldg.,  San  Francisco,  have  awarded 
a  contract  to  Chas.  D.  Emmery,  for 
the  plastering  in  connection  with  the 
construction  of  a  two-story  frame  and 
plaster  residence  for  Dudley  Dexter. 
It   is   being   erected   in    Piedmont. 


MERCED,  Merced  Co..  Cal. — Raleigli 
Catad  of  Merced  has  purchased  eightv- 
four  lots  north  of  the  Santa  Fe  near 
the  grammar  school  site  and  plans  the 
erection  of  100  modern  bungalows. 
Approximately  $200,000  will  be  expend- 
ed in  the  improvements. 


SCHOOLS 


Bonds    Voted — Plans    Prepared. 
SCHOOL  Cost,     $66,000 

ARBrCKLE.    Colusa   Co.,    Cal.  '     *     '     " 
Ono-siory    hollow     tile    and     stucco    4- 

classroom    school    building. 
Owner   —  Arbuckle     Union     Grammar 

School    District. 
Architect — Jens  C.  Petersen,  Peoples    Bk 

Bldg.,    Sacramento,    Cal, 


Iteady  For  Figures  End  Of  This  Week. 
SCHOOL  Cost,    $100,000 

HAYWARD,    Alameda    Co.,    Cal.     Main 

St. 
Reinforced  concrete   school. 
Owner  —  Hayward     Grammar     School 

District    (Jacob   Harder   Jr.,  clerk). 
Architect — Henry    C.    Smith.    Humboldt 

Bank   Bldg.,  San    Francisco. 


Plans    Being   Figured — Bids   Close   Jan. 

25,   1922,   8   P.  M. 
.SCHOOL  Cost,    $200,000 

COMPBKLL.    Santa    Clara    Co..    Cal. 
Reinforced      concrete   grammar     school 

buildings. 
Owner  —  Campbell      Union      Grammar 

School  District. 
Architect — Wm.  H.   VVeek.s,    Ui'j  Pine  St., 

h;an   l^'rancisco. 
Sfc    call    for    lihlM    iiiiil<-r    i><ii<'inl    pru- 
poMiil    coiuinn. 


Plans    Luing   Figured — Bids    Cio:,e    Jan. 
30        1922,  at  5  P.  M. 

.SCHOOL  Cost.    $120,000 

OAKLAND,    Alameda    Co.,    Cal.      Lock- 
wood   School. 

Brick,  concrete  and  frame  school. 

Owner — Oakland  Board  of  Education. 

Architect— W.    H.    Weeks,    369    Pine    St., 
.San  Francisco. 
Segregated    figures    are    being    taken 

on  sewer  proposition. 

.Sec    call    for    bidM    under    <>ffl<-!:il    pro- 

|iok:iI   column. 


SAN  FRANCISCO— M.  B.  McGowan, 
j80  Jessie  St..  at  $25,987  submitted  low 
bid  to  the  Board  of  Public  Works  for 
brick  and  hollow  tile  work  in  con 
nection  with  the  Galileo  High  School 
now  under  construction  on  Van  Ness 
avenue  between  Bay  and  Francisco 
streets.     Other   bidders; 

Farrell    ."fe    Reed $29,000 

Anderson    &    Kingrose •.  . . .    33,950 

H.    N.    Larson 32,000 

C.    H.     Hoft'meyer 36,625 

Mealey    &     Collins 29,800 

K.    Hogberg    45,200 

White     &     Gloor 29.000 


FULLERTON,  Los  Angeles  Co..  Cal. — 
Edwards  Wildey  &  Dixon  Co.,  515  Black 
Bldg.,  Los  Angeles,  were  awarded  the 
general  contract  at  $180,650  for  erect- 
ing additions  to  Fullerton  union  high 
school  bldgs;  Carleton  M.  Winslow,  1134 
Van  Nuys  Bldg.,  Los  Angeles,  architect. 
The  contract  was  awarded  on  the  orig- 
inal bid  ot  $184,500  with  an  addition 
of  $250  for  changes  in  one  wing  and 
a  deduction  of  $4100  for  omitting  the 
library  shelving.  Other  contracts  were 
awarded  as  follows:  Heating  to  Hoag- 
land-Lakin  Electrical  and  Engineering 
Co..  at  $7962;  electrical  work  to  Reid 
&  Farley,  Fullerton,  at  $10,851;  and 
plumbing  to  S.  Hill  &  Son,  Santa  Ana, 
at  $12,588.  Two  wings,  each  1-story 
and  high  basement.  109x51  ft.,  rein- 
forced concrete  and  hollow  tile  con- 
struction, plaster  exterior,  composition 
roof  on  reinforced  concrete  slab,  cast 
stone   trim,   tile  and   maple   floors. 


LOS  ANGELES,  Cal.— The  Los  An- 
geles Board  of  Education  rejected  all 
bids  for  erecting  a  new  school  build- 
ing at  East  First  St.  school  site.  John 
P.  Krempel  and  Walter  E.  Erkes, 
Bradbury  Bldg.,  Los  Angeles,  archi- 
tects. The  plans  will  be  revised  to 
omit  the  nursery  and  the  work  will 
be   readvertised. 


LOS  ANGELES.  Cal.— John  B.  Daw- 
son, Fay  Bldg..  Los  Angeles,  was  low 
bidder  at  $77,550  on  the  general  con- 
tract for  erecting  a  new  school  bldg. 
on  Selma  Ave.  school  site;  Mott  M. 
Marston.  I.  W.  Hellman  Bldg.,  Los  An- 
geles, architect.  Other  low  bidders 
were:  E.  W.  Crowell  Co..  on  plumbing 
at  $5239;  Arenz-Warren  Co.  on  steam 
heating  at  $5485.  Prewitt  Electric  Co. 
submitted  the  only  bid  on  wiring  at 
$3030.     The  bids,   which  were   referred 
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to  the  business  manager,  were:  Gen- 
eral Contract — J.  B.  Dawson,  $77,550; 
J.  C.  Bannister,  ?83,y50;  Darrell  Cond- 
ley  Co.,  $88,992;  J.  F.  Koblcr,  $89,317; 
J.  A.  Hill  Construction  Co.,  $97,755. 
I'lnmbing — E.  W.  Crowell  Co.,  $5239; 
Arthur  Hess,  $5641;  W.  S.  Goodrich. 
$6175;  MarshaIl-L,ock  Co.,  Iftii-)!!.  Paint- 
ing—  Arenz-Warren  Co.,  $3701;  A. 
Quandt  &  Son,  $4576;  R.  Zelinsky, 
$4860;  Alhambra  Wall  Paper  &  Paint 
Co.,  $5000;  Steam  Heatin;; — Marshall- 
Lock  Co.,  $5485;  Geo.  A.  I'osthumus, 
$5527;  Arthur  Hess,  $6T3ii;  and  J. 
Hokom,    $5574. 


WHITTIER,  Cal. — Until  3.30  P.  M., 
Jan.  18,  bids  will  be  received  by  trus- 
tees of  AVhittier  school  district  for 
erecting  a  new  junior  high  school  bldg. 
at  SW  corner  of  Hadley  St.  and  Whit- 
tier  Ave.,  Whittier.  John  C.  Austin, 
1125  Baker-Detwiler  Bldg.,  and  W. 
Horace  Austin,  Long  Beach,  associated 
architects.  Bids  will  be  taken  separte- 
ly  on  the  general  contract,  plumbing, 
electric  wiring,  heating  and  painting. 
The  building  will  be  two-story  rein- 
forced concrete  construction,  stucco  ex- 
terior, cast  stone  trim,  tile  and  com- 
position roof,  pine  trim,  beech  floors, 
$100,000. 


LONG  BEACH,  Oal. — Bids  are  desired 
by  the  Long  Beach  Board  of  Education 
G.  W.  Scott,  clerk,  504  Long  Beach 
Bank  Bldg.,  Long  Beach,  from  outside 
contractors  for  the  erection  of  a  new 
unit  at  the  Horace  Mann  school  by 
separate  contracts,  as  follows:  (1) 
concrete  and  brick  work;  (2)  marble; 
(3)  carpentry  and  millwork;  (4)  hard- 
ware; (5)  roofing;  (6)  sheet  metal;  (7) 
plastering;  (8)  slate  blackboards;  (9) 
window  shades;  (10)  plumbing;  (11) 
painting;  (12)  electric  wiring;  (13) 
steam  heating;  (14)  general  contract; 
(15)  alternate  for  gas  heating.  Ap- 
propriation, $75,000.  Parker  O.  Wright 
and  Francis  H.  Gentry,  315  Marine 
Bank   Bldg.,   Long   Beach,   architects. 


LOS  ANGELES,  Cal. — Geo.  F.  Barber, 
352  S.  Virgil  Ave.,  Los  Angeles,  was 
awarded  the  general  contract  at  $61,- 
000,  for  erecting  new  school  building 
at  Custer  Ave.  school  site;  lOlmer  Grey, 
Wright  &  Callcnder  Bldg.,  architect. 
The  contrac-t  was  let  on  tlie  original 
bid  of  $62,500  with  a  deduction  of  $1500 
for  McCabe  hardware.  Other  contracts 
were  awarded  as  follows:  I'lumbing 
to  E.  W.  Crowell  Co.  at  $5618;  paint- 
ing to  Apex  I'alnt  Co.  at  $2i72;  steam 
heating  to  Geo.  A.  I'osthumus  at  $2150; 
electrical  work  to  I'rowitt  Electric  Co. 
at  $2230.  Two-story  144.xs2  ft.,  11 
rooms,  brick  construction,  rxitt.  brick 
facing,  composition   and  tile  roof. 

LOS  A.NOELE.S,  Cal.— Geo.  !•'.  Barber, 
352  S.  Virgil  Ave.,  L.  A.  was  awarded 
goni-rHl  contr.Tct  at  $52,021  fur  erect- 
ing a  new  two-siory  reinforced  concrete 
school  bldg.  at  Santa  Ke  Ave.  school 
site;  Thos.  Franklin  I'ower.  'I'ajo  Bldg., 
Lob  Angi-lcH,  arehltcct.  The  contract 
was  lot  on  the  orlglniil  hlil  of  $52,721 
With  a  deduction  of  $200  for  beech 
floors  and  $000  for  McCabc  hardware. 
Other  contr.'ict  were  uwurdi-d  as  fol- 
fows:  I'lumhlng  to  H.  K.  Murray  at 
|lft61;  steam  heating  to  Co,.  A.  I'os- 
thumus at  |:i72s;  paiiil  iiiK  to  Apox 
Paint  Co.  at  $.317 1;  :iihI  •  i  '  i  li-al  work 
to    rrcwltl    Electric    Co.    ul    42110. 


I'AHA1)ENA.   l«o«   AnpHff  ''r, .  Cal.- - 
irmli    8.30    I'.    M..    .T  .  .ill    be 

recflvrd    by    N.   <1.    i  I    the 

I'lisndcna     Uonrd  m,      321 

Chnmber  of  Comm«iron  liitiu-,  ri«Hi»<liTiii, 
for  the  crocllon  of  a  one-Nlory  hulluw 
tile  Krammiir  m  hool  bldg'  (Amlrrw 
Jftckiion  H>U'ii)\)  111  Atlanta  and  ruHKnn 
Kls..  raHiiil'  nil,  hy  Hrpiirali'  t'o  lici 
»M  follows:  (1)  general  conirai't;  (2) 
plunibInK;  (3;  heating:  (*)  palntlnK. 
^if    Al«olric     wiring.       (.'heck     fur     G%. 


I  Mans  are  now  being  completed  by  Ar- 
chitects Marston  &  Van  Pelt,  E.  W. 
^laybury,  associate,  600  Chamber  of 
Commerce  Bldg.,  Los  Angeles.  Con- 
struction foundation,  231x164  ft.,  tile 
roof,  hollow  tile  walls,  brick  veneer 
and  stucco  exterior,  hardwood  floors, 
wood  trusses,  cement  cloister  floors, 
cast  stone  trim,  wrought  iron  grilles, 
tile  decoration;  six  classrooms,  audi- 
torium, lOO-seat  balcony,  stage,  15x24 
ft.,  kitchen,  cafeteria,  kindergarten  of 
same  construction,  15x24  ft.;  cement 
terraces. 


LOS  GATOS,  Santa  Clara  Co.,  Cal.— 
School  Trustees  proposed  to  call  elec- 
tion to  vote  bonds  with  which  to 
finance  construction  of  a  new  gram- 
mar school. 


KlVEli\lE\V,  Fresno  Co..  Calif. — 
L'ntil  January  14,  2  1'.  M.,  bids  will  be 
received  by  Riverside  Grammar  School 
District  for  constructing  6  classroom 
school;  bonds  of  $57,000  voted  to  fi- 
nance construction.  Anton  Johnson, 
Kingsburg  Bank  Bldg.,  Kingsburg, 
architect.  See  rail  for  bids  under  ottl- 
oinl  proiio»al  column  in  this  istiue. 


BERKELEY,  Calif. — Bids  will  be  re- 
ceived until  Jan.  25,  1922,  at  9  a.  m. 
by  the  Comptroller  of  the  University  of 
California  for  tile  and  brick  work,  ex- 
terior cement  work,  carpentry  work, 
interior  plastering,  cast  and  wrought 
metal  work,  metal  window  work,  glaz- 
ing, painting,  marble  and  terrazzo  work 
for  the  Student  Union  Building.  For 
fiirllier  it»rtivular.<<  sec  call  for  bids 
undfr    utttclnl    proposnl    colunui. 

FRESNO,  Fresno  Co.,  Cal. — Until  Jan. 
20  bids  will  be  received  by  D.  M.  Barn- 
well, County  Clerk,  for  the  purcha.se  ot 
*36,000  bond  issue  of  Washington 
Colony  school  District.  I'roceeds  of  the 
sale   to   finance   school  improvements. 


LOS  ANGELES,  Cal.— L.  A.  Planing 
Mill  Co.  was  low  bidder  at  $289,710  on 
the  general  contract  for  erecting  a 
new  school  bldg.  on  Le  Conte  junior 
high  school  site.  John  Simpson  Ac  Co. 
was  low  bidder  at  $261,950  on  the  gen- 
eral contract  if  one  wing  is  omitted. 
The  low  bidders  on  other  contracts 
were:  J.  Hokom  on  steam  heating  at 
$30,773;  F.  B.  I'otter  Electric  Co.  on 
wiring  at  $10,489;  E.  A.  Lindgrecn  on 
painting  at  $ll,0ti8;  and  W.  S.  Goodrich 
on  plumbing  at  $15,499.  Appropriation 
$280,000.  Bids  referted  to  business 
manager.  The  bids  were:  tienerni 
t'oiitract — L.  A.  Flaming  Mill  Co.,  $28ii,- 
710  (a)  if  wing  "A"  Is  omitted,  $264,- 
007  (b)  if  red  ruff,  brick  is  used  for  fac- 
ing liistL-ad  of  tan  ruttlcd  bricii.  dciliK'i 
$5200  for  entire  bldg.  and  $4125  if 
wing  is  omitted;  John  Simpson  &  Co, 
$289,950,  (a>  $261,950,  (b)  $284,600  and 
$257,450,  lump  sum;  J.  F.  Atkinson, 
»32;t,0l'0.  (a>  $293,000,  (1>)  $,^2Uii  an.: 
$4500;  WIUard-Brent  Co.,  $326,000,  (a) 
$295,060,  (b)  $321,000  and  $290. oO«. 
lump    sum;    C.    J.    Kubach    Co.,    $346,5U(i, 

(a)  $316,601),    (b)    $6171   and    $5304;    Ba- 
vin  &   Burch  Co.,   $349,000,    (a)   $819,00(1. 

(b)  $5200  and  $4800.  HenlInK  J 
Hokom,  $30,773,  (a)  $29,818;  Hoag- 
land-Lakin  Electrical  &  Englnooring 
Co,  $31,000,  (a)  deduct  $964;  W.  W. 
IlrookN,  $31,900,  (a)  $30,900;  Fobs  & 
Jones,  $32,712,  (a)  $31,925;  Mungor 
K-  Mungcr,  $32,844,  (a)  $81,994;  Ar- 
thur lIcSH,  $33,069.  (a)  $32,276.  Wlr- 
IMB-F.  B.  Potior  Electric  Co.,  $10,4X9 
(a  I  $9941;  Standard  Electric  Co., 
Jtn.-lfia,  (a)  $9990;  Kenard  Stary 
lOl.clrlc  Co.,  $10,586.85,  (a)  $10,:'36.8&. 
I'rowltl  El«ctrlc  Co.,  $10,686,  (a)  $10,- 
335.  l>nlntinK  E.  A.  Llndgreen.  $11.- 
DHS.  (a)  $9576;  I).  Zollnsky  &  8on, 
ni.sno,    (a)    $10,600;   Aron«-Warren  Co. 

IL.  ir.,  (a)  $10.S74;  It.  Zollimky.  $13.- 
':'.".  (a>  $12,190;  Alhambra  Wall  Paper 
and  I'nint  Co.,  $13.H'98,  (a)  $13,180. 
I'iiimhlnK— W.  8.  Goodrich,  $15,490,  (n) 
)ia,;>09;     W.     W.     Brooks,    $16,980,      (b) 


$15,680;  G.  C.  Sutton,  $17,675,  (a)  $17.- 
491;  J.  Hokom,  $18,398,  (a)  $18,221; 
E.  W.  Crowell,  $19,245,   (a)  deduct  $254. 


LOS  ANGELES,  Cal.— MacDonald  & 
Driver,  Douglas  Bldg.,  Los  Angeles, 
were  awarded  the  general  contract  at 
$56,735  for  erecting  a  new  school  bldg. 
at  Rosemont  Ave.  school  site;  Geo.  M. 
Lindsey,  architect.  The  contract  was 
awarded  on  the  original  contract  was 
with  a  deduction  of  $255  for  omitting 
work  for  gas  heating  and  an  addition 
of  $1080  for  work  required  for  steam 
heating.  The  plumbing  was  awarded 
to  E.  W.  Crowell  at  $5450,  contract 
awarded  on  the  bid  of  $5635  with  a  de- 
duction of  $60  for  Nelson  fixtures  and 
a  deduction  of  $125  for  omitting  gas 
piping.  The  steam  heating  was 
awarded  to  Marshall-Lock  Co.  at 
$3509;  painting  to  Alhambra  Wall  Paper 
and  Paint  Co.  at  $2650;  let  on  bid  of 
$2870  with  deductions  of  $220  for 
changes;  and  electric  wiring  to  Prew- 
itt  Electric  Co.,  at  $2959,  let  on  bid  of 
$2924    with    an    addition    of    $36. 


LOS  ANGELES,  Cal. — J.  C.  Bannis- 
ter, 903  N  Mariposa  St.,  Los  Angeles, 
was  low  bidder  at  $23,700  for  additions 
and  alterations  at  Angeles  Mesa  school. 
T.  Beverly  Keim,  Jr.,  architect.  Mar- 
shall-Lock Co.  was  low  on  heating  at 
$1726  and  Arenz-Warren  Co.,  was  low 
on  painting  at  $640.  The  bids,  which 
were  referred  to  the  business  manager, 
were  as  follows:  General  Contract — 
J.  C.  Bannister,  $23,700;  Darrell  Cond- 
ley  Co.,  $25,885;  J.  B.  Harris,  $26,356. 
Heating — Marshall-Lock  Co.  $1726;  J. 
Hokom,  $1938;  Geo.  A.  Posthumus, 
$2065;  Arthur  Hess,  $2510.  Painting: — 
Arenz-Warren  Co.,  $640;  Alhambra 
Wall  Paper  &  Paint  Co.,  $720;  Dresher 
Decorating  Co.,  $795;  R.  Zelinsky,  $890; 
and  D.  Zelinsky  &  Son,  $1050. 


BUliBAiNK,  Cal— Until  8  P.  M.,  Jan. 
24.  bids  will  be  received  by  the  Trus- 
tees of  Burbank  High  School  District 
in  Los  Angeles  County,  for  erecting  a 
new  high  school  building,  .\llison  tie. 
Allison,  1405  Hibernian  Bldg..  Los  An- 
geles, are  the  architects.  Bids  will  be 
taken  on  segregated  contracts.  It  will 
contain  7  class  rooms,  art,  music,  com- 
mercial and  domestic  science  depart- 
ments: laboratories  and  lecture  rooms, 
study  hall  and  auditorium  to  seat  1.000 
people;  209x138  feet,  brick  construc- 
tion, tapestry  brick  and  plaster  ex- 
terior, term  cotta  trim,  composition  and 
tile  roofing,  pine  trim,  maple  floor."*. 
Bonds  of  »lbl.000  voted  and  sold. 


VENICE,  Los  Angeles  Co..  Cal. — John 
Simpson  &  Co.,  701  Antonio  Ave.,  Los 
.-Vngeles,  were  awarded  the  general  con- 
lr:ict  at  $27,950  for  erecting  a  new 
grade  school  at  Venice.  Edwin  Berg- 
slrom.  1128  Citizens  National  Bk.  Bldg.. 
LOH  Angt  les,  l.s  the  .irchilccl.  Painting 
was  let  to  Alhambra  Wall  Paper  ^: 
Paint  Co.  at  11198  and  blackboards  to 
C.  F.  WcbiM-  Co..  at  »f«30.  The  bids  for 
heating  and  electrical  work  were  heUi 
under  advisement  and  the  only  bid  for 
plumbing  was  rejected  and  this  work 
will  he  readvertlsed.  Brick  con.iiruc- 
tlon.  0  classrooms,  plastered  and  press- 
ed brick  exterior,  clay  tile  roof  and 
pIno  trim. 


STOh'ES  AND  OFFICES 


Contrai'l    .Vwarded. 

STORES  <'oat.    $30.0011 

OAKLAND.    Alameda      Co..      Cal.         8W 

Grand   Ave    and   Webster  St. 
Ono-.Mlory       reinforced       concreto       (81 

stores, 
owner— E    H.   Wlol. 
ArchllectH  —   Heed   &   Corl«tt.   Oaklnnfl 

Hank    of    .Savings    HIdg..    Oakland. 
Conlrni'tor — .MacDonald      *       Kahn,    IX" 

.MoiitKonuiv    Wl  .    San    Ki-anclsco. 
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Flans  to  be  Prepared. 

STOKK   BL,DG.  Cost,    $ 

OAKL.AND,    Alameda    Co.,    Cal.      Grand 

Ave.,    near   21st   Street. 
One-story     reinforced     concrete     store 

building-. 
Owner — tJeo.  H.  Koos. 
Architects — Reed      &    Corlett,      Oakland 

Bank    of    Savings    Bldg.,    Oakland. 
This  will   be   the  fourth   store   build- 
ing to  be  erected  in  thin  location   with- 
in the  last  year. 


Segregated    Figures    Being    Taken. 
ALTERATIONS  Cost,    $9,500 

SAN  FRANCISCO.      136   Mason   St. 
Alter,    store    and    Tamale    Restaurant 
(Red      Southern      gum      trim,      or- 
namental   plaster,    ceiling,    etc). 
Owner — Withheld. 

Architect — O.   R.  Thayer,   110  Sutter  St. 
Figures  are   being  taken   on   the   fol- 
lowing   segregations:       (1)     millwork; 

(2)  carpentry  aiid  setting  of  millwork; 

(3)  tile  work:  (4)  glass;  (5)  electric 
work;  (6)  lathing  and  plastering;  (7) 
composition   flooring;    (8)    painting. 


Plans    Being    Prepared. 

ALTERATIONS       Cost,  $100,00  or  more 

STOCKTON,  San  Joa:<ruin  Co.,  Cal.  SK 
Main  and  Hunter  Sts. 

Alterating  four-story  store  and  office 
building  (new  interior  store  fix- 
tures,   etc.) 

Owner — N.    Levi    &    Bro. 

Architect — Bernard  J.  Joseph,  Call 
Bldg.,   San    F'rancisco. 


Contract    Awarded. 

STORE    BLDG.  Cost,     $40,000 

SAN  FRANCISCO.  NW  Annie  and  Mis- 
sion St. 

One-story  and  basement  brick  store 
bldg. 

Owner — A.    H.    Knoll. 

Architect — A.    H.    K'noll,    Hearst    Bldg. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St. 


Permit    Applied    For. 

OFFICE    BLDG.  Cost,    $35,000 

SAN    FRANCISCO.      E    Montgomery    87 

S  Bush.  . 
Four-story    and    basement    brick    office 

and    store    building. 
Owner — The  Dunn-Williams   Co. 
Architect — G.      A.      Lansburgh,      Gunst 

Bldg. 
Contractor — MacDo'nald     &     Kahn,     130 

Montgomery    St. 


Cost,    $77,529 
^•W     Sixteenth 


Contract  Awarded. 

AUTO    SALES    BLDG. 

SA(."RAMENTO,      Cal. 
and  J  Street.s. 

Three-story  and  basement  brick  and 
reinforced  concrete  auto  .sales; 
building,    bOxlGd. 

Owner — W.   1.   Elliott  Co. 

Architect  —  Jens  Petersen,  Peopl'^'s 
Svgs.    Bank    Bldg.,    Sacramento. 

("ontractor — Geo.  D.  Hudnutt,  Califor- 
nia Fruit   Bldg.,   Sacramento. 

Preliminary    Plans    Being    Prepared. 
ALTERATIONS  i  o.st.     $25,001) 

SACRAMENTO,     Cal.       Corner    Seventh 

and  K  Streets. 
Extensive  alterations   to  first  floor  and 

show  windows  of  department  storo 
Owner — Bon    Marche    (C.    P.    Nathan    iv 

Sons). 
Architect  —  E.    C.    Henimings,   Ochsner 

Bldg.,  Sacramento. 
NOTE:—    The    fixture    work     will    be 
d'jne  by  L.  &  E.  Emanuel   Jo.,  Inc.,  153.) 
Filbert   St.,    San    Francisco. 


Segregated  Figures  Being  Taken. 

STORE    BLUG.  Cost,    $ 

SAN  FRANCISCO.     E  Jones  Street  near 

Geary  Street. 
One-story      and      basement      reinforced 

concrete    store    building,    23x69     (2 

stores). 
Owner — Wm.  H.   WoodHeld. 
Architect — Leo  J.  Devlin,   Pacific   Bldg  . 

San   Francisco. 


Working  Drawings  Being  I'repared. 
STORE  &  LOFT  BLDG.        Cost,  $500,000 
LOS    ANGELES,    Cal.       \\V    Ninth    and 

Broadway. 
Six   or  eight-story  and   basement   Class 

A  store  and  loft  building,   115x165. 
Owner — Eastern  Outfitting  Co. 
Architect  —  Milwaukee      Building    Co., 

315    Wright  &  Callender   Bldg.,   Los 

Angeles. 


Cost,    $300,000 
Second    St.    and 


Plans   Being  Prepared 

OFFICE    BLDG. 

PHOENIX,    Ariz.       SW 
Monroe   Avenue. 

Five-story  and  basement  Class  A  store 
and  office  building,  100x98  (7  stores 
and  84   offices). 

Owner — Dr.   W.  C.  Ellis. 

Architect  —  Milwaukee  Bldg.  Co.. 
Wright  &  Callender  Bldg.,  Los  An- 
geles. 


fontractB  Awarded. 

STORE    BLDG  Cost,    $29,000 

SAN  KiiANCISCO.    SW  Bush  and  Stock- 
ton  Streets. 

Two-story    and    mezzanine    floor    con- 
crete   store    building. 
Owner — Julius  Goldstein. 
Arcliitect — W.  H.  Crim,  Jr.,  425  Kearny 

St.,    San    Francisco. 
Curiteiitrj'  Work   to  Brutcher  &  Serna, 

ISO  Jessie  St.,  at  $4,889. 
Concrete  Work   to   Chas.  Sartorio,   2151 

Filbert  St.,  at  $5,203. 
Uiinforc-insr    Steel     to    Edw.    L.    Soule, 

Pialto    Bldg.,   at    $940. 
Klfctrjc   Work    to    Decker   Electric   Co.,  ■ 

11.1    New   Montgomery   St.,   at   $770. 
Tile    Mork    to    Ginsberg    Tile    Co..    1205 

Sutter  St.,  at   $383. 
Pliiiiiliiiif;   to   Forster   Co.,    670    Howard 

St.,    at    $S88. 
Roofln;;   to  AUa   Roofing  Co.,   3048    16th 

St.,    at   $208. 
Slieot    ticini   Work    to    Morrison    &    Co., 

76;i    McAllister    Co.,    $187. 
lOxcnvntins     nnd     Grading     to     Eureka 

Teaming  Co.,    180   Jessie   St.,   $2,800. 
Liiifhiii):;    nnd     I'laNterinf;    to    John    O'- 
Connor,   180   Jessie   St.,   at    $2,643. 
I']iiii(in>f   to  Fred  Wagner,   65   Hoff  St., 

at   $220. 
t'opixT  MoldN  to  Pacific  Builders'  Sup- 

I)!y    Co.,    816    W    11th    St.,    Los    An- 

CTOlcs,    at    $375. 

THEATRES 


Cost,  $55,000 
Street     and 


Contract  Awarded. 
GUAND.'i-TAND 
SACRAMENTO,      Cal.        Y 

Riverside  Blvd. 
Grandstand. 
Owner  —  C.  L.  Morlimg,  Ochsner  Bldg., 

Sacramento. 
,\  rchitect — None. 
Contractor — Ira     C.   Boss.   2615     K      St., 

Sacramento. 


Plans    Being    Figured. 

ALTERING  B.    B.   PARK        Cost,  $4,000 

EMERYVILLE,  Alameda  Co.,  Cal.  San 
Pablo    Ave. 

Alterins;  baseball  park  (move  boxes, 
install    new    entrances). 

Owner — Oakland  Baseball  Park  As- 
sociation. 

Architect — Sidney  B.  and  Noble  New- 
»om,    Nevada    Bank    Bldg.,    S.    F. 
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Official    Proposals 


BIDS      WA>TKD    FOU    STATE      HIGH- 
WAY   IMI'ROVKMF.NTS 


STATE  OF   CALIFORIVIA 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORIVIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Californin 
Higrli^vny  ConiniiMNion,  515  Forum 
Bnlldlni;.  Sncrnincnto,  Cnl..  niitil  '2 
o'oloc-k  I'.  M.,  on  .Isiniinry  Mi,  193S,  at 
Which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Santa  Clara  County,  between  San 
Felipe  and  Easterly  BouTidary  (IV- 
SCI-32-B  &  C).  about  sixteen  and 
eight-tenths  (16. S)  miles  in  length,  to 
be    graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineeis'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and   Los   Angeles. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest of  the  State. 

NEWELL    D.    DAULINGTON, 
CHARLES    A.    WHITMORE, 
GEO.    C.    MANSFIELD, 
California   Highway  Commission. 
AUSTIN    B.    FLETCHER, 

State    Highway    Engineer. 
JOHN   F.   GALVIN, 

Recretary. 
Dated   January    3,    1922. 


BIDM    WANTED    FOR    .SCHOOL 


NOTICE   TO   CONTRACTORS 


Job  No.    10. 

Office  of  the  Secretary  of  the  Board 
of    Education    of    the    City    nf    Oakland. 

Sealed  bids  will  lie  re<:elve<l  by  the 
Artlntf  .Scrrctarv  of  the  Itoiird  of  Edu- 
cation of  the  (,'ity  of  O.ikl.ind.  ;il  bin 
office.  Room  1104.  «Jltv  Hull,  o.Tkhuid. 
''allfornla,  iinlil  Monday.  «hr  .lOlh  dny 
of  Jmnuary,  1022,  nt  :t  o'riork  P.  M.  'of 
N.'i  Id  d.'i\.  tl)f  <l:iv  wIk'ii  M,ni(l  bids  will 
be  o|ii'(ii'<l.  for  the  «Tectiuii  iind  com- 
pletion lit  .\'<-w  l!ulldln»<N  for  the 
LO('K\Vf)OI)  .IlINlOK  IIICII  SCHOOL, 
of  tli<'  0.ikl:niil  S'chool  DlMtrlct  and  Onk- 
1  iikI  111  I  -.  liool  DlKtrlrt.  located  at 
I .  >    '      1 1  )<        ■    •  i  and  68th  Avenue,  Oak- 

I.Mi'i         '   ■    ■  '      '  ■!  III. 

,S"  1  Im   will    be  reri-lvod   for: 

1.  I  ri    and    conrrcto. 

2.  I  I'. 

3    ■  ' '••'llnR    Bullt- 

IIp   '  •ellnnoouH 

Irotj 

i  ;. 

5. 

9.  kern. 

7.  work. 

8  nd   Vi-nllliitititr   Work. 

fi  '    work. 

T'l  rinciillonii  foi    '<  li.l   w.ik 

.it     the    nfflcc    of    t  n 

lit    I  ho    Board    of     i 
..     office    of    the   Chi. 
•  iriMii..,,.      3r»7      12th     Street,     inii(i:in(l, 
('nllfornla. 

On  a  dapoHlt  of  Twenlv-flve  (t2t,) 
Dollnra  complete  iota  of  aald  plann  and 


specifications  may  be  had  by  any  pros- 
pective bidder.  These  may  be  retained 
for  a  period  of  ten  (10)  days  by  the 
Carpenter  Contractors,  and  for  a  period 
of  four  (4)  days  by  the  other  Con- 
tractors. If  these  plans  and  specifica- 
tions are  not  returned  within  said 
period,  or  if  they  be  mutilated,  the 
said  deposit  may  be  retained  by  said 
School  Districts  as  agreed  and  liqui- 
dated damages  for  said  detention  and 
mutilation. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Chief  of 
Construction,  and  be  signed  by  the  bid- 
der, accompanied  by  a  certified  check 
for  at  least  ten  (10%)  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank  or  banker, 
and  made  payable  to  N.  W.  Cook,  Act- 
ing Secretary  of  the  Board  of  Educa- 
tion, to  be  retained  by  the  said  School 
Districts  as  agreed  and  liquidated  dam- 
ages should  the  party  or  parties  to 
whom  the  contract  should  be  awarded 
fail  to  enter  into  the  contract  after  the 
award,  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract, or  any   bond  required  by  law. 

Bids  will  be  opened  by  the  Board  of 
said  Districts  on  the  30th  day  of  Jan- 
uary, 1922,  at  the  hour  of  5  P.  M.,  in 
the  Board  room,  211  2nd  floor  of  said 
City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  or  any  or  all  items 
of   such    bids. 

N.   W.   COOK, 
Acting  Secretary  of  the  Board  of  Edu- 
cation. 


BIDS    WANTED   FOR  W^ORK   ON    U. 
BUILDING 


I>ROI'OSAL   FOR    BIDS 


C. 


SE.VLEI)  BIDS  will  be  received  at 
the  olfice  of  tlie  Comptroller,  University 
of  California,  Berkeley,  California,  at 
or  before  9  A.  M.,  Wednesday,  January 
25,  1922,  for  Tile  and  Brick  Work,  Ex- 
terior Cement  Work,  Carpentry  Work, 
Interior  Plastering  Work,  Cast  and 
Wrought  Metal  Work,  Metal  Window 
Work,  Cilazimg  Work,  Painting  ^\■ol  k, 
Marl)lc  Work,  and  Terrazzo  Work,  for 
the  Student  Union  Building  on  the 
grounds  of  the  University  of  California 
at    Berkeley. 

Plans  and  specifications  may  be  ob- 
tained at  the  office  of  John  Galon 
Howard,  .\rchitect,  500  First  National 
Bank  Building,  San  Francisco,  on  de- 
posit of  $50  for  each  set  of  plans  and 
specifications  taken  out,  which  deposit 
will  be  refunded  on  return  of  said 
plans  and  specifications  In  good  con- 
dition and  accompanied  by  a  regular 
hid  for  the  work.  No  bids  will  bo 
considered  unless  accompanied  by  a 
certified  check  or  bond  in  favor  of  tlu! 
tindersigned,  eiiual  to  10%  of  the  bid, 
to  secure  execution  of  the  contract  by 
the    successful    bidder. 

The  right  Is  reserved  to  reject  any 
or   all    bids. 

THE     KEGENTS    OF    THE    UNIVERS- 
ITY   OK    CALIFORNIA. 


BIDM     WANTED     FOR    REPAIRS    TO 
WHARVES 


NOTICE    TO    CONTRACTORS 


Olllce  Constructing  Quartermaster, 
Fort  Mason,  San  Francisco,  Calif., 
January  3,  1922.  S)<aleil  proposals,  in 
I  ripllc'ilf.  for  making  repairs  to 
\\'li»rve«  No.  2  and  .No.  .1,  Fort  M.-mon. 
Ciilif.,  win  Im>  re<-elved  hrrr  Hn«ll  II 
A.  M..  .Inniinry  14,  1022,  and  then 
o|wned.  ."^'peclfical  lonM,  etc.,  furnl.slied 
on  uppllcnt  Ion, 

♦ ■ 

IIIDN     WANTED     FOR     GOVEII%>IE>r 
III  II. DING 


Jtijri'iiii  of  VurdM  and  Mocks,  Navy 
Ii<-purimiiit.  WuNhlnglon.  —  Mld«  ari- 
wnntnl  until  January  IH,  sppcltlcallon 
4.'i27.  tor  I'onNi  ruci  itiK  dlspenxary  i\\ 
thi'  Marino  Corps  liasi',  Hnn  IMogo, 
<'nlir       |i..|ioHii    for   iilaiiM   |:I0 


BIDS    AVANTIOD    FOR     MOVING 
BUILDING 


PROPOS.\L     FOR     BIDS 


SEALED  BIDS  will  be  received  at 
the  office  of  the  Comptroller,  Univer- 
sity of  California,  Berkeley.  California, 
at  or  before  0  A.  M.  Wednesday.  .lan- 
uary  11.  1022,  for  the  moving  of  East 
Hall  on  the  grounds  of  the  .University 
of  California  at  Berkeley. 

Plans  and  specifications  may  be  ob- 
tained at  the  office  of  John  Galen 
Howard,  Architect,  500  First  National 
Bank  Building.  San  Francisco,  on  de- 
posit of  ?10.no  for  each  set  of  plans  and 
specifications  taken  out,  which  deposit 
will  be  refunded  on  return  of  said 
plans  and  si)eciflcations  in  good  condi- 
tion. No  bids  will  be  considered  unless 
acconi))anied  by  a  certified  check  or 
bond  in  favor  of  the  undersigned,  equal 
to  109;  of  the  bid,  to  secure  execution 
of  the  contract  by  the  successful  bidder. 

The  right  is  reserved  to  reject  any 
or  all  bids. 

THE  REGENTS  OF  THE  UNIVERSITY 
OF  CALIFORNIA. 


Birr       ^v      \Ti"i     v'OR    LAtTNDRY 
AND    HEA'llNG    PLANT 


NOTICE    TO     BIDDERS 


NOTICE  IS  HEREBY  GIVEN  that 
si»aled  bids  will  he  received  by  the 
Board  of  Supervisors  of  Humboldt 
County.  State  of  California,  at  the 
office  of  the  clerk  of  said  Bo.ord.  at  the 
Court  House  in  the  City  of  Eureka, 
said  County  and  State,  until  Tuesday, 
January  10th,  1922  at  two  o'clock  P. 
M.,  for  the  installing  of  a  Laundry 
and  Heating  Plant  In  the  New  Tuber- 
cular  Hospital    of   Humboldt   County. 

Plans  and  specifications  for  this 
work  are  on  file  in  the  office  of  said 
Clerk  to  which  all  bidders  are  hereby 
referred. 

Each  bid  must  be  accompanied  by 
cash  or  certified  check  in  at  least  five 
per  cent  of  the  amount  of  the  bid,  as 
a  guarantee  of  good  faith  and  the 
Board  reserves  the  right  to  reject  any 
or  all  bids. 

FRED    M.    KAY. 

Clerk    of    the    Board    of   Supervisors    of 

Humboldt    County,   California. 


BIDS    WANTED   FOR    IIHillWAY 
IMPROVEMEXT 


STATE    OF    CIMFOIIMA 


DEPARTMENT     OF     PI  IILIC     WORKS 


CALIFORNIA   HIGHW.AY  COMMISSION 


NOTICE   TO    CONTRACTORS 


.S'EALED  PROPOSALS  will  be  re- 
ceived at  th<>  office  of  The  Cnllfornln 
IHirh^vny  ConinilMnlon.  .M^  Forum 
Building:,  Snrrnnipnto,  Cnl.,  until  2 
oVIork  I*.  M..  on  .Innnnry  2:1.  1022.  nt 
wbii-li  I  line  Hi.-y  will  )>.•  piiMicly  ci. cu- 
rd and  rend  for  construction  In  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  Slate  Highway  as 
follows: 

.Santa  Barbara  County,  between  Cuy- 
anut  River  ,Tnd  Bnckhorn  Creek  (V-SB- 
r>7-A),  about  six  and  one-tenth  (6.1 ) 
miles    In    length    to   be   graded. 

Plans  may  bo  si-on  and  rornis  of  i>ro- 
posal.  bonds,  contr.'icts  and  .specifica- 
tions may  bo  obtained  at  the  said 
office  and  they  may  Iw  seon  at  the 
olficcs  of  the  Division  ICnglnoerB  at  Los 
Angeles  and  S.in  Francisco,  and  at  the 
office  of  tho  Division  Englnoer  of  the 
division  In  which  the  work  Is  ntluated. 
The  T>lvlsloii  Engineer's  ofllces  are  lo- 
cated at  Wllllts,  Dnnsmulr,  Sacramen- 
lo,  San  Francisco,  San  Lnis  Obispo, 
Fresno  and   Lob  Angeles. 
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No  bid  will  be  received  unless  It  1b 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting'  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  I)id  deemed  for  the  best 
interest  of  the  State. 

NEWEI^L    D.    DARLINGTON, 
CHARLES    A.    WHITMOUE, 
GEO.    C.    MANSFIELD, 
California  Highway  Commission 
AUSTIN    B.    FLETCHER, 

State  Highway  Eingineer. 
JOHN    F.    GALVIN, 

S*6  c  r  c  1 3.  r  V . 
Dated   December   27,    1921. 


LODGE    BUILDING    BIDS    WANTED 


Bids  will  be  received  for  the  erection 
of  a  2-story  reinforced  concrete  build- 
ing for  the  Dinuba  Fraternal  Hall  As- 
sociation, by  the  building  committee, 
on  and  up  to  S  o'clock  on  the  13th  day 
of  January,  1922,  at  the  old  lodge  hall 
at  corner  of  K  and  Tulare  streets, 
Dinuba.  ^ — 

Plams  and  specifications  for  same  can 
be  had  at  the  office  of  the  architect, 
143  North  L  street,  Dinuba,  upon  the 
deposit  of  $50.00,  which  will  be  re- 
turned when  plans  and  specifications 
are  returned  in   good  shape. 

By   order   of 

BUILDING    COMMITTEE. 


BIDS  WAM'JOU  FOR  SUB-STRUCTUIIE 
FOR    TERMINAL 


NOTICE   TO    CONTRACTORS 

BOARD  OF  STATE  HARBOR  COM- 
MISSIONERS, Union  Depot  and  Ferry 
House,  San  Francisco,  California,  Dec- 
ember  19,   1921. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  11 
o'clock  A.  M.,  oil  Thursday,  J»iiuary  12, 
1U22,  for  furnishing  material  and  con- 
structing the  sub-structure  for  the 
(Jhina  Basin  Terminal,  on  the  water- 
front of  the  City  and  County  of  San 
Francisco. 

The  materials  to  be  used  in  this  work 
shall  consist  of  the  requisite  quantities 
of  creosoted  piles,  steel  rails  and  fit- 
tings and  Portland  cement  (all  of 
which  will  be  furnished  to  the  Con- 
tractor by  the  Board),  sand  fill,  rock 
fill,  eucalyptus  piles,  green  piles,  Doug- 
las fir  lumber,  fine  concrete  aggiogate. 
coarse  concrete  aggregate,  reinforcing 
materials,  castings,  structural  steel, 
rods,  bolts,  spikes,  car  springs,  fiis.  as- 
phalt, etc.  Creo.soted  piles  and  Port- 
land cement  will  be  furnished  (o  the 
Contractor  by  the  Board;  steel  rails 
and  fittings,  including  rail  spikes,  will 
be  furnished  and  laid  bv  the  I^oard. 
Green  piles  shall  be  furnished  by  the 
Clontractor,  unless  the  Board  elects  to 
furnish  tliem  as  provided  for  in  the 
specifications  and  bids.  All  other  ma- 
terials shown  on  the  plans  or  called  for 
In  the  specifications  shall  be  furnished 
by  the  Contractor.  All  materials  used 
must  be  of  the  best  of  their  respective 
kinds  if  not  especially  specified  herein. 
All  materials  used  in  the  structures 
will  be  subjected  to  a  rigid  examina- 
tion and  test,  and  if  found  defective, 
under  size,  unsuitable  or  not  as  siieci- 
fled,  will  be  condemned  and  must  be 
immediately  removed  from  the  work  bv 
the  Contractor  at  his  expense.  Ma"- 
terials  may  be  rejected  at  anv  time  for 
defects  which  may  be  disclosed,  or 
which  may  develop  in  the  course  of  the 
work,  notwithstanding  any  previous 
test  or  inspection:  and  removed  by  the 
Contractor  as   indicated  above. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal 
to  Five  (,5)  per  cent  of  the  amount 
of  the  proposal,  to  be  made  pnvable 
to  the  Secretary  of  the  Board,  con- 
ditioned that  if  the  proposal  is  ac- 
cepted and  the  contract  awarded,  and 
if  the  bidder  shall  fall  or  negrlect  to 
execute  a  contract  and  give  the  bond 
required  within  Six  (6)  days  after  the 
award  Is  made,  in  that  case  the  said 
sum  mentioned   In  said  check  shall  be 


deemed  liquidated  damages  for  such 
failure  and  neglect  and  shall  be  paid 
into  the  San  Francisco  Harbor  Im- 
provement Fund. 

The  Contractor  shall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less  than 
one-half  of  the  amount  jiayable 
by  the  terms  of  the  contract,  with  a 
Corporation,  thereunto  duly  author- 
ized by  law  and  commonly  known  as  a 
surety  company,  as  surety  (such  surety 
company  to  be  one  of  those  approved  by 
the  State  Board  of  Control,  a  list  of 
these  approved  surety  companies  be- 
ing on  file  in  the  Office  of  the  Secre- 
tary), and  conditioned  for  the  faith- 
ful performance  by  the  (Vjntractor  of 
nil  the  terms  and  conditions  of  said 
contract  according  to  the  true  intent 
.'iiid  meaning  therfof.  Said  bond  shall 
also  provide  that  if  the  Contractor, 
l)erson,  company  or  corporation  to 
whom  said  contract  is  awarded  fails 
to  pay  for  any  materials  or  supplies 
furnished  for  the  performance  of  the 
work  contracted  to  be  done  or  for  any 
work  or  labor  done  thereon  of  any 
kind,  said  surety  will  pay  the  same  in 
an  amount  not  exceeding  the  sum  spe- 
cified in  said  bond;  and  said  bond  shall 
also  be  made  to  inure  to  the  benefits 
of  material  men.  mechanics  and  la- 
borers as  provided  by  that  certain  act 
of  the  Legislature  of  the  State  of 
California,  approved  May  1,  1911 
(Stats.  1911,  p.  1422).  Said  bond  must 
be  acceptable  to  and  approved  by  said 
Board  both  as  to  surety  and  form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  .Secre- 
(ary  or  to  the  Assistant  Secretary  at 
Ihe  Office  of  the  Secretary,  Room  No. 
17,  Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M.,  on  Thursday, 
January  12,  1922.  at  which  time  and 
I)lace  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  spocifications  of  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing .$20.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid: 

"Bid  for  furnishing  materials  and 
constructing  Sub-.structure  of  China 
Basin   Terminal." 

JOHN   H.    McCALLUM. 
HARRY  If.  COSGRIFF, 
FREDERICK     S.     MOODY. 
Board    of  State  Harbor  Commissioners. 
FRANK   G.   WHITE, 

Chief  Engineer. 
HILD.V     GOHHM.XN 

?ecre!.T  r  v. 


m»S     WANTED     FOR     STATE     IIIGH- 

AVAY    i>h'rovi;ments 


STATE    OF     CALIFORNIA 


DEPARTMENT    OF    I'CUI-IC   AVOKKS 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  tlie  office  of  the  <^:iliforiiin 
Highway  Coiiiniis;ii»n,  ."il.'  Forinn 
lluildinRT.  Sncrnmento,  Cal.,  until  '2 
o'clock  P.  M.,  on  .lanunry  Ifi,  1022.  at 
Vi'hirh  time  the.v  will  bi"  publicly  opened 
and  read  for  construction  in  accord- 
ance with  the  siieciflcat  ions  therefor  to 
which  speeial  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Riverside  County,  between  White- 
water and  Edom  (VIT-Riv-2fi-D) . 
about  seventeen  and  six-tenths  (17.6) 
miles  in  length,  to  be  paved  with  either 
l"*ortIand  cement  concrete  or  asphalt 
concrete. 

Riverside  County,  between  Edom 
and  Indio  (VII-Riv-2(i-E).  about  eleven 
and  five-tenths  Cll..')'>  miles  in  length, 
to  be  )iavcd  with  either  Portland  ce- 
ment    concrete    or    asphalt    concrete. 

These  two  sections  are  contiguous  to 
one  another  and  bids  for  them  may  bo 
submitted    separately    or     lointlv. 

Plans  may  be  seen  and  forms  of  pro- 
ivosals.  bonds,  contract  and  siteciflca- 
tions  may  be  obtained  if  (h^^  yn'd 
office  and  they  may  be  seen  at  Ihe 
offices  of  the  Division  Engineers  at  Los 
.\ngele.s  and  S-i  n  Fvn'iriscn.  and  nf  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated. 
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The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo. 
Fresno  and   Los  Angeles. 

No  bid  will  be  received  unless  it  is 
oiude  on  a  blank  form  furnished  by  the 
'■'-mmlssion.  The  special  attention  of 
piospective  bidders  is  called  tx>  the 
".''.■otice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Public  Work.", 
acting  by  and  through  the  Californl.-i 
Highway  Commission,  reserves  the 
light  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON'. 
CHARLES    A.    WHITMORE, 
GEO.    C.    MANRFIELIX 
California   Highway  Commls.»lon. 
AUSTIN    B     la.ETCHER. 

State    Highway   Engineer. 
JOHN  F.  GALVIN. 

Secret nrv. 
Mated    Pccomber   10.   i:<2l. 


BIDS    WANTED    FOR    S(  HOOL 


NOTICE   TO    CON'rRACTORS 


NOTICE  IS  HEREBY  GIVEN  thai 
the  Board  of  Trustees  of  the  Campbell- 
.San  Tomas  Union  Grammar  School 
District,  Santa  Clara  County,  Califor- 
nia, hereby  calls  for  sealed  proposals 
to  be  delivered  to  the  Clerk  of  the 
Board  of  Trustees,  at  lampbell.  Cali- 
fornia, uutil  the  25th  day  of  January. 
1922,  at  8  P.  M.,  of  said  day  for  the 
erection,  construction  and  equipment 
of  a  Grammar  School  Building  to  be 
erected  in  the  City  of  Campbell,  all  in 
accordance  with  plans  and  specifica- 
tions made  for  the  same  by  W.  H. 
Weeks,  the  authorized  Architect,  em- 
ployed by  the  Board. 

Segregated  bids  on  the  portions  of 
the  work  will  be  received  as  follows: 

(I)  Excavating  and  grading,  con- 
crete and  mason  work. 

(   2)   Structural    iron   and  steel. 

(  3)  General  contract  work,  includ- 
ing lumber,  mill  work  and  marble 
work. 

(    4)   Fibrestone    work. 

(   6)   Glas:-   and  glazing. 

(    7)    Finished    hardware. 

(   8)   Special    furniture    and    fixtures. 

(   9)   Lathing  and  plastering. 

(10)   Composition  roofing. 

(II)  Terra   cotta    tile    roofing. 

(12)  Electric    work. 

(13)  Sheet  metal  work. 

(14)  Painting. 

(15)  Heating  and   ventilating. 

(16)  Window  shades. 

(17)  Cork   linoleum. 

(18)  Electric   light   fixtures. 

(19)  Program  clock  S3'stem. 
(2I»    Stage  equipment. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  Board  in  Campbell 
between  the  hours  of  9:0n  A.  M.  and 
3:00  P.  M.,  any  day  except  Saturday  and 
Sunday  and  holidays;  or  at  the  office  of 
the  Architect.  W.  H.  Weeks.  369  Pine 
St..  San  Francisco,  California,  during 
office  hours. 

On  a  deposit  of  Twenty-five  Dollars 
(?2^))  a  complete  set  of  plans  and  speci- 
fications, or  any  portitn  of  \he  work 
ibovc  segregated,  mav  be  had  bv  anv 
I>rospective  bidder  and  retained  until 
bids  arc  opened.  If  not  returned  with- 
in said  period,  or  if  mutilated,  the  said 
de!io.sit  may  be  retained  bv  the  said 
(.laminar  School  District  as  agreed  and 
Ii<iuidated  damages  for  STid  muf  iH  tinn 
or  detention. 

r.ids  must  be  made  on  oroposal 
blanks  obtained  at  the  office  of  the  .Vr- 
chitect,  and  signed  by  bidder,  accom- 
p  11  led  by  check  for  .it  !ca.«t  Ten  Per 
*"<  111  (lOTc)  of  amount  bid.  certified  to 
ii.\  some  responsible  ba:ik  or  banker 
and  made  payable  to  Cb.i.-;  i:  n.Selle 
Clerk.  Board  of  Trusi.-s  o;"  ;  .  i'..  i,()- 
bell  Union  Grammar  ,Seii..i<!  iv,:,;,.-  m 
be   retained      by  said   Grin.:  -       >oI 

District   as  agreed   and   Ibi'i  ,- 

nsis    should     the    pariv    o  •,. 

>\  horn  the  contract  shall  be  au.t.dcd 
fail  to  enter  into  the  contract  after  be 
award,  or  to  give  bonds  for  ;be  f;.:ih- 
ful  performance  of  the  contract,  or  anv 
bond   required   by  law. 

r.ids  will  be  opened  by  the  Board  of 
said  Grammar  School  District  on  the 
2.Tth  day  of  January.  1922.  at  the  hour 
cf  S:On  r.  M.,  in  rami)'-]!.  The  Board 
reserves  the  right  to  reieoi  anv  or  all 
bids,  or  any  or  all  items  of  such  bids. 
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Saturday,      January 


1922 


Dated     at  Campbell,     California,  De- 
cember 22,  1921. 

CHAS.  E.   DeSELLB. 
Clerk  of  the  Board   of  Trustees  of  the 
Campbell-Pan   Tomas  Union   Gram- 
mar School  of  Santa  Clara  County. 

♦ 

BIDS    WANTED   FOR   SCHOOL 


NOTICE   TO    CONTRACTOUS 


The  Board  of  Trustees  of  the  River- 
view  Union  School  District,  Reedley, 
California,  will  receive  sealed  bids  on 
or  before  2  oVIock  P.  M.,  Saturday, 
January  14,  11)32.  at  Riverside  Gram- 
mar School  Building,  near  llcodley, 
California,  at  which  time  and  place 
said  bids  will  be  opened  and  read  in 
public,  for  furnishing  the  ruciuired 
labor  and  materials  for,  and  erectiTig 
and  completing  the  proposed  new 
Grammar  School  Building,  in  accord- 
ance with  plans  and  specifications  pre- 
pared therefor  by  Anton  Johnson,  ar- 
chitect, of  Kingsburg,  California.  Bids 
will  be  received  separately  for  the 
different  segregated  contracts  as  fol- 
lows: 

Contract  No.  1 — For  the  Excavating, 
Concrete,  Carpenter  Work,  Millwork, 
•tc. 

Contract  No.  2 — For  Masonry  and 
Hollow      Tile    Work. 

Contract  No.  3 — For  Tile   Roofing. 

Contract  No.  4 — For  all  Sheet  Metal 
"^Vork.  .      ^. 

Contract  No.  5 — For  Lathing  and 
Plastering. 

Contract  No.  6 — For  Furnishing  and 
Placing  of  Blackboards. 

Contract    No.    7 — For    the    Painting. 

Contract  No.  S — For  the  Plumbing 
and    Sewering.  . 

Contract  No.  9 — For  Electrical  Work. 

Contract  No.  10 — For  the  Heating 
and    Ventilating. 

Certified  check  or  bidder's  bond,  for 
an  amount  not  less  than  ten  per  cent 
(Hi%)  of  the  amount  of  the  I'id  should 
accompany  each  prcjposal,  made  pay- 
able to  the  order  of  Mr.  J.  R.  McCahill, 
Clerk  of  the  Riverview  Crammar 
School  District,  as  a  guarantee  that  the 
bidder  will,  within  ten  (10)  days  after 
being  notified  of  the  acceptanee  of  his 
bid,  enter  into  a  contract  with  said 
Grammar  School  Board  in  accordance 
therewith,  and  shall  furnish  iionds  as 
required  by  the  specifications.  Said 
check  or  bond  to  be  forfeited  to  the 
said  Grammar  School  Districi.  should 
the  bidder  refuse  to  execute  contract 
and   furnish   bond   as  above   rii'iitioned. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  in  the  office 
of  Anton  Johnson,  Architect,  Kings- 
Ijurg,   California. 

A  deposit  of  $10  will  be  ronulred 
from  ah  contractors  receiving  plans. 
.Said  deposit  will  be  refunded  when 
plans  and  specifications  are  returned 
in    Kood    coTidition. 

TJie  Board  reserves  the  right  to  re- 
ject   any    or    all    bids    received. 

By  order  of  the  Board  of  Trustees, 
Riverview  Graiiiinar  School  District, 
Reedley.  Calif.,  by  Mr.  J.  R.  .McCahill, 
Clerk  of  the  Board  of  Trustee.-i  of  the 
Riverview    Union    School    DiKtrkt. 

Dated:      December    27th,    1921. 


nin«  WA!VTEII  FOR  TE.STI>f;    LABO- 
RATORY   ni  IIiDI.\Ci 


STATE    OF    CAMFORMA 

DEPARTME.NT     OF     I>i;nMC     WORKS 

CAMFORMA    IIKillWAY  COMMISSION 

NOTICE   TO    CONTHArTORH 


HRAI-KD  I'UOI'OS.M.S  >vlll  ho  re- 
iflved  nf  the  ollire  of  ihr  (  iilirornin 
illltliVTny  (,'nnimlnMlon,  .M.%  Knrnm 
Ball<llnK«  Sarrnmrnlo.  f'ni..  until  3 
n'riork  I'.  M..  on  Jnniinry  IMh,  tUXt,  at 
whieh  Mmc  thov  will  tx-  piilillcly  open- 
ed and  road  for  crjoMtruct  Ion  in  ac- 
rordanc  with  tho  upprlflcutlona 
thcrofor  to  which  special  reference  la 
tnsdo. 

A  teitlnsr  Inhorntory  bulI'lInK  In  the 
City  of  .Mnrrnm<'nio    rnllfornla. 

Plana  may  1"^  '  '    ' '  "'•■" 

poaal,    bonan. 

tlona     mny     »•• 

ofTlCfl    an'l     ■'  I     ..i     ..,« 

ofncfa  of  '•»  at  I'OB 

An»clr«  II 

No    bid    win    -.<•    F  •    If    Id 

madfi  on  n  blimk  f<  ih«» 

CommlBnlon.      Tho    !  .  n   of 

proapectlve    biddera    m    'hicu    to    the 


"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the   State. 

NEWELL  D.  DARLINGTON, 
CHARLES  A.   WHITMORE, 
GEO.   C.   MANSFIELD, 
California  Highway  Commission. 
AUSTIN    B.    FLETCHER, 

State   Highway   Engineer. 
JOHN   F.    GALVIN. 

Secretary. 
Dated  December  12,  1921. 


BIDS    WANTED    FOR    STEAM    HEAT- 
ING  SYSTEM 


NOTICE   TO   BIDDERS 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  Petalunia 
City  High  School  District  will  re- 
ceive sealed  bids  for  the  installation 
of  a  steam  heating  system,  ventila- 
tion and  fuel  oil  equipment  for 
Pctaluma  .Junior  High  School  and 
Gymnasium  Buildings  to  be  erected 
on  the  lands  recently  purchased  for 
that  purpose,  according  to  the  plans 
and  specifications  prepared  by 
Brainerd  Jones,  architect,  and  Albert 
A.  Coddington.  Consulting  Engineer, 
and  a  copy  of  which  can  be  procured 
at  the  said  office  of  the  said  architect 
in  the  City  of  Petaluina,  upon  deposit- 
ing with  the  said  architect  the  sum  of 
$1.5.00  (fifteen  dollars),  which  said  sum 
will  be  returned  upon  the  return  of  the 
said  plans  and  specifications  within 
two  weeks. 

Each  bid  shall  be  accompanied  by 
a  certified  check  equal  to  ten  per 
cent  of  the  amount  bid.  to  be  for- 
feited if  such  bid  is  accepted  .and 
such  a  bidder  shall  fail  to  enter 
into'  a  contract  for  the  construction 
of  said  system,  within  10  days  after 
acceptance  of  such  bid. 

Said  sealed  bids  will  be  received 
up  to  riR'ht  o'clock  I*.  M.,  of  the  lOtli 
day  of  .Ininiarj,  10U2,  at  which  time 
said  bids  will  be  opened  at  a  meeting 
of  the  Board  of  Education  of  Petaluma 
City  High  School  District.  Pel.aluma. 
Sonnina  <"ountv,  California,  in  the  City 
Hall    in   the  City  of  Petaluma. 

The  said  Petaluma  City  High  School 
District  (as  owners)  reserve  the  right 
to  reject  any  or  all  bids. 

All  bids  must  be  addressed  to  P.  J. 
Blim,  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District  Petaluma,  Sonoma  County, 
CaMfornla. 

Bv   order   of   the   Board    of   Education 
of  Petaluma  City  High  School  District, 
Petaluma,   Sonoma  County,  California. 
P.J.   BLIM,   Secretary. 


NOTICE   TO    COVTRACTOBS 

KI..AM.\TII    IlIVER    ROAD — TEE    BAR 

SECTION 

(in  mllcN  nbf>vc   Somen  Bnr,  Oal.) 


SEALED  PROI^OSALS  for  construct- 
ing the  above-named  section  of  the 
Nntloiial  Forest  Road  Project  located 
within  the  Klamath  National  Forest. 
County  of  Sipklyon,  State  of  California, 
will  be  received  by  the  District  Engi- 
neer, lliireau  of  Public  Roads,  U.  S. 
Den.nrfment  of  AKricnltnre,  at  SHX  Mills 
Bnlldlng.  San  Francl.sco,  California, 
until  2  o'clock  P.  M.,  on  the  24th  day 
of  January,  1!>22.  at  which  time  and 
I)iace  they  will  be  publicl.v  opened  and 
read.  The  rlfrht  Is  reserved  tf)  reject 
!in\  Mini  :ill  bids,  and  "none  will  be 
!■■■•  '    •■\cept    those    from   contrac- 

!■  ined   to  be  experienced  and 

ri     . 

'I'll'  length  of  the  project  to  be  con- 
Mtriicfed  Is  npi)roxlmately  3.4  rnllos  and 
the  iirlnelpal  Items  of  work  nro  ap- 
priixlmatoly   as   followa: 

ClrarlTiK    146   ata. 

i-^"  .'   itinn     unclasNlflcd.  40,000  cii.   yda. 

bblnit    2.(140  in.  ft. 

brldKlnic    8X6   lln.   ft. 

k,ated    metal   pipe  cul- 
verts     1.622   lln.   ft 

The  work  einbraoed  In  this  contract 
•iinll  be  started  within  ten  days  after 
ii'iilfo  fif  slunliiK  of  contract  t>y  the 
.Seitetary  of  Airrlculiuro  haa  hetn 
glv^n    the    contractor    by    the    Dlatrlot 


Engineer,  and  shall  be  completed  with-. 
m  75  weather-working  days  after  said 
notice  has  been  given. 

The  contract  form  and  the  maps. 
plans,  specifications,  and  estimate  of 
quantities  may  be  examined  by  re- 
sonsible  contractors  at  the  following 
addresses: 

SSI  Mills  Building,  San  Francisco, 
(\alifornia.  After  Dec.  25,  1921,  Guy 
McMurtrj',  Somes  Bar.  California.  Af- 
ter Jan.  1,  1922,  J.  E.  Jensen,  Happy 
Camp,  California. 

The  Bureau  of  Public  Roads  will,  if 
desired,  furnish  the  successful  bidder 
for  use  in  constructing  this  road,  2-ton 
trucks,  fresnoes,  an  air  compressor, 
and  other  available  equipment  at  the 
prices  an  on  the  terms  set  forth 
in  the  Special  Provisions  of  the  Speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  £>nsrlne«r. 
Bureau  of  Public  Roads,  and  in  accord- 
ance with  the  instructions  forming  a 
part  of  the  Specifications  above  re- 
ferred to. 

C.    H.    SWEETSBR. 

District   En^neer. 
December  20.   1921. 


BIDS     WANTED     FOR     PROGRAM 
CLOCK    SYSTEM 


NOTICE   TO   BIDDERS 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  Petaluma  City 
High  School  District  will  receive  sealed 
bids  for  the  installation  of  a  complete 
Program  Clock  and  Bell  System  for 
}'c'  ■•''•'."->  .T'  -^v  High  School  and 
<^yi  1  ..I  1  Ur  '  igs  according  to  the 
idans  and  specifications  prepared  by 
Brainerd  Jones,  architect,  a  copy  of 
which  can  be  procured  at  the  said  of- 
fice of  the  said  architect  in  the  City  of 
I'etaluma.  Each  bid  shall  be  accom- 
panied by  a  certified  check  equal  to 
ten  per  cent  of  the  amount  bid,  to  be 
forfeited  if  such  bid  is  accepted  and 
such  bidder  shall  fall  to  enter  i'nto  a 
contract  for  the  construction  of  said 
system  within  10  days  after  acceptance 
of  such  bid. 

Said  sealed  bids  will  he  received  up 
to  elKht  o'clock  P.  M.  of  the  10th  day 
of  Jnnunry,  1022.  at  which  time  said 
li  ds  will  be  opened  at  a  meeting  of  the 
Hoard  of  Education  of  Petaluma  City 
High  School  District,  Petaluma,  So- 
noma County,  California,  In  the  City 
Hall  In  the  City  of  Petaluma. 

The  said  Board  of  Education  of  Pet- 
aluma City  High  School  District  re- 
st>rves  the  right  to  reject  any  or  all 
bids. 

All  bids  to  be  addressed  to  P.  J. 
Blim,  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District,  I'etaluma,  Sonoma  County, 
California.  By  order  of  the  said  Board 
of  Education  of  Petaluma  City  High 
School  District,  Petaluma,  Sonoma 
County,  California. 

P.  J.  BLIM. 
Secretary. 


I'lIMOIl.H        FEAT!  BE       flVil.        ENtJI- 
NEEBS'  PBOfiBAM 


.\  tentative  program  for  the  slxty- 
iniith  annual  meeiliiK  of  the  American 
."Society  of  Civil  KnKlncera.  to  bo  held 
Ml  New  York  City,  January  18-21.  1922. 
Includes  a  number  of  Interesting  ses- 
Niona  with  papers  and  addresses  of 
\.ilue  to  the  members.  The  opening 
i.iislncss  meeting  on  Wednesday  mom- 
iiitr  will  Include  the  nnnu.al  reports  of 
Hie  officers,  till'  election  of  n«>w  of- 
fieora  for  the  ensuing  year  and  hnno- 
r.'iry  nuMiibersblps  conferred,  with 
formal  appropriate  ceremonies.  Fol- 
lowlnRT  the  luncheon  on  that  day  there 
w  ill  l>e  exetirslnns  to  eliKlneorlng 
\\  ork,  motion  picture  studios,  etc.,  and 
In  the  evening  th<?re  will  be  a  reenp- 
llon    for   the   iiew'y   elected   president. 

There  will  be  a  conference  on  .N«- 
t|c)nal  Transportation  Problems  on 
Thursday,  when  water  trnnsportation 
and  railroad  irnnsportailnn  will  come 
In  for  a  good  portion  of  the  dlseus-nlona. 
A  smoker  will  be  a  feature  of  that 
I  \  >  nlnff. 

On  Kriduy  highway  trnnsportation 
will  be  featured. 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


TACOMA,  Wash. — A  rough  tabulation 
of  bids  received  for  erecting-  pier  for 
Port  of  Tacoma  indicate  Grant  Smith 
Co.,  625  Railway  Exchange  Bklg., 
Portland,  Ore.,  low  bidder  at  approxi- 
mately $548,947.  A.  Quest,  Seattle,  next 
low  at  approximately  .$553,077.  Both 
bids  were  based  on  the  use  of  comcrete 
piles  while  alternate  bids  for  "Gunito" 
piles  were  higher.  Other  bidders  were: 
J.  E.  Bonnell,  Tacoma,  Wn.;  Tacoma 
Dredging  Co.,  bidding  in  conjunction 
with  Hurley-Mason  Co.  of  Portland 
and  Tacoma,  also  A,.--Guthrie  of  Port- 
land. 


LOS         ANGELES,  Calif. — United 

Dredging  Co.,  Central  Bldg.,  awarded 
contract  for  dredgioig  in  the  east  and 
west  basins  at  Los  Angeles  harbor,  in- 
volving about  2,060,000  cu.  yds.  The 
contract  amounts  to  about  $24."?, 904. 
Award  is  conditional  on  approval  by 
city  attorney,  the  bid  accepted  being  a 
combination  bid. 


MERCED,  Merced  Co.,  Cal. — Merced 
Concrete  Pipe  Co.,  awarded  contract 
by  supervisors  to  construct  reinforced 
concrete  bridge  85  at  $1,890;  reinforced 
concrete  bridge  87,  at  $1,812.  Other 
bids:  C.  J.  Droesch,  Merced,  No.  87, 
$1,890;  No.  85,  $1,916.  E.  K.  Angle, 
Dos  Palos,  No.  85,  $2,400;  No.  87, 
$2,400.     A.   E.  Cowell,  county  surveyor. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Wm.  Martin,  $1,011,  awarded  contract 
by  Supervisors  to  construct  reinforced 
concrete  culvert  in  Middlefield  road. 
Sup.  District  No.  5.  Other  bids:  John 
Franco,  $1,295;  W.  S.  Dow.  $1,260.  Es- 
timate, $1,173.  Irving  Ryder,  county 
surveyor. 


SAN'  JOSE,  Santa  Clara  Co.,  Cal.— 
County  Surveyor  Irving  Ryder  is  pre- 
paring plans  for  reinforced  co'ncrete 
bridge  on  Stevens  Creek  road  over 
Stevens  creek. 


ANAHEIM,  Cal. — At  a  mass  meetins 
of  property  owners  it  was  decided  to 
build  a  levee  IV^  miles  long  to  protect 
the  orange  groves  north  and  east  of 
Anaheim  from  floods  in  Santa  Ana  river. 
A  plans  proposed  by  Chas,  Eygabroad 
was  adopted.  This  calls  for  a  double  row 
of  piling  on  the  west  bank  of  the  river 
spaced  8  ft.  apart  with  wire  fencing 
from  top  to  6  ft.  below  ground.  The 
levee  back  of  this  would  be  30  ft.  wide 
at  bottom  and  8  ft.  at  top;  the  top 
and  river  side  of  the  levee  to  be  oiled. 
Estimate  cost,  $35,000.  It  is  proposed 
to  raise  the  money  by  private  suli- 
scription. 


SANTA  JOSE,  Santa  Clara  Co.,  Cal.— 
Wm.  Martifn,  at  $1,924,  awarded  con- 
tract by  Supervisors  to  construct  rein- 
forced concrete  abutments  for  a  brid.ue 
on  Thomas  road  over  Carnadero  creek 
in  Sup.  District  No.  1.  Only  other  bid- 
der: W.  S'.  Dow,  $2,825."  Estimate, 
$2,164.     Irving-  Ryder,  county  surveyor. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
J.  R.  Johnson,  903  Commercial  and 
Savings  Bank  Bldg..  Stockton,  at  $3,450 
awarded  contract  by  the  Supervisors  to 
construct  Little  John  Creek  70  it.  steel 
truss   poney   bridge   in   Stanley   avenue. 


Other  bidders:  David.son  &  Nlchol.sf  :i, 
18i»  Jessie  St.,  San  Krancisco,  $4,700; 
Jer.kins  &  lOlton,  3560  Y  St.,  Sacra- 
mento, $4,0S0;  Ospo  A.  Reed,  $3,948.  lOn- 
gineer's  estimate.  ?;;,460.  F.  E.  Quail, 
County  Surveyor. 


MERCED.  Merced  Co..  Cal. — R.  C. 
Starr  of  Fresno,  builder  of  the  Ker- 
choff  dam  and  power  plant  for  the  San 
Joaquin  Light  <&  I'ower  Co..  has  be' u 
selected  as  engineer  for  the  Merced 
Irrigation  .Oislrict  which  !)roposes  to 
construct  dam  and  power  i)lant  on 
Merced  river  at   Exchequer. 

LIVE  OAK,  Sutte-  Co..  Cal.- -Snake 
River  Drainage  District  will  call  bids 
for  various  improve:nenls  in  ttie  dis- 
trict when  plans  for  the  work  have 
been  approved  by  the  State  Reclama- 
tion Board. 


RED  BLUFF,  Tehama  Co.,  Cal. — City 
Engineer  VV.  F.  Liming  will  prepare 
plans  for  a  girder  or  arch  type  bridge 
to  span  Brickyard  creek. 


FRESNO,  Fresno  Co..  Cal.— (;.  M.  Gil- 
der.sleeve,  Fresno,  at  $762.75  awarded 
contract  by  the  Supervisors  to  con- 
struct culvert  in  Modoc  avenue.  Road 
District  No.  1,  involving  27.0  cu.  yds. 
concrete  and  1850  lbs.  reinforcing  steel. 
Other  bids:  Fisber  &  McNully.  $915;  S. 
L.  Enloe,  $1,094;  E.  C.  Smallin  &  I.  A. 
Thompson,  $1,000.  Engineer's  estimate, 
$840.  Chris.  I'.  Jensen,  County  Sur- 
veyor. 


IRRIGATION  PROJECTS 


TURLOCK,  Stanislaus  Co.,  Cal.— Di- 
rectors of  Turlock  and  Modesto  Irriga- 
tion District,  acting  jointly,  reject  bids 
for  furnishing  and  delivering  rein- 
forced steel  bars  for  Don  Pedro  Dam 
Project.  Material  will  probably  be 
purchased    in    open    market. 


TURLOCK,  Stanislaus  Co.,  Cal.— Old 
Mission  Portland  Cement  Co.,  Mills 
Bldg.,  San  Francisco,  awarded  contract 
by  Modesto  and  Turlock  Irrigation 
Districts,  acting  jontly,  for  furnishing 
and  delivering  100.000  barrels  of 
cement  on  bid  as  follows:  $3.38  per 
bbl.  f.  o.  b.  Don  Pedro;  $2.19  bbl.  f.  o.  b. 
factory,  San  Juan,  Calif. 


Engineers    and    Contractors 
PLEASE  NOTE 

We   are  California  Factory 
Distributors    for 

KL.VXOIV  CO. 
HORNS  AXD  BELLS 

for    Co«le    8iKiial!4,    .\)nriUM.    Time 
SiK'nnlN,  eto. 

.ALEXANDER     ^HLRURN     CO. 

Ciirhide  Flavo  Lijjhts  and  Oxy- 
Acetjiono  Weldins:  and  Cutting: 
Apparatus 

We  are  at   your  service 


E.  D.  BULLARD 
268  Martet   St„   San   Franrlsco 

Phone    Doagrlna    1118 


SACRAMENTO,  Cal. — Revised  plans 
for  irrigation  improvement  in  Recla- 
mation District  No.  108  have  been  ap- 
proved Ijy  State  Reclamation  Board. 
Plans  call  for  an  expenditure  of  ap- 
proximately   $3,000,000. 

Plans  for  constructing  pumping: 
plant  '.',  miles  south  of  the  M  St.  bridge, 
Sacramento,  in  District  900  and  in  Dis- 
trict 307  near  Freeport  and  7  miles 
north  of  Colusa  were  also  approved 
as  was  an  application  to  revet  the 
Sacramento  river  levee  at  Arnold  Bend 
near    Colusa   to    prevent  erosion. 


ANDERSON,  Shasta  Co.,  Cal.— An- 
derson-Cottonwood Irrigation  District 
awards  contract  to  L.  Arnett  and  N. 
Stewart  for  digging  2600-ft.  of  drain 
ditch  on  T.  J.  McCabe  place;  J.  W. 
Owens  and  Alex.  Clarke  awarded  con- 
tract for  excavating  and  back  filling: 
syphon,  300-ft.  of  Lateral  37,  north  of 
Cottonwood,  also  for  similar  improve- 
ments at  Lateral  No.  41.  Tho«.  An- 
derson is  superintendent  of  construc- 
tion   in    the   district. 


OLIXDA,  Shasta  Co..  Calif. — Happy 
Valley  Irrigation  District  receiving 
bids  for  enlarging  main  canal  from 
Hoover  Creek  to  district  to  carry  5,000 
inches  of  water.  Bids  will  be  opened 
January   30. 


LOS  BANGS.  Merced  Co.,  Calif. — 
Agreement  has  been  made  whereby  an 
irrigation  district  will  be  formed  to 
include  all  lands  on  west  side  of  San 
Joaquin  valley;  approx.  500,000  acres. 
Agreement  reached  between  small  land 
owners  and  Miller  and  Lux  representa- 
tives. It  is  said  preliminaries  have 
been  completed  whereby  California  EJd- 
ison  Co.,  will  construct  dam  without 
cost   to  district. 


MERCED,  Merced  Co.,  Calif. — Merced 
Irrigation  District  sells  $3,120,000 
worth  of^bonds  for  premium  of  $102.- 
336;  proceeds  of  sale  to  finance  con- 
.structiun   in  district. 


LIGHTING  SYSTEMS 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
Organization  of  the  Oakley  Lighting 
District  was  perfected  at  a  recent  elec- 
tion. Bids  will  be  asked  by  super- 
visors for  installing  lights  in  the  dis- 
trict.     R.    R.   Arnold,    county    engineer. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— H.  C.  Reid  Co.,  115  Mission  St..  San 
Franc-pco.  at  $14,848.25  awarded  con- 
tract by  trustees  to  install  electrolier 
lighting  system  involving  9.600  lin.  ft. 
IVi-in.  conduit  and  9.600  lin.  ft.  2-in. 
conduit  cable;  53  electroliers.  Other 
bidders:  Watts  Electric  Co..  133  4th 
St..  San  Francisco,  $16,608.25;  The 
Turner  Co..  272  Natoma  St..  San  Fran- 
cisco, $14,950.51.  C.  L.  Dimmilt,  city 
engineer. 


MKKCKD,  Merced  Co..  Cal. — City 
Trustees  adopt  revised  specifications 
for  proposed  electrolier  system.  43o 
htandards  will  be  installed  in  the  main 
residonoe  and  business  disirict  extend- 
ing from  16th  street  to  the  Santa  Fe. 
.uid  from  G  to  r  streets.  C.  D.  Martin, 
City   lOiiKincer. 
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MACHINERY 


roKTLA.NU,  Ore.  —  I'ublic  Dock 
Cornmission.  foot  of  Stark  St..  receive 
bids  up  to  Jan.  26,  for  furnishing  and 
delivering  one  20-ton  locomotive  crane, 
liids  will  he  based  on  flat  cash  con- 
.xidcration  or  on  taking  the  present 
40-ton  locomotive  crane  at  Municipal 
Ttrminal   No.   4.   in   pan   payment. 


MO.MiOVlA.  Cal. — Lo.-^  Angeles  Mfg. 
Co.  submitted  lowest  bid  for  about 
3200  ft.  rivited  steel  pipe,  10  and  8-in. 
Bids    taken    under    advisement. 


SACKAMKNTO,  Cal. —  W  .  E.  Ba.\ter. 
l>o.-  Angeles,  at  ;f6.500  awarded  con- 
naet  by  City  Commissioners  to  furnish 
atnl  deliver  two  .<ireet  sweeping  ma- 
ehines.      Albtrt    Civan,   City    Engineer. 

I.OS  ANGELES,  Cal.— Until  3  I'.  M., 
Jan.  13,  bids  will  be  received  by  Board 
of  I'ublic  Service,  207  S.  Broadway,  for 
bronze  water  meter  connections. 
Spec.  No.  593.  Jas.  P.  Vroman,  secre- 
tary. 


JIEDWOOD  CITY,  San  Mateo  Co., 
Calif.— Pratt  &  Cady,  Inc.,  186-2nd  St., 
San  Francisco,  at  $354.02  awarded  (In- 
formal) contract  by  trustees  to  furn- 
ish gate  valves  for  new  water  pipe 
system.  Crane  Co.,  bid  ?385.50.  C.  L. 
Dimmitt,  city  engineer. 

Fl'.ESNO,  Fresno  Co.,  Cal. — Geo.  L. 
Hoxie,  former  city  and  county  engi- 
neer, announces  plans  for  the  organi- 
zation of  the  Fresno  Pine  and  Reward 
Lumber  Company,  which  will  be  capi- 
talized at  $2,000,000,  for  the  purpose 
of  taking  over  the  present  Sanger 
Lumber  Company's  entire  holdings,  In- 
cluding the  mills  and  forests  back  of 
Hume. 


OAKLAND,  Cal.  —  Robertson  Ship- 
building Co..  north  end  of  Grand  St., 
Alameda,  awarded  comtract  by  Golden 
Gate  Ferry  Company  to  build  auto 
ferry  boat  costlne  $350,000.  Will  be 
324-ft.  long  with  60-ft.  beam,  carrying 
capacity,  S5  autos.  Will  he  electrically 
driven,  power  supplied  by  225-hor8e- 
povver  Diesel  engines.  Contract  for 
machinery  Installation  let  to  Skandla- 
Paclfle  Oil  Engine  Co.,  2896  Glascock 
.St.,  Oakland.  After  completion  of  this 
boat  company  plans  to  lei  a  contract 
for  mioiher  nf  the  same  type. 


RAILROADS 


.S,\.\  l<l;ANtl.S(t>  — L.  .M  Ho.  M.  1. 
<'lauH  Ki»reckelH  Bldg.,  heads  a  com- 
ntHli-.'  whi'-li  propoHeK  to  rfconytrui-i 
1h<  old  Oonii  .Shore  Uallrofid  from  San 
Fr.inj  Ih<'o     Io     I'e.'-cadi-ro.  lOsi  Iniati -i 

••o!<l,  $l.t;fto.iii«o.  OiherN  Int. rested  In 
the  projrei  ari-:  John  Lei-  .Ir..  of  l'alc» 
Alto  nml  Kdwtn  \V.  .Moof-  .•m  Knptern 
enKlnt'fr. 


SAN  FKA.NCISCO— KuliouiMK  bids 
rec<-lved  by  Uo.ird  of  Public  Works 
for  furnlnlilnK  and  dellvirjng  ma- 
tvrlulH  for  uNe  on  Aliiiihlpal  Railway 
ICxtrniiioiiM,     under     f'onlrnct     No.     127: 

pHyne  Boll  WorkM,  Howard  and 
Alain  bt«  ;  S.ooo  lio  •■odii.  7/8"  x  6'  %". 
38c   each. 

Kc.Uk  .*  Smith,  71  Klrnt  St..  200 
keuu  ^plkiM  '•IB-  X  .'■.',4".  $.1  .'■i3  per 
1U0    iiiH      30.000    tie   plates.    l8Vic   each. 

V.  K  Hieet  ProduclM  Co..  HIalto  Uldg, 
Htecl  Bnll  Heclton  L-206-122;  $61  a 
ton. 

KtPi-l     llnll    Sectlo-n    L-I2'i-4(I1;    $7R    a 

ton. 

HIandurd    Joint    plates    wKhuul    \u>\\.n 

und    nuts    for   Nnld   Koctlot)    L-106-422. 

13  60    per     100    Iba, 

Compromiae    joint    plates    with    bulla 

and    nuta    for    connactlnc    rail    Bwc- 


tion  70i;  A.  S.  C.  E.  to  Lor.  Section 
106-422,  either  right  or  left  hand, 
$2S  a  pair. 

Compromise    joint    plates    with    bolls 
and   nuts   for  connecting   rail   section 
Penn.   85-201    to  Lor.   Section!    106-422, 
either  right  or  left  hand,  $11.25  pr. 
Compromise   joint    plates,    with    bolts 
and   nuts  for  connecting  rail  Section 
Lor.    109-340    to   Lor.    Section    106-422. 
either  right  or  left  hand,  $11.25  pr. 
Compromise    joint    plates    with    bolts 
and   nuts   for  connecting  rail   Section 
Lorain   81378   to   Lor.  Section    106-422. 
either  right  or  left  hand,   $25   pair. 
Compromise    joint    plates,    with    bolts 
and    nuts  for  connecting   rail   section 
Penn.     107-254     to    Lor.    Sec.    106-422, 
either  right  or  left  hand,  $11.25  pr. 
Bolts    1-iT.    in    dia.    414-in.    long    with 
nuts    for    standard    iioint    plates    for 
rail    section    Lor.    106-422.    $4.80    per 
100   lbs. 

Bolts  1-in.  dia.  4',i-in.  long.  Manu- 
facturers' Specifications,  with  nuts 
for  standard  joint  plates  for  rail 
section  L-106-422,  $4  31  per  100  lbs. 
Brace  tie  plates  t  >  fit  under  guard 
of  rail  Section  Lor.  129-4''.l,  l"o 
each. 

All  .-.l.ovc  ui'iUr  Scct;:n  .\  — Ur.iler 
Sectii  II    !  •    li'  !'>\\  -^  ■ 

200    Kr-;;    !'!.li;    X    .^'i-in.    Siilkcs,    J3..'5 

per    100    lbs. 

30.000    lie    plates.    17c    each. 

3.00ft  tic-  nds  7/8-l-\  x  .". V4".   Wc  each 

Bids  referred  to  City  Engineer  M.  M. 

0'&ll;iil5ll!H.Stf\-      tvV      lOp'Mt. 

HOLBROOK.  Ariz.— The  .\pache  Uy. 
Co.  has  asked  the  Interstate  Comiuerce 
Commissio'n  for  authority  to.  issue 
455.000  ill  notes  and  additional  stock 
to  build  a  line  73  miles  long  between 
HoU>rook    and    Cooley    in    Arizona. 


FIRE  EQUIPMENT 


ll.\.\I''Oi;i '.  Klnys  (•(,..  C-li!,  •■,;,- 
grave  Co.  of  San  F'raneisco,  at  $9..^00. 
awarded  contract  to  furnish  one  dual 
combined  hose  and  chemical  fire  truck. 


HEDWOOn  CITY.  Han  Mateo  Co, 
Calif. — t'ollowing  bids  taken  under  ad- 
visement by  trustees  for  fur.  and  del. 
triple  combination  jiumping  anid  chem- 
ical engine  for  Fire  Department: 
.Aheni-Fox  Fire  Kngiiie  Co..  $li;.HI'i; 
Stutz  Fire  Engine  Company  $13,000; 
.Seagrave  Company  $13,000;  American 
La  France  Fire  Engine  Company  $13.- 
000.   C.    L.    Dimmitt,   city    engineer. 


SEWERS,     STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


.NEWMAN.  Stanislaus  Co..  Cal. — Un- 
til Jan.  24,  8  P.  M.,  bids  will  be  re- 
ceived by  city  trustees  for  Improvlni; 
ten  block.s  of  streets;  estimated  cost, 
$146,286.83;  involving:  261,741  sq.  ft. 
paving  3-in,  black  base,  lV4-ln.  War- 
renlle;  132,733  sq.  ft.  paving  3>^-ln. 
black  base  IVi-ln.  Warrenite;  432.842 
sq.  ft.  grading:  .S1S6  lln.  ft.  cumblmd 
curb  and  gutter;  2519  lln.  ft.  guticr, 
RS2  lln.  ft.  curb;  648  lln.  ft.  24",  696  lln. 
ft.  20",  and  540  lln.  ft.  16"  culvert;  19. 
24"  and  16.  27"  tnanholo  covers  :rrid 
seats:  8100  lin.  ft.  headers:  2410  sq.  ft. 
fi"  cement  c<m<'ret<-  pavement  alley  ap- 
proaches; 162  8(|.  ft.  6"  cement  concrete 
drive;  20430  «<|.  ft.  I"  concrete  side- 
walk: 16.  4-ft.  and  2.  6-ft.  gutter 
brIdKes;  2440  lln.  ft.  I"  and  :>6i  lln.  it. 
1%"  clec'trle  conduit.  Concrete  clean- 
out,  lioxeM  lire  Included  In  tol:il  length 
■  >f  (.-ulvertx.  I'lnns  ma.v  lie  ha<l  frmn 
enitlncer  on  depualt  of  |7.  \\  1;  ."-iii  1  - 
man.    town    englnpor. 


<"ALIFl»l!M,\  Followl'iiK  are  Hie 
ii|iproxlniiite  qnanlllU'N  fur  state  hlah- 
\\i\y  priiJeetK,  bids  for  which  will  be 
npened     .hill.     Ifi.     2    P.     M.: 

HIvrrnldr  t'nnniy,  between  White- 
wuler   and    h^dom.   about    17.6   ml.   paved 


with  either  Portland  cement  concrete 
or   asphalt   concrete. 

(1)  73,000  cu.  yds.  excavation  with- 
out classification;  (2)  24.120  cu.  yds. 
class  A  cone,  (pavement  and  fords); 
(3)  1S5  cu.  yds.  class  A  cone,  (cul- 
verts and  monuments;  (4)  120  lin.  ft. 
IS",  and  (5)  244  lin.  ft.  24"  reinforced 
cone,  pipe:    (6)   1,272  lin.  ft.  guard  rail; 

(7)  22S    monuments.      Alternate    items, 

(8)  46.200  tons  asphalt  cone,  mixture 
(pavement):  (9)  250  cu.  yds.  class  A 
Portland    cement   cone,    (fords). 

Alternate  items  8  and  9  together  are 
to  be  considered  as  alternative  for 
item    2. 

Commission  will  furnish  rein,  steel. 
rein.  cone,  pipe,  cement,  coarse  aggre- 
gate for  cone,  and  coarse  aggregate., 
stone  dust  and  asph.  cement  for  asph. 
cone. 

Riverside  County,  between  Edom  and 
Indio.  11.5  mi.,  paved  with  either  Port- 
land   cement    cone,    or    asph.    cone: 

(1)  70.500  cu.  yds.  excavation  with- 
out classification;  (2)  15.500  cu.  yds. 
class  A  cone,  (pavement);  (3)  15  cu. 
yds.  class  A  cone,  (culverts  and  monu- 
ments); (4)  150  lin.  ft.  IS",  and  (5)  60 
lin.  ft.  24"  rein.  cone,  pipe;  (6)  264  lin. 
ft.  guard  rail;  (7)  133  monuments. 
-Mternative  item,  (S)  29,900  tons  asph. 
cone,    mixture    (pavement);. 

Alternate  item  8  is  to  be  considered 
as   alternative    for   item    2. 

Commission  will  furnish  rein,  steel, 
rein.  cone,  pipe,  cement,  coarse  aggre- 
gate for  cone,  and  coarse  aggregate, 
stone  and  dust  asph.  cement  for  asph. 
cone. 

Riverside  County,  between  White- 
water and  Indio,  29.1  mi.,  paved  with 
either  Portland  cement  cone,  or  asph. 
cone; 

(1)  143,500  cu.  yds.  excavation  with- 
out classification;  (2)  39,620  cu.  yds. 
class  A  cone,  (pavement  and  fords); 
(3)  200  cu.  yds.  class  A  cone,  (culverts 
and  monuments);  (4)  270  lin.  ft.  18", 
and  (5)  304  lin.  ft.  24"  rein.  cone,  pipe: 
(6)  1,536  lin.  ft.  guard  rail;  (7)  361 
monuments.  Alternative  items,  (8) 
76,100  tons  asph.  cone,  mixture  (pave- 
ment); (9)  250  cu.  yds.  class  A  Port- 
land cement  cone,   (fords). 

Alternative  Items  8  and  9  together 
are  to  be  considered  as  alternative  for 
Item  2  and  may  be  employed  in  lieu 
thereof  If  the  Commission  shall  so 
elect. 

Commission  will  furnish  rein,  steel, 
rein.  cone,  pipe,  cement,  coarse  aggre- 
gate for  cone,  and  coarse  aggregate, 
stone  dust  and  asph.  cement  for  asph. 
cone. 


BERKELEY.  .-Mameda  Co..  Cal. — 
Hutchinson  Co..  444  17th  St..  Oakland, 
awarded  contract  to  Improve  North - 
side  Ave..  Ironi  (Jiiman  to  point  220.81 
southerly,  r.  w.  curbs,  concrete  gutteis. 
macadimlzing  and  surfacing  with  as- 
phaltic  road  oil.  c.  L.  Huggin.«!.  (^itv 
lOliglneer. 


SAN  BKUNO.  San  Mateo  Co.,  Cal.— 
Trustee.s  ]>lanning  luiving  of  slreef.s  in 
Third  Addition.  Huntington  Park, 
along  State  Highway  from  .San  Felipe 
Ave.,  to  Uncle  Tom's  Cabin  and  In  the 
FIr.xt    and    Jenevein    Additions.  Will 

consist  of  curbs  and  sidewalks,  side- 
walk widening  and  iiaving  from  curi> 
to  curb. 


i;i.  CEUKITO.  Contra   Co.xta   Co..  Cal. 

Until  Jan.  19.  8:30  P.  M..  bids  will  h.' 
re»elv»'d  by  Alice  Morris,  City  Clerk, 
for  paving  with  2-coursp  oil  liiacHdani 
|)orllons  of  Elm  .^-'t.  and  Eureka  Ave.. 
Inxolvlng  2. "12  cu.  yds  grading;  44i» 
»U  ^<l^<.  nil;  ll.KIL'  xq.  ft.  loiKMete  gut- 
ter and  4.7«".t  lln.  ft.  concrete  cuili;  H.'i.- 
6nt  s<i.  ft.  2-courHe  oil  inacadnm  pave- 
niiMiC  2«K  III).  It.  K>.j\LMi  and  (II)  lln  ft. 
ai-ln.  corrugated  culvert;  2  concrete 
InloLs.  ICntimaled  cost,  $20,000.  W  S 
Hurley.   Town    l>:nKlneer. 


CARSON  CITY.  .Nevada— tie.. rge  W  . 
Itonlin  has  been  naiiuil  Chief  EukI- 
neer  of  the  Nevada  Stale  Highway 
Conmilsslon  to  fill  the  vacancy  caused 
through  the  resignation  of  C.  C.  Cot- 
trell  now  with  the  California  .\uto- 
moblle    ANaoclatlon, 
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FRESNO,  Fresno  Co.,  Cal.— Until 
Jan.  12,  3.30  P.  M.,  bids  will  be  re- 
ceived by  R.  Y.  St.  George,  city  clerk, 
for  improving  South  Vam  Ness  Ave., 
from  Van  Ness  to  California  Ave.;  re- 
grading,  constructing  concrete  curbs, 
gutters  and  sidewalk.s,  corrugated  cul- 
verts; 31/4-in.  asphaltic  concrete  pave- 
ment with  l'^-in.  Warrenite-Bitulithic 
surface.  Wm.  Slranahan,  city  engi- 
neer. 


surface  coat.  Imp.  Act  1911.  Pro- 
tests Jan.  19.  Wm.  Stranahan,  city 
engineer. 


PHOENIX,  Ariz.— Borderland  Con- 
struction Co.,  Phoenix,  awarded  con- 
tract Dec.  28,  oTi  bids  opened  Nov.  21, 
for  improvement  work  in  University 
Manor  Tr.  •  at  $53,608.10,  involving 
26,035  cu.  yds.  grading  at  55c  yd.; 
12.363  ft.  curb  at  90c  ft.;  48,125  sq.  ft. 
sidewalk  at  26c  ft.;  3188  cu.  yds. 
trench  excavating  at  $2.20  yd.;  280  ft. 
3-in.  corrugated  pipe  at  $5.50  ft.;  20 
cu.  yds.  C  concrete  at  $27.50  yd.  and 
incidental    items. 


WALLA  WALLA,  Wash.— Bids  re- 
ceived by  City  ("ommissioncrs  tor  con 
structing  appro.ximately  2  mile.s  ol 
24-in.  steel  pipe  for  water  works  im- 
provements rejected  and  new  bids  will 
be  oi)ened  JanurtTj-  it,  10  A.  M.  A  briel 
review   ol    the    bicLs    received   follow: 

Brown  Bros.,   Spokane,   $34,875. 

Coast  Culvert  &  Plume  Co..  Portland 
— Four  bids,  ranging  from  $29,700  to 
$34,987.50. 

King  Bros,  Portland — Six  bids,  rang- 
ing   from    $29,622    to    $39,016. 

Petroleum  Iron  Works,  Sharon,  Pa., 
$68,490. 

R.  D.  Wood  &  Co.,  San  Francisco, 
(cast  iron  pipe),  $83,250. 

Hydraulic  Supply  Mfg.  Co.,  Seattle, 
— Two   bids,    $43,087.50   and   $45,562.50. 

U.  S.  Cast  Iron  &  Foundry  Co.,  San 
Francisco,  (cast  iron  pipe) — Two  bids, 
$61,i)87.50   and   $66,937.50. 

Willamette  Iron  &  Steel  Co.,  Port- 
land, Ore. — Four  bids,  ranging  from 
$41,625   to   $50,062.50. 

Western  Pipe  &  Steel  Co.,  San  Fran- 
cisco, Cal. — Five  bids  ranging  from 
$31,950  to  $38,925. 

Western  Engineering  Co.,  Seattle — 
Two  bids.  $36,112.50  and  $40,050. 

Portland  Brazing  &  Machine  Co., 
Portland,    $54,112.50. 

Crane  Company,  Spokane  (Mathew- 
son  pipe) — Three  bids  ranging  from 
$77,828.66   to   $88,063.08. 

Bids  on  iron  fittings  were  made  by 
all  these  firm.s,  the  bids  ranging  from 
$3378   to    $7875. 

SAN  JOSE,  Santa  Clara  Co..  Cal. — 
('ity  Council,  John  .1.  Lynch,  Clerk,  de- 
clares intention  to  improve  11th  street, 
between  San  Salvador  and  William; 
regrading.  3-in.  asphaltic  concrete 
base  with  \\'2-\r\.  Warrenite-Bitulithic 
wearing  surface,  concrete  sidewalks,  3 
brick  catchbasins.  .Improvement  Bond 
Act    1915.      Wm.   Pop,   City   Engineer. 


VENTURA,  Ventura  Co.,  Cal.— Until 
11:30  A.  M.,  Jan.  25,  bids  will  be  re- 
ceived by  the  Supervisors  for  grading 
and  paving  Ventura  road  from  north  to 
south  rlty  limit.s  of  Oxnard,  involving 
1979  cu.  yds.  excavation,  7885  lin.  ft. 
shaping,  126,160  sc|.  ft.  5-in.  macada- 
mized pavement,  62  ft.  18-in.  and  18  ft. 
24-in.  corrugated  iron  pipe,  and  Ii6  ft. 
24-in.  and  .'ie  ft.  ;il-in.  corrugated  iron 
pipe  to  be  removed  and  delivered  to 
county.  L.  E.  Hallowell,  County 
Clerk.     Chas.  I'etit.  County  Surveyor. 


EL  PASO,  Tex. — Street  paving,  sewer 
and  water  works  exteoisions  are  pro- 
vided for  in  addition  to  schools  in  a 
bond  issue  for  $1,850,000,  which  carried 
at   a   special   election. 


FRESNO.  Fresno  Co.,  Cal.— City 
Council,  R.  Y.  St.  George,  clerk,  de- 
clares intention  to  Improve  Olive  Ave. 
from  east  end  line  of  Blackstone; 
grading,  cooicrete  curbs,  gutters  and 
sidewalks;  corrugated  culverts;  paved 
with  3'/i-in.  asphaltic  concrete  base 
with  1^^-in.  asphaltic  concrete  top  and 
a    liquid     asphalt    and    rock    screening 


SAN  BERNARDINO,  Cal,— Council 
declares  iTitention  to  improve  Rialto 
Ave.  between  E  St.  and  Mt.  Vernon 
Ave.  by  grading  and  paving  with  4-in. 
cement  concrete  with  oil  and  rock 
screenings  surface  and  constructing 
curb;  and  G  St.  between  Rialto  Ave. 
and  325  ft.  south  by  paving  with  4-i'n. 
cement  concrete  with  oil  and  rock 
screenings  surface.      1911   Act. 


GLENDALE,  Cal.— Corn  well  &  Hen- 
derson, 127  S  Glendale  Ave.,  awarded 
contract  at  $24,102.10  for  grading  and 
oil  surfacing  Chester,  Concord,  State, 
Milford,  Uoran  and  other  streets. 
Other  bids:  Fleming  Construction  Co., 
Pomona,  $24,569;  Peter  L.  Ferry, 
$27,891. 


ALHAMBRA,  Los  Angeles  Co..  Cal. — 
Until  Jan.  16  bids  will  be  received  at 
the  City  Hall  for  constructing  5250  s<|. 
ft.  sidewalk  and  1156  ft.  curb.  The 
date  for  opening  bids  was  previously 
reported  as  January  17.  Plans  and 
specifications  on  file  at  the  office  ot 
the  City  Engineer.  R.  C.  Farmer, 
Street   Superintendent. 


MODESTO.  Stanislaus  Co.,  Cal.-- 
City  Council,  L.  A.  Jjove,  Clerk,  de- 
clares intention  to  improve  James  St., 
between  Jennie  and  Spencer;  grading, 
leaving  with  2-iii.  asphaltic  concrete 
base  with  IVi-in.  Warrenite-Bitulithic 
surface,  concrete  curbs  and  gutter.':. 
Improvement  Act  1911.  I'rolests  Jan. 
25.      Geo.   Freitas,   City  Engineer. 


VENICE,  Cal.— R.  N.  Nikcevich.  662 
N.  Broadway,  Los  Angeles,  was  award- 
ed contract  for  constructing  sewers  in 
Lincoln  Blvd.  and  other  streets  at  $1.32 
ft.  for  10-in.,  $1.04  for  8-in.  and  98c  for 
6-in.  vitrified  pipe,  $72  each  for  man- 
holes and  $98  each  for  (lushing  man- 
holes. B.  D.  Zaich  bid  $2.35  for  10-in.. 
$2.0,')  for  8-in.  and  $1  for  6-in.  pipe. 
$75  for  manholes  and  $100  for  flushing 
manholes.  John  Sutalo  submitted  lump 
sum  bid  at  $14,130. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
El  gineer  Ross  L.  Calfee,  221  So.  22nd 
St.,  Richmond,  has  been  named  engi- 
neer for  the  San  Pablo  Sanitary  Dis- 
trict, recently  organized,  and  which 
proposes  to  build  a  sewer  in  the  sec- 
tion between  Wildcat  creek  and  the 
north  city  limits  ot  Richmond.  Esti- 
mates of  cost.  etc..  will  be  submitted 
within    one    month. 


BANNING,  Riverside  Co.,  Cal. — Coun- 
cil declares  intention  to  improve  Ram- 
sey S't.  and  San  Gorgonio  Ave.,  about 
a  mile  in  length,  by  constructing  6-in. 
cement  concrete  pavement  and  curb. 
1911  Act.  Paul  E.  Kressly,  H.  W.  Hell- 
man  Bldg.,  Los  Angeles,  engineer. 


SACRAMENTO,  Cal. — City  Council 
declares  intention  to  improve  alley 
betw.  Portola  Way,  5th  Ave.,  27th  St. 
and  Franklin  Blvd.,  consisting  ot  'A 
concrete  catchbasins,  1  concrete  man- 
hole, grading  and  paving  with  5-in. 
lydraulic    concrete. 

Intention  declared  to  improve  alley 
between   L  and   M.   8th  and   9th   streets, 

1  concrete    catchbasin.     reconstructing 

2  concrete  catchbasins,  concrete  re- 
taining wall,  grading  and  paving  with 
5-in.  hydiaulic  concrete.  -\ll)ert 
Givan,   City  Engineer. 


I'HOENIX,  Ariz. — On  or  before  Jan. 
15,  the  Maricopa  Count.v  Highway 
Commission  will  advertise  for  bids  on 
the  remaining  portion  of  Maricopa 
County's  highway  program,  consist- 
ing of  about  160  miles.  Bids  will  be 
asked  on  asphaltic  concrete  bitulithic 
and    cement    coiu'rete    types,    and    it    is 


hoped  to  let  a  contract  by  February  1. 
Maricopa  county's  '  ?4, 500,000  bond 
i.^'sue  sold  for  $4,800,150.  which  amount 
i.s  available  for  the  completion  of  th*- 
program. 


BAKBKSFIELD,      Ken.  .1  — 

Until  Jan.  16,  5  V.  M.,  bid.s  will  be  re- 
ceived by  \'.  Van  Riper,  City  Clerk. 
tor  improving  Street  District  No.  82. 
regrading  and  repaving  with  6-ln. 
concrete. 


BAKERSFJELD.  Kern  Co..  Cal.— 
'"ouncil,  V.  Van  Riper,  City  Clerk,  de- 
clarer intention  to  construct  6  and  8- 
in  vitrified  .sew  rs  in  Sewer  District 
No.    46.      Improvement    Act    1911. 


MODESTO,  Stanislaus  Co.,  Cal.— 
Until  Jan.  11.  8  P.  M.,  bids  will  be  re- 
ceived by  L.  A.  Love,  city  clerk,  for 
improving  6th  St.,  between  I  and  K 
Sts.,  grading,  paving  with  4-in.  cement 
concrete  base  with  IVj-in.  bitulithic 
surface,  concrete  curbs  and  gutters. 
Improvement  Bond  Act  1915.  Geo. 
Freitas,    city    engineer. 


CALIFORNIA— J.  F.  Galvin  has  re- 
signed as  secretary  for  the  State 
Highway  Commission  to  become  a 
member  of  the  State  Civil  Servicf-  fv.m- 
mission. 


STOCKTO.V,  San  Joaquin  Co.,  Cal.^ 
Ci.irk  &  Henery  Construction  Co.,  38 
South  Sutter  St.,  Stockton,  at  J28,- 
795.17  awarded  contract  by  Council 
to  improve  East  St.,  from  Main  to 
Fremont,  involving,  1,663  cu.  yds.  cut: 
471  cu.  yds.  fill;  3,029.30  lin.  ft.  curbs 
and  gutters;  10,282.83  S(i.  ft.  sidewalks: 
86,808.63  sq.  ft.  2% -in.  cement  gravel 
base  with  4Vfe-in.  asphaltic  concrete 
wearing  surface  laid  in  one  course.  \\  . 
B.    Hogan,    City    Engineer. 


LOS  ANGELES.  Cal. — Geo.  H.  Os- 
wald, 366  E  5Sth  St.,  Los  Angeles,  sub- 
mitted low  bid  to  Board  of  Public 
Works,  at  about  $77,732.56  for  improv- 
ing York  Blvd.  between  Pasadena  .A.ve. 
and  Ave.  56.  Fairchild-Gilmore-Wilton 
Co.  bid  about  $83.54S.21  and  Geo.  R. 
Curtis  about  $8S,S68.79.  Project  in- 
volves: 220,058  sn.  ft.  grading;  220,058 
sq.  ft.  paving  with  5-in.  concrete  base. 
1-in.  binder  course  and  2-in.  asphaltic 
surface;  269  sq.  ft.  concrete  paving, 
grading,  178  sq.  ft.  sidewalk,  SI  ft. 
curb,  8S46  sq.  ft.  concrete  gutters. 
house  connecting  sewers,  etc. 

S^N  JOSE,  Santa  Clara  Co.,  Cal. — 
County  Surveyor  Irving  Ryder,  in- 
structed to  prepare  p!ans  for  improv- 
ing Murphy  Ave.  and  Hamline  St. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Steps  are  being  taken  to  form  water 
district  to  include  sections  of  Contra 
Costa  County  and  possibly  a  section  of 
Alameda  county.  R.  R.  Arnold,  Con- 
tr.i    Costa    County    surveyor. 


OROVILLE,  Butte  Co..  Cal.— Until 
Jan.  24,  2  P.  M.,  bids  will  be  received 
by  C.  F.  Belding,  county  clerk,  for 
paving  with  asphalt  macadam  6.47 
miles  of  Cohasset-Richardson  Springs 
road.  Harry  H.  Hume,  county  road 
engineer. 


•  •-VLIFOKXIA— Until  .Ian.  Ibi.  1  \\  .M  . 
bids  will  be  received  by  State  High- 
way Commission.  Forum  Bldg..  Sacra- 
mento, for  grading  16. S  miles  of  high- 
way in  Santa  Clara  county  between 
S;in  Felipe  and  Easterly  boundary. 
!>t'r  rnll  for  ItldN  under  olTifiiil  |iro- 
poHnl    roluinn    tn    this    iNNiir. 


LOS  .V.VGELKS.  Cal.— Wamn  Con- 
struction Co..  926  California  Bldg.. 
awarded  the  contract  at  $43,072.30.  for 
improving  Centre  St.  between  7th  and 
ISth  Sts.  by  grading  and  paving  with 
Warrenite-bitulithic  and  cement  con- 
crete and  constructing  cement  curb, 
sidewalk,  gutter  and  house  connecting 
sewers.     Engineer's  estimate.  $12,965.04 
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I:EKDLEY,  Fresno  Co.,  Cal.— Fed- 
eral Constructicm  Co.,  Call  Bldg.,  San 
Francesco,  awarded  contract  by  South- 
ern PaMflc  to  grade  and  pave  between 
tracks  and  2-ft.  outside  of  same  in 
portions  of  Sth  and  13th  streets;  grad- 
ing,   5c    I'q.    ft.;    paving,    26c   sq.    ft. 


MARTi:-EZ,  Contra  Costa  Co.,  Cal.— 
Supervisor.*  order  bids  received  for 
constructir.  s  7  miles  of  highway  In 
San  Pablo  canyon,  the  last  link  of 
county  highway  system;  estimated 
cost,  $17S.;00.  K.  R.  Arnold,  county 
surveyor. 


STOCKTON,  San  Joaquin  Co..'  Cal. — 
Moreing  Bros.,  Commercial  and  Sav- 
ings Bank  B!dg.,  Stockton,  at  $80,- 
925.92  submit  only  bid  to  council  for 
improving  streets  in  Lakepark  Addi- 
tion, involviTig  8,764  cu.  yds.  excava- 
tion; 1,401  cu.  yds.  embankment;  16,- 
124.21  lin.  ft.  curb  and  gutter;  76,655.35 
sq.  ft.  sidewalk;  293, 14."). 61  sq.  ft.  4-in. 
cement  gravel  liase  with  2-in.  as- 
phaltic    macadam    wearing   surface. 

M<Teing  Bro.s.,  at  |54,490..SO  low  bid- 
ders for  improving  streets  in  City 
I'ark  and  Lakeside  Terraces,  involving 
6,072  cu.  yds.  cut;  1,248  cu.  yds.  fill; 
10,528.95  lin.  ft.  curb  and  gutter;  51.- 
125.10  sq.  ft.  sidewalk;  174.1  .'.9.22  sq. 
ft.  4-in.  cement  gravel  base  with  2-101. 
asphaltic  macadam  wearing:  surface. 
Bids  taken  under  advisement  until  Jan. 
Gth.      W.   B.   Hogan,   city   engineer. 

SAN  FRANCISCO — Fay  Improvement 
Co..  Phelan  Bldg.,  at  17,632,  submits 
low  bid  to  Board  of  Public  Works  for 
improving  22nd  St.  between  Missis- 
sippi and  Texas,  etc.,  involving  936  lin. 
ft.  ccncrete  curbs;  20,145  sq.  ft.  as- 
phaltic concrete  pavement;  237  sq.  ft. 
artificial  stone  sidewalks;  3  brick 
catchbasins  and  100  lin.  ft.  10-in.  vi- 
trified i)ipe  culverts.  Only  other  bid- 
der    Raisch     Improvement     Co.,     $7,798. 

No  bids  received  for  improving  Dia- 
mond St.,  between  Chenery  and  Bos- 
worth,  involving  4400  cu.  yds.  cut;  312 
cu.  yds.  fill;  61S  lin.  ft.  concrete  pave- 
ment; 3  brick  catchbasins  and  70  lin. 
ft.   10-in.   vitrified   pipe  culverts. 


VALLKJO,  Solano  Co.,  Cal. — Until 
Jan.  16,  12  M.,  bids  will  be  received 
by  Alfred  10.  Kdgcuml)e,  city  j:lork,  for 
conslnictiny  comliined  concrete  curbs 
and  sidewalks  in  several  streets.  Imp. 
Act  1911.  T.  i>.  Kilkenny,  city  engi- 
neer. 


.s'AN  JO.SK,  .Santa  Clara  Co.,  Cal.— 
Bids  <jf  Kai.sch  Improvement  Co.,  $7,490, 
and  Hugh  Crunimry,  $7,640  for  improv- 
ing Bush  and  Wilson  8tr<-ets  takom 
under  advisement  by  supervisors.  I5s- 
timate,  $8,040.  Irving  liydei,  .ounty 
surveyor. 


SAN  DIKCO,  Cal.— Until  11  .\.  M., 
Jan.  18,  I)I«Im  will  he  received  by  super- 
vlHors  for  ron.strucllng  portion  of  lOs- 
condldo  to  Del  M:ir  road,  road  Kurvoy 
No.  333.  Plans  and  speclfliat loim  on 
fll<'    at    ofllce    of    Board. 


LOH  ANCiKMOS.  Cal.  -J.  <5.  Biekjord. 
71 S  Man  Fernando  BldK-.  l-os  AnKoles, 
submitted  lowi  Ht  li!d  at  $25,0110  for  pav- 
InK  with  oil  fn.iiiidHm  (ioorgi-  St.,  Lu- 
cille and  Alllenc  .\vih.  and  part  of 
Narbonn*-  Ave.,  I^omltn,  In  Koa<l  Imp- 
Dlst.  No.  194.  Other  bids  wen-:  K.  U. 
<!iirretsf>n  K  Hon,  $26.9!t7;  Fl<mini;  Con- 
Mlrurtion  fo .  I'omomi,  $27."ioO:  \V.  D. 
MiCray,  $S<»,MOO;  cnulni'er'H  i.Hilmato, 
$28,l22.&r<.  The  conlruii  IuvoIv.m  472<l 
cu.  yds.  rxenvallnK.  4.'i3<)  lln.  ft  nhap- 
InK  roadbed.  10,308  »<q.  yds.  3'i-l'n.  oil 
mtiradnm  pavemoni,  fi!ill  ft.  imli  and 
2h,339  sq.  ft.  sidewalk;  materials  re- 
quired. 887  barrels  romont.  3r,7  tons 
sa'nd,  fMB  ions  ktuvcI,  23',>i  ii.ii«  ma- 
cadamised rock  .Vos  3  and  4,  /.'..I  tons 
at  rock.  250  barrels  oil,  610  S(|.  ft,  e\. 
)>analon  Joint,  217  lbs,  lamp  blaok. 


SAN  LUIS  OBISPO.  Calif.— Jones 
and  Walters,  1117  Marsh  st.,  San  Luis 
Obispo,  at  25  cu.  yd.  per  mile,  awarded 
contract  to  haul  gravel  for  Arroyo- 
Grande-Edna  road,  approx.  300  cu. 
yds.  involved.  Warren  Burch,  county 
surveyor. 


HUNTINGTON  PARK,  Cal. — City  En- 
gineer H.  McCurdy,  Pacific  Electric 
Bldg.,  Los  Angeles,  was  instructed  by 
City  Trustees  to  prepare  plans  and 
j;pecihcations  for  paving  Randolph  St. 
between  east  and  west  city  limits,  a 
little  over  a  mile,  with  6-in.  asphaltic 
concrete. 


OROViLLE,  Butte  Co..  Cal. — Trus- 
tees at  next  meting  will  discuss  pro- 
posed paving  program  for  1922.  Rep- 
resentatives of  Warren  Bros.  Co.  are 
conferring  with  the  trustees  regarding 
pavement.     S.  J.  Norris,  City  Engineer. 


RED  BLUFF,  Tehama  Co.,  Cal.— City 
Trustees  decide  to  improve  west  end 
of  M'alnut  street  to  entrance  of  Oal< 
Hill  ccnutt-ry,  in  addition  to  paving 
portions  of  Main,  Walnut  and  Oak  Sts., 
as  previously  reported.  The  additional 
work  will  require  the  construction  of 
either  a  girder  or  arch  bridge  to  span 
Brickyard  creek  towards  the  city 
limits.     W.   F.   Luning,  city  engineer. 


Et;UEKA.  llumooldt  Co..  Cal. — F.  AA'. 
Jolinbon,  Eureka,  at  $1.95  yd.  awardoii 
contract  by  council  to  furnish  ai>pioxi- 
mately  1,000  yards  gravel  f'^r  sireei 
improvements.  Harry  H.  Hannah,  City 
EnKi)!<<M-. 


S.VCRAMENTO.  «'al. — City  Council, 
Al.  J.  Desmond,  t'lerk,  declares  inten- 
tion  to  impi'ove: 

Downey   Way   between   "(ith   and    .S9tli 
Sts.:  cot!crete  curbs  .nnd  gutters,   '.i  casi 
iron     gutter    drains,     I     concrete     man 
hole,    8-in.   vitrified   sewer,   grading  and 
paving  with  5Vi-in.  as-phaltic  concrete. 

.Vllf^y  between  I'otiola  and  Fifth 
Ave..  27th  and  Franklin  Blvd.;  3  con- 
crete catt  libasins,  roeonslructing  1 
concrete  manhole;  grading  and  paving 
Willi   5-in.    hydraulic  concrete. 

Alley  between  L  and  M.  Sth  and  9tli 
Sts.;  1  concrete  catchbasin.  reconstruc- 
tion, 2  concrete  catchbasins,  construct 
concrete  retaining  wall;  grading  and 
paving  with   5-in.   h\'draullc  concrete. 

Alley  between  1  and  J.  5th  and  6t  b 
SIf--.;  concrete  gutters.  2  cast  Iron  gut- 
ter drains,  recomsiruct  3  manholes; 
grading  and  paving  with  fi-ln.  hydrau- 
lic concrete  base,  2-in.  sand  cushion 
ano   5-in.   basalt  block  surlaoe» 

Alley  bitwem  B  and-JC,  11th  and  12th 
Sts.;  construct  vitrified  sewer  wiili  16 
6-in.  wye  branches.  1  concrete  man- 
hole.     Albeit    Ciivan,   City    Engineer. 


SAN  FRANCISCO— City  Engineer  M. 
M.  O'.Shaiighnessy,  completes  specifi- 
cations for  improving  crossing  of 
Forester  and  Staples;  estimated  cost, 
$1,900,  involving:  lOO  <?u.  yds.  cut; 
20  lin.  ft.  8-l'n.  and  20  lln.  ft.  12-ln. 
vltrilled  pipe  sewer;  1  brick  manhole, 
2  brick  catchbasins;  40  lin.  ft.  10-ln 
vitrilled  pipe  culverts;  119  lln.  ft.  con- 
crete curbs;  584  S(|.  ft.  nrtlflcal  stone 
Hldowalks;  3,118  sq.  ft.  asi)haltic  con- 
crete   pavement. 


SAN  LUiH  OBISro,  t^al.  —  I'aclllc 
Constructliyn  ('o..  16  California  St.,  San 
t'ranclsco,  only  bidder,  at  $34,500, 
awarded  contract  by  supervisors  for 
constrncting  i'oni'rel«,'  combined  curbs 
and  KUtters  In  portions  of  3,  4,  5,  6,  7, 
.Market,  .Morm,  Main  and  ('  Sl«<..  Town 
of  .Morro,  approxinuklvly  367.018  sq.  ft 
dlslntcKnited  rock  base;  14,648  lin.  f(. 
«Mincretr  curb;  25,670  sq.  ft.  concrete 
gutter,  and  432.445  sq.  ft.  grading. 
Warren    Hurcb.    oou'nty    surveyor. 


Addition  to  city.  Involving  2,000-ft.  of 
6-in.  vitrified  pipe  sewers  with  flush 
tanks  and  manholes;  estimated  coat. 
$2,500.  Bids  will  be  asked  about  Feb. 
10th. 


FRESNO,  Fresno  Co..  Cal. — Califor- 
nia CoTistruction  Co.,  58  Second  St., 
San  Francisco,  at  $15,257.94  awarded 
contract  by  supervisors  for  construct- 
ing Parkhurst  Ave.,  unit  of  highway 
system;  1,230  cu.  yds.  earthwork,  $1.40; 
54,400  sq.  ft.  asphaltic  concrete  pave- 
ment, $.2S8;  2  culverts,  $1130.  Chris 
P.   Jensen,   county   surveyor. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
.1.  E.  Johnson.  315  Savings  and  Loan 
Bank  Bldg.,  StocktoTi,  at  $33,105, 
awarded  contract  by  supervisors  for 
Seavey  road  improvement,  involving 
5500  cu.  yds.  grading;  6870  tons 
crushed  rock;  1650  tons  dressing  for 
oil  and  1090  bbls.  of  asphaltic  oil. 
Grant  Smith  Co.,  112  Market  St.,  San 
Francisco,  only  other  bidder,  $33,283.10. 
Engineer's  estimate,  $33,530. 

C.  O.  Holden.  433  E.  Locust  St.,  Lodi, 
at  $11,183  awarded  contract  for  im- 
proving Taisooi  road,  involving  4,220 
tons  of  road  gravel  in  place.  Engi- 
neer's   estimate,    $11,605. 

J.  E.  Johnson,  315  Savings  and  Loan 
Bank  Bldg.,  Stockton,  at  $53,071.18, 
awarded  contract  for  French  Camp 
road  (grading  by  force  account,  $4,780), 
involving  10,420  tons  crushed  rock; 
1330  tons  asphaltic  oil;  1610  tons  dres- 
sing for  all;  1  corrugated  culvert;  con- 
crete in  culverts,  4  8.54  cu.  yds.  Other 
bids:  Grant  Smith  Co..  $53,475.46;  Hut- 
chinson Co.,  17th  and  Broadway,  Oak- 
land, $53,775.17.  Engineer's  estimate. 
$53,445.10.  F.  E.  Quail,  county  sur- 
veyor. 


REDONDO  BE.\('1I.  Cal.— K.  L.  c;ar- 
letson  <SL-  Son.  1346  Fairfax  Ave..  Lo.s 
Atigeles,  awarded  contract  at  $34,517 
for  improving  Juanita  Ave.  between 
('amino  Real  and  Diamond  St.  by  grad- 
ing and  i)aving  with  SV^-in.  macadam 
.md  constructing  curb  and  a  storm 
water  system;  also  grading  and  oiling 
lieryl  street  between  Lucia  and  Irena 
-Vves..  In  same  contract;  V'rooman  Act. 
\  ictor  H.  Staheli.  City  Engineer, 
tlerman  Wigman  submitted  the  only 
other   bid   at   $35,025.68. 


POR'lL.\ND.  Ore. — Until  Jan.  17.  10 
.\.  M.,  bids  will  be  received  by  C.  C 
I  urcell.  District  Engineer,  U.  S.  Bureau 
.'f  Roads.  317  Post  Olflce  Bldg.,  for  con- 
.' tructing  2nd  unit  of  Oregon  Caves 
road  In  .Siskiyou  National  Forest,  near 
.\shland.  Oregon.  Involves,  14  acres 
clearing,  25.000  cu.  yds.  fxcav.'it  ion ;  100 
lin.  ft.  culverts;  1400  cu.  yds.  concrete 
tor  bridge  abutments  and  headwalls 
.iiid  one  timber  span. 


BURBA.NK,  <"al.  —  Contracts  for 
:  I  reet  work  awarded  as  follows:  Napier 
.V  Simpson,  .'■■an  Fernando,  grading  and 
1  onstructing  curb,  gutters  and  walk 
on  San  Fernando  Blvd.,  222o  lln.  ft.  at 
>IH,015.15;  M.  S.  Cummlngs.  1302  \N  . 
LJiid.  St..  Los  Angeles,  grading  and 
oil  tamping,  construi  ting  curb,  gutter, 
walk  and  culverts  on  lOlh  street.  340o 
im.  ft.,  al  $27. 609. 20;  also  grading  and 
<'ii  tamping  and  constructing  curb  an<l 
•-:i:tter  on  i;imwoo<l  Ave..  2000  lln.  ft.  at 
»1  1.663. 80.  .\ll  liid.H  received  for  grad- 
ing and  oil  tamping  Magnolia  Ave.,  25(10 
!in.   ft..  Were  rejected. 


C1JI«'0,  lliitte  Co.,  Cal.— city  Kngl- 
noer  F.  H.  Robinson  completing  rovtaed 
plans  for  a  sanitary  aswer   In  Uryan'a 


ItBRKELKY.  Alameda  Co..  Cal. — 
City  Council,  K.  M.  Ilann.  city  clerk, 
declares  Intention  to  construct  6-ln. 
vit  rifled  sewer  In  Wallace  St..  from 
(Oregon  35S-ft.  southerly.  Including 
conatructlon  of  brick  manholaa.  Imp. 
Act  1911.  I'rotcata  Jan.  20.  C.  U  Uu«- 
Klna.   olty   engineer. 

.SAN  JtlSK.  Santa  Clara  Co..  C»Uf. — 
Ritlsch  Improvement  Co.,  41  Kearny 
St.,    San   Francisco,   at    $7,490   awarded 
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contract  by  supervisors  to  improve 
Bush  and  Wilson  streets.  Irving  Ry- 
der,  county   surveyor. 


MONTERKY,  Moaiterey  Co.,  Calif. — 
City  J'vnginecr  fl.  D.  Severance  prepar- 
ing speciticatioiis  lo  improve  131  Dora- 
do and  Carmelito  streets  for  their  en- 
tire length;  also  for  grading,  entire 
length   of  Abrego  street. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— City  Knginet-r  Kitchen  is  preparing 
l>lans  for  remacadamizing  and  oiling 
Van  Ne.ss  Ave.,  Rodriguez  St.,  Wall  St., 
from  Walker  to  the  city  limits,  Bren- 
nam,  Sudden,  Alexander,  Carr,  Lincoln, 
Union,  Maple  ave.  from  Union  to  Main, 
and  Peck  street.  Plans  are  also  under 
way  for  paving  Ford  from  Main  to 
Walker,  Rodriguez  from  F'ord  to  the 
S'lough,  Fifth  from  Sudden  to  Lincoln 
and  Palm  ave.  from  Bren'nan  to  Jeffer- 
son. 


MONTEREY,  Monterey  Co.,  Calif.— 
S.  Ruthven,  Monterey,  at  $2,315  award- 
ed contract  by  council  to  improve 
Houston  St.,  between  Webster  and 
Pearl  by  grading'^nd  ])aving  with  de- 
composed granite  gravel,  concrete 
curbs  and  gutters.  H.  D.  Severance, 
city   anglneer. 


OAKLAND,  Calif. — City  Engineer 
Geo.  Mattis  completes  specifications  for 
Jackson  street  sewer  involving:  243 
lin.  ft.,  14  in.;  528  lin.  ft.  13  in.;  312  lin. 
ft.  21  in.,  vit.  pipe  sewer;  and  1131  lin. 
ft.  30  in.,  sewer;  210  lin.  ft.  10  in.,  vit. 
pipe  conduit;  1  l)rick  manhole;  5  brick 
and  cone,  mafttholes;  G  brick  catchbas- 
ins;  2  vit.  pipe  drop  connections;  40 
vit.  pipe  y-branches;  40  vit.  pipe 
slants;  1083  lin.  ft.  of  existing  sewer 
to  be  removed;  4  manholes  to  be  deep- 
ened;  4    manholes   to   be   removed. 

Specifications  also  completed  for  im- 
proving Jackson  street  bet.  7th  and 
10th  streets,  involving:  32,104  sq.  ft. 
of  grading;  113  lin.  ft.  of  coaic.  curb 
with  and  1,059  lin.  ft.  of  cone,  curb 
without  steel  guard;  1,316  sq.  ft.  of 
cone  .gutter;  30,788  sq.  ft.  of  asph. 
cone,   pavement. 


OAKLAND,  Cal. — City  Council  re- 
jects bids  for  excavatioai  and  rock 
wall  work  at  Lake  Merritt  and  new 
bids  will  be  asked.  Geo.  Mattis,  city 
engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — 
City  Council  approves  specifications 
for  paving  6th  St.,  between  I  and  K 
and  James  St.  between  Speoicer  and 
Jennie.  Council  decides  to  surface  all 
streets  in  the  business  district  with 
1^-in.  Warrenite-Bitulithic  pavement. 
Geo.    Freita.s,    city    engineer. 


OROVILLE,  Butte  Co.,  Cal. — J.  H. 
Strohman,  Oroville,  at  $1,443  awarded 
contract  by  Oroville  Union  High 
School  District  to  pave  two  tennis 
courts.  Only  other  bidder  was  T.  J. 
Belfranci,    Oroville,    at   $1,476. 


SAN  FRANCISCO  —  Contracts  for 
street  and  sewer  improvements, 
awarded  by  Board  of  Public  Works,  as 
follows: 

Ulloa  between  27111  and  29th  Aves. 
$20,953;  between  29th  and  32nd  Aves., 
$16,200,  and  between  32nd  and  34th 
Aves.,  $14,065;  all  to  Fay  Improve- 
meint  Co.,   Phelan   Bldg. 

Adler  St.  between  Harkness  and  An- 
keny  to  John  Brady,  care  of  City  Con- 
struction   Co.,   Call    Bldg.,    $S10. 

42nd  Ave.  between  Cabrillo  and  Ful- 
ton,   to   State   Improvement   Co.,    $0,648. 

Beach  St.  between  Leavenworth  and 
Hyde,  to  Raisch  Improvement  Co.,  46 
Kearny   St.,    $13,694. 

Tara  St.  between  Ocean  Ave.  and  Mt. 
Vernon  Ave.,  to  Pacific  States  Con- 
struction  Co.,   Call   Bldg.,    $21,951. 


NOTE! — Work  under  these  contracts 
fully  described  in  these  reports  Decem- 
ber  21. 


SAN  LUIS  OBISPO,  Calif.— Until  Jan. 
10,  4  P.  M.  bids  will  be  received  by  San 
Luis  Obispo  Exposition  Park,  Inc.,  for 
cor.slruci  ing  one  mile  circular  dirt 
auto  race  track  involving  aprox.  16,- 
000  cu.  yds.  of  excavating  Including 
Ijorrow.'  W.  B.  Burch,  Lowe  Bldg.,  en- 
gineer 


SAN  LUIS  OBISPO,  Cal. — Uiilil  Feb. 
6,  2  P.  M.,  bids  will  be  received  by  the 
Supervo.sirs  tor  Road  District  Improve- 
ment No.  5,  Town  of  Morro,  involving 
:;4,07.'i  .sq.  ft.  di.sintograted  rock  ba.se; 
1,04()  lin.  ft.  concrete  curb;  1924  ."^'i.  ft. 
concrete  gutter  and  26,043  S(!.  ft.  grad- 
ing. 

Bids  oijen,  same  date,  for  improving 
Snnta  .Margarita-Pozo  road,  4,4  miles, 
involving  15,000  cu.  yds.  excavation. 
Warren  B.  Burch,  Lowe  KIdg.,  San 
Luis   Obispo,   County   Surveyor. 


SAN  LUIS  OBIKPO,  Cal.— Sherer  <k 
Crowley,  Pacilic  Electric  Bldg.,  Los 
Angeles,  $30,2,9.50  awarded  contract 
by  the  Supervisors  for  constructing 
Arroyo  Grande-Husana  road,  involving 
i:9,800  cu.  yds.  excavation;  400  cu.  yds. 
concrete  for  culvert.s,  etc.,  and  18,750 
lbs.  reinforcing  steil  in  cuiv&ris,  etc. 
Other  bidders:  Hard  Bros.,  Ripon,  $34,- 
863.50;  W.  A.  Dontanville,  IloUister, 
$37,039;  Frank  C.  Mclntyre,  Stockton, 
$33, 55:^,. 25;  J.  L.  Conner.  $49,760.  War- 
ren Burch,  Lowe  Bldg.,  County  Sur- 
vivor, 


SAN  FRANCISCO— Raisch  Improve- 
ment Co.,  46  Kearny  St..  at  $1,927  has 
been  awarded  a  contract  l)y  the  Board 
of  l>ul)lic  Works  to  improve  the  cross- 
ing of  Baden  and  Hearst  Ave.,  involv- 
ing 70  lin.  ft.  concrete  curb;  550  sq.  ft. 
artificial  stone  sidewalks;  3  bride 
catchbasins;  75  lin.  ft.  10-in.  vitrified 
pipe  culverts;  3360  sq.  ft.  asphallic 
concrete  pavement.  M.  M.  O'Shaugh- 
nessy.  City  Engineer. 


COLUSA,  Colusa  Co.,  Cal.— Trustees 
order  Clay  St.,  from  Bridge  to  Second 
St.,  be  graded  and  graveled  under  the 
Vrooman   Act. 


BAKERSFIELD.  Kern  Co.,  Cal. — T. 
A.  Hanrahan,  1361  P  St.,  Fresno,  at 
$53,078.51  awarded  contract  for  im- 
proving Kentucky  St.  between  Baker 
and  Union,  involving  162,351  sq.  ft. 
3H-in.  asphaltic  concrete  pavement 
with  U^-in.  Warrenite-Bitulithic  sur- 
face; 11,842  sq.  ft.  concrete  gutters; 
432  lin.  ft.  18-in.  cooicrete  culverts; 
1,134  lin.  ft.  12-in.   and   112  lin.  ft.   S-in. 


vitrifi.id    sewer;    3    concrete     manholes 
and  3  concrete  catchbasins. 

Hanrahan  also  awarded  contract  at 
$78,083.57  for  improving  portion  of  A, 
D,  E,  F  and  G  Sts.,  in  Block  800.  alley 
in  Block  447,  sewers  in  Block  237,  238 
and  239,  Involving  236,470  sq.  ft.  3  >^ - 
in.  asphaltic  concrete  base  with  I'/^-in. 
Warrcnite-Bithulithic  wearing  sur. 
face;  21,129  sq.  ft.  concrete  gutter; 
4,661  lin.  ft.  concrete  curb;  15,350  sq. 
ft.  concrete  sidewalks;  693  lin.  ft.  6-in. 
vitrified  pipe,  1  manhole,  1  lamphole, 
116.5  lin.  ft.  concrete  culvert.  W.  D. 
Clarke,  city  engineer. 


RENO,  Nevada — City  Council  defi- 
nitely decides  to  pave  approximately 
759,448.04  sq.  ft.  at  a  cost  of  $197,- 
056.67.  Two  types  of  pavement  pro- 
vided: Class  A,  3>/<;-in.  a.sphaltic  con- 
crete base  with  IV^-in.  asphaltic  sur- 
face; Class  B,  2-in.  asphaltic  concrete 
base  with  asphaltic  concrete  surfait. 
Jl;irry  Chism,  City  Engineer. 


BUSINESS  OPPORTUNITIES 


W.  1'.  Maingault,  4118  North  Thir- 
tieth street,  Tacoma,  Wash.,  Is  In  the 
market  to  have  a  s-nall  ammonia  com- 
pressor  manufactured. 

F.  A.  Stroshine,  23  Union  avenue. 
Portland,  Ore.,  is  in  the  market  tor 
enameled  kitchen  table  tops. 

Walter  H.  Hankin.s.  Pomeroy,  Wash., 
is  seeking  a  market  for  moss  and  vine- 
jard    stakes. 

G.  AV.  Mclver  Co.,  113  State  street. 
Boston,  Mass.,  desires  to  secure  a 
representative  to  handle  the  sale  of 
electric  drills  and  motors  In  this 
market. 

John  R.  Wise,  2893  Dlrheim  avenue, 
Ci.TciTinati,  Ohio,  is  looking  for  a  loca- 
tion for  a  hardware  and  auto  accessory 
store. 

H.  E.  Walker,  Box  342,  Enterprise, 
Ore.,  wishes  to  get  in  touch  with  deal- 
ers  in   sawmill   and   mining  machinery. 

B.  A.  Thomas,  P.  O.  Box  1125,  Po- 
catello,  Idaho,  would  like  to  get  in 
commuTilcation  with  furniture  manu- 
facturers in  this  city. 

W.  S.  Crokran,  24  East  Twenty- 
third  street.  New  York  Cily,  would 
like  to  arrange  to  represent  San  Fran- 
cisco firms  on  engineering,  purchasing. 
rales  or  business  matters. 

Woodcraft  Shop.  .")37  South  Bere- 
tania^street,  Honolulu.  T.  H..  desires 
to  get  in  touch  with  San  Francisco 
manufacturers  of  furniture  and  deal- 
er.«;  in  furniture  manufacturers"  sup- 
plies and  eiiuipm^^nt. 

("altforni.i  .Spray  Chemical  Co..  Wat- 
.scnville.  Calif.,  wishes  to  comn)unicate 
with  manufacturois  of  building  tile  in 
this  city. 


The  011I7  daily  newspaper  in  the 
West  whose  colnmns  are  deroted 
exclnsiyely  to  Bnilding  News.  Corers 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  in  adranoe. 
Send  for  sample  copy. 
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Contracts    Awarded    Liens, Acceptances.  Etc. 


BUILDING  CONTRACTS 


BAN  FRANCISCO   COUNTTf 


The    following 

is    an    index    for    the 

contracts  for  this 

is.sue: 

No. 

Owner 

Contractor 

Amt. 

3162      Merrill 

Prout 

500U 

Slbi      Burnett 

Warwick 

3500U 

3164      Symon 

Jensen 

600 

3165      Lewis 

Mori 

500 

3166     Cozzo 

Vanucci 

600 

316' 

Levi 

Delaney 

900 

3168      Wurlitzer 

Brumfield 

1471' 

316H      Watson 

Watson 

4000 

3170      Vodden 

Owner 

9000 

3  "71 

\\  eisshf-in 

Meyer 

20000 

317: 

Ginghf-r 

Owner 

650 

317: 

Merrill 

Prout 

.sson 

3174 

Marsicano 

Marlinolli 

14000 

3175 

May 

Martin 

12832 

31  Vf 

Schmitt 

Moran 

21500 

317" 

Nelson 

Nelson 

4500 

317JI 

Same 

!£ame 

4500 

31711 

Same 

Same 

4500 

31  Kl 

Same 

Same 

6500 

3U1 

Same 

Same 

6500 

31  Si 

Becker 

Meyer 

19180 

1 

Skelley 

Owner 

5800 

Dorn 

American 

750 

3 

L.aMin 

Schultz 

1000 

1 

Kittle 

Vogt 

15000 

6 

Weissbein 

Meyer 

16513 

6 

Hefferman 

Jensen 

1080 

7 

Crocker 

Arnott 

5600 

H 

S.   K.  Savings 

Heyer 

5000 

» 

Lewis 

Mori 

500 

Kt 

Consani 

Hanson 

15000 

n 

Shell 

Owner 

1400 

12 

Dunn 

MacDonald 

35000 

13 

Puntney 

Owner 

3000 

14 

Watson 

Owner 

14000 

15 

Gallagher 

Owner  . 

13000 

1« 

Sass 

Owner 

500 

17 

Dunne 

Owner 

900 

IS 

Hirsch 

Moller 

1000 

1& 

Oottesfeldt 

Deibel 

4000 

20 

Waxman 

Owner 

4000 

21 

Kittle 

Vogt 

1425 

22 

Bank   of   Italy 

Federal 

990 

2o 

lloo  Shuck 

Koss 

800 

24 

(iinley 

Owner 

7000 

2:. 

Hunt 

Owner 

•iOOOO 

2»i 

Nilson 

Own  1-  r 

150011 

27 

L-lnUe 

PI  It  man 

600 

28 

Mahan 

Smith 

3450 

2« 

Silbcr.sleln 

Demarais 

16865 

»0 

Kern 

Morton 

39400 

31 

M<>8<hella 

Novello 

290i» 

3? 

Oawthome 

Melnberger 

11789 

33 

.lorn  H 

Owner 

3000 

31 

La  tola 

V'uklr«vl<li 

80tl 

»5 

Wolforrt 

Zaiic 

10485 

i>6 

Oalner 

Klnni'ifaii 

2000 

a7 

Kokomo 

Mullen 

800 

38 

MorrlH 

MorrlH 

6000 

3  a 

W»  vrancli 

Weyrancli 

4000 

4  0 

MIhhIoii 

OlHen 

3900 

41 

Harry 

Harry 

8000 

42 

I'erHon 

Ownt?r 

2850 

43 

KnlerprlB"- 

Owner 

760 

41 

('onK.nnl 

llannen 

15740 

l»\\  KLLIN<J 
1162)       W  ALLHTON    WAV   108  N   ITIIoa. 

()?!«•    and    i>ne-half-Htory    and    bane- 

ment    frnnip   dwelling. 
(jyrnCT — Ooorgc      N.      M^rrltC,      Crorkrr 

Hldif..   Han    KranrlMro. 
ArchllfCt--Wnlier      c,      l-'alfh,      M-nrm 

llldiT.  HiMi    Kriiiel«<'o 
•  'onlrnctor — J.     Proui,     2o2o    'iiiru     8t., 

Han    Kranclnco.  ir.ooo 


story    and      basement    frame       (12) 

apartments. 
Owner — Geo.    W.    Burnett,   Larkin      and 

O'Farrell  St.,  San  Francisco. 
Architect — Chas.     Skidmore.    New     Call 

BIdg..  San   Francisco. 
Contractor  —  Harry   C.    Warwick,   3191 

Washington    St.,   San    Francisco. 

?35,000 


ST. 


SHKD 

(3164)      NO.     3648     EIGHTEENTH 
One-story  frame  tool  shed. 

Owner — J.  Symon,  Premises. 

Architect — None. 

Contractor   —   James   Jensen,    550    Val- 
encia St.,  San  Francisco.  5600 


GAKAGE 

(3165)  NO.     1911     GREEN.       One-story 
brick   private   garage. 

Owner — Joseph  R.  Lewis,  220  Union  St., 

San  Francisco. 
Architect — None. 
Contractor — G.     Mori,     5     Charlton     St.. 

San  Francisco.  |500 

RETAINING    WALLS 

(3166)  SE       HOWARD     AND       SIXTH. 
Construct  retaining  walls. 

Owner — Mr.    Cozzo. 
Architect — None. 

Contractor — Li.  Vanucci,   16th  &  Church 
Sts.,    San    Francisco.  $600 


ALTERATIONS 

(3167)      NO.    Ill    NEW    MONTGOMERY 

Erect      plaster     partitions    in      6th 

floor. 
Owner — H.    Levi,    Fairmont    Hotel,    San 

Francisco. 
Architect — None. 
Contractor    —    Chas.    S.     Delaney,    295.S 

Pine  St..  San   Francisco.  if900 


S1(;N 

(3168)  E  STOCKTON  200  S  Post. 
Construct  and  install  one  single 
faced   electric    roof   sign. 

Owner — Wurlitzer  Music  Co.,  985  Mar- 
ket St.,  San  Francisco. 

Architect — None. 

Contractor — Brumtield  Elec.  Sign  Ca., 
18    7th   St..    San    Francisco.  $1470 


RESIDENCE  — 

(3169)      E   TWENTY-FIRST  AVE   100   S 

Lincoln    Way.   Two-story  and   b.'ise- 

ment   frame   residence. 
Owner — H.    D.    Watson    and    Wife,    1220 

2l8t  Ave.,  San   Francisco. 
Architect — None. 

Contractor — H.    D.     Watson.     1220     2l8t 
Ave..  San  Francisco. 


FRAME   FLATS 

(3170      S    CABRILLO    100    W    14th    Ave. 

Two-.story  and  basement   frame    (2) 

tints. 
Owner — Waller  G.    Vodden,  760  Colo  St.. 

San    Francisco. 
I'lfins   by   Owner. 
Day's   work.  |9000 


HTORES    tk.    ()FFHi;S 

(ai71)      NK  GKARV   AND  TENTH   AN'E. 

Two-Blory  frame  stores  and  ottlces. 
Owner — Jacob    WclHsbeln,    llubnrt    Bldg. 

San  Franrl.wco 
\ichMecl  —  II.  c.    Maumann.   261   Kearny 

St..  Han    FranclHc'o. 
Conlraclor  -Mey(!r     Hro«..     5326     (Joary 

Kt  ,   San    Frnm-lHco.  $20,000 


APAKTMKNTH 

(3183)      H  CLAV    167-6   E  Hyde. 


Tlirec- 


ALTE  RATIONS 

(3172)      NO.    2766   TWENTV-TIIIUD   ST. 

Conniruct    new   stepn   and   niter   for 

private  ffarnfu. 


Owner — Mrs.  H.  J.  Gingher.  Premises. 

Architect — None. 

Day's  work.  $650 


RKCORDRD 

ItESlDENCE 

(3173)  LOT  16  BLK  2984  Mefritt  Ter- 
race. All  work  except  water  heater, 
furnace,  gas  and  electric  fixtures 
and  wall  paper  for  a  one-story  and 
basement  frame  residence. 

Owner — George      N.      Merritt.      Crocker 

Bldg.,  San  Francisco. 
Architect — None. 
Contractor — J.      Prout,   2020      Turk      St., 

San  Francisco. 
Filed  Dec.   30,  '21.     Dated  Dec.  — ,  '21. 

Roof    rafters    on $1450 

Brown  coated 1450 

Completed  and  accepted 1450 

Usual   35   days 1450 

TOTAL  COST.  $5800 
liond.  $2900.  Sureties,  Wm.  L.  Terry  and 
Otto  Norwall.  Limit,  90  days.  Forfeit, 
i.one.     Plans  and  specifications  hied. 

IIUJCK    BLDG. 

(3174)  E  GRANT  AVE  77-6  S  Califor- 
nia S  20xE  50.  All  work  except 
shades  and  lighting  fixtures  for  a 
three-story  and  basement  brick 
building. 

Owner — Mrs.    M.    Marsicano,    781    Green 

St..  San  Francisco. 
Architect — P.  F.   DeMartini.  946   Broad- 
way, San  Francisco. 
Contractor — J.  Martinelli,  180  Jessie  St.. 

San  Francisco. 
Filed  Dec.  30,  '21.     Dated  Nov.  22,  '21. 

Brick  up  to  2nd  floor $2600 

Finished  roof  on 2600 

Finish  plaster  on 2600 

Completed  and  accepted 2700 

Usual  35  days 3500 

TOTAL  COST,  $14,000 
i!ond,  $7000.  Sureties,  Frank  L.  Mar- 
tinelli and  Pllade  Carmignanl.  L>imlt, 
.5  days.  Forfeit,  none.  Plans  and 
.•specifications  tiled. 

•NOTE: — I'ermit  reported  Nov.  15,  1921 
No.    2698. 


FKAME  FLATS 

(.1175)  NW  AIUJIIELLO  BLVD.  &  CALI- 
fornla.  All  work  except  plumbing, 
wall  beds,  electric  llxturos,  wall 
paper,  finish  hardware,  and  window 
shades  tor  two-story  frame  flats. 
Owner — Louis    May,    235    15th    Ave.,   San 

Francisco. 
\rrhltoct — Dodge       A.     Riedy,       Pacific 

Bldg..  San  Francisco. 
Contractor — Wm.  Martin.  180  Jessie  St., 

San  Francisco. 
Filed  Dec.  30,  '21.     Dated  Dec.  29,  "21. 

Ivoof  sheathing  on $3000 

I'laster  completed    3000 

<  "onipleted  and  accepted 3824 

(  sual  36  days 320S 

TOTAL  COST,  $12,83  2 
Bond,  $6416.  Sureties.  Edwin  T.  Petor- 
.Moi  and  Vnl  Kranr..  Limit.  60  days. 
Forfeit,  none,  rinnx  and  specifications 
nil  (1. 


FK 
(::i 


Ow 

Co? 
Fll< 


AMK   FLATS 

?6)      W     FOURTEENTH    AVE    100    8 

cabrlllo   S   r.oxW    127-6.     All   work 

for  two   two-Htory   frame   buildings 

(flats). 
iitr — ChuH.    and    Louise   .Schntlil, 

Cabrlllo  St.,  San  Francisco. 
Ihtect —   Paul    F.      l»o      Martini, 

Broadway.  San    Francisco. 

tractor    —    Harry    Moran,    778    loih 

Ave.,  i^Bii   Francisco 

d  Dec.  30,  '21.     Dated  Doc.  22,  '21. 


82h 


946 


Siitiirday.      January      1.      1922  BUII. 

Hoots    on     • |537!j 

l-Jrown   coated    5375 

Completed    and    accepted 537.) 

Usual    35   days 537b 

TOTAL.  COST,   $21,500 

Bond,    none.      Limit,    90    days.      Forfeit, 

l)ians   and   specifications,   none. 


JJUNUALiOW 

(3177)  N  STAi'L,ES  AVE  fi.325  W  from 
K  line  Lot  12  Blk  3138  VV  31.850  N 
0"  33'  VV  101.847  S  87"  14'  E  31.61ti 
S  0"  33'  E  104.318  Ptn  ]>ots  12  and 
13  Blk  3138,  Westwood  l^ark.  AH 
work  lor  one-story  frame  bungalow 
Q,vner — Hans  and  Esther  B.  Nel.son, 
1375  J'lymouth  Ave.,  San  Francisco. 
Architect— ('has.  F.  Strothoff.  2274   15th 

St.,  San  Francisco. 
Contractor — Nelson      Bros.,      1375      Ply- 
mouth Ave.,  »an  Francisco. 
Filed   Dec.  30,  '21.     Dated  Dec.  — . 

Frame   up   and   enclosed.  . $112.) 

Brown    coated    112a 

Completed  and  accepted 112.) 

i:sual    35    days H'^-* 

TOTAL  <"OST,  $4500 
i;ond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


BUNCALOW 

(3178)      PTN    LOTS    13      AND    14      BLK 

3138,    Westwood    Park.      All    work 

for  one-story  frame  bungalow. 

Owner — Hans      and   Esther   E.      Nelson. 

1375  Plymouth  Ave.,  San  Francisco. 

Architect — Chas,  F.  Strothoff,  2274   15th 

St..  San  Francisco. 
Contractor — Nelson      Bros.,      1375      Ply- 
mouth Ave.,  San  Francisco. 
Filed  Dec.  30,   '21.      Dated  Dec.  — . 

Frame    up   and    enclosed $1126 

Brown   coated    1125 

Completed  and  accepted 1125 

Usual    35    days 11^> 

TOTAL  COST,  $4500 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans  and   specifications   tiled. 


BUNGALOW 

(3179)      PTN   LOT   14    BLK   3138,    West- 
wood  Park.     All  work  for  one-story 
frame   bungalow. 
Owner — Hans     and   Esther   E.      Nelson, 
1375  Plymouth  Ave.,  San  Francisco. 
Architect — Chas.   F.  Strothoff,  2274    loUi 

St.,  San  Francisco. 
Contractor — Nelson     Bros.,      1375      Ply- 
mouth Ave.,  San  Francisco. 
Filed  Dec.  30,   '21.     Dated  Dec.  — . 

Frame    up   and   enclosed $112i> 

Brown   coated    1126 

Completed  and  accepted 1125 

Usual    35    days 1126 

TOTAL  COST,  $4,^iMi 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


BUNGALOW 

(3180)      LOT      2    BLK    310!),      Westwood 

Park.  All  work  for  one-story  frame 

bungalow. 

Owner — Hans     and  Esther   E.     Nelson. 

1375  Plymouth  Ave.,  San  Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Contractor — Nelson      Bros.,      1375      Ply- 
mouth Ave..  San  Francisco. 
Filed  Dec.  30,  '21.      Dated  Dec.  — . 

Frame  up  and  enclosed $16i!6 

Brown    coated    1626 

Completed    and    accepted 1626 

Usual  35  days 162:> 

TOTAL  COST,  $6500 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  tiled. 


BUNGALOW 

(3181)  LOT  4  BLK  3109,  Westwood 
Park.  AH  work  for  one-story  franio 
bungalow. 

Owner — Hans  and  Esther  E.  Nelson. 
1375  Plymouth  Ave.,  San  Francisco, 

Architect — Chas.  F.  Strothofi,  2274  incr 
St.,  San  Francisco. 

Contractor — Nelson  Bros.,  1375  Ply- 
mouth Ave.,  San  Francisco. 

Filed  Dec.  30,  '21.     Dated  Dec.  — . 
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Frame  up  and  -nclosed $1625  after  Jan.   I.     Forfeit.  »2U  a  day.     Plans 

Brown   coated      18ii5  and  .specifications  filed. 

completed    and    accepted 1625  NOTE:  — i'ern.it  reported  Dec.  31.  l'.«21 

Usual   35  days 1625  No.    3171. 

TOTAL  COST.  $6500  

Bond,    limit,    forfeit,    none.      J'lans    and  ALTEKATIONS 

specifications  filed.  '•?)      NO.    761    MAltKET.      All    work    for 

stcre  alterations. 

KKAME    FLATS  Owner— Mary    Hefferman.       1290       28th 

(3182)      SW       TWENTV-FJRST       AVE.  Ave.,  San  Francisco, 

and    (Jeary.      All    work    for    three-  Architect — None. 

story    and    basement    frame    build-  ccntractor— James     Jensen,     550      Val- 
ine  (store  and  4   flats).  «-ncia  St..  San  Francisco, 
owner— Geo.   Becker,      623      22nd      Ave.,  Filed  Dec.   31.    21.     Dated  Dec.  29.    21. 

San   Francisco.  Upon    completion    $60<t 

Architect— None.  Februai  y  1.  1922 480 

contractor-Theodore  G.   and   Rollin    E.  TOTAL  COST.  $10«0 

Meyer,  532C  Gearv  St.,  S.  F.  Bond,  none.     Limit,  Jan.   lo.  1922.     For- 

Fiied  Dec    30    '21       Dated   Dec.   8,    21.  feit,  none.  Plans  and  specifications,  non.- 

Frame    up  ' $4795  NOTE:— Permit  reported  Dec.  2a,  lr^\ 

Brown     coated     479;.  No.    3143.               

Completed      4795  

U=ual    '35    days 4795  DWELLINGS 

TOTAL    COST,    $19,180  (7)      S  CHENKRY  25  and  50  E  Lippard. 

r>ond     none.      Limit,    90    days.      Forfeit,  Two    one    and    one-half-story    and 

none       Plans    and    specittcations    tiled.  basement  frame  dwellings. 

MOTE: Permit  reported  Dec.  28,  1921  Owner— Crocker     Estate     Co.,     Crocker 

No    3122.  BIdg.,  San  Francisco. 

.  Arcihtect — None. 

OFFICIES  Contractor — Jas.    Arnott      &      Son.    416.T 

S  SUTTER  137-6  E  Montgomery.     Two-  20th  St.,  San  Francisco      $2800  each 

story  reinforced  concrete  offices.  

Owner — J.  C.  Brickell,  Lick  Bldg.,  S.  F.  ALTEK.vrrONS 

Architect— J.   R.   Millfr,   213   Lick   Bldg,  (8)      SW    CLEMENT     AND      SEVENTH 

San  Francisco.  Ave.      Increase    height    of    firewall 

Contractor — Monson    Bros.,    251    Kearny  (brick  and  stone). 

St.,  San  Francisco.  Owner — S.   F.    Savings   <&   Loan   Society. 

$30,000  5;j6  (Jalitornia  St.,  S.  F. 
NOTE- — Recorded    contract    reported  Architect — Herbert    A.    Schmidt,    Char- 
December  28,   1921,  No.  3147.  leston  Bldg.,  San     Francisco. 

Contractor — Chas.    W.    Heyer   Jr.,    Mills 

RESIDENCE  Bldg.,  S.   F.                                             $aO<lO 

(1)  N    HILDAGO    TERRACE    103-6    E  

Dolores.     Two-story     and  basement  GARAGE 

frame  residence.  (9)      NO.       1911       GREEN.         One-story 

Owner — E.    Skelley,      3468    Mission      St.,  frame   private  garage. 

San    Francisco.  Owner — Joseph     R.   Lewis,   2200      Union 

Architect— None.  St..   San   Francisco. 

Day's  work.                                                 $5800  Architect — None. 

Contractor — -G.   Mori,   5   Charlton   Place, 

UNDERPIN  San    Francsico.                                     $500 

(2)  NO.    340    MASON   ST.      Underpin    E  ' 
wall    of   stores      with    brick      17-in.  FRAME    FLA  IS 

wide  6  ft    high  (iO)      NE  GEARY  AND  PARKER  AVE. 

Owner— Mrs.  C.  A.  Dorn,  Stanford  Court  Two-story  and  basement  frame  (4) 

Apartments,  San  Francisco.  flats. 

Arcihtect— None.  Owner— A.    Consani.    3H    Wood    fct..    San 

(Contractor— American  Concrete  Co..  785  1<  rancisco. 

Market  St..  San  Francisco.           $750  Architect— David   Leigh,   840    44th   Ave., 

San   Francisco. 

REPAIRS  Contractor — H.     J.   Hanson.     180  Jessie 

(3)  NO.    22   NINTH.   STREET.     Repair  «'••  f^-'»"  Francisco.                      $15,000 

fire    damage.  s'i-a'I'ion'    " 

Owner-P     J.    Laflin,    295S    Washington  ^'^  A      O^  ^^^^^.^^^  ^^^  j.,,p,j,„    „,,^, 

ift  ^f  '  V  gasoline  station. 

('ontrac°to7-llsohul...     Construction     Co.,  Owner-Shell    Co.    of    Calif..    343    San- 

,.  -.              „t                                   «i  nnn  some   St.,   San   Francisco. 

46  Kearny  S_t^ $1,000  ^.^^^^^  ^^^  ^^^^^^ 

EXCAVATION  ^^^'^   ^'"•^-        '^*<'" 

(4)  NO.   825   SANSOME  ST.     Excavate  OFFICES 

for   vault   area:    cut   through   brick  ^^.,^     j,.      MONTGOMERY      87    S     Bush. 

wall    (warehouse).           ,^.^^,  Four-story  and  basement    brick  of- 

Owner— Harriette    DeWitt    Kittle,    care  ^^.^  ^,^^  ^^^^.^  building. 

of  Architect.                   „,    .    ,   „       occ  Owner— The   Dunn-W  illiains   Co..   S.   F. 

Architect  —  Nathaniel     Blaisdell,      255  Architect— G.      A.      Lansburgh.      Gunst 

California   St.,   San   Francisco.  ^.^^^     ^^^  Francsico 

Contractor— Alfred    H.    Vogt,    185    Stev-  (^-ontractor  —  MacDonald   &   Kahn.    13J 

enson  St.,  San  Francisco.         $15,000  Montgomery   St..   San   Francisco. 

$35,00«i 

UKCORDBD  

OFFIC^E  BLD(J.  DWELLING 

(5)  NE  GEARY  AND  EIGHTEENTH  (13)  E  TWENTY-SEVENTH  AVE  100 
Ave.  E  80-8XN  100.  All  work  for  N  Clement.  One-story  and  base- 
two-story  store  and  oflice  building.  ment   frame  dwelling. 

Owner — Jacob  Weissbein.  Hobnrt  Bldg.,  Owner — Edw.    M.    Puntney,    340    Pierce 

San  Francisco.  ''t-  '^a"  ^'^an  Cisco. 

Architect— H.   C.  Baumann,   251   Kearny  Architect — None. 

St..  San  Francisco.  I'^ay's   work.                                                 $3000 

''""'''ZV^r'slTaeZX  %  ^f  #°"'"   ""■  i^'HAME  FLATS 

FiierD';c.'3L-2L%7te^dDec.'^21.'21.  04)  W  TWENTY-SECOND  AVE  1.6 
Frame  up  $4128.25  and  loO  b  Lalifornla.  Two  two- 
Brown  coat  mortar  on 4128.25  story  and  basement  frame  build- 
Completed  and  accepted 4128.25  '"^•^,'-J'**V".''''    '^.^          ..        o«„ 

Usual  35  days      4128.25  Oxvnci— G.    h..      W  atson   Bldg.      C  o..    280 

TOTAL  COST.   $16,513.00  l-t»»  Ave..  San  Francisco. 

Bond,     $8266.50.          Sureties,     Gottfried  Architect— None. 

Meyer  and  Anna  Meyer.     Limit,  90  days  l^^^y«  ^^ork-               .                    »'000  each 
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FLATS 

(15)  SW.  BALBOA.  AND.  TWENTY- 
SECOND  AVE.  Two-story  and 
basement    frame    (4)    flats. 

Owner— F.  and  A.  Oallagher,  30  Lloyd 
Street. 

Architect — Plans    by    Owner. 

Days    work.  $13,000 


ALTERATIONS 

(16)      NO.     972    DOLORES    ST.       Finish 

rooms   in   attic   and   raise   roof. 
Owner — Mrs.      Helen   Sass,    972   Dolores 

Street. 
Architect — Nome. 
Days    work.  $500 


DWELLING 

(IT)  E  KANSAS  250  N  23rd.  Two- 
story  and  basement  frame  dwell- 
ing'. 

Owner — John  A.  Dunne,  967  Hamp- 
shire  Street. 

Architect — None. 

Days    work.  $900 

RETAINING    WALL 

(IS)  GOUE  MONTGOMERY,  KEARNY 
AND  PACIFIC  STS.  Construct  re- 
taining   wall    at    curb    line. 

Owner — Hersch   Bros.,   premises. 

Architect — None. 

Contr.nctor — Fred  Moller,  614  Call 
Bldg.,    San    Francisco.  $1,000 


ADDITION 

(19)  NO.  121  TWELFTH  AVE.  Addi- 
tion   of    one   room    to    residence. 

Owner — H.   Gottesfeldt,  ChroTiicle  Bide. 

Architect — M.  Schwartz,  Nevada  Bank 
Bldg. 

Contractor — Louis  J.  Doibc),  2453  Bu- 
chanan St.  $500 


DWELLING 

(20)  W  THIRTY-FOl'RTH  AVENUE 
275  S  Anza.  One-story  and  base- 
ment  frame   dwelling. 

Owner — A.  W.  Waxman,  6620  Fulton  St, 

Architect — None. 

Days    work.  $4,000 


RICCORDKD 

ALTERATIONS 

(21)      SW      HANSOME      AND      BROAD- 
WAY   (825   Sansome  St.)      All    work 
except  wiring,  plumbing  and  paint- 
ing:  for    altering:    l-story    bldg. 
Owner — Harrietto    DeWitt    Kittle. 
Architect   —   Nathaniel      Rlai.sdcU,      255 

California  St.,   San    Francisco. 
Contractor — .Mfred         H.         Vogt,        185 

Slovcneon    St.    San     Francisco. 
Piled    Jan.    4,    '22.      Dated    Dec.    30.    '21. 

Completed    and    Accepted $1,069 

U«ual    35    Days 356 

TOTAL  COST.  $1425 
Bond  $713;  suretits,  John  1).  Davidson 
and  Emil  ITogbers;;  limit,  30  days;  for- 
feit, $10.  I'lans  and  specifications 
Died. 

.NOTE — I'ormit   reported    Jan.   3,    1922. 
(No.    4.) 


ROOK  HKjN 

(22)  8W  CASTRO  .\N1)  .MARKET. 
Erect   one  double   faced   roof  sIkm. 

Own«'r — Bank   of   Iialy,    I'rcmi.ses. 

Architect — Non<-. 

Conlructor  — Kodoral  lOlrcirlc  Co.,  91 
New  Montgomery  St..  .Snn  Fran- 
cluco.  $99(1 


ALTERATIONH 

(23)      N(».   V20  JACKHON.      Iti  intiVp  pnr- 

IttloriN;  iriMiall  doorM  ntiii   windown; 

maKncNlie   lloor. 
Ownor — lloo  Hhuck  mid  Win    .\1.  YouiiR. 

y2U    Jackson    >n..   Han    l-'rancliico. 
Archltcci  — <'.    J.    Hoguru,    rii>  Inn    IlldK.. 

Han    KranclMCO. 
Conlraclor— D.   W.   U«>n«,  Uo  .IchmIo  .mi., 

Han    KranclHcn.  |KOU 


FRAME  KLA'IS 

(24)  E  NI.NKTEKNTM  AVE  176  and 
200  H  iMkc.  Two  iwo-ntory  nnd 
bancm<nt    frame   (2   In  enoh)  fiBta. 


Ownr — E.    Ginley,    131    dU\    Ave..    S.    h\ 

.Vrchitect — None. 

Day's    work.  $7000 


STORES  AND   APMNTS. 

(1.'5)  SW  POST  AND  TAYLOR.  Six- 
story  steel  and  lirick  stores  and 
(o2)   apartments. 

Owner — M.  A.  Hunt  (Wm.  Helbing,  Su- 
perintendent and  agent  for  owner.) 
150   Ttb  St.,  San   Francisco. 

I'lans    by   Owner. 

Days   work.  $60,000 


DWELLINGS 

(26)      E     TWENTIETH     AVE     100.     125, 

150,    175   and    200   N   Cabrillo.      Five 

one-story      and      basement      frame 

dwellings. 
Owner — Emil    Nelson,    4835     Geary    St., 

S'an    Francisco. 
.Vrchitect — None. 
Day's    work.  $3000    encb 


ALTERATIONS 

(27)      NO.    430      GOLDEN    GATE      AVE. 

New    front    lor   auto    building   store 

room. 
Owner — Fred    Linde,    419    Golden    Gate 

Ave.,  San  Francisco. 
Architect — None, 
c'ontractor — W.    T.    Pittman,    545    Turk 

St.,   San   Francisco.  $600 


ItECORDEU 

DWELLING 

(28)      E      EDINBURGH      250    S     Avalon 
Ave  S  25xE  100.     All  work  for  five- 
room   house. 
Owner — Alma  M.  Mahan.   107   14th  Ave. 

San  Francisco. 
Architect — None. 
Contractor — Martin    Smith,    114    Girard 

St.,   San   Francisco, 
l-'ilcd    Jan.    4,    '22.      Dated    Jan.    3,    '22. 
Frame  uj)  and  rough  pluml)ing 

in     $862. r.O 

Plastering    comi)leted    862. "lO 

Completed    and    accepted 862. fiO 

Usual    35    days 862.50 

TOTAL   COST.    $3450.00 
Bond,    none.      Limit,    90    days.      Forfeit. 
$5.      I'lans   and   specifications   filed. 
NOTE — Permit  also  applied  for  today 


APAliTMENTS 

(29)      W    WEBSTER   137-6  S  McAllister 
30x137-6.      All    work    for    two-story 
and   basement   frame  apartment.s. 
Owner — Louie     Silbcrstein,       1092       Mc- 
Allister St.,   San   Francisco. 
Architect  —  None. 
Contractor — W.   B.   Demarais,   732    Page 

St.,   San   Francisco. 
Filed  Jan.   4,  "22.     Dated  Dee,   16,  '21. 

Roof    on     T-. $4216.'.;:. 

Rough    plaster    on 4216.2^1 

Conipb'ted      421t;.::.. 

U.sual    35    days 4216.2. 

TOTAL  COST,  $16,86.'-..00 
I'ond,  $8432.50.  Surety,  Jerry  Case.\ . 
Limit,  90  days.  Forfeit,  none.  I'lans 
adn  sp«'clfications  filed. 

.NOTE: — Permit       reported       Dec.     2o. 
1921,    No.    3076. 


GARAGE 

(30)  W  JONES  70-6  N  O'Farrell  W 
80  S  5-6  W  .'^,7-6  N  72-6  10  137-6  .-' 
67.  All  work  for  two-story  nnd 
basement  rrlnforcoil  conmie  ira- 
rage 
Owner — R.  W.  Kern. 
Arphltpct  — O'lJrlcn        llros..       liic,       24t 

MoMtK<  Mury   .St.,   ,San    Frnnclfco. 
Contractor — John     Mtirton     (as     Morton 

|{ulid<r;4).    Ilalboa    Mldir.,   H.    K. 
Kilod   Jan.   4,   '22,      Dated    Dec.   28,   "21 
WallH    and    Ir^t    ttoor    poured    nnd 

coated     $10,000 

2n(;    llf  i»r    In    place    nnd    wnllN    to 

iruMH    li'Vrl     10.000 

ConipN'li'd    and    accepted 9,fif>o 

I'Hual    3.^    day.s 9,H,'.n 

TOTAL  CO.ST,  $39,400 
P.ond,  9iy,70U,  Surely.  New  Amsterdam 
('nsuAlly  Co.  Ltmtt,  forfeit,  none. 
Planh  and   apeclficatlonH  tiled 


DWELLING 

(31)      W     AMAZON    50.3481    NE    Vienna. 

Two-story     and      basement      frame 

dwelling. 
Owner — A.   Moschella,   830  Athens   Ave., 

San  Francisco. 
Architect — None. 
Contractor — J.  Novello  and  L.   I'astorini 

172  Bertita  Ave.,  San  Francisco. 

$2900 


Al'ARTMENTS 

(32)  S  GREEN  200  E  I'ierce.  Two- 
story  and  basement  frame  (5) 
apartments. 

Owner — Dr.  F.  A.  Gawthrone.  707  Phe- 
lan  Bldg.,  San  Francisco. 

Architect — None. 

Contractor — H.  S.  Meinberger.  0720  Cal- 
ifornia  St..   S.   F.  $11,789 


DWELLING 

(33)      S  HE.\RST  AVE  275  VV  Genessee. 

One-story     and      basement       frame 

dwelling. 
Owner — Jones    &    Jones,    582-A    C^astro 

St.,  San  Francisco. 
Architect — T.    Jones,    582-A    Castro    St., 

San   Francisco. 
Days   work.  $3000 


UNDERPIN    APTS. 

(34)  E  LEAVENWORTH  87-6  N  Turk. 
Underpin  concrete  wall  of  apart- 
ments. 

Owner  —  A.  Laiola,  Cr.  Fugazi  Bank. 
San   Francisco. 

Architect — Albert  Schroepfer,  Nevada 
Bank  Bldg.,  San  Francisco. 

Contractor — Vukicevich  &  Bagge,  180 
Jessie    St.,    San    Francisco.  $800 


FRAME    FLATS 

(35)  E  MOSS  100  S  Howard.  Two- 
story  and  basement  frjime  (4)  tiats. 

Owner — Joseph  Wolford.  1240  Mc- 
Allister St.,  San  Francisco. 

Architect — None. 

Contractor — W.  B.  Zane,  114  Russ  St., 
San    Francisco.  $10,48ti 


DWELLING 

(36)  E  PEABODY  175  S  Leiand.  One- 
story    and    basement    frame    dwlg. 

Owner — Ed.  Gainer,  3344  .Vrmy  St..  San 
Francisco. 

Architect — None. 

Contractor — J.  Finnegan,  334  2  Army 
St.,   San  Franci.'^co.  $2000 


ALTERATIONS 

(37)  NO.  1201  VAN  NESS  AVE.  In- 
stall wood  partition  in  store; 
beaver    board    and    ballon    same. 

Owner — Kokomo  Rubber  Co..  NW  Post 
.and   Van   Ne.'is   Ave..   S.    F. 

Architect- — None. 

«'ontractor — Mullen  Mfg  Co.,  64-68 
Rausch   St..   San    Francisco.  $80o 


-      W 

base- 


DWELLING 

(38)      K       WEST  WOOD    DRIVE 

Mliamnr.       One-story      and 

ment    frame    dwelling. 
Owner — LInnle  Morris,  132  Judson  Ave., 

San   Francisco. 
Architect — Ida    F.    McCain,    318    Kearny 

St.,  San   Francisco. 
Contractor — O.    W.    Morris.    132    Judson 

Ave.,  San   Francisco.  $6000 


DWELLING 

(39)      N   ALVARADO      140      E    HofTman. 

Two-story     and      basemiMit      frame 

dwelling, 
owner — Cluirles    L.    Wey ranch,    842    Al- 

varado  St.,  Sun  FranclHCO. 
Architect  —   E.    Woyranch,  827   Dolores 

SI  ,  San   Francisco. 
ContrnctiM — E.    Woyranch,    827    Dolores 

St.,   .Sail    Francisco.  $4000 


cLUi:    HOUSE 

(40)      E  CAPJ STRANG  280  S  Snu  Juan. 

One-!<tory      and      baHcment      frame 

club   house. 
Owner — Mission   Terrace     Club     House 

Association,   318   Kearny  St.,  S,   V. 
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Architect — H.  C.   Baumann,   251   Kearny 

St.,  San  Francisco. 
Contractor — Olaf      Olsen,    366      Granada 

Ave.,  San  B'rancisco.  J3900 


DWELLINGS 

(41)      W     FORTY-SEVENTH     AVE     150 

and   180   N  Fulton.     Two  one-.story 

and   basement   frame   dwellings. 
Owner — Nellie   G.   Barry,    3641    ilOth    St., 

San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bide-, 

San  Francisco. 
Contractor — Thos.    F.    Barry,    3641    20tii 

St.,    San    Francisco.  ?tOOO    earjh 


RESIDENCE 

(42)      E    FORTY-FOURTH    AVE    225    N 

Balljoa.     One-story     and     basement 

frame  residence. 
Ovvner — M.     Person,     217     Hartford     J^t.. 

San  Francisco. 
Architect — H.   C.   Baumann.   251   Kearny 

St.,  San  Francisco. 
Day's  work  $28bi! 


ALTERATIONS 

(4S)   .N  NINETEENTH  bet.  Florida  and 

Alabama.   Plastering  ofHce;   electric 

work;   install   t^let. 
Owner — Enterprise      Foundry      Co.,      — 

Stuart  St.,  San   Francisco. 
Architect — None. 
Day's    work.  $750 


RECORDED 

FRAME  BLDG. 

(44)  NE  GEARY  AND  PARKER  AVE. 
31-10 >-4  beg  at  intersection  Geary 
and  Parker  Ave  E  31-10^  on  N 
Geary  N  100.  All  work  for  two- 
story  and  basement  frame  building. 
Owner — A.    Consani,    39    Wood    St.,    San 

Francisco. 
Architect— D.    Leigh,      840      44th      Ave., 

San  Francisco. 
Contractor — H.    J.    Hansen,    180    Jessie 

St.,  San  Francisco. 
Filed   Jan.    5,   '22.      Dated   Jan.    4,    '22. 

Roof  on    $3935 

Brown   coated' 3935 

Completed  and  accepted 3935 

Usual  35   days 3935 

TOTAL  COST,  $15,740 
Bond.  $7500.  Sureties,  Walter  E.  Han- 
sen and  Geo.  Bremer.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
tiled. 

NOTE: — Permit   reported  Jan.  4,   192'^ 
No.  10. 


GARAGE 

W  JONES  70-6  N  OFarrell.  Two- 
story  and  basement  concrete  ga- 
rage. 

Owner — R.    W.    Kern,    Care    Architect. 

Architect — O'Brien  Bros.,  Inc.,  2)') 
Montgomery   St.,   San   Francisco. 

Contractor — John  Morton,  Balboa  Bldg- 

San  Francisco.  $39,000 

NOTE: — Recorded    concrete    reported 

Jan.   5,   1922,  No.   30. 


COMPLETION  NOTICES 


SAN  FRANCISCO  COUNTY 


Recorded  Accepted 

Jan.  5,  1922 — E  MISSION  90  N  19th 
30x122-6.  Samuel  Hamburger  to 
Fontanella  &  Teza Jan.  4,  1922 

Jan.  5,  1922— SW  FOLSOM  AND 
Hampton  Place.  L  R  Lurie  to 
Vukicevich    &    Bagge.  .  .  .  Jan.    5,    1922 

Jan  5.  1922— N  TURK  37-6  E  Leaven- 
worth E  50x  N87-6.  Louis  R  Lurie 
to  Vukicevich   &  Bagge.. J.m.   5,   1922 

Jan.  5,  1922 — E  EIGHTEENTH  AVE 
'.5  N  Anza  25x82-6.  John  S  Purcell 
to  whom  It  may  concern. Jan.  ft,  1922 

Jan.  5,  1922— E  ELEVENTH  AVE  227 
N   Cabrillo   N    25xE    120.      Elizabeth 

Peterson    to    Gustav    Peterson 

,,, J?n,    5,    1922 


Jan.  5,  1922— W  EIGHTH  AVE  100  S 
Balboa  S  27-6x120.  Alfred  T  Morris 
to  whom  it  may  concern. Jan.  5,   1922 

Jan.  4,  1922— W  FIFTH  AVE  75  S 
Anza  25x95.  Thomas  Haniili  to 
whom    it   may   concern.  .  .Jan.    4,   1922 

Jan.  4.  1922— SW  TENTH  AVE  AND 
Clement  50x100  on  (Element.  Eisen- 
bach  Co  to  Mission  Concrete  Co... 
Dec.    22,    1921 

Jan.  4,  1922— N  STAPLES  AVE  330 
E  Genessee  E  30  N  112-6  VV  30  S 
112-6.  Moneta  Investment  Co  to 
Jas   Arnott   &   Son Dec.   31,    1921 

Jan.  4.  1922— N  STAPLES  AVE  180, 
210,  240,  270,  300  E  Genessee  E  30x 
N  112-6,  Blk  13,  Sunnyside.  Moneta 
Investment  Co  to  James  Arnott  & 
Son     Dec.     31,     1921 

Jan.  3,  1922— W  TWENTY-SECOND 
Ave  149-5  N  Cabrillo  25x120;  W 
22nd  Ave  174-5  N  Cabrillo  25x  120. 
Alfred  J  and  Elizabei.h  S  Gray  to 
whom   it    may   concern ..  .Jan.    3,    1922 

Dec.  31;  1921— S  SUTTER  50  W 
Leavenworth  W  50  x  S  129.  Louis 
O.  Stoff,  to  whom  it  may  concern 
Dec.   30,   1921 

Dec.  31,  1921— NO.  85  WALTER  ST. 
Herman  Dabel  to  Vukicevich  & 
Bagge    Dec.    17,   1921 

Dec.  30,  1921 — N  CABRILLO  70  E 
23rd  Ave  E  25xN  I'M).  Dominic  Tis- 
cornia  to   whom   it  may  concern... — 

Dec.  30,  1921 — E  THIRTY-SIXTH  125 
S  Clement  E  120  S  25.  B.  M.  Rising 
to  Theo.  G.  and  Rollin  E.  Meyer 
Dec.   30.   1921 

Dec.  30,  1921— SE  EUCLID  AND  JOR- 
DAN AVE.  S  48  B  95.  Chas.  L. 
Heller  a'nd  Nonie  Heller  to  whom 
it   may  concern Dec.   30,   1921 

Dec.  30,  1921 — W  FORTY-THIRD 
AVE.  155  N  Fulton  N  25  x  N  120. 
Walter  H.  Raymond  and  (wf  Eva 
M)    to  John  Bjorkman.  .Dec.   29,   1921 


LIENS  FILED 


SAN  FRANCISCO   COUNTY 


Recorded  Amount 

Jan.  5.  1922 — E  FILLMORE  S7-G  N 
Union  N  25xE  87-6.  Otto  Pototcki 
vs   Mrs    Mary    Walker    $87 

Jan.  5,  1922- N  SEA  CLIFF  AVE,  if 
produced  w  dist  S  83°  32'  W  429.23 
from  SW  Cor  Lot  76  Sea  Cliff  Ave 
sub  1  Sea  Clift  N  3°  23'  W  155.47 
th  N  88"  E  50.015  S  3°  23'  E  151.575 
m  or  1  S  83"  32'  N  alg  N  Sea  Cliff 
Ave  W  50.073.  Lucia  K  Mathews 
vs  Ney  Wolfskin  and  Harry  G 
Graper     $2000 

Jan.  3,  1922— N  SEA  CLIFF  AVE,  if 
I)roduced  W  dist  S  83"  32'  W  429.23 
from  SW  Cor  Lot  76  Sea  Cliff  Ave 
sub  1  Sea  Cliff  N  3"  23'  W  155.47 
th  N  88"  E  50.015  S  3"  23'  E  151.575 
m  or  1  S  83"  32'  N  alg  N  Sea  Cliff 
Ave  W  50.073.  Walter  D  Bliss  and 
Wm  B  Faville  (as  Bliss  &  Faville) 
vs   Ney    Wolfskin    $3464.80 

Jan.  4,  1922 — N  SEA  CLIFF  AVE.  if 
produced  W  dist  S  83"  32'  W  429.23 
from  SW  Cor  Lot  76  Sea  (^liff  Ave 
sub  1  Sea  Cliff  N  3"  23'  W  155.47 
th  N  88"  E  50.015  S  3"  23'  E  151.575 
m  or  1  S  83"  32'  N  alg  N  Sea  Cliff 
Ave  W  50.073.  Thomas  Day  Co  vs 
Ney    Wolfskin     $1906.10 

Jan.  3.  1922— W  CLAYTON  25  S 
Hayes  S  25xW  106-3.  J  E  Higgins 
Lumber  Co  vs  R  C  Donovan,  Nora 
K  Donovan,  Wm  O  Snell  (as  Hard- 
wood   Floor    Co) $58.20 

Jan.  3,  192'2— E  FOURTH  AVE  85  N 
Irving  N  25xE  95.  Louis  May  vs 
Malhilde  and   C   C   Soper $639.50 

Dec.  30,  1921— N  SEA  CLIFF  AVE.  if 
produced  W  dist  S  83°  32'  W  429.23 
from  SW  cor  Lot  76  Sea  Cliff  Ave 
sub  1  Sea  Cliff  N  3°  23'  W  155.47 
th  N  88°  E  50.015  S  3°  23'  E  151.57:> 
m  o  r  1  S  83°  32'  N  alg  N  Sea  CHlY 
.\ve.  W  50.073.  J.  Harold  Johnson 
vs  Ney  Wolfskin.  $26,035.97;  Harry 
G,  Graper  , ,, ,,.. $3ug 


Notice  of  Non-Besponsibility 

SAN    FRA.VnSCO    COUNTV 


Jan.  5.  1922— SE  GEAltY  &  MASON. 
Anna  J,  Julia  L,  Jno  M  and  Marian 
<'  .Muiphy  as  to  Improvcnienia  on 
projjcrty    

Jan.  4,  1922— N  MARSHALL  SQUARE 
and  Market.  Jas  Irvine  as  to  Im- 
provements   on    property    


UBCE.MBER     BUILDING     PERMITS 
FOR    SAN    FR.\NCISCO 


Following:  is  a  report  of  building 
operationa  for  the  month  of  December. 
1921,  as  shown  by  the  records  of  the 
Bureau  of  Building  Inspection  of  the 
Board  of  Public  Works: 
Class  Number     Net  Cost 

C  34  $616,934 

Frames  149  925.698 

Alterations  382  285.990 

Public  3  179.083 

TOTAL  568       $2,007,705 

(&.   F.  News  Continued  on   Page  3) 


BUILDING  CONTRACTS 


ALA.MKUA    COLNTY 


The    following 

is    an    index    for    the 

con  I 

.:acts  for  this 

issue: 

-Xo. 

Owner 

Contractor 

Amt. 

I.t8o 

Richter 

Owner 

3000 

4586 

Marquis 

Owner 

12600 

4587 

Kann 

Owner 

8000 

45^8 

Ilalvorsen 

Scaaunnell 

4200 

■1589 

Marshall 

Owner 

3500 

4.-)  90 

Marshall 

Owner 

3500 

4591 

I'erry 

Hena 

400 

4592 

Turner 

Odgen 

4500 

4593 

Gerwins 

Kulchar 

sooo 

4594 

Osgood 

Corbett 

400 

4595 

Bennett 

Schwalm 

127S8 

4596 

P.  G.  &  E. 

Nutting 

2400 

1 

Garhard 

Anderson 

500 

2 

Ventre 

Ventre 

3000 

3 

Godchaux 

Larsen 

30777 

4 

Lin<iuist 

Johanson 

400 

5 

Martin 

Owner 

1750 

6 

Ityan 

Owner 

400 

7 

Patterson 

Hawkins 

97b 

8 

Brazier 

Owner 

2500 

9 

Legris 

Owner 

9500 

10 

Deihtifsen 

Inlow 

4000 

11 

Thompson 

Owner 

3500 

12 

Reeves 

Sutton 

3600 

13 

Malley 

Malley 

4000 

14 

Gratiot 

Brown 

2700 

15 

Perry 

Davis 

500 

16 

Noe 

Owner 

4900 

17 

Bertoldi 

Owner 

3200 

18 

Peterson 

Kruse 

1200 

19 

Fredrickson 

Owner 

1800 

20 

Jacoby 

Lyon 

4000 

21 

Bowers 

Bowers 

12.su 

22 

Driver 

Owner 

1000 

23 

Lesser 

Federal 

15<tO 

21 

Isaacs 

Owntr 

4150 

25 

Same 

Same 

3750 

26 

Same 

Same 

7500 

27 

Sa  m  e 

Same 

3800 

28 

Same 

Same 

3750 

2;i 

Westw-ood 

Owner 

So-Ill 

:'A) 

Queona 

Somniarstro'n 

33501! 

:u 

Fry 

Fullerton 

lOl'O 

32 

Shaw 

\;in    Ness 

400 

"3 

Wiel 

.MacDonald 

1000 

^■4 

Alagrudor 

Krause 

48000 

35 

Barkmeyer 

Barkmeyer 

2500 

36 

rioitner 

Wells 

30011 

37 

Gold  Metal 

Owntr 

5011 

38 

IHnant 

Lutge 

5555 

39 

l>isher 

Owner 

4950 

4  0 

Young 

Owner 

4000 

41 

Pa vert 

Owner 

4750 

4  2 

Bell 

Owner 

2500 

\o 

Phi  Sigma 

Rose 

2900 

44 

Duschak 

Owner 

400 

4  5 

l"oy 

Braylon 

450 

46 

Sigwald 

Owner 

3501) 

47 

ShurtUet 

Schnebly 

835 

48 

ravert 

Owner 

575" 

4;t 

Sanitary 

Nelson 

115011 

50 

Turner 

Owner 

250O 

.-.1 

On rant 

Waterhouse 

;moo 
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No.     Owner 
■"  :i     Ha  re 
.")3     Kabinowilv: 
jl     Humphrey 


Contractor  Amt. 

Rankin  654* 

Sonimarstrom  18000 

Bischoft 


PKRMITS 

|)VVKL,L.INCJ 

(4585)      NO.  insy  DELAWAUK  ST..  Ber- 
keley.    One-story    5-room   dwlg. 
Owner — K.    C.    Kichter,    I'remises. 
Architect — None. 
DaVs  work.  $3000 


DWEIXINGS- 

(45S6)      E     FOKTIETH     AVE.     260,     290, 

32.i,     35.=;.     390.     420     S     Carrington, 

Oakland.         fi       nne-story       4-room 

fiwtllinfjs. 
Owner— E.     M.     Marquis.     282.     Russell. 

Berkeley. 
Architect — None. 
Days    work. 


$.'100    each. 


200,    240    S 
nne-story 


DWELLINGS 

(45S7)  E  LIN  WOOD  AVE. 
Hampel.  Oakland.  2 
dwell  ines. 

Owner— Jos.  Kann.  427  !*th.  Oakland. 

Architect— Wm.  J.  AVllkinson.  First  Na- 
tional  Bank   Bids:.,  Oakland. 

Davs  work.  ^^•><^0  each 


DWELLLNO 

(4  588)  SW  COK.  ALMA  AND  MC- 
KINLEY, Oakland.  One-story  6- 
room   dwelling. 

Owner— Mahel  Elizabeth  Halvorsen,  860 
Arlington    .\ve..   Oakland. 

Architect — None. 

{Contractor—.!.  W.  Scaaunnell,  266 
Mountain    Ave.,    Piedmont.         $4200 


DWELLING  „  ^   „ 

(4589)      E  AUBURN  AVE.  533  E  Colleg* 

Ave..    Oakland.      One-story    5-room 

dwelling, 
owner— .1.    A.    Marshall.    18   Tanglewood 

Road,  Oakland. 
Architect— M.    1.     DiKKs.     Ka.^^ton     Bldg., 

Oakland. 
Days   work.  $3500 

DWELLING 

(4.-,90)      W    STllKKT    NO.    2,    673    E   Col- 

U-^.-    .\ve..    Oakland.      One-.story,    5- 

room    dwelling, 
owner      .1.    A     .Marshall.    18   Taiinlewood 

Road.  Oaklan<l. 
Architect    -M.     I.     DIkk-'*.     Easton    Bldg., 

Oakland. 
l.avM    w..rK  »3S0" 


TANK    FRAME 

(4.^91)      NO.       9869       SUNNYS'IDE       ST.. 

Oakland.      Tank     frame, 
owner— Mr.    Terry,  premlBes. 

Conjractor — .Toneph    A.    Hen.i,    R922    Ar- 
thur St..   Oakland.  $400 


DWKLLING 

(1592)      NE  «'Oi:.    HANTA   CLARA    AND 

<*nET\\OOr».        Two-Btory      4-room 

dwelling. 
Owner— Fred  r    Turner.   255    Rldgoway 

Ave..    Oakland. 
Arrhllect-   K    G.   rtangB,   First    National 

Bonk   nidg..   Han    FranclBco. 
I'ontraclor— R.     'V    Odgen.     Mnnadnock 

Bldg.,     San     FranrlHco  $4500 

Am'ERATIONh 

(l.'.ltj)      NO       <77      TIIIRTEK.NTII      ST, 

Oakland       si-.r.-    ulterlnK 
o\vn«T-    Gfrwtnn     .Millinery. 
Arohlle«'l-   H««rnHrd   .loiieph,   .S.    F. 
Contmrior-  M      Knlfhar    Co..     Rtli     Avo 
utid    K-inih    i*\..    Otikland  $snoo 


ALTKRATIONH 

(IR94)      KE        GOR        TWELI'TII        ANI» 
WA.SHINGTON   .MTH.,  Oakland.     Al- 
;         leratlon».  ^ 

Owner- -Fr<d    OBK'iod. 
'Architect — None. 

ConlrBctor— r'orboti     A     UnyllBS.     1110 
Franklin    St.,    Oakland.  MOO 


DWELLING 

(4595)      PORT    PLOTS    SIX    &    SEVEN, 
Indian    Glen,    Oakland.      Two-story 
frame    dwelling. 
Owner — Geo.    E.    Bennett. 
Architect  —  Schirmer-Bugbee      ,&      Co. 

Thayer   Bldg.,   Oakland. 
Co';itractor — Harry   Schwalm,    Berkeley. 
Filed    Dec.    30,   •21.      Dated    Dec.    29,    '21 

Sheathed    U 

Brown    coated    hi 

Completed    and    accepted V4, 

Usual  35  days *4 

TOTAL  COST,  $12,788.84 
Bond,  $6,395;  surety,  Globe  Indemnity 
Co.;  limit  120  days;  forfeit,  none. 
Pluns    and    specifications    filed. 


WRECKING,    ETC. 

(4.'")!'6)      E    WASHINGTON    ST.    from    1st 
to  2nd  Sts..  Oakland.     All  work  for 
wrecking   and    removing    building. 
Owner — Pacific   (;a.«5   &-    Electric   Co. 
.\rcbitect — Wm.    Knowles.    Centr.nl    Bk. 

Bldg..    Oakland. 
<  Oiitracio/    -'  aliill-'.\ns  mo       Co.,       ll'> 

Sutler  ;;i.,   San   I'M-ancifco. 
.Sub-Conlraclor — F.    C.    Nutting. 
KiU-d    Dec.    30.   '21.      Dated    Dec.   30,     L'l. 

Contract     executed     J900 

15    days    after    750 

30    days    ;.fter 750 

TOTAL  {X)ST.  $:i400 
Bond.  $1500.  Surety.  Anicrican  Surety 
(  o.  Limit,  :!0  days.  Forfeit.  none. 
Plans    and    si)ec-ificat:ons,    nom-. 


-XLTKRAJ'IONS 

(1)      NO.   59S  APG.VK  ST..  Oakland.     Al- 

ler.atioDS. 
Owner — C.  Garh.ird. 
A  rchitect — None. 
Coiitraotor — .lohn    .\ndorson.  ?liOii 


dwelling; 

(2)  E  THIllTV-FIKTll  .\  \' !•:  22."i  .\ 
Foothill  Blvd..  Oakland.  Oiie-slory 
.■)-rooni  dwelling. 

Owiior — Jomn   \'ent re. 

A  rcli  it  ect — .None. 

t'ontractor — .lames  \'enlrc,  18t)l  lOlm  St., 
.Alameda.  $:in(io 


l<K<  OllillOO 

AI'AKTAIE.NTS 

(3)  AI).10INI.\C.  E.STIDILI.O  IlOl'SI'; 
on  South  on  10-14th  St..  .San  Loandi-o 
.All  work  except  plumbing  for  two- 
story  brick  stores  and  a))arlrncnts. 

Owner — Pro.^pcr  Godchaux.  .San  Lcan- 
dro. 

.\r<hltect — W.  H.  Weeks.  oH'.l  Pine  St.. 
San    Francisco. 

Contractor — Larsen-.^iegrist  Co..  Claus 
S|)reckela   P.ldg..  San    Francisco. 

Filed    Dec.  30,  '21.      Dat.d    Oer.  27.  '21. 

A.s  work  i)rogre:5ses 75*;; 

I  sua  I  35  days   25% 

TOTAL  COST,   $30,777 

i;«nrl.  .fit;. 000.     surolios.  Tlionia.s  .1.  Iten- 

iic-K   and      Frank    Dawson.        Limit,      too 

flays.      Forfeit,    ?  1 0.       Plans   and    sp.cid- 

catlons  tiled. 


.\L  I'lORATIO.NS 

(I)      NO.    IKIP.    1:1, .\KE    .S'l'.,    Itcrk.'lry. 

A I  (.rations 
Owner — Frank    Llmtulst,    I'renUHi.-s. 
Anhlt.ct-  -.NoMi'. 
•  '••Mlraclor    -•!.    .lohanson,     1357     Norili- 

sldc    Ave.    Ilirk.l.y.  $Rio 


0\N  KLLING 

(.".)      NO.    i:ti9  cor.m;LL  ST..   Mcrkelt  y. 

On<  -■Inrv     l-rn..iii    dwelling, 
ownir    -,l.    II.    Mariin.    I(t3<    Curnell    H(  , 

Alliany. 

ArcllKecl       .N.ii.i. 

I'ny'M  work,  $l7.'iO 

Ai/l'KltA'noNS 

(M)    NO.   ir.Kl   DW  IGlir   U,\V.    Btrkeley. 

Alterations. 
Owner-  Frank     T.     Ryan,    J830    Adeline 

Ht..  Oakland. 
Aiehllfct — None. 
Day's   work.  |4UU 


ADDITION 

(7)  NO.  2338  JEFFERSON  ST..  Ber- 
keley.    Addition. 

Owner — Mrs.  Patterson,   Premises. 

Architect — None. 

Contractor —  Herbert  Hawkins.  2139 
Essex  St.,  Berkeley.  $975 


DWELLING 

(8)  E  ROOSEVELT  1,".U  N  Allston. 
Berkeley.  One-story  o-room  dwell- 
ing. 

Owner — Jas.  W.  Brazier.  1912  Blake  St.. 
Berkeley. 

Architect — None. 

Day's  work.  $2500 


DWELLINGS 

(9)      NO.    3932    AND   3940    ARDLEY    ST.. 

Oakland.        Two   one-story      6-room 

dwellings. 
Owner — L.    H.    Legris.    1351    Hampel    St., 

Oakland. 
Architect — None. 
Davs  work.  S4750  oacM 


DWELLING 

(IG)  S  .\LMA  A\K  375  U  Chatham 
Road,  Oakland.  One-story  6-room 
dwelling. 

Owner — N.  F.  Deihtifsen.  1965  Frank- 
lin St.,  Oakland. 

Architect — None. 

Contractor — J.  H.  Inlow,  1724  San 
Pablo   Ave..   Oakland.  $4000 


(JARAGL 

(11)  E  BROADWAY  600  S  .Moss  Ave.. 
Oakland.     One-story  tile  garage. 

Owner — B.  S.  Thompson,  3650  Broad- 
way, Oakland. 

Architect — None. 

Day's    work.  $3500 


DWELLINGS 

a2)  W  HARRINGTON  AVE  400  and 
430  S  Galindo,  Oakland.  Two  one- 
story  4-room  dwellings. 

Owner — R.  E.  Jieeves,  1505  37th  .\ve., 
Oakland. 

Architect — None. 

•  'ontractor — J.  F.  Sutton,  476  Quiglcy 
St..    Oakland.  $1800    each 


DWELLING 

(13)      W    LAKESHORE      AVE    1000      N 

Harvard    Road.  Oakland.   One-story 

5-room  dwelling. 
Owner — F.     T.     Malley.     900     Lakeshore 

Ave..  Oakland. 
Architect — None. 
Contractor — H.    Malley.    2947     West    St.. 

Oakland.  $4000 


DWELLING 

(14)      W    PANAMA    COURT    200    S    Glen 

Ave..    Oakland.      One-story    5-room 

dwelling, 
owner  —  C.    J.    Gratiot,    ."i7    Glen    .\v<>.. 

Oakland. 
Aichllect — Nont- 
Contractor — U.       W.    Brown.      47      Glen 

Ave.,   Oakland.  $2700 


ALTERATIONS 

(15)      NO.   2531   TWENTY-FIFTH    AVE.. 

Oakland.     AlterallonH. 
owner — Mrs.    Perry. 
.\  rchitect — None. 
Contractor — A.     L.     Davis,     '.'O^e     Union 

St.,  Oaklond.  l-'i"" 


DWKLLING 

(16)      E    WARFIELD   AVE   f.O   S    Prince. 

t)aklan<l      Om-story  fi-roorn  dwlg. 
owner-   Samuel     .Nil.-,     JIL-:.     9th      Ave., 

Oakland. 
Archill  ct — None 
I  wiy'H   work.  H'.KMI 


DWELLING 

,17)    NW     Wi:.''LEV    .WD    I   LI-'A'EI. AND 

Avea..    Oakland.        Onc-nlory      Blx- 

rnoni   dwelling. 
I   n  ii..r-   -.loe   Hertuldl,  0628    Vincent o  St.. 

Oakland. 
,\iThlt*rt — None. 
Day'B   work.  |8I00 
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DWiSLLING 

(18)  NO.  2104  LINCOLN  AVE.,  Ala- 
meda.    One-story  4-rooni  dwelling:. 

Qvi^ner — A.  Peterson,  2100  Lincoln  Ave., 
Alameda. 

Architect — None. 

Contractor —  M.  Kruse,  420  2()th  St., 
Oakland.  $1200 


AI'AKTMKNTS 

S  ASHHY  AVK  75  K  College  Ave.,  Ber- 
keley. Two-story  15-room  apart- 
ments. 

Owner — Cora  A.  llojikle.  i',U[  and  IIowc 
Sts.,  Oakland. 

Architect — None. 

Contractor — G.    A.    Scott,    685    2;!rd    St., 

Oakland.  ?12,500 

NOTK: — Recorded    contract    reported 

Uec.  ao,  1921,  No.  4584. 


J)Wii:LL,lNG 

(19)  N  BUKNKTT  420  K  San  I'alilo 
Ave.,  Berkeley.  One-story  4-rooni 
dwelling. 

Owner  —  Feter       Fredrickson,       2.'U9M; 

Haste  St.,  Berkeley. 
Architect — None. 
Day's   work.  .fl80() 

DWELLING  ^^ 

(20)  SB  FULTON  AND  ASHBY  AVE., 
Berkeley.     One-story  5-room  dwlg. 

Owner — W.    P.    Jacoby,    833    Market    St., 

Berkeley. 
Architect — None. 
Contractor — L.    M.    Lyon,    597    17th    St., 

Oakland.  14000 


DWELLING 

(21)  S  HILGARD  125  E  Euclid,  Ber- 
keley.    One-story  3-room  dwlg. 

Owner — P.  R.  Bowers,  2434  Channing- 
Way,  Berkeley. 

Architect — None. 

Contractor — H.  A.  Bowers,  Santa  Clara, 
Cal.  $1250 


ADDITION 

(22)  NO.  2213  VINE  ST.,  Berkeley.  Ad- 
dition. 

Owner — J.  R.  Driver,  2901  Shattuck 
Ave.,  Berkeley. 

Architect — None. 

Day's  work. 


$1000 


MARQUIS 

(23)      NO.      2119      UNIVERSITY 

Berkeley.     Marquis. 
Owner— Lesser  Bros. 
Architect — None. 
Contractor — Federal  Elec.  Co. 


$150( 


DWELLING 

(24)      NW     FLEMING     AND    MODESTO 

Ave..    Oakland.      One-story    5-room 

dwelling. 
Owner — Harry   W.  I.saacs,   2800  Modesto 

Ave.,  Oakland. 
Architect — None. 
Day's   work.  ?4150 


DWELLING 

(25)      S   FLEMING  AVE   40    W   Madera, 

Oakland.     One-story  5-room  dwlg. 
Owner — Harry  W.  Isaacs,   2800  Modesto 

Ave.,  Oakl.and. 
Architect — None. 
Day's  work.  $3750 


DWELLINGS 

(26)      N  MODESTO  AVE  240  and  280  lO 

Fleming,   Oakland.     Two   one-story 

5-room  dwellings. 
Owner — Harry   W.  Isaacs,  2800  Modesto 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  $3750   each 


DWELLING 

(27)      N   MADKRA   AVE   40   E   Fleming. 

Oakland.     One-story  5-room  dwlg. 
Owner — Harry  W.  Isaacs,  2800  Modesto 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  J3800 


DWELLING 

(28)      S  MODESTO  AVE  280  E  Fleming, 

Oakland.      One-story    5-room    dwlg. 
Owner — Harry   W.  Isaacs,  2800  Modesto 

Ave.,  Oakland. 
Architect — None. 
Days    work.  $3750 


DWELLING 

'^9)  JO  LAGU.N.V  AVE  150  S  Montana, 
Oakland.      One-story    5-room    dwlg. 

Owjier — Chas.  Westwood,  3817  Clarke 
St.,    Oakland. 

Architect — None. 

Day's    v/ork.  ?2500 


APARTMENTS 

(30)  E  LEE  275  N  Grand  Ave.,  Oak- 
land. 'I'hree-story  30-room  apart- 
ments. 

Owner — Daisy  E.  Queena,  1555  Madi- 
son St.,  Oakland. 

Arcliilct — None. 

Cf.ntractor — Sommarstrom  Bros.,  Co., 
1941    24th   Ave.,  Oakland.  $33, 500 


ALTERATIO.N'H 

(31)      NO.      3176      ALLENDALE       AVE., 

Oakland.     Alterations. 
Owner — Alice    May   Fry. 
Architect — Noii«\ 
Contractor — J.    P..    Kuilcrion.  $1000 


ADDITION 

(32)  N  E-SIXTEBNTH  ST.  150  W  35th 
Ave.,    Oakland.      Addition. 

Owner — A.  Shaw,  3478  E-16th  St.,  Oak- 
land. 

ArcJiitect — None. 

Contractor — L.  E.  Van  Ness,  Box  433-A 
R.   F.  D.   No.   1.  $400 


FOUNDATION 

(33)      SE     COR.     GRAND     AND     WEB- 

ster,   Oakland.   Conctert    foundation 
Owner — E.    H.    Wiel. 
Architect — None. 
Contractor  —  MacDonald   &    Kahn,    130 

Montgomery    St.,    San    Francisco. 

$1000 


APARTMENT 

(34)  E  JACKSON  ST.  E  25  15th  St.. 
Oakland.  Three-story  58-room 
apartment. 

Owner — Geo.  M.  Magruder,  711  Lake- 
shore   Ave.,    Oakland. 

Architect — Chester  H.  Miller,  414  13th 
St.,    Oakland. 

Contractor— Krause  &  Williams,  414 
13th    St.,    Oakland.  $48,000 


DWELLING 

(35)      W     THIRTHY-SIXTH    AVE.     200 
S  E-18th  St.,  Oakland.     One-story 

4-room    dwelling. 
Owner — Henry  Barkmeyer,  2919   E-16th 

St.,  Oakland. 
Architect — None. 
Contractor — Fred    Barkmeyer,    5432    El 

Camile    Ave.,    Oakanld.  $2500 


DWELLING 

(36)      W    THIRTY-SIXTH    AVE.    417    S 

E-18th  St.,   Oakland.     One-story   5- 

room    dwelling. 
Owner — H.  A.  Plcitner,  2919  E-16th  St., 

Oakland. 
Architect — None. 
Contractor — F.     P.    Wells,    4034     Porter 

St.,    Oakland.  $3000 


STORAGE   SHED 

(37)        NO.      1152-58      TWENTY-FIFTH 

.WE..   Oakland.     Storage   shed. 
Owner — Gold    Metal    Waterproofing   Co. 
Architect — None. 
Days    work.  $500 


ORN.    IRO.X     WORK 

(38)  NE  E-FOURTEENTH  ST.  AND 
NW  Stanley  Ave  NW  781.80  NE 
1032.49  SE  780.90  SW  1031.69,  Oak- 
land. Omamenital  iron  work  for 
reinforced    concrete    factory. 

Owner — Durant  Motor  Co.  of  California 
through  agt.  P.  J.  Walker  Co., 
Monadnock    Bldg.,    San    Francisco. 

Contractor  —  Richard     Lutge     (Folsoni 


St.    Iron    Works),    I8lh   anci    Folsom' 
sih.,  Kan  Francisco. 
Filed   Jan.  4,  '22.     Dated  Dec.    19,   '21. 

Tenth   day  of  .each    month 25% 

Usual   35   days 25% 

TOTAL  COST,  $5,555 
Bond,  $2,778;  surety,  U.  S.  Fidelity  and 
Guaranty  Co.;  limit,  when  required; 
forfeit,  none.  Plans  and  specifications 
filed. 


DV\  ELLING 

(39)  NO.  58  PORTSMOUTH  liOAD. 
Piedmont.  Two  and  one-half-story 
trame  dwelling. 

Owner — Ha;ry      P.      Fisher,      Syndicate 

Bldg.,  Oakland. 
Architect — None. 
Day'.s  work.  $1950 

DWELLING 

(40)  NO.  1135  RAULEIGH  WAY.  Pied- 
n.ont.  Two  and  one-half-story 
trair.e  dwelling  and   garag.^. 

Owner — James  H.   Voung.  4174   Etnorald 

St.,  Oakland. 
-Architect — None. 
Day's   work.  ?4i'0ii 


DWELLLNG 

(41)      NO.   1110  tOLLSA   Av...   K<-rkeley. 

One-story    6-rooni    dwelling, 
(^vvner — P.  J.  Pavtrt,  1st  National  Bank 

lildg.,  Berkeley. 
,\rchitect — None. 
Day's   work.  $4750 


DWELLING 

(12)      X  OREGON  280   W   California  St., 

Berkeley.      One-.slory   5-room    dwlg. 
Owner — Glenn     R.      Bell,  1433     Madiso-i 

St.,  Oakland. 
Architect — None. 
Days    work.  $2500 


REPAIRS 

(43)  NO.  2412  PIEDMO.N'T  .WE.,  Ber- 
keley.    Fire  repairs. 

Owner — Phi   Sigma   Kappa,   Premises. 

-Vrchitect — None. 

Contractor — A.  H.  Rose.  325  17th  St.. 
Oakland.  $2900 


G.XRAGE 

(44)      NO.    1301    TAMALPAIS,    Berkeley. 

Garage. 
Owner — L.  H.  Duschak,  Premises. 
.\  re  h  i  t  ec  t — Non  e. 
Days   work.  $400 


ALTERATIONS 

(45)      NO.     2099       UNIVERSITY       AVE.. 

Berljelely.      Alterations. 
Owner — S.    B.    Hoy. 
Architect — None. 
Contractor — F.   R.   Bray  ton.  $45i> 


DW  ELLING 

(46)      S   AUG  A    VISTA   AVE    54  0   E    38  th 

Ave.     Oakland.      One-story    6-room 

dwelling:. 
Owner — J.    VV.   Sigwald,   3038   Maine   St., 

Oakland. 
.A  re  hi  lee t — None. 
Day's  work.  $3500 


ALTEKATIO.NS 

(47)      .NO.   372    EUCLID   AVE.,   Oakland. 

Alterations. 
Owner — L.  Shurtliet. 
.•\rchitect — None. 
Contractor — Schnebly      (Jt      Hostrawscr. 

6th  and  Jackson  Sts..  Onk  .Tr<l. 

$S.;."> 


lUVELLI.NU 

,iS)      E    FAIR  FA. \     AVE     IJ.".    N     Foot 

hill    Blvd..    Oakland.      Ono-story    «- 

room  dwelling. 
Owner — It.    J.    Pavort      l.-<t     NaiioiKil    BK, 

Bldg.,  Berkeley. 
Architect — None. 
Day's    work.  ,->.■■ 


ICE  HOUSE 

(49)  S  'fVVENTV-SIXTH  loo  ]•:  chest- 
nut, Oakland.  One-story  reinforced 
concrete  ice  house. 

Owner — Sanitary  Ico  *i  Storage  Co. 
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Architect — None. 

Contractor — Xelson    &   Forsyth,   Easton 
BIdg..   Oakland.  »11,500 


BUILDING     AND     ENGINEERING 
COMPLETION  NOTICES 
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RECISSIO.X   OF  BUILDING  CONTRACT 


U\VEL.L,JNG 

(50)      S    VIRGINIA   AVK 

Oakland.     One-story 
Owner — Kred  G.  Turner, 

Oakland. 
Architect — None. 
Days   work. 


1-.)    K   Beverly, 
5-'-oonn  dwlg. 
738  14th  Ave., 


»2500 


RKCORDKU 

KACTOKV 

(51)  NE  E-KOL-RTEENTll  AND  N\\ 
Stanley  Ave  N\V  781.80  NE  1032.4H 
SE  780.<tO  S\V  1031. en.  OakU.nd. 
Steel  rolling  doors  lor  two-story 
r«=inioroed   concrete   factory. 

Owner — Durant  Motor  Co.  of  California 
through  Agents  H.  J.  Walker  Co., 
Mondanock   Bldg..  Kan  Francisco. 

.Vrchitect — None. 

Contractor  —  Waterhou.so-\V  ilcox  Co.. 
.t32  Market  St.,  San   Francisco, 

Filed   Jan.   4.   '11.     Dated   Dec.   29.   '21. 

On  10th  of  each  month 90% 

Usual    35    days 10% 

TOTAL   COST.   $2400 

Bond,    $1200.      Surety,    Fidelity    &    De- 
posit   Co.      Limit,    as    soon    as    possible. 

Forfeit,  none.      Plans  and   specifications 

filed. 


FL.\TS 

(52)      \V    KEMI'TO.N    AVE    375    S    Fair- 
mount  .Ave.  being  Lot   125  Map  Oak 
Park     Tract.     Oakland.       -All     work 
for   two-story   Hats. 
v)wner — Horace    E     Hare.    Hank   of   ItHly 

HIdg..  Oakland. 
.Architect — None. 
Contractor — S.    G.    Uankin,    712    Haddon 

Hoad.   Berkeley. 
Fiied   Jan.   5,   "t'l.      Dated    Deo.    15,   "21. 

.Halters    compltied $1S36.87 

{Mastered      1636.87 

All    building    work    completed    1636.87 

Accepted    1636.88 

TOTAL   COST,    $6547. 5<. 

Ftonc:  non<  Limit.  90  days  after  Jan. 
1.  Forfeit.  $5.  Plans  and  specifications 
filed. 

NO  TE:  — I'crmit        reported        Oec.     1! 
1921.      No.    4437. 


«TOHES    A.M>    G.M*.  AGl'; 
(53)      SE    SA.N    PABLO    AVE    A.\D    25lli 
.Ki.    S    lin-in    E    137    N    100    \V    186. 
Oakland.       -All    work    for    one-stoiy 
Class   C  stores  and    frarncc 
Owner — 1.   Ualiinowit/..  Oaklatid. 
Archltert — J.  c.itlur     Newsoni.     Syndi- 
cate Bldg.,  Oakland. 
Cofiirarfor — .M.     F.    Sommarstrom,    314; 

(hampion   St  ,  Oakland. 
F;Ud    Jan     .'>.     22        D.ilid    Jai\.    5.    "22. 
Window  &  door  frames  In  place. $3375 

KouKh    plumliing;    In 3375 

Plrtslered      337-' 

Com|)|iled   and   accepted 3375 

Isual    35   days 4500 

TOTAL  COST.  $18,000 
Bond.    none.      Limit,    90    days.      Forfeit, 
nope.      Plans  and   Kpeclfical  Ions   filed. 
.VOTE- -Permit   also  appli'd   fur  laday 


DW  EI..LI,\(i 

CI)      I..OT      K    l!LK    •I!"    M  ip      Kiniwojxl 
Park.  Berkel.y.      All   work   for  two- 
utory    7-room   <lw<lllnK. 
owner — Ettle    Humphrey.   3I.M    lOton   St  , 

Berkeley. 
,\rrhlterl  -    None. 
Contriie'or      John        ,\.       BlKchorr.       2717 

ItUfsrll    HI  .    BtTkeley. 
FllBd    Jan     .'..    "i'i..      Dated    Jiin     3.    '22. 
All   hllln  paid   liy  owner  when  due 
Contractor  iretn: 

30  day^   after   work    Ikkum $25'i 

60   dayii   nfter    work    i>«Kitn 250 

90   days   after    work    begun S60 

Completrd liulanc* 

TOTAL  COST  plua  10',: 
Bond,  limit,  forfeit,  none  Plm.^  Rfi'l 
npfcincatlonn  tllod 


alame:d.\   county 


Recorded  Accepted 

Jan.  5,  1922— LOT  8  BLK  10,  Map 
Fourth  Avenue  Heights.  Oakland. 
William  J  Baker  to  whom  it  may 
concern Jan.    5.   1922 

Jan.  5.  1922— SlXTi'-SECOND  AVE 
No.  1381,  Oakland,  William  Night- 
ingal  to  J  A  McCord.  .  .  .Nov.  23.  192  L 

Jan.  5,  1922 — LOTS  19  AND  20  BLK 
2116  Map  Alden  Tract  at  Temescal. 
Oakland.  Evelyn  Ellis  Smith  to  J 
E   S'prague Jan.    3.    1922 

Jan.  I.  1922— LOT  22  BLK  "K"  Map 
East  Piedmont  Heights,  Oakland. 
Ventura  and  Mary  Lewis  to  W  E 
Whalin Dec.    24,    192  1 

Jan.  3,  1922 — LOT  1,  Prescotl  Tract. 
Oakland.  Carl  Cahnbley  to  whom 
it    may   concern Dec.    28,    1921 

Dec.  31.  1921 — W  ALICE  1058  N  13th 
N  156xW  150,  Oakland.  Aut  i 
Palace  Garages  formerly  The 
Service  Garage  Co.  Inc  to  A  J 
Hillam     Dec.    30.    1921 

Dec.  31.  1921 — L(JT  20  BLK  8.  Rock 
Ridge  I'ark,  Oakland.  Charles  A 
and  Charlotta  T  Wood  to  Victor 
R    Gede Dec.    29,    1921 

Dec.  31,  1921 — FOOT  MARKET  ST., 
Oakland.  Howard  Co  to  Healy  Tib- 
bitts    Co Dec.    31.    1921 

Dec.  31.  1921 — S  40  LOT  5  Grand 
Avenue  T'^rrace,  Oakland.  S  Morris 
and  Olive  Sager  to  whom  it  may 
concern D^o.    31.    192  1 

Dec.  29.  1921— W  WILSON  AVE  43  S 
Hopkins  S  83-7  W  130  N  126-7  E 
30  S  43  E  100,  Oakland.  .Mrs. 
Genevieve  Anita  U'chb  to  ,Ios 
Fllttner    Nov.    30,    192  1 


LIENS  FILED 


ALAMEDA     COIIXTY 


Recorded  Amount 

Jan.  3,  1922— LOT  S  and  W  12>2  Lot  7 
Blk  16,  Amended  Map  Sunset  Ter- 
lace,  Albany.  Stege  Lumber  & 
Hardware  ('o  vs  E  Cushing,  R  F 
and    Adeline    Daniels     J2(iii 

Dec.  31,  1921  —  SW  E-T\VENTV- 
First  390  SE  5th  Ave  SE  40.xSVV 
125.  Oakland.  W  J  Wilkinson  vs 
Amelia    H   and    W    Henry $650.4. 

Dec.  3(1,  1921— PTN  LOT  'F'  BLK  17, 
Map  Claremonl.  Berkeley.  W  P 
Jones    vs    Edwin    T   Cooper  ...*  1  124.3  I 


RELEASE  OF  LIENS 


AI.AMEDA  ^COUNTY 


Recorded  Amount 

Jan.  5,  1922  LOTS  13  A.XH  14  BLK  A 
Map  4th  Ave  Park.  Oakland.  Thos 
F  Rlprney.  $116.40;  Ambrose  Bros. 
»13(»  to  J  A  McCord  and  H  P  lOvans 
an.  3.  1922  — W  4(i  LOT  33  Lull's  Sub- 
division Vernon  Park  Tract,  Okd. 
Sunsft    Lumber  Co   to  C  .1    Allen... 

$169  5i> 

-  ♦  — 

HOMESTEADS 

AltAMBDA   COUNTY 


Jan.  4.  1922  W  CHEST.M'T  115  S 
Buena  Vista  Ave  .<-:  \\■^\\S  108,  Ala- 
meda. Anna  KrleRor  (wf  Henry) 
$400'i 

Jan.  3.  1922— LOT.y  2!i  AND  30  HLK 
H/4273  Miip  Kins. II  Tract  No.  2. 
Oakland.      Frencesco    V.    AnRclino., 

$27;. 

Jan.  «,  1922-  N  ISABELLA  375  W 
Han  Pablo  Ave  W  25 xN  139-2V4. 
Okd.      AI«.sN,iiidri)    Cuabello    ...,$3250 

Jan.  3,  1921  172  ACIIIOS  bclnjj  ptn 
64. ••2  acre  traei  riencrlbed,  deed 
from  Mutual  Investment  Co  to 
Realty  Myndleato  Co,  I^lber  1047 
Deed!  Pace  28,  Oakland.  Nora  M 
Andqrpon   (wf  James   W) flBOo 


ALAMEDA     COUNTY 


Jan.  5,  1922 — 1.  Rabinowltz  with  M.  F. 
Sommarstrom.  Dated  Dec.  28,  1921 ; 
Recorded   Dec.   29,    1921. 


CITY    OF    0.4KUAND 

BUILDING 

TOTALS    FOR    DECEl 

HBER, 

No. 

i»ai 

Classification  of 

Buildings                Permits 

Cost 

IS  Dwellings 

159 

380.310 

IS  2   Family   Dwelling 

1 

4.150 

IS  Dwelling  and  Stores 

1 

3.000 

I14S  Dwellings 

3 

12.500 

2S  Dwellings 

9 

55.750 

2S  Flats 

6 

55.600 

2S  Flats  and  Stores 

1 

8,72S 

2S  Apartments 

1 

7.000 

2S  Apartments  and  Stores. 

Add'l    Cost 

1 

700 

3S   Apartments 

1 

19. SCO 

3S  Hotel 

1 

60,000 

IS  Dining   Room   and 

Kitchen 

1 

ll.SOO 

IS   Warehouse 

2 

4.390 

IS   Factory 

2 

6.500 

2S  Lumber    Shed 

1 

5.000 

Paint  Shop 

3 

5.500 

IS  Stores 

3 

4,600 

2S  Brick  Store  and  Ware- 

house 

1 

25,000 

IS  Brick    Bank    Bldg 

1 

34,000 

IS  Brick    Service    Station    1 

1.000 

IS  Tile   Service   Station 

1 

450 

IS  Tile   Shop 

1 

3.500 

IS  Tile    Garages 

3 

9.750 

2S  Re.  (3on.   Church    Bldg.    1 

29.719 

2S  Re.   Con.   Flats  and 

Stores 

1 

10.000 

2S   Re.  Con.  Auto  Fact'y 

1 

750.000 

4S  Re.    Con.    Hospital 

1 

480,000 

IS  Concrete   Garages 

2 

38.700 

IS  Concrete  and  Steel 

Power  House 

1 

16.500 

IS  Steel    Gas    Holder 

I 

4.000 

Klectric   Signs 

15 

5.965 

Tank    Frames 

3 

1,035 

Boiler   Room 

1 

1,500 

IS   Frame  Garages 

135 

24,202 

.Additions 

50 

26,216 

-Alterations  and  Repairs 

85 
500          2 

42,891 

TOTAL 

M49,756 

SUMMARY 

New  Construction 

415      yi 

1.106,865 

.Alteration   and    Repairs 

85 

42.891 

Total.  .  .  . 

500     yi 

M49.756 

BUILDINO  COW 

TRAO* 

!OUNTT 

re 

SACRAMBNTO   C 

n  WELLING 

NO.  308  FORTV-FIKST  ^'^T  .  .Saeramejil-) 
One-story  4 -room  dwelling. 

(^wncr — G.  Dufour.  2112  F  .st  ,  ."Sacra- 
mento. 

.\rchitect — None. 

Contractor —  C.  J.  Hopkins.  1318  25th 
St..  Sacramento.  $1600 


ICE   PI-ANT 

NO.    1801      FOCRTH      ST.,      .Saeranieiito. 

Install  Ico  plant. 
Owner — Okl   Co.  and    K.   Oki,   4th   and    I, 

Sts..  Sacramento. 
•VrchlteiM  —  None, 
("ontractor-    S.      Kuliota.      1117     4th     St., 

Sacramento.  $100(1 


l)V\  ELLLNG 

.VO,  1633  THIRTY-SIXTH  ST.  Sners- 
mento.      nwclHnK. 

owner — ("has.  O'.Nell,  2417  15th  St..  Sac- 
ramento. 

. \  re  vh  Meet- -None.. 

I  >avs  work  $500 


I ;  EPA IRS 

NO     1916    TWENTV-FIRST   ST..    Bacra- 

menti).     General  repairing, 
owner— J      DulTce.    un    P    St.,    Sacra- 

manto.  y'^W 

Architect — None, 
Day'i  work.  |4U0 


Saturday.     January     7,     1922         BUILDING      AND      ENGINEERING     NEWS 


^ 


REPAIRS 

NO.    231    Q    ST.,    Sacramento.      General 

repairs. 
Owner — John    M.    Teicheiro,    314    R    St., 

Sacramento. 
Architect — None. 
Day's  work.  JIOOO 


GRANDSTAND 

Y  ST.  AND  RIVERSIDE  BLVD.,  Sacra- 
mento.    Grandstand. 

owner  —  C.  L.  Morllng,  Ochsner  Bldg., 
Sacramento. 

Architect — None. 

Contractor — Ira  C.  Boss,  2615  K  St., 
Sacramento.  $55,000 


FRAME  FLATS 

NO.  2016  SIXTH  ST.,  Sacramento.  Two- 
story  frame  Hats. 

Owner — John  Semas,  205  W  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — F.  V.  Lopez,  2100  3rrt  St.. 
Sacramento.  $3000 


AUTO   SAIjES   BLDG. 

LOT  4,  J,  K,  15th  and  16th  Sts.,  Sac- 
ramento. Three-story  and  base- 
ment brick  and  reinforced  concreto 
auto  sales  buildiflg. 

Owner — VV.  1.   Elliott  Co. 

.Architect — Jens  C.  I'etersen,  People's 
Savings    Bank    Bldg.,    Sacramento. 

Contractor — Geo.  D.  Hudnutt,  Inc.,  Cal- 
ifornia Fruit  Bldg.,  Sacramento. 

Ki:ed  Jan.   3,   1922;   Dated  Dec.   30,   1921. 

$77,529 


UWELLINGS 

.\0.  2016  and  2020  FIFTH  ST..  Sacra- 
mento. Two  one-story  5-room 
dwellings. 

Owner — M.  F.  Terra,  2315  19th  St.,  Sac- 
ramento. 

Architect — None. 

Day's   work  $1500   each 


REPAIRS 

i\0.  512  K  S'J\,  Sacramento.  General 
repairs. 

Owner — F.  E.  Bauer,  1008  7th  St.,  Sac- 
ramento, 

Architect — None. 

Contractor  — M.  Baran,  817  17th  St., 
Sacramento.  $500 


DWELLING 

NO.  751  FORTY-SECOND  ST.,  Sacra- 
mento.    One-story  5-room  dwellinjj 

Owner — F.  B.  Hosier,  733  42nd  St..  Sac- 
ramento. 

Architect — None, 

Contractor — Warren  &  Beebe,  3991  4tU 
Ave.,   Sacramento.  $3800 

FRAME   FLATS 

NO.   2021      EIGHTH      ST.,      Sacramento. 

Two-story  frame    (4)    flats. 
Owner — S.   Uren,  814   U  St.,  Sacramento 
Architect — None. 
Contractor — Warren  &  Beebe,   3991    Ith 

Ave.,   Sacramento.  $9400 


GARAGE 

NO.    2514    N    ST..    Sacramento.      Private 

garage. 
Owner — A.    A.      OKane,    1419    13th      St., 

Sacramento. 
Architect — None. 
Day's  work.  $600 


REPAIRS 

NO.  605  J  St.,  Sacramemto.  General  re- 
pairs. 

Owner — R.  Giorgi,  1430  T  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — C.  Vanina,  2022  M  St.. 
Sacramento.  $1500 


DWELLING 

NO     2209    SECOND    AVE.,    Sacramento. 

One-story   5-room    dwelling. 
Owner — A.     A.     Hoffman,     3236     T     St., 

Sacramento. 
Architect — ^None. 
Days  work.  $2000 


DWELLING 

NO.  1250  THIRTY-THIRD  ST.,  Sacra- 
mento. One-story  5-room  dwell- 
ing. 

Owner — H.  Richter,  1617  W  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — Carl  Kock,  3418  L  St., 
Sacramento.  $2500 


BUTCHER    SHOP 

NO.  2201  SEVENTEENTH  ST.,  Sacra- 
mento.     Butcher   shop. 

Owner — Agosto  Marais,  2318  3rd  St., 
Sacramento. 

Architect — None. 

Contractor— C.    Valine.  $1900 


DWELLING 

NO.  1239  FORTY-FOURTH  ST.,  Sacra- 
mento. Two-story  9-room  dwell- 
ing. 

Owner — Dr.  F.  J.  Hunger,  Park  View 
Apartments.   Sacramento. 

Architect — None. 

Days  work.  $10,000 


BUILDING  CONTRACTS 


FRBSNO   COUNTY 

DWELLING 

NO.     3833       ILLINOIS'       AVE.,       Fresno. 

Dwelling. 
Owner — M.     C.   R    Nelsen,      1766   L     St., 

Fresno. 
Architect — None. 
Day's  work.  $4000 


DWELLING 

NO.      2030    DEL      MAR    AVE.,      Fresno. 

Dwelling. 
Owner — Hughson,    Swett    &    Reiss,    2140 

Tulare  St.,   Fresno. 
Architect — None. 
Day's  work.  $1450 


DWELLINGS 

NO.  802  AND  810  HARRISON  ST.,  Fres- 
no.    Two  dwellings  and  garages. 

Owner — R.  C.  Kennedy,  Mason  Bldg., 
Fresno. 

Architect — None. 

Day's  work.  $3000  each 


DWELLING 

NO.       1250       POPLAR      AVE..       Fresno. 

Dwelling. 
Owner — W.  E.  Bassett,  1260  Poplar  Ave. 

Fresno. 
Architect — None. 
Contractor — Yarnell   &   Garges,    1026   S- 

4th  St.,  Fresno.  $5500 


ADDITION 

NO.  815  ABBY  ST..  Fresno.     Addition  to 

dwelling. 
Owner — Ethel  Booton,  924  N  St..  Fresno 
Architect — None. 
Days  work.  $1500 


DWELLINGS 

NO.    1207,    1209    and    1201    S-THIRD    ST. 

and  3340  Liberty  St.,  Fresno.     Four 

dwellings  and  garages. 
Owner — J.  C.  Morris. 
Architect — None. 
Days  work.  2  $1800  each;  $2000  and 

$3250   respectively. 


DWELLING 

NO.   318   GLENX  AVE.,  Fresno.     Dwell- 
ing and  garage. 
Owner — C.  E.   Wells. 
Architect — None. 
Contractor — P.  A.  C.   Williams.         $3000 


DWELLINC; 

NO.       3151       NEVAD.A.      AVE,       Fresno. 

DAvelling. 
Owner — G.  M.  Grimes. 
Architect — None. 
Contractor — C.      E.      Buckmaster.      3220 

I'latt   St.,  Frefsno.  $250i' 


D\\  ELLING 

NO.  1045  PERGER  ST.,  Fresno.     Dwell- 
ing. 


Owner — Andrew    Chitty,    1405    Dtl    Mar 

.St.,  Fresno. 
Architect — None. 
Day's   work.  $8500 


ALTERATIONS 

NO.    1205    BROADWAY,    Fresno.      Alter 

store. 
Owner — Cartwrlght    He   Barnhill,    1203    1 

St.,  Fresno. 
Architect — None. 
Days  work.  $950 


PAVEMENT 

REEDLEY.  Asphaltic  concrete  pave- 
ment between  tracks  and  2  ft.  out- 
side thereof  on  8th  and  13th  .St.s.. 
West  and  South  Aves.;  grading  on 
8th  and  13th  Sts.,  Reedley. 

Owner — Southern   Pacific  Company. 

Architect — None. 

Contractor — Federal  Constr.  C^o..  call 
Bldg..  Kan  Francisco. 

Filed  Jan.  3,  '22.     Dated  . 

Monthly  payments  of 76% 

Usual    35   days 25% 

TOTAL  COST — Grading,  5c  s<j.  ft.; 
paving,  26c  sq.  ft. 

Bond,   $1800.     Surety,  American   Indem- 
nity     Co.      Limit,      forfeit,    plans      ana 

specihcations,  none. 


BUILDING 

.MARIPOSA      A.ND      N       STS..       Fresno. 

Building. 
Owner  —  Fresno       (bounty        American 

Legion. 
Architect — None. 
Day's  work.  $15,000 


DWELLING 

NO.  4111  PLATT  AVE..  Fresno.     Dwell- 
ing. 
Owner — E.    E.    Sonniksen. 
Architect — .None. 
Day's   work.  $4000 


.ADDITION 

-NO.    1761    E    ST..    Fresno.      .Add    to    ga- 
rage. 
Owner — E.  M.  Merrell. 
Architect — None. 
Day's    work.  $600 


COMPLETION  NOTICES 


FKKSNO   COUNTY. 


Recorded  Accepted 

Dec.  31,  1921 — LOT  5,  Maple  Park. 
Fresno.  LUUe  M  <'arter  to  whom 
it  may   concern Dec.  30.   1921 

Dec.  31,  1921 — LOT  7  BLK  11  North 
Park  Terrace,  Fresno.  E.  L. 
Morris,  et.  ux.,  to  whom  it  may 
concern Dec.  29.   1921 

Dec.  29.  1921— LOT  37  8  Vi  LOT  38 
BIk  6.  Van  Ness  Heights,  Fresno. 
V  E  Barron  to  whom  it  may  con- 
cern  Dec.    24.    1921 

LIENS  FILED 


FRKSNO    COt>TY 


Recorded  .Amount 

Dec.  31,  1921— LOTS  12  .AND  13  BLK 
10,  Arlington  Heights  Tct,  Fresno. 
L  C  Walt  and  A  B  Perry  vs  E  F 
Lacour.  D  L  and  Rosa  L  Smith.  .  .  .$90 
Jan.  3,  1922 — LOT  16  BLK  2.  St. 
Francis  Wood.  Fresno.  M  E  Sum- 
mers vs  J  H  and  Mabel  L  Kahn..$450 


BUILDINa  CONTRACTS 


SAN   MATEO    COUNTY 


RESIDENCE 

LOT  21 S  BLK— San  Mateo  Park,  San 
Mateo,  Cal.  Furnish  and  build  ex- 
cept heating,  light  fixtures  and 
shades;  two-story  frame  residence, 
garage    20x24    included. 

Owner — John  H.  Sward,  San  Mateo,  CaJ. 

Architect — C.  J.  Burchard,  care  of 
Christenson  Lumber  Co.,  1960  3rd, 
St.,  San  Francisco. 
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Sam  relay. 


.fanuary      7.      1922 


Contractor — C.  H.  Besset  Building  Co., 
660  Market  St.,  San  Francisco. 

Filed   Dec.    29,    '21.      Dated   Dec.    29,   '21 

Frame    up    25% 

Out  and   In  plaster  completed.  ...  25% 

Completed    and    accepted 25% 

U.<?ual    3.-.    days 25% 

TOTAL,  COST  $16,454 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


I'.sual    35    days 4809.25 

TOTAL.  COST,  $19,237.00 
Bond,  19618.50.  Sureties,  George  Mac- 
(Iruer  and  Thomas  J.  Bennett.  Limit, 
yo  working  days  from  Jan.  2,  1922. 
Forfeit.  $10.  IMans  and  specifications 
tiled. 


and  J.  F.  McCann.  Limit,  90  working 
days.  Forfeit,  $10.  Plans  and  specitl- 
cations  filed. 


COMPLETION  NOTICES 


SAN   MATBO   COUNTY 


BUILDING 

CALIFORNIA   SANITOPaLM,    1%    miles 
west     of     Belmont.       Furnish     and 
construct    two-story    frame    building. 
Owner  —  California     Sanatorium,     Bel- 
mont,   Cal. 
Architect — None. 
Contractor   —   L.      Diogardi,      Redwood 

City.   Cal. 
Filed    Dec.    29,    '21.      Dated    Dec.    24,    '21 

Floor    joist    ooi $2858.75 

Brown    Coat   of   Plaster 2858.75 

Completed    and    accepted 2858.75 

Usual    35    days 2858.75 

TOTAL  COST,  $11,435 
Bond.  $5,718;  surety,  Waltin  Anderson 
and  .lohn  W.  Coats;  limit,  90  working 
days;  forfeit,  none.  Plans  and  speci- 
fications   filed. 


.M'AHTMKNT.s 

l>OT  29,    Taylor  Addition  to  San  Mateo. 
All  work  for  two-story  frame  store 
and  apartment   house. 
Owner — Louis      Rebele,       509    Highland 

Ave..  San  Mateo. 
.Architect — T.    M.    Edwards,    833    Market 

St.,   San   Francisco. 
Contractor — Thomas  J.   Broderick,   1520 

Cypress  St.,  Burlingame. 
Filed   Jan.   3,   '22.      Dated  Dec.   31,   '21. 

Frame    completed     $2989 

Brown      coat      in    and      exterior 

plastered      2989 

Completed     2989 

Usual    35    days 2989 

TOTAL  COST,  $11,956 
Bond,  $6000.     Sureties,    Walter  AUerson 


Recorded  Accepted 

Jan.  4,  1922 — LOT  12  BLK  4,  East  San 
Mateo.  Albert  M  Freise  to  whom 
it  may   concern Dec.    30,    1921 

Jan.  4.  1921 — LOT  199  in  official  Map 
3,  San  Mateo.  Alfred  B  Swinerton 
to  Lindgrcn   Co Dec.   20,   1921 

Jan.  3,  1922 — LOT  11  BLK  28.  Crocker 
Estate  Tract  Sbdvn  No.  1,  San  Ma- 
teo. Jeanie  D  East  to  whom  it 
may   concern Dec.    31,    1921 

Dec.  28,  1921 — LOT  26  BLK  7  Sub.  No. 
2,  Burlingame  Park.  Burlingame. 
H  E  Williamson  to  whom  it  may 
concern Dec.    22,    1921 


LIENS  FILED 


A 1' A 1  :T-\1  10  -N"  T.S.      ICTC. 

BUKLl.XGAME    AVE.    adjoining    Lot    Z 
BIk    11,   Map   Burlingame  Land  Co., 
Burlingame.       All     work     for     two- 
story  frame  apartment  and  garage. 
Owner — H.    L.    Miller.    i2UU    Burlingame 

Ave..    Burlingame. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

BIdg..    San    Francisco. 
Contractor — Larsen-Siegrlst     Co.,     Inc., 

807    ("lau.s    .Spreckels    BIdg.,    S.    F. 
Filed  Dec.   2it,  '21.     Dated  Dec.  28,  '21. 

Fianie    completed    $2000.00 

Roof  on    &   exterior   sheathed   2500.00 

Inierior  plastered    2500.00 

Completed     7427.75 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJIe, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


SAN   MATBO   COUNTTT 


Recorded  Amount 

Jan.  14.  1922 — PTN  LOT  1  BLK  26, 
Oak  Knoll  Manor  near  Redwood 
City.  A  W  Yrinunenstein  vs  Gert- 
rude E  Gough  and  Anglo  California 
'I'rust    Co     $121.80 

Dec.  30,  1921— HOMESTEAD  near 
Town  of  San  Mateo.  H  Parnell  vs 
Anionic  Alfred  Borel  and  Frank 
H    Boring    $620 

Dec.  30.  1921 — HOMESTEAD  adj  to 
Town  of  San  Mateo.  American 
Marble  &  Mosaic  Co  vs  Antoine 
Alfred  Borel  and  Frank  H  Boring 
$115 

Dec.  30,  1921— HOMESTEAD  near 
San  Mateo.  Frank  H  Boring  vs 
Antoine     Alfrt>(t     Borol ?14.281..')  i 


J=^ 


A  BIG  THING 


New  Model  No.   65 

'Tittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Crtpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  47S  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  Fok  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufartiireH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CKOCKKIt    lU   II. DING  YKO.N    HUI1.,D1.NC3 

San    Fi.'i; Cisco,   Cal.  Portland.  Oregron 


Tel.   Market   1935 


Skilled   Workmen 
Prompt   Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Electrical 

Contradtor 

221  OAK  sr.  San  Francisco 


Saturday.      January      7,      192;i  BUILDING       AND       ENGINEERING       NEWS 

BUILDING     CONTRACTS  RELEASE  OF  LIENS 


31 


SANTA    CLARA    COUNTY 


HOTKL. 

cilvJlOY,  <'al.  riastering,  wood  and 
wire  lathintj,  all  corner  beads,  all 
hardwall  and  cement  plaster  work, 
Keen's  cement  work  for  three- 
story  hotel  building, 
owner — Geo.  Mllias,  Gilroy,  Cal. 
Architect— W.    H.    Weeks,    369    Pine    St., 

San  Francisco. 
Contractor — J.    C    McLieod,    San     Fran- 
cisco. 
Filed  Dec.   30,  '21.     Dated   Dec.  6,  '21. 

A.s    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $13,393 
Bond,  $6696.00.  Surety,  Globe  Indem- 
nity Co.  Limit,  40  days  from  Dec.  6, 
1U21.  Forfeit,  none.  Plans  and  speci- 
hcalions  llled. 


SHIOET  MJilTAL   WORK  ON  ABOVE. 
Contractor-  -llobinson      Hardware      Co., 

Gilroy. 
Kiled  Dec.  30,  '21.     Dated  Nov.  15,  '21. 

I'ayments    same   as    above 

TOT^J-  COST,  $1,924.25 
Bond.  none.  Limit,  60  working  days 
from  Nov.  15,  1U21.  Forfeit,  none. 
l';ans  and  specifications  filed. 


COTTAGI'] 

PARK   AND     JOSBFA   STS..      San   .Tose. 

Four-room  cottage. 
Owner — Mrs.  .1.  Taffe. 
Architect — E.    A.    McLean,    573    Univer- 

s.ly  Ave.,  San  Jose. 
Contractor — Globe    Mfg.    Co.  $2200 


COTTAGK 

SO.    1220    K-SAN    FERNANDO    ST.,    San 

Jose.     Five-room  cottage. 
Owner — F.   Baggot,   820   Spring  St.,   San 

.lose. 
Architect — A.  J.  Nielsen. 
Contractor — A.    J.     Nielson,     358     N-4th 

St.,  San  Jose.  $3000 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

Dec.    30,    1921— SAN    JOSE.       Hannah 

Adams  to  Carl  C  Maurer.Dec.  26,  l'J21 
Dec.  30,  1921 — SAN  JOSE.     A  J  Bowen 

to  whom  it  may  concern. Dec.  23,  1921 


SANTA    CLARA    COUNTY 


Recorded                                                  Amount 
Dec.  29,  1921 — SAN  JOSE.     Hubbard  & 
Carmichael    Bros      to    A      Anderson, 
Rocco  Martorano.  Jennie  Martorano 
and  Michele  Martorano $143.14 


STANI>AlU>l/-ATIO.\      OF      KAII-HOAD 
TIES 


The  American  Railway  Engineering 
Association  and  the  U.  S.  Forest  Ser- 
vice have  been  designated  by  the 
American  Engineering  Standards  Com- 
mittee as  joint  sponsors  for  the  unifica- 
tion of  specifications  for  wood  cros;: 
tiet.  and  'switch  tics  for  all  classe.-  (-r 
use  including  mining  ties.  The  work 
is  to  include  the  grouping  of  ties  with 
rf.'gard  to  preservative  treatment,  but 
not  methods  of  treatment;  and  inspec- 
tion rules.  This  action  is  in  accor- 
dr.i;ce  witli  the  recommendations  of  a 
conference  on  railroad  ties,  to  which 
the  following  organizations  had  desig- 
nated repre:>entaliv<s:  American  Rail- 
way Assn.;  American  Railway  Engi- 
neering Assn.;  American  .Society  ot 
Civil  Engineers;  American  Society  for 
Testing  Materifils;  National  Associa- 
tion of  Railroad  Tic  Producers;  Na- 
tional Hardwood  Lumber  Assn.;  Na- 
tional Lumber  Manufacturers  Assn.;  U. 
».  Department  of  Commerce;  U.  S. 
Forest  Service. 

For  carrying  out  the  work  there  will 
be  organized  by  the  sponsors  a  sec- 
tional committee  having  accredited 
lepresentatives  of  the  above  organiza- 
tions and  of  the  American  Mining- 
Congress,  i'nd  the  American  Wood  Pre- 
servers   Association. 


Telephone:     "West   1726 

J.  A.  MOHR  &  SON 

General  Pnlntlngr  Contractor* 

Specialists  in 

COMPRESSED     AIR     PAINTING 

AND    SAND    BLASTING 

Builders'  Exchange,  180  Jessie  St. 

2216-18   Fillmore  St., 

San   Francisco 


LK\I»    TOO    PUKE    KOIt    CATHEDRAL 
ROOFING 


There  is  such  a  thing  as  too  pure 
lead  for  roofing  purposes.  The  an- 
cient Gothic  cathedrals  of  Europe 
were  topped  with  this  grey  metal  that 
blended  well  with  the  stone  work  and 
the    style    of   architecture. 

Lead  was  the  metal  that  was  speci- 
fied for  the  roof  of  the  Episcopal 
Cathedral  of  Washington  which  is  now 
being  built,  but  after  it  had  been  ap- 
plied for  some  time.  It  was  found  that 
sheet  lead  on  the  steep  roof  slopes 
had  a  tendency  to  flow  downward  under 
its  own  weight  and  the  heat  of  the 
sun.  The  nail  holes  enlarged  and 
allowed  the  metal  to  slip  partially  off. 

Metallurgists  of  the  Bureau  of 
Standards  of  the  Department  of  Com- 
merce were  called  upon  and  they 
found  that  the  grade  of  commercial 
lead  used  was  99.9  per  cent  pure,  far 
too  pure  for  satisfactory  roofing. 
The  recommended  the  use  of  what  is 
technically  called  "hard  lead,"  which 
contains  approximately  six  per  cent 
antimony. 

Lead  roofs  on  European  cathedrals 
have  lasted  for  300  to  500  years,  and 
the  metallurgists  are  of  the  opinion 
that  lead  as  manufactured  in  those 
days  had  impurities  suflBclent  to 
harden    it   for  roofing   use. 


ROAD      IMPHOVKMENTS IN      MEXICO 


Assistant    Trade    Commissioner    H.    M. 
Connell 


The  needs  of  the  various  States  of 
Alexico  were  presented  before  the  Na- 
tional CJood  Roads  Congress  held  in 
Mexico  City  from  September  5  to  11. 
1921,  and  recommendations  were  made 
for  the  financing  of  road  construction. 
As  the  Federal  contributions  from  the 
States  and  Territories  have  been  re- 
duced by  decree  from  50  per  cent  to  2ft 
per  eent.  it  is  proposed  to  require  the 
.States  and  Territories  to  make  up  10  or 
15  per  cent  of  this  reduction  by  ap- 
Iiropriations  for  road  construction.  In 
fact,  this  is  considered  to  have  been  the 
reason  tor  the  reduction  in  the  Federal 
taxes.  An  American  comi)any  is  bidding 
on  the  road  from  Monterey  to  Laredo 
and  definite  projects  have  been  made 
for  various  roads  out  of  .\guasoalien tes 


A  Fibered  Gypsum  Plaster 
Board  th&t  will  not  Bhrlnk, 
wurp  or  buokle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 


148    HOOPER 


OflFice  and  Factory 

STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 
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Steel 
Sash 


1>AL,ACE:   GARAGE) 

O'Brien    Bros.,    Architects 


and 

Ornamental  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Francisco,  Gal. 


Ifisiud  every  liusincKS  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  ola.sses  ol"  building,  street,  sewer  and 
highway  projects.  bridRPS,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vislnB  class  of  work  in  which  you  are  Interested. 

r.no  Missn»\  stuicet  saiv  fraxcisco,  cal.. 


Reinhart  Lumber  and  Planing  Mill  Company 

(;l':.M0lt.'\l.    I.IIMHIOR    YARD 

Dry  Kiln  Cap.ncily.  I'l  Million  Feet  per  Annum 
Grnrral    Mill    nnd    Cnltlnc-I    Work.    Stnrk    Doom,    Mnnli 

KrtiiiirN    niiil    MoiildlnKH 
l7Til    A    KANSA.S    STS.  -  SAN    FRANCISTO 

I 'lion. •    .M.-irk.'t    10.-.7 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busri  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Kxrhange 


Just     FLUSH     it     on! 
lA-PIPOIITH 

■■^H^m     TRAOC    MARK      ^b^imb 

will  permanently 

Dusl proof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.    SOI\iI\Ili:BORI\I  SOINJS,  Inc. 


355   I'acifir   MIeclrle   IUiii<lin|f.  I  x>«  AnRclcn 


77  O'Farrell  Street.  San  Francitco 


15    Cents    Per    Copy 


Pkone  DoaKla*  2372 


rublication    Office  g^  ^^T    FRANCISCO,    CALIF.,   JANUARY    14.    1922       P^^l'^^ed   Every  Saturday 

>00      Mission      Street  '  '  Twenty-sceoiul  ^  oar   ><>.  3 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SAIiE  BY  ALL    LUMBER  DEALERS 
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A  BIG  THING 


'^;' 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

CMpacity  three  gallons 
per  minute. 


V.  Just  the  size  to  fit  the 

average  two-story  home 
^■:  or  nice  Bungalow. 

A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PirrSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufartiired  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CKOCKEi;    DUILDING  YKON    BUILDING 

San    Francisco,   Cal.  Portland.  Oregon 


Tel.   Market   1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Elecftrical 

Contradlor 


221  OAK  ST. 


San  Francisco 


KEEP  POSTED--BUSINESS  IS  REVIVING 

The     Larsen     Construction     Reports    will    give    you    tips    that   are   worth 
thousinds    of   dollars    to    you.     Dally   service.     Send    for   samples. 

560    Mission   Street,  San   Francisco.     Tel.    Douglas   2872. 


Telephone:     West    1726 

J.  A.  MOHR  &  SON 

General  PnintlnK  Contmetors 

Specialists  in 

COMPnESSKD     AIR     PAINTING 

AND    SAND    BLASTING 

Builders'  Exchange,  180  Jessie  St. 

2216-18   Fillmore  St., 

San   Francisco 


LIBERTY 

WALI,  BOARD 

AhurACTU 

PLtfTtft 


KEY- MOID 


liTH  COMPAMV 


_    ] 


A      F 

'«  nri)    or    buck  If 


1       I'l.iiirr 
.1     shrWik, 


Liberty  W  all  Board 

Nuthing  bolter  for  inside  use  in  any  climate.  Has  great  fire 
rcsistfincc,  i.s  sanitaiy  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  variouH  len«:tliH  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT      DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 
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Office  and  Fjictory 

STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 
ssued    Every    Saturday  SAN   FllANCISCO,   CALIF.,   JANUARY   14,    1922  Twenty-second  Vear  No.  2 


No.   060  Mission   Street, 

San   Friinci.sco,   ('alif. 

MRS.    I..    A.    LAHSKX,    Publisher 

J.    P.   FAItRICLL,    lUanaginK    Editor 


Devoted  to  the  iOngineering,  Archi- 
cctural,  Jiuilding  and  Industrial  Ac- 
Ivlties  ot  the  Pacitic  Coast. 


Oflieial    Paper   of   Vallejo    Builders' 
E^xcliange 

subscription  terms  payable  in  advance 
J.  S.  and  Possesions,  per  year.. $4. 00 
Canadian  and  Foreign,  per  year.  .  5.00 
iingl'e    Copies    15c 


Kiitcrcd  an  second-cln.s.s  matter  at 
ian  Francisco  Post  Office  under  act  of 
;on;;ress    of    Itlarcli    3,   1879. 


CLlJE<;EIi,     SAN     FRANCISCO     ENGI- 

NKER,    HEADS    STATE   WATER 

COMMISSION 


Harry  A.  Kluegel,  San  Francisco  en- 
ineer  and  a  major  iii  the  Western 
)ivi.sion  of  the  War  Department  dur- 
ng  the  world  war,  has  been  appointed 
hief  of  the  division  of  water  rights 
)f  the  State  Department  of  Public 
Vorks. 

Kluegel  succeeds  Charles  H.  Lee, 
(fho  was  ousted  from  the  position  by 
tustin  B.  Fletcher,  director  of  the 
department  of  Public  Works,  about  a 
tionth  ago,  as  the  result  of  a  con- 
rover.<;y  over  moving  the  division  of 
vater   rights    to    this    city. 

Fletcher  took  the  stand  that  the 
livision  of  water  rights,  formerly 
mown  as  the  State  AVater  Commis- 
ion,  should  be  removed  from  SaTi 
i'rancisco  to  Sacramento  in  the  in- 
erests  of  efficiency.  Lee  protested 
he  proposed  move  in  letters  to 
fletcher  and  was  asked  for  his  resig- 
lation.  When  this  was  not  forth- 
soming  he  was  notified  that  he  had 
)een    dropped    from    the    state    payroll. 

It  Is  understood  that  Director 
rietcher  is  going  ahead  with  his  plans 
.0  move  the  Water  Commission  to 
Jacramento,  but  it  will  probably  re- 
nain    in    San    Francisco    temporarily. 


EI.IX'TRIC.VI.    DEALERS    TO    MEET 


The  California  State  Assocfation  of 
filed -.ical  Contractors  and  Dealers  will 
■neet  in  the  Travelers  Hotel,  Sacra- 
neiito,  January  21.  The  division  exec- 
Jtive  committee  will  meet  at  9.30  A. 
VI.  At  12.30  P.  M.  the  committee  of 
iiolor  dealers  and  repairmen  will  meet 
it  luucheo'ii.  General  meetings  will  be 
lehl  nt  2.00  nnd  6.30  I".  M.  The  steamer 
Pride  of  the  River,  has  been  especially 
chartered  for  the  occasion  and  will 
leave  the  Jackson  street  pier  at  6  P. 
M.,   Friday,  January  20. 


S.  F.  Firms  Will  Exhibit  at 

Stockton  Building  Exposition 


That  the  movement  to  make  a  big 
success  of  the  Stockton  Architectural 
and  Building  Exhibit,  to  be  held  Jan- 
uary 21st  to  28th,  at  Hotel  Clark,  has 
met  with  unbounded  enthusiasm  and 
support  from  manufacturers  and  deal- 
ers in  building  materials  and  those 
interested  in  the  building  industry  in 
general,  is  the  encouraging  statement 
made  by  Glenn  Allen,  president  of  the 
Stockton  Architects'  Association,  under 
the  auspices  of  which  the  exhibit  will 
be  held. 

As  chairman  ex-ofticio  of  the  various 
committees  in  charge,  Architect  Allen 
was  in  San  Francisco  recently  for  four 
days,  aranging  for  the  different  dis- 
plays, which  are  to  be  so  selected  that 
there  will  be  no  duplication  of  the 
materials  shown. 

Two  sets  of  scenery  for  the  two 
shows  to  be  given  during  the  week  of 
the  exhibit  at  the  Coflonial  Theater 
have  been  designed  by  members  of  the 
Architects'  Association  and  are  being 
painted  by  the  Faggioni  company 
.studios  of  San  Francisco. 

A  view  of  Stockton  in  1930  is  to  be 
depicted  on  the  first  set  of  scenery 
which  will  be  used  in  the  play  of  the 
first  of  the  week,  entitled  "Hiram,  the 
Contractor,"  and  the  other  is  an  Egyp- 
tion  setting  to  form  the  stage  back- 
ground in  "Hiram,  the  Architect,"  dur- 
ing the  last  of  the  week. 

A  number  of  industrial  films  show- 
ing how  different  kinds  of  building 
materials  are  produced  will  be  run  by 
the  local  motion  picture  theaters  dur- 
ing e-Khibit  week,  according  to  Mr. 
Allen,  and  he  says  that  following  the 
exhibit  the  Architects'  Association  is 
to  run  a  publicity  campaign  to  ac- 
ciuaint  the  people  of  Stockton  with 
matters  concerning  the  prices  of  build- 
ing materials,  economical  methods  of 
l)uilding,  new  types  of  construction 
l)rought  about  by  the  war,  economical 
use  of  materials  and  the  new  kinds  re- 
cently put  on  the  market.  This  will 
be  done  by  means  of  newspaper  ar- 
ticles. 

All  of  the  local  dealers  in  building 
materials,   planing  mills  and  hardware 


stores  are  to  be  represented  in  the 
exhibit,  as  win  many  of  the  big  manu- 
facturers of  plumbing  fixtures  through- 
out the  countrj'.  The  Faggioni  studloB 
of  San  Francisco  will  have  a  display 
of  materials  used  in  interior  decor- 
ation. There  will  be  exhibits  of  fioor. 
and  wall  tile  by  local  dealers  repre- 
senting the  factories  in  California  and 
the  east. 

Elaborate  displays  of  electrical  de- 
vices wilJ  show  in  how  many  wavs 
electricity  can  be  used  in  the  home, 
and  there  will  be  films  portraying  the 
production  and  making  of  incandescent 
lamps,  and  also  a  lecture  on  the  uses 
of  electricity,  under  the  auspices  of 
the  Co-operative  Electrical  Association 
of   California. 

Some  of  the  San  Francisco  firms  that 
have  most  recently  reserved  space  at 
Hotel  Clark  for  e.xhibit,  and  what  they 
will  put  on  display,  are:  United  States 
Metal  I'roducts  company,  metal  win- 
dow frames  and  sashes;  Hoff  Magnesite 
company,  composition  flooring;  Water- 
house-Wilcox  company,  building  spec- 
ialties, and  the  McGilvary  Granite 
company,  California  granite  and  build- 
ing  stones. 

The  Indiana  Limestone  Quarrymen's 
Association  will  display  limestone,  and 
the  company  of  Detroit  will  have  an 
exhibit  showing  the  use  of  metal  lum- 
ber for  a  cheap  method  of  fireproof 
construction. 

Everything'  will  be  free  at  the  ex- 
hibit, which  as  far  as  known  is  the 
only  one  of  its  kind  ever  held  for 
educational  purposes  only,  and  for  this 
reason,  it  is  said,  local  dealers  and 
those  in  San  Francisco,  as  well  as 
manufacturers  in  the  east,  are  taking 
a  keen  interest  in  it. 

The  committees  in  charge  and  those 
composing  them  are  as  follows:  Ex- 
hibits, E.  B.  Brown,  William  J.  Wright. 
I.  C.  Satterlee,  Victor  Galbraith,  L.  S. 
Stone;  Architectural  Displays,  E.  B. 
Hrown,  J.  U.  Clowdsley,  Peter  L.  Sala, 
F'ranklyn  E.  Warner;  Publicity,  J.  M. 
Burko,  n.  P.  Morrel),  Frank  V.  Mayo; 
Entertainment,  Peter  L.  Sala,  Joseph 
Losekan,   Charles   Young. 


ENGINEERING    PRIZES    WON    BY 
U.   C.  »IEN 


FEDER.VT.  IIIGirW  AY  GRADE  CROSS- 
INGS TO  BE  ELIMINATED 


The  American  Society  of  Mechanical 
lOngineers  announce  its  junior  prize 
lor  turbinical  papers  has  been  awarded 
to   S.   Logan   Kerr   of   Philadelphia. 

Prizes  for  the  best  papers  submitted 
by  members  of  the  society's  student 
branches  in  fifty-one  American  col- 
leges and  technical  schools  were 
awarded  Carl  H.  White  of  the  Uni- 
versity of  Kansas  and  Richard  II. 
Jlorris  and  Albert  J.  L.  Houston, 
jointly,  of  the  University  of  California. 

Morris  and  Houston  both  received 
their  A.  B.  and  B.  S.  degrees  at  the 
T^nlversity  of  California  in  1920,  re- 
turning the  fall  of  that  year  for  the 
semester   of   mechanics. 

Morris'  home  is  in  Venice.  Cal. 
Houston  lives  in  Palo  Alto  and  is  a 
member  of  the  Chi  Thi  fraternity. 


Grade  crossings  will  be  eliminated 
wherever  possible  and  replaced  with 
bridges  or  underpasses  on  all  roads 
of  the  federal  aid  highway  system  to 
be  constructed  under  the  Federal  High- 
way Act.  the  U.  S.  Bureau  of  Public 
Pwoads  announces.  Important  roads, 
many  of  which  at  present  cross  and 
recro!5S  railroads  at  grades,  hereafter 
will  be  built  entirely  on  one  side  of 
the  railroad  even  though  this  increase 
the  co.«t  of  construction,  or.  if  cross- 
ings are  unavoidable  or  justified  by 
local  intorests  the  road  will  pass  over 
or  under  the  track,  the  railroads  in 
most  instances  of  this  kind  bearing 
half  the  cost  of  building  the  bridge 
or  underpass.  In  the  three  years 
ended  with  1920.  according  to  records 
available  at  the  bureau.  3636  lives  were 
lost  and  10,644  persons  were  Injured 
at  grade  crossingrs  in  the  United  States. 
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THE  DETROIT-WINDSOR  BRIDGE 


Development  of  the  plans  for  the  De- 
troit River  bridge  to  connect  Detroii 
and  Windsor,  a  project  that  has  been 
under  consideration  during  the  past 
two  years,  has  progressed  far  enougli 
to  put  Into  concrete  form  some  of  the 
outstanding  individual  features  of  the 
proposed  structure.  A  span  of  180j; 
ft.  center  to  center  of  towers  will  ho 
required,  and  for  this  purpose  a  .sus- 
pension bridge  with  unloaded  back- 
stays, carrying  two  decks  for  separalt; 
accommodation  of  railway  and  high. 
way  traffic,  has  been  designed.  The 
plan  has  been  adapted  to  the  require- 
ment of  construction  in  two  stages,  the 
highway  deck  to  be  constructed  first 
a-nd  the  railway  deck  to  be  added  later 
together  with  the  cables  and  extra 
stiffening-truss  capacity  required  to 
take  care  of  it.  The  unprecedented 
span  length  and  the  high  load  capaci- 
ty necessary  for  the  service  to  be  car- 
ried made  the  design^  difficult  prob- 
lem. Some  drawings  of  the  design  pre- 
pared by  Charles  Evan  Fowler,  chief 
engineer,  and  D.  B.  Steinman,  assistant 
to  the  chief  engineer,  are  reproduced 
herewith. 


of  four  posts  in  the  vertical  planes  of 
the  four  pairs  of  cables  (one  pair  to 
each  stiffening-lruss.)  A  sag  ratio  of 
one-tenth  has  been  adopted,  with  stif- 
feni.'ng-truss  depth  one.flftieth  of  the 
span  length;  a  sag  ratio  of  one-ninth 
and  a  truss  depth  of  one-sixtieth  are 
being  investigated  for  economy,  de- 
flection and  general  appearance  of  the 
structure.  The  sag  in  question  is  the 
mean  of  that  of  upper  arid  lower  cables. 
The  two  decks  are  spaced  the  full  depth 
of  the  trusses.  The  lateral  system  has 
a  paneling  of  four  times  the  length  of 
the    stiffening-truss   panel. 

On  account  of  the  heavy  loading, 
special  effort  has  l)een  made  to  util- 
ize the  material  to  fullest  efficiency 
by  careful  adaptation  of  the  unit  stres- 
ses to  the  available  strength.  For  the 
floor,  normal  concentrations  have  been 
taken  iTito  account,  including  E60  load- 
ing on  the  railway  deck,  with  impact 
.50  per  cent  of  that  specified  by  the 
Pencoyd  formula,  for  railway  speed  of 
20  m.  p.  h.;  for  the  major  elements  of 
the  structure,  a  total  live  load  of  36,- 
000  lb.  per  lineal  foot  of  bridge  (24,- 
000    lb.    Cor    four    railway    tracks,    5,000 


The  railway  and  highway  floors  will 
however  absorb  nearly  half  the  lateral 
force.  A  temperature  variation  of  60 
degrees  F.  above  and  below  mean  was 
allowed  for.  The  suspended  dead  load 
for  the  design  as  worked  out  amount.s 
to  :',7,700  lb.  per  lineal  foot,  of  which 
the  cables  and  suspenders  make  up 
<;.7(iO    lb.    and    the    four    trussess    16,500. 

L'nit,  stresses  have  been  applied  as 
follows,  the  two  stresses  given  being 
in  each  case  extreme  and  working, 
respectively:  Cables,  100,000  and  85,- 
000;  suspenders,  50,000  and  40.000;  alloy 
steel  for  towers  and  trusses,  45,000-150 
1/r  and  30,000-120  1/r;  structural  steel. 
20,000-80  1/r.  The  extreme  stresses 
are  to  be  applied  to  congested  loading 
and  temperature,  or  to  normal  loading 
with  temperature  and  wind.  The 
Working  stresses  are  to  be  applied  to 
normal  load  and  temperature,  or  to 
empty  bridge  with  temperature  and 
wind. 

Eight  cables  proved  necessary  pri- 
marily because  of  the  long  span  and 
great  load.  Cables  of  21  in.  diameter 
were  considered  the  largest  practicable 
for  construction   and   efficiency.     How- 
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FIG.    2— niMRNSIONS    AND    STRUCTUR.\li   AURANGESIKM'    OF   PROPOSED   DF/IROIT- WINDSOR   BRIDGE-TRITSS 

REflNKORCEMENT  WHEN   SECOND  DECK  IS   .\DDED 


During  the  past  few  months  the  in- 
terest back  of  the  bridge  have  obtained 
the  necessary  authority  from  Congress 
and  from  the  Dominion  rarliament 
through  the  granting  of  charters  to  an 
American  and  a  Canadian  company  for 
the  construction  of  the  bridge.  These 
companies  have  since  been  organized 
for  joint  action.  Arrangements  have 
also  been  concluded  with  a  security 
brokerage  house  to  sell  the  bonds  and 
stock  of  the  enterprise.  In  the  mean- 
time an  advisory  board  of  engineers 
has  been  formed,  comprising  George  Tl. 
Pegram,  Prof.  William  H.  Burr.  C.  X. 
Monsarrat    and    Prof.    C    It.    Young. 

The  principal  dimensions  of  the 
structure  are  given  in  Fig.  2  herewith. 
The  towers  are  of  steel,  consisting  each 


Reprint   Pacific   Builder    and    Enigineer, 
Seattle,  Wash. 


lbs.  for  two  trolley  tracks,  and  7,000 
lb.  roadway  and  sidewalk  load.)  This 
is  regarded  as  full  or  "congested"  load- 
ing, a  condition  that  would  probably 
never  be  possible  of  realization  as  a 
test  load,  and  to  which  extreme  unit 
stresses  might  be  applied.  The  normal 
live  load,  for  the  application  of  nor- 
mal unit  stresses,  is  made  up  of  three, 
quarters  of  the  congested  railway  load 
(four  tracks  at  4.500  lb.),  40  per  cent 
of  the  trolley  load  (two  tracks  at  1,000 
lb.),  and  half  the  roadway  and  side- 
walk loading  (50  lb.  per  sq.  ft.),  mak- 
ing a  total  of  23,500  lb.  per  lineal  foot 
of  bridge,  or  65  per  cent  of  the  con- 
gested loading.  Wind  was  computed 
at  30  lb.  per  sq.  ft.  of  exposed  surface, 
including  the  projected  surface  of  two 
trusses  and  train  and  traffic  loading, 
a  total  of  1.S50  lb.  per  lineal  foot  of 
bridge,    considered    as    a    moving    load. 


ever,  this  arrangement  also  afforded 
a  ready  solution  of  the  problem  of 
two-stage  construction.  Six  of  the 
eight  will  be  21  in.  in  diameter,  con- 
taining 7,980  parallel  wires  each,  of 
0.M12  in.  diameter,  galvanized.  Two  of 
them  ^^  ill  be  18  in.,  with  6.700  wires 
(>f  the  same  size.  Wire  of  21.i.000  lb. 
ultimate  and  70%  elastic  limit  was 
counted  on.  though  material  of  about 
lilt;,  higher  elastic  value  may  be  ob- 
laineil.  The  cables  are  to  be  con- 
tinuous from  anchorage  to  anchorage, 
and  to  be  wrapped  with  N'o.  9  soft 
annealed  galvanized  steel  wire:  the 
suspenders  will  be  pairs  of  galvanized, 
wire  ropes  1%-  and  1%-in.  diameter. 
>'aximuiTi  cable  stress  amounts  to 
10,700.000  lb.  for  a  21-in.  cable,  under 
normal    load    with    temperature. 

As   the  development   of  railroad   traf- 
fic arrangements  and  conne.-tions  is  be- 
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lleved  likely  to  delay  the  realization 
of  the  project  if  construction  to  full 
capacity  at  the  start  is  contemplated, 
the  present  intention  is  to  build  a 
highway  bridgre  first.  under  such 
method  of  construction  tliat  only  so 
much  is  built  as  is  necessary  to  sup- 
port the  highway  deck,  while  at  the 
same  time  the  additional  supporting 
and  carrying  structure  for  the  railway 
deck  can  be  provided  by  direct  attach- 
ment to  the  original  bridire.  Accord- 
ingly the  design  is  such  that  the  four 
lower  cables  (inner  21  in.,  outer  IS 
in.),  the  four  stiffening-trusses.  and 
the  entire  upper  deck  structure  could 
be  built  first,  but  with  the  omission 
of  one  (of  two  separate)  web  systems 
and  of  reinforcing  plates  of  the  chords 
of  the  stiffening-trusses.  The  second 
or  upper  set  of  cables  would  be  reeved 
and  assembled  only  when  the  railway 
or  lower  deck  is  required.  These 
cables,  separated  near  midspan  from 
the  lower  ones  by  a  height  of  some 
20  ft.,  are  to  pass  over  saddles  directly 
above    the   saddles   of  the   lower  cables 


fixed  at  the  base  would  be  more  than 
twice   as   heavy. 

The  stiffening  trusses  were  designed 
two-hineed  for  reduction  of  deflections 
and  to  avoid  high  suspender  loads 
near  midspan  such  as  may  occur  witii 
a  center  hinge;  the  weights  of  two- 
hinged  and  three-hinged  truss  were 
found  to  be  about  equal  for  the  con- 
ditions  of  the   Detroit  bridge. 

ITnloaded  backstays  were  used  pri- 
marily o-n  account  of  a  curve  in  the 
railway  approach,  but  the  avoidance 
of  large  deflections  in  the  side  spans 
and  decrease  of  main-span  deflection 
were  considered  weighty  additional 
reasons  for  this  type  as  against  loaded 
backstays,  although  there  was  little 
dil'f e?  ence  in  economy  between  the  two 
arrangements. 

For  the  anchorage  the  novel  con- 
struction sketched  has  been  devised 
to  provide  for  direct  transfer  of  the 
cable  pull  to  the  underlying  rock  with 
a  concrete  anchorage  block  only  heavy 
enough  for  the  desired  solidity  of  con- 
struction and  for  the  purposes  of  brae. 


The  last  preliminary  difficulties  were 
overcome  Xovember  9th.  when  the  di- 
rectors and  officials  of  the  American 
company  met  with  the  Michigan  Public 
Utilities  Commission  and  reached  an 
agi-eement  with  the  commission  as  to 
how  such  securities  could  be  sold  and 
the  manner  in  which  they  should  be 
sold.  The  same  day  it  was  agreed  that 
$30,000,000  in  securitie.s  should  be  is- 
sued: and  an  open  mortgage  was  given 
to  the  Guaranty  Trust  Company  of 
Detroit,  and  filed  in  Detroit  and  at 
Ottawa,  for  that  amount. 

The  Board  of  Directors  of  the  Ameri- 
can company  includes  members  from 
both  Detroit  and  Canada,  the  interests 
of  both  sections  being  intimately  re- 
lated. W.  B.  Gregory  iff.  Gregory'. 
Mayer  &  Thorn,  is  president  of  the 
company  and  as  president  is  a  direc- 
tor. Other  directors  are  Hiram  H. 
Walker,  vice-president;  J.  W.  Austin, 
Detroit  Graphite  Company,  treasurer; 
Charles  Evan  Fowler,  second  vice, 
president  and  secretary;  W.  J.  Pulling" 
president      of     the     Canadian      Transit 


Ar+iculoted    Anchorage 


Tower 


V'Ui.   .1 — POUT.\I.-BIlACED    TOWER    AMI    STUIJT-AIVII-TIK    ANrilORAGK    DETROIT    IIIIin<;E 


.  ..,  ,.,.,,  ,,,1,  .  lo«oly  parallel  to  them 
along  tho  li.ickslay  IfUglli  to  separatf 
.iKchor  chnlnH.  Anchorages,  tower 
liier.s  and  towers  are  hullt  of  full 
"  aparlty  In  thf  iKglnniriK.  on  account 
of  the  dimculty  or  Imprai-tlcablllty  of 
I'vo-Btage  ron«truclli)n.  Two  special 
•■Icmenla  of  tho  slruclurc  are  sketched 
In  Flff.  3.  nhowlng  one  of  the  towers 
and  one  of  the  anch(»r.ig<H.  Tho  foiij- 
1I...HI14  f,f  ench  tower  ari'  portal -brnccd 
i<l  of  being  connected  by  full 
■  n.'il  bracing.  Brjiiw  roadway 
I' VI  I  th<y  ari'  bruciM  by  trans- 
\  <T(ie  (ll.'iptirfini".  ^Vbll<  tliine  towera 
.ire  lo  1m  lit. Ill  of  alliiy  )  l.  i,  lhi>  worU - 
Itiif  MlrfMSiTN  in  comprcM'-iiin  will  not 
.•xcfi'A  nR,noo-14(i  l/r  ovi  M  under  con- 
"Ilng  Tho  maxliijiiin  coni- 
I  n     un     Inner     towii-     poHt     In 

11>..  for  working  llvo-lond 
roiiiili  loiiit,  with  exirfmo  tetiipcrnture 
and  wind  action.  Tho  towerM  are 
hinged  at  the  bime  to  nllnw  for  niovi'- 
ni'nt  of  the  ^addlon  due  1<.  tomperjif lire 
clinviite  of  the  cnhlfB.  Their  weight 
!■    about    20,000,000    lb.,    while    towers 


ing  tho  lour  stmt  frames.  This  is  at- 
tained by  proviiling  an  inclined  sliiil 
from  rock  up  to  the  anchorage  sndtllc. 
from  which  saddle  (taking  the  pull  of 
one  nppi-r  and  one  lower  cable)  two 
eyebar  chains  jiass  backward  and 
downward  Into  a  pit  In  the  rock  con- 
taining anchorage  girders.  Both  strut 
and  anchor  chains  arc  Incased  In  shari.>^ 
of  concrete  .■is  protection  from  coi- 
rohlon  and  indirectly  a  relnforcemiiii 
of  the  anchorage — Englneerlnff  New.s 
Record. 

Since     pub1ic:it  lr>n     of    the    above    ;it 
tide     much     i)rogri'8.i«    )ia«     boon     mad. 
toward     constrncilon     of     this     brhU'. 
I'lanH    have    been    drawn    and    Chnrb  • 
I'lvnn  Kowlf-r,  chief  englne'T  and  chair 
ni.in    of    the    board    of   conHullIng   I'tiul 
Mcern.   undi-r   whooe  dlrectlo'ii    the   planN 
wore   drawn,   han   been    given   autliorliv 
to   clear   up  flnal   dctallR   of   the   plniu^ 
NlralKht«n  nut   lognl  iiurntlonn  and  Imi\ 
Mboro   MiKico.      fon.^l  ruction    work    In    i" 
begin    In     the    nprlng    nnd    within    foiii 
years,    li     In    believed,    the    upper    d<'<  K 
will   be    ready    for   Rorvlcc. 


Company;  Allan  .\  Tciuidclon,  Detroit 
Seamless  Tube  Company;  A.  F.  Healy. 
Windsor,  president  Mutual  Finance 
Company;  diaries  B.  Van  Dusen  of  the 
Kresge  Company:  James  O.  Murphln. 
Detroit  attorney,  and  Dr.  J.  O.  Ueamo 
of  Windsor,  former  minister  of  public 
works   of   Ontario. 

The  board  of  directors  has  closed  a 
contract  for  Iho  sale  «if  securities  with 
]{.  T.  Scot  I  .^i  Conipany.  stock  brokers 
of  Toronto.  ThI.s  company  has  22 
ofTlces  in  Ontario  now  and  will  open 
about  40  ofllcs  In  the  United  Slates 
lo   handio    the   slock    sales. 

The  liu.-ird  of  consult Iuk  rngineers 
has  been  chosen  from  the  best  engi- 
neering talent  of  the  two  countries. 
Charles  Kvmi  Fuwb-r  (»f  S(>atlle,  whose 
fani<«  n.s  Ihi-  fpanni'i-  of  slr<-ams  and 
the  constructor  of  great  structures.  Is 
world-wide,  is  chief  engineer  and 
i-hiilrmRn  of  tho  board.  Then  there 
Is  tloorKe  H.  I'ogrHm,  chief  engineer 
of  the  Inlerborough  Uaidd  TranKit 
Company  of  Now  Vnrk.  ono  of  the 
greatest  pieces  of  engineering  work   in 
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the  world.  Prof.  William  H.  Burr,  of 
New  York  City,  authority  on  such 
work  as  tlie  building  of  this  brid.Lce 
is  to  be,  is  the  third  member  of  the 
board.  Col.  C.  M.  Mo'nsarrat,  of  Mon- 
treal is  the  fourth  member;  Prof.  C 
R.  Young,  of  the  University  of  Toronto 
is  the  fifth,  and  Prof.  H.  E.  Riggs,  of 
the  Univor.sity  of  Michigan  is  speciril 
consulting    engineer. 

Considering  what  has  been  the  effect 
when  such  groat  enterprises  have  been 
developed  elsewhere,  not  only  the  cities 
of  Detroit  and  AVindsor  are  to  be  vastly 
benefitted,  but  the  state  and  provinri; 
which  are  to  be  joined  by  the  striu- 
ture,  as  well  as  the  respective  nations 
The  movement  of  freight  in  great  and 
increasing  quantities,  now  a  matter 
of  days  will  be  reduced  to  a  question 
of  hours.  Universal  experience  ha.s 
shown  that  when  transportation  be- 
tween any  two  sections  is  made  cheap, 
fast  and  easy,  trade  between  them 
grows  at   a  stupendous   rate. 


War  Department  to  Use 

A.  E.  S.  C.  Standards 


Vallejo  Builders  Hold  Annual 
Goose  Stew 


(By  Joe  OdgCTH) 


The  Builders'  Exchange  of  "Vallejo, 
held  its  second  annual  banquet  under 
the  title  of  a  "Goose  Stew,"  m  the 
Banquet  Hall  of  the  Eaglle  Restaurant, 
Vallejo.  About  150  attended  the  affair. 
Representatives  of  the  building  ira- 
ternity  from  every  section  of  iVTortiieni 
California  attended. 

W.  H.  George  of  the  Henry  Cowell 
Lime  and  Cement  Company,  started  the 
evening  with  a  toast — then  came  the 
"stew"  and  plenty  of  it — with  an  extr;i 
amouTit  of  trimmings. 

Chas.  Gompertz,  President  of  the  San 
Francisco  Builders'  Exchange,  gave  an 
interesting  talk  and  advised  the  Vallejo 
members  of  the  success  of  the  Ameri- 
can Plan.  IVIr.  George  also  gave  a  vei 
enlightening  talk  on  the  topic  and  read 
a  letter  from  the.  Sonoma  County 
Builders'  Exchange,  which  declared 
it  had  adopted   the  American  Plan. 

D.  B.  ParquharsoTi,  general  contrac- 
tor of  San  Francisco,  talked  on  the 
"Boy  of  Today."  He  advised  that  the 
younger  generation  be  given  a  better 
opportunity  to  learn  a  trade.  Good 
mechanics  are  sorely  needed  in  the 
building  trades  at  the  present  time,  he 
declared. 

Edward  C.  Graff  and  W.  E.  Whalen 
of  the  Oakland  Builders'  Exchange,  en. 
lightened  the  Vallejo  inembfr.s  of  th.. 
building  situation  in  that  city.  The 
number  of  building  permits  issued  in 
Oakland  during  the  past  few  months 
indicate  the  success  of  the  "open  shop" 
in   that  city. 

Wm.  Cobbledick,  glass  manufacturer 
of  San  Francisco  told  the  menibers  ol 
his  success  of  installing  store  fronts 
in    Vallejo    with    open    shop    mechanics. 

W.  O.  Crosby,  one  of  the  prime 
movers  of  the  Vallejo  Exchange, 
motored  from  his  mines  in  Calaveras 
County  to  attend  the  banquet.  Crosby 
gave  a  lengthy  talk  on  the  "American 
Plan,"  and  requested  each  and  every 
member  of  the  Exchange  to  back  it  up. 

Carson  Estees  was  toastmaster  for 
the  evening. 

Much  credit  is  due  S.  H.  Averill. 
president  of  the  Vallejo  Builders'  Ex- 
change, also  to  Ed.  Pierce  and  Ed. 
Watkins,  who  served  on  the  banquet 
committee  and  to  Geo.  Barenchi.  D. 
Pagannini  and  Ed.  Johnson,  who  killed 
the  geese   that  made   the  "stew." 

Following  the  banquet  a  meeting  of 
the  Exchange  was  held  and  the  Ameri- 
can Plan  adopted.  Men  reportlTig  for 
work  January  12th  will  work  under 
the  American   Plan. 


The  .Secretary  of  War  has  directid 
that: 

"The  Supply  Branches  of  the  Army 
utilize  in  connection  with  their  .speci- 
lications  the  standards  that  have  been 
or  may  be  adopted  by  the  America ^^ 
Engineering   Standards   Committee." 

I'his  i.s  part  of  a  general  policy  ot 
the  War  Department  to  co-ordinate  its 
whole  supply  system  with  the  best 
i-ommr-rcial  jjractice.  and  to  support  a 
national  program  of  engineering  and 
industrial  standardization,  said  (.Colonel 
George  S.  Gibbs.  of  the  General  Staff, 
in  a  recent  address  before  the  Amei-i- 
can  Mining  Congress  on  "Standardiza- 
tion and  National  Defen.se,"  given  by 
special  authorization  of  the  Secretary 
of   War. 

"The  essential  needs  of  defense  are 
men  and  supplies,  or  personnel  and  ma- 
terial," said  Colonel  Gibbs.  "The  men 
must  be  trained  and  have  the  will  to 
win.  The  .supplies  must  be  suitable  for 
their  uses  and  adequate  in  quantity. 
That  is  where  standnraixa.tion  comes 
in.  It  represents  tiie  dilference  on  the 
one  hand,  between  being  able  to  get 
the  needed  quantities  of  uniform 
articles  of  tested  usability,  and  on  the 
other  hand,  of  being  restricted  and 
harrassed  by  a  hodge-podge  of  varie- 
ties, the  usable  quantities  of  which  are 
always  insufficient." 

"The  importance  of  standardization 
of  war  supplies  cannot  be  exaggerated. 
In  these  days  war  involves  the  united 
effort  of  an  entire  nation  and  the  com- 
bined employment  of  all  of  its  princi- 
pal industries.  How  is  it  possible  to 
harmonize  the  use  of  thousands  ol 
articles  to  a  common  end  except  by  the 
adoption  of  a  far-reaching  and  effective 
program   of  Standardization? 

"Colonel  Wainwright,  Assistant  Sec- 
retary of  War,  i.s  an  enthusiastic  sup- 
porter of  such  a  program  of  stand- 
ardization," said  Colonel  Gil>bs. 

Congress  recently  provided  that  he 
"shall  be  charged  v.ith  the  su))ervisioii 
of  the  procurement  of  all  military  sup- 
plies and  other  business  of  the  War  De- 
partment pertaining  thereto" 


I.OS  AiVGELKS  BUILDING  BOOM  COX- 

TllVUrCS — XIM3  MII>CIOiV  TOTAL, 

FOa    nrOCEMBRR 


Building  operations  in  the  city  of 
Los  Angeles  for  December,  1921,  totaled 
$9,168,S51.  A  total  of  3364  permits 
were    issued. 

The  Southwest  Builder  and  Contrac- 
tor, an  authority  on  construction  news 
in  the  southern  section  of  the  state, 
sums  up  the  1921  building  program  as 
follows: 

"Los  Angeles  building  record  for 
1921  falls  only  about  six  millions  short 
of  the  combitied  totals  for  1919  and 
1920.  The  total  number  of  permits  is- 
sued during  1!>21  was  37,206  and  the 
estimated  valuation  $82,761,386.  both 
new  high  records.  About  eighteen  and 
a  half  millions  of  the  gain  of  $22,737.- 
7S6  for  1921  as  compared  with  1920, 
was  in  frame  construction,  l-story  and 
2-story  buildings,  representing  chiefly 
housing  operations.  Class  A  reinforced 
conorote  constructioT,  for  1921  was  ap- 
proximately eqiiiil  to  that  for  1920.. 
Permits  were  i-'^sned  for  three  i:!ass  .\ 
steel  frame  buildings  valued  at  $4,170,- 
100  in  1920.  but  none  were  issued  for 
this  type  of  construction  in  1921.  This 
was  partly  offset,  however,  by  a  gain 
of  a  little  more  than  two  millions  in 
Class  C  construction.  There  was  also 
a  gain  of  more  than  three  millions  in 
Class  D  brick  buildings. 


■  'I'hus       the       busin<-K«       featu: 
iiiilitury^  suiipiy  are  grouped   und-.r  on- 

■-iupr-rvising  head. 

■■'Itie  military  featun.s  an-  worked 
out  by  the  Genera!  Staff.  They  in- 
clude what  articles  are  needed,  the 
•luaniities  required,  when  they  are 
need.  d.  and  where  they  are  lo  on  de- 
livered. 

"it  requires  no  imagination  to  see 
how  tremendously  both  the  business 
and  military  interests  of  the  War  De- 
partment can  be  assisted  by  stand- 
ardization. 

'All  the  agencies  df^scribed  are  keen- 
ly alive  to  it,  and  it  may  be  safely  pre- 
dicted that  busine.ss  firms  dealiiig  witn 
the  \\  :ir  Department  will  find  a  steady 
and  gratifying  Iniprovement  in  the 
clearness  and  simplicity  of  it.s  re- 
quirements. The  principle  of  stand- 
ardization Is  likewise  being  extended 
to  its  business  methods, — particularly 
to  forms  of  contracts." 

There  are  seven  Supply  Branches  of 
the  Army,  the  Quarterma.'^ter  Corps, 
which  purchases  all  general  supplies  of 
a  commercial  character.  Ordnance  De- 
partment, Medical  Department.  Corps 
of  Engineers,  Signal  Corps,  Chemical 
Warfare  Service,  and  Air  Service.  As 
outlined  by  Colonel  Gibbs,  the  arrange- 
ment for  determining  types  of  supplies 
and  specifications  for  them  is  as  fol- 
io ivs: 

•First: — the  users,  the  troops  them- 
selves as  represented  by  the  f'hiefs  ot 
the  several  arms,  make  known  what 
they  want.  Conflicting  views  are  co- 
ordinated by  the  General  Staff. 

"Second: — the  Chief  of  iht  supply 
branch  responsible  for  procuring  that 
class  of  articles  ha.s  the  research  and 
engineering  work  done  and  samples 
piepared.  The  typo  receives  final  ap- 
proval by  the  Secretary  of  War  and 
the  article  is  prescribed  in  equipment 
tables." 

"Kach  such  branch  has  a  technical 
committee  charged  with  preparing  and 
carrying  out  a  definite  program  of  pre- 
paring specifications  of  all  articles  pro- 
cured liy  that  branch.  This  is  a  task 
that  will   take  years  to  comt)lete." 


Housing  operatioTis  for  1921  were 
represented!  by  15,556  permits  for  dwel- 
lings, flats  and  apartments  with  an 
estimated  valuation  of  $47,475,977. 
These  provided  accommodations  for  19.- 
572  families,  or  approximately  90,000 
persons,  based  on  the  census  estimate 
of  a  ratio  of  4  >/^  persons  per  family. 
Housing  operations  represented  ap- 
proximately 41.8  per  cent  of  the  total 
number  of  building  permits  and  57.3 
per  cent  of  the  total  valuation  for  the 
year.  In  1920,  permits  were  issued  for 
O.tio.j  dwellings,  flats  and  apartments 
with    an    estimated    valuation    of    $32,- 

■i;if).f'3)." 


siv\M)\iu>i7,.\rio>  o!'  Avoai)  ri.xr- 

INfi   Mi:'Iii<M>8 

TlU'     American    Soclcly    tor    Tesiinp 

Mi.teri.ils  and  the  U.   S    i-- ......  .    ^-   

ha\e   ix-en  designated 
ICiigiiii  oring    ^3tanda": 

jr.rni  sponsors  for  the  .1  \.;  .m;'  ■: 
aniforni  !>tandard  methmi.-;  ot  testing 
wood.  This  action  was  to '.en  ..<  t  ho  r<^- 
sult  of  a  canvas  made  of  the  principal 
national  bodies  concerned  wiih  ih.- 
Moposod  project,  from  which  it  was  ap- 
parent that  mere  is  a  leal  d.-nianri  for 
the  work,  and  that  the  i..ii,;  s'.  - 
.ship  here  Indicated  would  i' 
to  the  industry. 
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The  Observer 


Practically  all  the  lumber  mills  and 
logging  camps  in  the  Pacific  Northwest 
have  resumed  operations,  according  to 
word  from  Seattle.  The  majority  of 
the  camps  have  shut  down  for  a  month 
and  some  mills  have  been  running  at 
only  50  per  cent  of  capacity.  Active 
demand  from  both  Japan  and  the  At- 
lantic Coast  continues  and  it  is  ex- 
pected mills  will  be  running  full  capac- 
ity February  1st. 


Announcement  of  plans  for  the  im- 
mediate opening  in  Fresno  of  an  in- 
dustry to  build  electric  and  gasoline 
street  and  railroad  cars,  automobile 
bodies  and  special  tops  for  pleasure 
oars,  is  made  by  H.  E.  Myers,  vice- 
president  of  the  A.  Meister  Sons  Com- 
pany of  Sacramento.  The  new  plant 
will  represent  an  outlay  of  $150,000 
and  will  employ  between  50  and  75 
men  the  year  round. 


A  competition  for  a  design  for  the 
new  reinforced  concrete  bridge  over 
the  Santa  Ana  river  in  West  Riverside 
is  proposed  by  the  Riverside  county 
supervisors.  County  Surveyor  A.  C. 
F^lmor  has  been  instructed  to  prepare 
a  program  for  the  competition.  Cash 
prizes  will  probably  be  offered.  The 
structure   will   cost  about    $100,000. 


How's  business?  E.  H.  Peterson,  of 
Malott  &  Peterson,  contractors:  "We 
are  pleased  to  say  that  the  future 
prospects  in  our  business  are  very 
good.  We  are  basing  our  opinion  on 
the  numerous  requests  for  bids  on 
work  and  also  on  the  number  of  jobs 
on  boards  in  the  various  architects' 
offices." 


J.  B.  Warrack  of  the  Warrack  Con- 
struction Co.,  elected  president  of  the 
Seattle  Master  Builders'  Association 
with  headquarters  in  Rainier  Block. 
Seattle.  Other  officers:  Arthur  Ger- 
bel,  Great  Northern  ConstructioTi  Com- 
pan,  vice-president;  John  Shoemaker, 
secretary;  M.  Arreson  of  Arveson  & 
Tjidral,    treasurer. 

IjOB  Angeles  Chapter,  American  As- 
sociation of  Engineers,  has  elected  the 
following  officers  to  serve  for  the  year 
1922:  IT.  7j.  Osborne,  Jr..  president; 
H.  C.  Ferry,  first  vice-president ;  W.  W. 
Patch,  second  vice-president.  Direc- 
tors: W.  D.  Armstrong.  C  W.  Koiner. 
C.  T.  TiPedfl  and   J    B.   T^lpplncott. 

At  the  Minual  election  of  officers, 
Harley  W.  Brundlge  was  re-elected 
president  of  the  State  Railroad  Com- 
mlHBlon.  Bnmdlge  has  Ixen  President 
of  the  Commission  since  May  0.  1^21. 
when  Frank  IT.  Devlin,  then  head  of 
the  body,  resigned.  r'nlonel  H.  G. 
Mathewson   was   re-elected   secretary. 

Vallejo  Is  In  line  for  :i  steel  plant. 
A.  C.  I'.  ZiMinor,  vlce-prenldrnt  of  the 
llenlty  Development  Corpornllon  of 
Detroit,  Mich.,  has  been  looking  over 
)iroMpeeilv«  Hltes  and  whil.'  he  did  not 
declare  the  outr,c»me  of  his  visit  It  Is 
thouirht  he  was  favonibly  Impressed 
with  the  many  loiatlons  Ix'  inspected. 

J.  F.  Lyon  of  Pleasant  Valley.  Kl 
Dorndo  County,  has  Bold  to  the  Pleas- 
ant Valley  Lumber  Co,  hii  entire  In- 
teresi  In  f-evernl  hundred  acres  of  tim- 
ber and  ranch  lands  and  n  sawmill 
looatod   at   Pleaiant  Valley.     After   In- 


stalling  some   new   equipment  the   new 
owTiers   will   begin    operations. 


A  bond  election  to  finance  the  im- 
provement of  roads  and  the  construc- 
tion of  permanent  highways  in  Colusa 
County  is  proposed  by  the  Colusa 
county  uTit  of  the  farm  federation.  A 
meeting  will  be  called  when  the  super- 
visors and  other  county  organizations 
will    ^liscuss    the    proposal. 


deports  from  all  sections  of  the  San 
Joaquin  Valley,  with  regards  to  build- 
ing, are  encouraging.  Building  activi- 
ties for  the  past  year  have  doubled, 
tripled,  and  in  many  cases  quadrupled. 
Home  building  leads  all  other  classes 
of  building  with  school  following  a 
close  second. 


Figures  compiled  by  the  Lumber 
World  Review,  indicate  that  for  the 
first  tcTi  months  of  1921,  more  money 
was  nut  into  building  generally  than 
in  1920 — $1.395, 761, 5S1  against  $1,315.- 
567.951.  The  average  cost  per  build- 
ing decreased  18%.  $3070  against 
$3639. 


The  Pacific  Meter  Works,  a  branch 
of  the  American  Meter  Company,  New 
York,  has  leased  a  two-story  building 
at  1123  Harrison  street,  and  will  manu- 
facture meters  for  the  Pacific  Coast 
and  export  trade.  E.  W.  Hammond  is 
manager    of   the    branch. 

The  Sonoma  County  Building  Trades 
Council  has  issued  no  statement  as  to 
their  rejection  or  acceptance  of  the 
Builders*  Exchange  "American  Plan" 
propositioTi.  Indications  are  that  a 
"working  under  protest"  decision  has 
been   reached. 


Rumors  are  current  in  Reno,  Nevada, 
of  a  general  movement  among  the 
building  interests  to  inaugurate  the 
American  plan  or  "open  shop."  Jour- 
neymen plumbers  aTid  the  Master 
Plumbers'  Association  are  at  "outs," 
according    to   newspaper   reports. 


The  Alameda  City  Planning  Commis- 
sion has  called  a  meeting  to  inaugurate 
plans  for  a  movement  to  stimulate  in- 
dustrial progress.  The  commissiim 
seeks  more  factories  for  Alameda  d\n-- 
ing    the    year    1922. 

The  Grass  Valley  Chamber  of  Com- 
merce has  iiassed  resolutions  calling 
upon  the  city  trustees  to  inaugurate 
a  program  of  street  paving.  Need  of 
permanent  improvements  Is  declared 
to   be   urgent. 


San  Francisco  Board  of  Park  Com- 
missioners Is  considering  the  construc- 
tion of  an  athletic  stadium  In  Ooldeti 
Gate  Park  In  addition  to  lmi)rovlng  nil 
playgrounds   aiul    district  parks. 


Auburn  Chamber  of  Commerce  ap- 
points committee  to  perfect  the  organi- 
zation of  a  building  and  loan  ns.Moci- 
atlon  with  a  view  to  stimulating  build- 
ing   activities    In    thai    section. 


City  Trustee."*  of  Tracy,  propose  to 
call  an  election  In  April  to  decide  the 
(Hiesllr.n  of  Issuing  bonds  to  flnnnrn 
the  establishment  of  a  mu-nlclpal  g:is 
plant 

The  lleuf).  Nevada,  city  rnunrll  pro. 
poses  to  pavo  7r.It.4KR  square  feet  of 
street B  this  yenr.  The  ImproveMieiits 
will   cost    about   1197.066. 


ALONG  THE  LINE 


F.  E.  Locke,  formerly  an  engineer 
with  the  Goodyear  Tire  and  Rubber 
Co.,  has  become  associated  with  B.  E. 
Tiltz  and  they  will  engage  in  practice 
as  ,  consulting  engineers  under  the 
name  of  the  Tiltz  Engineering  and 
Equipment  Company.  Offices  will  be 
maintained  at  512  Wright  and  Callen- 
der  Bldg.,  Los  Angeles. 


Austin  B.  Fletcher,  California  State 
Highway  Engineer,  has  bet  n  appointed 
a  member  of  the  committee  on  Stand- 
ard Tests  of  Non-Bituminous  ma- 
terils,  one  of  the  commit tee."^  of  the 
.(vmerican  Society  for  Munici|)al  Ini 
provements.  This  society  is  a  iiatioiial 
organiza; ion  or  o:i:vineers  interested  in 
municipal    improvements. 


Approximately  36  miles  of  concrete 
highway  was  completed  in  Tulare 
county  during  1921,  according  to 
County  Surveyor,  L.  O.  Moye.  A  total 
of  laVi  miles  of  highway  is  now  under 
construction  and  with  these  completed, 
the  county  will  have  240  miles  of 
concrete  roads  and  63  miles  of  state 
highway    system. 


Michael  Angelo  Clarke,  pioneer  en- 
gineer and  contractor,  who  constructed 
many  of  San  Francisco's  first  buildings 
died  January  7th.  Clark  was  princi- 
pally noted  as  the  builder  of  the  Fol- 
som  state  prison,  and  built  the  first 
brick  building  in  San  Francisco. 


P.  T.  Robinson  has  been  appointeil 
division  engineer  of  the  Southern 
Pacific  Company's  east  bay  electric  di- 
vision. Robinson,  who  was  formerly 
iissast.ant  division  engineer  of  the 
\\eh^tern  division,  was  .suoci'eded  by  J. 
P.    JCdwards   of   Ogden. 


C.  C.  Carleton,  attorney  for  the  State 
Highway  Commission  has  been  ap- 
pointed temporary  secretary  of  the 
Commission.  John  F.  Galvin  recently 
resigned  as  secretary  to  beciune  .a 
member  of  the  State  Civil  Service  Cora 
mission. 


City  Engineer  C.  L.  HIM,  Olendale, 
Calif.,  rejiorts  a  busy  season  for  con- 
tractors bidding  on  work  In  this  city. 
About  fifty  street  Improvements  are 
planned  and  several  of  thom  are  good 
"ized   jobs. 


J,  M.  nurke.  civil  engineer  and  sec- 
retary of  the  Stockton  Archlteets"  As- 
sociation has  been  commissioned  by  the 
•Stockton  City  Council  to  edit  the  pro- 
Iiosed   bull<llng   laws   of   that    .tty. 


Sacramento  Chamber  of  Commerce. 
Good  lloads  Cotntnlttee.  urges  bond 
election  In  finance  Imitrovlnn  the  pres- 
ent and  constrnetlnir  new  county  high- 
ways. 


I'aeinc  Gas  and  Klectrle  Co..  plans 
Improvements  totaling  $110,000  In  the 
vicinity  of  Turlook. 
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APARTMENT  HOUSES 


Contract  Awarded. 

APAJtTMENT  Cost,   $48,Ouo 

OAKLAND.      E   Jackson    92   S    15th. 

Three-story  frame  apartment  hou.se  (oS 
rooms). 

Owner — Geo.  M.  Magruder,  771  Lake- 
shore  Ave.,  Oakland. 

Architect— Cliester  H.  Miller,  414  13th 
St.,  Oakland. 

Contractors — Krause  &  Williams,  414 
13th    St.,    Oakland. 


Plans  Being  Prepared — Figures   To   Be 

Taken  "In   Two  Weeks. 
ADDITION  Cost,     $18,000 

SAN     RAFAEL,     Marin    Co.,    Cal.       4th 

and    B    Sts. 
One-story  frame   addition   to   one-story 

store    bldg.    for    apartments    (5,    3- 

room    apts,    plaster    exterior). 
Owner — J.  Albert. 
Architect — S.  Heiman,  57  Post  St.,  S.  F'. 


Contract  Awarded. 

APARTMENTS  Cost,  ?10.697..")() 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Lot  2 

of  McCoy  Addition  to  Naglee  Park. 
Two-story  frame  apartment  building. 
Owner — Helen  R.  McCoy,  San  Jose.     . 
Architects — Hinder    &    Curtis,    2.55*/^    S- 

First  St.,  San  Jose. 
Contractor — Frank    T.    Ednians,    143    N- 

8tli  St.,  San  Jose. 


Cost,   $25,000 
Costa  Co.,     Cal. 


Conticict  Awarded. 

APARTMENTS 

RICHMOND,      Contra 
Brooks  Avenue. 

Two-story   trame     and   plaster     apart- 
ment house  (8  3-room  apts.) 

Owner — Mrs.   Louis   IM.   Scott,   Saratoga. 
Calif. 

Architect — Not  Given. 

Contractor— K.  J.  Henning,  546  43rd  St., 
Richmond. 


Cost,   $15,000 
5th    Ave.    and 


Contract  Awarded. 

APARTMENTS 

SAN    FRANCISCO.      SE 

Lake. 
Three-story    and    basement    frame    (9) 

apartments. 
Owner — J.   J.   Lieberman,    107    6th  Ave., 

San    Francisco. 
Architect      and       Contractor    —    Chas. 

Schwarz,    1440-A     Hyde     St.,    S.    F. 


Owner     Taking     Sub-Figures — To      Be 

Done  By  Day's  Work. 
APARTMENTS  Cost,    $12,000 

SAN     FRANCISCO.       E     Dolores     26     N 

Hidalgo    Terrace. 
Three-story    and    basement    frame    (6) 

apartments. 
Owner — Sarah  H.   Barnum,   155  Dolores 

St.,    San    Francisco. 
Architect — E.    E.    Young,     251     Kearny 

St.,    San    Francisco. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO.       N    Sutter    137-6    E 

Larkin. 
Four-story    and     basement     reinforced 

concrete    (15)    apartments. 
Owner — E.   V.    Lacey    and    Luis    Blum, 

180   Jessie   St.,   San   Francisco. 
Architect — Not    given. 


Bids   Opened    and    under   Advisement. 
APARTMENTS  Cost,    $50,000 

SAN    FRANCISCO.      N    Bush    St.    near 
Taylor  St. 


Five-story  class  'C  reinforced  concrete 
apartment  house   (20,  2  and  3-room 
apartments). 
Owner — Mrs.  Bertha  Basye. 
Architect — B.    G.    McDougall,    381    Bush 
St.,    San    Francisco. 

Chas    Hock,    180    Jessie    St $57,500 

Barrett  &    Hilp    57,745 

Lawton    &    Vezey    58,380 

Chas.  Stockholm  &  Son 59,158 

Sampson   &   Co 63,500 

Mathies  &  Gale    64.153 

E.    T.   Leiter  <fe   Son 67,783 


Plans   Being  Prepared. 

APARTMENTS  Cost,     $35,000 

SAN  FRANCISCO.  S  California  E 
Octavia. 

Three-story  frame  and  plaster  apart- 
ment house  (6,  5-room  apartments) 

Owner— Frank  Brodie. 

Architect — Henry  C.  Smith,  Humboldt 
Bank   Bldg.,    San   Francisco. 


Segregated  Figures   Being  Taken. 

APARTMENTS  Cost,    $12,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore  Avenue. 

Two-story  frame  and  plaster  apart- 
ments  (4  apts.) 

Owner — Joseph   Sinai. 

Architect  — Jas.  T.  Narbett,  Syndicate 
Bldg.,  Oakland. 


Completing     Plans —    To     be     Done     by 

Day's   work   and  Sub-Contracts. 

APARTMENTS  Cost.     $ 

SAN  FRANCISCO.   SE  Bush  and  Taylo. 

Streets. 
Six-story    Class    A    reinforced    concrete 

apartments    (about    50.    2,    3    and    4- 

room  apts.  and  4  stores). 
Owner — A.  Penziner. 
Architect — E.  H.  Denke,   1317   Hyde  St., 

gan    Francis'co. 

Plans  Being   Prepared. 

APARTMENTS  Cost,    $V.">,000 

SAN  FRANCISCO.  S  Pine  bet.  Powell 
and  Mason  Streets. 

Four-story  and  basement  brick  apart- 
ments (lb    4-room  apts.) 

Owner — Withheld. 

.Architect — B.  H.  Denke,  1317  Hyde  St., 
San   Francisco. 


Plans  Being  Figured. 

APARTMENTS  Cost,   $50,000 

SAN  FRANCISCO.  S  Clay  130  E  Pre- 
sidio  Avenue. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — R.  F.  O'Brien,  Room.  912.  110 
Sutler  St.,  San  Francisco. 

Architects  —  O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Francisco. 


BANKS 


DINUBA,  Tulare  Co.,  Cal. — At  the 
annual  mee'tlng  of  the  Stockholders  of 
the  First  National  Bank  of  Dinuba  and 
tho  Dinuba  Savings  Bank  it  was  voted 
to  erect  a  modem  lour  or  flve-story 
fireproof  bank  and  ofi:ce  building  on 
the  site  ot  the  present  structure  or  on 
another  location.  Estimated  cost. 
S^  150,000. 


BONDS 


COLUSA.  Colusa  Co.,  Cal. — A  bond 
election  to  finance  improvement  of 
present  and  the  construction  of  a  new 
and    permanent    road    is    propoeed    by 


Farm  Federation  which  plans  to 
meet  with  supervisors  regarding  the 
proposal. 


CHICO,  Butte  Co.,  Cal. — City  Attor- 
ne.v  J.  O.  Goldstein  instructed  to  pre- 
pare proceedings  for  a  $475,000  bond 
election  for  municipal  water  system, 
tho  election  to  be  held  July  15.  Of 
the  total  amount,  $300,000  will  be  used 
to  purchase  Chico  Water  Supply  Com- 
pany's plant;  $40,000  for  purchase  of 
Chico  Vccino  Water  Co.,  and  $20,000 
for  the  C.  W.  White  .system  in 
Chapmantown.  The  balance,  $100,000 
will  finance  improvements.  F.  S. 
Robinson,    city    engineer. 


LODI,  San  Joaquin  Co.,  Cal. — An 
election  will  be  held  on  February  15th, 
to  decide  question  of  issuing  bonds 
for  new  grammar  school  and  for  ad- 
ditions   to   Lodi    Union    High   School. 


TRACT,  San  Joaquin  Co.,  Cal. — City 
Trustees  will  call  election  in  April  to 
decide  tho  question  of  i.ssuing  bonds  t-j 
establish   niunfcipal   gas   plant. 


STOCKTON,  San  Joaquin'  Co.,  Cal. — 
Until  F'eb.  6,  bids  will  be  received  by 
the  Supervisors  for  the  purchase  ot 
$185,000  bond  issue  of  Manteca  Union 
High  School  District;  proceeds  of  sale 
to  finance  construction  of  a  new  hign 
school,  plans  for  which  are  being  com- 
pleted by  Architects  Davis-Heller- 
Pearce   Co.,    Delta  Bldg.,    Stockton. 

KLAMATH  FALLS,  Ore.— Petitions 
are  being  circulated  seeking  a  special 
election  to  vote  bonds  of  $800,000  for 
county  highways. 


SAN  ANSELMO,  Marin  Co..  Cal. — 
Bonds  of  $200,000  voted  in  Marin  County 
Sanitary  District  No.  1  to  finance  con- 
struction of  main  trunk  line  and  out- 
fall sewer  system,  approximately  7% 
miles  in  length.  Bids  will  be  asked  in 
about  4  months.  C.  C.  Kennedy,  58 
Sutter  St.,  engineer  for  district. 


TURLOCK,  Stanislaus  Co.,  Cal. — 
Modesto  and  Turlock  Irrigation  Dis- 
tricts, acting  jointly,  sell  $181,600 
worth  of  <Modessto  District)  Don 
Pedro  power  house  bonds.  A  premium 
of  $12,2!t5  was  paid  for  the  issue.  The 
$1,028,000  power  house  and  electric 
distribution  bonds  (Turlock  District) 
were   sold   for  a   premium   of  $71,459. 


CONCORD,  Contra  Costa  Co.,  Cal. — 
Mt.  Diablo  Union  High  School  District 
set  January  24th  as  date  to  vote  bonds 
of  $120,000  for  repairs  and  improve- 
ments to  high  school. 


CHURCHES 


Plans   Being   Prepared. 

CHAPEL  Cost,    S 

OAKLAND.  Alameda  Co.,  Cal.     Hf  nd  of 

Like  Merritt. 
Chapel  building  (1st  unit  of  group.) 
Owner  —  Roman    Catholic    Archbishop. 

Our  Lady  of  Lourdes   Parish,    L.  J. 

Mo'.'nrther.  Pastor. 
Architect — J.   J.   Donovan.   Perry   Bids-, 

Bldg..  Oakland. 


Pl.nns   Being   Figured. 

CHURi-M  Cost.   $12,000 

HOLLlSrEi:,    San    Benito    Co..    Cal. 
One-story  frame  church. 
Owner — First  M.  E.  Church. 
Architect — W.   J.   Wythe,   Central   Bank 
Bldg.,  Oakland. 
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-^—^-———————————  SACRAMENTO,    Cal.— The    following  Schedule      9293,      for      Puget     Sound 

FACTORIES   &    WAREHOUSES  ^'i^^  '^^'"^   received  on  January  9th  by  Wash.,   12   telephone   testing  sets;   Jaii. 

*"  the     California    Highway    Commission,  31. 

— — — — ^-^— ^— ^— — — — — ^^—  for  the  construction  of  a  testing  labor-  Schedule      9294,      for     Puget      Sound. 

1-lans  Being  Figured.  atory  buildi-ng  in  Sacramento:  Wash.   150   pounds   pressed  plate  mica; 

L^ATTEJIV    STATION             Cost.    *10,00u  ^^'"i-      Alurcell.      Ochsner      BUlg..  Jan.    31. 

i<AN     FKANCUSCO.       SK     Seventh     Avft.  Sacramento    $25,344                                          

and  Ocary   St.  Robt.    Trost,   San   Francisco 25,783 

One-story   frame    battery    station.  .M.  !•:.  Hopper  ,t  Sons.  Oakland .  .    25.«iti  WASHINGTON.      D.      C  — Following 

Owner — kxide   Battery   Co.  Betz   &   Mabrey,    Sacramento....    27, SOS  bids  received  by   Bureau   of  Yards  and 

Architect — H.  < '.   Baurnann.   L'.')l    Kearny  Herndon      &      Finnigan,      Sacra-  Docks,    Navy    Department,    under    Spec. 

St.    San   Francisco  mento     33.133  4526,  for  street  lighting  system  at  San 

Figures  are    being   taken    ror   n    gen-  Engineer's    estimate    22.440  Diego    Naval    Base: 

eral    contract  H.   H.   Walker,   1800   W.    12th  St.,   Los 

TACOMA,     Wash. — The    Tacoma     Ice  Angeles.   Calif..   $6,375,   90   days;   South- 

and  Refrigerating  Co.,  will  erect  this  '  >■»  Electric  I'o..  86(i  3rd  St..  San  Diego, 
r'ans  Complete.  .vear,  a  $250,000  cold  storage  and  ice-  ^'a-*-  ¥8,443.  90  days;  G.  E.  Engr.  Co.. 
CANNERY  BUILDING  Cost,  $100,000  making  plant.  Refrigeration  plant  449  W.  Forty-second  St.,  New 
OAKLAND.  E  11th  and  29th  Ave.  will  require  200,000  lin.  ft.,  -nearly  40  York  City,  $5,750,  90  days;  Globe  Elec- 
Keinforced  concrete  cannery  building.  miles  of  IVi-in.  piping.  'ric  Works.  1959  Mission  St.,  San  Fran- 
Owner — H.    G.    Prince    Co.,    premises.  cisco,    Calif.,    $6,280.    90    days;    Severln 

Architect — M.    1.    Diggs,    Easton    Bldg.,  Electric     Co..     185     Stevenson     St.,    San 

Oakland.  FLATS  Francisco,  Calif.,  $7,200,  90  days;  New- 

i^.a.    Aj  berry    Electric   Co.,    724    OHve   St.,    Los 

Angeles,   Calif.,   $6,898,   90   days. 

rians    Being    Prepared.  To  be  Done  by  Day  s  Work.                                                                

AV'^AFiEHOUSE                          Cost.    $30,000  FLATS                   Cost,  $12,000  and  $7,000 

.SAN  FRANCISCO.     W  Capp  St.   B  17th,  respectively.  WASHINGTON,   D.    C— Until  Jan.    19, 

Two-story    brick    warehouse    (100x105).  SAN    FRANCISCO.      NE    Sixth    Avenue  ^0.30    A.    M.,    bids    will    be    received    by 

Owner — Lachman   Bros.  and    Cabrillo    Street    and    E    Sixth  Panama  Canal  Commission  for  furnish 

Architect — S.    Heiman,    57    Post    St.  Avenue   25   N   Cabrillo  Street.  >"&    ^^^     delivering     f.     o.     b.     Balboa. 

Two     two-storv    and     basement     frame  Pacific    Port,    under   Circular    No.    2282: 

I'laiis    Being    Figured.  Hat     buildings;    corner    building     I  insulators,       galvanized       hooks       and 

FILM  LABORATORY             Cost,  $30,000  nats  and  other  2  Hats  tongues,   and    knife    switches.      Further 

SAN  FRANCISCO.     N  Turk   W  Leaven-  Owner— Victor    Bjors,    2t)H8    Brvant    St,  "iformation  may  be  had  from  As.sistant 

worth.  San  Francisco.                        '  Purchasing    Agent,    Fort    Mason,    San 

Two-story      reinforced      concrete      film  Architect — Own.er.  Francisco. 

laboratory    building.  :~ 

Owner— Fox   Film  Corporation.  Contract   Awarded.                                         .  ..•,.,>,   uiE(K)    t'al  — <;    F    Fneineerine^ 

Architect   -   Jos.      L.      Stewart,      Claus  kLATS                                             Cost,   $10,OOU  Co     inc      44M   iAid   St    \^ew   Yorl     c'    \ 

Spreckels    Bldg.,    San    Francisco.  y^N    FRANCISCO,       S    Seventeenth    M-  ,wkrded    contr^c"  ^    '  J^IToO    fo  •    co^^^ 

Figures   are    bein    gtaken    for  a   gen-  ^V   Guerrero  Street  .i^^ardeci    contract    ai    *.>^,4U0    toi    con- 

,._^i    „r.ntrnr.f  ,..              *-ruei  rero  BLi  eel.  .structing  water,  gas,  sewer  and  under- 

crai    contract.     Iwo-story    and    ba.sement      tram^      (2)  ground    electric   systems   at    naval   hos- 

-,     ,.     .              ,,,           ,,    •         ,,               ..  ^       nam.  i>ital,    S,in    Diego.      Specification    45.">9. 

r'relimmary   Plans  Being   I 'itpaied.  Owner — J.  J.  Caplis. 

CLASS    B    BLDG.                         Cost,    $ Architect — \V.  D.  Shea,  Chronicle   BUi.t;  _ ^^^^__^^— -^____^.^-_— ^ 

SAN  FI:ANC1SC0.     S  Mission    VV   Beale.  San   Francisco.  JJ  A  T  T  <1    A  Tim    ^nrjWTV    UTTTTn 

Five-story  Class  B   building,   adjoining  contractor — John  J.  Leonard,  180  Jessu  n -^L/Liio   Ji.i\  1/  oui^lli/l  1    DU LLjU- 

present    .structure.  St..   saii   Francisco.  INGS 

Owner — W.    P.    F-uller  &   Co..   SVV   Beale  -_____«^^____^____^^^.^___ 

and   Mission  Sts.,  San   Francisco.  Contract  Awarded. 

.\rchit.cl — G.       A.      Applegarlh,      Claus  FRAME    FL.\TS                        Cost.    $14,670  Contract    Awarded. 

Spreokela    Bldg..    San    Francisco.  s:.\CKAMENTO,  Cal.     No.  1622  Thii-lieth  UNDERTAKlxN(5    PARLORS. 

Street.  Cost,    Jill. 000. 

REDDING,     Shasta     Co.,     Cal.— Shell  One-sfory  fiame  (4)   Hats.  *  SAN  FRANCISCO.     Valencia   Street   nr. 

Oil   Company    of  California,   will   spend  Owner— Mr.  and  .Mis.  T.   K,  Dixon,   153o  Sixteenth  Street. 

?50.U(io   CM   a   supjily   depot    jn    this  city,  auiJi  si.,  Sacramento.  Two-story    frame    and    plaster    under- 
according   to  A.   C.   Tremoureux,  repre-  Arcliittct — None.  taking  parlors. 

senting    the    company.      Plant    will    be  Contractor — A.  W.  Norris,  J'eoples  Bank  Owner — J.   C.  O'Connor  &  Co..   .i32    Val- 

located   Jn   north  end  of  city.  HlUg.,   Sacramento.  encia   St..   San   Francisco. 

Architect — Alfred    I.    Coffey,    Humboldt 

VAI  LE.IO,   Solano   Co.,    '"al.--A.   C.    p.  j'lans  Being   Figured.  Bank    IMdg..    San    FrancLsco. 

Zcuner,    vice-president    of    ihe    Realty  FLATS                                          Cost,  $18.0(ii>  Contractor — Barrett   &  Hilp.  918  Hnrrl- 

Development     Corporation     c)f     Detroit.  sAN  FRANCISCO.     Fourteenth  Avenui  ''O"   '^^  •   '^■■'"   Francisco. 

Mich.,    has   been    looking   ovii    prospi  c-  ijet.   Anza  and   Balboa  Streets.  Sub-ttgures   will   be  taken  shortly, 

live  sites  for  a  steel  plant.  Vwo-slory      and    basement      frame   and                                        

plaster  flats     (2,   7-rooin   flats     and  _,              .      ,      ,r.   , 

NAPA.  Napa  Co.,  Cal.— Henry  Wheat-  garages   In    basement).  ^ '^^.^^ /nMrw  J                         ^^A     .     .  .  .„a 

ley,    Napa    representative    of   California  Owner— -Mr.s    SialKH^  ALTERATIONS                           Cost,    $.100') 

Prune    and     Apricot    Growers'     Associ-  Architect   -Henry       H.       Meyers,       Koh^  FAIRFIELD,    Solnno    Co.,    Cal.      County 

at  ion,    announces    the    association    will  lildsr.,   San    Frai, cisco.  Hosi)ital. 

erect    a    flOO.OOO    prune    packing    plant  Figures   are    i.eing    taken    for   a   gen-  Alter    frame    dormitory    Into    ward    (to 

In  this  city.     The  now  plant  will  allow  oral   contrau.      except      plumbing     and  ^^  known  as  the  "Henry  J.  Wldcn- 

the     handling    of    about     700,000     tons,  electrical  work   for  which  separate  flu-  ",'''^""      Memorial      v  hild      Welfare 

which  is  approximately  lOO  packed  car-  urcs  are  being  takt  n  Centre.) 

loads  Owner — Solano  County. 

Architect — Chas.  E.  Perry  Jr.,  B14  Main 

St.,  Vullejo. 

RICHMOND,    Contra    Costa    Co.,    Cal.  GOl  ERNMENT      WORK      AND  Work    is    to    be    done    by    local    oon- 

— Th"   following  bids  Were   received  on  SUPPLIES  tractors. 

Jai                    I    by  A.   C.  Farls.  C|ty  Clerk  _^_________^___^^^____^___                                          

ol  i,  fr)r  the  shei'i    metal  work 

anu    iifl    for   Whnrf.shcd   adjacent  SAN    FU.\.\CISrO — Until    Jan.    17,    10  Completing  Plans— Figures  to  bo  Taken 

lo  Munictpwl  Wharf  No.  1.  City  of  IMoh-  A.    M.,    under    Circular    No.    22-39,    bids  Next    Week. 

inond;  will      be     received     by     Quartermaster  PAVILION                                  Cost,    $20.00" 

Fordoii                           I      Fran-  Supply    Ofllrer,    for    fnrnl.-ihtng   and    de-  SAN    FRANCISCO.      Sloat    Doulcvard. 

ci:  ,  lIverinK    linseed    oil;    turpentine;    shaft  Two-story      frame   cafe      nnd      dancing 

Iv-rcy    .                                                  n    Frnn-  li.'mgerH;     bell     pulleys;     globe    vhIvoh;  pavilion. 

clH<o    liii    .j-.;iiiu,    (l>>    ^ .  <0o    rolls    prepared,    2-ply,    36-ln.    wye  Owner — I'tlnce  Imperial  Inn. 

KpU-rsch  Bros ,  Klchm«ind  (a)  18149;  (b)  lo'.linK;    3    do;;en    striping   brushes   and  ArohllectH— O'Brien     Hros.,     240     Mont- 

|jj4tt.  18   No.   26    wire   gage   twist  drills.  goincry   kt.,   Sun    Francisco. 

M.    W.  ricnr    (a)    fillHl.r.O;    (I.)    $3fiZ6,  

American      Hhect    Metal       Works      (a)  WASinNOTON.    D.    C— Bids   are   be-  >'ALirOUNIA.  —  The      Knights      of 

(a)  »;f.(Hi;  <l))   I--—  Ing  remlvod  by  Btirenn  of  Supplies  an.l  Pythias  <ir  seven    Western   Stales   have 
W,     Hcldt     Cxnlco     WorUn,     8.     F.     (n)  Aeeounts,     .Navy     Department,     for     the  noiined   the   Grand    Lodj-e   of  Cnlirornia 

1822.'.,   (I-)   f .  following    tnalerlals;    dale    for    opcnlnii  ihal    they    favor   thN   state    for    the    big 

Kluron  ti-   Arn.'son.  Oakland    (n)    $3277;  bids  as  noted  at  the  end  of  each  para-  home  to  be  erected     by   the  order.       A 

(Ij)   I .                                               '^  graph:  dollnlto  decision    will    not   be  made   un  • 

Gullfoy  Cornice  Works,  H    V.  (a)  $1290  Pchedulo  9290.  for  Mare  Island.  SO.IOO  til   the  annual  convention   of  the  order 

(b)  I .  ft    air  hose;  Jan.  IL  at  Chico  in  May  of  this  year. 
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HOSPITALS 


Grading   Bids  Being:  Taken. 

HOSPITAL  Cost,   $ 

HAN   1'KANCI.SCO.  Trenton   Street   near 

Jackson    Street. 
Four-slory  and  basement  Class  C  rein- 

lorced  concrete  hospital. 
Owiicr— Chinese   Six  Company. 
Architects  —  O'Brii.ii    Bros.,    i!40   MonL- 

gomery  St.,  San  Francisco. 
1'  igures  for   the   balance  ot  the  work 
will       be     taken       immediately       aftei- 
Cliiiiesc  Now    i'ear. 


Sketches  Approved — Working-  Draw- 
ings Ordered  Prepared. 

HOSPITAL  Cost,    $100,000 

YKEKA,   Siskiyou   Co.,  Cal. 

One-story  reinforced  concrete  county 
hospital. 

Owner — Siskiyou   County. 

Architect — Geo.  C.  Sellon  &  Co.,  Mitau 
Bldg.,    Sacramento. 


HANDFORD,  Kings  Co.,  Cal.— Until 
Jan.  28,  11  A.  M.,  bids  will  be  received 
by  E.  F.  Pickerill,  county  clerk,  for 
constructing  Isolation  Building  at 
county  hospital  grounds.  Will  be  one- 
story,  4-room,  of  brick  or  hollow  tile 
construction.  I'lans  ^may  be  had  from 
county  clerk  of  Cou'nty  Surveyor,  Roy 
May,  on  deposit  of  $5,  not  returnable. 
See  call  for  bids  under  offlcini  iiropoxnl 
culiiiiin    in    thlti    is.sue. 


NAPA,  Napa  Co.,  Cal. — Improvement.s 
totaling  approximately  $100,000  will 
be  made  at  the  Napa  State  Hospital. 
A  portion  of  the  work  is  given  as 
follows:  improving  cottage  of  Medical 
Superintendent,  $1,700;  alterations  for 
manor-house,  $6,100;  patients'  build- 
ing, $85,000.  A  steel  oil  storage  tank 
with  2500  barrel  capacity  is  also  pro- 
vided. 


OAKLAND,  Alameda  Co.,  Cal. — Bids 
were  received  as  follows  on  January 
9th  by  Geo.  E.  Gross,  Clerk  of  Alameda 
County  for  the  purchase  of  LiTioleum 
for  use  at  the  Alameda,  County  Hos- 
pital,  near    San    Leandro: 

D.  N.  &  E.  Walter  Co.,  S.  F $2,136.16 

Jackson  Furniture  Co,  Oakland   2,496.76 
Anderson's.   Carpet    House 2,608.46 


EUREKA,  Humboldt  Co.,  Cal.— No 
bids  received  by  the  Supervisors  Jan. 
10  lor  heating  and  laundry  plant  addi- 
tion to  the  Tubercular  Hospital.  Bidb 
will  be  re-advertised.  Plans  by  Newton 
Ackerman,  Architect,  Eureka. 


HOTELS 


Cost,  $10,000 
Cal.       Water 


Plans   Being    Prepared. 

ALTERATIONS 

SAUSALITO,    Marin     Co. 
Street. 

Alter  two-story  hotel  and  store  (new 
steam  healing  system,  interior  re- 
flnishing,  etc.) 

Owner — Sausalito    Hotel. 

Architects  —  O'Brien    Bros.,    240    Mont- 
gomery St..  San   Francisco. 
Plans  will   be   ready   lor   figures   next 

week. 


POWER  PLANTS 

TUKLOCK,  Stanislaus  Co.,  Cal.— 
Chas.  S.  Northcutt,  division  manager 
of  Pacific  Gas  and  Electric  Co.  advises 
Chamber  of  Commerce  his  company  has 
appropriated  $110,000  for  an  extensive 
reconstruction  of  the  electric  service 
to  Turlock.  Will  include  60,000-voU 
transmission  line  from  Modesto  to 
Hughson,  $40,000,  and  a  sub-station  at 
Hughson,  $30,000;  rebuilding  of  Tur- 
lock  station,    $15,000. 


RED  BLUFF,  Tehama  Co.,  Cal. — 
Pacific  Gas  &  Eiectric  Co.  will  build 
a  two  mile  power  line  along  the  state 
highway  north  of  El  '."amino  to  Gerber. 
Estimated  cost,  $62,260. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Reports  are  current  here  that  the 
Pacific  Gas  and  Electric  Co.,  has  ap- 
propriated $200,000  for  a  new  sub- 
station at  Martinez. 


PUBLIC  BUILDINGS 


Plana   Being   Prepared. 

HALL,    ETC.  Cost,    $100,000 

ELDRIDGE,  Sonoma  Co.,  <"ai.  Sonoma 
State  Home. 

Assemblj   hall  and  school. 

Owner — State   ot   California. 

Architect — Geo.  B.  McDougall,  Stale 
Architect,  Forum  Bldg.,  Sacra- 
mento. 


SACRAMENTO,  Cal. — The  State  De- 
partment of  Public  Works  of  Califor- 
nia, is  advertising  for  bids  on  the  fol- 
lowing branches  of  work  for  the 
Sacramento  State  Buildings:  Excava- 
tion Work;  Concrete  Work  and  Piling; 
Structural  Steel  and  Iron  Work; 
Brick  Work;  Granite;  Architectural 
Terra  Cotta;  Cut  Cast  Granite.  Copy 
of  notice  to  contractors,  proposal 
forms,  plans  and  specifications  may  be 
had  by  sending  a  deposit  of  $25  for 
each  set  of  plans  and  specifications  re- 
quested, to  Geo.  B.  McDougall,  State 
Architect.  Chief,  Division  of  Architec- 
ture, Forum  Building,  Sacramento, 
California.  All  said  branches  of  work 
are  to  be  let  separate  and  the  name 
ur  names  of  branches  of  work  for 
which  plans  and  specifications  are  re- 
(luested,  must  be  mentioned  when 
sending  in  deposit.  Bids  will  be 
opened  February  14,  1922  at  12  o'clock 
M.,  in  the  otlice  of  the  State  Architect. 
Plans  were  prepared  by  Architects 
Weeks  and  Day,  Phelan  Bldg.,  San 
Francisco.  See  call  for  bids  under 
oflicinl  itroiio.snl  column. 


BAKERSFIELD,  Kern  Co..  Cal.— 
Until  Jan.  30,  10.30  A.  M.,  bids  will  be 
received  by  F.  E.  Smith,  county  clerk, 
for  constructing  one-story  frame  addi- 
tion to  dentention  home.  Chas.  Biggar, 
First  National  Bank  Bldg.,  architect. 
See  call  for  bids  under  oHiclal  iiroposal 
column   in   this   Issue. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.-- 
City  Council  proposes  to  call  election 
lo  bond  for  second  story  addition  to 
tily   hall.      Estimated   cost,    $20,000. 


HANFORD,  Kings  Co.,  Cal. — County 
Supervisors  apropriate  $15,000  and  bids 
will  be  asked  shortly  tor  a  one-story 
addition  to  the  county  jail.  Building 
will  contairi  six  cells,  padded  rooms, 
detention  wa:  ds,  and  will  have  granite 
exterior.     Roy  May,   County   Surveyor. 


RESIDENCES 


Plans    Being   Prepared. 
RESIDENCE  Cost,    $18,000 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
Two-story    and    basement     frame    and 

plaster    residence    (    10    rooms    and 

3  bathrooms. 
Owner — P.  L.  Bush. 
Architect— S'.   Heiman,   57   Post  St.,   San 

Francisco. 


Plans  Being   Figured. 

P.ESIDENCE  Cost,    $12,000 

r.URLIXGAME,    S'an    Mateo    Co..    Cal. 
Two-story    frame    and    plaster    double 

residence   (6  rooms  each),  roof,  tile 

^d   tar   and   gravel. 
Owner — Al.    Debonnet. 


Architect — Ernest  L.  Norbergr,  604  Bal- 
boa Bldg:.,  San   Francisco. 
Figures   are   being   taken    for  a   gen- 
eral  contract,   except   plumbing. 

Contract  Awarded. 

RESIDENCE  Cost,   $34,667 

PIEDMONT,    Alameda    Co.,    Cal. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner— Annie  Moller. 

Architect — Albert  Farr,  68  Post  St., 
San    Francisco. 

Contractor — Alfred  Peterson,  3918  Lln- 
wood  Ave.,  Oakland. 


Plans  Being  Preparrd. 

RESIDENCE  Cost,  $15,nr'.i 

BERKIOLEY,  Alameda  Co.,  Cal.     Clare- 

mont   District. 
Two-story  frame  and  plaster  residence 

(8    rooms). 
Owner — ,Mr.  Peake. 
Architect— W.  H.   RafclifT  Jr..   1st   Nal  I. 

Bank    B!dg.,   Berkeley. 


Contractor  To  Take  Sub-Figures 
Shortly. 

RESIDENCE  Cost.    $50,000 

SAN  FJiANCISCO.  NE  Jackson  and 
Pierce   St. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Samuel  Pauson,  NE  Kearny 
and    Sutter    Sts.,    San    Francisco. 

Architect — Samuel  Lfghtner  Hyman,  68 
Post  St.,  San  Francisco. 

Contractor — Chas.  Heyer,  Jr.,  Mills 
Bldg.,    San   Francisco. 


Plans  Ready  For  Figures. 
RESIDENCE  Cost,    $15,000 

SAN    FRANCISCO.      St.    Francis    Wood. 
One-story     hollow     tile    residence    and 

garage  with  tile  roof   (6  rooms) 
Owner— Dr.   F.    Homer   Curtiss. 
Architect— H.    H.    Gutterson,    278    Post 
St.,    San    Francisco. 
Figures    will    be    taken    for    a    gen- 
eral   contract. 


Working  Drawings  Being  Prepared 
RESIDENCE  Cost,    $15,000 

SAN    FRANCISCO.      St.    Francis    Wood 
Two-story  frame  and  plaster   (9  rooms 
and    2     bathrooms)     residence    and 
separate     garage      with      servants- 
quarters. 
Owner — Paul    K.    Judson. 
Architect— H.    H.    Gutterson,    278    Post 
St.,    San    Francisco. 


Low  Bidder. 

RESIDENCE  Cost,    $12,915 

OAKLAND,  Alameda  Co.,  Cal.  Ash- 
mount  Avenue. 

Two-story  frame  and  plaster  residence 

Owner— Mr.  M.  Samuels. 

Architect  —  Chas.  W.  McCal).  Ccntrfl 
Bank   Bldg.,   Oakland. 

Contractor— H.  P.  Nelson.  1947  Blake 
St.,  Berkeley. 

Plans  Being  Prepared. 

RESIDENCE  cost.    $8000 

BERKELEY,  Alameda  Co..  Cal.     Ciare- 

mont  District. 
Twe-story   frame  and  piaster  residence 

(6   rooms). 
Owner — Mr.   Woll. 
Architect— W.  H.  Ratcliff  Jr..  1st  .Natl 

Bank  Bldg.,  Berkeley. 

AUBURN,  Placer  Co.,  Cal.— Chamber 
of  Commerce  will  organize  building 
and  loan  association  to  finance  con- 
struction of  homes.  D.  M.  Ferguson 
secretary    of   Chamber. 


SCHOOLS 


Comniis.<ioiied    to   Prepare   Pians. 


SrnooL 


Cost.   Jliio.u, 


i.Ofc'  GATOS.  Santa  Clara  Co.,  Cal 
Grammar  school.  16  classrooms  and  an 

auditorium      (type    of   construction 

not  decided). 
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f.'wiier^ — Lios      Oatos      (!iamina(      .^cliool 

District. 
Architects — VVyckoff  &   White.  Growery 

Bank  lildg..  San  Jose. 
A   bond  election  will   be   In  Id  .-shortly 


Working    Drawing   Being   Prepared. 

SCHOOL  Cost,    $100,000 

BERKELEY.  College  Ave.  oppcsite 
University    Infirmary. 

Three-story  class  A  school  bldg  (one- 
story  unit  of  $l,UOo,Ouu  school 
buildings). 

Owner — Pacific  School  of  lleligion, 
Wm.  F.  Bade.  Dean,  22;^3  Atherton 
St..  Berkeley. 

Architect — \V.  H.  Ratcliff,  Jr.,  First 
National    Bank   Bldg.,    Berkeley. 


I'lans    Being    Figured. 
SCHOOL  Cost,    $270,000 

PORTERVILLE,    Tulare    Co.,    Cal. 
Two-story    concrete     and     l)rick     high 

school. 
Owner — Porterville   Union    lligrh   School 

District. 
Architect    —    Coates      &      Traver,      626 

Rowell   Bldg.,   Fresno,   Cal. 
.See    onll    for    liids    under    oOiciiil    pro- 
iKtsnl    Heetlon    in   this    inane. 


Figures  to  be  Called  For  Shortly. 

Si'HOOL  Cost.    |2ii0,0ui' 

KlCHMOXD,  Contra  Costa  Co..  Cal. 
Ninth  and  Bissell  Avdiuo. 

One  and  three-story  reinforced  con- 
crete and  hollow,  tile  .Junior  High 
School.  2l6x:;21  feet. 

Owner — City  of  Richmond   School   Dlsl. 

Architect — James  T.  Narbclt.    910   Mac- 
Donald    Ave..    Richmond. 
I'lans  will  be  submitted  to  the  Board 

on  January  16th  for  final  anproval. 


I'ost,   $- 


(.'ontracls  Awarded. 

( ;  ^  ]SL\  AS  1 N Rl    B LDG. 

FOWLER,  Fresno  Co.,  Cal. 

Cyninasium    building. 

Owner — Fowler    High    School    District. 

Architect — Anton    Johnson.    Kingsburg. 

ConiiMiMltlon   iloofln^  to  (\   E.  McMulleri 

111    Ficsiio,    :f'.l7'.). 
Shvvt    Mvtal   Work    to   L.    F.    Tegleberg 

ot  King.sbuig.  $1282. 
Ilentliiic    >o     B.     A.    Newman    Co..     1927 

-Merced    St..   Fresno,   ?l"JHi. 
Kleetrlcnl    AVIrltip:    Co    Valby    ElectricPi 

Supply  Co.,  1817  Tulare    St.,  Fresno, 

;^1.^3G. 
riinnltiiiK    •'>   Barrett-Hick?     Co.,      1135 

BroadNvay.    Fresno,    $4!>Klt. 
.tllllwork    to    Kingsburg    Pbining      ATill, 

Kiny-sburf,'.    $4i'.00. 
.Hteel  TruaNrH  iind   ColuniiiK   to   Kyle  <''o.. 

Call    Bld^r..    i-'nu    Fiaiici.^co.    $2020. 


SAX  FUANCISCO— M.  B.  McGowan, 
180  Jessie  St..  at  $25,987,  awarded  con- 
tract by  San  Francisco  Board  of 
Public  Works  for  Brick  and  Terra 
Cotia  work  on  Galileo  hli^h  school. 
John    Reld,    Jr.,   city   architect. 


ELK  OROVE.  Sacramento  Co.,  Cal.— 
As  previously  reported  rontract  for 
InntallinK  IlRht  n.xturcs  in  Kik  Grove 
High  School  was  awarded  to  J.  C. 
Hobreohi  of  Sacramento,  at  $1,466.16. 
Other  bidders  were:  Berkeley  Elec- 
trical Co.,  Berkeley,  $l,62;t.;  Campbell 
Construction  Co.,  Sacraminto,  $1,990; 
Boyd  LlRhllnK  Fixture  Co  .  San  Pran- 
cliicco,  $1.7.'>2;  Roberts  Mffc.  Co.,  San 
Francisco.  $1,910;  Home  lOlectrIc  Co., 
aiockloTi,  $2,2011 ;  Thomas  Day  Co.,  San 
Francisco,  $1,684.  W.  IT.  Weeks,  369 
I'Ino    St.,    San    Francisco,    architect. 


ORAVOR,    Ornnpre    Co.,    Cal    -DanlelH 
&    Fan  Her   St.,    I'liH.idfna. 

were     i  '     $61,'J89    on    con- 

crete, '       .  li    contract  for   tli<' 

now  uudHorium  building  ut  Orange 
unlnn  bl^b  Hrbonl.  Tho  low  bidders 
or,      ••  TT.   E.  Knerr 

I.  lil   Brown  on 

xii.  WHrron    & 

P.aUi  ^  i.n  i  <iuiii'.j:iil.uu  rootliiK  at 
$1182;  C.  L.  I'assmoro  on  illo  rosjlnff 
"•    f'200;   Bort  K.  Doquln-    <■"    ..inMfer- 


ing  at  $15,470;  C.  F.  Weber  &  Co.;  on 
blackboards  at  $877.46;  Wormell  & 
Drawbaugh,  Pasadena,  on  painting  at 
$4842;  California  Hardware  Co.  on 
hardware  at  $2035;  Lohmann  Bros,  on 
plumbing  at  $5478;  Robertson  Electric 
Co.,  Santa  Ana  on  electrical  work, 
$32'J0;  and  S.  Hill  &  Son,  Santa  Ana 
on  heating  at  $11,297.  Bids  were  taken 
under  advisement.  Allison  &  Allison, 
1405  Hibernian  Bldg.,  Los  Angeles,  are 
the  architects.  Auditorium  to  seat 
1300;  library,  study  hall,  offices,  6  class 
rooms;  brick  construction,  plaster  ex- 
terior, cast  stone  trim,  tile  and  com- 
positing roof,  pine  trim,  maple  floors. 
The  bids  received  were  as  follows: 
Concrete  and  Carpenter  Work — Dan- 
iels &  Farris,  $61,989;  R.  G.  Whitlock, 
564,349;  James  P.  Dawson,  $65,230;  J. 
F.  Kobler,  $70,299;  Frank  Hudson, 
$81,847.  Masonry— H.  E.  Knerr,  $31,- 
6S5;  R.  Reimers,  $31,800;  J.  P.  Kobler, 
$33,26ii;  Daniels  &  Farris,  $33,968: 
James  P.  Dawson,  $35,625.  Sheet 
Metal— Emil  Brown,  $790;  Chas.  J. 
Strangman,  $1019;  John  McFadden, 
$877;  St.  Louis  Cornice  Works,  $1022; 
Munger  &  Munger,  $1192;  A.  Herman, 
^1421.  Composition  Roofing — Warren 
&  Bailey.  $1182;  Atlas  Roof  Co.,  $1275 
and  $1165;  Johns-Manville  Co.,  $1360.40; 
Standard  Roof  Co.,  $1565.  Tile  Roof- 
ins — C.  L.  Passmore,  $1200;  R.  G. 
Blessing,  $1350.  Plastering — Bert  E. 
Dequine,  $15,470;  Wm.  Mclntyre,  $16,- 
050;  E.  V.  Fallgren.  $16,900;  J.  P. 
Walsh,  $17,317.  Blaekbonrda — C.  F. 
Weber  &  Co.,  $877.46;  Rucker-F"uller 
Desk  Co.,  $949;  T.  N.  Fierce,  $1040. 
I'alntlng — Wormell  &  Drawbaugh,  $4,- 
842;  D.  Zelinsky,  $4950;  Arenz-Warren 
Co.,  $5335;  Alhambra  Wall  Paper  & 
Paint  Co.,  $5889;  R.  Zelinsky,  $6266; 
John  McFadden  Co.,  $6814.  Hardware 
— California  Hardware  Co.,  $2035; 
Union  Hardware  &  Metal  Co.,  $2055; 
Bennett-Montgomery  Hardware  Co., 
$2075.  Plumbing  —  Lohmann  Bros., 
$5478;  W.  P.  McArthur,  $5970;  John 
McFadden,  $5521;  S.  Hill  &  Son,  $6043. 
Klectric  Work — Robertson  Electric  Co., 
$3290;  H.  H.  Walker,  $3443;  Standard 
Electric  Co.;  $3449;  Prewltt  Electric 
Co..  $o935;  F.  10.  Newbery  Co.,  $4o7S. 
Heating— S.  Hill  &  Son,  $11,297;  Hoag- 
land-Lakin  Co..  $11,595;  Munger  & 
Mungor,  $12,372;  W.  P.  McArthur,  $12,- 
89U;  and  Williams  Radiator  Co.,  $8740 
for   gas-steam   radiator   system. 


PORTLAND,  Ore. — Architects  Sutton 
K-  Whitney,  Lewis  Bldg.,  preparing 
])lans  for  3-story,  60x100,  reinforced 
concrete  and  brick  school  to  be 
erected  in  Main  St.  between  12th  ami 
I3th  Sts.  Estimated  cost,  $100,000. 
Owner,    Beth    Israel    Congregation. 


(  HICO.  Butte  Co.,  Cal. — Until  Jan.  21 
!>  V.  M..  bids  will  bo  received  by  Cha.s. 
H.  Camper.  Clerk,  Chico  High  School 
Disirlct:  (1)  for  constructing  con- 
crete tciinlfj  couitsi;  (2)  for  pavlnp 
drlvoway  iit  high  scliool,  (3)  for  fur- 
nishing and  installing  equipment,  not 
Including  flocr  finish,  for  doniebtb' 
^;cience  department.  Plana  may  be  had 
Irom  Architects  Woollctt  &  Lamb. 
Hngflflein  Hlrig.,  Sacrjiniento.  or  from 
Ilic  clerk   ol    the   district. 


SACRAMENTO,  Cal.— Stewart  School 
Snpj»;y  Co.  of  Stockton,  awarded  con- 
tract by  Board  of  Education  for  fur- 
nishing and  delivering  200  movablr 
HcluKil    <'hnlr   desks. 


ri;  r  M,l  .\1.\.  Sonoma  Co.,  Cal. — 'tli-' 
lioard  of  'I'rustoes  (jf  the  Petaluma 
lllKii  .S«  hool  DiHtrlct  roc'.'lvod  th.*  fol- 
lowing bidh  for  the  Inntnllatlon  of  ii 
Mfeam  healing  HyHteni,  ventilation  nnii 
rui'i  oil  ('i|Ulptn)-nl  and  for  the  Inntalla- 
lioii  ot  a  coinpleti'  Program  <'b)ck  aini 
Bell    SyMicMi    for    the    PctulumA    Junior 

High    .SchiHil    :iiirl    I  :  \  niiin-iltilil     blllldllIgH 


iron 
(3) 


■Kcording  to  the  plans  and  speclflca- 
'  ions  prepared  by  Bralnerd  Jones,  Ar- 
chitect ot  Petaluma. 

The  contract  lor  the  heating  and 
ventilating  system  was  awarded  to 
Latourrette-Fical  Co..  3431  Sacramento 
Blvd..  Sacramento,  although  type  ot 
I'oiler  has  not  been  decided.  The  clock 
system  bids  were  taken  under  adviso- 
iiieni. 

Heating   iind    Ventilating 
(I)     Complete     plant     with    cast 
boilei-;     (2)     I'acific    firebox    boiler 
Kewairoc    Firebox    boiler:    (4)    Oil    City 
I'iiebox   boiler. 
l.atourrette-Fical    Co.  *(1)     $20,700;     (2) 

$21,350;    (3)    S21.45(i:    (4)    $ . 

I'arl  T.  Dofcll.  Oakland,    (1)    $22,346;    (2) 

$22,9o6:(    3)    $23,867;    (4)    $ . 

Scott    Co..    San    Francisco,    (1)    $22,l>20; 

(2)    $23,850:    (3)    ^23.940;    (4)    < . 

l.ay   Engineering   Co.    (1)      $23,015;    (2) 

$23,805:   (3)   $23,635:   (4^   $ . 

Knittle-Cashel,  San  Francisco   (1)   $22.- 

693;      (2)    $23,606;      (3)$23.393;      (4) 

$ . 

\\'.    K.    Nottingham     (1)    $23,777.70:    (21 

$24,699.90;    (3)    $24,955.50;    (4)    $24.- 

433.30. 
Frank  Klimm,  San  Francisco,   (1)    $22.- 

388;     (2)     $23,358:     (3)     $23,168;     t4) 

$ . 

J.   E.   OMara,   San    Francisco,    (1)    $23,- 

600;     (2)     $24,670;     (3)     $24,515;     (4) 

$ . 

Luppen-Hawley    it    Thing.    Sacramento. 

(1)  $23,777;    (2)    $23,977;    (3)    $24,100 
(4)    J23,700. 

J.   1.  Coliins.   Richmond   (1)    $24,612:    (2) 

$25,260:    (3)    $24,850;    (4)    $ . 

Turner  Co.,   San   Francisco    (I)    $26,480: 

(2)  1^27.460:    (3)    $27,320;    (4)    $ . 

Picard  *  Edward.':.  Oakland  (1)   $25,011; 

(2)    $25,630:    (3)    $2:">.371:    (4)    $ . 

I'rogrnm    ('l(M>kN 
International  Time  ivecording  Co.. 

San    Francisco    $109" 

Pacific   Electric    Co.,   S.    F 1191 

Standard  Electric  Time  Co.,  S.  F..    1450 


SEATTLE.  Wash. — Jenkins  &  Kauf- 
man, Hinckley  Bldg.,  Seattle,  at  $91,- 
4il  awarded  contract  by  the  Scliool 
Board  for  a  one-story,  11  classroom, 
concrete  and  wood  Columbia  school.  P. 
A.  Harrington,  low  Vudder.  was  allowed 
to  withdraw  his  bid.  F.  A.  Naramore. 
City  School  Architect. 


BERKELEY,  Cal.  —  The  following 
bids  were  received  on  January  11, 
1922,  by  the  Comptroller  of  the  Uni- 
versity of  California  for  the  moving 
of  East  Hall  on  the  grounds  of  the 
University  of  California  at  Berkeley. 
All  bids  were  taken  under  advisement: 

Pearson  &  Johnson    $10,460 

Walter   Sewell   &   Son 11,495 

D.   J.  &  T.  Sullivan,  I-nc 11,862 

Herbert  L.   Hatch    12,260 

H.    B.    Henderson 16,000 


LOS  ANC.KLES,  Cal. — Until  9  A.  M. 
Jan.  26,  bids  will  be  received  by  the 
Board  of  Education  for  erecting  ne\«' 
school   buildings  as   follows: 

For  now  school  building  on  Rowan 
Ave.  between  Princeton  and  Occidental 
Aves.  Henry  F.  W'lthey  architect,  two 
additions,  0  rooms  and  4  rooms  each, 
brick  construction,  plaster  exterior, 
composition  roof,  pine  trim  and  maple 
fioors. 

For  new  building  at  California  SI. 
School  silo,  between  Hill  St.  and 
(Ir.Tnd  Ave.;  C.  K.  Skllllng.  nrclillect; 
7  classrooms  and  kindergarten  audi- 
torium; brick  consiriictlon,  planter  ex- 
terior, cast  stone  trim,  .""lay  tile  roof, 
plnr    trim,    maple    tloois;    $72,000. 

Plans  and  specifications  may  hi-  ob- 
tained nt  the  Secretary's  oltlce.  7."ti' 
Security  Hldg..  Los  Ang<  les.  Bids  taken 
fcparatcly  on  general  contract,  pluml)- 
Ing,  heating,  painting  and  electric 
wiring. 
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STORES  AND  OFFICES 


I'lans   Ik'ing   Prcpareu. 

bTOKE,    KT'\  ("osl,    $;ii),nOO 

SAN  FJiANClSCO.     S  !i^llter  Street,   bet. 

Stockton  and   Powell   Streets. 
Two-.story  and   baseinent  ClaH.s  C  K(';ro 

and  studio  loft  building  ('i  storfs). 
Owner — J'roctor  &  Chamberlain. 
Architects — O'Brien     Uros.,     240     Alont- 

gomery   St.,   San   Francisco. 


Contracts   Awarded. 

STOKK   liLDG.  Cost,    !>4(i.(lOi) 

BKIlKELEy,  Alameda  Co.,  Cal.  l!an- 
crofl   and  Shattiick   Avenue. 

Ono-.story  and  basement  reinforced 
concrete  ;ind  brick  veneer  store 
building    (ti    stores). 

Owner —  Blanche  L.  I'orter  (Boardman 
Kstate). 

Architect  —  James  \V.  Plachek,  liOtl 
Shattuck  Ave.,  ilorkeky. 

LC.\eavatiiig,',  GradiiiK'  sini\  CoiitTfte 
Wovk  to  Walter  Murch,  Federal 
Bldg.,  Oakland,   $15,562. 

Carpentry  'Work  to  C.  Texdahl,  ;i03o 
Harper   St.,   Berkeley,    $7894. 

Iloofliijcr  and  DaifTppr noting:  to  lOber- 
hart  &  Miner,  Oakland,   $688. 

Plunibliig  to  A.  Feldheimer,  Oakland, 
$995 

Painting-  to  C.  E.  Erwin,  144G  Sherman 
St.,    Alameda,    $410. 

Tile  Work  to  Kigney  Tile  Co.,  Oak- 
land, $153 

Marble  to  Ray  Cook  Marble  Co.,  Foot 
of    Powell    St.,    Oakland,    $654. 

Store  Front*  to  Kawneer  Mfg.  Co.,  Ber- 
keley,  $1269. 

tilass  and  Glazing  to  W.  P.  Fuller  & 
Co..    $2150. 

Wiring  'f   Berkeley  Electric  Co.,   $1321. 

Sidewalk  I/ights  to  P.  H.  Jackson,  San 
li'rancisco.   $320 

PiaNtering  to  John  Thompson,  Oak- 
land, $3770. 


Plans  Completed. 

BUILDING  Cost,   $30,000 

SAN  FRANCISCO.  N  Pine  200  W  Lar- 
kin   100  X   137-6. 

One-story   brick   auto   supply   bldg. 

Owner — MacDonald  Kahn,  130  Mont- 
gomery   St.,    San    Francisco. 

Architect— S.  Helman,  57  Post  St.,  &.  F. 

Contractor- — Owners. 


I'lans    Being    Prepared. 

BUILDI?JG  Cost,    $30,000 

OAKLAND.      Webster  St.    near   14th   St. 

One-story  reinforced  concrete  auto 
.sales   building. 

Owner — Withheld. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket   St.,    San    Francisco. 


Plans   To    Be   Prepared. 
REMODELING  Cost,    $50,000 

SAN   FRANCISCO.      Cliff   House, 
liemodel    interior    of    cafe. 
Owner — Charles    Sutro. 
Lessee — Richard    P.    Roberts. 
Architect — Not   Selected. 


Contractor   Taking    Figures. 

STORE   BLDG.  Cost,    $25,000 

SAN  FRANCISCO.  NW  Post  and  Jones 
Streets. 

One-story  reinforced  concrete  store 
building   (7)    stores. 

Owner— John   Rosenfelds   Sons. 

Architect  —  Sam  L.  Hyman,  Foxcrofl 
Bldg.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St. 


Contractors  Taking  Sub-Figures. 

STORE   BLDG.  Cost,   $40, 00^ 

SAN  FRANCISCO.  NW  Annie  and  Mis- 
sion   Streets. 

Ono-btory  and  basement  brick  storo 
building. 

Osvnr — J.  Eisenbech. 

Arcliitect — A.  H.  Knoll,  Hearst  Bldg., 
San  Francisco. 

Contractor — Barrett  '  &  Hilp,  918  Har- 
ri.son  St.,  San  Francisco. 


Cost.    $10,000 
Geary    110-6    E 


Contract    Awarded. 

STORE    BLDG. 

SAN     FRANCISCO.       S 

Leavenworth    St. 
One-story  and  basement  concrete  store 

building   (2)   stores. 
Owner — Roy    Collins. 
Architect — Earle    B.    Bertz,    IBS    Sutter 

St.,    San    Francisco. 
Contractor — Allen  &  Co.,  168  Sutter  St., 

San    Francisco. 


To  be  Done  by  Day's  Work. 

ALTERATIONS  Cost.    $15,001) 

SAN  FRANCISCO.  SE  Turk  and  Taylor 
Streets. 

lU'-arrange  store  (remove  steel  col- 
umns   &    replace    with    H    columns) 


Owner — VVm.  L.  Gilmour,  180  Jesnie  Si., 

San  Francisco. 
.".rcliitct — A.     H.     Kn-jll,     Hearst     Bldg 

.•-^.Mi  Fri. nci.«co. 


i''igureH   to   be  Taken    N'l.xl    Week. 
.STOKE  &  LOFT  BLDG  Cost.  ?: 

••-.N.V     FRANCIS*  O.  S    Sutter     \\ 

.Stockton. 
Two-story      and    ba.semenl      reinforce-' 

concrete   store   and   loft   building. 
0\\  >](.r — Withhold. 
Aichitect  —  O'Brien    Bros..    2«o     Moit 

nomery  St..  San  Francis-f 


t>Hitract  Awarded.  '.' 

.STOKE    BLDG.  < 'o»t.   } 

SA;n  FRANCISCO.     10  Jones  Street  near 

;Geary  Street. 
Oiie-slory     and      ba.somcnt      reinforced 

concrete    store      building:.    23x^0    (2 

.stores). 
Owner — Wm.    H.    Woodficld. 
.\rchitect — Leo  J.   Devlin.   Pacillc  Bldg., 

.San   Francisco. 
<oiitractor — Barrett    &    Hilp.    918    Har- 

ii."on   St..   San   Frant  isco. 


THEATRES 


I'l.'ins   Being  Revised. 

THEATRE  Cost.    % 

SAN    FRANCISCO.      Third    and      Minn.-i 

^;  I  reels. 
Oiu-story      Class      A      motion       picture 

t  healre. 
Owner — Withheld. 
.■\rchitect — A.    W.    Burgren.    110    Sutler 

.SI.,  San  Francisco. 


Plans  Being  Figured. 

THEATRE  Cost.    $ 

.«AN    FR.A.NCISCO.      Embarcadcro. 
Keinforced       concrete    motion       pictu! 

theatre  and  store  build'ng. 
Owner — -Withheld, 
.vrchilect — A.    W.    Burgren.    110    Sutt«' 

St..  ,San  Francisco. 


SEATTLE.  Wash.  —  Martin  Beck, 
president  of  the  Orpheum  Vaudeville 
Circuit,  announces  he  will  construct 
a  new  theatre,  seating  3000  persons, 
in  this  city.  The  structure  will  cost 
bciwoen    $750,000    and    $1,000,000. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  ono  year,  commencing  with  next  issue,  fur  which 
T  enclose  check  for  $4.00 


Name  

Street  and  No. 

City   

State 
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Official    Proposals 


BIDS  WAXTKD  FOR  COIVt  RETE  A.MJ 
PILING    FOR    STATE    BUILDINGS 


NOTICE   TO    COXTUACTORS 


SEALED  BIDS  will  be  received  by 
Geo  B.  McDougall,  Stale  Architect, 
Chief,  Division  of  Architecture.  Forum 
Building.  Sacramento,  California,  ui>  <o 
and  Includins  1-  €>clock,  Xoon,  Tnesdny 
February  J4,  19->a,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials  and 
doing  the  work  requirtd  for  the  com- 
plete construction  and  installation  of 
all  CONCKETE  WORK  AND  VUASLi. 
for  the  SACRAMENTO  STATE  BUILD- 
INGS i  e.,  the  Library  and  Courts 
Build'ing  and  the  Office  Building,  Sac- 
ramento, California.  in  accordance 
with  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  Division  of  Archi- 
tecture, State  Department  of  Public 
Works,  Forum  Building,  Sacramento, 
California.  .       ,    -        ^ 

Such  bids  will  be  received  for  Con- 
crete Work  and  Filing  and  must  be 
submitted  on  forms  prepared  and  fur- 
nished by  said  Division  of  Architec- 
ture. ,  ,  , 

Cash,  a  bidder's  bond  mado  payable 
to  the  Slate  of  California,  or  a  certified 
check  made  payable  to  the  •Slate  En- 
gineer, Department  of  I'ublic  Works, 
in  the  sum  of  at  least  len  per  centum 
(10%)  of  the  amount  of  the  bid  must 
be  enclosed  with  eacli  bid. 

A  deposit  of  Twenty-Five  ($2o.OO) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  ne  return- 
ed inimcdiately  on  the  lelnni  of  Uie 
plans  and  specifications  to  th';  said  Di- 
vision of  Architecture,  at  Sacramento, 
California,  in   good  condition. 

The  Division  ot  Architecture,  Stale 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received.  ,        .,    c 

The  construction  work  of  .said  bac- 
ramento  State  Buildings  has  been 
placed  on  a  day.s  labor  ba.si.s  and  on 
paid  basis  the  said  Concrete  work  and 
Piling,  as  a  .sub-division  of  said  con- 
Btruclion,  is  to  be  lei  by  contract. 

All  bids  must  be  addnssed  to  Geo. 
B.  McDougall,  Stale  Architect,  Chief, 
Division  of  Architeclun-,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  cm  the  envelope:  "Proposal 
for  Concrete  Work  and  Piling.  Sacra- 
m<  nlo  Stale  Buildings,  Sacramento, 
(  ahfornla.'" 
STATE      DEPARTMENT      OF      PUBLIC 

WOnKS,    DIVISION    OF    AllCIlITEC- 

TUjIE, 

GEO.    B.    MrDOUGALL. 

State    Architect. 
A.    B.    FLIOTCHEK. 
Director   of    Public   Works. 


IIIUN       WANTED       FOB         AUCIIHTF.C 

Tl'RAi,  TERRA   COTT  \    FOR   STATE 

ni'll. DINGS 


NOTIC  T.   TO    rONTU  \CTOU8 


HEALED  niDS  will  1..  received  by 
(ivo.  B.  McDoupall.  Stale  Architect. 
<''hlef,  DIvlHlon  of  Archil<eturo.  Forurn 
liiiddlnK.  Sricriimiiiio,  Ciilifornln.  np  <<» 
linil  inrliiilltiK  I-  oVIiN-k,  Noon.  Turnalny 
yrhrunry  Mth.  1022.  s-ilM  bids  then  ami 
ihi-ri-  to  Ihj  iiubll.'ly  ..p' •■•■d  imd  read. 
r'>r   the   fomi.lot.'    n  ■  i    ••   and   .^rt  • 

llnK   of   nil    AIKIII  ^  I-  TRRKA 

j.^^rp^     f,,,.  ,(,,.   _s  ,  r.i  ^••TA  I'tO 

BITII      '"■  I       <•  .     ''■■       i-ibrary     and 

Coui  K    and    the    OfTlce    Build- 

Irg:.  to,    Cnllfornla,    In    accor- 

dAn<'<  ui'ii  iiiiiMM  I'lid  MporinoiilloMM 
thorofor.  ropltM  'if  wlib-h  may  be  oh- 
taln'd  nn  npiillrnllun  to  the  DIvlMlon  of 
Arcl  Siriii-       I  «.|iiirlm'SMt        of 

Pul.i  Forum   Pnlldlnir.   SRcrn- 

nii-n  I  iiln 

.^n.•|.    1.  'I  ■'    ■  ■  d    for    Ar- 

I  hli'-eiiirril    T  I    nnijit    h.- 

■  «bmli'<  <l    '>h    I  '    nn*  fu'  • 

nlnh'd  by  H«i"  Divi  I'M,  .f  Arohlicr- 
tur*. 


Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  I'ii- 
gineer.  Department  of  Public  Worixs." 
in  the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must  be 
enclosed  with  each  bid. 

A  deposit  of  Twenty -Five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  the 
plans  and  specifications  to  the  said  Di- 
vision of  Architecture,  at  Sacramento, 
California,  in  good  condition. 

The  Division  of  Architecture,  Stale 
Department  of  Public  Works,  reservis 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

The  Construction  work  of  said  Sac- 
ramento State  Buildings  has  been 
placed  on  a  days  labor  basis  and  oi: 
said  basis  the  said  Architectural  Terra 
Cotla  as  a  sub-division  of  said  con- 
struction,  is  to  be   let   by  contract. 

Alternate  bids  will  be  taken  on  the 
said  Architectural  Terra  Cotta  above 
mentioned  as  required  by  the  proposal 
form  which  accompanies  plans  and 
Fpcciflcations. 

.A^ll  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect.  Chief, 
Division  of  Architecture.  Forum  Build- 
ing, .'-■•acraniC nto.  California,  and  plain- 
ly marked  on  the  envelope:  "Propos.-il 
for  Architectural  Terra  Cotta,  .Sacra- 
meiito  State  Buildings,  Sacranionio, 
Cal  ifornia." 
STATli:      Dr.PARTMfONT      OF      PUBLIC 

\SORKS.    DIVISION    OF    ARCHITEc;- 

TURE. 

GEO.   B.    MCDOUGALL. 

State   Architect. 
A.   1!     KI.E'ICMEH. 
nirretoi    nt    I'niilic    Works. 


BIDS     WANTED    FOR    CUTTING     .\ND 

SETTING     GR.VNITE     FOR    ST.'VTI-: 

BUILDINGS 


NOTICE   TO    CONTRACrORS 


SE.ALKD  BIDS  will  be  received  by 
Geo.  B.  McDougall,  State  Architerl. 
Chief.  Division  of  Architecture,  Foinm 
Building,  Sacramento,  California,  up  to 
mill  iiiciuiliiiK  1«  o'clock.  Noon,  TiicNilay 
Fchriimy  Mth.  1»U::.  said  bids  Ib-ii  and 
then-  to  be  publicly  opened  and  rend, 
for  the  comi)lele  Furnisliing,  Culling 
and  Setting  of  all  <;1IAN1TE  for  the 
SACRAMENTO  STATE  BUILDINC.S.  i. 
e.,  the  Library  and  Courts  Building 
and  the  Office  Building,  Sacram. 
California,  In  accordance  with  pins 
and  speelflcationa  therefor,  copi«  :<  i" 
which  ni.iy  be  otrtalned  on  apiilica' ••  :i 
to  the  Division  of  Architecture,  Sea- 
Dot)artment  of  Public  Work.-J,  Foimn 
Building.    Socramenlo,    California. 

Such  bids  will  be  received  f'>r 
C.K.ANITJO  and  imisl  be  submitted  <  n 
forms  pn  pared  and  furnished  by  .s.iid 
Division   of   Architecture. 

Cash,  a  bidder's  bond  made  payal'l«- 
to  the  State  of  California  or  a  cerlKl. d 
check  made  payable  to  the  "Slate  i;n- 
Bltieer,  DepartnuMit  of  Public  WorUs  ' 
In  the  ."^um  of  at  least  len  per  cPiMum 
(10%)  of  the  ;iinounl  of  the  bid  must  '•<• 
encltised    wlib    f.irh    bid. 

A  deposit  of  Twenty-Flvo  (t2."i  i  '  i 
Dollaru  will  Ix  required  on  plans  ;i  ■! 
KlK  cineatlons.  tlu-  dcpn«il  to  bo  rettnn- 
«•(!  Immedlat' ly  on  tho  return  of  Hh- 
pl.'iMH  a. id  Hrx  cificatlonH  to  Ihe  »ald  l>i - 
vIhIom  of  Architecture,  at  Sacranunio. 
Callfe.riiln,  111  good  condition.  ' 

The  Division  of  Arcbllt  cturo,  Slat.' 
Department  of  Public  Works  rcHerv.s 
the  rlufbt  to  reject  any  or  all  bldi'  ni  d 
to  walv<'  any  Informnllly  In  any  bid 
received. 

The  rt)nfil  ruction  work  of  paid  Sac- 
ramento Slate  Buildings  hn«  be  cu 
plarrd  en  a  dayn  labor  basin  nnd  r.n 
Hf»ld  baHlH  tho  8Hld  Granite  as  a  Mub- 
dlvlHJon  of  said  i  cmsi  luct  Ion,  Is  t>  1"' 
lei   by  contract. 

Alleniatc  bids  will  be  taken  on  tb^ 
said  Oranlti'  above  mentioned  ns  re- 
(lUlrcd    by    tho      proj)o»al    form      which 


accompanies    plans   and    specifications. 

All  bids  must  be  addressed  to  Geo. 
B.  McDougall.  Slate  Architect.  Chief. 
Division  of  Architecture,  Forum  BuiK!- 
ing,  Sacramento.  Cf>,liforni;i,  and  ij'.ani- 
ly  mat-ked  on  the  envelope:  "Piopoi-M] 
for  Granite.  Sacramento  State  FJuiUI- 
ings.  Sacramento.  California.' 
FTATE  DEP.VRTMENT  OF  PUBLI< ' 
WORKS,  DIVISION  OF  ARCUITFX'- 
TURE, 

GEO.   B.   McDOUOALL 

State    .\rehitec'. 
A.  B.   FLETcMlER. 
Director   of   Public   Works. 


BID.S       WANTED       FOR       CUT       CAST 
GRANITE  FOR   ST.\TE   BUILDINGS 

NOTICE   TO    CONTRACTORS 

Sealed  bids  will  be  received  bv  Geo. 
B.  McDougall,  State  Architect.  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  and 
including  lli  o'clock,  noon,  Tuesday, 
February  14tli,  liiTi,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  the  conirlote  manufacture  and 
setting  of  ail  (\  T  CAST  GK.V.N'ITE  for 
the  SACiiAMEN'iO  ST.A.TE  BUILD- 
INGS, i.  e.,  the  Library  and  Courts 
Building  and  the  Office  Building, 
Sacramento,  California,  in  accordance 
with  plans  and  speciflcations  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  Division  of  Archi- 
tecture, State  Department  of  I'ublic 
Works,  Forum  Building,  Sacramento, 
California. 

Such  bids  will  be  received  for  CUT 
CAST  GRANITE  and  must  be  submit- 
ted on  forms  prepared  and  furnished 
by    said    Division    of    Architecture. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  cer- 
tified check  made  payable  to  the  "State 
Engineer,  Department  of  Public 
Works."  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid   must   be  enclosed   with   each   hid. 

A  deposit  of  Twenty-PMve  ($25.00) 
Dollars  will  be  required  on  plans  and 
speciflcations.  the  deiiosit  to  be  re- 
turned immediately  on  the  return  of 
tho  plans  and  siieeiflcations  to  the  said 
Division  of  Architecture  at  Sacramen- 
to. California,  in  good  condition. 

The  Division  of  Architecture.  State 
Department  of  Public  Works  reserves 
the  right  to  reject  any  or  nil  bids  and 
to  waive  any  informality  In  any  bid 
received. 

The  construction  work  of  said 
Sacramento  State  Buildings  has  been 
placed  on  a  days  labor  basis  and  on 
said  basis  the  said  Cut  Cast  Granite 
as  a  sub-divlslon  of  said  constructloTi, 
Is   to  be  let   by  contract. 

Alternate  Mds  will  be  taken  on  the 
said  Cut  Cast  Granite  above  men- 
tioned as  required  by  the  proposal 
form  which  accompanies  plans  and 
speciflcations. 

All  bids  must  be  addressed  to  Geo. 
B.  MeDoiiKall.  State  Architect,  Chief. 
Division  of  Architecture,  l<^orum  Build- 
ing, Sacr.impnl->,  Californln.  nnd  plain- 
ly marked  on  Ihe  envelope;  "Proposal 
for  Cut  Glass  Granite,  Sacramento 
State    Bulldlni;s.    Sacramento.    Callfor- 

ST.ATE  DEPAHTMENT  OF  IMTBLIC 
WORKS,  DIVISION  OF  ARCIIITEC- 
TUP>E, 

GEO.    B.    MrDOl'GALL, 

State    Architect. 
A.    B.    FLETCHER, 

Director  of  Public  Works. 

Mills       WWTKD    I'tm       EXf*V\TiON 
%\OI(K    FOB    STATF.    BUILDINGS 


NOTiC 


TO    CONTII  \CTOMM 


SEA  1.1    I       r.M''^-     uill     U.      r. reived     by 
Geo.     P  \rchlfpot. 

Chief.    '  ure.  Forum 

Bnlldli  1.  f.MMln    up  to 

nnd  InrlutliitH   >-  o'clock,  noon,  Tnc«dnTi 
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Kebruao'  14th,  1922,  said  bids  then  and 
there  tc  be  publicly  opened  and  read 
for  furnishing:  all  plant,  materials  and 
doing  the  work  required  for  the  com- 
plete KXCAVATIOX  WORK,  for  the 
&-ACRAMENTO  STATE  I3UILD1X(;S.  i. 
e.,  the  Library  and  Courts  Building 
and  the  OfTice  Building,  Sacramenio, 
California,  in  accordance  with  plans 
and  specifications  iherefor,  copies  of 
which  may  be  obtained  on  apijlicaiioa 
to  the  Division  of  Architecture,  St.i'c 
Department  of  Public  Works.  Foilhu 
Building,    Sacramento.    California. 

.Such  bids  will  be  received  for  l<J>.'.i- 
vation  Work  and  must  be  submitted  on 
forms  prepared  and  furnished  liy  said 
Division   of   Architecture. 

Cash,  a  bidder's  bond  made  payabh' 
to  the  State  of  Co.lifornia,  or  a  certifi<  d 
check  made  payable  to  the  "State  En- 
gineer, Department  of  Public  Workw," 
in  the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
be  enclosed  with  each  bid. 

A  deposit  of  Twenty-Five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  th(? 
plans  and  specifications  to  the  said  Di- 
vision of  Architecture,  at  Sacramento. 
California,   in   good   condition. 

The  Division  of  Architecture.  Stale 
Department  of  Public  Works  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

The  Construction  work  of  said  Sac- 
ramento State  Buildings  iias  been 
placed  on  a  days^abor  basis  and  on 
said  basis  the  said  Excavation  Work, 
as  a  sub-division  of  said  construction, 
is  to  be  let  by  contract. 

All  bids  must  be  addressed  to  Ceo. 
B.  McDougall.  State  Architect.  Chief. 
Division  of  Architecture.  Forum  Build- 
ing, Sacramento.  California,  and  plain- 
ly marked  on  the  envelope:  "I'roposal 
for  Excavation  Work,  Sacramento 
State  Buildings,  Sacramento,  Cali- 
fornia." 
STATE      DEPARTMENT     OF      PUBLIC 

WORK!?',    DiVLSION    OF    ARCHITEC- 
TURE, 

GEO.    B.    McDOUGALL. 

State    Architect. 
A.    B.    FLETCHER. 
Director   of   Public   Works. 

♦ 

IJID.S     AVAINTED     FOR     STRUCTURAI, 

STEEL    AND   IROIV   FOR   STATE 

BUILDIIVGS 


NOTICE   TO   CONTRACTORS 


Sealed  bids  will  be  received  by  Geo. 
B.  McDougall.  State  Architect.  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  and 
including;  12  o'clock  Noon,  Tuesdiiy. 
February  14<li,  1922,  said  bids  tlien  and 
there  to  be  publicly  opened  and  read 
for  the  STRUCTURAL  STEEL  and 
IRON  WORK,  which  includes  furnisii- 
ing,  fabricating,  delivery  and  erection 
in  buildings  complete,  for  the  S.VCRA- 
MENTO  STATE  BUILDINGS,  i.  e.  the 
Library  and  Court  Building  and  the 
OiTice  Building.  Sacramento.  California, 
in  accordance  with  plans  and  specifi- 
cations therefor,  copies  of  which  may 
be  obtained  on  application  to  the 
Division  of  Architecture.  State  Depart- 
ment of  Pnlilic  Works,  Forum  Build- 
ing,   Sacramento,    California. 

Such  bids  will  be  received  for  Struc- 
tural Steel  and  Iron  Work  and  must 
be  submitted  on  forms  prepared  and 
furnished  by  said  Division  of  Archi- 
tecture. 

Cash,  a  bidder'.s  bond  made  payable 
to  the  State  of  California,  or  a  cer- 
tified check  made  payable  to  the  "State 
Engineer.  Department  of  Public 
Works."  in  the  sum  of  at  least  ten  per 
centum  <10"%)  of  the  amount  of  the 
bid   must   bo   enclosed  with  each   bid. 

A  deposit  of  Twenty-Five  (.125.00) 
Dollars  will  be  rcciuired  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  llie  said 
Division  of  Architecture,  at  Sacr.a- 
mento.   California,   in   good   condition. 

The  Division  of  Architecture.  State 
Department  of  Public  Works  reserves 
the  right  to  reject  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
recpived. 

The  Construction  work  of  said  Sacra- 
mento State  Buildings  has  been  placed 
on  a  days  labor  basis  and  on  said 
basis    the    said    Structural    Steel    and 


Iron  Work  as  a  «ub-dlvision  of  said 
construction,  is  to  be  let  by  contract. 
All  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Cliief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
for  Structural  Steel  and  Iron  Work, 
Sacramento  State  Buildings,  Sacra- 
mento,  California." 

STATE  DEPARTMENT  OF  PUBLIC 
WORKS,  DIVISION  OF  ARCHITEC- 
TURE. 

GEO.    B.    McDOUGALL, 

State  Architect. 
A.    B.    FLETCIIEP, 

Director  of  Public  Works. 


KJOS      WANTED      FOR      HRICK      .VND 

TERRA      COTTA         WORK    FOR 

STATE   BUILDING 


NOTICE   TO    CONTRACTORS 


SEALED  BIDS  will  be  received  by 
Geo.  B.  McDougall,  State  Architect. 
Chief,  Division  of  Architecture,  Sacra- 
mento. California,  up  to  and  Inoludlnr. 
12  o'clock,  noon,  Tuesday,  Februarj- 
14th,  J»22,  said  l)ids  then  and  there  to 
be  publicly  opened  and  read  for  the 
complete  construction  and  installation 
of  all  BRICK  WORK  (excluding  Struc- 
tural Terra  Cotta)  for  the  SACRA- 
MENTO STATE  BUILDINGS,  i.  e..  the 
Library  and  Courts  Building  and  the 
Office  Building.  Sacramento,  California, 
in  .accoi  dance  with  plans  and  specifica- 
tions therefor,  copies  of  which  may  be 
obtained  on  application  to  the  Divisirf>ii 
of  Architecture,  Slate  Department  of 
I'ublic  Works.  Forum  Building,  Sacra- 
mento, c'alifornia. 

Such  bids  will  be  received  for  Brick 
Work  and  must  be  submitted  on  forms 
prepared  and  furnished  by  said  Division 
of  Architecture. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  En- 
gineer, Department  of  I'uDlIc  Works," 
in  the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must  be 
enclosed   with   each   bid. 

A  deposit  of  Twenty-Five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  the 
plans  and  specifications  to  the  said  Di- 
vision of  Architecture,  at  Sacramenio, 
California,    in    good   condition. 

The  Division  of  Architecture,  Slate 
Department  of  Public  Works,  reserves 
ihe  right  to  rej<;ct  any  or  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

The  construction  work  of  said  Sac- 
ramento State  Buildings  has  been 
placed  on  a  .oays  labor  basis  and  on 
said  l)asis  the  said  Bricic  Work  as  a 
sub-di\-ision  of  said  construction,  is  to 
be  let   by  contract. 

All  bids  must  be  addressed  to  Geo. 
B.  McDougall.  State  Architect.  Chief. 
Division  of  Arcbiteclure.  Forum  Build- 
ing. Sacramenio,  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
for  Brick  Worli.  Sacramenio  State 
Buildings.  Sacramenio,  California." 
STATIO      DEPARTMENT     OF      PUBLIC 

WORKS',    DIVISION    OP   ARCHITEC- 
TURE, 

GEO.    B.    McDOUGALL. 

State    Architect. 
A.    B.    FLETCHElt, 
Director   of   Public   Works. 


BIDS      W.VNTED    FOR      STATIO    HIGH- 
W.\Y    ISII'ROVEMENT 


STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORNIA  HKaiAVAY  COMMISSION 


NOTICE  TO  CONTR.ACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  oftiee  of  the  California 
HlBhivay  ConiniisKlon,  Titii  I-^oriini 
KuildtnK.  Sacrnniento,  Cal,.  until  a 
o'clock  P.  M.,  on  February  0.  UI23.  :il 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance Willi  ihe  specifications 
Iherefor  to  which  special  reference  i.s 
made,  portions  of  State  Highway  .is 
follows: 

Mariposa  County,  between  Sierra 
National  Forest  and  Briceburs  (VI- 
Map-lS-EI.  about  five  and  seven- 
tenths  in, 7)  miles  in  length  to  be 
graded. 


Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angele.s  and  San  Francsco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  i;;  .situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Wlllits.  Dunsmuii.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  r,08  Angeles. 

No  bid  will  be  received  unless  it  is 
mad<  on  a  blank  form  furnished  by  the 
Commis.sion.  The  .special  attention  of 
l>rospective  bidders  i.s  called  to  the 
"Noiice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  tlirough  the  '^alifornla 
Highway  Commi.^sion,  re.serves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
tere.^^^t  of  the  State. 

NEWELL   D.   DARLINGTON. 
CHARLES  A.  AVHITMORE. 
GEO.  C.  MAN.S"FIELD. 
'•alifornia   Highway   Commission. 
AU.STIN   B.   FLlCTCHEl:, 

Slate  Highway  Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
Dated   January   9,    1922. 

♦ 

NOTICE      INVITING       SHVLED       PRO- 
POSALS  FOR  FURNISHING   AVATER 
PIPE  AND  FITTINGS 


NOTICE  IS  HEREBY  GIVEN  That 
the  Council  of  the  City  of  Santa  Cruz 
invites  sealed  proposals  or  bids  for 
furnishing  the   following: 

4500  ft.  8  inch  Class  B  Cast  Iron 
Pipe  Bell  &  Spigot  Joints. 

^ — S"x4"  Cast   Iron   Tees. 

2 — S"x6"  Cast  Iron  Tees. 

1 — 8"x6"   Cast   Iron   Cross. 

2—8"   1-16   Cast  Iron   Bends. 

6 — 4"x4"   Cast   Iron   Tees. 

2 — r'x4"  Cast  Iron  Crosses. 

Pipe  and  fittings  to  be  delivered  F 
O.  B.  Seabright.  Delivery  to  be  made 
within  60  days  after  award  of  con- 
tract. 

Said  Proposals  or  Bids  will  be  re 
ceived  at  the  OflSce  of  the  Citv  Clerk 
in  the  City  Hall.  Church  Street,  in  the 
City  of  Santa  Cruz,  up  to  the  hour  of 
5  o'clock  P.  M.  on  Monday,  the  2.td  day 
of  .lanuary.  1922,  and  the  same  will  be 
opened  at  9.30  A.  M.  on  Tuesday,  the 
24th   day   of  Januarv,    1922. 

All  Proposals  or  Bids  must  be  in 
writine:  and  must  be  accompanied  by 
a  certified  check  for  ten  per  cent  of 
the  amount  bid,  payable  to  the  City 
of   Santa  Cruz. 

The  Council  reserves  the  right  to 
reject  any  and  all   bids. 

S.  A.  EVANS. 
City  Clerk. 

BIDS  WANTED     FOR  HOSPITAL 

BUILDINGS 


NOTICE    TO    CONTR.\CTOIIS 


County    of    Kin;?s,    Stale    of    California. 


Sealed  proposals,  addressed  to  the 
Board  of  Supervisors.  Coun:y  of  King.-;. 
State  of  California,  and  endorsed 
"Proposals  for  the  Construction  of  An 
Itolation  Building  for  the  King.- 
County  Hospital."  as  per  plans  and 
specifications  on  file,  will  be  received 
by  the  Board  in  its  chambers  in  the 
Court  House,  at  Hanford.  until  11:«»0 
o'clm-k  .V.  M.,  of  the  2.Sth  dav  of  Jan- 
uiiry,  1922,  and  at  that  time  and  plac- 
will    be    publicly   opened    and    read. 

Plans.       specifications       and       blank 
forms    of    proposal    for    work    niav    he 
obtained   at    the    office    of    the   Clerk    of 
the    Board    of    Supervisors    or    at     the 
'"ounly    Surveyor's    Office    at     Hanford. 
California,    on    payment    of    ?i.00    (nm 
returnable).       All     proposals     musi     b. 
made    on    said   blank    forms,    must    iriv. 
ihe    jirices    proposed.     '■ 
and  figures,  and   must    • 
bidder   with    his   address, 
ology    of    the    proposal     t;uis;     ■  o:     b-- 
changeii    and    any    alteration    m  ido    bv 
the   bidder  wijl   make   the    )iri.p"s:il   in- 
formal  and   liable  to  reioetioti. 

Each      bid    to    be      loe.-oi.led      unde- 
—aled  cover  and   >JhnM   i      .-, .  .  .->m)-i,uiit  •! 
by  cash,  a   bid.'' 
check  made  pa> 
t"h,Tinnan    of   tl 

of  the  County  oi    Kings.   .-■:;.i,    of  Cali- 
fornia, for  an  amount  equal  to  at  least 
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ten  (10)  per  cent  of  the  amount  of  said 
bid,  and  no  bid  shall  be  considered  un- 
less such  cash,  bond  or  check  is  en- 
clos-^d  therewith,  such  cash,  bond  or 
check  to  be  returned  to  the  bidder 
unless  forfeited  under  the  conditions 
herein   stipulated.  ,       ^        ■,, 

A  good  and  s.xtisfactory  bond  will 
be  required  for  the  faithful  perform- 
ance of  the  contract  in  a  sum  equal  to 
twenty-five  (25)  per  cent  of  the 
amount  of  the  contract,  and  a  further 
bord  in  a  sum  equal  to  one-half  of  the 
amount  of  the  contract  must  be  fur- 
nished as  required  by  the  terms  of  an 
act  of  the  legislature  of  the  State  of 
California,  entitled.  "An  Act  to  Secure 
the  payment  of  the  claims  of  persons 
employed  by  Contractors  upon  Public 
Works,  and  the  claims  of  persons  who 
furnish  materials,  supplies,  teams,  im- 
plements, or  maclii'iery  used  or  con- 
sumed by  such  contractors  in  the  pt-r- 
formance  of  such  works,  ard  prescrib- 
inp  the  duties  of  certain  public  officers 
with  respect  thereto."  approved  May 
10,  1919,  known  as  Chapter  303  of  the 
Statutes  of  1919.  The  sureties  on  both 
bonds  must  be  approved  by  the  Board 
of  Supervisors. 

The  quantities  to  be  bid  on  are  as 
follows:  ,     .,,.  , 

Type  No.  1.  Isolation  building  of 
hollow  tile  construction  as  per  plans 
and    specifications.  ,  ,    .   , 

Type  No.  2.  The  same  but  of  brick 
construction. 

The  bidder  to  whom  the  contract 
may  be  awarded  will  be  required  to 
appear  at  the  offlco  of  the  Board  of 
Supervisors,  with  the  sureties  offered 
by  him,  and  execute  a  contract  within 
ten  (10)  days,  (not  including  Sunday) 
after  it  is  awarded  to  him  In  case  of 
failure  or  neglect  to  do  so,  he  may  be 
considered  as  having  abandoned  it, 
and  the  cash,  bond  or  checli  accom- 
panying the  proposal  may.  nt  the  op- 
tion of  the  Board  of  Supervisors,  be 
forfeited  to  the  County  of  Kings,  Stat-i 
of  California. 

All  bids  will  be  compared  on  the 
basis  of  the  estimated  quantities  oi' 
work  to  be  done,  as  shown  in  the  spec- 
ifications. 

The    Board    of    Supervisors    reserves 
the  right  to  reject  ai  y  or  all  proposals. 
BOABD    OF    SUPIOnVISORS    OF    THE 
COUNTY    OF    KINGS,     ST.VTE    OF 
CALIFORNIA, 
By  A    F.  SMITH.  Chairman. 
Attest:     E.  F.  PICKEUn.L,  Clerk. 
Hanford,    California,    .Tanuary    4,    1922. 

(Seal.) 


NOTICE   TO    CONTRACTORS 


(IRRIC;.\TION  WORKS) 

SEAI..Kn  r'UOP0SAT>S  will  be  re- 
ceived by  the  Board  of  Directors  of 
the  Happy  Valley  Irrigation  District 
:it  the  ofTifc  of  said  Board  ;it  Olind.n. 
Shasta  County,  California,  ui>  to  nml 
inclndinfr  two  oN-lock  1*.  IW.  on  the  .lOtli 
•Iny  of  .Iiiniinry.  1022,  for  the  follow- 
Inir  desrribid  work,  to  wit: 

I'^xcavatlon  and  coii.st ruction  for  the 
purpose  of  enlargcmoni,  rebuilding  and 
reconstructing  the  Main  Canal  of  .said 
District  from  a  point  near  Hoover 
Creek  to  the  bf.nndarle.s  of  the  Happy 
Valley  TrrlKntion  Dl.^trlct  Including 
lowering  the  grnde.  widening  and  en- 
larging the  onnal.  constructing  wolrs. 
waste  gntc.w,  ovcrlK'.'id  crosslngH,  m»'tal 
flumes  and  concrete  flumes,  removing 
sand  and  rrtoks  from  the  bottom  and 
bed  and  sides  of  said  canal,  recon- 
utructlng  flumes  and  structuren  Tiow 
In  place;  changlnK  tho  location  of  por- 
tions of  snid  canal  as  mentioned  and 
net  forth  In  Ifemn  No.  U  to  3R  incluslvr. 
and  No  42  tn  No.  44  IncluHlve.  of  the 
plann    and    Hperlflcnf  Iohh    prepared     by 

U     S      Bidden,     Si-  ■ '••.••     Engl-norr. 

and  ThomnH   71     M  iiltlng  En- 

gineer,   und.T   dai  iMt    14,    1020, 

an  jimendi'rt  by  r- l-'o  K.  Ken- 
nedy In  hl»  report  of  Hecembor  10, 
l!t21.  .       ^ 

Buch  work  li  moro  pnrtlcnariy  ae- 
Hcrlhed  and  spoolflcd  In  the  plnnn  and 
npirlflcallonH.  mtipn  and  nroflleK  of 
nuch  work  on  file  In  the  orTlre  of  wald 
Board  and  fo  which  nfirenco  \n  hirK- 
liy  miide  for  more  iletailed  and  Biwclfle 
Information  hi  reRard  fo  nnid  work 
,«»ald  pluns  and  nn'cin  •illmis  mnv  br 
Innpected  at  all  flmcH  dnrlng  Imwlnepn 
hoiirH.  1.  f..  hftfween  'ho  honm  of  !> 
o'clock  A  M  nnd  15  o'clock  P.  M  of 
each  day. 


Said  work  will  be  let  to  the  lowest 
responsible  bidder  and  the  Board  re- 
serves the  right  to  let  said  work  eitlier 
in  portions  or  as  a  whole;  and  the 
Board  reserves  the  right  to  reject  any 
and  all  bids. 

All  bids  must  be  in  writing  and 
signed  by  the  bidder  and  must  be  upon 
the  forms  furnished  by  the  Board  wMth 
the  blanks  properly  filled  in,  and  be 
enclosed  in  a  separate  sealed  envelope, 
endorsed  with  the  description  of  tlie 
particular   work   described   in   said   bid. 

Said  proposals  shall  be  delivered  to 
the  secretary  of  the  Board  of  Direc- 
tors in  person,  by  mail  or  by  express, 
before  the  time  for  opening  said  pro- 
posals  as   herein    provided. 

Said  proposal  will  be  opened  in 
public  at  2  o'clock  P.  M.  cm  the  30th 
day  of  January,  1922.  at  the  office  of 
said  Board,  and  will  thereafter  be  con- 
sidered by  said  Board  and  the  work 
let  as  herein  specified. 

Said  proposals  must  be  accompanied 
by  a  certified  check  upon  some  bank 
of  good  standing  in  the  State  of  Cali- 
fornia, payable  to  the  Board  of  Direc. 
tors  of  the  Happy  Valley  Irrigation 
District,  for  an  amount  equal  to  ten 
per  cent  of  such  proposal  (in  the 
aggregate),  which  check  will  be  re- 
turned to  the  bidder  if  his  bid  is  nut 
accepted,  or  if  he  makes,  executes  and 
delivers  the  contract  and  bonds  in 
said  specifications  and  in  this  notice 
required  within  ten  days  after  the 
.award  shall  have  been  made;  and  if 
he  fails  to  enter  into  such  contract, 
and  to  furnish  such  bonds  within  said 
time,  then  said  check  and  the  money 
payable  thereon  shall  be  and  remain 
the  property  of  said  District.  No  con- 
ditions whatever  shall  be  endorsed 
upon   said  check. 

Any  person  to  whom  a  contract  inav 
be  awarded  shall,  after  the  notice*  of 
award  of  such  contract,  and  within  ten 
days  after  such  notice,  make,  execute 
aoid  deliver  to  said  Board  a  written 
contract  in  a  form  satisfactory  to  said 
Board  for  the  performance  of  said 
work  in  the  manner  and  at  the  time 
specified,  and  upon  the  forms  pre- 
scribed by  this  notice,  such  proposed 
and  said  plans  and  specifications  and 
shall  at  said  time  enter  into  a  good 
and  sufficient  surety  bond,  to  be  ap- 
proved by  said  Board,  payable  to  said 
District  for  its  use.  for  twe-nty-flvc 
per  cent  of  the  :unount  estimated  as 
the  contract  price,  conditioned  for  the 
faithful  performance  of  said  contract 
according  to  said  plans  and  si)eciflc.a- 
tlons:  and  shall  at  said  time,  execute 
and  deliver  to  said  district  a  good  and 
sufficient  surety  bond  for  not  less  than 
fifty  ])er  cent  of  the  ))roposed  cori- 
tract  price,  as  required  by  the  pio- 
visio-ns  of  an  act  of  the  legislature 
approved  May  10.  1919.  entitled  ".\n 
act  to  secure  the  payment  of  the 
claims  of  i)ersons  employed  by  con 
tractors  upon  public  works,  and  the 
claims  of  persons  who  furnisli  ma- 
terials, .siniplie.s,  teams,  impli'nii'iits  of 
machinery  used  or  consumed  bv  .sueli 
contractors  in  ttTc  performance  of  such 
works,  and  prescribing  the  duties  of 
certain  public  officers  with  respect 
thereto." 

The  successful  bidder  will  be  vo- 
qulred  to  protect  the  District  agai'nsi 
all  liability  for  compensation  for  nei-- 
sonal  Injuries  or  death,  by  providing 
and  maintaining  suffiolent  Insnr.'ince 
against  hucIi  liability,  as  may  bo  ii-- 
f|ulrcd  by  the  Board  of  Dlreclois.  .nid 
provided    In    said    speclfleatlons. 

The  work  shall  be  done  under  the 
direction  and  to  the  satlsfactlo-n  of 
the  onirliiior  of  said  District,  and  he 
approved  Uv  the  Board  and  shall  be 
complf'ti'd   fin   or   before   .\prn   1st.    l:i^2. 

A  description  of  said  work,  speci- 
fied tinder  the  snld  plans  and  siiei-l- 
flcatlons.  fo  be  performed  by  said  bid- 
der Is  fiillv  set  forth  on  the  plaps  ,ind 
spee1flentloMs_  hereinabove    referrecl     to. 

,«Iald  lilds  '  shall  specify  the  nnit 
jirlces  as  desltrnated  on  the  bidding 
sheet    nifnehed    to   said    spoclflra  t  lop.i 

Full  details  of  the  rernilri-mpptr  inav 
be  obtained  from  snld  i>'nns  and  so.-,  I- 
Oeallons.  maps  and  prnnies  on  fib'  In 
the    office    of    said    Board    of    Direct. tr. 

Bv    order    nf    said    Board    of    Dlri'et.irs 
of    the    TTnppv    Vallev    TrrlgnHon     DIs- 
trlef 
leafed   .Tannnrv  2nd,   lO**? 

,T.    F.    AT.TTCBMATT 

Presld.  •! 
JOTTN    T    McCPOBV 

Secret ar\ 


BIDS     WANTED     FOR     DETENTION 
HOME  ADDITION 


NOTICE    TO    CONTR.\CTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk 
of  the  Board  of  Supervisors  of  the 
County  of  Kern,  up  to  10.30  A.  M.. 
Monday,  the  thirtieth  day  of  January, 
1022,  for  the  furnishing  of  all  nia- 
terials  and  labor  for  and,  the  erect im 
and  compIctioTi  of  a  one-story  frame 
addition  to  the  Kern  County  Detention 
Home  Building,  Bakersfield.  Calif.,  in 
accordance  witli  plans  and  specifica- 
tion for  said  building,  on  file  with 
said  clerk  and  open  fur  the  inspection 
of  bidders.  Copies  of  said  plans  and 
specifications  may  be  had  at  the  oilice 
of  Charles  H.  Biggar,  architect, 
First  National  Bank  Building.  Bakers- 
field,  and  the  work  will  be  done  under 
his    suiiervision. 

Certified  check  in  the  amount  of  ten 
per  cent  of  the  amount  bid  must  ac- 
company each  bid.  Such  check  to  be 
made  payable  to  the  Clerk  of  the 
Board  of  of  Supervisors,  County  of 
Kern.  Calif.,  and  will  be  held  as  evi- 
dence of  good  faith,  that  the  success- 
ful bidder  will  enter  into  contract  for 
the  erection  of  the  building  and  will 
furnish  good  and  sufficient  bond  there- 
fore. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  or  all  bids 
and  to  waive  any  informality  in  any 
bid  received. 

By  order  of  the  Board  of  Super- 
visors of  the  County  of  Kein,  ni.ule 
January   3,    1922. 

V.    E     SMITH. 
Cour.f.    <■'■  rl     •■ :    •'  ■  \-ollivio  cleik  of  the 
Board  of  sjupervisors. 


niD.S    WANTED  FOR  HIGHAVAY 
IMPROVEMENT 

STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PUMLIC     W^ORKS 


CALIFORNIA  HIGIIW^AY  COMMISSION 


NOTICE   TO    CONTRACTORS 


.'^EAI.iED  PROPOSABS  will  be  re- 
ceived at  the  office  of  The  Callfornin 
llisrh^vay  Comnil.islon,  B15  Forum 
iluilding.  Sncrninonto,  Cat.,  until  2 
o'clock  P.  M.,  on  Jniinnry  23.  1022.  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Santa  Barbara  County,  between  Cuy- 
ama  Klver  and  Bnckhorn  Creek  (V-SB- 
."iT-.M.  about  six  and  one-tenth  (6.1) 
miles   in   length    to  be   graded. 

Plans  may  be  seen  and  forms  of  pro- 
posa',  bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  tna.v  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
.Vngeles  and  ."^an  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  In  >vhlch  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  WllUts.  Dunsmulr,  Sacramen- 
to, San  Fraacisco,  San  Bills  Obispo, 
Fresno  and  Bos  Angeles, 

No  bid  will  be  received  unless  It  Is 
tnade  on  a  blank  form  furnished  by  the 
Commission,  The  special  .attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  iiroposal  for  full  direc- 
tions as  to  bidding,  ((iiantUles  of  work 
to  ho  done.  etc. 

The  I">epart  inent  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Coinmlsslon,  reserves  the 
right  to  reject  any  or  all  bids  or  t.. 
accept  the  bid  deemed  for  the  b>  r.i 
Interest   of  the  State. 

NEWEld.    D     DAUM.NdTO.N, 

CHAUI.ES    A.     WIUTMOKE. 

OEO.    C.    MANSFllOT.D. 
Cftllfornlu   nil  1 

AUSTIN    B     1 
State   HI, 

.lOHN    F.   OABVl.N. 

R'ecretarv 
Mated    December   27,    1021, 

(Continued   en    Page   21) 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


SAN  FRANCISCO,  Cal.— The  Board 
of  State  Harbor  Commissioners,  re- 
ceived the  following  bids  on  January 
12th,  for  furnishing  material  and  con- 
structi'ng  the  sub-structure  for  the 
China  Basin  Terminal,  on  the  water, 
front  of  the  City  and  County  of  San 
Francisco.  All  bids  were  taken  under 
advisement   until    January   19th: 

Bids  were  taken  on  the  following 
items:  (1)  Dredging  22,000  yds;  (2) 
Sand  Fill  198,000  yds.;  (3)  Class  A 
Rock,  4500  tons;  (4)  Class  B  Rock, 
33,000  tons;  (5)  Green  Piles,  300.000 
lin.  ft.;  (6)  Handling  and  Driving 
Piles,  300,000  lin.  ft.;  (7)  All  other 
work    not    included    in    Items    1    to    6. 

fean  Francisccr^  Bridge  Co..  Nevada 
Bank  Bldg.,  (1)  unit  price,  $2.30,  total 
150,600;  (2)  unit  price  65c,  total  $12S.- 
700;  (3)  unit  price  $3.30,  total,  $14,850; 
(4)  unit  price  90c;  total  $29,700;  (5) 
uni.t  price  21c;  total,  $63,000;  (6)  unit 
price  18c,  total  $54,000;  (7)  $536,850. 
Total   amount   bid,    $877,700. 

Tibbitt  Paciflc  Co.,  16  California,  (1) 
unit  price  $1.25,  total  $27,500;  (2)  unit 
price  65c,  total  $128,700;  (3)  unit  price 
$3.50,  total  $15,750;  (4)  unit  price,  $1. 
total  $33,000;  (5)  unit  price  23c,  total 
$69,000;  (6)  unit  price  15c,  total  $45,- 
000;  (7)  $640,691.  Total  amount  bid, 
$959,641. 

Hannah  Bros.,  142  Sansome  St.,  (1) 
unit  price  50c,  total  $11,000;  (2)  unit 
price  57c,  total  $112,860;  (3)  unit  price 
$3.75,  total  $16,875;  (4)  unit  price  $2, 
total,  $66,000;  (5)  unit  price  24c,  total 
$72,000;  (6)  unit  price  15c,  total  $45,- 
000;  (7)  $456,265.  Total  amount  bid, 
$780,000. 

Healy-Tlbbitts  Co.,  9  Main  St.,  (1) 
unit  price  75c,  total  $16,500;  (2)  unit 
price  40c;  total  $79,200;  (3)  unit  price 
$3,  total  $13,500;  (4)  unit  price  $1.25. 
total  $41,250;  (5)  unit  price  20c,  total 
$60,000;  (6)  unit  price  15c,  total  $45,- 
000;  (7)  $505,893.  Total  amount  bid, 
$761,343. 


TACOMA,  Wash. — Tacoma  Port  Com- 
mission rejects  bids  received  for  con- 
structing pier;  plans  will  be  revised 
and  new   bids   called. 


PHOENIX,  Ariz. — Following  is  the 
schedule  of  quantities  and  unit  prices 
of  the  proposal  on  which  contract  for 
construction  of  the  Cave  creek  flood 
control  dam  (Eastwood  multiple  arch) 
near  Phoenix,  was  awarded  to  Lynn 
S.  Atkinson,  .Tr.,  Chapman  Bldg.,  TjOS 
Angeles  (headquarters.  Red  Bluff,  Cal., 
P.  O.  Box  626):  2.5  acres  clearing 
brush  at  $100  acre;  66S5  cu.  yds.  sur- 
face excavation  at  $1  yd;  2578  cu.  yds. 
pit  excavation  for  arch  cut-off  walls 
at  $2.50  yd.;  8160  cu.  yds.  pit  excava- 
tion for  Inittress  walls  at  $1.50  yd.; 
plain  concrete  l:2iA:5  mix,  in  buttros.'^ 
walls  at  $20  yd.:  7680  cu.  yds.  rein- 
forced concrete  in  arches  at  $25  yd.; 
75,511  lbs.  H-in.  and  345.324  lbs.  -"Ji-in. 
steel  bars  at  5c  lb.;  outlet  works  con- 
sisting of  three  30-ln.  %-\n.  riveted 
metal  pipes  8  ft.  long  and  three  2-ft. 
long  and  three  30-in.  standard  gate 
valves,  $2500  lump  sum;  307  ft.  old 
30-lb.  rail  for  screen  bars  at  65c  ft.; 
1105  ft.  hand  rail  for  20  spans  at  $1 
ft.  and  iron  rung  ladder  to  .gate  plat- 
form, $75;  total,  $372,294.80.  A  new 
desi.an  will  be  used  by  Engineer  East- 
wood in  construction  of  the  Cave  creek 
dam,     the     upstream     face     having     a 


curved  instead  of  a  straight  slope.  V. 
A.  Thompson,  cit  ymanager  of  Phoenix, 
is  chairman  of  the  Cave  creek  flood 
control   board. 


RlVEitSIDlO,  Rivcr.sidc  Co..  Cal.— -A 
compotii  ion  for  design  for  the  new  re- 
inforced concrete  bridge  over  Santa 
Ana  river  in  West  Riverside  will  lie 
held.  County  .surveyor  A.  (.'.  Fulnior 
has  been  instructed  by  the  County  Su- 
pervisors to  draw  up  a  i)rogram  for 
the  competition.  Cash  jirizes  will 
probaljjy  bo  offered.  The  l)ii(lg.'  will 
cost  about  $100,000. 


B1.YTHE.  Riverside  (;o.,  Cal.— P.  B. 
Engh,  i'acihc  Electric  Bldg.,  Los  An- 
geles, awarded  contracts  for  two  sec- 
tions of  earth  levet-s  for  the  Palo 
Vtrde  Joint  Levee  District,  the  Hauser 
shoo-fly  at  $39,243.40  and  the  Casad 
shoo-fly  at  $33,278.28.  Cox  &  Bouchei- 
of  Calexico  bid  $59,865  and  $39,541.8'; 
respectively  for  this  work  and  Leroy 
Little  of  Calexico  bid  $64,160  and  $49.- 
993.65  respectively.  A.  Casagrande 
;i warded  contracts  for  earth  jetties 
Nos.  1  and  2  at  $3350.80  and  $793.76  re- 
spectively. Hal  Wood  awarded  coti- 
Iracts  for  jetties  Nos.  3  and  4  at 
.'•;10]6.84  and  $3900.76  respectively.  No 
.action  taken  on  bids  for  the  cut-off 
channels.  Bids  for  this  work  were: 
Chas.  Thompson  (a)  Hauser  Bend 
channel,  $40,235.50;  (b)  Casad  Bend 
channel,  $21,076.75;  W.  T.  Ellington  (a) 
$47,401.50;  (b)  $25,186.65;  Leroy  Little 
(a)  $53,865;  (b)  $22,913.55;  Cox  & 
Boucher  (a)  $50,487;  (b)  $32,151.60; 
Burnett  &  Stevenson  bid  $27,231.75  for 
excavation   only  on  Casad  Bend. 


LONG  BEACH,  Cal. — City  Council  has 
decided  to  submit  bond  issue  of  $500.- 
000  for  dredging  channels  in  harbor 
and  a  $2,000,000  bond  issue  for  purchase 
of  lands  of  Dock  &  Terminal  Co.  at 
the    harbor. 


OAKLAND,  Cal.— Healy-Tibbits  Co.. 
9  Main  St.,  San  Francisco,  at  $5,147.50 
awarded  contract  by  supervisors  to 
leplacc  piles,  caps  cand  bracing  in  ap- 
proaches and  jack  benches  of  Bay 
Farm  Island  Bridge.  Other  bidders: 
M.  B.  McGowan,  $5,985;  Tibbits  Paciflc 
Co.,  $5,875,  A.  W.  Kitchen,  $5,835.  Geo. 
A.  Posey,  county  surveyor. 


FRESNO,  Fresno  Co.,  Cal. — Merced 
Eraser  Co.,  109  G  St.,  Eureka,  awarded 
contract  by  Minerts  and  Western  Rail- 
road  to    construct   steel   bridge,   a    part 
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of  the  55-mile  railroad  the  company 
^\ill  build  into  the  timberlands.  Con- 
tract for  furnishing  steel,  approxi- 
mately 500  tons,  for  the  structure,  has 
been  awarded  to  the  American  Bridge 
Co.,  Rialto  Bldg.,  San  Francisco.  T. 
O.  Itussell,  1514  H  St.,  Fresno,  is  chief 
engineer  for    the   company. 

SANTA  CRUZ,  Santa  Cruz,  Co.,  Cal  — 
City  Engineer  James  K.  James  pre- 
paring specifications  for  a  drainage 
system  to  carry  off  waters  on  old 
Uhdcn-Leibrandt    tract. 


SACRAMENTO,  Cal.— City  Commis- 
sioners appropriate  $15,000  to  repair 
river  levee  for  a  distance  of  2000  ft. 
Albert  Givan,  city  engineer. 


ANAHEIM,  Orange  Co.,  Cal. — Prac- 
tically the  entire  fund  of  $45,000  to 
build  a  levee  on  the  Santa  Ana  river 
has  already  been  subscribed.  The 
levee  will  consist  of  two  rows  of  wood 
piling  covered  with  wire  mesh  and  an 
earth  embankment.  About  2000  piles 
22-ft.   lang   will   re   required. 


MONROVIA,  Los  Angeles  Co.,  Cal. — 
At  a  meeting  of  representatives  of 
various  interests  in  the  San  Gabriel 
basin  resolutions  were  adopted  asking 
the  county  supervisors  to  appropriate 
$50,000  for  surveys  for  dams  in  the 
San  Gabriel  and  Tejunga  canyons  for 
flood    control    and    water    conservation. 

WASHINGTON,  D.  C— Army  engi- 
neers have  recommended  an  appropri- 
ation of  $3,310,000  for  improving  Coos 
Bay  Harbor  and  Isthmus  slough.  Ore. 
gon. 


PHOENIX,  Ariz. — Salt  River  Valley 
Water  Users  Association  is  planning 
to  build  a  dam  at  Mormon  Flat,  about 
35  miles  from  Mesa  on  Salt  River. 
About  5000  horsepower  electrical  ener- 
gy can  be  generated  at  this  point. 
Power  will  be  used  for  pumping  water 
from  riv'er  to  irrigate  a  large  addi- 
tional area. 


SEATTLE,  Wash.— Until  Feb.  6.  bids 
will  be  received  by  County  Commis- 
sioners to  construct  s*eel  bridge  over 
Snoqualmie  river  at  Toll:  200  ft.  curved 
chord  Pratt  truss  riveted  span  on  con- 
crete piers  with  40o  ft.  trestle  ap- 
proach.     l«:.':timated   cost.    $35, MOO. 


EUREKA,  Humboldt  Co.,  Cal. — 
County  Clerk  Fred  M.  Kay,  instructed 
to  advertise  for  bids  for  constructing 
drawbridge  over  Mad  river  slougli. 
Specifications  wil!  provide  for  the  al- 
ternate use  of  concrete  and  wood  piers. 
A.   .T.  Logan,  county  surveyor. 


IRRIGATION  PROJECTS 


.SE.\TTLK.  Wash.  -ClianiKcrs  ..i 
Commerce  througli  the  state  of  \\'asb- 
mgton  urge  immediate  undertaking  ot 
Columbia  basin  irrigation  project:  esti- 
mated to  cost  $320,001^01)0.  Il  is  re- 
ported that  General  George  Goethals. 
builder  of  the  Panama  Canal  has 
agreed  to  make  a  survey  for  a  foe  ot 
j:_'5.000  of  which  the  State  Reclamation 
Bureau  is  ready  to  pay  $15,000.  the  re- 
maining 510.000  to  he  raised  by  public 
subscription. 
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NEWPORT  BEACH.  Orange  Co.,  Cal. 
— Directors  oi  the  Nf\vi>ort  Heights 
Irrigralion  District  will  call  for  bids 
shortly  for  a  complete  niodtrn  water 
plant,  including  reservoirs,  pumping^ 
plants  and  pipe  distributing  system. 
Bonds  to  amount  of  $160,000  have  been 
\cttd  but  the  cost  is  estimated  at  about 
?250,000.  Additional  bonds  will  be 
voted  as  soon  as  amount  is  determined 
Paul  E.  Kressly,  H.  W.  Hellman  BUlg-.. 
Los  Angeles,  Engineer. 


OKOVILLK.  Hutto  <  "o..  t.'al. — Steps 
have  been  taken  to  organize  an  irri- 
gation district  for  I'O.OOO  acrts  in  the 
Termalile  and  TabK-  mountain  district. 
It  is  jjroposed  to  build  a  dam  at  Con- 
low  Valley.  30  miles  north  of  Oroville. 
Probable  cost,  Jl.OOO.Odii.  The  Oro- 
vill.-Wyandotte  Irrigation  District 
with  30,00<i  acres  and  Haucut-Yuba 
District  will:  H:;,im>o  ;ur« ;-  liavo  airea<iy 
Loen  organized. 


OLIXDA.  Shasta  Co.,  Cal.— Until  Jan. 
:!<!,  :;  p.  M.,  bids  will  be  received  by 
Happy  Valley  Irrigation  District,  John 
.r.  McCrory,  for  improvements  in  the 
district.  See  enll  for  bids  under  official 
|>ru|iOM:iI  section  In  this  issue.  Leo  K. 
Kennedy,  supervising  engineer,  Olinda. 
Thos.  H.  Means,  58  Sutter  St.,  San 
Francisco,  consulting  engineer. 


.MIOIiCED.  Mercod  Co.  Cal. —  K.  C. 
Starr,  the  new  Cliief  Engineer  of  Mer- 
ced Irrigation  District  has  intimated 
that  ti.e  di."triot  will  do  its  own  con- 
.•■•ti'Uction  work  instead  of  having  it 
dom-  by  cor,tract.  This  was  his  policy 
on  the  San  Joa<|uiii  Light  &  Powei 
<'onipany's  KerckhoM  dam  and  hydro- 
<  lectric  plant.  The  dam  ,o  be  built  by 
the  Merced  Di.><trict  at  Exchetiuer  will 
be  niO  ft.  high,  176  ft.  thick  at  the  base 
and  16  feet  at  the  lop  and  67  ft.  long 
at  the  bottom  and  8.50  ft.  at  the  top. 
The  power  plant  will  have  -JO  H.  P. 
capacity. 


K.VIGHTSEN.  Contra  Costa  Co.,  Cal. 
— Following  low  bids  received  by 
Knightsen  Irrigation  District  for  fur- 
nishing and  laying  machine  made  and 
rcliit  orcf  (J    concrete    pipe: 

Machine  >l«ile  I'ipe — .lolvn  Krislich, 
Kings  City,  ('al.,  $41,565;  Relnforeeil 
Concrete  I*l|ie — John  Kristich,  Kings 
City,  $26,375;  for  (urnisIiinK  pipe  only — 
(Jowdcn  Proderick  Co..  Hearst  Hldg., 
San  Fiancisco,  $21,30ii  Pids  taken 
under  advisement.  W.  F.  Woolley, 
chief  engineer   for   district. 


LlCIITISa  SYSTEMS 


IIEPMDSA  PEACH,  Lds  Angeles  Co., 
("al — Petitions  will  be  circulated  for 
an  ornamental  lighting  system  on  Pier 
Av.-.    troiii    H<  inic.,«:i    .\vi'.   lo  i-liy    llinii.; 


MACHINERY 

TEPHA  niOLLA.  Tularo  Co..  Cal.— 
AlllH-Chalmers  .Mfk'.  Co,  Ulalto  Bldg-. 
San  FranclBCo,  at  $1,337.  awarded  con- 
tract by  Terra  Hclla  lirlgallon  I)l«- 
trlil  lo  furnish  1  horizontal  centrifugal 
pump,  capacity  6,000  gi\\n.  per  minute, 
agalnht  head  of  IZG-ft,  direct  con- 
nected to  niolor.  Contract  for  one 
rl»ctrtr  motor,  200  horMopowcr.  2200 
voltd.  .l-phaJie.  Id  lo  name  company  for 
$l,fi76  Karlo  M.  Clemens.  »ccrelary 
of   dixrict. 


EPKEKA,  Humboldt  <'o..  (?ul.-lTntll 
.IlUl.  I".  8  P.  M.,  bblH  will  be  received 
by  John  (IrHtlth,  .Supt.  of  Public  Workx. 
for  furnlwhlnit  and  delivering  13.000 
lln  ft  2-0  copper  trollny  wire  de- 
llvwrcd  f.  o.  b,  Stonmcr  Docka^^  Stui 
Prnnelnco. 


EUREKA  Humboldt  Co..  Cal, — Un- 
til Jan.  17,  S  P.  M..  bids  will  be  re- 
ceived by  John  Grifhth.  Superintendent 
of  Public  Works,  for  furnishing  and 
delivering  20  tons  of  car  wheels.  See 
call  for  bids  under  otnclal  proposal 
column    in    tills    istiue. 


FRESNO,  Fresno  Co..  Cal. — Bid.  v.: 
bo  asked  by  City  Comiuissioncrs  in  i' 
immediate  future  for  iurnishing  a' 
delivering  cable  for  lire  alarm  stati' 
to  be  erected  at  Divisadero  and  Tlowan! 
streets.  \Vm.  Stranahan,  City  Engi- 
neer. 


SAN  DIEGO,  Cal.— Until  11  A.  M. 
Jan.  30,  bids  will  be  received  by  super- 
visors for  furnishing  and  Installing  a 
large  size  mixing  machine  equipped 
with  electric  motor  in  kitchen  at 
county  hospital.  Certified  check  for 
5%  required. 


VENTURA,  Ventura  Co.,  Cal.— Coun;y 
Surveyor  Chas  Petit  has  been  author- 
ized by  supervisors  to  pnrciiase  a  rock 
crusher    and    engine. 


SACRAMENTO,  Cal.  —  Latourettc- 
Fical  Co.,  3131  Sacramento  Blvd.,  Sacra- 
mento, awarded  contract  by  City  Com. 
missioners  for  installi'ug  pumping 
equipment  in  Sewage  Pumping  Station 
No.    1.      Albert    Givan,    city    engineer. 

SAN  FRANCISCO — Until  Jan.  17. 
10:30  A.  M..  bids  will  be  received  by  y\. 
R.  Norris,  Secretary,  Board  of  ICduca 
tion,  2nd  Floor,  City  Hall,  for  furnish- 
ing and  installing  1500  steel  lockers. 
Specilical  ions  will  be  furnished  on  ic- 
<iuest. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Until  Ja-n.  23,  (to  be  opened  Jan.  2-1) 
bids  will  be  received  by  S.  A.  Evans, 
city  clerk,  for  furnishing  and  deliver, 
ing  cast  iron  pipe  and  fittings.  See 
call  for  bids  under  ofllolnl  proposal 
column   ill   tliin   insue. 


LOS  ANGELES,  Cal.— Until  3  P.  M  . 
Jan.  31,  bids  will  be  received  by  Uoaril 
of  Public  b'ervice.  207  S.  Proadw.iv. 
for  one  I;ilhe;  Specification  No.  P-Ji.') 
.las.   ]'.    Woman,  secretary. 

RENO,  Nevada— Until  Feb.   11,   12  M  , 
bids  will  be  receiv^ed  by  E.   H.   Beenicr. 
county    clerk,    for    furnishing    and    d. 
livering    one    7-iiassenger    touring    (:>' 
Further  information   on   request. 


SANT.V  ROSA,  Sonoma  Co.,  Cal 
Adams  &  Branch,  Santa  Rosa,  at  $5,;i:',ii 
submits  only  bid  to  supervisors  for 
constructing  county  asphalt  healint; 
plant.  Pid  taken  under  advisement. 
K.  Press  Smith,  rtjunty  Suveyor's  esti- 
mate.    $-1.1100. 


IfAIfJWADS 


SAN    FRANCISCO— U.   S.   Steel    Proi 
ucla   Co..    Rialto    Bldg.,   San    Francis..  . 
at    $5>,265    awarded    contract    by    P.oail 
of    1-uhllc    Works    for    furnishing     Sl'o 
tons    of    n-ln.    girder    rail;    l.Cno    pni 
joint    plates;    150  kegs  track    bolts,    .i    i 
under    Section    B,    200    kegs    of    spik 
and    30,000    He    plalos   at    $fi.l0O. 

Pa>n.'  Holt  Woik.s,  Howard  and 
Main  Sis.,  at  $1,140  awarded  contraci 
to  furnlBh  3,000  tie  rods.  M.  M 
0".Shnii.;bn' s'y,    clly    <':!\{ino<"r 

SAN  FRANCISCO— Until  Jan.  is,  i 
P.  M  .  bldn  win  be  recrlv«»(1  hy  Board 
of  Public  Works  for  furnlBhlng  and 
delivering  f  o.  b.  Munl<  Ipal  Pipe  V;ir  I. 
(.th  and  Hiilibol  HtreelR.  electric  c.ild. 
and  Bpllcinn  materlaH  for  Manlclivil 
Railway  Exlonslonn;  MuBonIc  and 
TniavHl  .\vrj«.  under  Contract  No 
120.  Ponil  of  ff.,ooo  required  of  sdc- 
ceasful  bidder      Uidi  are  Wftntcl  unJer 


Section  A:  unit  (1)  1,000,000  c.  m. 
lead  covered  cable;  unit  (2)  750,000  <. 
m.  lead  covered  cable;  unit  (3)  Davis 
open    air    terminals.      Under    Section   B: 

unit  (1)  1,500  000  c.  m.;  unit  (2)  750.- 
000  c.  m.;  unit  (3)  500.000  c.  m.,  and 
unit  (4)  250,000  c.  m.  double  braided, 
waterproof  cables.  Specifications  may 
be  obtained  from  City  Enginer's  office, 
3rd    floor,    city    hall. 


SEATTLE,  \\  ash.-  -(Jreat  Northern 
Railway  opens  bids  for  constructing 
22 'A  mils  of  new  track  betw^een  Blue- 
fetem  and  Lamona  and  8  miles  of  new 
track  between  Hlllyard  and  Dean,  in 
eastern  Washington.  Names  of  biddeis 
and  amount  of  bid  have  not  been  made 
public. 


CIIIHIAHUA.  Mex.— Dudley  iii  On  ot 
El  Paso  have  contract  for  47  miles  ot 
grading  and  culvert  work  on  the  new 
•  'hihuahua  and  Oriente  railroad,  for 
l.ucero,  on  the  Mexican  Central,  to 
prcpertlrs  L'f  Erupcion  Mining  Co..  and 
Ahumada  Lead  Co.,  at  whose  expense 
the  line  will  be  built  and  operated. 
Col.  J.  C.  Greenway  of  Warren,  Ariz., 
is  president  of  the  new  railway  organ- 
ization and  T.  Hicklin  of  Ajo  is  Chief 
Engineer.  I).  Bruce  Smith  is  General 
Manager. 


FIRE  EQUIPMENT 


FRESNO,  Fresno  Co..  Cal.— City 
Commissioner  will  ask  bids  in  im- 
mediate future  for  constructing  fire 
alarm  station  at  Divisadero  and 
Howard  streets.  R.  Y.  St.  George,  is 
citv   clerk. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


SACRAMENTO,  Cal.— Following  are 
approximate  tjuantities  of  materials 
tor  grading  6.1  miles  of  highway  in 
Santa  Barbara  county  between  Cuyama 
I  i\er  and  Buckhorn  creek,  bids  for 
which  will  be  opened  by  State  Highway 
Commission,  Jan.  23rd:  Item  (1)  203.- 
000  cu.  yds.  excavation  without  classi- 
flcatlon;  (2)  690  cu.  yds.  class  A  Port- 
I.and  cement  concrete  (culverts  and 
monuments);  (3)  850  cu.  yds.  dry  rub- 
ble (retaining  walls);  (4)  1.004  lln.  ft. 
12"  corrugated  metal  pipe;  (5)  1,662 
lin.  ft.  IS"  corrugated  metal  pipe;  (6) 
428  lln  ft.  24"  corrugated  metal  pipe; 
(7)  132  lin  .ft.  36"  corrugated  metal 
pipe;  (8)  11,000  lin.  ft.  guard  rail;  (9) 
4.SS  each,  hauling  and  setting  monu- 
ments. Alternative  Items:  (10)  1,004 
lln.  ft.  12"  reinforced  concrete  pipe; 
(11)  1,662  lln.  ft.  18"  reinforced  con- 
crete pipe;  (12)  428  lin.  ft.  24"  rein- 
forced concrete  iilpe;  (13)  132  lln.  ft. 
36"    reinforced    concrete    pipe. 

NOTE— Altenmtive  Items  10,  11,  12 
and  13  are  to  be  considered  as  alterna- 
tive Items  for   Items    1.   5,   fi   and   7. 

Commission  will  furnish  reinforcing 
steel,  cement,  corrugated  metal  pipe 
and  relnfiirced  concrete  pipe.  Austin 
p.    Fletcher,  state   highway   engineer. 


FRESNO.  Fresno  Co.,  Cal. — Federal 
Construction  Co..  Call  Bldg.,  San  Fran- 
cl.sco,  nt  $34,355.  aubmlts  low  bid  to 
council  for  Improving  Wilson  Ave.  be- 
tween McKinley  and  Olive  Avea.  In- 
volving 126,732  ft.  grading;  94.467  ft. 
5  In.  asphalt  pavement;  9,708  sq.  ft. 
concrete  gutter;  4,576  ft.  concrete  curb; 
7.866  ft.  artlflclal  stone  sidewalks;  35 
fi.  12-ln  culvert.  Other  bidders: 
Thompson  Pros.  1514  H  St..  Fresno, 
$34,855;  Ca'lft.rhla  Ro.id  .ind  Street 
Improvenunl  Co.,  Bank  of  Italy  Pldg  . 
Fresno.  $36,000,69.  BIda  taken  under 
advUcmont.  Wm,  Stranahan,  city  en- 
gineer. 
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BUILDING     AND     ENGINEERING     NEWS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Moreing  Bros.,  Commercial  and  Savings 
Bank  Bldg.,  Stockton,  at  |80,L»25, 
awarded  contract  by  council  to  im- 
prove streets  in  Lakepark  Addition, 
involving  8,764  cu.  yds.  excavation; 
MCI  tu.  yd.s.  embankment;  16,12  121 
lin.  ft.  curl)  and  gutter;  76,655.3.5  .sq. 
ft.  sidevi^alk;  293,145.61  sq.  ft.  4-in. 
cement  gravel  base  with  2-in.  asphal- 
tic   macadam    wearing   surface. 

Moreing  Bros.,  also  awarded  con- 
tract to  improve  streets  In  City  Park 
and  Ijakeside  Terraces,  involving  6,072 
cu.  yd.s.  cut;  1,248  cu.  yds.  fill;  10,528.1)5 
li'n.  ft.  curb  and  gutter;  51,125.10  .sq. 
ft.  sidewalk;  174,159.22  sq.  ft.  4-in. 
cement  gravel  base  with  2-in.  asphaltic 
macadam  wearing  surface.  W.  B. 
ITogan,  city  engineer. 


PHESCOTT,  Arijz — Until  10  A.  IVI., 
■Ian.  21,  bids  will  be  received  by 
Vavapai  Co.  highway  commission  for 
constructi'ng  Sees.  3  and  4,  Prescott  to 
Canyon  highway,  9  miles,  involving 
3.')00  cu.  yds.  common  excavation;  2500 
cu.  yds.  loose  rock  excavation;  5000 
Qu.  yds.  solid  rock  excavation;  19,500 
cu.  yds.  borrow;  500  cu.  yds.  loose  rock 
borrow;  17,000  cu.  yds.  surfacing;  7750 
cu.  yds.  earth  ditching;  300  cu.  yds. 
solid  rock  ditchings  153  cu.  yds.  culvert 
excavating;  185  cu.  yds.  excavation  for 
fords;  1S8  cu.  yds.  A  concrete;  191  cu. 
yds.  B  concrete;  75  cu.  yds.  rubble  con- 
crete; 6000  lbs.  reinforced  steel;  1000 
lin.  ft.  grader  ditch  and  corrugated 
metal  pipe  culverts.  Bids  will  be  re- 
ceived at  same  time  for  constructing 
Sec.  4,  Mayer  to  Humboldt,  8  miles,  in- 
volving 15,300  cu.  yds.  common  excava- 
tion; 3600  cu.  yds.  loose  rock  excava- 
tion; 2400  cu.  yds.  solid  rock  excava- 
tion; 2700  cu.  yds.  borrow;  900  cu.  yds. 
loose  rock  borrow;  13,000  cu.  yds.  sur- 
facing; 4700  cu.  yds.  earth  ditching; 
900  cu.  yds.  loose  rock  ditching;  150 
cu.  yds.  solid  rock  ditching;  301  cu. 
yds.  A  concrete;  251  cu.  yds.  B  con- 
crete; 100  cu.  yds.  rubble  concrete;  286 
cu.  yds.  excavation  for  bridges;  568 
cu.  yds.  excavation  for  fords;  14,845 
lbs.  reinforced  steel;  10,000  lin.  ft. 
grader  ditch  and  corrugated  metal 
pipe  culverts.  Certified  check  for  5%. 
Deposit  of  $10  required  for  plans  and 
specificatio'ns.      A.    N.    Jones,    secretary. 


OAKLAND,  Cal.— Geo.  c.  DeGolyer, 
awarded  contract  by  Council  to  con- 
struct S-in.  vitrified  sewer,  $3.00  lin. 
ft.;  wye  branch,  $1  each,  and  lamphole, 
$25  each;  in  Montgomery  St.  between 
Mather  a'nd  Howe.  Geo.  Mattis,  city 
engineer. 


TMEKA,  Siskiyou  Co.,  Cal.— No  bids 
received  by  supervisors  for  Hessig  to 
Oregon  li'ne  road.  Action  postponed 
indefinitely.  H.  J.  Sarter,  county  sur- 
veyor. 


GLENDALE,  Los  Angeles  Co.,  Cal.— 
About  50  street  improvement  projects 
are  coming  up  in  Glendale.  City  Engi- 
neer C.  L.  Hill  states  that  two  or  three 
will  be  offered  for  bids  every  week 
until    the    program    is    cleaned    up. 


MARYSVILLE,  Yuba  Co.,  Cal.— If 
the  $80,000  bond  electio'n  to  pave 
street  intersections  carries  Jan.  16,  the 
city  trustees  are  pledged  to  pave  47 
blocks  of  streets,  fronting  property 
where  petitions  have  been  made  to 
pave.  Petitions  have  been  filed  by 
property  owners  on  D  St.,  5th  to  14th; 
6th  St.  from  C  to  A;  5th  St.  from  D 
lo  ClKstnut:  2nd,  ;^rd  and  4tli  Sts.  Iron; 
B  to  A;  1st  St.  from  D  to  B;  B  and  C 
Sts.  from  1st  to  2nd;  G  St.  from  3rd 
to  14th;  12th  St.  from  G  to  H,  and  14th 
St.  from  G  to  B  Sts.  W.  M.  Meek,  city 
engineer. 


VENTURA,  Ventura  Co.,  Cal.— Until 
Jan.  25,  bids  will  be  received  by  super- 
visors of  Ventura  Co.  for  paving  three 
strips  on  the  road  between  Santa  Paula 


and  Ojai,  including  nearly  3  miles  on 
the  Dennisoii  road,  a  strip  between 
Sulphur  mountain  and  .springs  and  be- 
tween the  Dennisof  and  Thoniijson 
bridges.  Grading  has  been  i)ractically 
finiir^lied.  Ai.out  $40,000  is  availabie. 
Chas.    I'd  it,   County   Survi.vor. 


SAN  DIEGO,  Cal.— A  petition  has 
been  filed  with  council  for  paving  25th 
St.  from  Broadway  to  Logan  Ave.,  a 
distance  of  more  tha'n  a  mile.  Resi- 
dents of  Golden  Hill  will  petition  for 
paving  all  streets  running  north  and 
south  and  east  and  west  from  16th  St. 
east  and  from  Balboa  Park  to  Market 
St.    south. 

FRESNO,  Fresno  Co.,  Cal.— Thomp- 
son Bros.,  1514  H  St.,  Fresno,  awarded 
contract  by  Council  to  construct  6-in. 
vitrified  clay  pipe  lateral  sewer  in 
Block  30,  Kearney  Boulevard  Heights, 
wyes  and  manholes;  54c  lin.  ft.  sewer; 
manholes  $39  each.  Wm.  Stranahan, 
city  engineer. 


CHICO,  Butte  Co.,  Cal.— T.  H.  Polk, 
511  2nd  St.,  Chico.  at  $3,373  awarded 
contract  by  Board  of  Education,  to 
connect  Chico  high  school  sewer  with 
Ivy  St.-  lateral.  Other  bidders:  Geo. 
DeGoylcr,  Oakland,  $3,745;  B.  F".  Steffen 
Chico,  $4,370. 


SAN  FRANCISCO— Until  Jan.  18.  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  constructing  15,- 
980  lin.  ft.  concrete  curbs  and  300,540 
sq.  ft.  asphaltic  concrete  pavement  in 
Merritt  Terracefi  Specifications  may 
))«  had  from  City  Engineer's  office, 
3rd    floor,    city    hall. 


LONG  BEACH,  Cal.— Plans  for  sani- 
tary sewers  in  four  districts  are  being 
planned  by  city  engineering  depart- 
ment. About  14  miles  of  laterals  will 
be  laid  in  District  No.  6  in  southeast 
section  of  city. 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
Chamber  of  Commerce  urges  council 
to  inaugurate  permanent  street  paving 
program. 


SACRAMENTO,     Cal.  —  Good     Roads 

Committee  of  Sacramento  Chamber  of 
Commerce  appoints  committee  to  sub- 
mit report  on  improving  and  construct- 
ing new  highways  in  county.  Super- 
visors will  be  asked  to  call  a  bond 
election. 


GLENDALE,  Los  Angeles  Co.,  Cal.— 
Fleming  Construction  Co.,  105  N  Park 
Ave.,  Pomona,  submitted  the  low  bid  at 
$26,101.50  for  improving  portions  of 
Lexington,  Doran,  Howard,  Everett 
and  Geneva  Sts.,  involving  5180  lin.  ft. 
grading,  90,990  sq.  ft.  oiling  and  sur- 
facing, 86.700  sq.  ft.  3-in  macadamized 
paving,  9,030  ft.  curb,  45,000  sq.  ft. 
sidewalk  and  laying  2,985  ft.  4-in.  C.  I. 
pipe.  Other  bids  were:  Peter  L.  Ferry 
$26,732.75;  Ducey  &  Breitehstein. 
Pasadena.   $2S.773.90. 

Peter  L.  Ferry,  614  E.  Acacia  Ave., 
■submitted  the  only  bid  at  $6,079.50  for 
improving  Elk  Ave.,  involving  692  lin. 
ft.  grading  at  $1  ft.;  33,600  sq.  ft.  oil- 
ing and  surfacing  at  5>2C  ft.;  1,737  ft. 
curb  at  50c  ft.;  S.700  sq.  ft.  sidewalk 
at  18c  ft.  and  laying  692  ft.  4-in.  C.  I. 
pipe  at  $1.25  ft.  Bid  referred  to  City 
Engineer  C.  L.   Hill. 


LONG  BEACH,  Cal. — More  street  im- 
provement work  will  be  underiakcn 
during  1922  than  in  any  previous  yea". 
Council  has  approved  five  street  pav- 
ing projects  amount  which  are  Chest- 
nut avenue,  between  Fourth  and  Ana- 
heim Sts.;  St.  l..ouis  Ave.  between 
Fourth  and  Tenth  and  Tenth  betweo-i 
Pine  and  Cherry.  Twenty-three  street 
paving  jobs  are  hold  up  .iwaiting  In.' 
laying  of  water  mains.  Pipe  will  ai- 
rive  this  month  and  all  maina  should 
be  laid  l>y  July.     Two  .lUov  p,iviriK   '-   ■-> 
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jfccis  are  also  awaiting  water  maints 
Twenty-nine  alley  paving  jobs.  11  curb 
and  sidewalk  jobs,  8  street  opening 
jioceedlngs  and  on<;  storm  drain  pro- 
j'cl  ;ire  under  way.  Plan-:  are  now 
being  prepared  for  18  Ktreel  and  all-  - 
iu\  ing  jcbH. 


HAS  JOSE,  Santa  Clara  Co..  Cal.— 
'.'ouiicil  declares  mention  to  Iniprov 
'Jeorge  St.  between  Ist  and  .San  Pedro; 
reyrading.  paved  with  3-in.  asphaltic 
concrete  base  with  1%-in.  asphaltic 
concrete  surface,  concrete  curbs  and 
fe'uttcrs.     Wm.  Popp,   city  engineer. 

FRESNO.  Fre.sno.  Cal.  Cal. — Council 
declares  intention  to  improve  Terrace 
Ave.,  between  Wilson  and  Wishon 
avenues;  grading.  concrete  curbs. 
gutters,  sidewalks;  paving  with  3>4-in. 
asphaltic  concrete  base  with  l',i-in. 
Warrenite  BIth.  surface.  Improvement 
-■-ct  1911.  I'rotests  Jan.  26.  Wm. 
.Stranahan,  City  Engineer. 

EUREKA,  Humboldt  Co..  Cal — 
County  Clerk  Fred  M.  Kay  instructed 
to  call  for  bids  for  constructing  fence 
alontr  state  highway  between  Fresh- 
water and  lagoon  and  Orick.  A.  J. 
Logan,  county  surveyor. 


CALIFORNI.A.— State  Highway  Com- 
mission orders  survey  of  highway  be- 
tween Madera  and  Yoscmito  Valley. 
for  a  section  of  Coast  Boulevard  be- 
iweon  Itedondo  and  San  Pedro  and  for 
a  proposed  highway  betwoen  Val'.  .o 
and  Sears  Point,  a  distance  of  14  miles. 

Bids  will  be  asked  by  the  Commis- 
i-ion  in  the  immediate  future  for  grad- 
ing and  graveling  a  25  mile  section  be- 
tween Trinidad  and  Orick  in  Hun: odd t 
County.  Austin  B.  Fletcher.  Stale 
Highway   Engineer. 


ALBUQUERQUE,  New  Mexico. — Until 
2  P.  M.,  Feb.  9,  bids  will  be  received 
by  District  Engineer  E.  S.  Wheeler.  U. 
S.  1  ureau  of  Good  Roads,  218  Luna- 
Strickler  Bldg..  Albuquerque,  N.  M..  for 
constructing  Clifton  -  SpringervilK'. 
Sections  7-14,  national  forest  road  pro- 
ject in  Greenlee  County.  Ariz.,  in- 
volving 154.312  cu.  yds.  excavation,  5302 
Im.  ft.  culverts;  1271  cu.  yds.  concrete; 
one  120-ft.  span  steel  truss  bridge 
(63.500  lb.s.  steel),  21  M  board  ti. 
wooden   decking  and   incidental   items. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
County  Surveyor  R.  Press  Smith,  pre- 
paring plans  for  Pitts  Mountain  tavern 
road;  estimated  cost.  $10,000. 


PAVIXG   COXTRACT   LET 

FRESNO,  Fresno  Co.,  Cal.— Federal 
Construction  Co.,  Call  Bldg.,  San  Fran- 
cisco at  26c  sq.  ft.  awarded  contract 
by  Southern  Pacific  to  pave  in  Ven- 
tura Ave. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Clark  &  Henery  Construction  Co., 
Hearst  Bldg.,  San  Francisco,  at  $164.- 
49S  submits  low  hid  to  supervisors  for 
constructing  Healdsburg  road;  4  and 
5- in.  concrete  base  with  Hi -in.  War- 
renite top.  Other  bidders:  "California 
Construction  Co..  $186,730;  A.  Teichcrt 
&  Son,  $189,786;  Hugh  Crummey.  $181.- 
113:  Federal  Construction  Co..  $174,715; 
Warren  Construction  Co..  $173  160  F 
T.  .<ales  &  Co..  $183,196.50;  Dowr.eV  & 
Mero.  $190,760.  Engineers  estimate 
$1S0,0<.(\  R.  Press  Smitb.  couniv  .snr- 
veyor. 


INGLEWOOD.  Los  Anceles  C  Cal 
—Until  8  E.  M.,  Jan.  23.  bids  will  be 
received  by  City  Clerk  Otto  H.  Duelke. 
for  improving  Larch  St.  between  Com- 
mercial and  Arbor  Vitae  Sts.  by  grad- 
ing and  paving  with  3-in.  WilMte  20- 
ft.  wide,  oiling  the  shoulders  and  con- 
structing cement  curb  and  side-walks 
Arthur   Cory,   city  engineer. 
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OAKLAND.     Cal.— City     Council     re 
.lects    bids    for    constructing    sewer    in 
Broadway   bet.   2nd  and   li!th  sts.     New 
Inds    will    be    asked.      Creo.    MalUs,    ciij 
engineer. 


1  ORTLAND,  Ore— Uoard  of  Public 
Wcrlts  completes  plans  tor  sewer  in 
Si.  Johns  District,  extending:  from  Bu- 
chanan stieet  to  the  Columbia  river 
slough.      Estimated   cost,    $75,000. 
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SAN  LUIS  OBISPO.  Cal.— Claudius 
&  Hauser,  306  Call  Bldg^..  San  Fran- 
cisco, at  80c  cu.  yd.  awarded  contract 
by  S'.  L.  O.  Exposition  Park,  Inc.,  to 
construct  one  mile  circular  dirt  auto 
race  track  involving  approximately: 
16,000  cu.  yds.  excavation  including 
burrow.  Other  bids:  Sandercock 
Transfer  Co.,  San  Luis  Obispo,  85c  cu. 
yd.;  Ira  Hodson,  San  Luis  Obispo,  ?1 
cu.  yd.  Warren  Burch,  Lowe  Bldg., 
San    Luis    Obispo,    engineer. 


CALIKOKXIA — Until  Feb.  6,  2  P.  M.. 
bids  will  be  received  by  Slate  Higlnvay 
Comm.  Forum  Bklg..  Sacramento,  for 
grading  .0.7  miit-.s  iu  IMaripo-sa  cou:lt.^■ 
hel.  Sitira  National  Kor>  st  una  l^iico- 
burg.  .See  enll  for  bid.s  under  ofllcini 
|>rf.>pnKal    Krrtioii    in    (his    jnkiii'. 


^'ALLEJO.  Solano  Co.,  Cal. — Uevised 
plans  have  been  completed  by  Engineer 
C.  K.  Crunsky,  57  T'ost  St.,  Sa'n  Fran- 
cisco, for  construction  of  works  for 
(Gordon  \'alley  AVater  Project  for  city 
of  Vallejo.  Estimated  i  ost,  $500,000. 
Amended  plans  call  for  7  cu.  ft.  of 
water  per  second  and  10,000  acre  feet 
of  water  per  annum  for  storage. 
Project  includes  the  construction  of  a 
wood  stave  pipe  aqueduct  18  miles 
long.  26"  in  diameter;  earthen  dam 
with  clay  puddle  core,  SO-ft.  high, 
800-ft.  long  on  top  and  200-ft.  long 
on  bottom,  to  have  concrete  headgate. 
Laurence  Thompson  of  V'allejo  is  Resi- 
dent Engineer  for  the  project. 

FRESNO,  Fresno  Co.,  Cal. — Until 
Jan.  19,  3.30  P.  M.,  bids  will  be  re- 
ceived by  R.  Y.  St.  George,  city  clerk, 
for  constructing  6-in.  vitrified  clay 
pipe  sewer  in  portion  of  Adams  St. 
Wm.   Stranahan,   city   engineer. 


VENICE,  Los  Angeles  Co.,  Cal. — Un- 
til 8.30  P.  M.,  Jan.  23,  bids  will  be 
received  l)y  City  Clerk  T.  H.  Hannu 
for  grading,  oiling  and  graveling 
Flower  Ave.  between  Seventh  Ave.  and 
l^incoJn  Mlvil.  :md  loii.strui'ling  .side- 
walk and  curb  and  6-in.  vitrified  pipe 
sewers  In  Rose,  Flower  and  Sunset 
Sis.:    li'll    .\cl. 


CI:LVEU  CITY,  Cal.— Rraun,  Bryant 
&  Austin,  Inc..  1680  Fourth  St.,  Santa 
Monica,  submitted  lowest  bid  for  re- 
surfacing Main  St.,  Cardiff  Ave.,  Wat- 
seka  Ave.,  Delmas  Terrace  and  por- 
tions of  Putman  Ave.  and  luce  Blvd.. 
involving  137,000  8(|.  ft.  2-ln.  Willite 
with  grading  and  filling  at  16.43c  sq. 
ft.  and  1700  ft.  curb  at  60c  ft.  Bids 
taken   nnd'r  advisfinenl. 


IIEALDSRUUC,  Sonoma  Co..  Cal.— 
Clark  and  llenery  Construction  Co., 
Tlearst  BIdu'.,  Snn  I'rancisco,  at  ap- 
proximately 1164,173  submits  low  bid 
to  city  iru.stcc8  for  paving  several 
utrcctH,  Involving  24,o()0  S(|.  ft.  con- 
rrole  curb;  ."iO.OOO  h<i.  ft.  concrete  gut- 
ter; 1,700  ft.  eorrugaird  culvert;  480,- 
00(1  »<(|.  ft.  4  and  ."i.ln.  concrete  base 
puvcmunl  with  I'^-in.  Warrenlte  sur- 
face. ChuH.  E.  Sloan  Co.,  Santa  Fo 
U\ilg.,   Sun    (■'runcisco,    engineers. 

.SACHAMIONTO,  Cal  -Council  de- 
flaren  Intention  to  Improve  alley  bo- 
twef-n   J,   K,    16th   ai.d    I7lh   Sts.,   2   cun- 

erele    catchbaMlnH,     r MiHtructing    one 

concrete  nianhtdi';  eurli  w.-ill,  5-ln.  hy- 
draulic i-oncrcte  pavenieMl.  Albert 
•  JIvnn,    city    cnKltieer. 


OAKLAND.  Cal.— Ceo.  Mattis,  <lly 
i-Mjilneer,  coniiilcli-M  M|)eclllcatloTiB  for 
Improving  llayo  St.,  between  Vale  and 
Tompkinn;  InvolvInK:  3301  cu.  ydw 
fxcnviii  Ion;  3414  lln.  ft.  of  cono.  curb; 
6917  nr|,  ft.  of  cone,  nutter;  4I»,H24  m<|. 
ft.  oll-nmcudum  pavement;  17,808  si|. 
ft.  cement  sldownlk;  .'.;•  lln.  ft.  S"  by 
24"  corniKiitert  Iron  mid  cone.  ..oulvort ; 
62  lln.  fl.  2'  by  2'  concrete  culvert;  S21 
Uti.  ft.  18"  vli.  pipe  cundult;  2  man- 
TiolAS  with  Inlot  tops;  2  cast  Iron  In. 
IoIh;   2   handholes;   42   cu.   ft.    end    wall. 


Specifications  also  completed  for  im- 
proving portions  of  Walnut  St.  be- 
tween 90th  and  96th  Aves.,  involving: 
37,793  sti.  ft.  grading;  1314  lin.  ft. 
cone,  curb;  2728  sq.  ft.  cone,  gutter; 
18,318  sq.  ft.  oil-macadam  pavement. 


GLENDALE,  Cal. — Until  6.30  P.  M., 
Jan.  19,  bids  will  be  received  by  City 
Clerk  A.  J.  Van  Wie  for  the  following 
street    work    under    1911    Act: 

Garfield  Ave.,  involving  907  lin.  ft. 
grading,  37,134  sq.  ft.  oiling  and  sur- 
facing, 275  sq.  ft  sidewalk,  70  ft. 
curb,  and  laying  1020  ft.  4-in.  C.  I. 
pipe  to  be  furnished  by  city. 

Elk  Ave.  between  Central  and  Pa- 
cific, Involving  1882  lin.  ft.  grading 
and  56,653  sq.  ft.  oiling  and  surfacing. 
C.   L.   Hill,   city  engineer. 

SANTA  ROSA.  Sonoma  Co..  Cal. — 
Until  F>b.  15,  12  M.,  bids  will  be  re- 
ceived by  W.  W.  Felt,  Jr..  county  clerk 
for  constructing  Sec.  A.  Pocket  Can- 
yon road.  5th  Road  Dist..  a  distance  of 
3  miles;  involving  16,000  en.  yds.  ex- 
cavation. 12,750  cu.  yds.  gravel;  600 
ft.  corrugated  metal  pipe  and  24  cu. 
yds.  class  A  concrete.  Estimated  cost, 
$19,600.  R.  Press  Smith,  county  sur- 
veyor. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
County  Surveyor  F.  E.  Quail  preparing 
specification  for  grading  and  graveling 
6  miles  of  Gawno  road.  Bids  will  be 
asked   in   Jul.v. 


SAX  FKA.XCISCO — Until  Jan.  1 '^,  3 
P.  M.,  bids  will  be  received  by  I'-oard 
of  Public  Works  for  improving  2'Ah 
Ave.,  between  Irving  and  Judah.  in- 
volving, 900  cu.  yds.  cui;  1200  lin. 
ft  concrete  curbs:  1050  sq.  ft.  artificial 
stone  sidewalks;  24,000  sq.  ft.  asphaltic 
concrete   pavement. 


SANTA  MONICA,  Cal. — Joe  Chutuk, 
426  Bullard  Bldg.,  Los  Angeles,  sub- 
mitted the  lowest  bid  Jan.  11,  at  $2  1,. 
418.90,  for  constructing  a  cement  i)ipe 
sanitary  sewer  In  26th  St.  between 
('olorado  Ave.  and  AVil.shire  Rlvd.  and 
in  a  large  number  of  other  streets  and 
alleys,  involving  2766  ft.  10-in.,  1G.126 
ft.  S-ln.  and  4523  ft.  6-in.  pipe.  Hids 
referred  to  commissioner  of  public 
works.  John  A.  Morton,  city  engineer. 
Other  bids  were:  Claude  Fi.°lier, 
Phoenix.  .\riz..  $26,700;  Kneen  Paving 
Co.,  Santa  Monica,  $29,600;  Mlau.no- 
vich  &  Gillespie,  Los  Angeles,  $29,0t;5.- 
04;  K.  N.  Nikcevich,  Los  Armeies,  $:13.- 
800;  John  Sutalo,  Los  .Anj^roles.  $2l,fi37; 
R.  A.  Wattson.  Los  Angeles,  S;i5.150; 
M.  Simunovicic  Los  Angele.M,  $3,j,i;00; 
1).  .1.  MPosovlch  and  S..  KrUly,  Lo.s  .\n- 
geles,  $35,780;  P.  S.  Tomlch,  Los  .\n- 
gele.s,  $36,400;  E.  A.  Irish,  Los  Angeles, 
$39,784;  .NMck  Chutuk,  Los  .Vnprles. 
?39.S24;    Hooper    D.    Churchill,    $:tl,:;50. 


SAN  l-vlEOO,  Cal. — H.  G.  Kenton  sub- 
mitted lowest  bid  at  $21,551.76  for  im- 
l)rovlng  portions  of  Myrtle  Ave.,  llor- 
borl.  Albert  and  Kbhrnond  St.,  Involv- 
ing 17,S91.7  cu.  yds.  e.\eav.ii  i.'  1 1".  ■ 
127.8  ell.  yds.  pmbankment;  i 
ft.    walk;    2,522.7    ft.    curb,      c 

oii>r   Nel.son,   .Vi0.371.r)5;    Geo.    i;     v. 

$27.99.i.!i7;    Jon    EngobretHcn.    $.li',  I'l .  56. 
Hld.M   taken   uniler  advlsetneni. 


.•^A.N    iMA'I'I'U),    Snn    Maleo    to.    ' 
A.    n.   Sprerkels.    Rudolph   SprerU.  '        \ 
K     Mc-C..iiilM.r,    F.    J.    K'lly.   et    al 
poHC     111     I  eeonctriiel     the    old     T;ii. 

rac-e     traek.        Hclnilldlim:     thn     r i  m,  , 

grandNtiindN,  fencing,  etc..  will  eosl 
iiprroxinwiiely    $300. ono. 

PAI.o   ALTO,  Snnin   « 'larn    Co.   < 

•  'ollliell     ilcellires     Intention     to     inn 

llluh    SI  ,     from    Ohanning    to     .\il 
Ave  ,    nrjidlntr.    paving    with    4-ln  n 

iTcto  where  not  already.  Imp.  Act 
l»n.  Prot*stii  Feb.  18.  J.  F.  Uxybee, 
Jr.,   city   engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  Council  declares  intention  to  im- 
prove streets  in  Sweitzer  addition,  in- 
volving: 3106  cu.  yds.  cut;  4S6  cu.  yds. 
fill;  3473  lin.  ft.  combined  concrete 
curb  and  gutter;  16,168  sq.  ft.  side- 
walks; 53,368.89  sq.  ft.  4-in.  cement 
gravel  base  with  2-in.  asphaltic 
macadam  wearing  surface;  estimated 
cost  $17,850.  W.  B.  Hogan,  city  en- 
gineer. 


RENO.    Nevada. — State   Highway    lOi 
gineer      George      \V.      Borden      advis 
Washoe    County      Commissioners      tin; 
the      btale      will    expend      $347,243      on 
Washoe    County    highways    during    ili 
present       year.         This       includes  .    t  h 
amount    allotted    to    the    State    by    tli. 
Feder.'il    Government. 


CALIFORNIA  —  Following  are  ap- 
proximate quantities  for  grading  16.8 
miles  in  Santa  Clara  county  between 
.San  Felipe  and  East  boundary;  bids 
for  which  will  be  opened  by  State 
Highway    Commission,    Jan.    30th: 

Item  (1)  182,000  cu.  yds.  excavation 
without  classification;  (2)  26.000  cu. 
yds.  gravel  surface;  t3)  1,300  cu.  yds. 
class  A  Portland  cement  concrete  (cul- 
verts and  monuments);  (4)  250  cu.  yds. 
class  C  concrete  (retaining  walls);  t') 
2,120  lin.  ft.  12",  (6)  816  lin.  ft.  15".  (7> 
840  lin.  ft.  IS"  and  (8)  498  lin.  ft.  :M' 
corrugated  metal  pipe;  (9)  423  monu 
meats.  Alternative  Items,  (10)  2,1-" 
lin.  ft.  12".  (11)  S16  lin.  ft.  15".  (l-' 
SIO  lln.  ft.  IS",  and  (13>  498  lin.  ft.  J  I' 
concrete   pipe. 

NOTE — Alternative  Items  10.  11.  i :: 
and  13,  together,  are  to  be  consideii>l 
as  alternative  for  Items  5,  6,  7  and  s. 
and  may  be  employed  in  lieu  thereof 
if  the  Commission   shall   so  elect. 

Cotnmission  will  furnish  relnforeiim 
steel,  corrugated  metal  pipe,  reinfoin  d 
concrete   pipe   and   cement 


SANTA  ROSA.  Sonoma  Co,  Cal.  In 
our  reiiorls  of  .Fan.  11,  it  was  repoiti  1 
bids  for  constructing  Pocket  Canyon 
road  would  be  opened  Jan.  15.  Repor; 
should   have   read:     Febrimry   15. 


.\AP.\.  Napa  Co..  Cal.-  County  Sur- 
veyor Kd\\.  P.  Hall  eompletes-  survey 
foi  |)avlng  Urowiis  \alUy  road  from 
Nnpa  cKy  limits  west  .a  distance  of 
'i  miles  to   Hobson'.>«  corner. 


SAN  KAFAEL.  Marin  Co.,  Cnl.-  -City 
•  "ouncll  ofdi'rs  plans  iirepnred  for  pav- 
ing .itreefi  In  the  business  district. 
The  sum  of  $.'.0.0(10  I.M  aviiilalile  for  I  he 
work.  Richuionil'te  or  a  similar  jiavi-- 
mcnl  will   he  fipttcilled. 


BUSINESS  OPPORTUNITIES 

Dan  MeyerH.  llox  161.  Snnorn.  Is  ii 
I  he  mnrkei  for  furnltur<>  for  a  50-rooTr 
worklMK  men's   holrl. 

J.   Al.Mindor.   Hotel  Crockett.  Crock- 
■  II,  Is  SI  ekinir  n  market,  for  i.crap  lln. 
N'.    H.    N'elHon.    Wlllmar,    Minn,,    wouk 
Ke  to  iiiii.ngi'  to  have  I  he  Llou  traiTlC 
itoni  ".ai.ul:ictiirt  d  In  this  t'ty. 
C.   K.    Bnuffhman.   1016   Mariposa  St., 
Denver     Polo.,     wishes     to     Hecuro     ao« 
counts     to     reproMunt     San     Franolao 
manuf.icturei "    In    «hi»t   market. 
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OFFICIAL  PROPOSALS 


(("ontiiiued   from    Cayo    Hi) 


IUI>S   WAIVTIOO   FOR  3a<yi/\L,   liXTIOV- 
SIGN    TO    CHIMNKY 


NOTICE   TO    CONTRACTORS 


(.FFICy  rONSTRUCTIN''!  QUAP.Tli:i:- 
MASTER,  Fort  Mason,  San  Francisco. 
Calif.,  January  11,  1922.  SEALIOi) 
l^ROl'OSAIiS,  in  duplicate,  for  making 
metal  extension  to  brick  chimney  at 
heating  plant,  Crissy  Field,  will  bo  re- 
ceived here  unlil  11  A.  M.,  January  17, 
J  922,  and  then  opened.  Further  infor- 
mation (n  application. 

« 

lllliS    WANTEU    FOR    HIGU    SCHOOL 
NOTICE   TO    CONTRACTORS 


I'ursuant  to  an  order  of  the  Board 
of  Education  of  the  i'orterville  Union 
School  District,  duly  passed  and  en- 
tered in  its  minutes  of  January  4th, 
.Nineteen  Hundred  Twenly-iwo,  'notice 
is  hereby  given  that  said  board  will 
receive  sealed  proposals  for  the  follow- 
ing   brandies    of    work: 

i   Carpentry. 

•A  Concrete — cement. 

3  lleinforcing   Steel   and    Iron    Work. 

I  Brick    Work. 

5  L-athing  and  i'lastering  and  Model- 
ing. 

6  Mill    Work.  ,r^ 

7  llooflng. 
S  Glazing. 

i)  Electric    Wiring   and   Telephones. 
10  Clock  equipment. 

II  Plumbing. 

12  Pumping   Plant. 

13  Finished   Hardware. 

14  Black  Boards. 

15  Linoleum. 

16  Heating    and   Ventilating. 

17  Sheet  Metal  Work. 

18  I'ainting. 

Plans  and  specifications  are  on  file 
with  secretary  of  said  Board.  Copies 
may  be  obtained  at  the  oiiices  of  Coates 
&  Traver,  Architects,  626  Howell  Bldg., 
F'resno,   California. 

\11  bids  must  be  in  the  hands  of  C. 
O.  Premo,  secretary  of  the  Board  of 
Education,  at  the  High  School  Building, 
Porterville,  California,  before  7.30  P. 
M.,  February   1st,   11122. 

Bidders  may  figure  on  any  one 
segregation  of  the  work  or  any  com- 
bined group   of  segregatioTis. 

A  certified  check  or  bidder's  bond 
equal  to  10%  of  the  amount  of  tlie  bid 
submitted,  must  accompany  the  pro- 
posal. 

The  board  reserves  the  right  to  re- 
ject any  or  all  bids. 

All    bids    must    be    sealed    and    name 
of  bidder  and  branch  of  work  must  be 
marked  on   outside   of  envelope. 
BOARD    OF    EDUCATION. 
Porterville  Union  High  School  District. 
C.  O.  Premo,  secretary. 


RIDS 


WANTED   FOR    STATE      HIGH- 
WAY IMPROVEMENTS 


STATE  OF  CALIFORNIA 


DEPARTMENT     OF     PUBLIC     W^ORKS 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Calif ornlii 
Hliarhway  Coniinissiiou,  515  Forum 
BuilfllnK,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  January  30,  1022,  at 
Which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Santa  Clara  County,  between  San 
F'elipe  and  Easterly  BouTidary  (IV- 
SCI-32-B  &  C),  about  sixteen  and 
eight-tenths  (16.8)  miles  in  length,  to 
lie  graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 


San  Francisco,  San  Luis  Obispo,  Fresno 
and    r,os   Angele.s. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidder.s  is  called  to  the 
"Notice  to  Contractor.s"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  ((uantities  of  work 
to   be  'lone,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accei)t  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEAVELL    D.    DAI4LINGTON, 
CHARLES    A.    WHITMORE, 
GEO.    C.    MANSFIELD, 
California   Highway  Commission. 
AUSTIN    B.    FLETCHER, 

State    Highway    Engineer. 
JOHN  F.  GALVIN. 

-Secretary. 
Dated   January    3,    1922. 

« 

NOTICE   TO    CONTRACTOUS 


KL.^MATH    RIVER    ROAIJ — TEE    BAR 

SECTION 

(15  miles  aliove  Somes  Bar,  Cal.) 


SEALED  PROPOSALS  for  construct- 
ing the  above-named  section  of  the 
Natio'nal  Forest  Road  Project  located 
within  the  Klamath  National  Forest, 
County  of  Siskiyou,  State  of  California, 
will  be  received  by  the  District  Engi- 
neer, Bureau  of  Public  Roads,  U.  S. 
Department  of  Agriculture,  at  881  Mills 
Building,  San  Francisco,  California, 
until  2  o'clock  P.  M.,  on  the  24th  day 
of  January,  1922,  at  which  time  and 
place  they  will  be  publicly  opened  and 
read.  The  right  is  reserved  to  reject 
any  and  all  bids,  and  Tione  will  be 
considered  except  those  from  contrac- 
tors ascertained  to  be  experienced  and 
responsible. 

The  length  of  the  project  to  be  con- 
structed is  appro.ximately  3.4  miles  and 
the  principal  items  of  work  are  ap- 
proximately  as  follows: 

Clear |fng    145   sta. 

Excavation,   unclassified.  40,000   cu.   yds. 

Log  cribbing    2,640  sq.  ft. 

Timber  bridging    335   lin.   ft. 

Corrugated  metal  pipe  cul- 
verts     1,622  lin.  ft. 

The  work  embraced  in  this  contract 
shall  be  started  within  ten  days  after 
notice  of  signing  of  contract  by  the 
Secretary  of  Agriculture  has  been 
given  the  contractor  by  the  District 
Engineer,  and  shall  be  completed  with- 
in 75  weather-working  days  after  said 
notice  has  been  given. 

The  contract  form  and  the  maps, 
plans,  specifications,  and  estimate  of 
quantities  may  be  examined  by  re- 
sonsible  contractors  at  the  following 
addresses: 

881  Mills  Building,  San  Francisco, 
California.  After  Dec.  25,  1921,  Guy 
McMurtry,  Somes  Bar,  California.  Af- 
ter Jan.  1,  1922,  J.  E.  Jensen,  Happy 
Camp,  California. 

The  Bureau  of  Public  Roads  will,  if 
desired,  furnish  the  successful  bidder 
for  use  in  constructing  this  road,  2-ton 


truck.*-',  frcsnoes,  an  air  compresaor, 
and  other  available  equipment  at  the 
prices  an  on  the  terms  set  forth 
in  the  Special  Provisions  of  the  Speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  E^nglneer, 
Bureau  of  Public  Roads,  and  in  accord- 
ance with  the  Instructions  forming  a 
part  of  the  .Specifications  above  re- 
ferred to. 

C.    H.    SWEETSER, 

District    Engineer. 
December   20,   1921. 

• 

BIDS    WANTED    FOR    BRIDGE 


\OTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  for  construct- 
ing the  Klamath  Itiver  Bridge,  on  the 
Klamath  River  National  Forest  Road 
Project,  located  within  the  Klamath 
National  Forest,  State  of  California, 
County  of  Siskiyou,  will  be  received  by 
the  District  Engineer,  Bureau  of  Public 
Road.«,  U.  S.  Departme^nt  of  Agricul- 
ture, at  881  Mills  Building,  San  Fran- 
cisco, until  2.00  o'clock  P.  M.,  on  the 
24th  day  of  January,  1922,  at  which 
time  and  place  they  will  bo  publicly 
opened  and  read.  The  right  is  reserved 
to  reject  any  and  all  bids,  and  none 
will  be  considered  except  those  from 
contractors  ascertained  to  be  experi- 
enced and  responsible. 

The  location  of  the  bridge  is  ap- 
proximately 23  miles  south  of  Happy 
Camp,  and  98  miles  from  Hornbrook, 
California.  The  bridge  consists  of  a 
310-foot  steel  span  with  plank  floor. 
Abutments    are    of    concrete. 

The  principal  items  of  work  are  245 
tons  of  .structural  steel.  102  cu.  vds. 
class  A  concrete,  and  39  M.  B.  Mi  of 
lumber. 

The  work  embraced  in  this  contract 
shall  be  completed  by  September  15, 
1922. 

The  contract  form  and  the  maps, 
plans,  specifications,  and  the  estimates 
of  nuantities  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

881  Mills  Building,  San  Francisco, 
and  Forest  Supervisor,  Yreka,  Cali- 
fornia 

All  proposals  must  be  made  on  forms, 
and  in  accordance  with  instructions 
forming  a  part  of  the  specifications 
above  referred  to.  and  must  be  accom- 
panied by  a  proposal  guarantee  In  an 
amount  at  least  equal  to  five  (5)  per 
cent  of  the  total  amount  of  the  pro- 
posal. 

C.    H.    SWEETSER, 
' District  Engineer. 

CEMENT     RAI'ES      LOWERED 


The  Interstate  Commerce  Commis- 
sion has  oKdered  lower  freight  rate.s 
on  cement  shipped  from  Colton.  Oro- 
grandc  and  Victorville.  Cal..  to  Ari- 
zona points.  The  Chamber  of  Com- 
merce of  J'hofnix  and  other  Arizona 
orgnnizations  ■complained  that  pres- 
ent   rate.s   are   unfair  and    prejudicial. 


The  onlj  dally  newspaper  In  th« 
West  whose  colamns  are  deroted 
exclnsirely  to  Bnilding  News.  Corers 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  In  adrance. 
Send  for  sample  copy. 


560  MISSION  STREET 


SAN  FRANCISCO,  CAL. 
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BUILDING  CONTRACTS 


SAN    FRANCISCO     COUNTY 


The    following 
contracts  lor  this 
No.     Owner 
4  5      Morse 
4«      Union   oil 

Hirsch 

lijors 

Samt- 

Uodd 

Breen 

Woolworth 

Goldstein 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Samo 

Same 

Same 

Same 

Mission   Terr 

McKnerey 

Anderson 

Hemensperg't.-r 

Her.derton 

Newman 

Butler 

Shuck 

Spiio 

Hanson 

K-aplis 

Crane 

Oseli 

Barbaria 

Kasdale 

Jansson 

Biancalani 

Rosenthal 

Barnum 

Bauer 

Lleberman 

Collins 

SchaefT 

Ghon 

Eisner 

Fau:-on 

Imperial 

i;arbana 

Wllmans 

Barrett 

McLee 

DeRyana 

Meyer 

Sullivan' 

Abranis 
Wettlern 

LnrBoM 
Laciy 
KCl   Dixon 
104   Dndemj-n 
lu5   Hlrscli 
lOK  Morcia 

107  Blftn.'hard 

108  Levy 

lOS;   H'-'IgiHfii 

110  Frnnoln' 

111  Crowle> 

112  Lafrtti- 

I  \A    MontKT 

IH   OuflMi-tt 

lir>  DqUliKllli 

IIH  Levin 

117  tAi'Mi' 

118  Knnr 

111*   Jr     Orphfum 

ii:i  Cat.   I'n^k'K 

VSi  Miller 

^Zi  llai-kmnn 

\2i  Hhnimaii 

I'it)  Thoniafi 


il 
48 
4U 

r>o 

51 
52 
53 
54 
55 
.S6 
f.7 
58 

r.s 

60 
bl 
62 
b3 
64 
b5 
t.6 
67 
l« 
G» 
70 
71 

73 

74 

75 

'i6 

77 

78 

79 

80 

81 

82 

83 

84 

85 

86 

87 

8S 

89 

•JO 

91 

•J  2 

93 

94 

95 

96 

97 

»8 

H'.t 

lUO 

101 

102 


s    an    Index    for 
issue: 

Contractor 

Uamill 

Owner 

Moller 

Owner 

Same 

JMerritt 

Hanson 

Macdonald 

Eureka 

Brutcher 

Sartorio 

O'Connor 

Soulo 

Forster 

Derker 

Alia 

W'agrner 

MoiTison 

I'ac    Bldrs, 

Ginsberg 

Olsen 

Scully 

Owner 

Hayes 

Lindberg 

(Jrrene 

Coburn 

Ross 

Peterson 

Owner 

Leonard 

needy 

Fioro 

Hart 

Stevenson 

Owner 

Moller 

Jacobson 

Owner 

Merritt 

Schwartz 

Allen 

Hos 

Heaphy 

Owner 

llcycr 

Brumfleld 

Owner 

Fennell 

Owner 

Albertsen 

Reiiublic 

Meyer 

Moller 

l-'runk 

Owner 

'I'liiilin 

( )u  n<  r 

'  u\  111  r 

Lui'li'Mia  n 

Moller 

Owner 

I'lor-^on 

r.;ii  r.tt 

Matt  hies 

Mat  I  hies 

Meyer 

M.yer 

Gotl 

'  'iiburn 

'^)wrifr 

LeVltl 

owni'T 

Itlnot 

Am  MM 

I'hIIlM' 

I  »WII<  I 

Ownor 

Barkman 

owner 

iierfa 


the 

Amt. 

500 

1250 

9000 

7000 

12000 

950 

lOOO 

12500 

2800 

4889 

5203 

264;i 

94;j 

88.) 

770 

20S 

220 

18'/ 

3'..^ 

.•583 

3151 

4000 

8000 

700 

n530 

544 

1000 

800 

1000 

4000 

10000 

3750 

700 

4692 

3000 

3950 

900 

4500 

12090 

3000 

15000 

ioo;iO 

7500 

900 

500 

50000 

900 

600(1 

990 

5000 

500 

6000 

9000 

3000 

800 

5500 

900 

20000 

1000 

42CO 

10114 

3000 

1400 

50.) 

911 

941 

3000 

KOOO 

900 

672 

700 

900 

600 

88X1) 

esiii 

5000 
7000 
4000 

iHo 

7600 


Xo. 

Owner 

Contractor 

Amt. 

126 

Rebizzo 

Owner 

3000 

127 

Peters 

Owner 

6-O0O 

128 

O'Brien 

Owner 

5000(1 

12;i 

Gilmoui- 

Owner 

loOOo 

130 

Weber 

Owner 

3500 

131 

Larsen 

Thulin 

900 

132 

Gianduja 

De 

Favcro 

2500 

133 

Mauer 

Merritt 

800 

134 

Voorhies 

Voorhies 

20,000 

PERMITS 

ALTKIIATIONS 

(45)  VV  COAIMONWEALTH  AVE  200  X 
Geary.  Extend  north  wall  or 
present  building  and  add  billiard 
room. 

Owner — A.  K.  Morse,  133  Common- 
wealth Ave..  San   Francisco. 

Architect — None. 

I'ontractor — Thos.  Hamill.  6140  Geai\' 
S't.,   San    Francisco.  J5(mi 

ALTERATIONS 

(46)  E  ILLINOIS  117.5  S  Sixteenth. 
Build  5-high  brick  wall  8-in 
thick   tor  lubiicating  storage  tank. 

Owner — Union     Oil     Co.  of    California, 

247   Mills   Bldg.,   San  Francisco. 
Plans   by  Owner. 
Day's   work.  $125o 


WTORES 

(47)       W    KEARXY    105    N    Uasliington. 

One-storj-   concrete    (2)    stores. 
Owner — Emil      Hirsch,    614    Call      Rldg., 

San   Francisco. 
A  re  hi  tec  I — None. 
Contractor — Moller      .t    De      Luoa.       ISu 

Jessie    St.,   San   Francisco.  ^fiiooo 


FLATS 

(48)      E     SIXTH     AVE     25     N     Cabrillo. 

Two-story  and  basement  frame   (2) 

Hats. 
Owner — Victor   Bjors,    2668    Bryant    St.. 

San  Francisco. 
Plans   by  Owner. 
Day's    work.  stihmi 


FRAME  FLATS 

(4'.t)      NE    SIXTH    AVE    &    CAUKll.l.o 

Two-story  and  basement  fiamo   (4) 

flats. 
Owner — Victor    Bjors,    2668    Bryant    St 

San  Francisco. 
Plans  by  Owner. 
Day's   work.  __  ?12.0(ni 


MOVE   DWELLING 

(50)      NO.     565     THIRTY-SIXTH     AVi; 

Move  dwelling  to  lot  line;  raise  anil 

make  afldll  ions. 
Owner — M.   T.   Dodd,   .'.65   36fh   Ave.    !-\iii 

Francisco. 
Architect — Norie. 
Contractor — (J.    M.    Merrln      UM  t    Geary 

St.,  San   Francisco.  ?'■•  :'i 


ALTERATIO.NS 

(.M)      NK   i:i, LIS  AND  POWELL.      Alln 

show   wln<lows;  T.  &   G.  partitions 
Owner — Broi  n    Bros.,    Preinisrs. 
Architect — None. 
Contractor — H,    .1.    Hanson.    180    .l»-ssi. 

St.,    San     Frnncl.«<ro.  #100i 


ALTKKATIONS 

(r.2)      NO.      891      MAUKKT.         Hcmod.-i 

.shiiw    windows;    Install    metal    Intii 

and   |il;i.mer  HUHiii<nded  celllns. 
Owner — F.     \\  .     Woolworth    Co..     lllalin 

llldK..   San    l-'ranrlsco. 
Arrhllirt  — ,\.   .1     McClure.   Ulnllo   BIdjr  . 

Man    Francisco. 
Contractor  —   Mncdonnid    &    Kahn,    13o 

Montfromory.  St.,  Sun  Francisco. 

112,500 


STORE   PLUG. 

(.')3)  SW  BUSH  AND  STOCKTON  \V  GO 
xS  39-6.  Excavating  and  bulk- 
heading  for  two-story  and  me^.za- 
nine  Class  C  store   building. 

Owner — Julius  Goldstein. 

Architect — W.  H.  Crim  .Ir.,  425  Kearny 
St.,    San    Francisco. 

Contractor — Eureiia  Teaming  Co..  ISO 
Jessie   St.,  .San  Francisco. 

Filed   Jan.    6,'   22.      Dated   Dec.   27,  '21. 
On  1st  and  15th  of  each  month     75% 

U.sual    35    days 25% 

TOTAL    COST.    ?28O0 

Bond,  11400.     Sureties,  D.  J.  Sullivan   & 

A.   I.   Lobree.      Limit.    18   days.      Forfeit. 

^'30.      Plans    and    speciileations    Hied. 


(54)      CARPENTER    WORK,    ETC..    0-\ 

above. 
Contractor  —  Brutcher     &     Serna.     ISO 

Jessie  St.,  San   Francisco. 
Filed   Jan.   6,'   22.      Dated   Dec.   27,  '21. 

Roof    sheathing    on $1222 

Finish    floors    laid 1222 

Completed   and  accepted 1222 

Usual     35     days 1223 

TOTAL  COST,  ?i88l> 
Bond,  J2445.  Sureties.  John  E.  Beck  & 
Chas.  A.  Carillon.  Limit.  20  days  after 
plaster  done.  Forfeit,  $:!0.  Plans  and 
sptcillcations  hied. 


(55)      CONCRETE    WORK    ON    ABOVE. 

Contractor — Chas.     Sartorio,     2151     Fil- 
bert   iSt..   San    Francisco. 

Filed  Jan.  6,'   22.     Dated  Dec.  27.   '21. 

To    mezzanine    floor |1300.7j 

To    2nd    floor    joists 1300.75 

Completed     and     accepted....    1300.75 

Usual    35    days 1300.7.'> 

TOTAL   COST,    55203.00 

Bond,   ?2600.     Sureties,  C.   Brunchera  & 

Stephen    1.    Guerin.        Limit,      75      days. 

Forfeit,    f30.      Plans   and    specilications 

Hied. 


(56)    L.\.T111.\G   A.\L)    PLASTEKING   ON 

abo\e. 
Contractor — John    O'Connor,    180    Jessie 

St..   San    Francisco. 
Filed   Jan.    6,   '22.      Dated   Dec.    27,   '21. 

Brown    coated     1991.25 

Completed    and    accepted 991. 2o 

Usual    35    days 600.25 

TOTAL  COST.  ?2643.00 
Bond.     $1322.  Sureties,       James        A. 

White  and  Herbert  T.  Lynch.  Limit.  25 
days  aftrr  ready.  Forfeit,  ?3o.  Plans 
and  speciHcations  llled. 


(57)      REINFORCED  IRON   t).\   .\MO\i:. 
Ccntraetor^ — ^Edw.    L.    Soulc    Co..    RIalto 

Bldg.,  San   Francisco. 
Filed  Jan.   6,   '22.      Dated    Dec.   27,   '21. 

Completed    and    accepted |7tih 

I'sual    36    days 23!> 

TOTAL  COST.  |9I0 
Bond.  none.  Limit,  as  reijulrcd.  For- 
feit, |30.     Plans  and  .speclflcatlons  tiled. 


(.-.8)      PLUMBlNt;    OX    ABOVE. 

Contractor — VVni.     J.     Forster    I'o..     <• . 
Howard    .St..    San    Francisco. 

Fili'd  Jan.  6,    22.     Dated   L">ec.  27,  '21. 

Kouirhed    In     »331.7i. 

Completed    and    accepted 831. 7t> 

I'nunl     36     days 221. 6o 

TOTAL  CO.ST,   »8Sfi.00 

Bond.  none.      Limit,   6  days  after  palnt- 

Inir  completed     Forfeit .   |30.      Pl.iiis   and 

«ptMClHcnllons    HU'ii. 


(89)      BI.,BCTRIC  WIRING  ON  ABOVE. 
Contractor — Docker     Electric     Co.,     149 

New    Montgomery   St..   S.   K. 
Filed    Jan.    «,   '22.       Dated    Dec.    27,   '21 
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Kuughetl    in     $288.75 

I'ornpleted    and    accepted 288.75 

Usual    35    days 192.50 

TOTAL  COST  $770 
Bond,  surety,  none;  limit,  5  days  after 
painting  done;  forfeit,  $30.  Plans  and 
specifications  filed. 


(60)  HOOFING   AND    WATERPROOF- 
ing  on  above. 

Contractor — Alta  Roofing  Co.,  3048  16th 

St.,   San   F'rancisco. 
Filed    Jan.    6,    '22.       Dated    Dec.    27,    '21 

Completed    and    accepted $156 

Usual   35   days 52 

TOTAL  COST,  $208 
Bond,  surety,  none;  limit,  as  required; 
forfeit,  $30.  J'lans  and  specifications 
filed. 

(61)  PAINTING    ON    ABOVE. 
Contractor — Fred   Wagner,   65   Hoff  St., 

Sam   Francisco. 
Filed    Jan.    6,    '22.       Dated    Dec.    27,    '21 

Completed  and  accepted $165 

ITsua!    35    days 55 

TOTAL  COST,  $220 
Bond,  surety,  none;  forfeit,  10  days 
after  carpenter  work  done;  forfeit,  $30; 
Plans  and  Specifications  filed. 


f62)      TIN     AND    GALVANIZED    IRON 

Work   on  above.^" 
Contractor— Morrison    &    Co.,    769    Mc- 
Allister   St.,    San    Francisco. 
Filed    Jan.    6,    '22.       Dated    Dec.    27,    '21 

Completed    and    accepted $187 

TOTAL  COST,  $187 
Bond,  surety,  none;  limit,  as  fast  as 
possible;  forfeit,  $30.  Plans  amd  speci- 
fications  filed. 


(63)      FINISHING     AND     INSTALLING 

copper    molds    on    above. 
Contractor — Pacific      Builders'      Supply 
Co.,    816    W    11th    St.,    Los   Angeles. 
Filed    Jan.    6,    '22.       Dated   Dec.    27,    '21 

Completed   and  accepted $281.25 

Usual   35    days 93.75 

TOTAL  COST  $375 
Bond,  surety,  none;  limit,  as  fast  as 
possible;  forfeit,  $30.  Plans  and  speci- 
fications filed. 

(f4)      TILE    WORK    ON    ABOVE. 
Contractor — Ginsberg     Tile     Co.,      1205 

Sutter   St.,    San    Francisco. 
Filed    Jan.    6,    '22.       Dated    Dec.    27,    '21 

Completed   and    accepted 287.25 

Usual    35    days 95.75 

TOTAL  COST,  $383 
Bond,  surety,  none;  limit,  as  fast  as 
possible,  forfeit,  $30.  Plans  and  speci- 
fications  filed. 

RECORDKD 

CLUB    HOUSE 

(65)  E  CAPISTRANO  280  S  San  Juan 
being  Lot  12  Blk  "L"  Mission  Ter- 
race. All  work  except  painting, 
plumbing,  electric  work  and  sewei- 
connections  for  one-story  frame 
club  house. 
Owner  —  Mission    Terrace   Club   Houst- 

Association,   318   Kearny  St..  S.  F. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,  San  Francisco. 
Contractor — Olaf    Olsen.     366     Granada 

Ave.,  San  Francisco. 
Filed   Jan.    6,    '22.      Dated   Dec.    1,   '21. 

Frame  up  and  enclosed $782. 7i) 

Brown    coated    782.75 

Completed   and   accepted 782. 7o 

Usual     35     days 782. 7t) 

TOTAL  COST,  $3151.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

NOTE: — Permit  reported  Jan.  5,  1922. 
No.  40. 


KKI'AIHS 

(66)  NE  BROADWAY  AND  LAGUNA. 
Genera:  repairs  to  residence;  car- 
pentry, plumbing,  plasterinir. 
l)aiiilinK,  etc. 

Owner — (Jarrett  W.  McEnerey,  Hobart 
Bldg.,  San  Francisco. 

Architect — None. 

Contractor — J.  E.  Scully,  Phelan  Bldg., 
San  Francisco.  $4000 


KKAAIE  JbLATH 

(6V)      E   T\N  iONTV-.SECOND   AVI-:    125   !S 

Anza.      Two-story      and      basement 

frame   (2)   Hats. 
Owner — A.    V.    Andci.sf>n,    595    21.st    Ave., 

San    l<'rancisco. 
.\  re  hi  tec  t — None. 
Days   work.  :(8000 


KKCOKDKI) 

GIjASS   and   CLAZING 

(68)      NW  GEARY  AND  SECOND  AVE. 

Glass    and      glazing    tor      on<--st(>ry 
brick    buildiiig. 
(Jwncr  —   Ulrich   F.    Jtemensperger,   69.'> 

Dolores  St.,   .San   Kranci.sco. 
.Vrchitect — T.    I'aterson    Ross.    3t0   Cali- 
fornia St.,  .San  Francisco. 
•Jontractor — J.  P.  Hayes  &  Co. 
Filed  Jan.    7,  '22.      Dated   Dec.   21,  '21. 
On    Ift    and    15th    of    each    month      75'/., 

Usual    35    day.s 25% 

TOTAL  COST,  $700 
Bond,  none.  Limit,  20  days  after  noti- 
fication to  proceed  with  work.  Forfeit, 
I)lans  and  specifications,  none. 


DWELLING 

(6:))      NW     FLOIUDA       AND     PRECITA 
,  Ave.  Onc-slory     and     basemerit 

frame    dwelling. 
Owner — John    Hendeison,    17«'i    Koward 

St.,  San  Francisco. 
Architect — E.      A.  Hermann.     S9   Rioari- 

v/ay,  San  Fi-anoisco. 
Contractor — C.  Lindberg.  257  Surrey  St., 

San    Francisco.  $55,50 


ADDITION 

(TO)      NO.    1388      FORTY-FIFTH      AVE. 

Add  one  room  to  residence. 
Owner — Mr.   Newman.   2283  Jackson   St.. 

San  Francisco. 
Architect — None. 
Contractor — M.  E.  Greene.  ]80  Jessie  St. 

San  Pranci-sco.  $544 


ALTERATIONS 

(71)      NO.     630     GOUGH.       Repair    flooi 

joists;    floor   and    sidewall.    glazing. 

etc.,  for  store. 
Owner — Miss   Butler,   818   Eddy  St.,   San 

Francisco. 
Architect — None. 
Contractor — Chas.     Coburn,     180     Jessi.^ 

St.,    San    Francisco.  $1000 


ALTERATIONS 

(72)  NO.  922  JACKSON.  Remove  par- 
titions; carpentry  work;  magncsite 
flooring-  for  club. 

Owner — Hoo  Shuck  and  Wm.  M.  Young. 

Archittct— C.  J.  Rogers,  Phelan  Bldg.. 
San  Francisco. 

Contractor — D.  W.  Ross,  180  Jessie  St., 
San   Francisco.  $80i) 


ALTERATIONS 

(73)  NO.  2620  MISSION.  Change  par- 
titions;  plastering,   etc..   for  oflfice. 

Owner — S.  &  M.  E.  Spiro  Co.,  301  Mar- 
ket St.,  San  Francisco. 

Vrchitect — None. 

(  ontractor— Antone  I'etersen.  2770  San 
Bruno  Ave.,  San  Francisco.        $1000 


KESIDENCE 

^74)      E    PLYMOUTH    131    S    Wildwood. 

One-story      and      basement      frame 

residence. 
Owner — Walter  E.  Hansen,  2235  Market 

St..  San  Francisco. 
.\rehitect — Ida    F.    McCain,    318    Kearny 

St.,  San  Francisco. 
l>ay's  work.  $4000 


FRAME    FLATS 

(T:.)  S  seventeenth  so  W  Guerrero. 
Two-story  and  basement  frame  (2) 
flats. 

Owner— J.  J.  Caplls.  527  Chronicle  Bldg. 
San  Francisco. 

.\iihitect — AV.  D.  Shoa,  527  Chronicle 
Bldg.,   San    Francisco. 

(■(Mitractor — John  J.  Leonard,  180  Jes- 
sie St.,  San  Francisco.  $10,000 


Ownei-  Joseph  Cane,    I"i22  2.«r<l  Si..  Sail 

I''ranci.sco. 
Architect — None. 
Contractor — Wm     .M.    Reedy.    267    Ell.-> 

worth  St.,  San  Francisco.  fZ':,') 


EXCAVATING,    ETC. 

('1)      NO.    447    UTAH    ST.      Excavation. 

grading,      cement      and       oarpeniry 

work   for  private  garage. 
Owner — Geo.   Oseti,   Premises. 
.Vrchi'oct — None. 
•  'ontr.'cior — M.  Fioro.  6S5-.\  Hampshire 

.St..  Kan  Francisco.  $700 


KECOItUIOl) 

-MILL    WORK 

(78>      NO.    136    MASO.V.      Mill    work    for 

a   tamale  parlor. 
Owiv'i — O.    Barbaria   and    P.   «  ostanza 
.VrchiLcct — O.  R.  Thayer.  110  .Sutter  St.. 

.San  Francisco. 
Contractor — Hart  &     Burm'isier.      lutS 

Brannan    .St.,    San    Francisco. 
Filed   .fan.    9,    '22.      Dated    Jan.    7.   '22. 

50%  mill  work  delivered $1b»j4 

All   mill   work  delivered i;J84 

Completed  and  accepted i5C4 

TOTAL  COST.  $4  692 
Bond.  none.  Limit,  27  days.  Forfeit. 
$10.     Plans  and  specification."  filed. 


itESIDENCE 

(79)       W       NINETEENTH      AVE       7.',    .\ 

Ortega  N  25xW   107-6.  All  work  for 

one-story  and  basement  frame  lesi- 

d^nce. 

Owner — Edith    A.    and    J.    E.    Easdales. 

418  Connecticut  St.,  San   Francisco. 

Architect — None. 

Contractor — L.   H.  Stevenson,   45   Worth 

.St..  San  Francisco. 
Filed   Jan.   9,  '22.      Dated  Jan.   -J.    ^l". 

Frame   up    J7.'".0 

Brown   coat-id  and   rough  plumb- 
ing   in     7:'iL- 

Completed    and    accepted 75'» 

Usual   35  days 750 

TOTAL  COST.  $300*i 
Bond.  none.  Limit,  90  days.  Forfeit, 
.none.     Plans  and  specifications  filed. 


DWELLING 

(80)      S     BALBOA     82-6     W     16th     Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — E.     A.     Janssen,      402      Hearst 

Bldg.,    San   Francisco. 
Architect — Plans    by    owner. 
Days    work.  $3950 


ALTERATIONS 

(81)      NO.    2    AND    4    BEAVER.       Raise 

present    building     2'     6";     concrete 

floor;    install    garage   doors. 
Owner — G.  Biancalani,  111  Washington, 

San   Francisco. 
Archi  tect — None. 
Contractor — Fred     Moller,     180     Jessie, 

San    Francisco.  $900 


DWELLING 

(82)     S.     OABRiLLO     57-6    W.    18lh   Ave. 

Two-story     and     basement     frame 

dwelling. 
Owner — J.     R.     Rosenthal,     60S     Golden 

Gate   Ave.,  San  Francisco. 
Architect — J.    C.    Jacobson.    112    Tucker 

Ave..   San   Francisco. 
Contractor — J.  C.  Jacobson.  112  Tucker 

Ave.,    San    Francisco.  $4500 


APARTMENT 

(83)  E.  DOLORES,  26-9  N  HIDALGO 
Terrace.  Three-story  and  base- 
ment frame   (6)  apartmenta. 

Owner — Sarah  H.  Barnum,  165  Dolores 
St.,   San   Francisco. 

Architect — Edward  E.  Young,  261 
Kearny  St..   San  Francisco. 

Days  work.  $12000 


FRAME   STORES 

tVtO      NO.   3937    TWENTY-FOURTH   ST. 
One-story   frame  stores. 


ADDITION 

(84)  NO.  87  ELGIN  PARK.  Raise 
residence  and  add  2  apartment 
tiats. 

Owner — Mattilde  Bauer  &  Bertha  Mc- 
Donald    87    Elgin    Park,   S.    F. 
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Architect— Geo.  M.   Merritt,   3014   Geary 

St.,    San    Francisco. 
Contractor  —  Geo.      M.      Merritt,     3014 

Gearv    St.,    San    Francisco.        J3000 
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APARTMENTS 

(85)      SE     FIFTH     AVE.     AND     LAKE 

St.        Three-story      and      basement 

frame    (9)    apartments. 
Owner — J.    J.    Lieberman,    107    6th   Ave., 

San    Francisco. 
Deslgrner    —    Chas.      Schwarz.       1440-A 

Hyde  St..   San    Francisco. 
Contractor   —   Chas.     Schwarz,      1440-A 

Hyde    St..    San    Francisco.        $15000 


STORE    BUILDING 

(86)      S  GEARY    100-6    E  Leavenworth. 

One-story    and    basement    concrete 

(2)    stores. 
Owner — Roy   Collins,    care   Architect. 
Architect— Earle    B.    Bertz,    168    Sutter 

St.,    San    Francisco. 
Contractor — Allen     &     Co.,     168     Sutter 

St.,   San   Francisco.  $10000 


RESIDENCE 

(87)  S  GREEN  70  W  PIERCE.  Two- 
story  and  basement  frame  resi- 
dence. 

Owner— Adam  Schaefer,  3252  16th  St., 
San    Francisco. 

Architect — Fred  W.  Quandt,  676  Mon- 
adnock    Bldg.,    San    Francisco. 

CoTitrajctor — Geo.  A.  Bos,  Hearst  Bldg., 
San    Francisco.  $7500 


ALTERATIONS 

(88)  SE  GRANT  AVE.  AND  PACIFIC. 
Cut  in  brick  wall  for  show  wind- 
dows,  Install  iron  column  and 
girder,   marble   work,    etc. 

Owner — N.  Ghon,  1037  Grant  Ave.,  San 
Francisco. 

Architect — None. 

Contractor— J.  J.  Heaphy,  661  Golden 
Gate    Ave.,    SaTi    Francisco.  $900 


GARAGE 

(89)  NO.  456  HAYES.  One-story 
frame    (private)    garage. 

Owner— P.    Eisner,    4  56    Hayes    St.,    San 

Francisco. 
Architect — None. 
Days  work.  $500 

RESIDENC^E 

(90)  NE      JACKSON      AND      PIERCE. 
Three-story   and   basement    frame   resi- 
dence. 

Owner — Samuol  Pauson,  Kearny  and 
Suiter    Sts.,    San    Francisco. 

Architect — Samuel  Llghtner  Hyman,  68 
Post    St..    San    Francisco. 

Contractor — Charles  Meyer,  Jr..  Mills 
Bldg.,    Sa-n     Francisro  $50000 


ALTERATIONS 

(91)  S  MARKET  200  K  7lh.  Re- 
arrange electric  signs  on  Mar- 
quise. 

O-.vner — Imperial  Thentro,  1077  Market 
St..  San   Francisco. 

ArcMtccl — Non<'. 

Conraftnr-  nrumflelrt  Electric  Sign 
Co.,    IS    7th    St..    8.    F.  $900 


ALTEPATIONS 

(92)      NO.      138      MASON.        .Nf!w      Hlore 

front;     crvri    IxKilhH.    tic. 
Owner — P.    Barliurla  Ac  I*  f'ostanza,   care 

archltfct. 
Architect — O.  R.  Thnyor.   110  Suiter  &t., 

San    Francisco. 
All   sub-contracts   ond   day    work. 

16000 


CONSTRUCT    HAKE    OVKN 

(93)      NO    1130   POLK.     r'.,nstriicl   bake 

ovsn  t*>r  biscuit    plant. 
Own«<r      Andrrwd — Wllmanit,  21.12  Rrod- 

erlck   St..   Han    P'rancliico. 
Archltect-^None. 
Contraclor— M.    Fsnnell     1180   Polk    St., 

San    Francisco.  ll'OO 


FLATS 

(94)      W     SIXTH     AVE.     175     S     Anza. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Jos.     Barrett,     494     22nd     Ave., 

San   Francisco. 
Architect — None. 
Days    work.  $5000 


ADDITION 

(95)      NO.     2592     SUTTER.       Two-room 

addition   for  dwelling. 
Owner — Mrs.  McLee,  2779  Bush  St.,  San 

Francisco. 
Architect — R.       Albertsen,       610       Claus 

Spreckels    Bldg.,    San    Francisco. 
Contractor — Same  as  architect.  $500 


FLATS 

(96)      E    TWENTY-FOURTH    AVE.    250 

S   Lake.      Two-story   and    basement 

frame    (2)    flats. 
Owner — R.  DeRyana,  1040  Lake  St.,  San 

Francisco. 
Architect — None. 
Contractor — Republic    Engineering   Co., 

1040    Lake    St.,    S.    F.  $6000 


DWELLINGS 

(97)      AV     TWENTY-FIFTH     AVE.     200.. 
225    and    250   X   Clement.      Three    1- 
story    and    basement    frame    dwell- 
ings. 

Owner— L.  H.  Meyer,  2628  Post  St.,  San 
Francisco. 

Architect — None. 

Contractor — Meyer     Bros.,     5326     Geary 
St.,    San   Francisco.  $3000    each 


ALTERATIONS 

(98)  S\V  BUSH  AND  POLK.  Remove 
wall;  change  show  windows;  tin- 
ning; papering;  general  overhaul- 
ing lor  stores. 

Owners-Mrs.  Rose  Sullivan,  '"are  Ar- 
chitect. 

Archllcet — August  G.  Headman,  C.tH 
HIdg..   San   Francisco. 

Contractor — Fred    Moller.  $3000 


ADDITION 

(U'J)  S\V  CABRILLO  &  NINTH  AVE. 
Addition  of  one-story,  private  ga- 
rage   in    re:ir. 

Owner — L.  Abrams.  1040  FoKsom  St.. 
•San   Francisco. 

.Architect —  H.  E.  Harris,  815  Balbo.i 
St..   San   Francisco. 

Contractor — Jcscph  Frank.  811  Balboa 
St  ,  San   Francisco.  $8ni'> 


ALTERATIONS 

(100)      NO.    1    FOURTEENTH   ST.      Con- 
stiuct   extension    to   receiving   .---hrd 
54    feet    by    116    feet    for   coopcrag 
shop. 

Owner — Western    C««perage    Co.,    Pnni 

.Vrchitecl — None. 

<'rntract — Not    let    yet.  J5f>ii' 


ALTElvATlON!-'^ 

(101)  NO.  178  GUERRERO.  AllerM- 
tlons  and  iidditions  for  casting  i  e 
moi.t  and  plaster  ornament   shop. 

Owner — O.    F.    Larson,    Premises, 

Architect — None. 

Cot.trnctor— A.    L.    Thulln    Co.,    242    18th 
Ave..    Son    Francisco.  $90ii 


APARTMENTS 

(102)  N  SUTTER  137-6  E  Larklii. 
Four-Btory  and  basement  rolnfore- 
ert   concrete   (l.'^i)   apartments. 

Owner — E.  V.  Laeey  and  Luis  Hlun.. 
180  Jessie  St.,  San  Francisco. 

Architect — None 

Day's    work.  $2o.(hiii 


ALTERATIONS 

(lOII)      SO.     i:is    TURK.      ChanKC    slor. 

front;    overhaul    plumblnff;    ccnteni 

door.  elo. 
owner     lOmmn     Dixon      "    '     t>i«"  ■  "(..i  ,> 

St.,  San  Francisco. 
Architect — None. 
Day's   work  $•' 


DWELLING 

(104)  VV  TWENTY -SEVENTH  A  NIC 
225  N  Geary.  One-story  and  base- 
ment  frame  dwelling. 

Owner — H.  O.  Lindeman,  232  Anza  St., 
San  Francisco. 

Designer — W.    R.   l^indeman. 

Contractor — W.  R.  Lindeman,  .">30  Bai- 
boa    St..    Si.n    Francl.-^co.  $425u 


UECORDKn 

CONCRI'JTE    BLDG. 

(105)      NW  WASHINGTON  AND 

Kearny   N    105    to   pt   of   beg    VV    107 

xN    29-11.     All   work   for  one-story 

concrete   building. 

Owner — Kmil   and   Rogina      Hlrsch,   G14 

Call   Bldg.,   San   Francisco. 
Architect — R.     W.     Moller.     Call     Bldg. 

San   Francisco. 
Contractor — Fred  Moller  &  R.   Do  Luc.i. 

180  Jessie  St..  San  Francisco. 
Filed  Jan.   10,  '22.     Dated  Jan.  6,  '22. 

jst    Hcor    joists    set $125o 

Ceiling  joists  set  and  all  concrete 

walls     poured     31G7 

Completed    and    accepted 316S 

30    (1a?8    after 252:^ 

TOTAL  COST,  $10,114 
Bond.  none.  Liniit.  April  1,  i!iL"J.  J<  or  ■ 
felt.  none.  Plans  and  ^peeiflcatioiip 
Hied. 

NOTE: — Permit    reported   Jan.   7.    1922 
No.   47. 


DWELLING 

(10(i)  W  FLORIDA  296-6  S  26lh.  One- 
Story  and  basement  frame  dwelling 

Owner — Phillip  Morcia.  1463  Alabaniu 
St..   San   Francisco. 

Architect — None. 

Day's  work.  .f3000 


ALTERATIONS 

(107)     NO.    17    JORDAN      AVE.      Build 

open   fiif place;   concrete    basement; 

other   minor   changes    to    residence. 
Owner — P.   A.   Blanchard,  Premises. 
Architect — None. 
Contractor — Pierson    &    Lee,    434    (irove 

St.,   San   Francisco.  $1400 


ADDITION 

(108)  NO.  1432  LAKE.  Addition  for 
private  garage. 

Owner — Lawrence  L.  Levy,  1432  Lake 
St.,  San  Francisco. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St..    San    Francksoo.  $500 


ALTERATIONS 

(109)      NO.  127  P.VRK  HILL  AVE.  .Move 

residence;  lirick  and  concrete  work; 

carpentry;         electric;        plumbing; 

painting,  etc. 
Owner — Anton   and   Chris!  iiia    ITelgeson. 

Premises. 
Architect — Lewis    M.   Gardner.   924    Pine 

St.,  San    Francisco. 
Contractor — Harr.v   C.    Malthies   <i    ttco. 

Galo,   180  Jessie  St.,  San    Francisco. 

$941 


ALTERATIONS 

(110)   NO.   131    PARK    MILL  .WE.   Move 

resMer.ce;  brick  and  cojicrete  work 

carpentry;    plumbing;    electric    and 

pnlntiuK, 
Owner — William     and     Ellon     Fennone. 

Premises. 
Arclilltct — Lewis    M.    Gardner.   912    Pine 

^■^1..   San    Francisco. 
Contractor — Harry   C.    Malthies   &   (lOo 

(tale,   180  Jessie  St..  San   Francisco. 

$94  1 


RESIDENCE 

(111)      E    TWENTY-FOURTH    AVIC    27'. 

S    Clomont,       On(>-story    ;ind    b.nsc- 

menl    frami*   ri'sldi-nce. 
Owner — W.    H.   Crowley. 
\rchltoct — None, 
('ontractor — Mcyor    Bros.,     5326     Geary 

St  .    San    Francisco.  $8000 
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KRAMB  FLATS 

(112)      W   TENTH  AVE   100  S  Clement. 

Two-story  and  basement  frame   (2> 

flats. 
Owner  —  A.    G.    Lafette,    340    Anza    St., 

San   Francisco. 
Architect — None. 
Contractor — Meyer    Bros.,     5326     Geary 

St.,    San    Francisco.  $8000 


ALTERATIONS 

(113)      NO.  2164  FOLSOM.     Raise  (iwell- 

ing;  concrete  work.  etc. 
Owner — Louis  Mooser  &  Son,  601   First 

National  Bank  Bldg.,  S.   F. 
Architect — None. 
Contractoi — Willis  L.  Gott,  681  3rd  Ave 

San  Francisco.  $900 


ALTERATIONS 

(114)  NO.  435  FOURTEENTH  AVJ  .. 
Repair  sidewalk;  reset  patent 
flues;  plastering,  etc.,  lor  residciice 

Owner — Mrs.   Oussett,   Premises. 

Architect — None. 

Contractor- — Chas.  Coburn,  180  Jessie 
St.,  San  Fiancisco.  $672 


FOUNDATION 

(115)  NO.  1718  LA  SALLE  AVE.  Con- 
crete foundation;  underpining,  etc.. 
for  residence.  •'"" 

Owner — V.  Squaglia,  1831  La  Salle  Ave., 
San  F'rancisco. 

Architect — None. 

Day's  work.  $700 


ALTERATIONS 

(116)      S    MCALLISTER      196-3    E       Oi 
visadero.     Minor  changes  on   inter- 
ior of  apartments. 

Owner — Yetta     Levin,    1545      McAllister 
St.,    San    Francisco. 

Arcihtect — None. 

Contractor — Nathan      Levin,      1545    Mc- 
Allister St.,  San  Franciscofl.        $?00 


ADDITION 

(117)  NO.  570  WALLER.  Addition  of 
porch;  kitchen  and  bath  to  resi- 
dence. 

Owner — F.   McAfee,   Premises. 

Architect — None. 

Day's  work.  $600 


RKCORDED 

FLATS 

(118)      S    ALVARADO      130      W    Castro 
25x114.     All  work  except  plumbing 
for  two-story  frame  flats. 
Owner — Wm.    A.    and    Rosine    M.    Kane, 

760  Hayes  St.,  San  Francisco. 
Architect — None. 
Contractor — John   J.   Binet,    08    Ramona 

St.,  San  Francisco. 
Filed  Jan.  11,  '22.     Dated  Jan.  10.  "22. 

Roof   on    $2157.50 

Brown  coated    2157.50 

Completed      .    2157.50 

Usual     35     days 2157.50 

TOTAL  COST,  $8630.00 
Bond,  none.  Limit,  90  days  after  Jan. 
16.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 

NOTE — Permit  also  applied  for  today 


TERRAZZO    WORK 

("19)  NW  GOLDEN  GATE  .AVE  A.vr> 
Taylor.  Terrazzo  work  for  theatre 
and  office  building. 
Owner — Junior  Orpheum  cf  San  Fran- 
cisco by  W.  S.  Dinwiddle,  Crocker 
Bldg.,  San  Francisco. 
Architect — G.    Albert      Lansburgh,      709 

Mii'Sion  St..  San  Francisco. 
ContractoT- — American  Marb^.c  &  Mosaic 

Co.,   25   Columbia   Square,   S.   F. 
Filed  Jan.  U,  '22.     Dated  Dec.  15,  '21. 

Monthly    payments     of 75'", 

U.':ual    35    days 25',:; 

TOTAL  COF5T,  f6.'-)9l 
Bond.  $3298.50.  Surety,  American  In- 
demnity Co.  Limit,  Mar.  1.  1522.  For- 
feit, none.  Plans  and  specification.^, 
none. 


WOOD   WORK 

(120)      WOOD     HAND     liAILS.     WOOD 

stairs   and    wood    stair    balustrades 

on  above. 
Contractor    —    Frank    M.    Phillips,    718 

Bryant   St.,   San   p-rancisco. 
Filed  Jan.  11,  '22.     Dated  Dec.  30,  '21. 

Payments    same    as    above 

TOTAL  COST.  $229  4 
Bond,  $1147.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Mar.  i, 
1922.  Forfeit,  plans  and  sijccificatioiis. 
none. 


DWELLING 

W    NINETEENTH    AVE    75    N    Ortega. 

One-story     and     basement       frame 

dwelling. 
Owner — J.    E.    Easdalc,    357    Texas    St.. 

San    Francisco. 
Architect — None. 
Contractor — Jj.   H.   Stevenson.   45   Worth 

St.,   San    Francisco.  $3000 

NOTE: — Recorded    contract    report'-*; 
Jan.   10,   1922,  No.   79. 


FRAME  SHED 

(121)  NE  DAY  AND  TAYLOR.  One- 
story  frame  wagon  and  truck  shed. 

Owner  —  California  J^acking  Corpora- 
tion   101    California   St..   S.    F. 

Engineer — Philip  Bush,  101  California 
St.,    San   Francisco. 

Day's    work.  $5000 


FRAME  FLATS 

(122)      N    HERMAN    152-6    W    Fillmore. 

Two-story  and  basement  frame  (4) 

Hats. 
Owner — Adolph    Miller,      2766      Mission 

St.,  San  Francisco. 
Architect — None. 
Day's    work.  $700ri 


DWELLINGS 

(123)  E  HAMBURG  50  &  75  N  Hearst 
Ave.  Two  one-story  and  basement 
frame  dwellings. 

Owner — E.  Backman.  537  Chenery  St.. 
San  Francisco. 

Architect — None. 

Contractor— Backman  Bros.,  537  Chen- 
ery St.,  San  Francisco.     $2000  each 


COTTAGE 

(124)      N    SHAFTER    225    E    Jennings. 

One-story      and       basement    frame 

cott.agt. 
Owner — T.     L.     Sharman,     1440     Shaffer 

Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  $1850 


DWELLING 

(125)  S  TERRACE  DRIVE  131%  W 
Santa  Clara.  Two-story  and  base- 
ment frame  dwelling. 

Owner — H.  N.  Thomas,  235  Bartlett 
St.,   San   Francisco. 

Architect — None. 

Contractor — Julius  Berge,  1234  30th 
Ave.,  San  Francisco.  $750D 


ALTERATIONS 

(126)      NO.       740    TENNESSEE.         Alter 

for  paste  factory. 
Owner — Mose  Rebizzo  and  —  Ricci,  414 

Broadway,   Ban   Francisco. 
Architect — None. 
Day's  work.  $3000 


DWELLING 

(127)      E    TWELFTH    AVE    275    N    Ca- 

brillo.      Two-story    and      basement 

frame  dwelling. 
Owner — John      M.    Peters.    1010      Balboa 

St..   San   Fiancisco. 
.Architect — None. 
Day's  work.  .  $6000 


APARTMENTS 

(128)      S   CLAY    130      E    Presidio      Ave 

Three-story    and    basement      frame 

(12)    apartments. 
Owner — R.    F.    O'Brien,    Room    912,    IIU 

Sutler  St.,  San  Francisco. 
Architect — Albert       W.      Burgren.       ll(i 

Sutter  St..  San  Francisco. 
J')ay's    work,  $50,onn 


Re- 
same 
floor 


ALTEitATlONS 

(129;  SE  TURK  AND  TAYLOP. 
move  columns  and  replace 
with  H  column  and  first 
f  vacant  stores)    rearrange. 

Owner — Wm.     L.   Gilmour,      180      Jessie 
St.,  San  Franci.sco. 

Architect — A.  H.  Knoll.  Hearst 
San  Francisco. 

Day's    work. 


Bldg., 
$  1 5.0^0 


ADDITION 

(130)      XO.    732    ANZA    ST.      CoTistruct 

addition  for   four  flats. 
Ov/ner — A.    Weber,    732    Anza    St.,    San 

Francisco. 
Architect — None. 
Days   work.  $3500 


STUDIO 

(131)      NO.    176   GUEIiRERO.  One-?tory 

frame    stuido. 
Owner — O.   F.    Larson,    178   Guerrero   St. 

San   Francisco. 
Architect — None. 
Contractor — A.    L.    Thulin   Co.,    242    18lli 

Ave.,  San  Francisco.  5900 


ALTEliATlONS 

n32)  NO.  1541  STOCKTON.  Re-ar- 
rango  partitions;  erect  galvanized 
iron  fire  escape;  maple  floor,  etc., 
for  restaurant. 

Owner — Gianduja  Co.,  1549  Stockton 
St.,   San   Francisco. 

Architect — J.  A.  Porporato.  619  Wash- 
ington St.,  San  Francisco. 

Contractor — Del  Favero  &  Rasori,  180 
Jessie   St.,    San    Francisco.  $2500 


GARAGE 

(133)      NO.       2133       VALLEJO.  Erect 

private  garage. 
Ownei — Gus   A.  Mauer,   Premises. 
Architect — Geo.   M.  Merritt,   3014   Geary 

St.,  San  Francisco. 
Contractor — G.    M.    Mcrriit.    3014    Geary 

St.,   San  Francisco.  $800 


RECOHUKD 

FRAME  BLDGS. 

(134)      E    EIGHTEENTH    AVE    2«-ll    N 

Clement    50x90.      All   work    for   two 

two-s.tory     and      basement       frame 

buildings. 
Owner — Voorhies    Newman    Co..    50    Di- 

visadero  St.,   San   Francisco. 
Architect  —  Wm.      T.      Gunnison.      1666 

Golden  Gate  Ave.,  San  Francisco. 
Contractor — W.    R.    Voorhies.    50    Divis- 

adero    St.,   San    Francisco. 
Filed  Jan.  12.  '22.     Dated  Nov.  11.  '21. 

On     comjjletion     $20,01)0 

TOTAL  COST.  $20,000 
Bond,  none.  Limit,  120  days.  Forfeit, 
plans  and  specifications,  none. 

NOTE; — Permit       reported      Oct.      10, 
1921,   No.    2240 


COMPLETION  NOTICES 

S.\X  FRANCISCO   COl'XTY 

Recorded  Accepted 

Jan.  12,   1922— S  CLEMENT  40  E  11th 

Ave.    E    25x3    100.      Frances    Lang. 

guth    to    Louis    FontaneMa '. 

Jan.   5,    1922 

Jt.n.      IJ.    1!122 — E      TWFNTV-.VINn'fl 
AVe  70  N  Anza  N  30xE  82-6.     Herman 

and    Adeline   Shafer   to  John   Little 

Jan.    7.    V'  •:; 

Dec.    11.    1922 — 2    LOTS'  ON    W    LINE 
2l'iid  Ave  iOO  S  <  abri'io  ?  50\l:;o. 

H.    Wissman    to   Meyer   Bros 

Jan.    11,    1922 

Dec.    11.    1922 — NE    SOUTHERN    PA- 

ciflc  Co.  Bldg  Annex  A  fronting  on 

Spear     bet     Market     and     Mission. 

Southern   Pacific  Co.   to   B.   A.   Tro- 

boch Dec.    16.    1921 

.!an.    ;'.    1922— E    TENTH    AVE    200    N 

Anza    25x120.       H    O    Lindeman     fo 

whom    it    may    concern .  .Jan.    9.    \^2'J 
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Jar.    'J.     1922— W    MONTGOMERY    75                     BUILDING  CONTRACTS  ^^"   ^°^^  Kennedy         500 

X    Post    W    160xX    100.      The    First                                            US  Finney  Owner         4i"i 

Xational  Bank  of  San  Francisco  to                               ALAMED.A    COTJNTY  l^'-*  Dwell  Jepsen         70-> 

Thomas    Day    Co Jan.    9,    1922  

Jan.  7,  1922— S  CLAY  bet.  Kearny  and                .^^^    rollowlng    is    an    index    for    the  PERMITS 

Grant    Ave.    No.    7d7    and    <5y    Clay.  contracts  for  this  issue:  STORES 

rharile    Moy    to   John    J    Leonard^.^^  ^.^      ^^.^^^^  Contractor  Amt.  (55)     S     ASHBY     90     E     Benvenue     St. 

Ja;;.lo:  m2-LOT-23and   E    V.    Lot   ^  55     Koerber  Almquist  3477  owner-Fred   C^KVerbe; '"'""  ''"" 

21    B!lv   25.   Crocker   Amazon   Tract.  56     Fallen  Owner  3700  ^^l^t^J—^n^^   Koerber. 

carl   Nyman   to   whom    it  may  con-  57     Still  Marquis  5750  o„,:,'/"     '   t"u„    Ain.n„i.,t    -.i-.fi  Tr«<;i- 

cern                                 ...Jan.     10.     1922  58     Rose  Birmingham  2S00  Co-ntrdctor— John  Almquist,  o3>>6  Trask 

Jan     in     1922— <V    PLYMOUTH    AVE  59     Consley  Reinertsen  5000                ^^-    OaJtiand^ ^iil t 

120    N    Wildwood    Way   X   44xW    97  60     Price  0\Tner  3000  r.WTrT  t  Tvr 

Lot    14    Blk    3136.    We.twood    Park.  61     I^nk  Mason  3OOO  fg^J^^^V^^^jo    ^,^,„^,^    ^,       g^..^,,,^ 
Michael   C   Ranch   to   whom    >t   may  b       Dicky  '^K.de  -  4o>  One-story    6-room    dwelling, 
concern Ian.     10.     192„  bo      lalme  lUCer  .2U  owner— A.   H.   Fallen,   686   6th   St..  Oak- 
Jan     10,    1922 — H      SFTTER    70-6      W  64      Mosiei  Ownei  4in 

Mason    W    67    S   127-H    E    20   N   40   K  ^^J^!""^  """^^'l  ''^  Architecl-Xone. 

!7    N    87-6.      Laurcnct     A    Myers    to  bh      Arei.a  t.ua  oiM 

V    Knowles Jan.    5.    1922  67      Bislik  Owner  600        DaySNvork.          53700 

Jan.    9.    1922- W    XIXTH    AVE    275    S  «^      Mueller  Snider  ojO  DWELLING 

Lake  S   25xAV   120.      M.    P.    Storheim  ^^      fj^ni..  ^^•  Vn.!^'"  'm,  (57)      W  BRIDGE  ROAD  200  N  Tunnel, 

to   whom    it    may    concern.  Jan.  9.  1922  ^0      \\  .  Hams  U  .lliam.s  ,  Berkeley.     Two-story  7-room  dwel- 

Jan     9     1922— AV    XINTH    AVE    250    S  '1      Roberts  Ben.-^on  .:■«'<  ^.^^ 

Lake  S   25xW   120.     M.   P.   Storheim  l^     Adams  Fl.ltner  oon,.  owner— A.  H.  Still,  2045  Shattuck  Ave., 

to  whom  it  may  concern.. Jan.  9,  1922  '^     Xuncmuclur  Owner  3U0U  Berkelev 

Jan.  9,  1922— SE  CARL&  AliGUELLO  '•»      Same  Same  60uu  Architect— Xone. 

Blvd    44x70.      Alfred    C.    Hamerton  •J'     -^ame  haine  .^oou  Contractor- P.    E.    Marquis.    2045    Shat- 

to  whom  it  may  concern. Dec.  31,  1921  '6     Davi.s  Larr  ioo  '  ^^^^j^   j^^,^     Berkeley.                     15750 

Jan.    7,    1922 — SVV    MONTGOMERY    &  77      Gooliiik  Owner  .ao                                         

Hush   \V   60xb  68-9.     Crocker  Estate  78     Oaklaiu:  liarned  78.  S  DWELLING 

Co  to  \V  D  Henderson.  .    Dec.  21,  1921  79      Whalon  Owner  7000  ^gg^      gj,    EMERSON    AND    TREMOXT, 

Jan.    6,    1922— W    TWENTY-SECOND  80     Nunemacher  .           Owner  SO-o  Berkelev.     One-story  6-room  dwell- 

Ave  250  b  Anza  25x120.     L  S  Ham-  81      Silvfr  Schneider  3500  jj^^ 

mond  to  whom  it  may  concren  82  MacGrcgor  MacCJregor  3r>nn  Qwner- T  P.  Rose,  2008  Emerson,  Ber- 
Jan.    5,    1922  83      Werner  Owner  yoini  keley. 

Jan.   6.   1922 — X\V   CALIFORNIA  AND  84     Magoon  Malley  4000  Architect— Xone. 

18th    Ave    29    on    California   by    120.  85     Morgensen  Owner  3000  Contractor — D.    Birmingham.    2908    Otis 

("has    ^    Johnson    to    whom    it   may  86     Deplogle             Sommarstrom  600  gj^     Berkeley.  $2800 

concern Jan.   4,   1922  87     McCord  Owner  2400                     '                  " 

Jan.   6.  1922— NW    FOl.  KTEENTH  AV  88      McCord  Owner  2400  DWELLING 

and  Fulton  W  27-6xN  100.  Mary  V  89  Hillen  Owner  4750  (59)  j^t  maDERA  390  W  Colusa,  Ber- 
Laurenco  to  whom  it  may  concern  90  Digemess  Owner  2500  keley.  OTie-storv  6-room  dwelling. 
Jan.    6,    1922  91     SteTibro  Stenbro  3500  Owner— A.   M.   Consley,    2410    Blake   St.. 

92  Davis  Owner  4150  Berkelev 

93  Odell  Pearson  2787  Architect- None. 

♦ 94     Condit  Owner  3500  Contractor— A.   B.   Reinertsen.  914  Car- 

95     Edlund  Owner  2500  n^gj    gt.^    Berkelev.                          $5000 

V    <n«v«i    i^'TY'TiT^  ^^     ^''^"    Hannon  Hose  700                                        

LIENS  FILED  97    p.  g.  &  e.  cahiii  65ooo  dwelling 

98     Silva  Schneider  35U0  ^go)     s    T.\COMA    AVE.    200    X   Colusa, 

SAN   FUAIVCISCO  COUNTY  :i!»      Carkntr  Owner  4..ti  Berkelev.     One-story  5-room  dwell- 

I'lO   Miller  Sylvester  *  j^„ 

Recorded                            Amount  loiAnder.son  Wlcbcn  :'      -  Owner— T.  W.  Price.   1734  Tacoma   Ave. 

Jan.     1-.     i;<.-      .\     .SI    1  IIJI     1...-.1    W  joo    Watson  MfOscar        J Rerkeley 

Van    N.-s:;   Ave    W    r.7-tiNN    120.      Rip  jy;;   i^^on  Omo  4i  0  \rchitect— None 

Van    Wii.kle    Wall    lied   Co   vs   Mep;  104    j.(,Hnrd  Owner  ..  umi  bavs  work                                                    $3000 

.    del    UtMslileci    and    An.ua    Wise.  ..  _  mj;   s^yanson  Nelson  4.m(              '                            : 

$138;!. .)0  j()(;    Kabing  Owner  li'  0  DWEIjLING 

Jan.  11.  1922— E  FORTY-SIXTH  AVE  107   Sparks  Yerrick  (,,.>0  (gi)      w   WALNUT   ST.    400   S   Shattuck 
100    S    Geary    S     50xE    120.       Robt.  h,h   Rannon  Dolan  ;io;  (t  Ave..    Berkeley.      One-.story    .1-room 
Williams    vs.    Maragaret    McKenzie  i()<»   jjculinK  Owner  45oi)  dwelling. 
'350  11(1  Graliani  Dolan  :<.'>!  Owner — Frank    S.   Link. 

Jan.     10.     1S22— N    SCTTKU     167-3     VV  m    Lccket"  (jwr.fi  1       '  Architect — None. 

Van      Np.«.>-      Ave      W    .■.7-6xN      120.  ]j2  James  Owner  :    "1  Contractor — Mason   McDuffle  Co..   Shat- 
J<.8iph   i;<<k   vs  MoiKlrl    Weisbleet.  113  ^„Mc  .Vol.h-  1  tuck  and  Addison.  Berkeley.    $3000 
$827.65  114    \;i„    i^oaii  .lon.s  1                                          

Jjiii.  9.  1922- -.^10   laiON.X   VISTA  AVIO  n;,   cunnlnghani  F.  nnelly  2       >  Garage 

:;(t-8Vi     S\:     Park       Hill     Ave       NIC  ne    H.i.skell  Hask.ll  •■  (62)      NO.  «!.'')6  BEN  VENUE  A\"E.,  Oak- 

36-2',;:    S    lo7-:i'<,    W    :(2-6  N   91-2%.  jj;   u  i,.)                —       .MacDon.ii.l  :'        1  land.     Garage. 

J    K    liiggins   Lunilxr  < 'o   v.-*  Jcnni<-  |,h    Whiin.v  Knighi  v  -   '  Owner — Mrs.  James   Dicker. 

rallilmii.      Wm    G    Sn<-ll     (as      San  n'.»   .Moll-r  l'i-ter.'»cn  :')■.    ,  Architect — None. 

Franclseo   Hardwood    Kloor  <'o).$.''i9  r.O  ^2^\   j|..tt,r  Ctrnfl  ■■  Contractor — Thos.     Kearney,     2219     .M<- 

Jan.     9.1!'22    -S     LAKP;     S2-6     K     12lli  1 ;;  1    \s  ,.,m     |,;,„(  "l.  ns.n  Klnley    Ave..    Merkeley.  ?1'" 

Ave  1:  2.'').\S   inc.     .1    V,  llii'giiis  ].,um-  \22    Ueh.si.r  t'cwaM  1                                                   

her  Co  v;<  ThoH  J   Rllght  Jr,  Wm  O  ,23    I'ar.vons  Hcndrickson  ;;o.  u  DWELLING 

Snell    (HH  Sun    Francisco  Hardwood  J24   Sommarstrom      Sommarstrom  20ii0  (63)      S    DALE    PLACE    1  Hi    W    Minna 

Floor     «'o.) $38,0.-.  125  Gannon  Burrows  .ijuo  Ave,    Oakland.      One-story    5-room 

Jan.    7,    1922-10      VH"|-()IMA      20(1      S  ,05   Karren  Owner  2imi0  dwelling. 

Hnlloway  S  2.'.xK  Hmi.  chas  Godin  1^7  K,iion  Casha  9nno  Owner— Frank  G.  and  Margraret  H. 
VM  Frank  Ko«kl  ami  Kraiik  .Sanrt  128  Mead.i  Owner  2ii(i0  Palmer,  2811  Miuna  Ave,  Oakland. 
1132. K(i  |2'J   Stun.r  Clarke  4uiiO  Arclillccl— Xoiio. 

Jan     7,    1922    -N W    L.XKK    &    N'LNTH  ,30   i.i,(iil|i.'<  Wesael  .'^>ii0  Conlraclor— IJ.      H.    Ilider,      2803    Minna 

Av.-    \\     3<;\\    72       !•    A    KiRotiH    vs  jjj    paviB  Owner  L'nuO                 Ave,    Oakland.                                 "' " 

Kllyabelh    Julius     *ll:iti  i:»:'    .MacKnnH.n  own-i  :     ;hi                                           

Jhi.      «.     r.t2a-N     A\/.\      Kill     W     I6lh  ,;,y    |.„,k..  llwn.  I  1  DUICLMNG 

Av«'    VV    :>0\\    HMI       .1    S   .Mnllneh   vs  134       \  dwn  (IM)      FRUITVALIO    EXTE.NSIO.N.   Oak- 

.Maiiilre    iiiid    r,i-lii      \ri>n )>12'i  |.,,-,    \,  owi,  land.     Onc-slory    2-rooin   dwelling. 

136   H«  11..  nv  ..  iiwi, (,iu  nor — Cliiylon     m-i.  -      !:.ii.    1... 

♦ i;i7   SearpMlia  iin.d\  I    '"i  Aiclillccl—Nonc. 

i:iK  ciiiiiKimI,,  'iv.m.  ■  J   '  n  Day's  work.                                                 ''"' 

RELEASE  OF  LIENS  '•'•'''  -'^''»;«'^  '      ,,,.,,,,,.,•       

_  I  I'l    I-  ,  Di  ton  I  D\\  I'.LM.N't 

HXK   ru^\ilsin  ru^yl^  m    .s.,.aKne  <  (i;&)     S  GI-.AV   200  N   llaninKl..n    0«U; 

II:j  Midi.  II  LItllelU-ld  '  laud.      One-mory    4-rc.oni    dwcllliiK 

Recorded                                                Amouiu  H.T   Full,  r  MacDoiiald  "^  Owner— The      MInney      Co..      Syndicate 

Jan.    12.    1922— NW    LAKE   &    NINTH  IH    K    .  Own.  r  .       '  HldR,    Oakland, 

Ave.    W    SOx    N    78,      P.    A.    HI»ott«  II-   It    "  Owner  ■  Arehltocl— None. 

V.  Elliabfth  JulluK I87.3R  i"     1  h      -  J"«"  ^  "  ""V"    ^■"'■k.                                            »iJO(i 
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GARAGE 

(66)  E  LAKESHOKE  AVE  100  S 
Walla  Vista,  Oakland.  One-s-tory 
concrete  garage. 

Owner — D.  Artna. 

A  rchi  tect — None-. 

'  oiitraftor— M  liua,  JJacoii  ISklf?.,  Oak- 
land. Vt'H) 


DWELLING 

(67)      W    MAGi'JE    A\  K    IIJO    N    K;ins:fs, 

Oaklai^d.     One-.story  H-rooni  dvviK 
Owner — Bruno    Bislik,    3325    E-8th    Ki., 

Oakland. 
Architect — None. 
Day'.s    work.  IfHOO 


llEPAIRS 

(68)      SE       OAKLAND       AND       SANTA 

Clara    Ave.s.,    Oakland.      Hepairs. 
Owner    — -    Mueller-Hogue,       1424      San 

Pablo    St.,    Oakland. 
Architect — None. 
Contractor — B.   W.   Snider,    34    Ellis   St., 

San    Francisco.  $530 


GARAGE 

(69)  NO.  181  ORANGE  ST..  Oakland. 
Garage. 

Owner — A.  Fry,  201  Orange  St.,  Oak- 
land. 

Architect — None. 

Days   work.  $750 


GARAGE 

(70)     NO.    598    SYSCAMORE   ST.,    Oak- 
land.    Garage. 
Owner — E.    E.    Williams. 
Architect — No'ne. 
Contractor — Rex   Williams.  $500 


DWELLING 

(71)      E     TWENTY-SIXTH     AVE.      250 

N  E-24th   St.,   Oakland.      One-story 

5-room    dwelling. 
Owner — E.      Roberts,      3^16      Fruitvale 

Ave.,   Oakland. 
Architect — None. 
Contractor    —    Martin      Benson,      2541 

Hearst    Ave.,    Oakland.  $2900 


DWELLING 

(72)     S   MAIN   ST.    175    W   Maple   Ave., 

being   lot    14    blk.    L   Map    Oakland 

Highlands,    Oakland.     One-story   5- 

room    dwelling. 

Owner — C.    L.    and    Maude    M.    Adams, 

3118     Malme    St.,     Oakland. 
Architect — None. 
Contractor — Jos.     Flittner,      1700      35th 

Ave.,    Oakland. 
Filed    Jan.    6,    '22.      Dated    Jan.    6,    '22 

Frame  up    14 

Brown   coated    ^ 

Completed    and    accepted ii 

Usual    35    days 14 

TOTAL  COST  $3,000 
Bond,  surety,  none;  limit,  60  days 
after  Jan.  9;  forfeit,  $1  a  day.  Plans 
and    specifications  filed. 

NOTE— Permit    also    applied    for    to- 
day. 


DWELLING 

NB  ELMWOOD  AND  PIEDMONT  AVE, 
Berkeley.  Two-story  7-room  dwel- 
ling. 

Owner — Mrs.       Effle      Humphrey, 
Eton   Ave.,   Berkeley. 

Architect — None. 

Contractor — John      A.      Bischoff, 
Russell   St.,   Berkeley. 
NOTE — Recorded     contract     reported 
Jan.   6,   1922,   No.   54. 


3151 


2717 
$7500 


DWELLING 

('i3)      NW    FIFTY-THIUD    A.VD    SHAT- 

tuck   Ave.,  One-atory   S-room   dw  Ig. 
Owner    — A.     H.    Nunemacher,    .j4  0     6th 

Ave.,  San  Franci.'^co. 
Architect — None. 
Day's  work.  $;{00ii 

DWELLINGS 

(74)  W  SHATTUCK  AVK  109  and  111 
N  53rd  St..  Oakland.  Two  one- 
.story  5-room  dwellings. 

Owner  — A.  H.  Nunemacher,  540  Gth 
Ave.,  San  Francisco. 

Architect — None. 

Day's   work.  .f.'^onn   each 


DWELLli\(; 

(75)      N  FIFTY-THIRD  40  W  Shattuck 

Ave..    Oakland.      One-story    5-rooi.-« 

dwelling. 
Owner    — A.     H.     Nunemacher,    540    6tti 

Ave.,  San   Franci.sco. 
Architect — None. 
Day's  work.  $3000 


ALTEltATJONS 

(76)  NO.  5320  BELVEDERE  ST..  Oak- 
land.    Alteration.s   and  addiiion.s. 

Owner — Mrs.  F.  M.  Davis. 

Architect — Noie. 

Contractor — [Jarr  ..Vi  .Son,  /i2  Vernon  S,., 
Oakland.  $2000 


STATION 

(77)  .'•B  FIFTY-FIFTH  AV'E  AM  > 
Foothill  Blvd.,  Oakland.  One-story 
brick  service  station. 

Owner — Chas  T.  (Joolink.  5600  Fool- 
hill  Blvd.,  Oakland. 

Archill  cl — None. 

Day's  work.  $750 


bcncoi. 

(78)  NW  FIFTEENTH  AND  CAMP- 
bell  Sts.,  Oakland.  One-story  5- 
room    school. 

Owner — City    of    Oakland. 

Architect — None. 

Contractor — Barnes  &  Place,  310  Fair- 
mount   Ave.,    Oakland.  $7878 


DWELLlxNGS 

(79)      E  MANILA  60  and  195  N  45ih  St., 

Oakland.       Two    one-story    6-room 

dwellings. 
Owner — Whalen      &      Carlos,      Federal 

Bldg.,  Oakland. 
Architect — None. 
Day's   work.  $3500   each 


DWELLING 

(80)      W    SHATTUCK    AVE    76    X    53rd 

St.,     Oakland.       One-story     5-room 

dwelling. 
Owner    — A.     H.    Nunemacher,    540    6th 

Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  $3000 


DWELLING 

(81)      W    THIRTY-THIRD    AVE     151    S 

E-16th   St.,   Oakland.     One-story   6- 

rooiTi  dwelling. 
Owner — Ernest    E.    Silver,    3416    E-14th 

St.,  Oakland. 
Architect— None. 
Contractor — F.   J.   Schneider,    3225   Ellis 

St.,   Berkeley.  $3500 


DWELLING 

(82)  NO.  J07  SHATTUCK  AVE.,  Ber- 
keley.       One-story   6-room   dwlg. 

Owner  —  Florence  MacGregor,  6221 
Highland   Ave.,    Piedmont. 

Architect — None. 

Contractor — C.  M.  MacGregor,  410  13th 
St..   Oakland.  ^S'i'.i^'j 


DWELLING 

(83)      E    GRANT      ST.    304    S      Rose    St.. 

Berkeley.      One-story   5-rooni   dwlg. 
Owner — Chas.   A.   Werner,   2416   lOlh  St., 

Berkeley. 
Architect — Nor.e. 
Day's   work.  $2000 


STORES 

(84)      S    BOND    ST.,    500    W     Seminary 

Ave.      One-story    stores. 
Owner — yi.    Magoon,    Bond    and    Semi- 

"nary    Sts.,    Oakland. 
.A.rchitect — None. 
Contractor — H.    Malley,    2947    West    St., 

Oakland.  $4000 


DWELLING 

(85)  E  BROADWAY  275  E  Monroe 
St.,  Oakland.  One-story  4-room 
dwelling. 

Owner — Morgensen  Bros.,  5664  Broad- 
way St.,  Oakland. 

Architect — None. 

Days    work.  J.'IOOO 


ALTERATIONS 

(86)  NO.  1651  BROADWAY  ST.,  Oak- 
land.    Altering. 

Owner — O.  S.  Replogle,  1538  Broadway 
St.,    Oakland. 

Architect — None. 

f'ontractor — Alex  Sommarstrom,  109 
.Sunnyside   Ave.,    Oakland.  $600 


DWELLING 

(87  J      NW      COLE      AND      PRINCETON 

Sts.,    Oakland.       One-story    4-room 

dwelling. 
Owner — T.   J.   McCord,    4741    E-14th    St.. 

f>akland. 
.\rchiteot — None. 
Days    work.  $2400 


DWELLING 

(SS)  W  COLE  20  N  Princeton  St.,  Oak- 
land.     One-story    4-room    dwelling. 

Owner— T  J.  McCord,  4741  E-14th  St., 
Oikland. 

Architect — None. 

Days    work.  $2400 


DWELLING 

(89)      W   FAIRFAX   AVE    322   N   Ygna- 

cio     St.,     OaklaTid.       One-story     7- 

room  dwelling. 
Owno:— R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
Architect — None. 
Days    work.  $4750 


DWELLING 

(90)      W     FREMONT     177     N     55th     St. 

Oakland.     One-story  5-room  dwlgr. 
Owner — C.    Digemess,    1710    E-20th    St., 

Oakland. 
Architect — None. 
Day's  work.  $2500 


DWELLING 

(91)  N  HOPKINS  40  E  Ardley,  Oak- 
land.    One-story  5-room  dwelling. 

Owner — Stenbro  &  Brown. 

Architect — None. 

Contraclor  —  A.  Stenbro.  3342  Lagutia 
Ave..    Oakland.  $35n(» 


DV\  ELLIN G 

i92)  V\  LINWOOD  AVE  55  S  Hampel. 
Oakland.  One-story  5-room  dwell- 
ing and  garage. 

Owner — Geo.  B.  Davis,  3283  Hyde  St., 
Oakland. 

Architect — None. 

Day's   work.  $4150 


DWELLING 

(93)      K  MARKET  61     S     Forty-seconci 

Oakland.      One-story    5-room    dwlg. 
Owner — Macy    C.    Odell,    1090    42nd    St.. 

Oakland. 
Arch  i  let — None. 
Contractor — G.   A.    Pearson.    El    Cerrito. 

Calif.  $2787 


DWELLING 

(94)      VV     NINETY-NINTH    AVE     160    S 

K-14th.  Oakland    One-story   7-roorii 

dwelling. 
Owner — H.    S.    Condit,    9817    E-14th    St., 

Oakland. 
.\rc  h  i  t  ec  t — N  o  nv. 
Day's  work.  $3500 


DWELLLNG 

(95)      N   PENNIMAN  AVE   140    W    High. 

Oakland.     One-story  5-room  dwlg. 
Owner — E.    H.    Edlund.      4312      Virginia 

Ave..  Oakland. 
Archittct — None. 
Day's   work.  j.i'.'iO'i 


ALTER.A.T10.NS 

(",•6)      .NO.    1152-54   SEVE.NTH    SI" 

land.      .Mterations. 
Ow  ner — Al.    Van   Hannon. 
.A  re  i  h  I  ec  t — .None. 
Contractor — Rose  &  Mullen.   i;'.> 

St..   Berkeley. 


OaK 


$70.1 


W  AREHOLSE 

(97)      f>E  SECOND  AND   W.A.SH1  VOTOV 

Oakland.  Two-story        concrete 

warihouse. 
Owner — Pacific  Gas  &  Electric  Co.,  San 

Francisco. 
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Architect-Wnj.    Knowle.    Central    BR.  Own^.-A^^  Bannon,     Syndicate     B.d...  ^^^^^J^-y-—^^^^^ 

Bldg.  Oakland.  Architect— None.  Roof  Rafter  in   Place 1.500 

'"""sut't'er""^    San   Fr^n"  co  Contractorl-Leo     J.     Dolan.     Syndicate  TOTAL  COST  «9.500 

hutter   M..   san   rraiui              .gs.ooo  Bldg^..   Oakland.                                |300u  Bond,  surety,  none;  limit,  75  days  after 

_____ _  mud    sills    laid;    forfeit,    none.      Plans 

D\VKL.Ll>iG  and  specifications   filed. 

UVVKLLING  (109)      E    PERKINS    100    S    Van    Buren  

(98)      \V    THIRTY-THIRD    AVE    183    S  Ave.,    Oakland       One-story    6-room 

E-16th,  Oakland.  One-story   6-room  dwelling.                                        ^  ,        ,  TligT     nKSPRTRFT)       nFFD       hpnhv 

dwelHne  Owner — Geo.       F.       Dowling,       Federal  (11»)      DESCRIBED       DEED       HENR  i 

Owner-Erne«t     E.   Silva,    SUe     E-14tU  Bldg.,  Oakland.  RosenfHd  and^in-  -^"^^i^oUer 

.roluUc^-Nol;   :  -r>^rwrk'''"^-                                      .4500  J-ds    recorded    Liber    2906    Deeds 

?ontra!tor-F.    J.    Sl.n.kle.-.    3225    Ellis  Page   174.  Piedmont.      All   work   for 

St      Berkeley                                       »3500  DWELLING  two-story      and      basement       Iran.. 

(110)      W   PALOMA  AVE    150  S  Calniar  dwelling  and  ^ari.ge. 

Ave      Oakland.      One-story    6-room  Owner— Annu-    Moller.   Oakland. 

rLUMHlNG  dwelling.  Architect— Albert     Fajr.     68     I'ost     t^'t 

r"9)      NO     2706    GKOVE    ^T.,    Berkeley.  owner — C.     Graham.     Syndicate     Bldg.,  San    Francisco. 

••■'      New-plumbing.  Oakland.  Contractor— Alfred   Peterson.   SHI 8    Lin- 

Ownei— W.   H.   Carknrr.    Premises.  Architect -None.  ^.,    ""'ood    Ave..    Oakland 

Architect— None.  Contractor— Leo     J.     Dolan,     Syndicaic  i^iled  Jan.   10.    22.     Dated  Jan.   9.    22. 

Pars    v.ork                                                  »-»'^f'  Bldg..    Oakland.                               *350n  1st  and  15th  of  each  month ...  .      ...', 

.  Usual     o5     days 2o% 

DWELLING  TOTAL    COST.    t34,667.00 

ADDITION  (111)      S  PROSPECT  AVE  120  E  Mont-  Bond,   $17,339.   Surety,  Globe  Indemnity 

(100)  No.     1621     HEARST    AVE.,    Ber-  ^.,.  j^,    Oakland.      One-story    3-iooni  Co.      Limit.      145    days.         Forfeit,      $2-.. 
keley.      Addition.  dv/elling.  Plans  and   specifications   filed. 

Owner — Miss    Mary    Miller,    Premises.  owner— W.    O.     Lockett,    588     14 ih    St..  

Architect— None.  Oakland.  t^wi^t  t  tx-,- 

I  ontrartor    C         W.     Sylvester,        162.'.           AmhitPrt Xom>  DWEULil.NG 

HeeZ    Ave.:    Berkeley.                  ?500  ^^^^    ,vork                                                   *100.,  ^    SUNNYHILL    ROAD    800    E    Hubert 

. '                       Road,      Oakland.         Two-story      9- 

DWELLING  ADDITION  ^°°^    dwelling   and    garage. 

(101)  N      E-THIRTY -NINTH      100      E  ^^^g)      3955     RHODA     AVE.,     Oakland  Owner— G.    E.    Bennett,   Oakland. 
Fruitvale  Ave..  Oakland.  One-story  Addition  Architect— Schirmer      Bugbee      &      Co.. 
:i-room  dwelling.  Owner— .1.    P.    James,    premises.  ^      Thayer  Bldg..  Oakland. 

owner— James  Anderson.  Architect— None.  Contractor— Harry   Schwalm,   Berkeley. 

Architect — None.  Davs   work.                                                     $400  $12,800 

Contractor   Alex      c.    WIeben.      3602  •'                          NOTE — Recorded     contract     reported 

Fruitvale    Ave.,   Oakland.             5260n  ADDITION.  ^®*^-    ^^'    ^^^^'    ^'°-    *^^^- 

(113)      1427      THIRTY-FOURTH     AVE.,  

DWELLING  Oakland.      Addition.  ALTERATIONS 

(102)  SE      E-SIXTEENTH      SI.      AiND  Owner— Mrs.    S.    Noble.  (120)      NO.    2046    VINE.    Herkolev.    Alter 
20th    Ave..    Oakland.      One-story    4-  Architect— None.  into   apartments. 

room    dwelling.  Contractor — R.    K.    Noble,    3060    Kansas  Owner— Graft  &  Hefter,  1240  Mtlvia  St., 

0>vner— Godfrey  P.   H.   \\  atsor..  g^^    Oakland.                                      ?900  Berkeley. 

Architect- None.  Architect — None. 

Contractor — W.     H.     McOdcar.     ,{.>01     E-  ALTERATIONS  Contractor  —  J.    Graff.     1500    ShattucI: 

23rd     St.,    Oakland.                          f^oiXj  ^^^^^      ^^      2520     TELEGRAPH     AVE.,  Ave.,   Berkeley.                                  $3600 

Oakla-nd.      Alterations.  _____ 

AWNING                                      .,,..v,r-,  TV  Owner— E.   Van  Loan,   425   Euclid    Ave.,  i)\\  ki^i^ings 

,1U3)      SE    J;'<J^;}51"    ^Vw.he  Oakland.  (121)   NO.   2001   &   2005  BUENA      VU-lv 

Oakland       Wooden  awning.  Architect-None.  Av...    Alameda.      Two    one-story    4- 

Ownori— A.    Leon    Lo..  Contractor— Jones      &      Hamilton,      562  room    dwollings 

Architect- N.me_                ,,.,«,, n      w.  24th    St.,    Oakland,                         $1000  Owner— West  End  Building   Assn. 

Contractor-br.d    On>o.    21.^8    I  Ml.    .\n..^^  Architect-None. 

"**"**""                DWELLING  Contractor—    Jensen    &    Peterson.    344  1 

...  .  .vw         <1'^)      N  VESTA  195  W  57th  Ave,  Oak-  •    A.iellno   St..  Oakland. 

DWELLLNG                           ,    ^,,.    ,     .     ,,        I  land.      One-storv    4-room    dwelling.  S"t00  and  $2860 

n04)      E    HEAKN    350    S    Chal.ot    Uoad.  Qwner-P.  D.  Cunningham.  2902  E  22nd  *    "  "*"             *"*^" 

Oakland.      />'''--^V''"7-  '."M^r  iSve'  ^t.   Oakland.  DWELLING 

Ow„er-A.    J.    Pollard.    7.     I  la/a    Dm..  Architect-None.  n2'^)      NO.  3241  GARFIELD  AVE.,  Alu- 

B.rkoi<>  Contractor — J.  D.  Fennelly,  2912  E-22nd  meda.      One-storv    3-room   dwlg. 

Architect     -Non.-.  g.^      Oakland.                                    $2700  Owner— C.    Wobster.   3272   Central   Ave.. 

Oay-H    work.        »->00<'  Alameda. 

,  „ .  .  DWELLING  Architect— None. 

!*.^t^      «   I  '\v  •to  w  rr-.n.l    \VP     Oak-  ^""^      ^^'      ^'^^   DYKE      AVE.      50      S  Contractor-    Z.   T.   Cowait.   3275   t>ntrnl 

(lO.^,        '^  •'^V^^  ■':            ;      ' 'L    H«;.?itne  Brooklyn,    Oakland.      One-story    6-  Ave..    Alam.-da.                                  $1855 

land       Onr-Htory    «-^^«"^  ,.^;7'""«  room  dwelling.  

owner-John    hwanMon.    6334    (  olby    St..  owner-Chas.    C.    Haskell.    2901     Fruit-  DWELLING 

hi?     tH^N      p  ^■*'*'   ''^^^•'    Oakland.  (123)        S    FIFTY-SIXTH    350    W    Shat- 

;V'^.        ,„,      »'iV,^„rf  Architect— None.  tuck,    Oakland.      One-story    5-room 

Contrarlor-Alfred    Nel.H   n.    241    Green  ^.^^^^^^^^,_^^     P.    Haskell,     161    Santa  dwelling. 

bank    Av...    Pl.dmont.                  $4.00  Clara  Ave,   Oakland.                    $6000  owner-Leo    Parsons. 

r)V\F!IINc  Architect — None. 

nos/  'e'k'inoKLEV    AVE    50    N    nop-  .store   bldg.  Contractor- a.    Hendrlckson,    755    60th 

klnn'.    Oakland.      Onc-Hfory    B-rooni  (117)     SW     WEBSTER     AND     c.lIAND  St..   Oakland^ $3000 

«lv.  filing  Ave.,    Oakland.      One-story    6-r.i<)m  ^         

ownrr      F      N      Fiil.liia.     IK.^7    Sth     Av.-..  frame  and   concrete  stores.  CARPENTER  SHOP 

(Oakland  Owner-E.    H,    WIel.  ^24)      S  E-SEVENTH  bet    4th  annd  6th 

Arrhltcrt— Non<'.  Architect      ]{rr,\    &    Corbett.      Oakl.md  Aves..     Oakland.       One-«fory     Car- 

oay'M    work                                                  »<"""  Bnnk    "f  SnvlnRS   Hldg.,   Oaklini.l  pcnter    s-hop. 

Contr«.-t..r      MjuDonald     *     Kiibn,      130  Owner— Srlma     A.     Sommar.ntrom,     1941 

DWKI-MNt:  M..ntK..m.Ty    St..    S.    F.              $2  .000  24th    Ave,    Oaklwnd. 

(107)      W   MA.NOA.NA    UIAD.   700   N   Pa-  —  Architect— None. 

Ion. I.    Avf.    oi.khm.l       Tw.,-Htory   <!-  ConI  ractor— Sommnr.strom      Brow.,      c,,.. 

room   .IwclllnB.  nr.<OHIn;i»  306    14th   St.,   Oakland.                   $2000 

Own<«j— E.    I.   an. I  ciiiiii    .M.   Sparko.    12;  J»Wl.;i.M.NG 

illi.t    HI      Onklun.l  (118)      PTN    LOT    17    BMC    B  Map    Whit-  DWKLLINtJ 

Anhll".  t— NoiM-  "«">■     Tri.ci,     Horkol.«y.       Tw-i-slory  (125)      FliriTVALR    ACRES.    Oakland. 

Contractor— A.  .1.    V.rn.  k,   ..2...,  C..II.K.  duplex   dwelling.  One     and     ono-half     story      B.room 

Vv..      Oakland                                 $0751'  Owner-  Mrs.    Almira    N.   Whitney,    Her-  dwelUnK. 

'        ' kel.y.  Owner — R.    N.    E.   Oannon.   8608   Kingr*- 

DWKLLINti  Architect      None.  ley    St.,    Oakland, 

nog)'     K     MYHA     VISTA     AVE.  160     N  Contractor-Harry   C.    KniKhl,   3s<i    I2lh  Architect— N.me. 

Honnam    Way,    B.rk.|ry.   Qn'-Htory  St..    Oakland.  Contractor     .1      IT     Unrrowo.     873     69th 

O-roorr,   dw.-mn|r.  KHed    Jan,    10.    "22.        Dated    Jnn     3      22  Ave.    Oakland                                    fSBOO 
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DWELLING 

(126)      E     MOUNTAIN     BLVD.      300     S 

Oakmont     Drive,     Oakland.       One- 

story  4-room  dwellloig:. 
Owner— V.   A.   Farren,   Mountain    Blvd., 

Oakland. 
Architect — None. 
Days   work.  |2000 


PLATS 

(127)  W  MERRITT  AVE.  147  S  Cleve- 
land, Oakland.  Two-story  12-room 
flats  and  grarage. 

Owner — H.  T.  Eaton,  Oakland. 

Architect — L..  P.  Hyde,  Oakland. 

Contractor — Theo.  C.  Casha,  1839  40th 
Ave.,    Oakland.  $9000 


DWELLING 

(128)      W    SEVENTY-SEVENTH    AVE. 

460    N    E-14th    St.,    Oakland.      One- 

Btory   4-room   dwelling. 
Owner — C.     B.     Meader,     433     14th     St., 

OaMand. 
Architect — Nooie. 
Days   work.  $2000 


DWELLING 

(129)  SE  SEMINARY  AND  OUTLOOK 
Aves.,  Oakland.  One-story  6. room 
dwelling. 

Owner — Miss  E.  R.^tooier,  Mllll*  Col- 
lege, Oakland.    ^" 

Architect — None. 

Contractor — Clarke  &  Allen,  5805  Har- 
mon Ave.,  Oakland.  $4000 


ALTERATIONS 

(130)     NO     1706     SEVENTH,     Oakland. 

Alterations. 
Owner — F.  Phillips. 
Architect — None. 
Contractor — Harry    Wessel.     794     llt;h 

St.,   Oakland.  $500 


ALTERATIONS 

(131)     NO.      490      TWENTY-SEVENTH, 

Oakiland.       Alterations. 
Owner — Chas.  T.  Davis,   1158  Fraiwiisco 

St.,  Berkeley. 
Architect — None. 
Days  work.  $2000 


DWELLLING 

S    HAWTHORNE       TEKR.\CE       45       W 

Euclid   Ave.,    Berkeley.      Two-story 

eight-room   duplex   dwelling. 
Owner — Almire  N   Whitney,   2143  Cedar 

St.,   Berkeley. 
Architect— Wm.  J.  Wilkinson,  1st  Svgs. 

Bank  Elclg.,  Oaklana. 
Contractor —  Harry      C.      Knight,      220r> 

Powell    Blvd.,    Alameda.  $lu,oi)0 

NOTE: — Recorded    contract    roportea 
Jan.  11.  1922,  No.  118. 


DWELLINGS 

(132)      FAIRVIEW    &    JEROME    AVBti'., 

Oakland.       Two     two-story     frame 
Owner — Geo.  MacKinnon,  Easton  Bldg.. 

Oakland. 
Aichitect — None. 
Day's  work.  ?4995  each 


DWELLING 

(133)      S      BEVERLY      PLACE      193    W 

Monterey,    Berkeley.      One-story    6- 

room  dwelling. 
Owner — Brooks      Parker,    1535    Beverly 

Place,   Berkeley. 
Architect — None. 
Day's  work  $350(1 


DWELLING 

(134)  S  BANCROFT  80  E  Curtis,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — H.  A.  Anderson,  1909  Market 
St.,   Oakland. 

Architect — None. 

Day's  work.  $1900 


DWELLING 

(135)  N  PARKER  175  W  Grant,  Ber- 
keley.    One-story  5-room  dweniner. 

Owner — Nels  E.  Nelsoion,  1729  Parker 
St.,  Berkeley. 

Architect — None. 

Day's  work.  $3500 


D  WE. IDLING 

(U6)  K  DIVISION  90  S  Everett,  Oak- 
land.     One-.story    6-room    dwelling 

Owner — Edwin  A.  Hemenway,  390  63rd 
St.,  Oakland. 

Architect — None. 

Day's    work.  $4000 


ALTERATIONS 

1137)      461    ELEVENTH    ST.,    Oakland, 

Alterations. 
Owner — O.  Scarpulla, 
.Architect — None, 
Contractor— F.  T,  Kennedy.  4.^4   Hth  St,, 

Oakland.  ITIOOO 


DWELLING 

(138)      N     BORTY-SEVENTH        80        W 

Grove,  Oakland,     One-slory   4-room 

dwelling-,  * 

Owner — J,    Clinkenbeard.      2709      Grove 

St.,  Oakland. 
Architect — .Xonc 
Day's   work.  $2500 


DWELLING 

(13f)     S    FORTY-SIXTH    290    E   Grove. 

Oakland.      One-story    5-room    dwlg. 
Owner^LouLs  J.  Blandino,  535  45th  S»  . 

Oakland. 
Architect — -None. 
Contractor — J.   H.   Skaggs.   536   44th   St.. 

Oakland.  $3000 


DWELLING 

(140)  N  FOOTHILL  BLVD.  50  E  77th 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner — G.      G.    Frances,    7101      Foothill 

Blvd.,   Oakland. 
Architect — None. 
Contractor  —  A.    E.    Orion    &    Co..    3336 

68th    Ave.,    Oakland.  $2500 

APARTMENTS 

(141)  E  GROVE  50  S  45th,  Oakland. 
Two-story  16-room  apartments. 

Owner — V.     A,     Dunn,    Pantages    Bldg,. 

Oakland, 
Architect — None. 
(Contractor — J.  E,  Spraguo.   351    12th  St,, 

Oakland,  $900(' 


GARAGE,    ETC. 

(142)      NO.    3131    GROVE   ST.,    Oakland. 

Erect    garage    and    repairs. 
Owner — J.    Michell. 
Architect — None. 
Contractor— R.   W.   Llttlefleld,   357   12th 

St.,    Oakland.  $800 


FOUNDATION 

(143)      E    JACKSON       50    N      Eleventh, 

Oakland.     Concrete  foundation. 
Ownr — Fuller    &    Goepp,     32    Page    St., 

San   Francisco. 
Architect — None. 
Contractor  —  MacDonald   &   Kahn.    130 

Montgomery  St..  San  Francisco. 

$3000 


DWELLING 

(144)  N  LAKESHORE  AVE.  next  to 
Portsmouth  Walk,  Oakland.  One- 
story   6-room    dwelling. 

Owner  —  A.   A.   Rogers,   Easton   Bldg,, 
Oakland. 

Architect — M.  I.  Diggs,  Easton  Bldg., 
Oakland. 

Days   work. 


$7500 


ALTERATIONS 

(145)  S    SIXTY-FIRST    75    E    Vallejo, 
Oakland.      Alterations. 

Owner   —    Ben    RafTelto,    1223    61st    St., 

Oakland. 
.Architect — None. 
Days   work.  $500 

SHOP 

(146)  NO.    2518      TELEGRAPH      AVE.. 
Oakland.     One-story  tile  shop. 

Owner — Dr.      Thomas,      Delger      Bldg.. 

Oakland. 
Architect — None. 
Contractor — Jones     & 

24th   St.,   Oakland 


/VLTERATIONS 

(147)      NO.     200     TWELFTH,     Oakland. 

Alterations. 
Owner^ — The    Post    Enquirf-r 
Architect — None. 
Contractor — F.  T.  Kennedy,  434  9th  St,, 

Oakland.  |50n 


ALTERATIONS 

(148)      SO.       7324        WELD,        Oakland. 

Alterations. 
Owner — L.    S.    Finney,    2010    73rd    Ave., 

Oakla.nd. 
Architect — None. 
Days   work.  $400 


RECOKDt:D 

DWELLING 

(149)  W  SANTA  BARBARA  ROAD  X 
Indian  Rock  Ave.  being  Lot  28 
iilk  lu,  Map  Berkeley  Heights. 
Berkeley.  Excavation,  grading 
and  concrete  work  for  frame 
dwelling. 
Owner — H.    D.    Dewell,    1416    Milvia    St.. 

Berkeley. 
Architect — .Joseph    J.    Ra-nkln. 
Contractor — Jepsen   Bros.,    Berkeley, 
Filed   Jan.    12,   '22.       Dated   Jan.    10,   '22 

Monthly  payments    75% 

Usual    35    Days 25% 

TOTAL  COST  $705 
Bond,  surety,  none;  limit  15  days;  for- 
feit, none.  Plans  and  specifications 
filed. 


Hamilton,     682 
|5«0 


COMPLETION  NOTICES 
.\lame:d.\  col.ntv 

Recorded  Accepted 

Jan.  12,  1922 — SB  WENTAVORTH  & 
Fairfax  Aves.  E  40x3  115,  Oakland. 
Chas.  J.  L.  and  Henry  C.  Koester 
to  whom  It  may  concern.  .  Ja'n.  7.  1922 

Jan.    11,    1922 — LOT    14    BLK    13.    Map 

Thou.sand    Oaks.    .      Berkeley 

Bldg  Co  to  whom  it  may  concern. 
Dec.    13.    1921 

Jan.  10,  1922 — LOT  23  BLK  'B"  Map 
Peralta  Heights,  Oakland.  J  E 
Pitka  to  whom  It  may  concern... 
Jan.     1.     1922 

Jan.  10,  1922 — LOT  16  BLK  6.  Map 
Melrose  Heights.  Oakland.  D  L 
Salzman  and  Ida  J  Salzman  to  R  C 
Hillen Jan.     7.     1922 

Jan.  10,  1922 — W  SHERMAN  300  S 
Central    Ave.,    Alameda.       Edith    .S 

Sandoe    to    Conner    &    Conner 

Jan.     5.     1«22 

Jan.  10,  1922 — SE  FIRST  AVE  AND 
E-12th  S  90xE  30,  Oakland.  A  E 
M  Frenville  to  N  A  Anderson... 
Jan.     10,     1922 

Jan.  10,  1922— LOT  33  BLK  2.  Thous- 
and Oaks  Station  Tract,  Berkeley. 
Blancfr  Wehrlie  to  W^m  H  Wehrlie 
Jan.    7.    1922 

Jan.  10,  1922 — LOTS  19  .\ND  20  BL"K 
2116.  Map  Aider  Tract  at  Temescal 
Oakland.  Evelyn  Ellis  Smith  to  J 
E    Sprague Jan.    T,    1922 

Jan.  9,  1922— LOT  63  AND  PTN  LOT 
Amended  Map,  Alta  Piedmont  Tct. 
Piedmont.  Frederick  C  Wells  to  F 
L  Burnett Jar.  .^,  1922 

Jan.  9,  1922 — N  SEVENTH  bet.  Wil- 
low and  Campbell,  Oakland,  Lekos 
P.roa  by  James  ^V  Plaohek  to 
Jepsen  Bros Jan.  3,  1922 

Jan.  9.  1922— N  SEVENTH  bet.  Wil- 
low and  Campbell,  Okd.  Lekos  Bros 
by  James  W  Plachek  to  .\  J  Mo- 
Phee Jan.    3,    1922 

Jan,  7,  1922— E  40  LOT  10  BLK  "R" 
Map  Central  Piedmont  Tract  No.  4, 
Piedmont.  O  F  and  W  Johnson  to 
whom   it  may  concern.  .Dec.   22,   1921 

Jan.  7,  ll»a2 — S  LINCOLN  AVE  75  E 
St,  Charles  25x125,  Alameda  John 
A  McKeever  to  whom  It  may  con- 
cern  Jan.     5.     1922 

Jan.  6,  1922 — SE  SEMINARY  AVE 
160  SW  S'cenlc  Way,  SW  40xS9 
110,  Oakland.  Adam  B  and  Haxel 
Fern  Burback  to  Clarke  &  Allen 
Jan.   4,   1922 
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Satuiilay.      .liiiiuarx       14.      1922 


Jan.  6,  1922 — SE  FIRST  AND  GROVE 
Sts.  B  lOOxS  130,  Oakland.  P.  G. 
&  E.  Co.  to  Union  Construction  Co 
Dec.    29,    1921 

Jan.      6.       1922—1733      SEVEXTEENTH 
St.,    Oakland.      Minnia    R.    Worden 

to    Schnebly    &    Hostrawser 

Dec.    29     1921 

Jan.  6,  1922— W  SEA  VIEW  AVE  S 
Lincoln.  Ave.,.  Piedmont.  Kaui 
Andrew  by  A.  Andrew  to  Walter 
Sorensen Jan.    5.    1922 

Jan.  6,  1922— W  SEA  VIEW  AVE  S 
Lincoln  Ave.,  Piedmont.  Kaui 
Andrew  by  A.  Andrew  to  J.  Llew- 
ellyn   Co Jan.    5,    1922 


LIENS  FILED 


ALAMED.V     COLWTY 


Recorded  Amount 

Jan.  10.  1922 — LOT  2.9  RLK  17.  Map 
Lakesliore  Highlands,  Okd.  Powell 
Mros  vs  Frod  X  Strang  aiid  O  Xew- 
l:inder      $128.50 

.Ian.  6.  1922 — E  MINNA  AVE  240  t 
Tenninian  Ave  40x100,  Oakland. 
Howard  Net  liken  vs  B  Kingzett... 
?185.40 

Jan.  6.  1922— LOT  29  BLK  17  Map 
Lakeshore,  Highlands,  Oakland. 
L.  W.  Blake  vs.  F.  X.  Strang  and 
Olif  and  wife  Wilhelmina  Xew- 
lander     $200 


RELEASE  OF  LIENS 


.\  I,  A  ml:!)  A     (  Ol  jVTY 

l^»ecorded  Amount 

Jan.  7.  1922 — S  37  >^  LOT  8  BLK  1.5. 
-Map  McGeo  Tract,  Berkeley.  .Sun- 
.set    Lumber    Co    to    .sinioii    Kapport 

et    al     $77.17 

Jan.  6,  1922— NE  37-6  LOT  32  BLK 
"B"  Map  Lands  Oakland  View 
Homeftfad  Assn.,  Oakland.  Cali- 
fornia Door  Co  $1(55.20;  Eureka 
Mill  tc  Lumber  Co,  $210.68  tp  B  B 
Kennedy     


Notice  of  Non-Responsibility 


AI.A.MKDA    CO  I   .V'I'Y 


Jan.  12,  1922— I'TN  LOTS  4  AND  5 
Map  Lakeshore  Highlands,  Oak- 
land.     Lakeshore    Highlands    Co... 

Jan.  11.  1922 — LOTS  fi.  7  AND  8  BLK 
5,  Hesbdvn  I'tn  Hollywood,  San 
Leandro.  Breed  &  Bancroft  as  to 
Improvements    on    proi>erty 


HOMESTEADS 


AL.A.MKIiA     <,Ol  \TV 


.Ian.  12,  1922 — S  COK  TRACT  con- 
t.'iinlng  10  acres  convoyed  by  John 
KrancoB  to  Maurice  Walsh  re- 
corded Liber  J.  I>)(  (|8  page  672 
NE  1036.04  NW  10.-.. 4 15  Oakland. 
Montgomery    K.    Mlll<  r $9000 

Jan.  12.  1922— NK  KOUKST  200  NW 
Shafier  Ave  .\W  3s  .".(i  .NIC  100  Oak- 
land.     A.    1'.    Kulnur $6000 

Mt-n.  12.  1922— SE  GRAND  AND  WBL- 
<lon  AvfH  8  50  E  90  Oakland. 
Edna  A.  Cuahing  (  wf  llr-nry  D) .  .$6000 

Jnn  12.  1922— BW  00  Lf>T  4  BLK  18 
.Map  Brr>iidmoor,  .Sun  Leandro. 
B'-rnard    Cooper    $5000 

jail.  10,  1922  NO.  ,'iKlG  CIIABOT  RR.. 
OakUnd.      Cochran    Mc'arron.  .$4<^iO<) 

Jan.  10.  Hi2— LOTS  ••.'.  \Nr>  t(H  MLK 
11,      Map      HavcnM"..i:  ;.;imi 

Vrnncttt  M   Bntiiii    i  \\ 


Jan.  ».  19 
E  Wr«! 
Lciui    l>. 


•TV-|.'JJ;hT    M2-fi 
140.     U;ikl«ud. 
(  w  f   Joai'ph) .  I500I) 


Jan.  9.  1922— SE  UlCH  &  LIHEHTV 
A%  e  E  35xS  115.  Alameda.  Wanda 
M    Benton    (wf  Thomas  H   Jr.)  .  .  $50(iii 

Jan.  7.  1922— NW  HOPKINS  77  SW 
C'arlotta  SW  43nNW  124.  Berkeley. 
Walter  O  and  Edna  Harriet  Voung 
$40(111 

Jan.  6.  1922 — LOT  4  BLK  4,  Map  Mel- 
lose  Heights.  Oaklanil.  Carrie  H 
."Spencer    ( wf  James   H) $500); 

Jan.  6,  1922— SE  FOOTHILL  BLVD 
and  25th  Ave.  E  59.3  S  111.05  W 
50  N  79,  Oakland.  Margaret 
Ericksen     (wf    Emil) $3000 


LIENS  FILED 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


92.500  and  over  Reported 


FLATS 

NO.      1522      THIRTIETH,      Sacramento. 

One-story  frame    (4)    flats. 
Owner — Mr.  and  Mrs.  T.  K.   Dixon,   1530 

30th   St.,    Sacramento. 
Architect — None. 
Contractor — A.      W.      Norris,      People's 

Bank    Bldg.,    Sacramento.        $14,670 


I'WELLINGS 

NO.  857  AND  901  SEVENTH  ST.,  Sac- 
ramento. Two  one-story  4-room 
dwellings. 

Owner — Paul   R.  OpUykc. 

Architect — None. 

Day's    work.  $2.'".00    each 


DWELLING 

NO.  4233  T  ST.,  Sacramento.  One-story 
5-room  dwelling. 

Owner — (Jeo.  Spiliman.  717  8th  St..  Sac- 
ramento. 

Arohltect^None. 

Contractor — Kilborn  &  Egge,  1421  L  St., 
Sacramento.  $4000 


DWELLING 

NO.  4036  EIGHTH,  Sacramento.  One- 
story    6-room    dwelling. 

Owner— J.  C.  Beswlck,  4046  8th  St., 
Sacramento. 

Architect — None. 

Contractor — John  Gordon,  4010  8th  St., 
Sacramento.  $3635 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Jan.  10,  1922— N  60  FT  LOT  8  I  J 
7th  and  Sth  Sts.,  Sacramento. 
Sacramento  (Chamber  of  Commerce 
to  whom  It  may  concern.  May  31,  1921 

.l.'^n.  7,  1  9 2 2  I >( )'i:_3  Price  Villa.  Sae- 
lanunlo.  I'aul  R  Opdyke  to  v.  noni 
it   may   concern Dec.    31.    I!i:'i 

Jan.  6,  1922 — FILTERATIOK  Divi- 
sion of  Public  Works  Dept.,  Con- 
tract No.  21  on  N  boundary  of  said 
city  V,  mi  E  of  E  bank  of  Sacra- 
mento river.  City  of  Sacramento 
to  whom  It  may  concern.  Jan.  4.  1922 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sjicramento,   Placerviile, 
Nevada  ('ity,  Reno 


.SACIMMKNTO    OKKICl-: 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


SACRAMKNTO    COl NTV. 


Recorded                                                Amount 
Jan.  5,  1922 — LOT  842  W.  &  K.  Sub  22. 
Sacramento.      Arthur    W    Sweet    vs 
B    O    Buttertield $377.81 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


$5,000  and  Over  Reported 


STORE 

NO.    2025    MONO,    Fresno.      Store. 

Owner — Pete    Droge,    2S0    N    Van    Ness, 

Fresno. 
Architect — None. 
Contractor  —  Jas.      McCullough,      3115 

Tulare    St..    Fresno.  $5000 


COMPLETION  NOTICES 


FUKSXO    COl  NTV. 


Recorded  Accepteil 

Jan.  9,  1922 — KRKSNO  (extension  to 
ottlce,  meter  and  booster  building 
at   gas   iilant).      I'acific   CSas  &  Elec 

Co  tc  whom  it  may  concern 

Dec.     31,     1921 

Jan.  6.  1922 — LOTS  36  AND  57.  Del 
Mar  Tract.  Fresno.  Geo  A  Robbins 
to  whom  it  may  concern. Jan.  5,   1922 

Jan.  6,  1922— LOTS  8.  9  AND  10.  La 
Salle  Tr.act.  Fresno.  Teresa  Fcr- 
rezzeno  to  whom  it  may  concern... 
Doc.     28,     1921 

Jan.  6,  1922 — GAS  WORKS,  Fresno. 
(Steel  smoke  stack).  I'acific  Gas  & 
Electric  Co  to  whom  it  may  con- 
cern  Dec.     28,     1921 

Jan.  7.  1922— LOT  7  NORTH  ELM- 
hurst.  H.  A.  Conyers  to  whom  it 
may    concern Jan.    6,    1922 

Jan.  5.  1922 — LOTS  25  TO  28  BLK  4. 
\an  Ness  Heights.  Fre.-sno.  Myrtle 
S  Price  to  whom  it  may  concern... 
Dec.    31,    19'.'1 

Jan.  5,  1922— S  20  FT.  LOT  19.  all  Lot 
20  Blk  4,  North  Park  Terrace. 
Fresno.  "  Carl  Gustafson  to  whom 
it    m.iy   concern Jan.    4.    192L' 


LIENS  FILED 


riti':s\o  COl  xrv 


Recorded  Amount 

..'an.    9,    1922— LOTS    17    AND    18    BLK 

55,  East  Fresno.     E  A  Ozbourn  vs  K 

W     Morris      $!)0(i 

Jan.    7,    1922— LOTS    1    TO   4    BLK    14, 

Coallnga.     Victor  J.  Cox  vs.   W.   H. 

Crant     $616.00 

— # 

Notice  of  Non-Responsibility 

KHI',,S\0    «  »>l   Nr\ 


Ian.  !i.  1922— LOTS  2(i  AND  27  BLK 
'.'I.  Fresno,  .lame.s  S  Moor^»  Sr  as 
to    imi>rovements    on    jiroperfy 

.Ian.  !i,  1922 — LOTS  26  AND  27  BLK 
91,  Fresno.  J  M  Crrutia  as  to  Im- 
provemenis     on     property 

Jan.  7,  1922— LOTS  7  AND  8  BLK  72 
Fresno.  E^st.  Frank  H.  Short,  John 
|)  and  James  V  .Short  as  to  Im- 
priivPTnents   on    propt-rfy 

BUILDINQ  CONTRACTS 

s  \\i'\   ri.AiiA    <  oi  .\  ri . 

XI.4HIO  nnd  over  Rcitorfeil 

.\l  .VBTftllON  r.'>' 

LOT   2   (IF  THE    MrCOV   ADDITION   1" 

.\«>fice    Park,   Snn   Jo^(•.      All    wm  k 

fnr     two-.'-tory      tnin;u     uparlnic-  > 

building. 
Owner — Helen    R.    McCoy,   San    .Tone. 
Arebltfct  — Binder    &    Curtis,    256V4     S 

First    St.,   San   Joao. 


Saturday.     January      14,      192i! 


BUILDING     AND     ENGINEERING 


<  ;oiitrac-Lor — Frank    T.    Edmans,    l'I3    X 

j;ightii   at.,   San  Jo6f. 
Filed  Jan.   5,  '22.      Dated  Jan.   4,   '22, 

As     work     progresses 7'.' 

Usu.il    35    day.s X;, ,, 

TOTAL  COST,  $10,697  .V; 
Bond,  $0548, 75.  Suretie.'i,  F.  P.  Her 
ring-cr  and  Joseph  H.  McElroy.  Liniii 
80  workin.^  days  from  Jan.  5,  1922 
Forfeit,  none.  Plan-.i  and  specifications 
tile.l. 

COMPLETION  NOTICES 


SANTA   CliARA   COUNTY 

ilecorded  Accepl''<i 

Jan.  6,  1922— GlLKOy,  CAL.  W.  B. 
Sanders  to  C.  S.  Hohncr.  .Dec.  20,  lit21 

Jan.  5,  1922— HANCilETT  RESI- 
dence  Park  San  Jose,  Cal.  Rose 
Z  Rawling.«  to  William  H  O'Neil. 
Dec.    29,    1921 

J.in.  4,  1922— SAN  JOSE,  CAL.  Anna 
M.  I  foster t  to  J.  G.  Luebben 
Jan.    2,    1922 


LIENS  FILED 


SANTA    CLARA    COUNTY 


Recorded  >-^  Amount 

Jan.  5,  1922— SUNNTVALE,  CAL.  The 
Minton  Co.  vs.  Geo.  K.  Meyer, 
Harvey  11.  Fuller  and  Charles  R. 
F'uller    $65.17 


RELEASE  OF  LIENS 


.SANTA    CLARA    COUNTY. 


Recorded                                                 Amount 
Jan.   6,   1922— SAN  JOSE,  CAL.     Fred 
Bowe-n   and  C.  J.  Rouecher   to   Geo. 
Ebert,   L.    B.    Ebert    and   Margaret 
B.  Ebert $289.00 


COMPLETION  NOTICES 


SAN   MATKO   COUNTY. 


Kecorded  Accepted 

Jam.  10,  1922— NTHLY  COR  AND  EL 
('amino  Ixcal  l.^lxlOO.  David  liuuie 
to  whom  it  may  concern.  .Jan.  9,  1922 

Jan.  9,  1922— LOT  26  BALDWIN  AND 
Howell  resub  of  167-168  sub  2  and 
lots  86  to  92  inc  sub  1  San  Mateo 
Park,  San  Mateo.  Moody  J.  Henry 
to  whom  it  may  concern.  .Jan.  7,  1922 

Jan.  6,  1922— HOWARD  AVENUE 
Kchc.ol  JiUilfting  Hurlin^ame.  (.ill. 
Burlingame  School  District  by 
Clerk  to  Frisk  &  Swa-nson,  co- 
partners  Dec.    19,    1921 

Jan.  5.  1922— LOT  14  BLK  9.  Sub  No. 
2,  Burlingame  Park,  Burlingame. 
William  B  Thompson  to  whom  it 
may    concern Jan.    1.    1922 

Jan.  .5.  1922 — LOTS  50  AND  51  BLK 
23  Kesbdvn  Union  .  Park,  Co!m;i. 
Emilio      and    Vittoria       Milaui       to 

Joseph  S  Frates.sa Dec.  31,  1921 

♦ 

LIENS  FILED 


S.VN    M.VTKO    COUNTY 


Recorded  Amount 

Jan.   7,   1922 — N  COR   LOT   6   BLK   26 

Oak    Knoll    Manor    near    Redwood 

City.      J    \V    ("arpenter    vs   Gerlrudo 

E.     Gangle     and    Anglo    California 

Trust  Company    $186.97 

Jan.  5.  i;i;:2— PTN  LOT  1  BLK  26, 
Oak  Knoll  Manor  near  Redwo  id 
City.  I'  E  Brand  vs  Gertrude  10 
(loug-h  and  Anglo  California  Trust 
<'o $113.50 


LIENS  FILED 


SAN  JOA<tUIN  COUNTY 

Recorded  Amount 

Jan.  5.  1922— LOTS  lU  &  12  BLK  77  \V 
of  Center  St.,  Stockton.  P.  M.  Bos- 
cacci    vs.    Mrs.    Belle    K.    Jackson, 


James  A.  Kelly,  G.  Balliet,  John 
Doe,  Building  &  Loan  Association, 
a    cptn    et   at $681.50 


I»OUTrA\D   CEMENT    OUTPUT   IN 
VOVE.MBER  IS  LARGE 


The  production  of  Portland  cement 
continued  on  a  large  scale  during  No- 
vember, approximately  3,921,000  bar- 
rels of  finished  cement  having  been 
manufactured.  This  quantity  repre- 
sents a  decrease  of  1,585,000  barrels 
as  compared  with  the  record  produc- 
tion in  October,  1921,  but  is  larger 
than  that  of  any  other  month  of  this 
year  up  to  May  and  is  also  17  per  cent 
greater  than  the  average  for  November, 
1917-1921. 

Total  production  for  the  eleven 
months  ending  November  30,  or  91,- 
734,000  barrels  and  about  99.5  per  cent 
of  the  record  i'n  quantity  made  during 
the  corresponding  period  of  1920,  and 
was  11  per  cent  greater  than  the 
average  for  the  first  eleven  months  of 
the  year  1917-1921.  Favorable  operat- 
ing conditions  are  indicated  by  his 
large  production,  the  decrease  having 
been  largely  due  to  the  slowing  up  of 
orders  during  the  month. 


'MirOS.      HI.\i),       NOTEJJ       ENGINKFJR, 
1)1  KS   IN   TEXAS 


Thos.  Hind,  who  has  been  associated 
with  the  lato  Colonel  Epes  Randolph 
of  Tucson,  former  president  of  the 
Southern  Pacific  of  Mexico  and  the 
Arizona  Ea.stern  Railway,  as  construc- 
tion engineer  on  several  projects 
fostered  by  the  late  railway  chief,  died 
'n  Houston,  Texas,  January  4. 

Mr.  Hind  was  superintendent  or 
epnstruction  of  new  iines  of  the  South- 
ern Pacific  of  Mexico  near  Tepio, 
Soiiora,  until  a  short  time  ago.  when  he 
was  appointed  superintendent  of  an  oil 
company,  of  which  H.  D  Ticomb  ot 
Tucson,  now  president  of  the 
Southern  Pacific  of  Mexico,  is  one  ot 
the  chief -executives.  He  was  on  his 
way  to  Tampico  to  assume  his  new 
outies  when   he   died. 


HIGHWAY     C03IPR0MISE     OFFERED 
BY   GLiENN   COUNTY 


NEWS  3] 

28,1.;.-,    >||LE.S    OF   KOAD    III  1 1/1'    Wiril 
FEDERAI-    Air> 

Roads  built,  under  construction  or 
under  agreement  for  construction 
throughout  the  United  .S'tates  In  con- 
junction with  Federal  aid  funds  di.s 
tril.uifd  Hmong  the  states  by  the  Bu- 
reau of  Public  Roads,  United  StateH 
Departpiifnt  of  Agriculture  sj-nce  July 
1,  1916,  total  28,135  miles,  according 
to  a  summary  by  types  shows  the  fol- 
lowing;  mileages: 

Miles 

Graded   and  drained 6,854.0 

Sand-cl.iv    2,695!5 

Gravel     10,043..i 

Maoadi-m     C  water-bound) 1,290.7 

Macadam     (bituminous 1,323.2 

Biturniminous   concrete    772  5 

Concrete     4.653  6 

Brick     444  6 

Inaddition  to  the  foregoing,  bridges 
with  their  approaches  to  the  total 
length  of  47.4  miles,  were  constructed 
or  are  now  under  agreement  for  con- 
struction with  Federal  aid  a'nd  state 
fund."  combined. 

Th«  table  shows  a  large  mileage 
of  graded  and  drained,  sand.  clay, 
gravel  and  macadam  roads,  while  there 
is  less  mileage  of  concrete,  bituminous 
concrete  and  brick  roads.  This  situ- 
ation is  due  to  the  increased  cost  of 
construction  for  the  higher  types  of 
roads.  The  average  cost  figures  per 
mile  of  the  different  grades  built  dur- 
ing the  four-year  period,  or  now  pro- 
vided   for,   are   as   follows: 

Graded  aTid  drained $   S.115 

Sand.clay     8,250 

Gravel      10,400 

Macadam     (water-bound) 17,320 

Macadam    (bituminous) 13,300 

Bituminous  concrete    30,350 

Concrete      30,540 

Brick      49.570 

The  total  cost  of  the  $28,135  miles 
of  roadway  is  $496,151,683.43;  the 
average  cost  per  miles,  $17,630.  Of  the 
total  cost  the  sum  of  $211,135,376.31 
was  made  available  through  Federal 
aid,  the  remainder  through  the  states. 
This  at  the  average  rate  of  $7,500  per 
mile  of  Federal  aid  funds  for  the  total 
mileage  built. 

• 

SAN    JOSE    BUILDERS'    EXCHANGE 
DECLARES   OPEN   SHOP 


Glenn  County  is  willing  to  pay  one- 
half  the  cost  of  a  bridge  across  Stonv 
C^reck  on  the  Chico-Orland  lateral  if 
the  State  Highway  Commission  is  will- 
iTig  to  undertake  work  on  the  Willows- 
Oroville  lateral,  the  Highway  Commis- 
sion was  advised  at  a  recent  confer- 
ence \vith  delegates  representing  the 
Glenn  County  Supervisors  and  the  Or- 
land  Chamber  of  Commerce.  This 
proposition  is  understood  to  have  been 
made  in  order  to  bring  the  northern 
and  southern  portions  of  the  county 
together  on  one  road  program.  The 
delegation  was  told  that  no  funds  were 
available  at  this  time  for  either  job, 
but  that  the  program  was  being  out- 
lined and  that  the  commission  would 
he  able  to  give  Glenn  county  an  an- 
swer within  the  next  30  days. 
« 

CHICO    TO    VOTE    FOR    MUNICIPAL 
W^\TER  SYSTEM 


The  Chico  City  Trustees  have  or- 
dered proceeding.s  started  for  calling 
an  election  to  vote  bonds  of  $475,000 
for  a  municipal  water  system.  The 
election  will  be  held  before  July  15. 
It  is  proposed  that  $300,000  of  the  i«- 
sue  be  used  in  the  purchase  of  the 
plaiit  of  the  Chico  Water  Supply  Com- 
pany, a  corporation;  $40,000  for  the 
purchase  of  the  Chico  Vecino  Water 
Company,  owned  by  B.  H.  Steffen,  and 
$20,000  for  the  purchase  of  the  C.  C. 
\Vhite  system  in  Chapmantown.  The 
remaining  $100,000  will  finance  im- 
provements to  the  system. 


The  Builders'  Exchange  of  Santa 
Clara  County  has  voted  to  put  the 
American  Plan  into  effect  here  ©"n  Jan- 
uary 16.  The  wage  scale  as  adopted 
in  San  Francisco  will  go  into  effect 
February   16th. 

The  following  resolution  was  adopted 
by  the  Exchange : 

AVhereas.  The  Industrial  system 
known  as  the  American  Plan  has 
been  adopted  in  San  Francisco,  Los 
Angeles,  Oakla'nd,  Stockton,  Santa 
Rosa,  and  in  numerous  other  com- 
munities in  our  state,  and  has 
proven  uniformly  satisfactory,  in 
that  it  is  fair  alike  to  the  union 
and  to  the  non-union  employee,  and 
has  proven  beneficial  to  the  public 
ge-nerally,  in  that  it  has  improved 
efilciency  and  increased  production 
without  decreasing  wages,  and  has 
removed  the  obstacles  that  have 
heretofore  arisen  in  the  course  of 
building  construction  due  to  cer- 
tain infiexlble  union  conditions; 
and 

Whereas.  This  industrial  plan  is 
rapidly  beiTig  adopted  throughout 
the  United  States,  and  will  In- 
evitably prevail  in  this  citv:  and 
Whereas.  Unless  we  adopt  the 
same,  we  will  be  unable  to  com- 
pete with  the  contractors  of  other 
citie.s.  and  the  cost  of  construction 
in  San  Jose  will  be  in  excess  of 
like   construction   in    other   cities. 

Now.  Therefore.  Be  It  Resolved. 
That  the  Builders'  Exchange  of 
Santa  Clara  couTitv  hereby  declares 
In  favor  of  the  adoption  of  the 
said  American  Plan  to  apply  to  all 
building  construction  In  "  Santa 
Clara  county,  beginning  the  six- 
teenth day  of  January.  1922. 
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Steel 
Sash 


PALACE   GARAGE 

O'Brien    Bros.,    Architects 


and 

Ornamentsi  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Francisco,  Cal. 


ICars^it  (Unustrurtiou  S^pcrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500   MISSION   STRKET  SAN   FRANCISCO,   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GKNr.lt At.   MIMIIKR   YARIl 

Ury   Kiln   CapMcily,   10   Million   Feet   per  Annum 
GfncrnI    IHIII    and    Cnliliipl     Work,    Stork    Doom,    .Sniili 

Krniiirn    niid    MouldliiKH 
17TII    A    KANSAS    8T8.  -  SAN    FRANCISCO 

Phone    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busri  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


Just     FLUSH     it     on! 
lAPIPOIITH 

^mm^mmm     TPAOC    MARK      ^^^"^ 

will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOMIMEBORIM  SOIMS,  Inc. 


355   Pacific   F-llectric  Huilding,  IjOB  Angelen 


77  O'Farrell  Street,  San  Francisco 
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Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALE  DY  ALL    LVMBE:R  DEALERS 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


^ 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PirrSSURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON  BUILDING 

San   Francisco,  Cal.  Portland,  Oregon 


Tel.   Market   1935 


SklUed  W'orkmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contractor 

221  OAK  ST.  San  Francisco 


KEEP  POSTED--BUSINESS  IS  REVIVING 

The     Larsen     Construction     Reports    wiU   give    you    tips    that  "are   worth 
tliousands    of   dollars    to    you.      Daily    service.     Send    for   .samples. 

560    Mission    Street,   San   Francisco.     Tel.    Douglas   2372. 


Telephone:     West    1726 

J.  A.  MOHR  &  SON 

Gencr.nl  Piilntlnf;  Contraetora 

Specialists  in 

COiMPRGSSIOD     AIR     PAINTING 

AND    SAND    DLASTINO 

Builders'  Exchange,  ISO  Jessie  St. 

2216-lS   Fillmore  St., 

San   Francisco 


vM. 
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LIBERtV 

WALL  BOARD 


A 


ANUfACTURIO    • 


KEV-HOLD  PLASTER  LATH  COMPANY 


A        FII)T'i|        wyimum        I'iHBl'-i 

Board     tht.t     will     not     shrink, 
warp    or    hii<"k1«.  ^ 


Liberty  Wall  Board 

Nothing  better  for  inside  use  in  any  climate.  -  Haa  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1^  inch  thick,  32  and  48  inches  wide, 
by  various  I('n<::11is  up  to  12  feet.     1   2^10  lbs.  per  square  foot. 


PJiOMPT      DELIVEHY 
WlflTP:  FOIi  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 


148    HOOPER 


Oflfice  and  Factory 
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AMKHICAN  PLAX  TO  BE  INSTITUTED 
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CONFERENCE       CALLED       FOR 
PROPOSED   COLORADO  REC- 
LAMATION   PROJECT 


vSecretary  of  Commerce  Hoove/ 
has  called  the  first  conference  of 
the  Colorado  liiver  Commi.'^sio- 
ner.s,  recently  appointed  by  kov- 
ornors  of  seven  states  to  meet 
ill  Washington,  January  2G-28, 
for  the  purpose  of  outlining  plans 
for  a  comprehensive  development 
of  the  greatest  reclamation  pro- 
ject ever  undertaken  by  any 
country  in  the  world.  It  involves 
ultimate  expenditure  of  ?6.000,- 
000,000,  development  of  6,000,- 
000  electric  horsepower,  and  rec- 
lamation and  irrigation  of  5,000,- 
000  acres  of  lanvd  in  seven  states 
bordering-  on   the   Colorado   river. 

The  first  unit  to  be  built  will 
be  the  Boulder  Canyon  dam,  150 
miles  above  Yuma.  It  will  be 
the  highest  masonry  structure 
ever  built,  costing  $55,000,000 
and  developing  600,000  primary 
horsepower. 

Commissioners  appointed  are 
State  Engineers  McCIure.  Cali- 
fornia: James  O.  S'crigham, 
Nevada;  R.  F.  Caldwell,  Utah; 
F'rank  E.  Emerson.  Wyoming; 
Water  Commissioner  W.  S.  Nor- 
viel,  Arizona;  Attorney  Pelph 
Carpenter,  Colorado,  aiid  Stephen 
P..  Davis,   Utah. 

The  names  of  M.  M.  O'Shaugh- 
nessy,  city  engineer  of  San 
Francisco,  builder  of  the  Hetch 
Hetchy  project  in  the  Sierra 
Nevada  mountains;  Major -Gen- 
eral George  Goelhals,  IT.  S.  A., 
retired,  the  builder  of  the  Pan- 
ama Canal;  and  of  Consulting 
Engineer  J.  B.  Dippinoott  of  Los 
Angeles,  builder  of  the  T>('s  An- 
geles aqueduct,  are  discus-tied  as 
chief  engineers  for  the  proposed 
Colorado  irrigation,  reclaination 
and  water  project. 


California's  "Water  and  Power  Act," 
a  proposed  constitutional  amendment, 
has  been  placed  on  the  ballot  by  initi- 
ative petition.  Frank  C.  .Jordan,  secre- 
tary of  state,  announces  that  69,182 
initiative  signatures  have  been  cer- 
tified and  many  additional  signatures 
are  still   to  be  recorded. 

The  act  would  make  state  credit 
available  for  communities  for  the  de- 
velopment of  water  and  power  at  cost. 
It  has  received  the  endorsement  of  the 
League  of  California  Municipalities,  the 
Federation  of  American  Farmers,  the 
State  Federation  of  Labor,  the  Farm- 
ers' Educational  and  Co-operative 
Union,  the  Public  Ownership  League, 
the  Southern  California  Power  League 
and  other  public  bodies. 

The  executive  board  heading  the 
campaigTi  issued  the  following  state- 
ment, regarding  the  success  of  the 
opening  stage  of  the  campaign: 

"California's  water  and  power  act 
has  been  bitterly  opposed  by  intrenched 
private  interests  from  the  day  it  was 
first  offered  the  public.  All  the  en- 
dorsements so  far  procured  were  ob- 
tained in  the  face  of  this  hostility, 
Similarly,  the  campaign  to  procure 
initiative  signatures  was  opposed  and 
obstructed  in  every  possible  way — 
with  the  same  result.  The  act  is  on 
the  ballot,  and  it  was  placed  there 
with   a  large   surplus   of  signatures. 

"While  clearly  recognizing  legiti- 
mate grounds  for  differences  of  opinion 
on  any  public  issue,  it  is  a  simple 
statement  of  fact  to  note  that,  to  date, 
the  opposition  to  this  measure  has  been 
led  by  the  special  privilege  interests 
and  those  who  have  consistently  and 
unfailingly  opposed  every  progressive 
measure  which  has  ever  been  ad- 
vanced   in    California. 

"Hence,  the  alignment  is  clear.  The 
issue  lies  between  the  unrelenting  ene- 
mies of  California's  entire  program  of 
progressive  legislation  of  the  last  11 
year-s — you  will  find  them  all  on  record 
against  this  measure — and  those  who 
fought  successfully  to  place  California 
in  the  forefront  of  the  enlightened 
commonwealths    of   the    world. 

"The  battle  goes  on.  California 
must  make  good  its  gain  by  meeting 
and  solving  this  great  economic  prob- 
lem. It  has  no  coal,  its  oil  supply  can- 
not long  care  for  its  needs,  millions 
of  potentially  fertile  acres  are  suffer- 
ing for  lack  of  water  for  irrigation. 
The  water  and  the  power  are  here  and 
they  are  ours.  Private  operation  has 
proven  inadequate  to  the  demands  of 
California's  growth.  The  people  of 
California  must  do  the  job  themselves. 
California's  water  and  power  act  offers 
the  one  sound,  practicable  way  to  do 
it." 


S\N    .JOSE    HOME    BIILDING    SHOWS 
INCREASE 


San  Jose  homebuilding  has  more 
than  doubled  during-  the  past  year  in 
the  number  of  permits  issued  over 
those  issued  in  1920.  Last  year  231 
permits  for  homes  were  issued  at  .a 
valuation  of  $698,091  while  in  1920  per- 
mits for  homes  numbered  123  at  a 
valuation  of  $385,745.  The  total  val- 
uation for  new  work  and  repair  work 
in  1921,  however,  was  $1,235,349,  which 
is  less  than  the  1920  total  of  $1,750,016. 
Permits  for  new  work  during  the  past 
year  numbered  427  as  against  360  for 
1920.  Repair  permits  in  1921  numbered 
340  as  against  338  the  year  before. 


An  organization,  known  as  the  Em- 
Dloyers'  association,  has  been  work- 
ing out  plans  to  institute  the  open 
shop  in  Fresno  since  last  October  and 
is  now  completing  details,  accordl-ng 
to  an  announcement  made  by  F.  Dean 
I  rescott,  president  of  the  Valley  Lum- 
l)er  company  of  Fresno. 

The  organization  was  formed  at  the 
Hotel  Fresno  with  a  half  dozen  mem- 
liers  present  and  has  since  increased 
its  numbers  by  the  addition  of  numer- 
ou.s  local  employers,  he  declared. 

While  nothing  definitive  has  been 
accon)plished  to  date  and  while  the 
arrangements  for  the  startin#of  the 
American  plan  system  are  still  in- 
complete, Prescott  asserted  that  some- 
thing definitive  would  be  arrived  at 
"in  the  near  future." 

The  organization  will  hold  its  next 
meeting  during  the  middle  of  the  com- 
ing week  when  the  board  of  directors 
will  elect  permanent  officers  and  com- 
mittees to  work  out  the  plans  of  the 
organization  will  be  named,  according 
to  Prescett. 

"Wo  have  been  approached  by  a 
great  number  of  people  who  have  been 
quite  insistent  that  an  open  shop 
campaign  be  started.  During  the  in- 
terim we  have  been  ascertaining  the 
benefits  of  such  a  plan  to  operate  un- 
der and  in  finding  out  the  true  senti- 
ment of  the  merchants,  manufacturers, 
business  men  and  general  public  of 
Fresno  toward  the  new  idea,"  said 
Prescott. 

"The  organization  is  open  to  all  clt- 
i;^ens  in  the  city  who  are  interested 
in  the  upbuilding  of  Fresno  and  in  the 
best  interests  of  the  city." 

Prescott  announced  that  he  would 
not  make  public  the  list  of  directors 
until  after  the  coming  meeting  of  the 
organization  when  the  personnel  would 
be  given  to  the  press.  The  purposes 
of  the  organization  will  be  made  public 
at    that    time   also,    he   announced. 

Among  those  who  were  present  at 
the  organization  meeting  were  C  H 
Cobb,  T^  E.  Risley,  O.  L.  Everts,  Hugo 
Allardt,  Henry  Hawson,  J.  W.  Hunt, 
A.  G.  W'ishon,  Frank  Helm,  Louis  Gun- 
delfinger  and  E.  A.    Devereux. 


SCHOOL     CONSTRI  CTION    IN     STATE 


California  is  putting  more  than  $31,- 
000,000  into  the  construction  of  public 
school  buildings  it  was  shown  today 
in  figures  compiled  by  Job  Wood,  dep- 
uty superintendent  of  public  instruc- 
tion. The  figures  show  that  buildings 
now  under  construction  will  cost  $18.- 
871,054  and  that  other  work  for  which 
bonds  have  been  voted  will  cost  $12  - 
432,400   more. 

Los  Angeles  county  leads  the  list 
with  $17,500,000  of  building  in  course 
of  construction  or  authorized.  School 
construction  In  other  counties  is  given 
as   follows: 

Sacramento.  $4,264,000;  San  Francisco 
$3,250,000;  San  Diego,  $286,500;  San 
Joaquin.  $923,000;  Santa  Barbara.  $945, 
000;  Santa  Clara,  $547,000;  Tulare. 
$814,000;  Stanislaus,  $241,000;  Hiver 
side,  $70,000;  Fresno,  $85,000;  Kern' 
$389,815;  San  Bernardino,  $49,000: 
Sonoma,  $418,500. 


Wall    paper    was    first    introduced    in 
China. 
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ALONG  THE  LINE 


The   Observer 


Wharion  Clay,  Commissioner  of  the 
Associated  Metal  Lath  Manufacturers, 
Chicago,  writes  "The  Observer'  as 
follows: 

••Referendum  No.  38  of  the  U.  S. 
Chamber  of  Commerce  on  Legisla- 
tion For  Veterans  of  the  World 
War  has  been  circulated  to  all 
members,  asking  for  votes  on  the 
questions   included. 

•Article  II  calls  for  a  vote  in 
favor  or  against  legislation  and 
appropriations  "to  enable  ex-serv- 
ice men  to  build  homes. •'  There 
are  arguments  present  against  and 
in  favor  of  this  proposition,  but 
they  fail  to  mention  the  fact  that 
every  cent  devoted  to  home  owner- 
sliip  will  be  taxable  for  the  future 
in  e¥kry  municipality  in  which  such 
homes  are  built,  and  that  they 
will  be  an  effective  means  of  re- 
lieving high  rents  now  exacted 
from  all  citizens  through  shortage; 
thai  they  would  insure  a  larger 
amount  of  employment  than  any 
other  proposition  presented;  and 
that  they  are  the  most  permanent 
benefit  that  can  accrue  to  the 
balance  of  citizens  (other  than 
veterans)  who  are  in  this  way 
paying  part  of  their  debt  to  the 
veterans. 

"Without  a  question,  the  build- 
ing interests  will  be  greatly  in 
favor  of  this  part  of  the  bonus 
legislation,  for  we  realize  more 
pointedly  than  peojile  in  other 
lines,  what  little  encouragement 
the  construction  industry  has  had. 
Each  member  of  our  i'ndustry 
might  therefore  most  properly  take 
it  upon  himself  to  advance  a  move- 
ment in  his  community  to  center 
the  attention  of  the  business  men 
of  the  country  on  the  advantages 
to  the  whole  nation  of  liberal  ar- 
rangement.s  for  enabling  the 
veterans   to  obtain   homes. 

'•We  trust  that  you  will  de- 
velop this  idea  in  your  own 
publication,  stressing  the  point 
that  it  is  not  the  building  fratern- 
ity itself  that  must  be  aroused, 
hut  fhope  outnide  the  Industry  who 
do  not  understand  the  handicaps 
which  we  have  been  under. 


An  organization  for  the  purpose  of 
financing  lumbermen  and  providing  an 
oiit'rt  for  the  timber  cut  off,  a  large 
number  of  the  smaller  mills  of  the 
Klamath  Falls.  Ore.,  district  probably 
will  be  established  by  the  Calffornla- 
r)rpgnn  Luniitermtti's  Chib,  which  has 
lor  ^s  members,  owners  of  twenty- 
four  sawmills.  The  plan  includes  the 
cHtabllxhrnent  of  a  selling  agency  and 
the  financing  by  credit,  agents  of  ware- 
house receipts  Issued  ag.'iinst  lumber 
in  piles,  the  paper  to  b.>  redeemed 
wh'-n  the  lumber  is.  It  i«  believed 
I  he  plan  will  overcome  the  difflcultles 
now  standing  In  the  way  of  the  smaller 
mills  of  ihf  district,  and  that  it  will 
aid  niaifrl;illy  In  Increasing  the  lumber 
output. 


A  conference  to  consf>lldate  the  fu- 
ture rond  and  highway  plans  of  «he 
tinlted  StatMi  Forest  Service  and  the 
.State  Highway  Commission  will  be 
held  In  San  FranriHco,  February  7th. 
It  Is  announced  by  Paul  O.  Uedlngtvin. 
district  forester.  Uepresentnf  Ives  of 
Ihesn  nrganlzat  ions  and  the  tinlted 
Htntea  Tlureou  of  I'libllc  Honds  will  be 
present.  Ttedlngton  said  that  Associate 
Forester  !•'.  A.  Kherman  and  T',  W. 
NorcroBS,  chief  engineer  of  the  Forest 
Service,  will  come  from  Wash'-iarlon 
to    attend    the    meeting. 


In  the  belief  that  n  proposed  wAicr 
and  power  amendment  to  the  State 
const  Hiitloii  would  take  water  prob- 
lems   out    of    the    control    of    the   Slate 


Railroad  Commission  and  give  f.ve 
men  the  power  to  mortgage  taxable 
property  in  the  State  for  half  a  billion 
dollars,  and  spend  the  money  without 
a  cheek,  members  of  the  Greater  Cali- 
fornia League  have  launched  a  flght 
against  the  passage  of  the  proposed 
measure.  Among  those  heading  the 
flght  is  M.  M.  O'Shaughnessy.  city  en- 
gineer of  San  Francisco. 


The  Tacoma  Ice  and  Refrigerating 
Co.,  Tacoma,  Wash.,  will  construct  a 
$250,000  cold  storage  and  Ice-making 
plant  within  the  next  few  months. 
Cold  storage  capacity  will  be  400,000 
cu.  ft.  The  ice  output  will  be  100  tons, 
compared  with  60  tons  dally  by  the 
present  plant.  Construction  of  the 
refrigerating  plant  will  require  200,000 
lineal  feet,  nearly  40  miles,  of  1^-Inch 
piping. 


The  American  Hardwood  Manufac- 
turers' Association  will  ask  the 
Supreme  Court  for  a  modification  of  its 
recent  decision  which  held  that  the 
operation  of  the  statistical  bureau  of 
the  association  Is  illegal,  according  to 
General  L.  E.  Boyle  of  Washington, 
chief  counsel,  in  a  statement  made  at 
Louisville,  Kentucky,  before  a  meeting 
of  the  executive  board  of  directors  of 
the   association. 


Moderate  priced  houses  to  cost  from 
$1000  to  $4200  are  being  featured  in 
miniature  displays  at  convention  head- 
quarters and  in  the  official  catalogues 
ol  the  Northwestern  Lumbermen's 
Association,  which  opened  its  32nd  an- 
nual meeting  in  Minneapolis,  Jan.  16. 
Anticipating  a  building  boom  the  lum- 
bermen have  planned  a  "build  homes^' 
compalgn. 


After  a  thorough  investigation  of 
the  market  conditions,  a  committee 
headed  by  W.  J.  Tormey  of  the  Vallejo 
Chaml)er  of  Commerce  voted  unaml- 
mously  to  reopen  the  old  brick  works 
just  north  of  Bay  Terrace.  The  esti- 
mated capacity  of  (he  plant  will  be 
1.000,000  common  brick  and  .''lO.OOO  pav- 
ing  brick    per   month. 

The  total  expenditure  for  buildinn 
throughout  the  country  for  the  yo.ir 
1921  was  $l,.5n,';,16.'>,l'»2,  a  gain  of  11.9 
per  ctnt  over  the  record  year  of  19L'0 
nradslreet's  iinnounced.  Reports  frou 
160  cities  showed  that  $120,994,83!!  had 
been  expended  for  building  In  DoC'<'ii. 
ber,  a  gain  of  11 '2A  per  cent  ^vor 
December,   1920. 

The  Stockton  Chamber  of  Com  • 
miTce  Is  cooiierallng  with  the  .\rchl- 
tects'  Association  of  that  city  In  an 
effort  to  make  the  8.day  building  ex- 
hibition, .T.mu.iry  'Jlst  to  2Rth.  a  suc- 
cess Th-'  Chamber  h.ns  contributed 
$250    to   aid    the   exhibit. 


The  Crmsolldatcd  I'lasler  Lnth  and 
Wall  Honrd  Comp.iny  of  Los  Amreles. 
has  filed  iirtlcl.-.M  of  Incorporal  loll  with 
$2.'')0.(ino  iai)llal  stock,  the  Incorpor- 
ators being  Win.  .T  Hunt  and  .lull.i 
Hunt  of  01<-iidiile,  and  ,Ios  IT.  Feyerrl 
■en   of   LoF   Angeles. 


\V  M  Rndd.l.  of  the  West  Coast 
Heating  Company,  has  been  elected 
president  of  the  Seattle  Master 
I'lumberH  iind  Heating  Engineers  Am- 
•oclatlon. 


The  Oakland  city  council  propoa«« 
to  build  an  industrial  boulevard  around 
the  estuary.  The  proposed  road  would 
be  14,900  feet  long,  SO -feet  wide,  paved 
with  hydraulic  concrete  and  would  coat 
$376,000,  according  to  City  Ehiglneer 
neo.  Mattis.  Land  acquisitions,  etc., 
would  bring  the  total  cost  up  to  $500,- 
000,  according  to  the  engineer. 


The  Board  of  Supervisors  has  di- 
rected City  Engineer  M.  M.  O'Shaugh- 
nessy, to  prepare  estimates  of  cost  for 
regrading  Rlncoln  Hill.  The  estimates 
will  be  submitted  at  the  regular  meet- 
ing of  the  Board  on  April  24th.  Esti- 
mates prepared  some  time  ago  placed 
the    cost    at    $4,000,000. 


The  California  Car  Co..  temporarily 
located  In  Richmond,  has  purchased  a 
site  of  six  acres  in  Martinez,  on  which 
is  proposes  to  erect  a  car  building 
lilant.  The  first  unit  of  the  plant,  a 
shop  building,  will  cost  $25,000.  New- 
machinery  to  be  Installed  will  coat 
?U).noo. 


L.  McDonald,  engineer  with  a  re- 
markable war  record,  has  been  em- 
ployed by  City  Engineer  Albert  Givan 
of  Sacramento,  and  will  work  In  vari- 
ous capacities,  including  street  work 
inspection  and  possibly  filtration  plaot 
work.  McDonald  spent  five  years 
overseas  in   the  World  War. 

During  1921  nearly  twice  as  nmch 
concrete  highway  pavement  was  con- 
structed as  in  1920.  Estimates  place 
the  constriiciion  for  1921  at  558,000.000 
siniare  feet.  This  would  surface  about 
six  thousand  miles  of  highway  18  feet 
wide. 

Watsonville  Lumber  Co.,  Watson- 
ville,  will  be  open  for  business  shortly 
under  the  management  of  Herman 
Herwig,  formerly  manager  of  the  San 
\'lcente  lumber  yard,  and  more  recently 
of  the  Hay  ward  yard. 


The  town  of  Ulo  Vista  In  Solano 
County  plans  an  extensive  street  pav- 
ing program  and  has  commissioned 
Engineers  Chas.  E.  Sloan  Co.,  of  San 
Francisco,  to  prepare  plans  for  the 
work.  • 


11  W.  Thomas,  secretary  of  the 
newly-formed  Industrial  Assoclatlom  of 
nakersfleld.  declares  that  102  em- 
ployers have  signed  an  agreement  to 
iHit  into  effect  the  American  Plan  of 
.•Tn|)loyment. 


Robert  W.  Thomson,  a  general  con- 
tractor, has  petitioned  the  U.  S.  Dts- 
trlei  Court  to  adjudge  him  bankrupt 
Thomson  iicknowledges  llabllllloN  of 
$2,.'U0  87  and  says  ho  has  assets  of  only 
$76. 


F.  H.  Herrlck.  imuiager  of  the  glass 
department  of  the  \V.  P.  Fuller  Com- 
pany has  left  for  the  East  to  vltit  plat* 
glasF<  mills  nnd  Htiuly  the  flats  attu- 
atlon   in  »«n»r*L 
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Master  Painters  Convene  at 
Sacramento 


Lom  AnveleM   Selected   for   1923    Meotinir 


The  State  Association  of  Master 
Painters  held  Its  annual  convention 
at  Sacramento,  January  18-14,  with 
more  than  fifty  delegates  present.  The 
convention  was  the  most  suocesaful 
ever  held  by  the  Association.  Dele- 
gates were  present  from  San  Fran- 
cisco, Los  Angeles,  Oakland,  .Stockton, 
Sacramento,  San  Mateo,  San  Jose,  Ber- 
keley and  San   Diego. 

President  Frank  La  Torres  presided. 
The  convention  was  full  of  "pep"  and 
enthusiasm  from  start  to  (lulsh. 
Papers  were  read  by  W.  WooUey  of 
Burllngrame;  C.  V.  Sovig  of  San  FraTi- 
cisco;  C.  E.  Irwin  of  Berkeley;  N.  Mc- 
Donald and  M.  York  of  Oakland  and 
W.  N.  Herman  of  San  Jose. 
'  The  Organization  Committee  submit- 
ted a  full  and  encouraging  report 
Which  was  received  with  favorable 
comment. 

The  report  of  the  President  and 
Secretary  was  read,  and  Indicatetl  the 
progress  of  the  Association  durimg  the 
past  year. 

The  American  Plan  was  disciissed 
and  resolutions  adopted  favoring  Its 
principles. 

Discussion  on  Insurance  and  Sani- 
tary Methods  were  also  taken  up 

Retiring  President  Frank  La  Torres 
and  Secretary  W.  WooUey  were  pre- 
sented with  a  gift  of  remembrt'iicc  for 
the  valuable  services  rendered  the  .As- 
sociation  during    the   year. 

The  convention  closed  with  a  ban- 
quet in  the  Native  Sons  Hall  at  vhich 
an  Interesting  entertainment  was  of- 
fered with  the  Sacramento  local  as 
hosts.  J.  Harry  Blarney  acted  as  toast- 
master. 

A.  Labhard,  the  newly  elected  presi. 
dent,  spoke  on  his  duties  and  issured 
the  members  of  a  100%  etficieiuy  dur- 
ing his  term  in  office. 

Speeches  at  the  banquet  werr  niadi' 
by  H.  M.  McManus,  R.  V.  Germain,  A. 
D.  Sutherland,  W.  Woolley.  L.  A.  D.mn- 
ner.  N.  McDonald,  C.  E.  Irwin,  M.  Xtil, 
J.  W.  Realy,  Geo.  Bowen,  B.  F.  (Burnett. 
Max  Cohn,  E.  E.  Simmons,  Chas  Spar- 
wasser  and  Prank  La  Torres. 

Past    President    Wm.    M.    Herman    of 
San      Jose.      Installed      the      following 
oflicers: 
Prestdemt.     A.     Labhard,      Sacramento; 


flrot  vice-president,  H.  M.  McManus. 
Oakland;  second  vice-president,  H.  V. 
Germain,  Los  Angeles;  secretary.  W. 
Woolley,  Burlingame;  sergeanl-at-arms 
Herman  J.  Ash,  San  Francisco;  execu- 
tive board,  A.  D.  Sutherland,  B.  F.  C;ur 
nett,  Geo.  Bowen.  C.  B.  Sovig,  j^eter 
Plgota,  all  of  San  Francisco;  .Fobn 
Heritage.  Alameda;  Chas.  Sparwasser, 
Oakland;  Chas.  Burr.  Berkeley;  J 
Miles,  Los  Angeles;  R.  Postler.  Sun 
Francisco;  E.  E.  Simmons,  Berkeley; 
Ben  Itotgers,  Oakland;  D.  L.  Wensefc'er. 
Redwood  City;  B.  Galllschoff.  San  .lose; 
J.    H.    Blamy,    Sacramento. 

On  Sunday,  January  l.jtli.  the  ilele- 
KHtes,  with  the  Sacramento  local  cs 
hosts,  were  treated  to  a  sight-seeing 
trip  throughout  Sacramento  and  i- 
cinity. 

PKIKE    AWARDED    FOR    STOCKTON'S 
MOST   BEAlJTIFUIi   HOMB 


mii.wavkee:   tank   works    open 

LOCAL   F.rt  wrii 


To  encourage  the  building  of  more 
beautiful  homes  in  Stockton  through 
the  services  of  Stockton  architects, 
Ray  Friedberger,  prominent  jeweler, 
has  arranged  to  present  a  cup  to  the 
owner  of  the  most  artistic  residence 
built  in  Stockton  each  year,  beginning 
with    1922. 

Such  is  the  announcement  made  by 
Glenn  Allen,  president  of  the  Stockton 
Architects'  Association.  The  trophy 
will  be  awarded  through  the  orga-ni. 
/.ation,  which  will  bring  outside  ar- 
chitects to  Stockton  each  year  to  act 
as    judges. 

In  other  words,  the  owner  of  what 
the  visiting  architects  consider  the 
most  beautiful  home  that  is  completely 
constructed  in  Stockton  during  th»e 
present  year,  early  in  1923  will  be  pre- 
sented with  a  handsome  silver  cup  a.s 
a  token  of  appreciation  of  his  contri 
bution  to  the  architectural  beauty  of 
Stockton  and  employment  of  Stockton 
talent.  The  cup  which  will  be  pre- 
sented next  year  will  be  on  display 
at  the  architectural  and  building  ma- 
teriaLs  show  which  will  be  given  at 
Hotel  Clark,  beginning  January  21st, 
bv   the  Architects'   Association. 

Priedbereger  is  an  ardent  proponent 
of  home  industry  and  hopes  to  afford 
the  thought  for  every  prospective  home 
builder  that  he  should  engage  a  Stock- 
ton architect  to  design  his  home  and 
not  to  call  upon  outside  talent.  He 
also  hopes  to  enchance  the  reputation 
of  Stockton  as  the  city  of  attractive 
liomes. 


WHITE    BROTHERS    CELEBR.VTE   GOLDEN    .11  BILEE 


i;v   C.    H.   WHITE 
General    Manager,    \Vhite   Brothers.    Hardwood    Dealers 


For  "^f  Tce^^^t^w^'liaN  e^  been  THnging~"fi^"'a;n;r,  the    h^^ 


at  the  corner  of  Fifth  and   Brannan  Streets.  .      .■      „ 

Our  stock  of  hardwoods  has  grown  from  an  extremely  unpretentious 
one  in  1872  to  be  in  1922  the  largest  West  of  Chicago.  For  50  years 
we  have  tried  to  be  as  valuable  to  the  wood  u^^J"  ^/ „^' "^  'f^f^l'l.Iir'V 
We  have  carried  in  stock  the  best  hardwoods  and  the  fullest  assortment 
we  could  procure,  we  have  striven  to  give  full  value  in  our  sales,  and 
to  live   on    terms   of   friendship  and   mutual    helpfulness    with    our    fellow 

C  i  1 1 Z  CTl  S 

In  50  years  we  have  learned  many  things  and  the  greatest  of  these 
is  that  human  kindness  and  consideration  for  the  other  fellow  js  the 
main  spring  of  business  and  of  happiness.  Look  upon  your  employees 
and  customers  and  vour  fellow  citizens  as  your  friends  to  whom  you  are 
glad   to   re'-idor   a    service    and    the   business   part    will    take   care   of   itselt. 

This  is  the  cornerstone  upon  v  hich  the  edifice  of  White  Brothers 
•was  erected.  The  line  of  straight  dealing  laid  down  by  the  founders  is 
bsinv  followed  by  the  younger  generation  now  in  charge  but  still  under 
th»  direction  of  one  of  the  original  brothers,  our  president.  Mr.  Asa 
L.  White. 


The  Milwaukee  Tanks  with  main 
"Ifices  and  factory  In  Milwaukee  hau 
o)jened  a  branch  factory  at  Seventh 
and  Bryant  streets,  under  the  manage- 
ment of  It.  W.Johnstone.  The  branch 
was  opened  for  the  purpose  of  ex- 
))editing  the  shipment  of  the  company's 
eiiulpment    to    Pacific    Coast    states. 

The  company  manufactures  a  oom- 
Dlete  lines  of  gasolines  and  oil  equip- 
ment suitable-  for  every  purpose,  in- 
eluding  outfits  for  the  garage  and  fill- 
ing station  trade,  together  with  fac- 
lury  and  dry  cleaners'  equipment. 
Gasoline  equipment  of  the  company 
lia.s  the  National  Fire  Underwriters' 
label,  assuring  a  high -class  product. 
Other  products  of  the  firm  have  been 
'<ii  the  market  for  years  and  have  won 
universal    approval. 

Branches  of  the  company  are  also 
maintained  at  Boston.  New  York. 
Cleveland,  Kansas  City  and  Minne- 
apolis. 

R.  W.  Johnstone,  in  charge  of  the 
San  Francisco  branch,  is  an  experi- 
<nced  tjil  storage  engineer  and  will 
be  pleased  to  assist  architects  and 
contractors  in  preparing  specifications 
and   costs   of  materials   in   his  line. 


LI'MRER    REVIA'AL   STIR.S   TR.*DE   I\ 
NORTH  W^EST 


Increasing  activity  in  the  lumber  in- 
ilustrj'  is  having  a  compelling  effect 
on  other  lines  of  trade,  according  to 
word  from  Seattle.  Wholesale  ma- 
eliinery  and  supply  houses  are  now 
III  the  market  for  iron  and  steel,  wire 
cable,  engines  and  boilers.  The  in- 
creased requirements  of  the  lumber 
mills,  shingle  mills  and  logging  camps 
liave  warranted  the  supply  houses  in 
l)lacing  definite  orders  for  these  ma- 
terials in  larger  quantities  than  at  any 
time  in  1921.  The  increase  in  payrolls 
at  mill  towns  and  logging  camps  has 
stimulated  the  wholesale  grocery  trade, 
altho'igh  there  is  considerable  price 
cutting  in  that  line  due  to  keen  com- 
petition. 

« 

WOTMER     IRRIGATION     DISTRICT 
FOR    Bl'TTE    COUNTY 


Initial  steps  have  been  taken  towards 
the  organization  of  a  third  irrigation 
district  in  Butte  County,  including 
lands  adiaceni  to  Oroville.  Plans  call 
for  the  Irrigation  of  20.000  acres  of 
rich  agricultural  land  lying  in  the 
Thermalito  and  table  mountain  district. 
It  is  ))rt>posed  to  take  over  the  dis- 
tributing system  of  the  Pacific  Gas  & 
Electric  Company,  which  serves  Ther- 
malito. and  to  build  a  giant  impound- 
ing dam  at  Concow  Valley.  30  miles 
north  of  Oroville.  The  project  will 
r(!present  an  expenditure  of  about  51.- 
000. OOn.  Two  other  irrigation  districts, 
the  Oroville-Wyandotte,  including  30.- 
000  acres,  and  the  Honout-Yuba  dis- 
trict, including  32.000  acres,  have  al- 
readv   been    formed. 

• 

BI'ILUING    BRICK    IN    SOITH    IS    RE- 
DUCED   TO    913.50 

Altliough  the  price  of  common  build- 
ing brick  here  has  lieen  reduced  from 
$VS  to  $17  per  thousan.l  during  the  past 
two  months,  the  cost  of  such  building 
material  in  New  Orleans.  La.,  is  down 
to   $12.50. 

This  is  according  to  newspaper  ac- 
counts of  the  reduction  in  the  cost  of 
brick,  which  went  to  yiTy  per  thousand 
a  year  ago.  after  which  a  reduction  to 
$19.50  in  March  1921.  was  announced, 
and  in  April  another  cut  to  $14.  -^ 
further  cut  of  sixteen  and  two-thirds 
per  cent   has  Just   been   announced. 

It  '9  claimed  the  conditions  for 
manufncturing  brick  in  the  Southern 
States  are  different,  as  labor  Is  cheaper 
and  there  is  all  the  men  available  that 
are    needed. — Sacramento   Bee. 
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Building  News  Section 


APARTMENT  HOUSES 


Cost,    $12,000 
S    Clement    107-6 


Plana    Completed. 
APARTMENTS 
SAN     FRANCISCO. 

W    21st   Ave. 
Two-story    and    basement    frame     (4) 

apartments. 
Owner — Arthur   S.    Katz,    857    Page    St., 

San   Francisco. 
Architect — G.    A.    Bertz,    261    Valencia 

St.,   Sa3i    Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,     ?12,50e 

OAKLAND.  N  44th  St.  380  E  Telegraph 
Ave. 

Two-story    frame    16-room    apartment. 

Owner — Theresa  Hassler,  1524  Frank- 
lin St.,  Oakland. 

Architect — None. 

Contractor — California  Builders'  Co., 
1534   Franklin   St.,   Oakland. 


To  Be   Done  By  Day's  Work. 
APARTMENTS  Cost,    $60,000 

SAN    FRANCISCO.      S    Bush    137-6    W 

Mason. 
Four-story    and    basement    brick     (23) 

apartments. 
Owner — Jas.  Welch,  597  20th  Ave.,  San 

Francisco. 
Architect — None. 


yegregated    Figures    Being    Taken. 
APARTMENTS  Cost.   $45,000 

SAN  FRANCISCO.     NIO  Twenty-first  St 

and  San  Carlos  Ave. 
Thrte-story    and    basement    frame    and 

plaster  apartments. 
OwiiLi- — .v.  \\  .  Condon. 
Architect  —   W.       F.       Gunnison,       1666 

Golden   Gale   Ave.,   San    Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,   $.58,500 

SAN    FKANCISCO.      S    Geary    St.    ISti-': 

W    Licavenworth   St. 
Five-story   and    basement   Class   C    <20) 

apartments. 
Owner — S.    Rouda,    40    J'owell    St.,    San 

Franc  l.sco. 
.\ifliitect — Sylvnln     Schnuittacher,     2M 

Post    St.,    San    Francisco. 
•  'oiiiractor — G.  P.    VV.  Jensm.   :i20  M.-it-- 

kot  at.,  San    Francsico 


Contract   Awarded. 

APARTMENTS  $58,000 

SAN  FRANCl.'-:CO.  S  G<aiy  St.  137  6  W 
Ltavenwortli  St. 

Five-story  and  ba.Honient  Clasb  C  (20) 
a])arimenlH. 

Owner — M.  (ohn,  1036  Golden  Gal.- 
Ave..  San  FrunclHco. 

Archltecl — Sylvaln  Schnalltacher.  2;i7 
Post    St.,   San    Francisco. 

CoTitractor — G.  P.  VV.  .lenscn,  320  Mar- 
ket St.i  Hun   FrancJHCo. 


PItina  UoInK   l'r<parcd. 

Al'ARTMIO.N'iS  Cot.    $50,000 

SAN    FRANCISCO.     8  Cluy   180   E    Pro- 

aldlo    Ave. 
Throe  alory    and    banemonl    frame    (12> 

apartments. 
OwTier — H.    F.    OMrlen.    Room    S(12,    UO 

Sutler  St.,  San   Kranciaco. 
Ar'hiictt— A.     W.    liurgrcn,    110    Sutter 

St..   Sun    Franclaco. 

Plana    BoIik    Pri»purr<l. 

ALTEI- ''  '  ■•■•  ..    ♦. 

aXN    .1  '    Claia    <o.    Cnl. 

Altor    <  frame    rcaldonce    tn'o 

(8>    uparimenta. 


Owner — G    E.   timijson. 
Architects — Wolfe  &  Higgin.s.   Auzerai- 
Bldg.,   San  .lose. 

BANKS 


Plans   Being  Prepari^d. 
ALTERATIONS  Cost,  $20,000 

SAN   JOSE.    Santa   Clara    Co.,   Cal.      No. 

4()  S-First  Strec4. 
Alterations    to    bank    (erect    mezzanine 

floor,   balcony,  rest  rooms  and  safi- 

deposit   department). 
Owner — Security  Savings  Bank. 
Architects — Wolfe   &  Higgins,   Auzerai^ 

Bldg.,  San  Jose. 


Working    Drawings    Being    Prepared. 

BANK    HLDG.  Cost.    $ 

SACR.\MENTO.    Cal.      RW   Sixth    and   K 

Streets. 
One-story    Class    A    bank    building. 
Owner — Bank  of  Italy. 
.\rchitects — Geo.  C.  Sellon  &  Co.,  ^Mitau 

Bldg..   Sacramento. 
The    structure    on     the    silo    will     bv 
torn  down. 


Sub-Figures   To   Be   Taken    Next   Week 

By  Owners. 
BANK    BLDG.  Cost,    $40,000 

SAN  FRANCISCO.    SW  Eighth  Ave.  and 

Irving  St. 
One-story  reinforced  concrete  and  brick 

bank  building. 
Owner — Bank    of    Italy    (see    Mr.    Wm. 

Cuneo). 
Architect — W.  D.  Shea,  Chronicle  Bldg., 

San  Francisco. 


Grading      Contract      Awarded    —    Sub- 
Figures  Being  Taken   By  Owner. 

BANK    BLDG.  Cost.    $60,000 

SAN  FRANCISCO.     SW  Ninth  Ave.  and 
Clement  St. 

One-story  reinforced  concrete  and  brick 
bank   building. 

Owner — Bank    of    Italy    (See    Mr.    Wm. 
Cuneo). 

Architect-  W.  D.  Shea,  Chronicle  Bldg., 
San   Francisco. 
The    grading    has    been    awarded    to 

Sibley    Grading   &   Teaming  Co. 


Owners     To     Take     Sub-Figures     Next 

Week. 
BANK    BLDG.  Cost,    $40,000 

OAKLAND.       56lh    St.    and    San    Pablo 

Ave. 
One  story   reinforced  concrete   nr  hrirk 

bank  building. 
Owner — Bank    of    Italy. 
Architect — Edw.     T.     Foulkes,     Crocker 

Bldg.,    San    Francisco. 
Segregated    flcurcs   will    be   taken    by 
the  owners — Mr.  Wm.  Cuneo  In  charge 
of  letting  contract. 


Owners  To   Take   Sub-Figures  Shortly. 
HANK    BLDG.  Cost.    $40,000 

SUNNYVALE,  Santa  Clarn  Co. 
Onc-Btnry     brick     and     reinforced     ron- 
eiote    b.-iiiU    building. 


Young  miin  «cek«  flnanrliil  In- 
terest In  reliable  firm,  mnnufnc- 
turlnu,  'Uiiiile  line.  luillilInK  ma- 
terial or  contracting,  cnpablc 
:  upenntendont  or  aaslitant — best 
.if  ^^•f»'^^nrea. 

Address  Box  WO — o/o  BnlldIn* 
Hnd   Engineering  News. 


Owner — Bank   of  Italy.      (See   Mr.   Wm. 

Cuneo.) 
Architect — Edw.     T.     Foulkes,    Crocker 

Bldg..    San    Francisco. 


SAN  FRANCISCO.  Cal.— P.  J.  Walker 
Co.,  Monadnock  Bldg.,  have  started  the 
concrete  work  for  the  new  T-story 
class  A  building  for  the  Federal  Re- 
serve Bank.  It  is  being  erected  on 
the  comer  of  Battery  and  Sacramento 
streets  from  plans  prepared  by  archi- 
tect Geo.  Wm.  Kelham,  Sharon  Bldg. 
Materials  are  bing  purchased  and  sub- 
figures  are  being  taken  on  various 
parts   of   the   work. 


BONDS 

SACRAMENTO,  Cal.— Board  of  Edu- 
cation proposes  to  call  election  in  Feb- 
ruary to  vote  bonds  of  $1,150,000  for 
lu  w  schf  ol  :ind  additions  to  present 
buildings.  Chain. i;in  of  the  Building 
Committee,  AVm.  A.  Meyer,  urges  a 
$750,000  addition  to  the  high  school 
and  $400,000  for  elementary  school 
facilities. 


PIEDMONT,  Alameda  Co.,  Cal.— 
lebruary  7th  is  date  set  to  vote  bonds 
of  $100,000  for  school  enlargements.  H. 
^^'.    Jones    is    superintendent    of    high 

tichool. 


NORTH  SACRAMENTO,  Cal.— Bonds 
of  $60,000  voted  in  North  Sacramento 
School  District  to  finance  con.struction 
of  a  four-room  addition  to  the  present 
school.  I'lans  for  the  work  nive  been 
I)ropared  by  Architect  E.  C.  Ilemntings, 
Ochsner  Bldg.,  Sacramento. 


HUNTINGTON  BEACH,  Cal.  —  An 
election  will  be  he^d  Feb.  24th,  to  vote 
on  issuing  $20,000  bonds  to  construct 
a  pier  at  the  foot   of  Main  St. 

TRACV,  San  Joaquin  Co..  Cal.— 
School  trustees  set  Jan.  23.  as  date  to 
decide-  question  of  issuing  bonds  of 
$75,000  to  finance  construction  of  new 
school  In  West  Park  and  making  one- 
room  addition  to  Naulce  l>>irk  School. 
Wright  &  Satterlee.  Bank  of  Italy 
Bldg..  Stockton  are  the  architects. 


SACRAMENTO.  Cal.  February  25  Is 
the  date  set  to  vote  bond.';  of  Jl.l  ."io.OOi' 
lo  (Inanco  fchool  lnu>rovonienls.  ICighl 
.(dfiilions  are  proI)o^e<^  to  the  lilgli 
.Mhool  costing  $750,000. 


OKLAND.illcnn  Co..  Cal. —  Bonds  ol 
$22.r>00  have  been  .xold  by  Orlnnd  High 
School  DlMtrlrt  to  finance  oon.'^truct Ion 
of  addition  to  Ihe  high  school.  hou>'liig 
the  ilomcstlc  science  and  home  arts  <le- 
liarlment,  Iti  addition  to  ff>ur  clns.'*- 
loonis  and  lenrhei-.-.'  rest  room.  V\'.  U 
Weeks.  869  I'ine  .SI  .  San  Fraiiei"<e  »,  i." 
tin    ;irchlt<Tt. 


.\l.\RY8Vn.,LE.  Yuba  Co..  Cal.— Bonds 
c.f  S.M'.OOO  voted  to  Improve  Ellis  L;ike. 
W     .M    Meek,  city   englnoer. 


MAUY8V1LLE.  Yuba  Co..  Cal.—Uondu 
of  Jsii.oOO  voted  for  paving  street  In- 
terHeiMlons  City       Trustees.      aKrced 

should  the  l«sue  enrry,  to  pavo  In  nA. 
ditloii  lo  that  provided  In  the  bond 
lusiie.  46  blocks  of  streets  under  the 
district  plan.  VV.  M.  Meek,  city  en- 
gineer. 
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TAFT,  Kern  Co.,  Cal. — Election  will 
be  held  February  10  in  Taft  Union  High 
School  District  to  decide  question  of 
issuing  bonds  of  $380,000  to  finance 
construction  of  a  gymnasium  and  addi- 
tions to  present  school  buildings,  do- 
mestic science  departments,  machiii'- 
shops,  etc. 


DELANO.  Kern  Co.,  Cal. — Bonds  of 
$40,000  have  been  voted  in  the  Delano 
Scliool  District  to  finance  first  unit  of 
grammar  .school  building.  Seveial  ar- 
chitects have  submitted  drav/ings  for 
the  work  but  as  yet  no  selection  lias 
been   made. 


OLINDA,  Shasta  Co.,  Cal. — Happy 
Valley  Irrigation  District  sells  $25,000 
worth  of  bonds  to  finance  improve- 
ments, bids  for  which  are  now  being 
taken. 


FllESNO,  Fresno  Co.,  Cal. — An  elec- 
tion will  be  held  in  the  near  future 
in  Mendota  Irrigation  District  to 
finance  construction  of  works  from 
plans  of  Engineer-^ohn  D.  Galloway, 
F'irst  National  Bank  Bldg.,  Sanii  Fran- 
cisco. Project  will  include  the  con- 
struction of  a  concrete  dam,  30  ft. 
high,  350  ft.  long  on  top  and  250  ft. 
long  on  bottom;  power  canal,  3  miles 
long,  earth  and  rock  excavation,  45  ft. 
wide;  concrete  headgate,  60  ft.  wide. 
10  ft.  high;  power  house,  using  turbine 
water  wheels  an  delectric  generators; 
fall  63  ft.  Estimated  cost,  $600,000. 
A  Teilman,  Box  1274,  Fresno,  secre- 
tai-y   of   district. 


FLAGSTAFF',  Ariz. — A  special  elec- 
tion will  be  held  Jan.  24  in  Coconino 
County  to  vote  on  issuing  $175,000 
bonds  for  road  work  to  be  divided  as 
follows:  Highway  from  petrified  forest 
to  New  Mexico  line,,  $100,000;  St.  Johns- 
Zuni  road.  $20,000;  Eager-Cooley  road, 
$15,000;  Adamana-New  Mexico  road, 
$15,000;  Springerville-Alpine  road,  $10,- 
000;  St.  John-Navajo  road,  $5000;  Ea- 
ger-Vernon  road,  $5000;  Concha-Cooley. 
road,  $5000. 


UKIAIl,  Mendocino  Co.,  Cal. — An 
election  will  be  held  March  3rd,  Vn 
Ukiah  School  District  to  decide  ques- 
tion of  issuing  and  selling  bonds  of 
$80,000  to  finance  construction  of  a 
n'.:\v  school  building,  plans  for  which 
are  being  prepared  by  Architect  Xor- 
man  Ti.  Coulton,  46  Kearny  St.,  San 
Francisco. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
City  Board  of  Education  proposes  to 
call  election  to  vote  bonds  to  finance 
construction  of  new  schools  and  ad- 
ditlon.s  to   standing  structures. 


GILROY,  Santa  Clara  Co.,  Cal. — 
Chamber  of  Commerce  endorses  pro- 
posal to  call  election  to  bond  for  $205,- 
000  to  purchase  sites  and  erect  a  tiram- 
mar  school,  these  costing  $150,000 
the  balance,  $55,000  would  be  used  for 
high   school   improvements. 

LODI,  San  Joaquin  Co.,  Cal. — Feb.  17 
is  date  set  to  vote  bonds  of  $250,000 
to  improve  and  extend  present  high 
school  buildings.  The  Lodi  Grammar 
School  District  on  same  date  will  vote 
bonds  of  $90,000  to  finance  construc- 
tion of  a  new  school 

FORT  BRAGG,  Mendocino  Co..  Cal. — 
Bonds  of  $80,000  liavc  been  sold  in  the 
Fort  Bragg  School  District;  proceeds  of 
the  sale  to  finance  construction  of  a 
one-story  frame  school  to  contain  ^'^ 
rooms  and  an  auditorium,  plans  for 
which  are  being  prepared  by  Archi- 
tects Geo.  C.  Sellon  &  Co,,  Mitau  Bldg., 
Sacramento, 


CHURCHES 


Plans  Being  Revised — Figures  To  Be 
Taken   Next   Month. 

CHURCH  Cost.    160,000 

VALLEJO,  Solano  Co..  Cal.  NW  Caro- 
lina and  Sonoma  Streets. 

Brick    church. 

Owner  —  First  Baptist  Church  of 
Vallejo. 

Architect — E.  C.  Hemmings,  Oschner 
Bldg.,  Sacramento,  and  W.  A.  Jones, 
Vallejo. 


Contract    Awarded — Grading     Started 

TABERNACLE  Cost,    $15,000 

WATSON VILLE,  Santa  Cruz  Co.,  Cal. 
East  Lake  Ave.  bet.  Alexander  and 
Carr  Sts. 

One-story  reinforced  concrete  Taber- 
nacle, 50x80. 

Owner  —  Bethel  Mission  Tabernacie, 
Rev.   W.  C.  Helms,  Rector. 

Architect — L^lans  by  Rev.   W.  C.  Helms. 

Contractor — A.      A.    Roberts,      Watson- 
viile,   (-'al. 
Contract    for    furnishing    lumber    has 

been    let   to   Hammond   Lumber   Co. 


to    be    Taken     By 
Cost,   $ 


Segregated    Figures 

Owner. 
CREMATORY 
BERKELEY,     Alamda    Co.,     Cal.,     Sun 

set   View   Cemetery. 
One-story  hollow  tile  crematory. 
Owner — Berkeley    (^rematory    Co.,    Geo. 

B.   Baxter,    Manager,   Dalziel   Bldg., 

Oakland 
Architect — W.  H.   Ratcliff  Jr.,   1st   Natl. 

Bank  Bldg.,  Berkeley. 


SAN  FRANCISCO. — Archbishop  Edw. 
J.  Hanna  announces  plans  will  be  pre- 
pared for  a  large  preparatory  seminary 
for  the  training-  of  priests  at  Los  Altos, 
Santa  Clara  Clounty,  and  for  a  boys' 
club  house  in  San  Francisco.  Tlie  pro- 
.iccts  are  yet  in  a  preliminary  stale 
and  immediate  construction  is  not 
looked    for. 


PORTLAND,  Ore. — Architects  Jacob- 
berger  &  Smith,  Board  of  Trade  Bldg., 
taking  bids  for  three-story,  162x79-ft. 
tile  and  concrete  monastery  for  Sisters 
of  the  Precious  Blood.  Will  be  erected 
in  East  Salmon  St.  between  East  75th 
and   76th   Sts.      Estimated   cost,    $S0,000. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded. 

LOFT   BLDG.  Cost.    $23, 6y;! 

SAN    FRANCISCO.      S    Howard      Street 

Between    First    and    Second   Sts. 
Four-storj.     reinforced      concrete      lof 

building. 
Owner — H.   Rumpf. 
Architect — H.  C.   Baumunn.   251    Kearn>- 

St.,  .San  Francisco. 
Contractor — Vukicevicli      .fc    Bagge,    18ii 

Jessie    St.,   San    Francisco. 
Other  bidij  received   were  as  follows: 

J.    A.    Bryant $24,50" 

Unit   Constr.    Co 24,6t;T 

Barrett     &     Hilp 25,3SS 

Frtd    Hansen     25,.")iH' 

J.    S.    Sampson 25.5<'i> 

Colin    &    Nordstrom 2."),7SS 


Contract   Awarded. 

ADDITION  Cost.    $17,076 

SAN  FRANCISCO.  NE  16th  &  Church. 
Two-story  brick  addition  to  factory. 
Owner — R.    E.    Quen,    2212    Sacramento 

St.,    San    Francisco. 
Architect — D.  E.  Graham,  180  Jessie  St  . 

San   Francisco. 
Contractor — P.     J.     Lynch     and     J.     A. 

Bryant,    180    Jessie   St.,    S.    F. 


I'ontract  Awarded. 

BATTERY   STATION  Cost.   $7.50ti 

SAN  FRANCISCO.     SE  Seventh  Avenue 
and  Geary  Street. 


One-Btory  frame  battery  .station. 

Owner — Exide   Battery   Co. 

Architect — H.  C.   Baumann.  2.11   Kearny 

St.,  San   Francisco. 
C<iniractor — F.    L.    Hap-f-"     ''"i    KT^^rr.  ,- 

.■St..  San  Francisco. 


aaing    <;'Ui- 

Cost.  I 

First      and 


I'lans   Being     Prepared- — ' 
tract  Awarded. 

LOl'T  BLDG. 

!-:AN     FRANCISCO.         NW 
Howard  Sts. 

Threii-story    reinforced    concrete    store 
and  lofe  building,  8Sx200. 

Owner — Bolhin   Estate. 

Areliilect — Arthur  S.    Bugbee,  26  Mont- 
gomery St.,  San  Francisco. 
Grading  of  the  lot  has  been  awarded 

to    The    Carlin    Grading   Co.,    180   Jessie 

St. 


Contract  Awarded. 

LOFT   BLDG.  $34.0U<i 

OAKLAND.    Alameda    Co..    Cai.  SW 

Seventeenth       St.     and       Telegraph 

Avenue, 
riirec-story    and    basement    reinforced 

concrete    and    brick    store   and    lofi 

building. 
Owner — J.  R.  Cahili  and  A.  E.  Sbarboro 

110   .Sutter  St.,  San   Francisco. 
Architect — John       I'owers.    460       Mont- 
gomery St..  San  Francisco. 
Contiactor — Cahili      Bros.,    110      Sutter 

St..  San   Francsico. 
NOTE — Sub-figures  to  be  taken  shortly 


I'lans   Being   Prepared. 

SUED.";',   ETC.  Cost.    $70.0«>0 

S\.\TA  liOSA,  Sonoma  Co..  Cal.  FourUi 

Street. 
Freight  sheds,   tracks,  etc..   at    railroad 

yards. 
Owner — Northwestern    Pacific    Railroad 

Company. 
i:ngineer — M.  S.  Gilloly,  64  Pine  St..  San 

Francisco. 


I'ermit    Applied    B^'or. 

CANNERY  Cost,    $75,000 

OAKLAND.  SE  27th  Ave.  and  E-Uth 
St. 

Five-story  reinforced  concrete  can- 
nery. 

Owner — H.  G.  Prince  Canning  Co.. 
premises. 

Architect — M.  I.  Diggs,  Easton  Bldg., 
Oakland. 


Low  Bidder. 

DISTRIBUTING   I'LA.XT     Cost.    $2n0,00ii 

rOKTLAND,    Oregon. 

Two-story  ^reinforced  concrete  dis- 
tributing   plant,    200x200. 

Owner — Gardners"   &   Ranchers'   Assn. 

.\rchilects — \V.  \V.  Lucius  and  Earl  G. 
Cash,    Lewis    Bldg.,    Portland.   Ore. 

Contractor — Robt.  Paysee.  310  Lewis 
Bldg.,  Portland,  Ore. 


I'lans    Being    Prepared — Contract    Let. 
CLEANING    &    DYEING    PLANT 

Cost.    $20,000. 
.-^ACRA.MENTO.  Cal.     K  Street  Bet.  16tli 

and   17th  Streets. 
Two-story    brick    cleaning    and    dyeing 

plant   with   2   apartments    (6    rooms 

and   2  bathrooms). 
Owner — Mrs.   D.  A.  Mitchell,   1622   K  St.. 

Sacramento. 
\rehitect  —  Frederick       S.       Harrison. 

Peoples  Bank   Bldg..   Sacramento. 
c«  ntraotor — A.    W.   Norn.<,    Peoples   Bk. 

Bldg.,  Saorainenio. 


.~-ub-Contracts    Awarded. 

F.\CTOUY  Cost.    ?750.00'> 

O.VKLA.XO.  Alameda  Co..  I'al.  V-iuX  of 
E-14lli    St.    at    City    Limit.-i. 

I'wo-stoiy  reinforced  concrete  .tuIu- 
mohile  factory  with  4  win^n  <ex- 
terior    dimensions    about    i>u0x80u). 

owurfr — Durant  Monrs  Co. 

S;:uctural  Engineer — II.  J.  Brunnier. 
Sharon   Bldg..  San   Francisco. 

Mechanical  Engineers — Hunter  &  Hud- 
son.   Rlalto    Bldg..    San    Francisco. 

Contractor — P.  J.  Walker  Co..  Monad- 
nock  Bidg:.,  San  Francisco. 
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Plumbing;    awarded    to      Scott    Co..      at 

?18,400. 
Heating  to  Manpiuni  &  Otter.   Inc.,  82V 
Mission  St..  San  Francisco. 


Kids  Opened. 

STORAGE    HOUSE  Cost,    *55,38G 

BERKELEY.      Alameda      Co.,    Cal.      NR 
Shattuck  Avenue  and   Ward  Street. 
Four-stoiy    Class      B    reinforced      con- 
crete  storage   house. 
Owner — Students'    Express    &    TransftT 

Company. 
Architect — Janits      VV.      Plachek,      201  I 

Sliattucit   Ave.,   Berkeley. 
Low   Bidder — Barrett   &  Hilp,    918   Har- 
rison St.,  San  Francisco. 
Other  bidders   v.'ere: 

Alfred    H.    Vogt $.^8,300 

H.     P.     Nelson 58,980 

Lawton    &    Vezey 61,311 

Bievator 

Pacific    Elevator    Co J3694 

Atlas     Elevator     Co 3960 

Otis    Elevator    Co 5185 


Contract  Awaided. 

WAREHOUSE,  ETC.  Total  cost.  $2,500.- 
000;  Cost  of  super  structure,  $7C1,- 
343. 

SAN  FRANCISCO.  Area  betvieen  Em- 
barcadero,  China  Basin,  Third  and 
Berry  Streets. 

Super-structure  for  a  six-story  rein- 
forced concrete  warehouse,  122x 
812;  .sea  wall,  railroad  tracks,  etc. 

Owner — State  of  California. 

Architect — Frank  G.  White.  Ferry 
Bldg..  San  Francisco. 

Contractor — lieaiy-Tibhitts  Conslr.  Co. 
9    Miiin    St..    Kan    Franci.^co. 


LOS  ANGELES,  Cal.— The  Lynch- 
Cannon  Co.,  Salt  Lake  City,  Utah,  has 
been  awarded  the  contract  at  $210,000 
for  erecting  a  new  freight  depot  and 
office  building  on  Hunter  St.  between 
Alameda  and  Lemon  Sts.  in  Los  An. 
geles,  for  Union  Pacific  Railway  Co. 
The  coTitract  was  let  on  the  original 
bid  of  $211,050  with  a  deduction  of 
$1000  for  California  asphalt  instead  of 
Trinidad  asphalt.  Mr.  Cannon  is  stop- 
liing  at  Lankershim  Hotel.  The  work 
i8  being  handled  by  the  engineering 
dept.  of  the  railway  company.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Ins.  Bldg.,  architects  for  the 
ofRce  building.  It  will  be  2  story  and 
basement,  80x200  ft.,  and  the  freight 
house  will  be  1-story,  50x600  ft.  Re- 
inforced concrete  construction,  plaster 
txterlor.  .steel   sash,  meial  skylights, etc 


SANTA  KOSA,  Sonoma  Co.,  Cal.— M, 
M.  Fredericks,  Petaluma,  at  $1,900 
awarded  contract  by  supervisors  to 
(  rect  warehouse  and  sheds  at  Petaluma 
for  storage  of  county  materials.  Other 
bidders:  A.  H.  Matheson,  Healdsburg, 
$2,240;  W.  A.  Dulduer,  i'etaluma,  $2,130; 
W.  L.  Proctor,  Santa  Rosa.  $2,085.  R. 
Press   Smith,   county    surveyor. 


SAN  FRANCISCO — H.  Bardufc,  vice- 
prcBldent  and  gcTioral  manager  of  tlie 
Direct  Steel  Process  Company,  with 
ofltces  in  San  JoRe  and  an  cxnerim«ntal 
plant  In  Alameda,  Is  conferring  with 
the  Chamber  of  Conimcrco  regarding 
the  establishment  of  a  steel  plant  in 
the  vicinity   of  San    Francisco. 


SANTA  CRUZ.  San»a  Crus  Co..  Cal.— 
City  Engineer  James  K.  .1  imes  has  com- 
Dloted  plans  anrt  hIclK  will  bo  nsU<rt 
jihorlly  for  rppalrlnji  Hie  municipal 
whnri 


F!l{i:iIOlISES  AND  JAILS 


Plans    piepared. 

FIRKHOUHE  Cost.     $9,000 

OAKDAMO,    StsiilslauK    Co..    f'al        Hear 

«.r    <'lty    Hall. 
Two-story  hrick,  40x50  flrebouse 
Owner — <lty    of  Oakdale. 
Arohliect — Frank    Fowler,    OakdsU 


HANFORD,  Kings  Co.,  Cal. — Until 
Feb.  6,  11  A.  M.,  bids  will  be  received 
by  E.  F.  Pickerill,  county  clerk,  for 
constructing  addition  to  county  jail. 
($15,000  available  for  constructioTi). 
Certified  check  for  10%  payable  to 
Chairman  Board  of  Supervisors  re- 
quired with  each  bid.  Plans  may  be 
had   from   clerk. 


FLATS 


Plans  Completed. 

FLATS.  Cost,    $12,000 

SAN   FRANCISCO.        NE    Clement      and 

Twenly-tirst    Avenue. 
Two-story    and    basement      frame      (I) 

tlats. 
Owner — M.  P.  Slroheim,  201  Caselli  Ave 

San  Francisco. 
Designer — P.    Carlson.    3631    23rd    Ave.. 

San   Francisco. 


Low  Bidder. 

FLATS  Cost,   $ 

SAN  FRANCISCO.  Filbert  St.  near 
Baker  St. 

Two    two-story    frame    flat    buildings. 

Owner — W  it  hheld. 

Architect — Arthur  S.  Bugbee,  26  Mont- 
gomery St  .  San  Francisco. 

Low  Bidder — K.  A.  Comisky,  180  Jessie 
St..   San-  Francisco. 


Contract  Awarded. 

FLATS  Cost,    $11. 36:") 

SAN   FRANCISCO.      N   California  St.    6t) 

W   25th   Avenue. 
Two-story  and  basement   frfime   Hats. 
Owner — P.    and     J-Z.     T' .    Evergetis.    63'ii 

California  .St.,  Sai:   Francisco. 
Architect      <X:      Contractor — Arthur      M 

Hardy.  6217  California   St.,  S.  F. 


Contract   Awarded. 

FL.\TS  Cost.    $14,000 

SAN    FRANCISCO.      E    21st   Ave.    225    S 

Balboa. 
Two-storv     arid    basement     frame     (4) 

fiats. 
Owner— M.    Saroff    and    S.    Raskin,    731 

Baker    St.,    San    Francisco. 
Architect — C.   O.  Clausen,  Hearst  Bldg., 

San   Francisco. 
Contractor — S.    Raskin,    731    BaKer    St., 

San  Francisco. 


Plans    Being    Prepared. 

FLATS  Cost.    $16.ip0iI 

SAN  FRANC1S(^0.  NW  Hillway  and 
J'arnasBus    Avenues. 

Two-story  and  basement  frame  and 
IJlasler  flats  (2,  6-room,  sleeping 
porch  and  conservatory  with  2  ga- 
rages  In    basement). 

Owner — Miss  Breese. 

Architect — S.  Helman,  67  Post  .=!t..  San 
Francisco.     — ■ 


rians  <  ■(■nipleliii, 

FLATS  Co.st,    $M,r)0» 

SAN   FKAN<"1S<'().      NW   Cabrillo  Rtn.' 

ami    iOif^li  teciil  h    Avenue. 
Two-story     and      baMomont     frnine    (1) 

Hats. 
Owner — J.    (\    Thomas.    380    201  h    .\ve., 

San   Francisco. 
Architect — None. 


CAR AGES 


Plans    Completed. 

OARAGE,    ETC.  Cost,    $19,000 

SAN    FRANCISCO.      Ocean    Ave.    west 

of    MIramar    50xl2S-9. 
One  story    reinforced    concrete    ffarage 

and   nuto   sales    building. 
Owner — L.    J.    Carter. 
Architect  —  Henry     Shermund,     Hrarst 

Bldg.,   San    Francisco. 


Plans  lU'lng  FlKureu 

REPAIR    SHOP.  Cost.    * 

}-AN     I''l!ANilSCO        N     Paclflc     Av^nu* 

127    W   Lark  In  Street. 
One-story   rflnforcert  concrete  aiiiomo- 

blle  repair  shop. 


Owner — August  Livernais. 
Architect  —  O  Brien    Bros..    240    Mont- 
gomery St.,  San   Francisco. 


Plans  Completed. 

GARAGE  Cost,    $ 

CROCKETT.   Contra   Costa   Co..   Cal. 
One-story    brick    garage   50x100. 
Owner — Withheld. 

.\rchitect — Henry      Shermund.      Hearst 
Bldg.,   San    Francisco. 


GOVERNMENT    "WORK 
SUPPLIES 


AND 


Cost,    $18,000 


I'lans    Being    Prepared. 

REMOD.ELING 

MARE    ISLAND,    Cal. 

Remodel   south    half   of   building   M-63 

Mari?io  Barracks. 
Owner — U.   S.   Government. 
Architect — Engineering   Dept.   at   Mare 

Island. 


Plans  Ready  for  Figures. 

ADDITION  Cost,   $100, OOO 

MARE  ISLAND.  Navy  Ammunition 
Depot. 

Reinforced  concrete  tile  and  stetl  ad- 
dition to  shell  house  and  magazine 
buildings.   Spec.  4561. 

Owner — United    States    Government. 

-Vrchitect — Owner, 

The    plans   and    specifications    are    on 

the  way  from    Washington  and  will  bo 

obiiiiiial-h    a;    ."."a   e  Island   on  a  deposit 

of   ^H).     The    closing   date    will    be   an- 

r.ounced  shortly. 

WASHINGTON,  D.  C— Bids  wlU  be 
received  until  Jan.  31.  1922,  at  2  P.  M., 
by  the  Treasury  Department,  for  the 
construction  and  installation  of  bronze 
entrance  doors  and  frames  at  the  U. 
S.  Post  Ottlce  in  Everett.  Wash.  See 
call  for  bidn  under  ofllcini  proposal 
rolnnin    in    tliiM    issue. 


FORT  MASON.  Cal— The  following 
l)ids  were  received  on  January  17th. 
by  the  Constructing  Quartermaster's 
office  for  making  metal  extension  to 
brick  chimney  at  heating  plant.  Crlssy 
Field: 

Turner  Co.,   San    Francisco $215 

Conlin  &   Roberta,  San  Francisco.  .$265 

Globe  Sheet   Metal   Works.  S.   F $295 

Associated   Metal    Works.   S.   F $325 

Contract  awarded  to  The  Turner  Co., 
272  Natoma  St.,  San   Francisco. 


Bureau  of  Yards  and  Docks,  Navy 
Department.  Washington.  —  Bids  are 
wanted  until  F'ebruary  2,  specification 
4543,  for  cold  storage  and  refrigerating 
equipment  at  San  Diego,  Calif.  De- 
posit  for    plans,    $10. 


WASHI.NGTON',  D.  C— Until  Feb.  3, 
10.30  A.  M..  bids  will  be  received  by 
Panama  Canal  Commission,  under  Cir- 
cular No.  1466,  for  furnishing  on  dock. 
P.alboa  f Pacific  Port):  compound  jires- 
sure  and  vacuum  gauges,  nuto  tires, 
8,000  ft.  edging  for  refrigerator  doors; 
metal    polish,   etc.,   etc. 


WASHINGTON.  1).  C.—  Following 
ucik  has  been  iiuthorUed  at  Army 
iiosts  on  the   Pnelllc  Coast: 

Alcatrnz  Unnncks,  Calif.,  repairs  to 
w  liarf. 

Luke  Field.  H.  T..  Improvements  to 
living  Held. 

lUds  will  be  nvUcd  by  the  Construc- 
iir.u  Qunrlirninsler  nt  the  place  In 
which  the  Improvenirnl  Is  to  bo  undor- 
1.1  k  on. 


WASHINGTON.  D.  C.— Globe  Elect  n 
Works.  PJ59  Mission  .Mt.,  San  Franclseo. 
awarded    contract      by    the    Bureau 
Yards      nnd       Pocks    for      ronstructluk' 
Urcot  llKlitlnE  and  five  alarm  system  ■' t 
San  DioBo  Naval  base,  under  Sperlflra 
tlon    No.    4526.      Bid.    $6,280       Tlm(«    f'T 
completion.  90  day* 
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WTSHINGTON.  D.  C— Bids  are  be- 
ing: received  by  Bureau  Oi'  Supplies  and 
Accounts,  Navy  Departnient,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Sched.  9299,  for  Mare  Island  navy 
yard,  25S  vises.     Jan.  31. 

Sched.  9304,  various  yards,  miscel- 
laneous high  speed  and  carbon  steel 
countersinks.     Feb.   7. 

Sched.  930-5,  various  yards,  150,000 
pounds   gas,   C02.     Jan.  24. 

Sched  9306,  Mare  Island,  2,600  stud 
bolts  and  25,800  standard  bolts.     Feb.  7. 

Sched.  9307,  Mare  Island,  84  electric 
to^isters.     l''eb.  7. 

Sched.  9311,  Mare  Island,  8,000  steel 
■wire  casting  brushes.     Feb.  7. 

Sched.  9313,  Mare  Island,  25,300 
pounds  soft  sheet   steel.     Feb.   7. 

Sched.  9314,  various  yards,  348  cap 
screw  wrenches,  150  open  end  wrenches, 
250  pipe  wrenches,  542  do,  11,781  ad- 
justaljle  pipe  wrenches,  type  B,  and  8 
chain    pipe    wrenches,    type   C.      Feb.    7. 

Sched.  9.315,  various  yards,  high  speed 
and  carbon    steel   reamers.     F'eb.   7. 

Sched  9316,  Puget  Sour.d,  medium 
steel  rivets.     Fob.  7. 

Sched  9317.  various  yards,  leather 
belting.     Feb.   7. 

Sched.  9318,  various  yards,  11  elec- 
tric grinders  and  82  electric  drills. 
Feb.    7.  ^" 

Sched.  9320,  eastern  and  western 
yards,  75C  standard  punches  and  27 
standard  dies.     Feb.   7. 

Sched.  9.321,  for  eastern  and  western 
yards,   ],110   pounds  acetone.     Feb.  7. 

Sched.  9322,  for  eastern  and  western 
yards,  1,100  pairs  abestos  gauntlet 
gloves.      Feb.   7. 

Sched.  9323,  for  Mare  Island,  wire 
rope  and   steel  wire.     Feb.   7. 

Sched.  9324,  for  Puget  Sound,  43,425 
feet  brass  voice  tubing.     Feb.  7. 

Sched.  9325,  for  Mare  Island,  5,2G8 
steel  buckets.     Feb.  7. 

Sched.  9328,  eastern  and  western 
yards,   miscellaneous   files.     F'eb.   7. 

Sohcd.  9329,  for  ca.stern  and  western 
yards,  1,970  pounds  muriatic  acid.  Feb. 
7. 

Sched.  9332,  for  Puget  Sound,  10  oil 
burners.     Feb.   7. 


WASHINGTON,  D.  C. — The  Commis- 
sioner of  Indian  Affairs  has  approved 
a  bill  introduced  in  the  house  by 
Samuel  S.  Arentz  of  Nevada  seeking 
an  appropriation  of  $11,00  to  construct 
and  equip  a  small  hospital  for  use  on 
the  Indian  Reservation  at  Yerington, 
Nevada.  Will  contain  six-bed  ward  in 
two  rooms. 


HALLS  AND  SOCIETY  BUILD 
INGS 


Preliminary    Plans    Being    Prepared. 

AUDITORIUM  Cost,    % 

SANTA    KCSA,   Sonoma  Co.,  Cal.     A  .St. 
Class  A  Auditorium  85x180. 
Owner — Scottish   Rite. 
Architect  —  Carl     Werner,     Humboldt 
Bank  Bldg.,   San  Francisco. 


Low   Bidder. 

LODGE  HALL  Cost,   $20,177 

DINUBA,    Tulare    Co.,    Cal. 

Two-story    reinforced    concrete    Lodge 

Hall. 
Owner — Dinuba   Fraternal    Hall   Ass'n., 

Dinuba,   Cal. 
Architect — Not  giveni. 
IjOw  Bidder — Woltz  and  Vetter,  Dinuba, 

Cal. 
Other  bidders  were:  Anton  Johnson, 
Kingsburg,  $21,500;  Graham  &  Sons, 
Dinuba,  $21,875;  Frank  Patterson, 
Dinuba,  $21,999;  S.  N.  Chase,  Dinuba, 
$25,000. 


Contract  to   be  Awarded. 

LODGE    BLDG.  Cost,    $15,950 

SAN   FllANCISCO.      Washington    Street 

near  Stockton   Street. 
Two-story    reinforced    concrete    church 

and  lodge  building. 
Owner — Chinese    Missionary    Society. 
Architect — W.   R.    Yelland,   Perry   Bldg.. 

Oakland. 
Contractor  —  Morion     Builders    Cptn., 

Balboa  Bldg.,  San  Francisco. 


V'ALLKJO,  Solano  Co.,  Cal. — Vallcjo 
Lodge  No.  559,  B.  P.  O.  E.,  has  decided 
to  erect  a  two-story,  50  by  60,  lodge 
hall  at  Sutter  and  Virginia  streets. 
Estimated  cost,  $35,000.  A  building 
committee  has  been  appointed  to  se- 
cure funds. 


SAN  FRANCISCO— Should  the  San 
Francisco  Commercial  grow  in  mem- 
bership as  it  did  in  1921,  it  will  be 
necessary  to  erect  a  building  for  its 
own  use,  it  was  reported  at  the  last 
meeting.  Approximately  $150,000  was 
spent  by  the  club  last  year  in  enlarg- 
ing its  present  quarters.  Frederick 
Whitton  is  a  member  of  the  organi- 
zation. 


HOSPITALS 


Plans    Approved   and   Ready    For   Fig. 

ures. 
HOSPITAL  Cost,  $175,000 


SAN    JOSE,    Santa    Clara    Co.,    Cal.      N. 

E-.Santa  Clara  St.,  near  14th  St. 
Three     Btory      fireproof      hospital      (75 

beds). 
Ownuer — San    Jose    Hospital    Ass'n,    a 

corporation. 
Architect — Binder    &    Curtis,    255%     S- 

Flrst  St.,   San   Jose. 


Contract  Awarded. 

X-RAY  LABORATORY'  Cost,  110,374 

SAN  FRANCISCO.  Block  bounded  by 
Fell,   Lyon,   Hayes  and  Baker. 

One-story   brick    laboratory. 

Owner — Southrn  Pacific  Co.,  65  Mar- 
ket St.,  San  Francisco. 

Architect: — J.  H.  Christie,  65  Market 
St.,    San    Francisco. 

Contractor — Geo.  A.  Bos,  Hearst  Bldg^ 
San   Francisco! 


I'lai'.s  Being  Figured. 

HOSPITAL  '"ost.    1175,0011 

SA.V  JOSE,  Santa  Clara  Co.,  Cal.     .V  E- 
Santa   riara   St.,    near    14th    St. 

Three-story    reinforced   concrete   hospi- 
tal (75  beds.) 

Owner — San    Jose    Hospital    A.ssociatioi: 
a  corporation. 

Architects — Binder     &(-'urtis,     255^     S- 
First  St.,  San  Jo.se. 
Figures   are    being    lakt^ii    for   a   g«»n- 

i-ral   contract. 


EVERETT.  Wa.sh.  —  The  General 
Hospital  Association.  P.  J.  Jordan. 
President,  has  raised  $150,000  to  con- 
struct a  fireproof  hospital  from  plans 
of  Stevens  &  Lee,  Boston  Architects. 
Construction  will  be  supervised  by  Ar- 
ciiitects  Betb  &  Gould,  Hogc  Bldg. 
Seattle.  P.  J.  Jordan,  is  president  of 
the  Everett  Pulp  &  Paper  Company 
with  oilices  in  Everett. 


FRESNO,  Fresno  Co.,  Cal. — Super- 
visors approve  plans  and  specifications 
lor  the  proposed  nurses'  home  to  be 
erected  at  the  county  hospital  grounds 
and  bids  will   be  asked  shortly. 


HOTELS 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Chamber  of  Commerce  has  leased  prop- 
erty from  the  Stanford  University  on 
state  highway  at  the  entrance  to 
I'alm  Drive  and  proposes  to  erect  a 
modern  hotel  building.  Alfred  Scale, 
is  chairman  of  the  Hotel  Organization 
(Jommittee,  which  will  proceed  at  once 
to   secure   the   necessary   funds. 


POWER  PLANTS 


Stockton  Architedural  and 
Bnilding  Exhibit 


I'lVDEH    THE   AUSPICES   OF 


Stockton  Architeds'  Association 


EXHiRiTiov  TO  ni::  nEi-n  at 


Hotel  Clark,  January  21  to  28,  1922,  Inclusive 


STOCKTON,    CALIFORNIA 


FRESNO,  Fresno  Co.,  Cal. — Approxi- 
mately $4,000,000  will  be  spent  by  the 
.s;. n  Joaquin  Light  &  Power  Company 
during  the  year  1922,  according  to 
plans  outlined  by  officials  of  the  cora- 
liany  before  the  Railroad  Commission 
at  a  meeting  in  that  city.  The  work 
will  include  the  construction  of  a  new 
"llice  building  in  Fresno,  the  building 
ot  storehouses,  warehouses,  sub-sta- 
'.  loiis  and  distribution  lines. 


PUBLIC  BUILDINGS 


CARSON  CITY.  Nevada  —  Homer 
Mooney,  Secretary  of  the  State  Capitol 
Cummission,  is  taking  bids  for  furnish- 
ing and  installing  furniture  and  office 
..Quipment  lor  the  Heroes*  Memorial 
Quarters.  Bids  will  be  opened  in  about 
two   weeks. 


BERKELEY,  Alameda  Co.,  Cal.— Ed- 
ward Ailing  appointed  part-time  play- 
ground director  at  Emerson  school,  to 
flu  vacancy  caused  through  resignation 
of  Stanley  C.  Davie. 


10 


BUILt)iNG      AND      ENGINEERING      NBW3         Saturday.     Jamraiy     21,     W23 


OAKLAND,  Cal.— The  following  bids 
were  received  on  January  17  th,  for 
the  construction  of  a  two-story  and 
basement  frame  and  concrete  hospital 
iiuilding  with  tile  roof.  It  is  to  be 
erected  on  the  west  side  of  E-Elcventh 
street  and  P^irst  avenue  in  Oakland 
tor  the  Alameda  County  Public  Health 
Center.  Plans  were  prepared  by  Ar- 
chitect C.  VV.  Dickey,  359  12th  street 
Oakland.  All  bids  were  taken  under 
advisement. 

GenernI    Contract 
W  .    G.    Thornalley,    351    12th    St.. 

Oakland     143,100 

M.   E.   Hopper  &   Son,   Oakland..    43.690 

l.awton    &    Vezey.    Oakland 44.286 

M.    C.    Vaughn.    Oakland 44,761 

Schnebly    iV.-    Hostrawser 44,836 

a.    P.    \V.    Jensen,    S.    F 46.240 

K.    W.    Littlefleld,    Oakland 46,657 

,1.    Pedg-rift.    Oakland 48.38m 

PIumbiiiiB: 
T.      K.    Catton.      2327      Prince    St., 

Berkeley     ?5,659 

Scott   Co 6,104 

VV.    H.    Picard 6,600 

Carl     T.     Doell 6,693 

J.    E.    OMara 6.700 

Heating: 

Scott     Co $4,592 

J.     E.    OMara 4.767 

\V.   H.   Picard  &  Edwards 5,142 

Carl     T.     Doell .i.Wf 

Electric  A^'ork 
Kii.gs   Elec.      Co.,      351    12th      St.. 

Oakland      $4,987 

-M.   E.   Kyan.  S:   F 3.193 

NePage-AlcKenney      5,58H 

Roberts     Mfg.     Co 5,775 

Si)0tt     Kiec.     Co 6,100 

PlnHterlnK 
(ieo.   Dixon.  451  Apgar  St.,  Okd.  ..$6,987 

\Vm.    Makin    7.173 

J.     Pfdgrlft     7.456 

T.     n.    Sexton 7.875 

Steel    l/ockera 

Kay    H.    Otis $181. 4G 

Merger     Mfg.     Co 205.45 

Aledart     Co 253.20 


SAN  FRANCISCO — M.  E.  Ryan,  Mills 
Uldg..  at  $3,849,  submits  low  bid  to 
Board  of  Public  Works  for  furnishing 
and  installing  electrical  wires  and 
conduits  for  additional  feeds  aTid  plug 
outlets  in  the  Municipal  Auditorium. 
Other  bidders:  Globe  Electric  Works, 
$4,967:  G.  A.  Metcalfe,  $4,950;  Turner 
Co..  $3,9S0;  Severin  Electric  Co..  $4,200; 
S.  M.  Radelflnger.  $4,040;  Standard 
Electric  Construction  Co.,  $5,928. 


SACRAMENTO,  Cal.— City  Manager 
Clyde  L.  Seavey  recommends  to  City 
Health  Officer  Dr.  Geo.  J.  Hall,  the 
construction  of  a  municipal  swlmmlngr 
h.iths  and  municipal  convenience 
stations  and  the  establishment  of  a 
medical    school. 


VALLKJO,  Solano  Co.,  Cal.— The  Val- 
Icjfp  Playground  and  Recreation  Abbo- 
fiation  ha.s  been  organized  with  Mrs. 
Itayrnnnil    BritiRlf.   chairman. 


RESIDENCES 


Contract    Awardrd. 

RESIDENCE  Cost.  $17,188.60 

SAN  MATEO,  San  Mateo  Co..  Cal.  In- 
ternpctlon  of  Santa  Inez  and  Van- 
couver Avea. 

Two-story  and  basement  frame  resi- 
dence. 

Owner  —  Hugho  Abrahamson,  2860 
Wnshlngton    St.,    .''an    Francisco. 

Architect — Samuel  T,lghtner  Hyman, 
Foxrroft    Rldg..    San    Francisco. 

Cnntrartor  -  TI.  C  I.ewls  *  Co.,  Fox, 
croft    nidg,,    San    P'Yanclsco. 


!4orr«ir«t«i1    Figures    Being    Taken. 

^--r-K  Cost,    «32,000 

T,    Alameda  Co.,  Cal. 
y    and     basement    stucco    IS- 
rouin    residence    and    separate    pa- 


rage (court  at  rear  with  tile  roof, 
mill  work,  rough  Interior  and  ex- 
terior plaster. 

Owner — Chas.   C.   Keeney. 

Architect — Sidney  B.  and  Noble  New- 
som,   Nevada  Bank   Bldg.,  S.  F. 


vrchltect — Wolfe   &    Hlgglns.    Auzerals 
Bldg.,  San   Jose. 


Plans        Being        Prepared  —  Contract 
Awarded   on   a   Percentage  Basis. 

RESIDENCE  Cost,    $30. 00'. 

BL'RLINGAME,   San  Mateo   Co.,   Cal. 

Two-story     frame     and     plaster     tem- 
porary residence 

Owner — Rudolph   Spreckels. 

Architect — C.      E.    Gottschalk.      Phelan 
Bldg..  San  Francisco. 
When     the     permanent     residence     is 

erected     later    this     structure     will     bo 

used  as  a  garage. 


Cost,    $20,000 


Plans  Being  Prepared. 

RESIDENCE 

SANTA  CRUZ,  Cal. 

Two-story  frame  and  concrete  resi- 
dence. 

Owner — Samuel   Leask,   Santa  Cruz. 

Architect — VV.  H.  Weeks.  369  Pine  St.. 
San    Francisco. 


Contract   Awarded. 

BUNGALOW  Cost,   $ 

SAN  FRANCISCO.  Westwood  Park,  Sn 
W  ildwood  Way  and  Miramar  Ave. 

One-story  and  basement  frame  ami 
plaster  bungalow  (6  rooms  and  ga- 
rage). 

Owner — The   Chronicle. 

Architect — Chas.  F.  Strothoff,  2274  15ili 
St.,  San  Francisco. 

Contr.ictor  —  Nelson  Bros.,  1375  Ply- 
mouth Ave.,  San  Francisco. 


Cost,    $15,000 
E  Funston  Ave  210 


Contract  Awarded 

DWELLING 

SAN   FRANCISCO. 

N  Fulton  St. 
Two-story   and   basement    frame   dwell 

ing. 
Owner — P.    Marbito.    1006    Geneva    Ave.. 

San  P''ranclsco. 
Architect — None. 
Contractor — A.  C.  Hamerton,  475  Dewey 

Blvd..  San  Francisco. 


Cost,   $ 

Cal. 

frame      and 


Plans  Being   Prepared. 
RESIDENCE 

PIEDMONT,  Alameda  Co., 
Two-stcry    and    baseni'Mit 

stucco   residence. 
Owner — W.    H.   Weeks. 
Architect— W.    H.    Weeks,    369    Pine    St. 

San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $9,000 

BERKELEY.    Alameda    Co.,    Cal.         No 

830  Santa  Barbara  Road. 
Two-story  7-room  residence. 
0«'ner — H.  D.   De^«-ll,  1400  Scenic  .\ve.. 

Berkeley. 
.Xrchitoct — Jos.   J.   Rankin,   1st  National 

Hank   HIdg.,   San   Francisco. 
I'ontrr.rtor— Wni.   Livingston,  2918   Elli.s 

St..  BorkeUy. 
The  excavating,  grading  and  concreto 
work   was  awarded   to  Jepsen  Bros.,   at 
$705. 


Plans    Being    I'Igured — Bids    ("lose    Feb. 

1.    1922. 
RESIDENCE  Cost,     $12,000 

SACRAMENTO.   Cal.      Korty-flrsl    and   J 

Streets. 
Two-story  Mamc  and   plaster  resldenc" 

(10   rooms   and   2    bathrooms) 
Owner    -10rn<-8t   Syufy. 
\rchlteri      -  Frederick       S.       HarrlMon. 

I'.opi.'.s    Hank    Itldg..    Sacrnmenlo. 
SPECIFICATIONS 
Exterior    FIiiImIi,   cement    pla.nter   and 
naif  timber,   PlunibinK    Standard;   Roof, 
wood    Mhliigles. 


I'lanM    HeinK   Prepared. 

RKSIDIONCE  Cost.    $15,000 

SAN   JOSE,   Santa  Chira  Co.,   Cal.  Han- 

chetl    Park    near  So<iuola  St. 
Two-story   frame  and   plaster   resldone« 
Owner — Stanley    HlUer. 


i'lans  Being  Prepared. 

RESIDENCE  Cost.    $8,500 

.-MAN   JOSE,  Santa   Ciara  Co.,  Cal. 

One  and  one-half-s'ory  frame  resi- 
dence   (English   Style). 

Owner — Mr.    Richmond. 

-Vrchitects — Wolfe  &  Higgins.  Auzerai? 
Bldg.,    San    Jose. 


Bids   Opened 

RESIDENCE  Cost,    $ 

SAN    FRANCISCO.      W    Arguello    Blvd. 

S  California  Street. 
Two-story  frame  and  plaster  residence 

(9  rooms  and  garage). 
Owner — B.   Sieroty. 
.Architect — S.   Heiman,   57   Post  St.,  San 

Francisco. 

J.    S.   Malloch,    180   Jessie   St $13,830 

Monson    Bros 14,087 

Cohn    <fe     Nordstrom    14,350 

\'ukicevich    &    Bagge 14,750 

.1.    A.    Bryant 14.930 

X.    F.     Nielson 15.870 


Segregated    Gigures    Being    Taken. 

RESIDENCE  Cost,    $ 

HAYWARD.    Alameda   Co.,    Cal. 
Two-story    brick    and    frame    residence 

(30   rooms  and   5   bathrooms). 
Owner — Dr.   Ann   Martin. 
Architect  —  Kenneth      MacDonald.     Jr., 

234  Pine  St.,  San  Francisco. 
Figures  are  being  taken  on  the  fol- 
lowing segregations:  Carpenter  work; 
composition  roofing;  heatinif  system; 
glass  and  glazing;  tile  work;  elec- 
trical work;  plastering  and  lathing; 
plumbing;    galvanized    iron. 


c^ontract   Awarded. 

RESIDENCE  Cost.    $14,087 

SAN    FRANCISCO.       VV    Arguello    BlvcT. 

S  C-'ilitornia  Street. 
Two-Story  frame  and  plaster  residence 

(9   roon>s  and   garage). 
Ov/ner — B.  Sieroty. 
Architect — S.  Heiman,   57   Post  St.,  San 

Francisco. 
Contractor — Monson    Bros.,    251   Kearny 

St.,    San    Francisco. 
The   lowest   bid   was   submitted   by  J. 
S.  Malloch  at  $13,830,  but  as  he  is  going 
to  Europe  he  relinquished  the  contract 
to   Monson   Bros. 


Plans  Being  Revised. 

RESIDENCE  Cost,    $30,000 

SAN  FRANCISCO.     Sea  Cliff. 
Two-story   frame   and   stucco    residence 

(10  rooms  and  a  garage). 
Owner — Mr;;.  L    Martin. 
Architect — M.    V.    Politeo,    1st    National 

Bank  Bldg..  San  Francisco. 


Owner  to  Take  Figures  Next  Week. 
RESIDENCE  Cost,    $18,000 

&AN  MATEO.  San  Mateo  Co.,  Cal. 
Two-story    and    basement      frame      and 

planter    resldene.-    (10    rooms   and    3 

bathrooms). 
Owner — P.    L.    Bu.-'h.    39    KUh    St..    San 

Mateo. 
Architect — S    Heiman.   57    Post    St..   San 

Francisco. 


Plans   Being   Figured. 

RESIDENCE  Cost.    $15,000 

SAN  FRANCISCO.      St.   Francis  Wood. 
Two-story    and    basement      framo      and 

plaster      residence    and      garage    (8 

rooms  and  2   b.tthrooms). 
Owner — Dr.    Ernest    C.    Dickson. 
Architect — J.    K.    Branner,    261    Kearny 

St..  San   Francisco. 
Si  pnrntc  figure.^    are  being   taken   for 
liluinbing  ond   pRlnllng. 

KigiireS  Being  Taken 

RESinENCK  Cost.    $."<o.OO(i 

MKKKELKV,  Alanirda  Co,.  Cal.  Avalon 
Avoniic. 

Twn-atory  trame  and  planter  residence 
with  terra  cotta  roof,  also  a  rein- 
forced ooncrntc  bulkhead. 
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Owner — J.    B.    Havre,    Kohl    Bldg.,    San 

Kranclsco. 
Architect    —    BenJ.    G.    McDougall,    3»1 

Busn  St.,  San  Francisco. 
Figures   are   being   taken   lor  a    gen- 
eral contract. 


SCHOOLS 


Commissioned   To   Prepare   Plans. 

SCHOOL.  Cost,  $200,000 

SAN  MATEO,  San  Mateo  Co..  Cal.  Cen- 
tral school  site  and  Popular  Ave. 
between    C    and    D    Sts. 

Grammar  school. 

Owner  —  San  iVIateo  Grammar  School 
District. 

Architect — J.  J.  Donovan,  Perry  Bldg., 
Oakland. 


Commissioned   to   Prepare   Plans. 
SCHOOL  Cost,    $120,000 

CONCOKD,    Contra    Costa    Co.,    Cal. 
Two-story    reinforced    concrele    schooi 

building    (1st      unit  of     new      high 

school    buildings) 
Owner — Mt.    Diablo    High    School    Dist. 
Architect — W.   H.    Weeks,    369    Pine   St., 

San  Francisco. 
A  bond  election  will  be  held  on  .Ian. 
24th. 


Plans   Being   Figured — Bids   close    Fe)i. 

8,    1922,    8    P.    M. 
SCHOOL.  Cost,   $100,000 

HAYWARD,     Alameda     Co..     Cal.       SE 

Walpert  and  E  Sts. 
One  and  two-story  reinforced  concrete 

school    (10    classrooms,   auditorium, 

manual   traing  and   domestic). 
Owner   —    Hayward     Grammar     School 

District    (Jacob  Harder,  Jr..  clerk). 
Architect — He-nry    C.    Smith,    Humboldt 

Bank   Bldg.,   San   Francisco. 
Figures   are   being   taken   for   a   gen- 
eral contract  and  segregated  contracts. 
Plans  may  be  obtained  from  the  archi- 
tect. 

See   call   far   bids   under  official   pro- 
posal   column. 


Plans    being    figured — Bids    close    Feb. 
4,   1   P.  M. 

PvIPOX,  San  JoaquiTi  Co..  Cal. 

First   brick   or   tile    (1st  unit)    of   gym- 
nasium  Building. 

HIGH  SCHOOL. 

Owner — Ripon  Union  High  School  Dis- 
trict, C.  E.  Martinelli,  Clerk. 

Architect — C.  H.   Young,  Commercial   & 
Savings   Bank    Bldg.,   Stockton. 
See    call    for    bid    under   official    pio- 

posal  section  in  this  issue. 


Plans   Being   Figured — Bids    Close 
8,    1!)22.   8   P.  M. 

lOQUlPiWENT    FOR    SCHOOL    Cost, 

PIEDMONT,  Alameda  Co.,  Cal. 

rainting,  shades,  slate  blaSTcbo: 
cork  linoleum,  stage  scenery 
equipment,  electric  fixtures 
steel    lockers    for    high    school. 

Owner — Piedmont  High  School  Dis 
(Mrs.    H.    Haas,    Secretary) 

Architect — W.   H.   Weeks,    369    Pino 
San   Francisco. 
Plans  and   specifications   may   bo 

lalned  fi'om  the  architect  or  secre 
Sec    call    for    IiUIk    uiitler    oRioinl 

posal   coluinK. 


Feb. 
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SAN  JUAN,  San  Benito  Co.,  Cil.— 
Steps  are  being  taken  to  organize  the 
San  Juan  High  School  District.  Should 
the  district  be  formed  an  election  will 
be  called  to  vote  bonds  to  finance  con. 
struction  of  a  modern  structure. 


GRA.<?S  VALLEY,  Nevada  Co.,  Cal.— 
I'ntil  Jan.  24.  7.30  P.  M.,  bids  will  be 
received  by  A.  B.  Champion,  clork. 
Board  of  Education  for  grading  Crass 
Valley  high  school  lot;  work  to  be 
under  supervision  of  engineer  In 
charge-  T.  H.  McGuire.  Work  to  be 
completed   in    60   days. 


RIVEBVIEW.  Freano  Co.j  Q^l^r^ifL 
Palm,  at  $20,630  awarded  contract  to 
erect  Riverview  Grammar  school  from 
plans  of  Architect  Anton  Johnson  Co., 
Klngsburg.  F.  F.  Smith  awarded  con- 
tract for  brick  work;  C.  L.  Passmore 
for  tile  roof;  C.  Thollander  fdr  plaster- 
ing;  E.   L.  Magnuson   for  plumbing;   R. 

E.  Rounsaville  for  electric  work;  L.  F. 
Tegelberg  for  heating.  Following  bids 
were    received: 

General    Contract 
J.    H.    Palm,    (a)    $20,630;    add   for   each 

alternate:     (b)    $288;    (c)    $165;    (d) 

$100;   (e)   $40;   (f)   $115;   (g)   no  bid. 
Barkelew  &  Gould,   (a)   $22,646;  add  for 

each  alternate:     (b)   $415;   (c)   $100; 

(d)  $150;  (e)  $35;   (f)  $65;   (g)  $665.. 
Otis  H.  Smith,   (a)   $23950;  add  for  each 

alternate:     (b)    $950;    (c)    $133;    (d) 

$165;    (e)    $132;    (f)    $621;    (g)    $845. 
Brick  Work 
Ray  Larson,   (a)   $3,095;   (b)  and   (c)   no 

bid. 

F.  F.   Smith,    (a)    $4,185;    (b)    $4,675;    (c) 

add   $2,336. 
Paul  Kindler,   (a)   $4,400;  (b)  $5,250;   (c) 

$7,000. 

Tile  Roof 

J.  A.   Drummond $3,570 

C.   L.   Passmore $2,900 

Sheet   Metal 

liuth-Ringleman  Hardware  Co $285 

L.   F.   Tegelberg $166 

Plaaterinier 

A.   Knowles (a)    $5,400;    (b)    $3,800 

E.  O.  Ward (a)   $5,976;   (b)   $3,824 

C.  Thollander (a)   $4,300;  (b)  $1,700 

Edw.   J.   Regan...  (a)    $4,574;    (b)    $2,574 

A.  G.  Liedsen (a)   $975;  (b)  add  $485 

C.  M.  Johnson.,  (a)  $1,475;   (b)  less  $490 

A.  Quandt  &  Sons.. (a)   $1,235;   (b)   $578 

Blackboards 

Rucker-Fuller    Desk    Co $543 

Plumbing 
Barrett-Hicks  Co.,   (a)   $3,924;   (b)   $2.25 

per  foot. 
E.    L.    Magnuson,    (a)    $3,600;    (b)    $1.50 

per  foot. 
Mechanical     Engineering     and     Supply 

Company,    (a)    $3,788;    (b)    $1.00  per 

foot. 
Car]  T.  Poell,   (a)   $4,643;   (b)   no  bid. 

B.  A.    Newman    Company,     (a)     $3,800; 

(b)   $1.00  per  foot. 

Electrical 
R.   E.    Rounsaville $712 

A.  Terkel    ?725 

Valley   Electric   Supply  Co $885 

Davison    Electric    Supply   Co $855 

L.   F.   Tegelberg >742 

Heating  ^' 

Mechanical  Engineering  &  Supply 

Co $^700 

James  A.  Nelson    $2,805 

Carl   T.   Doell    $2,255 

Barrett-Hicks    Company     $2,089 

B.  A.   Newman  Company $2,143 

Griffen    Sheet   Metal   Works $2,113 

L.    F.    Tegelberg $2,042 


SAN  FRANCISCO— Until  F'eb.  1,  3 
P.  M.,  bids  will  be  received  by  Board  of 
Public  Works  for  constructing  addi- 
tion to  John  Hancock  school  in  west 
side  of  Taylor  St.  between  Filbert  and 
Greenwich  streets.  Segregated  bide 
will  be  taken:  General  Construction, 
estimated  cost  $32,000;  Plumbing, 
$1,200;  Electric  Work,  $900;  Heating 
and   Ventilating,    $1,500. 

Separtc  bids,  same  date,  for  brick 
and  hollow  tile  work  for  Mission  High 
school  now  under  construction  in  18th 
St.  between  Dolores  and  Church:  es- 
timated   cost    $25,000. 

Separate  bids,  same  date,  for  fur- 
ring, lathing  and  plastering  for  the 
North  Beach  (Galileo)  High  School 
now  under  construction  in  east  side 
of  Van  Ness  Ave.  between  Bay  and 
San  Francisco  Sts.;  estimated  cost 
$65,000. 

Plans  may  be  had  from  Bureau  of 
Architecture,  2nd  floor,  city  hall.  John 
Reld,   Jr.,  city  architect. 


BEflKEl,ET.  CaJ. — Definite  announce- 
ment of  the  plan  of  the  University  of 
California  in  providing  dormitories  for 
its  students  was  made  by  President 
t>avid  P.  Barrows.  President  Barrows 
said  a  plan  now  before  the  board  of 
regents  provide  for  the  construction 
of  a  series  of  dormitories,  each  to  cost 
approximately  $250,000   or   $300,000. 

The  first  two  of  these  will  be  under 
construction  within  a  year  or  sixteen 
month.s,  he  said,  one  of  them  being  for 
men  and  one  women.  He  said  that 
probably,  thereafter  two  buildings  a 
year  would  be  added  during  the  fol- 
lowing six  years,  or  until  there  were 
suflicient  dormitories  to  house  the 
students.  John  Galen  Howard,  First 
National  Bank  Bldg.,  San  Francisco, 
is    thf-    architect    for    the    university. 


.MIJKCED,  Merced  Co.,  Cal. — L'lilil 
Feb.  4.  bids  will  be  received  by  the 
Trustees  of  Merced  Grammar  School 
District  for  constructing  a  gramma; 
school  on  J  stieet  near  21st.  Bids  will 
be  taken  for  concrete  or  tile  construc- 
tion; tor  a  general  contract  with  sepa- 
rate bid  for  heating. 


ORANGE.  Orange  Co..  Cal.— Daniels 
&  Farris.  916  Herkimer  St.,  Pasadena, 
were  awarded  the  carpenter  work  and 
concrete  work  contract  for  the  new 
auditorium  bldg.  at  Orange  high  school 
site.  Allison  &  Allison.  1405  Hibernian 
Bldg.,  Los  .Angeles,  architects.  Other 
contracts  awarded  were;  Brick  work 
to  H.  E.  Knerr;  sheet  metal  work  to 
Emil  Brown;  roofing  to  Warren  & 
Bailey;  tile  roofing  to  C.  L.  Passmore; 
plastering  to  Bert  E.  Dequine;  plumb 
ing  and  heating  to  S.  Hill  &  Son,  Santa 
Ana;  electrical  work  to  Robertson 
Elec.  Co..  Santa  Ana.  The  bids  for 
biackboArds,  painting  and  hardware 
were  taken  under  advisement.  Audi- 
torium to  seat  1300,  library,  study  hall, 
olTices,  6  classrooms;  brick  construc- 
tion, plaster  exterior,  cast  stone  trim. 
tile  and  composition  roofing,  pine  trim, 
maple  floors.  Cost,  approximately 
$150,000. 

i  i  

l-^So, ANGELES.  Cal.— Los  Angedes 
I'laning  Mill  Co..  1S12  Industrial  St.. 
Lc  .s  Angeles,  was  awarded  the  general 
contract  at  $284,510.  for  erecting  the 
111  w  Le  Conte  junior  high  school  bldg. 
on  Bronson  Ave.  near  Fountain  Ave. 
The  contract  was  awarded  on  the  ori- 
sinal  bid  of  4289.710  with  a  deduction 
oL"  $5200  for  red  ruffled  brick  exterior. 
'Ihe  plumbing  was  awarded  to  W.  S. 
Cioodrich  at  $15,499;  painting  to  E.  A. 
Lindgreen  at  £11,085;  and  wiring  to 
F.  13.  Potter  Electric  Co.  at  $10,489. 
The  bids  for  heating  were  held  under 
advisement.  Plans  ^vere  prepared  by 
the  architectural  department  of  the 
board  of  education.  Two-story  and 
part  basement,  132x350  ft.  brick  con- 
struction, clay  tile  roof,  reinforced 
concrete  stairways  and  corridors,  ma- 
ple floors,  structural  steel,  marble  and 
tile    work. 


LONG  BEACH,  Calif.— Until  8  p.  m.. 
■Ian.  30,  bids  will  be  received  by  the 
bo.ird  of.  education  of  Long  Beach  for 
erecting  the  practical  arts  bldg.  at  the 
Li>ng  Beach  Polytechnic  high  school. 
.lohn  C.  -Vustin,  1125  Baker-Detwiller 
lUdg.,  L.  A.,  and  W.  Horace  Austin, 
Long  Beach,  associated  archts.  Bids 
will  be  taken  separately  on  the  gen- 
cial  work,  plumbing,  painting,  electric 
wiring,  gas  heating  and  program 
clocks.  The  building  will  be  2-story. 
HL'xllS  ft.,  brick  constructions,  plaster 
exterior,  composition  roofing,  pine 
trim,  reinforced  concrete  stairways  and 
corridor  floors,  beech  finish  floors,  mar- 
ble work.  etc.  There  will  be  a  study 
hall  on   the  roof;  $200,000. 
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LOS  ANGELES,  Calif. — Alex.  Grant, 
i:;02  W.  36lh  PI.,  Los  Angeles,  was  low 
bidder  at  $61,973  on  the  general  con- 
tract for  a  new  school  bldg.  at  Main 
St.  school  site;  Lester  T.  Squiers,  Dou 
glas  Bldg.,  Los  Angeles,  archt.  The 
low  bidders  on  other  contracts  were: 
Geo.  A.  Posthumus  on  heating  at  $3,- 
317;  Pre'.viit  Elec.  Co.  on  wiring  at  J3,- 
6Si>;  G.  C.  Sutton  on  plumbing  at  $10,- 
420;  and  li.  E.  Swan  on  painting  at 
$2865.  Bids  referred  to  bus.  mgr.  Two- 
stc,  ]0-rm.<5.,  brick  constr.,  ruff,  brick 
and    arc    stonie    exter.,    comp.    rf 

LOS  ANGELES,  Cal. — Until  y  A.  M., 
Jan.  25,  bids  will  be  received  by  the 
board  of  education  for  the  following 
city  school  work: 

For  erecting  a  new  school  building 
at  Grant  school  site,  Wilton  PI.  and 
Harold  Way;  Jeftery  &  Schaeler, 
architects;  2-sto.,  101x64  ft.;  9  class- 
rooms, brick  constr.,  $80,000.  Separate 
bids  on  general  contract,  plumbing, 
heating,   painting  and  wiring. 

For  erecting  new  school  bldg.  on  E. 
First  St.  school  site,  on  E.  1st  St.  betw. 
Mott  and  Savannah  Sts. ;  Krempel  & 
Krkes,  archts. ;  2-sto.  and  basement,  6 
classrooms,  auditorium,  offices,  lava- 
lories;  brick  constr.,  clay  tile  and  comp. 
rfg.,  $93,600.  Separate  bids  on  gen- 
eral work,  plumbing,  painting,  heating 
and   wiring. 

For  additions  and  alterations  to 
Twentieth  St.  School;  separate  bids 
on   general    work    and   painting. 

For  grading  the  athletic  field  at  the 
Franklin  high  school  site,  820  W.  Ave. 
54. 

For  finishing  the  second  floor  at  the 
Chatsworth  Park  school,  at  Devon- 
shire and  Santa  Susanna  Aves.,  Chats- 
worth. 

For  installing  rolling  or  folding 
partition  at  Lincoln  high  school  gym- 
nasium,   3625    N.    Broadway. 

For  constructing  a  fence  at  Coronel 
school  site,  s.  w.  corner  of  7th  and  Wil- 
son Sts. 

Plans  and  spec,  for  above  work  may 
be  obtained  at  secy's  olHce,  730  Secur- 
ity Bldg. 


LOS  ANGELES,  Calif.— Willard- 
Brent  Co.,  Baker-Detwller  Bldg.,  Los 
.Vngeles,  was  low  bidder  at  $69,780  on 
the  general  contract  for  erecting  a 
•new  school  bldg.  at  95th  St.  school  site: 
Hudson  &  Munscll,  Douglas  Bldg.,  Los 
.\ngeles,  archts.  The  low  bidders  on 
other  contracts  were:  Apex  Painting 
Co.  on  painting  at  $3295;  Munger  & 
.Munger  on  heating  at  $4685;  E.  W.  Cro- 
wcll  on  plumbiTig  at  $6449,  and  Prewltt 
Elec.  Co.  on  wiring  at  $2145.  Bids 
referred  to  the  bus.  mgr.  Two-story 
13  classroms.,  brick  constc 


SEASIDE.  Ore— Until  Feb.  1,  2  P.  M., 
bids  will  be  received  by  B.  G.  Thomp- 
8on,  ch'rk,  for  constructing  brick  and 
frame,  IB-classroom  and  auditorium, 
Hchool;  optlmatcd  cost,  $70,000.  Plans 
hy  Architect  Chas.  T.  Diamond,  Spox- 
urth    Bldg.,   Astoria,   Ore. 


Fr.ESNO,  Fresno  Co.,  Cal. — .\rchl- 
l<ct8  Swartz  and  Kylund.  Uowoll  BM,'.. 
l-'rosno,  havo  bc;en  selected  lo  pifpnv 
preliminary  plans  for  the  prop-^cd 
high  school  to  be  erected  for  ilic  Wash- 
ington Colony  High  School  District  In 
Fresno  county.  A  Btrucluro  fosHnu  In 
the  neighborhood  of  $200,000  Is  pro- 
posed. 

PPOKANK,  Wash.— O.  c.  Pratt,  mem- 

:           "        Mn.l  l»(iar>t  a-I'lii  lon^ 

iilons   to  ln>  ilH  and 

of     ni!W      1  '       .lint: 

$1,2UO,000. 


TMOHNTON.   Hun   .loa  i 

rnti;  Feb.  a.  7  l'.  M..  MAh  win  Oc  rv 
c«lv«d  by  Robert  Nichols,  ClorlC  New 
Hcp«  Hchool   nialrlct.    for  constructing 


a  one -story  grammar  school,  from  plant 
of  Arciiitecls  Wrigh*  &  SattriMee,  Bank 
oi  It.nly  Ulclg.,  Stockton.  CerLifioil 
check  for  :>200.  payable  to  the  clerk, 
required  with  each  bid.  Plans  may  In- 
had  from   ttic  architect.^. 


.SB;  \TTLE,  Wasii. — Scherer  iL-.  Carl- 
son, HI  Pine  street,  at  $77,890  awarded 
contract  to  erect  three-story  steel  and 
eoncrotc,  12  classroom.  Ravenna  School. 


STORES  AND  OFFICES 


I'lans   Being   Prepared. 

ADDITION  Cost,  $ 

SAN  FliANClSCO.  S  Bush  St.  N  of 
Kearny. 

One-story  reinforced  concrete  addition 
to  telephone  exchange  building. 

Owner — I'acilic  Tel.   4S:   Tel.   Co. 

Architect — Architectural  Dept.  of  Own- 
er, Mr.  Cobby,  Chief  Draftsman, 
Sheldon  Bldg.,   San  Francisco. 


Plans  Being  Figured. 

FlliE  ALAllM  STATION        Cost,  $2.-),000 

FRESNO,   Fresno    Co.,    Cal.      Divisadero 

and   Howard  Streets. 
One-story    and    basement    concrete    fire 

alarm   station. 
Owner — City     of    Fresno,       H.     Y.       St. 

George,  City  Clerk. 
Architects — Coates    &     Traver.     Powell 

Bldg.,  Fresno. 
Plans  may  he  had  from  the  City  Clerk. 


rians  Being   Prepared. 

AUTO    BLDG.  Cost,    $20,000 

SAN    FRANCISCO.        SW    Fell    St.    and 
\'an  Ne.'=s  Avenue. 

One-story      and    mezzanine      reinforced 
concrete  auto   accessories  building. 

Owner — Withheld. 

Architect — Arthur  S.   Bugbee,   26  Mont- 
gomery  St.,   San   Francisco. 
I'lans    will    be    ready    for    figures    in 

about    three   weeks. 


Cost,  $17,000 
S   O'Farrell   82-6    E 


I'lans   Completed. 

STORES,   ETC. 

SAN    FRANCISCO. 
Fillmore. 

One-story   brick   stores  and   meat   mar- 
ket. 

Owner — Leon  Lewis,  112  California  St., 
San   Francisco. 

Architect — Samuel  Lightner  Hyman,  68 
Post   St.,   San   Francisco. 


I'lans  Being   Prepared. 

OFBUCE    BLDG.  Cost,    $35,000 

SAN   JOSIO.   Santa   Clara   Co.,   Cal.     So. 

First   Street. 
One-story  reinforced  concrete  steel  and 

ti.rra   colta  oUice    building. 
Owner — Mutual  BuibliuK   .*i   Loan  Co. 
Architects — Binder    &    Curtis.    225Vj    !•- 

First    SI.,  San  Jose. 


Contract    .\  warded. 

KEr.MKS  Cost,   $36.0110 

SACRAMi:.\TO,  Cal.     No.  631  K   St. 
Ucpair  s   to   Interior  of  .-^tore. 
0\vner--('l.iU8a  Hi   Kraus. 
Architect — Not   Given. 

'onlraclor— Siller  Bron.,   I  CM!   13th   Av.-. 
•Sacranionlo. 


rians    Being    I'repand. 

BAKICKY  C.itt,   $IS,0(MI   to  $J().()ii!i 

I'A.^O  ROHLIOS,     .San   Luis     Obispo  Co., 

Cal. 
Two-^to^y   brick  bakcrj. 
Owner— (lOO.   Jacobs. 
Architect — Miller     &     Warmiki'.     iiir\ 

itiilg  .   OalvlniKl 


Cost.     $9,000 
S     Ellis     68-9      E 


Contract   Awarded. 

ItUILDI.Nt; 

HAN      FItA.NCISCO. 
Hyde. 

lOxcavnt Ion,  form  work,  concrete  and 
cement  work,  rough  carpenter,  re- 
inforcing steel  and  terra  ootta 
flues   for   building. 


Owner — E.     V.    Lacpy.     180    Jessie    St., 

San   Francisco. 
Architect — None. 
Contractor — Mission   Concrete  Co.,   Inc. 

Call  Bldg.,   San   Francisco. 


I'lans    Being    Prepared. 
ALTERATIONS  Cost,   $30,000 

SAN    FRANCISCO.      N    Sutter    between 

Kearny    Street    and    Grant    Ave. 
Extensive  alterations  to  grocery  store.- 
Owner — Goldberg-Bowen   Co. 
Architect — S.   Heiman,   57   Post  St.,   San 

Francisco. 


Contract    Awarded. 

OFFICE  BLDG.  Cost,   $10,000 

OAKLAND.      W   Broadway   150    W   17th 

St. 
One-story    brick    office    bldg. 
Owner    —    Oliver     Kehrlein.     Franklin 

Theatre,    Oakland. 
Architect — None. 
Contractor — F.     T.     Kennedy,     434     9th 

St.,    Oakland. 


I'lans    Being    Prepared. 

ALTERATIONS  Cost,   $50,000 

SAN  FRANCISCO.     Cliff  House. 

J^xtensive  interior  alterations  to  cafe. 
(It  will  be  enlarged  to  seat  550 
people;  the  kitchen  and  serving 
department  will  be  moved  to  the 
basem.ent;  the  interior  will  be 
elaborately  decorated.) 

Owner — Charles  Sutro. 

r.essee — Richard   P.   Roberts. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 


I'lans    to    be    Prepared. 

STORES  Cost,    $20. out) 

-MODESTO,     Stanislaus     Co.,     Cal.       SE 
Ninth  and  J   Streets. 

One-story    brick,    tile   and   concrete    (3) 
stores,    62x100. 

Owner — F.    E.    Smith,    922    0th    St..    Mo- 
desto. 

Architect — Not  Stated. 

A    portion    of    the    structure    will    bo 

leased    to    the    Western      Auto      Supply 

(■ompan>    of  Loa  Ajigeles. 


I'lans   Being    Prepared. 
f)FFICES  Cost,   $12,000 

J-^KLMA,   Fresno   Co..   Cal.      High   St. 
Two-story      brick      or    tile    stores      and 

othces.  40x70. 
Owner — Will    Stammers.   Selma,  Cal. 
.Vrchltect — Anton    Johnson,    Klngsburg. 

CalU. 


(Jrading  Figures  Being  Taken. 

STORE.   ETC.  Cost.   $30,000 

S.\N  PRAN"l.sCO.  S  Sutter  Street,  bet. 
Stockton    and    I'owell    Streets. 

I'wo-itory  and  basement  Class  C  store 
and    studio    building    (3    stores). 

Ownei- — Proctor   it    Chamberlain. 

.\rchltects — O'Brien  Bros.,  240  .Mont- 
gomery  .SI..   San   Francisco. 


LONO  BEACH,  Calif.- II.  H.  Lochrldge. 
700  Markwell  Bldg.,  Long  Beach.  Is 
preparing  plans  for  three  additional 
upper  stories  to  be  added  by  Contrac- 
tor John  D.  Seeric.  former  Long  Beach 
city  confmlssloner  to  Markwell  build- 
ing. Ocean  Front  and  Pino  Ave.,  Long 
l!.;ich;  $300,000.  The  Cleveland  Dis- 
count Co.,  Markwell  Bldg.,  Long  Beach, 
Is  flnnncing  the  operation  and  work  Is 
exiiected  to  start  Feb.  1;  rcinf.  concr. 
walls  and  (Is.,  comp.  rf..  cnam.  brick 
exier.,  terra  cotla  trim,  steel  sash  and 
Klnss. 


SEATTLE,  Wash. — Architect  John 
Cr.iham,  L.  C.  Smith  Bldg..  Seattle, 
granted  building  permit  to  erect  12- 
Btory  fireproof  ofTlco  building  for  the 
Dexter  Horton  Estate  at  the  southeast 
corner  of  3rd  Ave.  and  Cherry  St.; 
estimated  cost.  $l.O00.000.  Bids  are 
being  taken   from   seloclod  contraetori*. 

(Continued    on    Page    20) 
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Official    Proposals 


NOTICE   TO   BIDDKRS 


Oil    the     CoiiNtructioii    of  a     IVcTV   Si-ltout 

ItuildiiiK   tor  the  Ripon   I  iiloii   Ili^U 

School     District,     San     Josniiiiii 

County,   C'silifornia 


and 
;ii!d 


Notice  is  heieby  given  by  order  of 
the  Board  of  Trustees  of  The  I'JiJOii 
Union  High  School  District  that 
separate  proposals  will  be  received 
at  the  Ripon  Union  High  School 
Building,  located  in  the  Ripen  Union 
High  School  District,  in  the  town  of 
Ripon,  County  of  San  Joaquin,  State 
of  California,  until  Saturday,  February 
4th,  182S,  ui»  to  I  1'.  M.,  for  the  fur- 
nishing of  all  labor  and  materials 
necessary  for  ihe  consLruclion  of  the 
following  items  in  connection  with 
the  gymnasium  for  the  Ripon  TTnion 
High   School: 

1.  Carpentering^_Jabor,    lumljer 
millwork. 

2.  Excavating,      concrete,      tilo 
brickwork. 

3.  Plastering. 

4.  Painting  and  tinting. 

5.  Plumbing  and  sheet  metal   vvorlc. 

6.  Electrical    work. 
1.      Roofing. 

The  above  work  is  necessary  tor  the 
construction  of  this  gymnasium  build- 
ing in  accordance  with  plans  and 
specifications  on  file,  which  may  be 
seen  at  the  office  of  C.  H.  Young, 
903-4-5  Commercial  and  Savings  Bank 
Building,  Stockton,  California,  the 
authorized    architect    for    the    Board. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  de- 
posit for  not  less  than  10  per  cent  of 
the  amount  bid,  and  conditioned  that 
the  successful  bidder  shall  enter  into 
a  contract  in  accordance  witli  such 
bid,  and  file  with  said  Board  of  Ti-us- 
tees  a  surety  bond  to  be  approved  by 
said  Board,  both  as  to  form  and  sure- 
ties thereon,  within  five  (5)  days  aftei- 
acceptance  of  his  bid,  which  l^ond 
.■^hall  bo  conditioned  for  the  faithful 
fulfillment  of  the  contr.act  entered 
into,  and  to  be  for  at  least  fifty  per 
cent  of  the  amount  of  the  contract 
price  for  the  work  to  be  done  there- 
under. Upon  failure  of  the  bidder  to 
execute  such  contract  and  bond  with- 
in said  five  (5)  days  said  (en  per  cent 
of  the  a.mount  bid  shcill  be  forfeited 
to  said  Ripon  Union  High  School  Dis- 
trict. All  the  work  to  be  done  and 
materials  to  lie  furnished  shall  be  in 
accordance  with  the  plans  and  speci- 
fications herein  sjiecified,  and  all  bids 
herein  will  be  opened  at  the  hour  of 
1  P.  M.  on  the  4th  day  of  February, 
1922,  by  said  Board  of  Trustees  of  the 
Ripon  Union  Higli  School  Distiict.  iri 
the  County  of  San  Joaquin,  State  of 
California. 

All  bids  must  be  submitted  on 
forms  obtained  from  the  architect, 
said  Board  of  Trustees  reserving  the 
right   to   reject   any  and  all    bids. 

By  order  of  the  Board  of  Trustees 
of  the  Ripon  Union  High  School  Dis- 
trict, County  of  San  Joaquin,  Slate  of 
California. 

Dated   Jan.   101  h,  1922. 

JEAN    W.    HARD.    President. 

C.     K.     IMARTIXEBLI,     Clerk. 

M.    N.    POSTER. 

IRA    T.    MARTIN. 

M.   J.  COSGRIFK. 


IIIDS        WANTKD        FOR        PAI\riIVG, 

SHADES.    LIXOLFIIIVI.    KliECTUIC 

FIXTURES,   ETC. 


NOTICE   TO    CONTRACTORS 


Office  of  the  Board  of  Trustees  of 
the   Piedmont   High   School    District. 

Notice  is  hereby  given  thai  the 
Board  of  Trustees  of  the  Piedmont 
Hiarh  School  District,  Alameda  County, 
California,  hereby  calls  for  sealed  pro- 
posals to  be  delivered  to  the  Clerk 
of  the  Board  of  Trustees  in  the  main 
offlce  of  the  temporary  High  School 
building,  900  Magnolia  avenue,  at  the 
junction  of  Highland,   in  the  said  city 


of  Piedmont,  California,  until  Wed- 
ncHday,   February   8,    1022,    at   8   o'clock 

P.  M.  of  the  said  day,  for  the  comple- 
tion of  the  various  portions  of  the 
work  mentioned  below  in  connection 
with  the  new  two-story  concrete  High 
School  building  being  erected  in  the 
above  named  city,  all  in  accordance 
with  plans  and  specifications  made  lor 
the  same  Ijy  W.  H.  Weeks,  the  author- 
ized architect,  employed  by  the  Board 
to   which   reference   is   hereby  made. 

Segregated  bids  on  the  portions  of 
the   work   will    be   received  as   follows: 

CI)    Painting. 

(2)  Window  Shades. 

(3)  Slate    Blackboards. 

(4)  Linoleum. 

(5)  Stage   Scenery  and   Equipment. 

(6)  Steel    Dockers. 

(7)  Electric  Fixtures. 

(8)  School   Furniture. 

(9)  School     Furnishings. 

(10)   School   Wireless  Equipment. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Board  at  the  Tem- 
porary High  School,  900  Magnolia 
avenue,  junction  of  Highland,  Pied- 
mont, California,  between  9  A.  M.  and 
.S  P.  M.,  of  any  day  except  Safurd.ays, 
.Sundays  and  holidavs,  or  at  the  office 
of  the  architect,  W.  H.  Weeks,  369 
Pine  street,  San  Francisco,  California, 
during   office   hours. 

Complete  sets  of  said  plans  and  speci- 
fications may  be  had  by  any  pros- 
pective bidder  and  retained  until  8  P. 
M.,    February    8th,    1922. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  offlce  of  the  architect, 
and  be  signed  by  the  bidder,  accom- 
panied by  a  certified  check  for  at  'east 
ten  (10)  per  cent  of  the  amount  of  'he 
bid  or  proposal,  certified  to  by  some 
responsible  bank  or  banker  and  made 
payable  to  Harriet  A.  Haas,  Clerk  of 
the  Board  of  Trustees  of  the  Piedmont 
High  School  District,  to  be  retained 
liy  the  said  High  School  District  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract shall  be  awarded  fail  to  enter 
into  the  contract  after  the  award,  or 
to  give  bonds  required  for  the  faithful 
performance  of  the  contract,  or  any 
bond  required  by  law. 

Itids  ^\il!  be  opened  bv  tbe  P.o.iid  'f 
said  High  Seho.)l  District  en  Wed- 
nesday,   I'^eb- lary    8,    19L'2,   at    tl-e    Ip'ur 

of  8  p.  m.,  il,  tll.^  'ii:;.iii  Dlfi:;.?  of  the 
Temporary  His;'*!  Sch'^  il  bin 'ding,  990 
Magnolia  avenue,  at  lise  junction  ot 
Highland,  in  the  Si'id  city  <  f  Pied- 
mont. The  Board  reserves  the  right 
to  reject  any  or  all  bids  or  any  or  all 
item.s  of  such   bids. 

Dated  at  Piedmont,  California,  Jan- 
uary    16,     1922. 

BOARD  OF  TRUSTEES  OF  THE 
PIEDMONT  HIGH  SCHOOL  DIS- 
TRICT. 

H.   D.   BELL,  M.   D..   President. 

WALTER    S.    BRANX. 

HARRIET    A.     H.AAS.    Clerk. 


niDS      WANTED   FOR    ST.4TE      IIIOH- 
,WAY   IMPROVEMENT 


STATE    OF    CALIFORNIA 


DEPARTMENT   OF   Pl'BMC   WORKS 


C AMFORNTA  IIIGH>V.\Y  COM.MISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  ho  i  <■- 
eeived  at  the  office  of  the  California 
mjeh'»vay  Cominlssion,  51.5  Foniiu 
Iluildin;;.  Sacramento.  4'ai..  until  'Z 
o'elooli  P.  M..  on  February  14.  11122.  at 
which  time  Ihe.x'  will  be  publicl>-  oi)en- 
<'d  .and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Mendocino  County,  between  Forsyth^' 
Creek  and  Outlet  Creek  (1-Men-l-D.  E, 
and  F),  about  seventeen  and  three- 
tei'.lhs  (17.;')  miles  in  length,  to  be 
paved  with  either  Poitland  oemeii' 
concrete  or  Vntuminizcd   macadam. 

Santa  Clara  County,  between  San 
Felipe  and  Easterly  Boundary  (IV-SCl- 


,'i2-B  &  C).  abouc  sixteen  and  eight- 
tenths  (16.8)  miles  in  length,  to  be 
Kraded. 

Monterey  County,  between  King  City 
and  South  Side  of  Salinas  River  (V- 
\lon-2-F),  about  one  (1.0)  mile  in 
length,  0.5  mile  to  be  paved  with  as- 
phalt concrete  and  0.5  nsile  on  the 
Salinas  River  Bridge  to  be  surfaced 
v.itli  asphalt  concrete. 

I'lans  may  be  seen  and  forms  of  pro- 
)>osal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  .said 
office  and  they  may  be  seen  at  the 
oflicos  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  -vhich  the  work  is  situated. 
The  Division  Engineers"  office;,  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obisiio.  Fiesno 
and  Los  Angreles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
■-Votice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,   etc. 

The  Department  of  Public  Works. 
acting  by  and  through  tlie  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLLN'OTON, 
CHARLES    A.    WHITMORE. 
GEO.    C.    MANSFIELD. 
I'alifornia    Highway    Commission. 
AU.STIN  B.   FLETCHER. 

State    Highway   Engii.e.-r. 
C.   C.   CARLETON. 

Acting  Secretarv. 
I'Kted  January   16,   1922. 


niDS    WANTED   FOR   SCHOOL 

One   and   two-«tory  reinforced    couerete 
structure.     Estimated  cost,  910O.0OO 

NOTICE   TO    CONTRACTORS 


NOTICE  IS  HEREBY  (^IVEN  That 
dialed  bids  will  be  received  bv  the 
Tiustees  (if  the  Hayward  (Jr.-immar 
School  District  of  Alameda  Countv. 
C:!lifornia.  in  the  town  of  Havward 
for  the  construction  of  a  (^.rammar 
School  Building  at  Hayward,  Alameda 
(  ounty.  California,  as  per  p'ans 
and  specifications  on  file  with  the  Clerk 
of  said  Trustees,  in  the  town  of  Hav- 
ward, or  at  the  office  of  Henrv  C. 
Smith,  the  authorized  architect,  at  785 
Market  Street,  San  Francisco.  Cali- 
fornia. 

Plans  and  specifications  can  be  ob- 
lamed  from  the  Clerk  or  Architect. 
npon  deposit  of  the  sum  of  $25  which 
will  be  returned  when  said  plans  and 
specifications  are  returned  In  good 
condition    to    said    Clerk    or    Architect. 

Reference  to  plans  and  specifications 
are  hereliy  made  for  bids  inquired. 

Blank  forms  for  bidding  will  be  fur- 
iiished  upon   application. 

Said  bids  will  be  received  up  to  and 
inclndtoc:  February  8.  1022.  nt  R  o'clock 
P.  M..  ^Vednesduy.  bv  the  <r!erk  of  said 
Hoard  of  Trustees,  at  the  Havward 
Crammar  School.  B  street.  Havward. 
\lameda  County.  California.  Each  hid 
must  lie  accompanied  by  a  certified 
ihock  for  the  sum  of  ten  per  cent  of 
t'e  amount  of  any  such  bid  or  Ji.fioo.no 
I'o:-  general  bid,  conditionil  on  the  suc- 
<e.ssf«I  bidder  entering  inti>  the  con- 
tract, the  amount  of  said  check  to  be 
made  pavable  to  Clerk  of  the  Board 
if  Tru.stees.  Hayward  Grammar  School 
nisfrict. 

The  Trustees  reserve  the  right  to 
i''i"Ct  anv  or  all  bids. 

Bv  order  of  the  Board  of  Trustees, 
rravward   Gr-immar  Sohnol    District. 

DatPd  .'it  Ha-w.Trd.  CnUforni.''.  Jan- 
nar\-   12.   i'i22. 

(Signedl         .TACOB    HAP.DEi:.    JR.. 
Clerk  of  the  Board  of  Trustees  of  the 
Hayward  Grammar  School  District 
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TO   CALL  BIDS  FOR   SHELfc  £{&1JSG' 
EXTENSION 


NOTICE    TO    COATRACTOKS 


The  Bureau  of  Yards  and  Docks  has 
announced  that  proposals  "will  be 
opened  in  the  near  future  under  Speci- 
fication No,  -libl  for  extension  of  shell 
house  and  magazine  at  the  Mare  Island 
Navy  Yard.  

The  work  will  consist  of  a  one-story 
extension  to  the  shell -house  building 
No.  A-131  and  to  the  magazine  building 
No.  A-iao.  Kach  will  connect  with  and 
be  siinilar  to  the  h!Xisting  Luildings  and 
will  have  wood  finish  flooring  and  con- 
crete fill  on  reinforced  concrete  floor 
oase;  exterior,  reinforced  concrete, 
loading  platform;  concrete  foundationh 
on  timber  piles;  hollow  tile  walls  with 
exterior  stucco;  steel  columns  and 
trusses;  asbestos  shingle  roofing  on 
wood  deck;  and  a  lightning  protection 
sy&tem. 

Plans  and  Specifications  No.  4561  may 
be  obtained,  when  available,  by  appli- 
cation to  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C.  or  to  the  Commandant  ,  Navy 
Yard,  jVIare  Island,  California,  accom- 
panied with  a  postal  money  order  or 
check  for  ten  dollars  (JIO.OO)  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  as  security  for  the  safe  re- 
turn of  the  specifications. 

R.   P.   MARTIN, 
Lieutenant.    (CEC)    U.  S.   N., 
By    Diiection    of   Public    Works   Officer. 

♦ 

BIDS   WANTED   FOR  BRONZE  DOORS 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C.  Jan.  7.  1922— SEALKD  PRO- 
POSALS will  be  opened  in  this  office 
at  2  P.  >L,  Jan.  31.  1922,  for  thecon- 
struction  and  installation  of  bronze 
entrance  doors  and  frames.  Drawings 
and  specifications  may  be  obtained 
from  the  Custodian  at  Everett,  Wash., 
or  at  this  office  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wet- 
more,  Acting  SuiJervising  Architect. 
• 

BIDS    W.\NTED    FOR    CAST    IRON 
WATER  SI  FPL Y  LINE 


NOTICE   TO    CONTR.\CTORS 


OKFICE  CXDNSTHUCTING  QUAR- 
TERMASTER, HONOLULU.  II.  T.^ 
Sealed  proposals  for  materials  and  for 
labor  for  construction  of  abou.t  five 
miles  of  18-inch  and  24  inch  cast  iron 
water  suiJply  line  Schofield  Barracks 
Reservation.  H.  T..  will  be  received  and 
opened  at  12  noon,  March  9.  1922,  at 
this  office.  Plans  and  specifications 
can  be  obtained  here  or  from  Con. 
stnictlnB  Quartermaster,  Fort  Mason, 
San  Francisco,  Calif.,  on  deposit  of  ?25. 

♦ 

ninn      ^' ANTED    FOU      STATE    HIGH- 
WAY   IMIMIOVEMENT 


STATE    OF    CALIFORNIA 


IJKPARTIWENT     OF     PUBLIC    WORKS 


fil-IFOHMA  lIIfJHW^AY  COMMISSION 


NOTICE  TO  CONTRACTORS 

SEALED  PIIOPO.SALS  will  be  re- 
cplved  at  I  ho  office  of  the  ('nllfomln 
HlKbwaT  <°oninilMHlon,  tiiH  ■'"ornin 
Halldlnir^  Sncrnmrnto,  CnL.  unHI  9 
iiVlork  P.  M..  on  Frhrunrr  6.  1923.  at 
which  tini"  Ihoy  will  !)•■  publicly  open- 
ed and  read  for  conHlruoilon  In  ac- 
rordance  wlih  the  upociflratlons 
iherefor  to  which  Hpeclal  rcforcnce  l« 
made,  portlonH  of  State  lIlKliway  aa 
followii: 

Marlpoon  County,  between  Sierra 
National  Forr«r  and  Brlc«>bur)f  (VI- 
Map-IH-E).  about  flvfl  and  seven- 
tonthd  (5.7 »  mllPB  In  I<>nirfh  to  ha 
Rrnded. 

Plann  mnv  be  upon  and  forinw  of  pro- 
Itonal.  boiiclN.  contrnrt  and  npeclflca- 
tlonii  mnv  bi»  obfalnr-d  nl  I h^  «aM 
oftlop  and  they  nmv  be  Hocn  «»  Ihe 
oftlrpR  of  Ihp  DIvlMlon  KnRlnocrii  at  Lou 
AnRcli-H  and  Snn  Franrlnro,  and  at  the 
it(1\rt'  n(  Ihf  nivliiloii  I'",  nu  I  no  or  of  the 
^\^f\H^n^>  In  wblrh  t.hn  work  Im  rtiluatPd. 
Thr    ••  '•    ;-lnc(>ri»*   f.fflr-on  are   lo- 

Cfi '  '  itiTintiiiili .  Sacramento, 

Bhi.  I'  I-hIm  Ohlnpo,  Fri>ano 

and  i.-'"  '\n »'■'•■:'. 


•  No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL  D.  DARLINGTON. 
CHARLES   A.  WHITMORE, 
GEO.  C,  MANSFIELD. 
California   Highway   Commission. 
AUSTIN  B.  FLETCHER. 

State  Highway  Engineer. 
C,    C.    CARLETON, 

Acting  Secretary. 
Dated   January    9,    1922. 


BIDS  WANTED     FOR  HOSPITAL 

BUILDINGS 


NOTICE    TO    CONTRACTORS 


County    of    KingH,    State    of    Cnlifoniin. 


Sealed  proposals,  addressed  to  the 
Board  of  Supervisors,  County  of  Kings, 
State  of  California,  and  endor.sod 
"Proposnls  for  the  Construction  of  .Vn 
Isolation  Building  for  the  King--^ 
County  Hospital."  as  per  plans  and 
specifications  on  file,  will  be  received 
by  the  Board  in  its  chambers  in  the 
Court  House,  at  Hanford.  until  lltOO 
o'olook  A.  M.,  of  the  28th  day  of  Jnii- 
unry,  1922,  and  at  that  time  and  plac" 
will    be    publicly   opened   and    read. 

Plans,  .specifications  and  blank 
forms  of  proposal  for  work  may  bo 
obtained  at  the  office  of  the  Clerk  of 
the  Board  of  Supervisors  or  at  the 
County  Surveyor's  Office  at  Hanford. 
California,  on  payment  of  $5.00  (not 
returnable).  All  propo.sals  must  l)t' 
made  on  said  blank  forins.  must  give 
the  prices  proposed,  both  in  writing 
and  figures,  and  must  bo  signed  by  the 
bidder  with  his  address.  The  phrase- 
ologry  of  the  proposal  must  not  be 
changed  and  any  alteration  made  by 
the  bidder  will  make  the  proposal  in- 
formal  and    liable   to  rejection. 

Each  bid  to  be  presented  under 
sealed  cover  and  shall  be  accompanied 
by  cash,  a  bidder's  bond  or  a  certified 
check  made  payable  to  the  order  of  the 
Chairman  of  the  Board  of  Supervisors 
of  the  County  of  Kings.  State  of  Cali- 
fornia, for  an  amount  equal  to  at  least 
ton  (10)  per  cent  of  the  amount  of  said 
bid.  and  no  bid  shall  be  considered  un- 
lepf'  such  cash,  bond  or  check  is  en- 
clo.'''d  therewith,  such  cash,  bond  or 
check  to  be  returned  to  the  bidder 
unloBs  forfeited  under  the  conditions 
herein    stipulated. 

A  good  and  satisfactory  bond  will 
be  i-equired  for  the  faithful  perform- 
ance of  the  contr.'ict  In  a  sum  (>i|ual  to 
twenty-five  (25)  per  cent  of  the 
amount  of  the— contract,  and  a  further 
bord  In  a  sum  equal  to  one-half  of  Ihe 
fimount  of  the  contract  must  be  fur- 
ni.'ihed  as  required  by  the  terms  of  an 
act  of  the  legislature  of  the  State  of 
California,  cniltled,  "An  Act  to  Secure 
the  payment  of  the  claims  of  persons 
employed  by  Contractors  upon  Public 
Works,  and  the  claims  of  jn>rsons  who 
furnish  materials,  supplies,  teams.  Im- 
plements, or  machlTiery  used  or  con- 
iMimed  by  .such  contractors  fn  the  per- 
formance of  such  works,  and  prest-rib- 
'ng  the  duties  of  certain  publlr  otficers 
with  respect  thereto."  approved  M.ay 
10,  1919.  known  as  »hapt<r  .103  of  the 
.■^itatutes  of  1019  The  curetles  on  both 
bonds  mnsi  Ix'  npi)roved  by  the  Board 
of  ."^upervlBorB. 

The  quant  II  IcB  to  he  bid  on  are  as 
follows: 

Type  No.  1.  Isolation  bu'ldlnir  of 
hollow  tile  construction  an  per  plans 
and    Mperincnt  Ions. 

Type  No.  S.  Tho  sflmo  but  of  brIiU 
const  nicllon. 

The  hiddi  r  to  whom  the  contract 
may  'ic  awarded  will  bo  required  lo 
appear  at  the  offlco  of  the  Board  of 
SupervlHors  with  the  sureties  offered 
by  bim.  and  execute  n  contract  within 
ton  (10)  days,  (not  Inclndlnsr  .•■•undny) 
after  It  Is  awarded  to  him  In  <i\nt>  of 
falluro  or  ticKlect  to  do  so,  he  may  be 
considered  as  havlnnr  abandoned  It. 
nnd  Ihe  rnwh  bond  or  cbofl<  n<'Com- 
pnnvlnar  tb*^  proi)osal  may,  nt  the  op- 
tion'  of    the    Board    of    Supervisor*     bo 


forfeited  to  the  County  of  Kings,  State 
of  California. 

All  bids  will  be  compared  on  the 
basis  of  the  estimated  quantities  of 
work  to  be  done,  as  shown  in  the  spec- 
ifications. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  ariy  or  all  proposals. 
BOARD  OF  SUPERVISORS  OF  THE 
COUNTY  OF  KINGS.  STATE  OF 
CALIFORNIA, 
By  A.  F.  SMITH,  Chairman. 
Attest:  E.  F.  PICKEUILL,  Clerk. 
Hanford.    California,    Januarv    4,    1922. 

(Seal.) 
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BIDS      WANTED    FOIl    STATE      HIGII- 
^VAY  IMPROVEMENTS 


STATE  OF   CAIIFORNIA 


DEPARTMENT     OF     PUBLIC     W'OBKS 


CALIFORNIA  HIGHWAY  CO.tlMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Calirornia 
HiiclMvny  ConiniiHsion,  .%!.%  I^nruni 
BuildinK,  Snornnientn,  Ciil.,  until  2 
o'clock  P.  M..  on  January  30,  1822,  at 
which  time  they  will  be  publicly  o|ien- 
ed  and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Santa  Clara  County,  between  San 
Felipe  n"d  Fnsterly  Boundary  (IV- 
SCI  ■12-1'.  i':  O  about  sixteen  and 
eighl-icnihs  ll6.^)  miles  in  length,  to 
be   graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
oflfices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  ofilces  are  lo- 
cated at  Williis.  Dunsmuir.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and   Los   Angeles. 

No  bid  will  be  received  unless  It  ia 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 

CHARLES    A.    WHITMORE. 

GEO,    C,    MANSFIELD. 
California   Highway  Commission. 

AUSTIN    B.    FLETCHER. 

State    Highway    Engineer. 

JOHN   F.   GALVIN, 

Wocretary. 
Dated    .lanuary    3,    1922. 


CLEVELAMI     IMIICnVSES     PIMPING 
EUl'IPMENT 


The  Dravo-Doyle  Comi)any  of  Pitts- 
burg. Pa.,  has  been  awarded  a  con- 
tract by  the  City  of  Cleveland  for 
eight  steam-driven  centrifugal  pump- 
ing units,  covering  the  mechanical 
equipment  of  the  Fairmont  I'umplnff 
Station  to  cost  1410,950.  The  machlnea 
will  be  able  to  pump  .TOO, 000. 000  gal- 
lons of  water  a  day  and  the  turblnea 
will   have    12.000    h<)r.<«epower. 


DISSOLVE     PARTNERSHIP 


The  co.partnership  of  James  & 
Druckor.  heating  contractors.  460 
Hayes  has  dlsunlved.  By  mutual  agree- 
ment. Mr  C  Orncker  will  complete 
nil  uncomplnied  contracts  and  .'iHsume 
aU  llnblllties  All  outHtnndlng  ac- 
r-ounts.  merchandise,  shop  equipment, 
etc.,  becomes  the  property  of  C. 
Druokar, 
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BRIDGES,   DAMS   &    HARBOH 
WORK 


SAN  RAKAEL,  Marin  Co.,  Cal.  Tho 
CMty  Council  will  shortly  issu(t  o;ill  tor 
bids  lor  dredging  llie  inner  liailior  of 
the  San  Kafael  orinal.  10ugfiii>  \v'. 
Sinith.  City  Clerk. 


MKRCED,  Merced  Co.,  Cal.— Until 
Jan.  30,  10  A.  M.,  bids  will  be  received 
by  P.  J.  Thornton,  county  clerk,  for 
constructing-  reinforced  concrete  hridge 
on  Hilmar-Irwin  Stevinaon  road  over 
Lateral  7,  Turlock  Irrigation  DLstrict 
Canal,  Road  District  4;  (Brlds;-.-  80). 
A.  E.  Cowell,  county  surveyor. 


CALIFORNIA— State  of  California 
has  filed  application  with  the  War 
Department  to  construct  new  steel 
swing  bridgre  over  San  Joaquin  river 
at  Mossdale  on  the  state  highway.  The 
Western  I'aciflc  Railroad  is  also  plan- 
ning to  reconstruct  its  swing  bridge 
at  the  crossing  of  the  river  one  mile 
south  of  Mossdale. 


OAKLAND,  Cal.— Until  Feb.  20.  10 
A.  M.,  bids  will  be  received  by  super- 
visors for  constructinc:  Carroll  over- 
head crossing,  a  reinforced  concrete 
viaduct  over  tracks  of  Central  Pacific 
railway,  southwest  of  Altamont  in 
Murray  Township;  estimated  cost. 
$68,000.  Project  involves:  500  cu.  yds. 
grading  and  excavation;  1.600  cu.  yds. 
1-2-4  mix  concrete:  260,000  lbs.  rein- 
forcing steel;  R.SOO  lln.  ft.  reinforced 
concrete  piles.  Geo.  A.  Posey,  county 
surveyor  Plans  may  he  had  from 
cruntv  ci°rk  or  from  offlce  of  surveyr. 

SAN  JOSE,  Santa  Clara  Co..  Cal. — 
W.  S.  Dow.  San  Jose,  at  $2,495  submits 
low  bid  to  supervisors  for  constructing 
reinforced  concrete  revetment  on  Bod- 
fish  mill  road.  Only  other  bidder:  Wm. 
lindeke.  $2,792.  Surveyor's  estimate, 
.■^.S.eOO.      Taken    under    advisement. 


SAN  DIEGO.  Cal. — Hydraulic  Engi- 
neer H.  N.  Savage,  has  recommended 
to  council  immediate  construction  of  a 
dam  at  Mission  Gor^e,  estimated  to 
cost  $3,250,000.  including  a  filter  plant 
and  a  conduit  to  the  city  at  11th  St. 
and  south  side  of  Balboa  Park  He 
proi>oses  a  gravity  type  masonry  dam 
116  ft.  high  impounding  87,000  ae.  ft. 
water.  He  estimates  the  cost  of  a 
dam  at  El  Capitan  site  at  $4,500,000. 

STOCKTON.  San  .Joaquin  Co.,  Cal.— 
TTntil  Feb.  7.  10  A.  M.,  bids  will  be 
received  by  Eugene  D.  Graham,  rounty 
clerk,  for  dismantling  the  McMullen 
Lake  bridge  on  the  Durham  Ferry 
road  in  Castoria  Road  District,  and 
construct in.sr  an  earth  fill  to  replace 
bridge.      F.    E.    Quail,    county    surveyor. 


SEATTLE.  Wash. — Union  Brirlce  Co.. 
Central  Pldsr..  at  $33,699  submits  low 
bid  for  construct in.t'-  200-span  bridge 
with  cone.  floor  at  Upper  Yakima 
•  rossing  in  Kittitas  county.  .fohn  R. 
Mires,  county  engineer. 


INGLEWOOD.  Los  Angeles  Co.,  Cal. 
-  A  petition  has  been  filed  with  coun- 
i>-  supervisors  for  formation  of  a 
drainage  district  under  Drain  DiRt.  Imp. 
Act  of  1919  to  construct  a  ditch  or 
drain   southwent   of  Inglewood   to  con- 


nect  with   present   ditch   at    Hawthorne 
and  I^ennox  Aves. 


IRRIGATION  PROJECTS 


SPOKANE,  Wash. — Spokane  Con- 
crete Pipe  Co..  awarded  contract  by 
Grand  Forks  Irrigation  District,  near 
Grand  Forks,  B.  C,  for  furnishing  con- 
crete pipe  in  sizes  ranging  from  6  to 
26  inches. 


OROVILLE,  Butte  Co..  Cal.— Engi- 
neer J.  M.  Howells,  58  Sutter  St.,  San 
Francisco,  preparing  plans  for  pro- 
posed Thermalito  and  Table  Mountain 
Irrigation  Districts,  in  the  vicinity  of 
Orovillc.  Work  will  involve  the  con- 
struction of  ditches,  2  earth. fills  dam. 
It  is  expected  that  construction  will  be 
started  in  April.  Estimated  cost.  $250.- 
000. 


BAKERSFIELD.  Kern  Co.,  Cal.— Pe. 
titions  are  being  circulated  for  the 
organization  of  an  irrigation  district 
to  embrace  approximately  260.000  acres 
and  which  comprehends  storage  of 
Kern  river  waters,  development  of 
hydro-electric  power  and  draining 
water-logged  lands  in  Kern  Valley. 
Cost  of  the  district  would  be  between 
$15,000,000  and  $29,000,000,  according 
to  estimates  of  the  state  engineering 
department  which  after  a  survey  of 
water  conditions  reported  the  project 
feasible.  Herman  T.  Miller  of  Ledro. 
is    a    prime    mover    in    the    project. 

KNIGHTSEN,  Contra  Costa  Co..  Cal. 
—John  Kristich,  Kings  City,  at  $41,561. 
awarded  contract  by  Knightsen  Irri- 
gation District,  for  furnishing  machine 
made  concrete  pipe,  digging  trench, 
laying  pipe  and  backfilling. 

For  furnishing  5.000  ft.  27-in.  rein- 
forced concrete  pipe,  contract  was  let 
to  Western  Reinforced  Concrete  Pipe 
Co.,  6th  and  Utah  Sts..  Los  Angeles, 
the  district  to  dig  trench,  laying  pipe 
and  backfill.  W.  F.  Wooley,  chief  en- 
gineer for  district. 


MADRAS,  Ore. — Until  Jan.  31,  bids 
will  be  received  by  Jefferson  Water 
Conservancy  District,  A.  D.  Anderson, 
secretary.  Madras,  Ore.,  for  construc- 
tion of  a  $4,000,000  irrigation  project, 
from  plans  prepared  by  Engineer  R. 
W.  Rea.  221  Lumbermen  p  Bldg..  Port- 
land, Ore. 


Engineers    and    Contractors 
PLEASE  NOTE 

We   are  California  Factory 
Distributors    tor 

KLAXON  CO. 
HORNS  AM)  BELLS 

for    (^<Mle    SlKnula.    .\larni.«,    Time 
Slfninls,  etc. 

ALEXAXDER     MILBURX     CO. 
Cnrbido  Flare  Lights  and  Oxy- 
Aoetjiene  "Welding  and  CnttJng 
Apparatus 

We  are  at   your  service 


E.  D.  BULLARD 

268  Market  St.,   San  Frandsco 

Phone   Donslui   1118 


LIGHTING  SYSTEMS 

FRESNO.  Fresno  Co..  Cal. — H.  W. 
Siitt,  engineer,  Fresno,  commissioned 
l>y  trustees  to  prepare  plans  for  in- 
stallation  of  electrolier  system. 


.■SACRAMENTO.  Cvl — Ciiy  Engineer 
Albert  Givan  completes  specifications 
for  installing  electroliers  in  Third  Avf. 
between  34th  and  35th  St.s..  and  in  35th 
St  between  Third  and  Fifth  Ave.«. 
AUial  standards   will    be   installeil. 


SAN  IJAFAEL,  Marin  Co.,  Cal.— City 
Trustees  declare  Intention  to  have  in- 
stalled a  modem  lighting  sy.stem 
throughout  the  city.  Eugene  W. 
.'>inlth,  city  clerk. 


BURLINGAME,  San  Mateo  Co..  Cal. — 
.\tlas  Electric  Co.,  185  Stevenson  St.. 
San  Francisco,  at  $1,111,  awarded  con- 
tract by  city  trustees  to  install  10  Iron 
electroliers  in  Main  St.  and  San  Mateo 
Drive.  Other  bidders:  Roberts  &  Co.. 
San  Francisco.  $1,200;  Watts  Electric 
Co.,  $1,490.     Engineer's  estimate.  $1,250 


MACHINERY 


SANTA  ROSA,  Sonoma  Co..  Cal. — 
.supervisors  reject  bid  of  Adams  and 
Brauch  for  constructing  asphalt  heat- 
ing plant  at  corporation  yard.  R. 
Press  Smith,  county  surveyor. 


PORTLAND,  Ore. — Until  Jan.  30.  2 
P.  M..  bids  will  be  received  by  S.  C. 
Pier.  City  Purchasing  Agent.  208  City 
Hall,  for  furnishing  approximately  2000 
tons  of  oast  iron  pipe  for  water  works. 

Separate  bids  same  date  for  furnish. 
ing  approximately  4S,000  pounds  olf 
.special   castings   for   water  works. 


PORTLAND,  Ore. — Port  of  Portland 
Commission,  Spaulding  Bldg..  prepar- 
ing specifications  for  a  pile  -Irlver. 
bucket  and  dipper  dredge  for  perma- 
nent construction  work  on  channels 
and  public  docks. 


FRESNO,  Fresno  Co  .  Cal. — Until  .'an. 
26.  3  P.  M.,  bids  will  be  received  by 
R.  Y.  St.  George,  city  clerk,  for  fur- 
nishing 63.480  ft.  of  lead  covered  cable 
for  fire  alarm  system;  estimated  cost. 
$14,000      Wm.  Stranahnn.  cPy  '^nijineer. 

OAKLAND,  Cal. — Moore  Shipbuilding 
Co..  has  contract  to  repair  Shipping 
Hoard  liner  "Empire  State."  Approxi- 
■nately    $38,000    will    be    expended. 


MODESTO.  Stanislaus  Co.,  Cal.— F. 
H.  Webb,  1005  M  street,  awarded  con- 
tract by  Modescto  Irrigation  District 
to  lay  and  band  600-lin.  ft.  12-in.  pipe 
on  Felucca  ranch.  $0.20  lin.  ft.  for  pipe 
and  $8  each  for  (2)  manholes.  Percy 
Jones,   chief  engineer  for  district. 


M.\DERA.  Madera  Co..  Cal.— Until 
I''el:>.  6.  bids  will  be  received  by  (.'ity 
Trustees  for  furnishing  a  75-horse- 
nower  motor  turbine  pumping  plant 
with  capacity  of  950  gallons  per  niinui<  . 
Irank   NIkirk.  Citj    Engineer. 


SAN  FRANCISCO— Following  bids 
submitted  to  Board  of  Public  Works 
for  furnishing  and  delivering  cab'.e 
and     splicinr     materials     for     use     on 
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Municipal  Railway  extension,  under 
Contract  No.  129:  Standard  Under- 
ground Cable  Co.,  First  National  Bank 
Bldg.,  $12,200.23;  U.  S.  Steel  Products 
Co.,  Rialto  Bldg.,  $12,787.26;  John  A. 
Roeblings  &  Sons  Co..  646  Folsom  St., 
$13,013.50.  The  Safety  Insulated  Wire 
and  Cable  Co.,  5S9  Howard  St.,  bid 
only   under   Section   A;    bid,    $9,106.56. 

ANAHEIM,  Orange  Co..  Cal. — Bids 
will  be  taken  at  once  for  drilling  a  new 
well  at  the  city  water  plant  and  for 
furnishing  an  auxiliary  pump  under 
the  $30,000  bond  issue  recently  voted 
for  water  works  extensions. 


ARCADIA,  Cal.— l.acy  Mfg.  Co..  Los 
Angeles  was  aw.'irO'd  contract  for  fur- 
nishing and  laying  5400  ft.  12-in.  rivet- 
ed steel   pipe   on    S.   Baldwin   Ave. 


LOS  ANGELES.  Cal. — Bids  for  erec- 
ting two  reinforced  concrete  water 
tanks,  50  feet  high  and  50  feet  diame- 
ter, are  being  received  by  New  La  Paz 
Gold  Mining  Co.,  524  Washington  Bldg., 
Los  Angeles.  Tanks  will  be  .located  35 
miles  south  west  of  Bouse,  Arizona,  on 
Parker  cut-off  of  Santa  Fe. 


RAILROADS 


EL  PASO,  Tex. — Dudley  &  Orr  of  El 
Paso,  have  a  contract  to  grade  and 
construct  culverts  on  47  miles  of  pro- 
posed Chihuhua  &  Oriente  Railway  in 
Mexico;  T.  Hicklin  of  Ajo,  Ariz.,  chief 
engineer. 

OROVILLE,  Butte  Co.,  Cal. — S.  J. 
Norrls,  chief  engineer  for  Hutchinson 
Lumber  Co.,  preparing  plans  for  6-mile 
extension  to  railway  into  timber  lands; 
estimated  cost   $138,000  a  mile. 


WOODLAND,  Yolo  Co.,  Cal.— Right- 
of-way  deals  closed  by  the  Western 
Pacific  indicate  the  company  is  plan- 
ning Imrriertiate  construction  of  exten. 
sions   to    its   sy.?tem   in   this   territory. 


EUREKA.  Humboldt  Co.,  Cal. — City 
Council  awards  contract  as  following 
for  furnishing  materials  for  municipal 
railway: 

20  tons  of  car  wheels  to  the  Griffin 
Wheel  Co.  at  $66  per  ton,  12,000  feet 
of  copper  trolley  wire  to  the  Pacific 
Slates  Electric  Co.  at  17  cents  per 
IKiund,  300  redwood  ties  to  the  Cogge- 
Rhall  Launch  and  Towboat  Co.  ;it  65 
rents  each  and  500  ties  to  W.  P.  Mc- 
Iiitlre  at  50  cents  f.  o.  b.  Alton  or  58 
contB  f.  o.  b.  Harry  H.  Hannah,  city 
engineer. 


SEWKh'S,     ^TL'ICET     WORK, 
ROADS    &    WATER    SYSTEMS 


YI.'BA  CITY.  Sutter  Co..  Cal. — Sui)er- 
vliiorM  will  fiHk  bids  about  Fob.  7,  for 
eiinntructlnK  2.55  miles.  Lnog  Brldge- 
Tjirko  road;  15-ft.  wide.  6-ln.  thick. 
Involving:  3soo  yds.  Huftc  House 
rock;  5  eu.  yd.  concrote  hoadwalla; 
ri,li!i6  cu.  y(\n.  irrading;  100  lln.  ft.  oul- 
v«rt    pip*    and    2f>0-ft.    Kuard    rail. 

i'lana  hrlnw  completed  nnd  bldn  will 
be  naked  iibnut  Feb.  7  fur  Improvlnff 
Flrnt  8t  .  In  town  of  Morldan;  0.4 
mlla  relnf<»rred  concroie  jinviimonl,  15 
ft.  wide,  C-ln.  thick;  Involvlnn:  600 
«ni.  yds  pavemi-nt;  8ri20  Bf|.  ydn.  Krnd, 
InK;    eKiUnaled    ront,   $10,000. 

HIda  will  ho  naked  about  March  7 
for  CBuTinlon  C'Tnera  rnnd  from  Yubn 
Clly  N'ler.joiipi  road  to  O'Mnnnlon  Por- 
nTa,  2  mlloa.  eruahed  rock  pavement. 
IS-ft.  wide.  B-ln.  thick;  Involvlnu: 
soon  tona  cruNh^d  rock  and  2000  cu 
yds.    tffAdlnv;    «atlm«t«d   coat,    $10,000. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  Council  declares  intention  io  con- 
struct sanitary  sewers  in  blocks  4,  5 
and  6,  in  City  Park  Terrace,  involv- 
ing: 36.00  lin.  ft.  4 -in.  sewer  pipe  in- 
cluding 2  4-in.  diameter  15  degree 
curved  branches;  3,468.33  lin.  ft.  6-iri. 
sewer  pipe  including  90  6-in.  by  4-in. 
wye  branches;  8  6x4-in.  reducers;  3 
6x6. in.  double  wye  branches:  16  4  ft. 
diameter  manholes;  converting  2  exist- 
ing manholes  and  flush  tanks  into 
regular  circle  manholes;  1  4-ft.  di- 
ameter manhole  and  flush  tank  cnr!- 
plete;  2  4-ft.  diameter  manholes--  and 
flush  tanks  usln;?  flushing  apparatus 
from  existing  manholes.  W.  B.  Ho^an, 
city  engineer. 


COAVELL,  Contra  Costa  Co.,  Cal. — 
Hannah  Bros.,  142  Sansome  street.  San 
Francisco,  at  $21,442.26  submits  low  bid 
to  Henry  Cowell  Lime  and  Cement  Co.. 
2  Market  street,  San  Francisco,  for 
constructing  concrete  streets  in  town 
of  Cowell.  Other  bidders:  L.  L.  Page. 
?23,745.66;  Hutchinson  Co.,  $24,493.00. 
Taken  under  advisement.  One-third 
will  be  paved  with  6-in.,  one-third,  7-in. 
and  one. third  8-in.  thickness.  Work 
under  supervision  of  R.  R.  Arnold,  Con- 
tra Costa  County  surveyor. 


LOS  ANGELES,  Cal.— J.  G.  Beckjord. 
71S  San  Fernando  Bldg.,  awarded  con- 
tract at  $25,000  for  paving  with  3l^-in. 
oil  macadam,  George  St.  and  other  Sts. 
In  Road  Imp.  District  No.  194,  Lomita; 
contract  including  curb  and  sidewalks. 


MODESTO,  Stanislaus  Co.,  Cal. — Mo- 
desto PaA  ing  Co.,  nth  and  N  Sts.. 
Modesto,  awarded  contract  by  cit.v 
council  to  impro^■e  6th  St.,  between  I 
and  K  .Sts.,  involving:  40,000  sq.  ft. 
grading;  27,600  sq.  ft.  4.in.  cement 
concrete  base  with  I'/i-in.  Bitulithic 
surface;  1,600  lin.  ft.  concrete  curbs 
and  2,400  sq.  ft.  concrete  gutter.  Geo. 
H.    Freitas.   city    engineer. 


LOS  ANGELES,  Cal.— James  Martin. 
789  Lyon  St.,  submitted  the  lowest  bid 
at  $21,426.94,  time  90  days,  for  grading 
a  20  acre  tract  at  N.  E.  cor.  Hillhurst 
Ave.  and  Franklin  Ave.,  Involving  64.- 
000  cu.  yds.  at  33»/^c  yd.  George  AV. 
Tuttle.    532    Mason    Bldg.,    engineer. 


GLENDALE.  Ariz. — J.  L.  Hoopes, 
Tuscon,  awarded  contract  at  $95,516.35 
for  paving  Glendalo  Ave.  and  other 
streets,  Involving  about  27,376  s(|.  yds. 
.".-in.  :ind  6  in.  concrete  pavement,  curb 
and  laying  water  pipes.  Other  bids 
were:  .1.  I >.  Htrwell,  Glondale,  $100.- 
250.07:  McPeak,  Burton  &  Bruckman, 
Los  Ang.  les,  $101,753.40:  White  &  Mil- 
ler,   I'hoonlx.    $110,108.70. 


WTIOCir,  Cnnira  Costa  Co.,  Cal.-- 
(Mty  Trustees  planning  to  pave  with 
t-ln.  concrete.  10th  St.  between  G  and 
I  Sts.,  and  H  St.  between  9th  and  10th. 
Hids   win   he   asked   shortly. 


LOS  ANGELES.  Cal.— Geo.  H.  Os- 
wald. 366  E  5Sth  St..  awarded  contract 
at  $77.72B  26  for  Improving  York  Blvd. 
between  Pana(lena  Ave.  nnd  Ave.  66. 
Involving:  220,(158  sq.  ft.  grading;  220.- 
O.'is  H(|.  ft.  Hspbaltlc  paving;  269  sq.  ft. 
eiincrcte  paving.  Including  grading:  81 
ft.  curb;  178  aq.  ft.  walk:  8846  h(i.  ft. 
eoncrete  gutter;  31.36  ft.  house  con- 
iMCtlon  Bowers;  3  culverts 


.MANTA  ROSA.  Sonoma  Co.,  Cal.— - 
I  •mil  Fell.  16.  12  M..  bids  will  be  re- 
(•<iv.  d  by  AV.  W.  Fell,  Jr..  county  clerk, 
for  crmstructlng  guard  mil  along 
Norlhweatern  Pnclflr  at  Hlonldo;  ap- 
proximately 1850  ft.  U  Press  Smitb. 
county  stirveyor. 


REnniNr;  Shaatn  Co.  Cal— C|iy 
Trusteca  aoek  th*  conatructlon  of  a 
■n>)way  ima<>r  the  tracke  of  tha  South- 


ern Pacific  at  Placer  Streets.  The  cost 
of  construction  is  to  be  borne  equally 
by  city  of  Redding  and  railroad. 


OLYMPIA,  Wash.— In  an  effort  to  re- 
lieve the  unemployed  the  City   Council 
proposes  to  improve  streets  in  five  dis 
tricts;    estimated   cost,    $300,000. 


WALLA  WALLA,  AVash.  —  AVa:'. 
AA''alla  Water  Commission  received  s 
bids  for  furnishing  11,250-ft.  24-i:;. 
steel  pipe  for  water  extensions.  Md.'^- 
favorable    bids    follow: 

AA'estern  Pipe  &  Steel  company,  i-";;;; 
Francisco,  24 -in.  riveted  steel  pipe  wiih 
V4-in.  wall,  $3.72  per  ft.;  Albina  Marine 
Iron  AVorks,  Portland,  24-in.  riveto  , 
steel  pipe  with  '.1 -inch- wall,  $3.74  i-. 
ft;  AVillamette  Iron  Works,  Portlau.l 
24.in.  riveted  steel  pipe  with  .".  n^-.: 
wall,    $4.45. 


PENDLETON.  Ore.— Until  Jan.  26.  il 
A.  M.,  bids  will  be  received  by  lUr ' 
tilla  County  Court.  L.  J.  Shann  m 
county  road  mastt.r.  for  constnu". i:  ^ 
Unit  2  of  Butter  Creek  higiiw.iy.  . 
miles  of  grading  imd  grave!  siirfacm^: 
22,380  yds.  excav;'{ion;  10,  ISO  yds  -i' 
surfacing. 


OAKLAND,  Cal. — City  Council  vr,  , 
$17,f>00  to  construct  scenic  boulevai  i 
aloim:  west  hiM.k  i.f  Lake  Mcrritt.  in- 
volving the  construction  of  a  retainiim 
wall.     Geo.    Mattis,    city   engineer. 


SEAL  BEACH.  Orange  Co..  Cal.—  In 
111  8  P.  M..  Jan.  26,  bids  will  be  re- 
ceived by  City  Clerk  B.  B.  Brown  fi  ■. 
constructing  a  water  distributing  .>5y.-~ 
tem  Involving  17,275  ft.  2-in.  standar^i 
screw  pipe;  12,125  ft.  4-in.,  5410  ft.  6-in 
and  248  ft.  8-in.  Class  B  cast  Iron  pi)i^ 
with  necessary  valves  and  8  Are  hy- 
drants, .all  materials  and  labor  to  iw 
furnisiied  by  contractor.  Olmsted  and 
Gillelen,  Hollingsworth  Bldg.,  Los  An- 
•-;eles,  consulting  engineers. 


CEItES,    Stanislaus    Co.,    Cal.— Tow 
lOngincer  Booth  preparing  estimates  <>: 
cost  for  paving  Fourth  street,  from  tli. 
lilghway    to    the    Ba.nk    of   Ceres    bulhl. 
ing. 


EL  CENTRO,  Imperial  Co.,  Cal.— 
street  paving  i>rogram  has  been  out 
lined  by  city  council  and  preparatio 
of  plans  and  specifications,  and  neces 
sary  proceedings  have  been  starto. 
The  following  streets  will  be  pavi 
with  cement  concrete  base  and  aspli.il 
tic  Surface:  Orange  between  Third  an 
Fourth:  Third  between  Orange  an 
Commercial;  Commercial  between  Tbir 
and  Fourtb:  F'ourth  between  liroMii 
w.ay  and  Coinmerci.'il;  throe  allev  ■ 
Following  sti'eets  will  be  p.aved  wii 
blt'.im.  base  with  asphaltic  surfa<  . 
Orantre  between  Fourth  and  Elghili 
AVonaley  hefwei-n  .«?ixth  and  Sevenii 
A'Ine  between  Fourth  nnd  Seventli 
.Sixth  between  I'nrk  and  El  Conti-. 
Fifth  between  Park  and  Euclid;  I 
Centro  between  Fifth  and  .Sixth;  Com 
nierclal  between  Ftiurib  nnd  Fifth  an 
Holt  between  Fifth  and  Sixth. 


RIO  VISTA.  Sonoma  Co.,  Cal.— i:n 
ulneers  ChnH.  !•'.  Sloan  Co.,  Santa  i  • 
Itldg.,  S.nn  Frnnclsco.  have  been  cnn 
niisaloRcd  by  city  trustei.s  to  prcpsn 
plana  for  nn  extensive  paving  pr 
cram.  Street  commlttoe  has  b<  . 
dli'cct*d  to  submit  a  report  on  strei  i 
to  ho  Improved  .nnd  recommend  tyn. 
of  pavement. 


OLYMPIA.  AVash, -- Sljite  Hlghw  . 
•  'oinmlsslon  preparing  siieclflc.-it  Ion 
for    follnwlng    work: 

f>lymplc   hlgbwny     Kamllohle   to   .Mi' 
creoV   (near   Slu>llon>   66   miles  pavin 
Hrady-Moiiteaano      aud      McClrary 
ThuMton   county   lino,   pavlfiy. 
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Ocean  Beach  highway — Chehalis  to 
Adna,  4.57  miles  paving-. 

Inland  Empire  highway — Buena  to 
Zillah,  6  miles  paving,  Yakima  county 
matching  federal  funds;  Dixie  north, 
5',i  miles  paving,  contingent  on  Walla 
Walla's  matching  federal  funds;  Dar- 
ford  to  Denison,  8  miles,  paving,  state 
and  Spokane  county  matching  federal 
funds. 

Sunaet  highway — Closing  of  gap  in 
pavi'ng  l^etween  Wenatchee  and  Cash- 
mere. Chelan  county  matching  federal 
funds. 

Jn  addition  a  state  job  of  grading 
5  miles  between  Davenport  and  De- 
lilion  on  state  road  No.  22  will  be 
ready  for  bids  soon. 


EAST  SAN  DIEGO,  Cal.— City  Engi- 
neer E.  Paul  Ford  has  been  instructed 
l>y  city  trustees  to  prepare  plans  and 
estimates  of  cost  for  a  complete  mun- 
icipal water  system. 


PHOENIX.  Ariz.— Warren  Bros.  Co. 
awarded  contract  at  $19,S77  for  paving 
Buchaiian  St.  from  Central  to  Third 
and  contract  at  $6696  for  paving  West- 
moreland from  Third  to  Fourth  Ave. 


OROVIT.LE.  Butte  Coi,  Oal.— Until 
Jan.  31.  1.30  P.  M.,  bids  will  bo  re- 
ceived by  C.  P.  Belding,  county  clerk, 
for  4.500  cu.  yds.  earth  excavation  on 
Gridley  and  Colusa  County  Bond  road, 
n.'irry  H.  Hume,  county  road  eTigineer. 


BAKBRSFIELD.  Kern  Co.,  Cal.— 
City  Council  decides  to  call  election  to 
vote  bonds  of  $1,500,000  to  finance  the 
purcliase  of  the  two  water  systems  In 
the  city  into  one  publicly  owned. 
Should  the  issue  carry  provision  is 
made  for  the  purchase  of  reserve  equip, 
ment  that  would  prevent  the  occurance 
of  a  water  shortage.  W.  T>.  Clarke, 
city  cnp:i'neer. 


EJ^  MONTE,  Cal. — A  resolution  of  in- 
tention to  improve  portions  of  Main, 
Kauffman  and  Esmeralda  Streets,  and 
Monte  Vista  Street,  First  Street,  El 
Monte  Avenue,  Railway  Street,  Depot 
Street,  Mountain  Viev  Avenue,  Granada 
Avenue  and  two  alleys  was  adopted  by 
city  trustees.  Ja'n.  5  Main  Street  will 
be  paved  with  6-in.  concrete  and  the 
other  streets  with  5-in.  concrete;  curbs, 
sidewalks  and  gutters;  1911  Act.  Pro- 
tests will  be  heard  Feb.  2. 

OAKLAND.  Cal.— It  will  cost  $375,000 
to  construct  a  boulevard  and  "indus- 
trial embarcadero"  around  the  estuary 
waterfront,  according  to  estimates  to 
the  city  council  by  Geo.  Matti?.  city 
engineer.  Would  be  80-ft.  wide  and 
paved  with  hydraulic  concrete. 


SACRAMENTO.  Cal. — The  <^aIifornia 
Highway  Commission  rtcelved  the  fol- 
lowing bids  on  January  16th  for  high- 
way improvetnent  in  Riverside  ("^ount.v. 
liclween  Whitewater  and  Ertoni  (VII- 
Uiv-26-D),  about  seventeen  ami  six- 
lenths  (17.6)  miles  in  length,  to  be 
|)aved  with  cither  Portland  cement 
((iiicrct(-    or   asphalt    concrete. 

Coiicrett'    Uase 
Henry  J.    Kaiser.   Oakland  ...  $2!)S, Oil. -Jn 
Oillon  &  Ellington,   h.   A 340.270.00 

ICnginccr'.'.    estimate,    1265.340. 
.'Vsphnlt    Bnso 

Warren    Constr.   Co..   S.    F ?382.0O(i 

Henry  J.  Kaiser,  Oakland 386.325 

ICngineer's  estimate,   $295,070. 

Riverside  County,  between  Edom  and 
India  ( Vll-Iiiv-26-E).  about  eleven 
and  tive-tenths  (ll.o)  mile.^  in  length, 
to  be  paved  with  either  Portland  ce- 
ment concrete  or  asphalt  conorc*e. 
Coin'r«'<e    Base 

Henry    J,     Kaiser .n96.64.". 

l')illon    &    Ellington 213.902 

Fairchild,        Gilmour,        Wilton, 

Los  Angeles    29S.P9T 

Engineer's    estimate,    $171,070, 


AKphuIt    Base 

Warren  Constr.  Co.,  S.  F $190,781 

Federal    Constr.    Co.,    S.    F 193.788 

Fairchild.    Gilmour,    Wilton....    308.357 

Engineer's    estimate.    $200,555. 
Two   Sc'otioiit*   ('(>nilfiiie<I.   i'oiioretr   HaMe 

Henry    J.    Kaiser $448,938.8'/ 

Dillon    &     Islington 551.7C*.oi 

Engineer's    estimate,    $431,235. 
Axphalt    UnHf 

Henry     J.     Kaiser $555.08O.O(: 

Warren     Constr.     Co 5r>8,289.5'> 

Engineer's  estimate,   $440,915. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
County  Surveyor  Irving  Ryder,  pre- 
paring plans  for  improving  Lincoln 
Ave.  between  San  Carlos  and  Los  Gatos 
creek    in    Supervisor   District   No.    4. 


OAKLAND,  Cal. — City  Council  orders 
opening  of  Fifteenth  St.  from  Franklin 
to  Harrison.  City's  portion  of  cost  is 
$60,000.  one-fourth  of  the  total  cost. 
Geo.   Mattis,   city  engineer. 

SAN  LUIS  OBISPO,  Cal.— Until  Feb. 
6,  2  P.  M.,  bids  will  be  received  by 
supervisors  for  constructing  16,000  sq. 
ft.  cement  sidewalks  and  2,950  lin.  ft. 
concrete  curbs  in  Road  Imp.  District 
No.  4,  Town  of  Pismo;  estimated  cost, 
$7,625.30.  Warren  Burch,  Lowe  Bldg., 
county   engineer. 


CALIFORNIA— Until  Feb.  14,  2  P.  M.. 
l)ids  will  be  received  by  State  High- 
way Commission.  Forum  Bldg.,  Sacra- 
mento, for  paving  with  either  Port- 
land cement  concrete  or  bituminlzed 
macadam  17.3  miles  in  Mendocino 
county  between  Forsythe  Creek  and 
Outlet   creek. 

Separate  bids,  same  date,  for  grading 
16.8  miles  in  Santa  Clara  county  be- 
tween San  Felipe  and  easterly  bound- 
ary. 

Separate  bids,  same  date,  Monterey 
county  between  King  City  and  south 
side  of  Salinas  river,  about  1.0  mile 
in  length;  0.5  mile  to  be  paved  with 
asphaltic  concrete  and  0.5  mile  on 
Salinas  river  bridge  to  be  surfaced 
with  asphaltic  concrete.  Austin  B. 
Fletcher,  state  highway  engineer.  See 
call  for  bills  under  otBeial  proposal 
seetlon   in   this   issue. 


VALLEJO,  Solano  Co.,  Cal. — Louis 
Tagnon,  Vallejo,  at  $13,326.  submits 
low  bid  to  city  council  for  constructing 
sidewalks  in  various  sections  of  the 
city.  Only  other  bidder.  United  Con- 
struction Co..  $14,319.  Taken  under 
advisement.  T.  D.  Kilkenny,  city  en- 
gineer. 

MODESTO,  Stanislaus  Co..  Cal. — 
City  Council  declares  intention  to  im- 
prove Magnolia  Ave.  between  Needhani 
and  right  of  way  line  of  Lateral  4-of  Mo- 
desto Irrigation  District;  graded,  paved 
with  2V2-in.  asph.  cone,  base  with  IVz- 
in.  Warrenite-Bitullthic  wearing  sur- 
face, cone,  curbs  and  gutters;  corru. 
iron  part  circle  culverts,  concrete 
"Merbelite"  electroliers.  Imp.  Act  1911 
Geo.   Freitas.   city   engineer. 


OAKLAND.  Cal.— City  Engineer  Geo. 
Mattis,  preparing  specifications  for  ce- 
ment sidewalks  in  23rd  Ave.  between 
I'^ast   27th    and   Hopkins   streets. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Clark  and  Henery  Construction  Co.. 
Hearst  Bldg..  San  Francisco,  at  $164, 49S 
awarded  contract  by  supervisors  foi 
constructing  Healdsburg  road;  4  and 
5-in.  concrete  base  with  1%-in.  War- 
renite  top.  Estimate  of  R.  Press 
Smith,    county    surveyor.    $180,000. 


HEALDSBURG.  Sonoma  Co.,  Cal.- 
Clark  &  Henery  Construction  Co.. 
Hearst  Bldg.,  Kan  Francisco,  at  ap- 
proximately $164,173,  awarded  contract 
by  trustees  for  paving  several  street? 
Involving     24,000     sq.     ft.     cone,     curb; 


50,000  sq.  ft.  cone,  gutter,  1,700  corru. 
culvert;  480,000  Sf).  ft.  4  and  o-in.  cone, 
base  with  1%-ln.  Warrenlte  surface. 
Chas.  E.  Sloan  &  Co.,  engineers,  Santa 
Fe  Bldg.,  San   Francisco. 


l{ICHMOND,  Contra  Costa  Co.,  Cal.— 
I'ue  to  protests  the  city  council  has 
deferred  action  on  the  proposed  re- 
surfacing of  Fourth  St.  Similar  action 
taken  with  regards  to  the  improve- 
ment of  Forty-seventh  St.  If.  D.  Chap- 
nian,  city  engineer. 


FRESNO,  Fresno  Co.,  Cal. — City 
Council  rteelare.s  intention  to  improve 
Roosevelt  Ave.  between  Pine  and  Mc- 
Kinley:  grading,  cone,  curbs  and  side- 
walks; paving  with  5-in.  Portland  ce- 
ment cone,  ^^'m.  Stranahan,  city  en- 
gineer. 


SACRA.MKNTO.  Cal. -City  CommLs 
.sioncrs  declare  intention  to  improve 
alky  between  Front  and  Second  Stf;., 
from  manhole  in  S  street  to  manhole  In 
place  of  trunk  line  sewer  near  south- 
east corner  of  alley.  Front.  Second  and 
n  streets,  by  constructing  24-in.  sewer 
and  2  concrete  manholes 

Intention  declared  to  improve  40tii 
St..  between  H  and  K  Sts.,  concrete 
curbs  and  gutter.«.  cast  iron  gutter 
drains  2  concrete  manholes.  8-:n.  vit- 
rified sewer;  reconstructing  3  concrete 
m.vnholes;  grading  and  paving  with 
5 '/o-in.  asphaltic  concrete.  Albeet 
<j'ivan.   City   Engineer. 


S.\CRAMENTO,  Cal.— Until  Feb.  2. 
9  P.  M..  bids  will  be  received  by  R.  B. 
Carlton,  city  clerk,  for  improving  37th 
St.  from  H  St.  to  a  point  1,072  ft.  north; 
cone,  curbs  and  gutters;  3  cast  iron 
gutter  drains  connected  to  sewer  with 
6-in.  vit.  pipe:  2  cone,  manholes;  8-in. 
vit.  pipe  sewer  with  21  6-in.  wyes;  21 
6-in.  vit.  pipe  sewer  connections  from 
wyes  on  main  sewer  to  curb  edge;  1-in. 
connections  to  city  mains,  grading  and 
paving  with  S'^-in.  asph.  cone.  38th 
St.  from  H  St.  to  a  point  1158  ft.  north: 
cone,  curb  and  gutter.  3  cast  iron  gut- 
ter drains  connected  to  manhole  with 
6-in.  vit.  pipe;  2  one.  manhole.s;  S-in. 
vit.  sewer  with  24  6-in.  wyes;  24  6-in. 
vit.  pipe  connections  from  wyes; 
1-in.  connections  for  city  mains, 
.gradin.g  and  paving  with  5 '2 -in.  asph. 
cone.  F  St.  between  37th  and  3Sth  Sts  , 
cone,  curbs  and  gutters,  grading  and 
paving  with  5>^-in.  asph.  cone.  Im- 
provemertt  Act  1911.  Albert  Givan,  city 
engineer. 


MODESTO,  Stanislaus  Co..  Cal. — Un- 
til Jan.  25,  8  P.  M.,  bids  will  be  re- 
ceived by  Ty.  .\.  Love,  city  clerk,  for 
improving  11th  St.  between  F  and  B 
Sts.,  nnd  B  St.  from  11th  to  10th  Sts.; 
grading,  paved  with  3-in.  asph.  cone, 
base  with  m-in.  Bitulithic  wearing 
surface,    cone,    curbs   and    gutters. 

Separate  bids,  same  date,  for  im- 
proving Maynell  .A.ve.  between  Mc- 
Henry  and  Johnson;  grading,  paved 
with  21-2  in.  asph.  cone,  base  with  IVi- 
in.  Wnrrenite  Bitulithic  surface,  cone, 
curbs  and  gutters,  brick  manhole,  cone, 
storm  water  inlets.  Geo.  Freitas.  city 
engineer. 


SACRAMENTO.  Ca'.— Until  Jan.  3"i. 
■">  P.  M.,  bids  will  be  received  by  Chas. 
C.  Hughes,  secretary.  Board  of  Edu- 
cation, for  constructing  vit.  pipe  sewer 
with  wyes  and  manholes  in  new  hi-gh 
school  site.  34th  and  V  Sts..  from  man- 
hole in  V  St.  between  35th  and  36th 
to  a  point  jipproximately  1200  ft. 
southerly.  Certified  cheek  10"^  payable 
to  Secretary  of  Board  required.  Speci- 
fications on  file  in  otTice  of  Superin- 
tendent of  Schools.  .Albert  Givan.  city 
engineer. 


FRESNO.  Fresno  Ci'..  Cal.— Federal 
Construction  Co..  Call  Bldg..  San  Fran- 
cisco,  at    $S4.35S,    awarded   contract    by 
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Council  to  improve  Wilson  Ave.  be- 
tween McKinley  and  Olive,  involving 
126,732  ft.  grading:  94,457  ft.  5-in.  asph. 
pavement;  9,708  sq.  ft.  cone,  gutter; 
4,576  ft.  cone,  curb;  7,856  ft.  art.  stone 
sidewalks:  35  ft.  12-ln.  culvert.  Wm. 
Stranahan.  city  engineer. 


QILROY,  Santa  Clara  Co.,  Cal. — 
Chamber  of  Commerce  proposes  that 
t-ity  trustees  undertake  paving  pro- 
gram. Chas.  E.  Sloan  Co.,  engineers, 
Santa  Fe  BMg.,  San  Francisco,  is  a.s- 
sistJnsr  tho  chamber  to  outline  plans. 


POnXLAXD.  Ore.— C.  Frank  Rhodes. 
Medford,  Oro.,  at  $29,. '539  submits  low 
bid  to  District  Engineer,  U.  S.  Bureau 
of  Public  Roads,  for  constructing  2nd 
unit  of  Oregon  Caves  road  in  Siskiyou 
N'al'l.  Forest,  near  Ashland.  Ore.,  this 
using  concrete  pipe  culverts:  using 
curru.  metal  pipe  culverts,  128,911. 
Iteconimendation  will  be  made  to 
Uashington  that  he  be  awarded  the 
onlract. 


l.AKRI'OIiT.  !.ake  Co..  Cal. — Peti- 
tions liave  been  forwarded  to  AVashlTi'g- 
ton  by  Lake  county  residents  seeking 
the  construction  of  a  4  ^4 -mi.  road  from 
valley  above  Uupper  Lake  into  the  tim- 
ber belt  on  Elk  Mountain;  estimated 
<-ost  $20,000.  Petition  has  been  re- 
ffrrod  to  Fore.'^t  Service. 


B.AKBRSFIELD,  Kern  Co.,  Cal.— 
Valley  Construction  Co.,  Bakersfield, 
•It  13.779  awarded  contract  by  council 
to  improve  portions  of  Chester  avempe, 
involving  11.035  sq.  ft.  6-in.  cone,  pave- 
ment including  grading;  920  lin.  ft.  2x6 
headers  and  2,760  ft.  exterior  grading. 
W.    D.  Clarko,  city  engineer. 


MODESTO.  Stanislaus  Co.,  Cal.— Un- 
til Feb.  ].  7:30  P.  M.  bids  will  be  re- 
reived  by  Kathleon  d.  Prewett,  sect'y., 
Modesto  City  School  District  for  im- 
pr')ving  portion  of  Sixth  street,  froTit- 
insr  school  property.  Geo.  Freitas,  city 
<  ngineer. 


I. OS  AM;ELES,  Cal.— Until  10  A.  M.. 
.Jan.  30,  bids  will  be  received  by  board 
of  public  works  for  constructing  In- 
flow, overflow  and  collecting  sewers 
.Tt  the  Mormon  Ave.  Island  sewage 
pumping  plant  (Wilmington  sowage 
disposal).  Plans  on  flic  at  otiice  of 
city  engineer.  Horace  B.  Ferris,  secre- 
ts ry. 


.^AN  BKItNARDI.VO.  Cal.— Until  7.30 
P.  M.,  Feb.  fi.  bids  will  be  received  by 
City  Clerk,  J.  H.  Osborn  for  con.-'truct- 
iTig  S-ln.  vitrified  pipe  sewer  In  Barton 
and  A  Sts. :  8-ln.  vitrified  pipe  sewer 
in  Cordon  St.  and  14-ln.  vitrified  pipe 
^ewe^  in  I  St.,  and  8-ln.  sowers  in  9th 
and  nth  Sts.;  three  contracts.  1911  Act. 
f.  K.   .Tohnson.  city  engineer. 

HA.V  KRANCIS<.'0— The  Board  of 
Siipi-rvlHors  h.is  nulbnrl/od  City  Engi- 
n'.er  M.  M.  O'Shaughncssy,  to  prepare 
rHilmatcs  of  cost  for  re-gradlng  RlTicon 
mil  find  to  submit  a  report  on  April 
2lih.  Reo-nt  r'Htlmalen  placed  the  coat 
of  th«-   wcrk   at   $1,000.00(1. 


I.OH  ANf;KLKS.  Cal— Geo.  R  CurllB. 
2440  K.  26lh  Street,  submitted  low  bid 
to  Nupervlfii.irM  at  $20,.')00  ff)r  paving 
Florence  Ave.  nt  Huntington  Park  from 
Pacific  Boulevard  east.  48  mllen.  In  Rd 
Imp.  Dlmrlct  No.  200  Geo.  H.  OHwald 
"ubmllted  fmly  othor  bid  at  $20,973|7.'>; 
••nglnoer'B  estimate,  $21,700.75.  The  oo^i- 
'ract  will  Involve  1664  cu.  yardn  excav  . 
•;60  fi-|iiHre  ynrdu  Mhuplng  roadbed,  6187 
vqiiare  y»rd«  6-liicli  rcnient  poiirrelc 
banc  with  2 -Inch  nKphalt  concrete  Mur- 
face,  4692  Nquare  f<it  con<Tete  Rutlcr 
11  nd  one  n-lTiforced  iMmcreto  cvMverl. 
Avnrnge  haul  2  miles  from  Bell  Station 
'-n  P.  K.  Ry  Bids  ref'rr<>d  to  County 
Road  Com    if.n.i 


KINGMAN,  Ariz. — ^Until  2  P.  M.,  Feb. 
2,  bids  will  be  received  by  Mohave  Co. 
highway  commission  at  Kingman  for 
constructing  Chloride-Kingman  to  Min- 
eral Park  project  No.  7  of  Unit  B,  in- 
volving 6200  cu.  yards  excavation,  10,- 
300  lin.  ft.  grader  work,  drainage 
structures  and  incidental  items;  also 
for  constructing  Chloride  to  Search- 
light Ferry  highway  project  No.  4,  Unit 
B,  Involving  42,000  cu.  yards  excav., 
100,000  lin.  feet  grader  york,  drainage 
structures  and  Incidental  items.  Plans 
may  be  obtained  from  commission  on 
payment  of  $5  for  each  set.  Cert.  chk. 
for  5  per  cent.  J.  R.  Hemphill,  secre- 
tary. 


PORTEl^.VILLE,  Tulare  Co..  Cal.— 
City  Trustees  propose  to  pave  Orange- 
Street,  from  Main  to  site  of  new  high 
school.  Petitions  being  circulated 
seeking  paving  of  South  Hockett  St., 
from  Olive  to  Orange  St.  Fred  Pease, 
city  engineer. 


ANAHEIM,  Orange  Co.,  Cal.  —  Bids 
will  be  called  for  at  once  for  exten- 
sions to  sewer  system  under  $20,000 
bond    issue    recently   voted. 


ANAHEIM,  Orange  Co.,  Cal.— Geo.  li. 
Curtis.  2440  E.  26th  St.,  Los  Angeles, 
awarded  contract  for  paving  East  and 
West  Chartres  St.,  Involving  about  82.- 
000  square  ft.  5-in.  concrete  base,  1:2:4 
mix,  with  2-inch  bit.  surface  at  26c 
square  feet.  B.  R.  Ford,  Santa  Ana. 
was  awarded  contract  for  paving  3  al- 
leys, involving  about  18,000  square  feet 
6-incli  concrete  1:2:3%  mix,  at  25c  sq. 
foot. 


SAN    FRANCISCO— City    Engineer    .-^l 
M.     O'Shaughnessy     comi)letes     specifi- 
cations   for    constructing     1,673    sq.    ft. 
art.    stone    sidewalks    in     west    side    of 
7th    .St..    south    of    Jessie    and    In    .lessie 
St..   west  of  7th;  e.stimated  cost.  $1,085. 
Specifications   completed    for   impror- 
ing    Hearst   Ave.    between    Detroit    and 
,  Congo;   estimated   cost,   $7,925.     Project 
',  involves:       425    cu.    yds.    cut;    1,040    cu. 
J  yds.    fill;    1,200    lin.    ft.    concrete    curbs 
and     li.OOO    sq.     ft.     asphaltic    concrete 
pavement. 

.Spocilicatiuns  completed  for  inijirov- 
ing  Munich  St.  between  Persia  and 
Uussi.i:  estimated  cost  $2.23.'».  involv- 
ing S6  cu.  yds.  cut;  88  lin.  ft  concrete 
curbs;  3,064  sq.  ft.  asphaltic  concrete 
pavement:  30  lin.  ft.  12-in.  vitrified 
pjpe  sewer;  124  lin.  ft.  10-ln.  vitrified 
pil>e  C4ilvert;  4  brick  calchbaslns;  54  1 
sq.    ft.    art.    stone    sidewalks. 

SAN  i''R.\NCI&CO — Jas.  M.  Smltli.  407 
nth  St.,  at  $102,950,  submits  low  bid 
to  Board  of  Public  Work.s  for  con- 
structing 15,980  lin.  ft.  concrete  curbs 
and  300. ."1 10  s(|.  ft.  asphaltic  concrete 
pavement  in  Mission  Terrace.  Other 
blddiis:  State        Improvement       Co., 

$109,711;  Fay  Improvement  Co.,  $104,- 
229;    Rai.-'ch    Improvement    Co.,    $106,039. 

K  J.  Treacy,  Call  Bldg..  at  $9,234, 
low  bidder  for  Improving  2Bth  Ave.  be- 


PIERCE -BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,    I'laccrviiU-, 
Nevada  City,  Rono 


SACIMMKNTO    OKFICK 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


tween  Irving  and  Judah.  invotvlng  900 
cu.  yds.  cut;  1200  lin.  ft.  concrete  curbs; 
I'i'nSn^''-  ft.  artificial  stone  sidewalks; 
-ii.OOO  sq.  ft.  asphaltic  concrete  pave- 
ment. Other  bidders:  Slate  Improve- 
ment Co.,  $9,387;  C.  B.  Eaton,  $9,540; 
Raisch    Improvement    Co.,    $9,402. 


FLAGSTAFT-,  Ariz.— Bids  will  again 
be  called  for  in  the  spring  for  bituli- 
thic  paving  on  various  streets,  in  all 
about  20  blocks.  Bids  were  taken  for 
this  work  last  summer  but  contract  not 
awarded  as  price  was  considered  too 
high. 


^  SALINAS,  Monterey  Co.,  Cal. — City 
Engineer  Donald  F'.  Davies,  preparing 
plans  for  improving  Harvest  and  %Vin- 
ham  streets,  Lincoln  Ave.,  Avenue  A. 
East  San  Luis,  Monterey,  Soledad  and 
•Maple    streets. 


MERCED,  Merced  Co..  Cal. — Follow- 
ing the  appointment  of  J.  F.  McSwaln 
as  engineer  for  the  proposed  road  im- 
l)rovements  in  the  Livingston -Atwater 
District,  the  supervisors  directed  that 
specifications  he  prepared  for  the 
work.  It  is  proposed  to  build  22  miles 
of  road,  costing  approximately  $10,000 
a  mile.  Asphalt  macadam  pavement 
will  be  specified.  A.  E.  Cowell,  county 
surveyor. 


SANTA  MONICA,  Cal.— Joe  Chutuk. 
426  Bullard  Bldg.,  Los  Angeles,  was 
awarded  contract  at  $24,418.90  to  con- 
struct cement  pipe  sewer  in  26th  St. 
and  a  large  number  of  other  streets. 


GLENDALE,  Cal.— Until  6.30  P.  M.. 
Ian.  26,  new  bids  will  be  received  by 
City  Clerk  A.  J.  Van  Wie  for  following 
street   work   under   1911   Act: 

Elk  Ave.,  involving  932  lin.  ft.  grad- 
ing, 33,600  sq.  ft.  oiling,  8700  sq.  fi 
walk,  1737  lin.  ft.  curb,  and  laying  69J 
ft.  4-in  cast  iron  pipe. 

Howard,  Geneva,  Doran,  Everett  ami 
Lexington  Sts.,  involving  5180  lin.  f:. 
,i.rading;  90,990  sq.  ft.  oiling;  86,700  s.| 
ft.  macadam.  ;t030  lin.  ft.  curb;  45.00(' 
sq.  ft.  walk,  and  laying  29S5  ft.  4-in 
cast  iron  pii)e.  Bids  for  these  jobs  re- 
ceived  Jan.    5,    wore   rejected. 

Until  7  !•.  M.,  same  dale,  bids  will 
l)e  received  for  Improving  Brand  Blvd 
.•it  Sa:i  Fernando  Road,  involving  1.".;' 
ft.  cuib,  660  sq.  ft.  walk,  12,850  sq.  fi 
■"'-In.  concrete  pavement,  102  ft.  con- 
irete  corrugated  iron  storm  drain  aiul 
15  lin.  ft.  old  culvert  to  be  reinforced 
•'    L.    Hill,   city    engineer. 

LODI,  San  Joaquin  Co.,  Cal. — CIt.v 
Engineer  L.  F.  Barzellotti  complet.V 
•'^pcc.   for   following   Improvements: 

Central  avenue,  between  R.  R.  av< 
line,  to  South  city  limits  Involving  148.- 
■>75  square  feet  2',<i-in.  aspliall  concroi.' 
ba.se  with  I'i-lnch  Wnrrenite  .-^urfaoi  : 
161,856  sfniare  feet  grading;  7.700  lin 
le.'t  hydraulic  cone,  curbs;  S.625  S(| 
tect  hydr.TuHc  cone,  gutters;  estimated 
•  est    $.'«7.2(i0. 

Hllborn  street.  between  Stockton 
i\.nue.  and  cast  city  limits,  lnvolvln^; 
'"i..175  sq.  ft.  2'j-in.  asph.  cone,  basr 
with  l'/4-ln.  XA'arrcnlti^  surfaci  ;  Ida, 
l^''  sq.  It.  grading;  4.740  lin.  ft.  hy- 
ili'ulic  cone,  curbs  and  5.925  s<i.  ft 
hvlraiilic  cone.  guH<T.«,  ostlumted  ocsi 
>'1.752. 

Daisy  avenue,  between  Church  street, 
1 11. 1  wesi  city  limits  Involving  46. S7.". 
s'l  ft.  2  4 -In.  aspi).  cone,  base  with  1  >. 
in.  1,  Warrenlte  surface;  51,250  sq.  ft. 
i-i.uling;  2,500  lin.  ft.  hydraulic  cone. 
'•'"bs  and  3,126  .sq.  ft,  liydraullc  cono, 
tiKters,  cstlmntrd  cost   $11,728. 


.^\N  DIEGO.  Cal.--H.  O.  Fenton 
awarded  contract  nt  121,664.76  for 
Kiadlng  and  constructing'  ouph,  side- 
walk   and     rulv.Tis     on     Mvrtle    Ave.. 

i(.  ii^orf     Aiii.rt    .nid    Richmond   Sti. 
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STATE    WATER   COMMISSION 


CALIFORNIA.— The  following  aDpli- 
catioiis  for  permits  to  appropriate 
water  were  filed  with  the  State  De- 
partment of  Public  Works,  Division  of 
Water  Rights,  during  the  month  of 
December,  1921: 

Application  No.  2669  (Los  Angeles 
Co.)  Herbert  <".  Dunn,  Trustee  for  Pal- 
lelt  Creek  Water  Users  Association, 
Little  Rock,  Cal.  Three  cubic  feet  per 
second  from  Palett  Creek,  Los  Angeles 
County,  for  irrigation  of  700  acres. 
Diversion  of  pipe  line  5  miles  loner. 
Kstimated   cost,   $11,000. 

Application  No  2671  (Los  Angeles 
Co.)  Los  Angeles  County  Flood  C  on- 
trol  District.  10,500  acre  feet  per 
annum  storage  from  Pacoima  Creek, 
Los  Angeles  County,  for  agricultural 
purposes.      Estimated  cost,   $1,500,000. 

Application  No.  2672  (Los  iXngeles 
County)  Los  Angeles  County  Flood 
Control  District,  Los  Angeles,  C;il.  10.- 
500  acre  feet  per  annum  storage  from 
Pacoima  Creek,  Los  Angeles  County, 
for  flood  control  purposes.  JCsti mated 
cost,  $1,500,000. 

Application  No.  2674  (Fresno  County) 
Mendota  Irrigation  District,  Fresno, 
Cal.  2500  cubic  feet  per  second,  to  be 
diverted  v/hei;  available  from  Kings 
River,  Fresno  County,  tributary  of  San 
Joaquin  River,  of  Tulare  Lakt  for 
power  purposes.  Amount  of  power  to 
be  developed  lO^TOO  t.  h.  p.  Diversion 
by  means  of  power  canal  about  3  miles 
long.      E.stimated   cost,    $600,000. 

Application  No.  2675  (Huml)ol(lt  Co.) 
Frank  W.  Wilson,  308  Y.  M.  C.  A., 
Oakland,  Cal.  Ton  cubic  feet  per  sec- 
ond from  Wild  Creek,  Humboldt 
County,  for  power  purposes. 

Application  No.  2677  (Los  Angeles 
Co.)  George  P.  Thresher,  IjOS  Angeles, 
Cal.  78  acre  feet  per  annum  from  Wil- 
son Canyon,  Los  Angeles  County,  for 
irrigation  of  40  acres.  Diversion  by 
means  of  pipe  line  %  mile  long.  Esti- 
mated cost,  $26,000. 

.Application  No.  2678  (Trinity  Co.) 
Humboldt  Placer  Mining  Company,  a 
corporation,  by  George  E.  Wagerenor, 
its  attorney  in  fact,  427  East  McTjeod 
Ave.,  Stockton,  Cal.  25  cubic  foot  per 
second  from  Slate  Creek,  for  mining 
purposes.  Diversion  by  means  of  ditch 
14"/^    miles  long. 

Application  No.  2680  (Tuolumne  Co.) 
James  H  Kendall,  Oakland,  Cal.  25  cu. 
ft.  per  second  from  North  Fork  of 
Tuolumne  River,  Tuolumne  County,  for 
power  purposes.  Diversion  by  means 
of    pine    line   ll'.on    feet    long. 

Application  No.  2682  (Siskiyou  Co.) 
William  Forstner,  Oakbar,  Cal.  30  cu. 
ft.  pr  second  from  Horse  Creek,  Siski- 
you County,  for  mining  purposes.  Di- 
version by  means  of  ditoh  4  miles  long. 
Estimated   cost,   $10,000. 


■  Application  No.  2685  (Sierra  Co.j  H. 
L.  Berkey,  Scales,  Cal.  250  cu.  ft.  per 
second  from  Yuba  River,  Sierra  County, 
for  irrigation  of  40,000  acres.  Diver- 
sion by  means  of  canal  24.78  miles  long. 
Estimated   cost,    $350,000. 

Application  No.  2687  (Mono  Co.) 
Lewis  li.  Perry,  Mocalno,  C^al.  Six  cu. 
ft.  per  second  from  Millner  Creek,  Mono 
County,  foi-  irrigation  of  450  acres. 
Diversion  by  means  of  concrete  con- 
duit about  21/^  miles  long.  Estimatid 
cost,   $5,000. 

Application  No.  2688  (Mono  Co.) 
Lewis  B.  Perry,  Mocalno,  (jal.  Six  cu. 
ft.  per  second  from  Millner  Creek,  Mono 
County,  for  irrigation  of  450  acres. 
Diversion  by  means  of  concrete  con- 
duit 2'/^  miles  long.  Estimated  cost, 
$5,000. 

Application  No.  2691  (Siskiyou  Co.) 
Metals  Mining  Corp'n..  Calahan.  Th>oi; 
cu.  ft.  per  second  from  Big  Mill  Creek, 
tributary  of  East  Fc  rlc  of  Sco't  i^ivr 
for  power  purposes.  Amount  of  power 
to  be  developed  81.44  t.  h.  p.  Diversion 
by  means  of  ditch  ar.d  pipe  1.4  mile 
long.      Estimated   cost,    $2,500. 

Application  No.  26!'3  (Yuba  and 
Sierra  Counties)  Roy  H.  Elliott,  San 
Francisco,  Cal.  57.0  cu.  ft.  per  second 
as  follows:  25.0  from  Plate  Creek, 
Yuba  County:  25.0  from  Canyon  Creek, 
Yuba  and  Sierra  Counties;  2.0  from 
Boyce  Ravine,  Sierra  County,  and  5.0 
from  Cherokee  Creek,  Sierra  County, 
for  power  purposes.  Diversion  by 
means  of  conduit  system  6.f(5  milfs 
Icng.      Estimated    cost,    $300,000. 

Application  No.  26!»4  (Inyo  Co.)  J.  N. 
Rogers,  Aberdeen.  Inyo  County,  Cal.  7 
cubic  feet  per  second,  water  flowing 
from  unnamed  spring  in  Lava  Canyon, 
in  Sierra  Nevada  Mountains,  and  about 
5  miles  due  West  of  Aberdeen  Post 
Office,  for  irrigation  of  215  acres.  Di- 
version by  means  of  cement  ditch  and 
flume   %   mile  long. 

Ai)nlication  No.  2695  (San  Diego  Co.) 
Ed.  Fletcher,  San  Diego.  Cal.  44,225 
acre  feet  per  annum  storage  from  San 
Diego  River  for  agrioultural  purposes. 
Diversion  by  means  of  pipe  line  10 
miles    long.      Estimated   cost    $1,250,000. 

Application  No.  2698  (Kern  Co.)  Con- 
.solidated  Salt  Company  of  California. 
20,000  acre  feet  per  annum  storage 
from  Dry  Lake.  Kern  County,  for  tn.an- 
ufacture  of  salt.  Diversion  by  means 
of  ditch   2^/^    miles  long. 

Application  No.  2699  (Alpine  Co.)  F. 
C.  S'pringmeyer,  Gardnerville,  Nevada. 
4  cubic  feet  per  second  from  West  Fork 
of  Carson  River,  tributary  of  Carson 
River,  Alpine  County,  for  irrigation  of 
720   acres. 

Application  No.2701  (El  Dor,ado  Co.) 
Daniel  D.  Bachelder  on  behalf  of  In- 
ward Lodge  No.  106.  Kni^ghts  of 
Pythias.  Sacramento  Cal.  Three  acre 
feet   per  annum    from    unriamed   stream 


in  El  DoradQ  County,  tributary -af  S. 
Fork  of  Airerican  River,-  for  dorrKiStic. 
purposes.  Diversion  of  pipe  line  1000 
foet  Icngr. 

Application  No.  2702  (Trinity  Co.)  W. 
IF.  Samson,  Corning,  Cal.  100  culjic  feet 
Ijer  second  from  Rush  Creek  for  pQwer 
liurposes.      Estimated    cost.    $50,000. 

.\pplication  No.  2703  (Butte  Co)  J. 
-M.  Howells,  Belvedere,  Cal.  60  cubic 
feet  per  second  direct  divvr.sion  and 
16,000  acre  feet  per  annum  storage, 
from  Clear  Lake  and  Gold  Run  Water- 
sheds, Butte  County,  for  irrigation  of 
11,000  acres.  Diversion  by  means  of 
ditches.      Estimated    cost,    $250,000. 

Application  No.  2704  (Santa  Clara 
Co.)  I.  ]^.  Davis,  San  Jo?l.  Cal.  I.",.n00 
acre  feet  per  annum  storage  from 
Guadalupe,  Rincon  and  Capitancillas 
Creeks,  Santa  Clara  County,  for  agri- 
cultural purposes.  Diversion  by  means 
of  pipe  line.     Estimated  cost.  $1,250,000. 

Application  No.  2706  (Yuba  Co.)  F.  M. 
Turner,  Bangor,  Cal.  10,000  acre  feet 
per  annum  storage  from  Dry  Creek, 
Yuba  County,  tributary  of  Yuba  River, 
for  Irrigation  of  5,000  acres.  Diver- 
sion by  main  canal  18  miles  long.  Esti- 
mated cost,  $150,000. 

Application  No.  2707  (Sacramento 
'"().)  William  Dee,  Box  606  R.  D.  Sac- 
ramento, Cal.  6.6  cubic  feet  per  sec- 
ond from  Sacram.ento  River  for  irriga- 
tion of  orchard,  alfalfa  and  general 
ciops.     Estimated  cost.  $2500. 

Application  No.  2708  (Trinity  Co.)  H. 
C.  .Schlomer,  Helena.  Cal.  50  cubic  feet 
per  second  from  East  Fork,  tributary 
of  North  Fork  of  Trinity  River,  for 
mining  purposes.  Diversion  by  means 
of  ditch  and  pipe  line  about  6  miles 
long.      Estimated    cost,    $10,000. 

Application  No.  2709  (Butte  Co.) 
Robert  W.  Campbell.  Orovillo.  Cal.  2 
cubic  feet  per  second  from  Cottonwood 
Creek,  Butte  County,  tributarv  of 
Butte  Creek,  via  Dry  Creek,  for  irri- 
gation of  240  acres.  Diversion  bv 
ditches  each  1  mile  long.  Estimated 
cost,  $1000. 


BUSINESS  OPPORTUNITIES 


Wm.  A.  Martin,  Jr.,  530  Bergen  ave- 
nue, Jersey  City,  N.  J.,  would  like  to 
arrange  to  represent  San  Francisco 
manufacturers  or  wholesalers  in  the 
eastern   market. 

T.  A.  Stevenson,  care  of  Chamber  of 
Commerce,  Klamath  Falls.  Ore.,  is  in 
the   market   for  playground   equipment. 

D.  F.  Cahill.  Lemoore.  Caiif.,  desires 
to  get  in  touch  with  San  Francisco 
firms  making  a  specialty  of  building 
and   installing   prison   cells. 
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THEATRES 


niXlClPAL  IMPUOVEMKXTS 

STOCKTO\    FOR    1931 


((.'otitir.uecl    from    Paye    J:;) 


Cost.    $21,000 
Embarcadero 


Contract  Awarded. 

THEATRE 

SAX     FRANX'ISCO.        W 
91-8   X  Mission. 

One-story  brick  moving  picture  theatre 
bldg. 

Owner — Aaron  Goldberg,  Room  912,  110 
Sutter    St.,    San    F'rancisco. 

Architect — Albert  W.  Burg.en,  110  Sut- 
ter   St.,    San    Francisco. 

Contractor — O.  P.  "\V.  Jensen  and  H.  H. 
Larsen,  1?^0  Jessie  St,  San  Francisco 


Contracts    .\ warded. 

THEATRE  Cost.    % 

SAX    FRAXCISCO.       S    Geary    137-6    W 

Mason    St. 
Class    A    theatre, 
owner — Curran    Theatre    Co. 
Architect — A.  H.  Jacobs,   110  Sutter  St., 

Sa'n    Francisco. 
Furring,    Studding,    Latlilngr    niid    Plas- 
tering   to    A.    Knowles,    $-19,810. 
Komiiolith  AVork  to  Malott  &   Peterson, 

2412    Harrison    St.,    $3,380. 
.Spencer  'I'lirblno  Cleaner,  Etc.  to  Frank 

Drew,    Phelan    lildg.,    $1,068. 
J':.\-<'nvation,       Concrete,       Flreprooangr, 

llrick  and  Terra  Cotta  Work  to   R. 

.1.     II.     Forlies,     Moiiadnock     Bldg., 

$44,750. 


Preliminary    Plans    Prcperad. 
TlllOATKK,    ETC.  Cost,    $85,000 

l>l.NUBA,    Tulare    Co.,    Cal.      North    L    & 

Kre.sno    Streets. 
Two-story     Class     C     store,     oflice     and 

iheatK-    building    (seating   capacity 

lOtx)).    lOO.xlOO. 
Owner — IJinulia    Improvement    Co.,    c/o 

I!.    S.    .National    Punk.    DiTHii>:i.   <'al. 
.\rcliil«  <-t-    lOrnest       J.     Kumji.       Powell 

\j\Ok,   l''resnf,. 


1)1!)       >Ot 


II  ,1  coniraf-U'r  or  any  olhir  im^^iii' .-^^i 
"usialns  a  n<  t  loss  on  the  operation 
or  his*  liiishK'S.'i  tor  the  year  Pi'Jl,  In- 
Htiad  of  reuliKlng  a  ii'.-t  profit  on  hi.i 
whole  husirMss  for  the  year  l!li;i,  such 
l:.l  lc).s'.:  .na>  !»»•  deduct<<l  from  the 
ml  jirollis  of  P.I22  betore  any  tax  is 
payablf  for  i  he  y.ar  P.»1'2;  ai.d.  in  ud- 
(•lilon.  If  ihr  nil  profit  ol  11)22  is  not 
Kufflrieni  to  lake  «ar«-  f>f  the  not  loss 
of  pt21.  Ih.'  amotini  not  .so  i.ikcn  car;- 
of  c-:ui  be  «l<flu<l"  (I  from  the  nei  prof- 
ilH  of  l'i2:j  b(for<'  any  lax  i.s  payati"-- 
tor  P.i2:i.  In  olhcr-  word.M.  the  taxp:iyei- 
Is  allo\s«<l  to  pay  on  a  l  nri-i'-yc.ii-  av- 
eriiKi".  This  Is  the  provision,  in  .muI'- 
slance.  ennlalncd  in  si-clion  'Sit'i  of  Ihi- 
P.I21    UcvfMun-    Act. 

Tli«  nliovr  siali-nicnl  refi-rs  to  Ihi- 
•  HlHHflcr  yt-ai.  'l'h<-  .-Section  also  prov- 
Wlih  that,  H  111'-  laxablf  year  1'.I21  in 
not  the  rab-nder  year  1S>21.  the  propor- 
tion of  I  he  net  IrjiM  arlxjng  Hfl<r  .Jan- 
uary I.  P.t2l.  may  In-  ilrduelrd  from 
th)  nt'l  protltK  of  P.*22  and  t!l2.t  ai«  pro- 
vldad.  Such  n  propoMlon  inlKbi  li<-  de- 
teimlncd  UH  K/I2ihh  of  the  total  net 
loNM  In  llt<-  cane  of  a  lineal  yi'.'ir  i-ndetl 
.luiic  ua.  I'-i:'!.  Thai  IH  lo  say.  the  net 
jonx  ir  nixirlbiited  luiwitn  the  ealon- 
dar  ytarn  I!i2(i  and  P.I21  on  the  lmn\» 
of  I  hi-  timr  elapned   In  <jii|i   yi-ar 

III  the  pHHl  laxpnyiTK  liavi'  Im-cii  In- 
vited lo  HIr  olHlinH  for  n  fundu  of  Ked- 
eral  IHX<'H  III  (wiMi'H  of  ••rror.  now,  by  a 
i-hniiKe  of  proicdure,  thia  will  hot  bn 
iiieeMbary  In  all  IiinIuiiocn.  bui  they 
;niiy  receivi'  chui'liN  for  the  riprrootlon 
of  iiuch  errorn  without  Hi'-  I'l  iti.i  llih- 
prevlouBly  miendlnir. 


During  the  year  1921  the  city  of 
Stockton  spent  $496,255.14  for  improve- 
ments under  contract,  according  to 
City  Engineer  W.  B.  Hogan.  in  a  re- 
port to  the  City  Council.  This  was 
handled  by  the  City  Engineers  Office 
at  a  cost  of  $32,021.  The  bulk  of  the 
work  consisted  of  storm  and  sanitary 
sewers  and  sewage  disposal  construc- 
tion, for  which  $325,000  was  voted  for 
storm  wattr  .sewers  and  $135,000  for 
sanitarj-  sewers  and  sewage  disposal 
works.  Of  the  total  amount  for  storm 
water  sewers,  $148,367.34  has  been  e.v- 
jieiuled  or  contracted  for.  Of  the  sani- 
;aiy  sewers  and  disposal  works,  ap  • 
Ijroximaiely  $124.45(1  has  been  expend- 
ed  or  contracted   for. 

"We  have  been  exceedingly  fortu- 
nate",'  says  Engineer  Hogan  in  hi.'^  re- 
port, "in  securing  keen  competition  in 
bidding  and  as  a  result  havo  seiuioi: 
very  satisfactory   bids." 


SHIPPI>G    BOARD    TO    SELL    BCILH- 
IXG   MATERI.\LS   AND  EaUIP3IE> T 

F.  H.  "Walsh  and  J.  R.  Duggan,  rep- 
resenting the  Material  Sales  Divis!'>n 
of  the  United  States  Shipping  Boar''. 
are  in  San  Francisco  for  the  purpo.sc 
of  cooperating  with  local  representa- 
tives of  the  board  in  the  early  sale 
of  surplus  stocks  of  materials  valued 
at  more  than  half  a  million  dollars. 
They   are   staying  at   the   Palace   Hotel. 

The  immediate  sale  of  the  followiii'? 
supplies  he'd  in  the  Alameda  Concen- 
tration   Warehouse    Is    contemplated: 

Steel — 421,357  pounds  plates;  7.371 
pounds  bars;  1,150,000  pounds  I  beams; 
3,270  i)ounds  fabricated  steel:  3,157 
pounds  scrap;  2,824  pounds  tool  steel; 
426.479  pounds  railroad  appliances, 
and  heating  apparatus  and  supplies. 
— These  stocks  approximate  $33,000  in 
value  and  consist  of  motors,  gener- 
ators, appurtenances,  electric  supplies, 
fixtures   and   radio  apparatus. 

Pipe,  ^'alves.  Plumbing  and  Healing 
E(|nipment — These  stocks  have  a  fair 
value  amounting  to  $48,000  and  consist 
of  nipe,  valves  and  fittings,  plumbing 
and    lieating   apparatus   an    dsui>plies. 

.Sliip  Machinery  and  lOquipment  — 
Thes(?  items  have  an  aiiproximato  value 
of  $390,000  and  consist  of  ship  propell- 
ing n)acliinery.  deck  machinery  and 
eciuipment,  navigating  and  nautical 
equipment. 

G.illey.  Hotel  and  Hospital  Suppli<  s — 
These  materi.'ils  are  worth  approxi- 
mately $48,000  and  con.sist  of  dining 
room,  kitchen  and  cooking  utensils, 
hosi)il:il  eijuipment  and  snjiplies,  fur- 
niture, textile.'',  cjothing.  commissaries 
.and  general  strpplles.  The  general 
supplies  cfjmprlse  mainly  paints,  oils. 
Krease,  manila,  hemp  and  wire  rope 
and  ship  <-handlery  and  olllce  furni- 
ture and  supiilles,  consisting  of  type- 
writers, calculating  machines,  office 
furniture,  stationery  and  office  sup- 
plies. 

The  .Shipiiing  Hoard  Is  extremely 
anxious  to  dispose  of  all  Its  surplus 
.stocks. 

Interested  .*>an  Francisco  nierehanls 
should  net  In  touch  with  Messrs.  Walsh 
and  Hnggiin  through  the  San  Francisco 
ofllie   uf   the   Shipping    Board. 


MMi:i(      III:  \i.i':it«<     sf.ek 

L.\TIO.\ 


iiiotil- 


Co-o|<ei'at Ion  of  the  federal  jfovern- 
ineiii  with  slHtf's  ami  private  luier- 
ii-ts  III  the  eoene- vHl  Ion  of  llml>er.  as 
proposed  In  I  he  .'<nrll-.Mi<'oriiileU  for- 
cNtry  pi»lley  bill,  was  advocated  be- 
fore Ihe  hoUHi'  iigrbMiliure  coiiinilltee 
by  Uav  Dam. her  of  .San  Krancmco.  rep- 
leseiilliiK  the  California  While  PInc 
Mil  II  lira  el  II  Tern'    nfisoelal  Ion. 

Lumber  matiufHcluriMs  on  the  Pa- 
cific ennui,  .Mr.  Pnnaher  nald.  desire 
Rovernineni  rpKUlntion  deHlgned  par- 
llmlnrly  to  prevent  deal  tuillvc  for- 
eHi  flrou  uiid  providing  a  comprehen- 
ive  proRrnni  of  reforcatatlon 


List  of  Members 

Vallejo  Builder's  Exchange 


officers 

AVERILL.    S.    H.,    President. 
KXUDSOX,    P.    C.   Vice-President. 
KING.  W.  E..  Secretary. 
P'REY.   E.   v..    Executive   Secretary. 
FAWCETT,   AV.VLTER,    Treasurer. 

Board   of   Directors: 

AVER1LI>,    S.    H. 
KNUDSOX.   P.   C. 
KING,    W.    E. 
DRISCOLL.  D.  F. 
PIERCE.    E.    B. 
CLARK.   J.   R. 

johnston.  e.  l. 
bradhoff.  p.  f. 
england.  w.  j. 

brickl.^^yers 

Knudson.  P.  C. 

CEMENT  AXD  CONCRETE 

Bode,  A.  E. 
•lohnston.  E.  L. 
Tagnon.  Louis. 

ELECTRICAL     COXTU ACTORS 

Vallejo  Electric  Light  &   Power  Co. 

(Albert  Casper  and  E.  B.   Pierce.) 
Watkins    Electrical    Supply    Co.     (Edd. 

N.    Watkins.) 

GE\ER.\L  CONTRACTORS 

Averill,  S.   H. 
Barbera,  J.   J. 
Barenchi.    George 
Bitcon.  James 
CavallQ.  J.   F. 
Crosby.  W.  O. 
Dubnoff,  Harry 
Estes.  G.  C. 
Ferrera,  M.  C. 
Fuller,   J.   F. 
Paganini,   David 
Sullivan.   John 

HARDWARE 

Ihownlie  Hardware  Co.  (R.  A.  Brown- 
lie). 

Wilder  Hardware  Co.    (J.   R.  Clark). 

Winchell  Hardware  Co.  (C.  L.  Winchell 
and  Mr.  Denius). 

IIE.VTIXG 

llellerman    Plumbing  Shop 
Ilendrlx.  H.  E. 

HIGHWAY    COXSTUl-CTIOX 

Blanco,    P.   J. 

Ll'MBEH 

Perry  Lunibcr   Co.    (C.   H.    Miller). 
Teichelra  Lumber  Co.   (E.  Telcheira). 
\  allejo    Builders'     Supply    Co.     (C.     W. 

Greene). 
W  eeks,  S.  J. 

.11  \TERI.\L 

ciavo.    Joseph 

Horan    Company    (W.    K.    llorani. 

."^tark,    John 

A'allejo    Pock    iS:    .Satid    Co. 

MILLWORlv 

Foster's  Planing  Mill   (Gilbert  Foster). 
Pacific  Mfp.  Co.    (C.   C.    Quinn). 
Perry  Lumber  Co.    (C.    H.   Miller). 
Vallejo    Builders'    Supply    Co.     (C.     W. 
Grcome). 

PAIIVTI.NG 
Parncwltz,   Jack 

Barnewitz    Palling  &   Decorating  Co. 
I-'awcett,   Waller 
\era  &  Castro 

PLA.STICRER.S 
.Xdamaon,    M     .S. 
Driscoll.  D    F. 
li'>urne.  C.  H. 

PLI'MniCIIK 

Piaaley.  1».  J. 

lleUerm.in    Plumbing   .Sliop 

Ih'ndrlx.    II.   K. 

I.onoy,  J.  J. 

Vallejo  Plnmblng  Co     ( W.  J.   England), 

Wilder  Hardw:iro  Co.    (J.  R.  Clark). 

ROCK.    SAM),    ETC. 
\aP«Jo  Hock  .t   SaiKl  Co. 
IIOOFKItS 

P.radhorf    lloonng    and     MiiRneiiitc     Co. 

(P.  P.   Brndhoff  ) 
Talley,   L.   K. 

NHEET    METAI< 
.Monarch  Sheet   Metal    Works.      (W,   B, 

King.) 
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Li^  of  Members 

Builder's  Exchange 

OP 

Contra  Costa  County 

nil    M.vcDo\.vi.n  avio.vle 

RICHMOND,    CALIF. 

I'hoiw     KichinoiMl    (tH.' 


DIRECTORY 

Sacramento  Builders'  Exchange 


OFFICERS 

P.  M.  Sanford,  President 

B.  J.  Ballantyne,  1st  Vice-Pres. 
N.  E.  Anderson,  2nd  Vice-Pres. 
R.  H.  Spiersch,  Treasurer 

I,..  C.  Dexter,  Secretary 

DIRECTORS 

!•:.  M.  Tilden 
R.  H.  Spiersch 
E.  A.   Marshall 
N.  E.  Anderson 
n.  J.  IJallantyne 
P.  M.  Sanford    . 
.1.  Walker 

BUILDIXG    SUPPLIES 

W.  P.  Fuller  &  Co. — Paint  and  Glass. 

E.  H.  Higgins 

Irwin   &  Lewis  Ijumber  Co. 

F.  A.  Mayfleld — Paint  .and  Glass 
Richmond  Navigati&n  &  Imp.  Co. 
Richmond  Pressed  Brick  Co. 
Riclimond  Supply  Co. 

San  Pablo  Lumber  Co. 

Stcge  Lumber  &  Hardware  Co. 

Tilden   Lumber  Co. 

BUILDING     CONTRACTORS 

NormaTi   E.   Anderson 
A.  Akerson 

E.  A.   F.   Carson 
A.   Fagerstrom 
K.   J.   Henning 
Matthew  Morton 
Frank    McCausland 
.1.   Odling 

C.  Overaa 

P.    M.    Sanford 
J.  C.  Thornton 

BRICK  CONTRACTORS 

James   Walker 

CABINET  MAKERS 

H.  Millradt  &  Son 
C.   Pederson 

CEMENT    CONTRACTORS 

Frank   Ausez 

ELECTRICAL    CONTRACTORS 

Pacific    Electrical   Mfg-.    Co. 
Pioneer  Electric  Co. 
V.  G.  Electric  Co. 

HARDWOOD   FLOORS 

Geo.  L.   Spaulding 

HOUSE    3IOVERS 

Herbert  D.  Baker 

H.VRDWARE    DEALERS 

A.  C.  Burdick 

P.\INTING     CONTRACTORS 

Burden  &  Kirkhouse 
L.  De  Gregorio 
Marshall  &  Son 
Frank   McCauley 
P.   Roberts 

PL.\STERING  CONTRACTORS 

Charles   Brown 

G.  P.  Ingram 

A.   H.   Winchcole 

I'LIIMBIXG  AND  STEAM  FITTING 
CONTRACTORS 

J.  I.  Collins 
W.  D.  Rihn 
Spiersch  Bros. 

F.  P.  Allen 

U.  W.  Timmons 
1!    A.  Washburn 

SHEET    METAL    CONTR.4CTORS 

H.  W.  Clear 
Spiersch  Bros. 

ROOFING     CONTRACTORS 

Richmond    Roofing    Co. 

J.  W.    Bender  Rooflng^A  Paving  Co.,  SkF. 


10151/2    Tenth    Street 

Sacrnmento,    Cal. 
Telephone    .Main    44.% 


OFFICER.S 

T.  B.  Cain,  President  E.  S.   Warner,   Treas. 

W.    B.    Scollan,   Vice-P.  C.  H.  Johnson.  Secy. 

DIRECTORS 

Oscar  Henley  Carl   V'ining 

Robert  Gunn  G.    B.   Stahl  W.  B.  Scollan 

Joseph   W.   Saunders  John   H.  Cummins  ,        A.   W.  Xorris 

T.    E.    Cain  K.    J.    Brickell 


C.  C.  Neff 


SHEET  METAL 

A  hi  &  McLaughlin 
W.  H.  Gibson 
Latourette-Fical    Co. 
Miller  &  Cahill 
Sacto.    Cornice   Works 
Sinclair  &  Bessy 
Robert    Gunn 

SAND,    ROCK     AND 
GRAVEL 
Amer.    River   Gravel    Co. 
Coast    Rock&Gravel    Co. 
Pratt  Bldg.  Material  Co. 
Yuba    River    Sand    Co. 
Sacto.   Rock   &   Sand  Co. 
CONTRACTING   PAINT- 
ERS 
Arthur    Anderson 
L.    P.    Anderson 
E.    J.   Brickell 
Chappell    &    Labhard 
E.   H.   Cox  &  Son 
Frank   Dixon 
James  H.  Davis 
Theodore   Erickson 
A.   D.   Fern 
C.  11.  Krebs  Co. 
Chester  E.  King 

A.  G.  Pape 
Roy   Post 

P.  C.   Roddy 
Joseph   Saunders 
Clyde  S.   Simmonds 
Schneider,     Chappell     & 

Jones 
Al.  Sherman 

B.  C.  Sprague 
W.L.  Triplett 
H.  Whitmarsh 
Horace    Winters 

TILE    AND    MARBLE 
SETTING 
II.  O.  Adams 
T.    E.    Cain 
H.    P.   Fisher    Tile   & 

Marble    Co. 
GENERAL    CONTRACT- 
ORS 

E.  W.  Book 
Ira  C.  Boss 
P.   F.  Bender 

L.  G.  Barton  and   S. 

Dudley 
Walter    W.     Campbell 

C.  H.    Chatterton 
W.    P.   Cippa 

South    Curtis    Oaks    Co. 
Clinton   Const.   Co. 
W.  L.  Chatterton 
Manuel  A.  Frates 
L.    F.    Gould 
G.   E.  Harvie 
Herndon  &   Finnigan 

F.  A.   Holdener 
C.    J.    Hopkinson 
Geo.   D.   Hudnutt,    Inc. 
L.   E.   Hite 

George   Jacobs 

Wm.  C.  Keating 

Peter  Leoni 

W.   B.   Ladue 

Wm.   Murcell 

John   M.  B.  Morill,   1st 

G.  W.    McKay 
M.   F.   McKenzie 
McGilvray    Const.    Co. 
A.   W.   Norris 

James  Omand 
W.    B.    Phillips 
Robert    Powell   Co. 
P.  F,  Reed 
J.  T.   Ransdale 
R.    M.    Smith 
Siller   Brothers 
J.    L.    Siller 
G.  B.   Stahl 
T.   Schluckebier 
J.    A.   Saunders 
Shadinger  &  Son 
M.  F.  Terra 
E.    Thomas 
Charles   Vanlna 
Wm.    Saunders 


K.    E.    Parker   Co. 

Wm.   Theilbahr 

Coa.st  Const.  Co. 

J'.fttz  &  Mabrey 

H.    W.    Robertson 

Harry    Hendron 

Fred    Engberg 

BRICK    CONTR.VCTORS 

Fred   H.  Betz 

W.   J.   Clifford 

().    A.   Henley  &   Son 

Harry  Johnson 

B.  Kruezberger 
Harry  Simpson 

TERRAZ.\    STAIRh 

A.    Bertolucci 

.Sacto.  Bldg  Block  Co. 
HARDWOOD     FLOORS 

Sacramento    Hardwood 
Floor  Co. 

A.   E.  Pierson 

SPRAY  PAINTING  AND 
W^HITEW^  ASHING 

Brown  Bros. 

M.\NUFACTLRERS  OF 
DOORS  &  WINDOWS 

The  California  Door  Co. 

PLUMBING  &  HEAT- 
ING CONTRACTORS 

C.  B.   Conn 

John  H.  Cummins 

James  T.  Connors 

Cowles  &  Co. 

H.  Dixon 

Earle  Plumbing  Co. 

E.  E.  Earle 
Ralph  Francis 
Hateley  &  Hateley 
Charles   Hahn 
Latourette-Fical  Co. 
Phil  Mott 

Mott  Plumbing  Co. 
Miller   &   Cahill 
J.   H.   Murphy 

D.  H.  McAlpine 

F.  A.  Mclntyre 
Scott,  Lyman  &  Stack 
Frank  Schonbachler 
Frederick    Snook 

A.   W.  Sweet 

Mech.  Engineering  & 

Supply    Co. 
Waterman  Plumbing  Co. 

BRICK    AND     TILE 
The  Cannon  Co. 
Gladding   McBean 
Sacto.  Pressed  Brick  Co. 
TERRA  COTTA  SBWER 

PIPE  AND  TILE 
Gladding  McBean  Co. 

BRICK 
Sacto  Transportation  Co. 

MILL  WORK 
Cutter  Mill  &  Sup.  Co. 
Burnett  &  Sons 
Captl.  City  Planing  Mill 
Sacto.   Bldrs.   Supply  Co. 
Sacramento   Cabinet   Co. 
Sacto.    Ping.    &   Fur.  Co. 
Charles   Van   Hall 
-V.   Anderson 

G.  F.    Lindstrom 
MAGNESITE,     VITRO- 

LITE    AND    GL.'VSS 

T.    E.    Cain. 

ROOFING  AND  ROOF- 
ING   SUPPLIES 

Allyn    L.    Burr 

Capital  Roofing  &  Sup- 
ply   Co. 

AV.   L.    Evans 

H.  W.  Johns-ManvlUe 
Co. 

E.  S.   Warner 
T.ovett  <Sr   Young 
LIME,     PL.VSTER    AND 

CEMENT 
Cowells  Lime  ft  Cement 

Co. 
Homestead   Luntber   Co. 


Pacific  Port.  Cement  Co, 
Standard  Port.  Cem.  Co. 
Sacto.    Lumber    Co. 
PLUMBING      SUPPLIES 

Crane  Co. 
Miller-Enwright 

TEAMING    CONTRACT- 
ORS 

J.    \V.    Cox 

F.    T.    Davenport 

A.  T.    McGuire   &   Henry 

CEMENT    CONTRACT- 
ORS 

Andrew   Andersen 
A.   Bertoluc<i 
James   Cunningham 
A.  B.   Clark 
Alford    Florence 
Frank  T.   Gassoway 
I.  J.   Harvey 
O.   Larson 
George    McDonald 
Harold    H.    Parker 
Sacto.    Bldg.    Block    Co. 
F.    E.    Provost 

BUILDERS'   HARD- 
WARE 

Bowman    Hdw.    Co. 
Emigh-Winchell    Co. 
Shorrock-Smith     Hdw. 

Co. 
AVaxon    Brothers 

ELECTRIC.4L  CON- 
TRACTORS 

Cal.  Mech.  &   Elec.  Eng. 

Co. 
Electrical    Supply    Co. 
Geo.  C.  Foss 
H.    G.    Hecker 
J.  C.   Hobrecht 
Latourette-Fical    Co. 
Sterling  Electric  Co. 
Scott.  Lyman  &  Stack 
Carl  F.  Vining 
Waxon  Bros. 
Sacto.   Appliance   Co. 
Clifford  Prudhomme 

LUMBER   DEALERS 

Friend  &  Terry 
Homestead    Lumber    Co. 
Superior    Lumber    Co. 
Western    Lumber    Co. 
Knox   Lumber  Co. 
Oak  Park  Lumber  Co. 
Sacramento  Lumber  Co. 

PAINTS,     OILS,     GLASS 
AND  W.\LL  PAPER 

Barton    &    Handlin 
W.  P.   Fuller  Co. 
C.  H.  Krebs  Co. 
Schneider,     Chappell     & 
Jones. 

PL.\STERING   CON- 
TRACTORS 

.-V.   T.  Cummins 
Frank    E.   Gray 
David  Hill 
H.  F.  Xix 
Fred   Xold 
T.  J.   Pennish 
Thos.    F.    Scollan    Co. 
Fred  Bodill 

HOUSE    MOVING 

F.    D.   Mosier  &   Sons 

L.4.THERS 

Thos.    P.    Scollan 

STRUCTURAL     STEEL 

I'alm    Iron    Works 
EXPRESS    &    HAULING 
Bert  Du  Frene 

CEMENT  BLOCKS 
Sacto.  Bldg.  Block  Co. 
LANDSCAPE  OARDEN- 

E2RS 
F.   H.   Rice 
J.  W.  Jenks 
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BUILDING  CONTRACTS 


SAX  FRANCISCO   COUNTY 


$2.~><'i)  mill   Over   Itept-rtt-d 


The    following 

is    an    index    fo 

r    the 

contracts   tor  this 

is.sue: 

No.      Owner 

Contractor 

Amt. 

135   Clifford 

Owner 

5000 

13e   KatZ 

Owner 

12000 

137   (Joldlierg 

.lensen 

21000 

IHb    Holmgren 

Owner 

7000 

139    U<.outl<  1.1 

Uarrett 

1200'! 

1  10   KuhuU- 

Owner 

4000 

112   Olsen 

W'engard 

5190 

14:')    Voorhies 

Owner 

14000 

l.'id   Curraii 

Knowles 

49810 

]5I   Same 

Malott 

3380 

l.',2   Same 

Drew 

1068 

1.'.3   Same 

Forbe.-^ 

44750 

i.-.l    S   I' 

Bos 

10374 

i.').j  Qaeen 

Lynch 

17076 

li'iti    Welch 

OWIT-'V 

6i)00o 

157   Stroheim 

Owner 

12000 

!;'>*<  (Jarin 

Owner 

400J 

l.'.'i   Marablto 

Hamerton 

ISTTO') 

l«o  C'ohn 

Jensen 

58500 

l».l    l;out!a 

.1  ensi-n 

.IS  300 

16.!  Lewis 

Owner 

17000 

lei   tharman 

Owner 

9250 

167   Meyer 

Kednall 

7000 

lt;h   Pausoi. 

Heyer 

52279 

lt;»  Goldberg 

Larsen 

4835 

17(1   Same 

Docker 

159t 

171    Same 

Jensen 

14040 

172    Becit 

Anderson 

25000 

173   Pike 

Kednall 

5730 

174   Johnson 

Owner 

5900 

175   Stearns 

Owner 

2950 

176   Beck 

Owner 

4000 

177   Madden 

Owner 

4800 

179   Garden 

Allen 

10000 

180   Horgan 

Owner 

2900 

1S2   Hansen 

Hansen 

100000 

1S3    Keith 

Meyer 

3.u00 

1S4  Morris 

Owner 

■iOOO 

185  GTeen 

( ;i  een 

6000 

lyi   Evergetls 

Hardy 

iir.G.^. 

192    Henn 

Young 

9000 

193   Matsfjn 

LindK'ren    lOOOO'lO 

197    Brasley 

Owiier 

3000 

200   Keith 

Mohler 

]20|)0 

201    noaenthal 

Owner 

GO  00 

202    KranchI 

Own-.M- 

3000 

2«)3    Karnsworth 

HunuMton 

10o')o 

20fc  Jr.   Orpfi'i'"' 

Moll.-r 

8500 

207   Thomas 

Kincannon 

32i70l 

208   Laoey 

Blum 

litiOOO 

209   Lftccy 

M  ission 

9000 

210  Sarorr 

liaskln 

14  000 

212    All   Saints 

Meyer 

r.ROO 

211    Gnllmes 

Owner 

2-.0fi 

21S   Allr.d 

Owner 

GOOO 

219  Thomas 

Owner 

14500 

222  Locwc 

Martin 

8000 

224    rikc 

Kednall 

5730 

22!S  Hart 

Monson 

21500 

22B   CrnwTey 

Meyer 

4300 

227   K<  rrero 

Owner 

2500 

22S  CaiUKi 

SwanHon 

4000 

2::»  Croiheis 

Owner 

2.'i00 

233      Htnn«i;irfi 

DiihlHt  1  run 

18760' 

234      fini^k   «if   lln 

ly               MlHHlon 

ir.ooo 

23u      fjinipU 

.Sw.'iiiHim 

420(1 

2S«      '1  ' 

l\  ini'inmn 

S2r,oo 

I'KIIMITH 

DWIOUM.NG 

(i:,.'.)      K   bllYANT     70   B  Jfrth.       Two- 

Klory  and   baM*!m»'nt   frame   dwlR. 
Ownf^r      W.    If.      Clirrr.rd.    2773      HryanI 

San    Kraiu'lHco. 
Arrhlt.<-i     O.    K      KviriH,    Ji'l'.t     Mln!*lon 

«!.,  Hnn    FiaHclneo, . 
Day*'  Work.  15000 


Two-story  and  basement  frame   (.4) 

apartments. 
Owner — Arthur    S.    Katz,    857    Page    St  . 

San  Francisco. 
Architect — G.    A.    Berger.    261     Valencia 

St.,   San   Francisco. 
DaVs  work.  $12,000 


THEATKK 

(137)  W  EMBARCADERO  91-8  N  Mis- 
sion. One-story  brick  moving  pic- 
ture theatre. 

Owner — Aaron  Goldberg,  Room  912.  lid 
Sutter  St.,  San  Francisco. 

Architect — Albert  W.  Burgren,  110 
Sutter  St.,  San   Francisco. 

Contractor — G.  P.  W.  Jensen  and  H.  11. 
Larsen,   180   Jessie  St..   S.  F. 

$21,000 


FRAME  FLATS 

(138)      E    FIFTEENTH    AVE    99    N    Ca- 

brillo.      Two-story      and    basement 

frame    i2)    flats. 
Owner— Karl     H.     Holmgren,     1212     8ih 

Ave.,    San   Francisco. 
Architect — None. 
Day's    work.  $7000 


One- 


STOKES 

(139)      E    JONES    68-9    S    Geary, 
story  Ciass  "C"  stores. 

Owner — Will    H.    Woodfield,    129    Sutter 
St.,  San  Francisco. 

Architect — Leo  J.   Devlin.   Pacific  Bldg.. 
San    Francisco. 

Contractor — Barrett    &    Ililp,    91«    Har- 
rison St.,  San  Francisco.  $12,000 


DWELLING 

(140)      NE     MASONIC       AND       PLATO. 

Two-story     and     basement      frame 

dwelling. 
Owner— D.      Kuhule,    1023    Church      St., 

San   Francisco. 
Plans   by  Owner. 
Day's   work. 


$4000 


DWELLING 

(142)  N  ST.  MAKVS  AVE  100  W  Mis- 
sion. Two-story  and  basement 
frame  dwelling. 

Owner — John  Olsen,  3938  Mission  St., 
San  i'Vancisco. 

Aichitect — None. 

Contractor — C.  Wengard,  1286  34lh  Av.. 
San   Francisco.  $.")lOi"i 


DWELLINGS 

(145)      W    FOPKTEKNTII    AVK   264    anl 

295   S  Anza.      Two      two-story      and 

basement   frame  dwellings. 
Owner — Voorhles-Newman    Co.,    50    Di- 

vlsadero  St.,  San   Francisco. 
ArrhKect-  -Wm.   Gunnison,    1666   Golden 

Gate   Ave.,   San    Francslco. 
Contractor — W.   K.   Voorhles,  50   Divlaa- 

dero  St..  S.   P.  $7000   each 


apa»tmi:nt.s 

(1?.6)      H  CLICMENT    107-0   W    2lHf    Avo. 


RECORDED 

THEATKE  Coat,    $49,810 

(150)      S    GEAKV    137-6    W    MASON    W 

106xS      137-6.        Furring,     studding, 

lathlnp   and   plastering   for  cla.sa   A 

theatre    building. 

Owner  -  Curran    Theatre    Co. 

Architect — Alfred  H.  Jacobs.   110  Sutter 

St.,   San    Francisco. 
(,'ontraclor— A.      Knowles.     Call      Uldff.. 

San   Francisco. 
Filed    Jan.    13.   '22.       Dated   Jan.    12.    '22 
OrnarniMilal     work     In     foyer 

anil    lobby    done    I   8.000.00 

Orniimenlitl   work  In  balcony 

and   gallery  done    8,000.00 

Ornamonlal     work     In     main 

celllnic  done    8.000.00 

Ornamental    work    In    face   of 


sounding    board    done....      8,000.00 
Modeling    and    casting    work 

work    completed     2,250.00 

Cement     work      on      exterior 

completed     2,000.00 

Plastering     in      main     foyer 

completed     4,000.00 

Plastering     and     ornamental 

work    in   balcony    3,000.00 

Plastering     and     ornamental 

work  complete    4,000.00 

Main    ceiling    completed....      4,000.00 
Auditorium    side    walls   com- 
pleted           3,000.00 

Completed   a-nd   Accepted...      3,107.50 

Usual    35    Days 12,452.50 

TOTAL  COST  $49,810 
Bond,  $49,810;  surety,  Fidelity  Deposit 
Co.  of  Maryland;  limit,  100  days;  for- 
feit, none.  Plans  and  specifications 
filed. 


(151)    KOMPOLITH  WORK  ON  ABOVE 
Contractor — Malott    &     Peterson,     2412 

Harlson   St.,   San    Francisco. 
Filed    Jan.    13,    '22.       Dated    Jan.    6,    '22 

Completed    and    Accepted % 

Usual    35    Days % 

TOTAL  COST  $3,380 
Bond,  $3,3S0;  surety.  Fidelity  Deposit 
Co.  of  Maryland;  limit,  forfeit,  none. 
Plans  and  specifications  filed. 


(152)    SPENCER   TURBINE   CLEANER 

Etc.   on   above. 
Contractor — Frank   B.   Drew,  as  repre- 
sentative   of    Spencer   Turbine   Co., 
Phelan    Bldg.,    San    FYancisco. 
Filed    Jan.    13,    '22.       Dated    Jan.    6,    "22 
15       days       after       machine       in 

operation     $801 

Usual    35    Days 267 

TOTAL  COST  $1068 
Bond,  surety,  limit,  forfeit,  none. 
Plans  and  specifications  filed. 


(153)  EXCAVATION,        CONCRETE, 

Flreproofing,   Brick  &  Terra  Cotta 
on  above. 
Contractor — K.    J.    H.    Forbes,    Monad- 
nock    Bldg..    San    Francisco. 
Filed   Jan.    13,    '22.       Dated    Jan.    8,    '22 
Concrete      poured      to      14-7 

level     $   6,000.00 

Concrete      poured       to      26-1 

level    6,000.00 

Concrete       poured       to       47.8 

level    9,000.00 

Concrete       poured       to      65  9 

level    6,000.00 

Completed   and   Accepted...      7,566.60 

Usual   35    Days 11,187.60 

TOTAL  COST  $44,750 
Bond,  $44,760;  surety.  Fidelity  Deposit 
Co.  of  Maryland;  limit,  forfeit,  none. 
Plans   and    spcciflcatluns    filed. 

X-KAY   BLDG. 

(154)      HAILKOAD       GENERAL       HOS- 
liltal.        All    work     for    erecting   X- 
Uay  liulIrtinK 
owii.r — Southern    I'aoUlo   Company 
.\r.  Iiilecl  —  None. 
I'ontractor — Geo.    A.    Ho.';.    Ilear.st     Hliln 

.><:^n   Francisco. 
Kll.il  Jan.   13,  '22.     Dated  Jan.   13.  '22. 

.Monthly    iiaytnpjit.-^    of 76',. 

I'siiHl     35     days.  .  . 26% 

TOTAL  COST,  $10,374 
I'.uihI,  $2800.  Surety,  Fidelity  *  De- 
posit Co.  of  Maryland.  Limit,  86  day^' 
Forfeit,  none.     Plans  and  specincat  Iimu: 

tiled 


ALI  i;UAT10NS 

(i:.r.)  NW  SIXTKKNTII  *  CIU'KCII 
W  lOOxN  95.  All  work  for  nllera- 
tions  and  additions  to  factory  bldg. 
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owner— R.E.   Queen,   2212   Sacramento 

St.,  San  Francisco. 
Arrhitect — D.  E.  Graham,  180  Jessie  St., 

San  Francisco. 
Coiilractor — P.  J.  Lynch  and  J.  A.  Bry- 
ant,   180   Je.ssie    St.,    San    Francisco. 
Fil'^d  Jan.    lo,  "It.     Dated  Jan.  11,  '22. 
On   l.st  and   15th  of  each  month     75% 

Usua  1     'i^i    days 25% 

TOTALi  COST.  JIT.OTC 
Bond,  ?8538.  Surely,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  75  days. 
Forfeit,  nonei.  Plans  and  specifications 
filed." 


Al'AllTMlCiNT.S 

(l.-)6)  S  BUSH  ]37-()  VV  Mason.  Four- 
story  and  basement  Isrick  (2;i) 
apartments. 

Owner — Jas.  Welch,  597  20th  Ave., 
San  Francisco. 

Architect — None. 

Day's  work.  $60,00o 

FltAiVll':    FLATS 

(157)      NE    CLEMENT    AND    TWENTV- 

flrst   Ave.    Two-story  and    iDasement 

frame    (1)    apartments. 
Owner  —  M.    1'.    Stroheim,    201    Caselli 

Ave.,  San  Francsico. 
Designer — P.    Carlson,    3631     2.3rd    Ave.. 

San    Francisco. 
Day's  work.  .f  12.00(1 


LWKLLlNfi 

(158)      S   FULTON      231-3      W    Ashbury. 

One-story      and      basement      frame 

dwelling. 
Owner — E.     A.     Garin.     184!t     Page     St. 

San   Francisco. 
Architect — None. 
Day's  work.  $4000 


DWKLJjING 

(159)      E   FUNSTON   AVE   210   N  Fulton 

Two-stcry      and      basement      frame 

dwelling. 
Owner^ — P.  Marabito,  1006  Geneva  Ave., 

San   Francisco. 
Architect — Ncne. 
Contractor  —  A.       C.       Hamerton,       47o 

Dewey   Plvd.,   San   Francisco. 

Sl.'l.OOO 


APARTMENTS' 

(160)  S  GEARY  137-6  W  Leavenworih 
Five-story  and  basement  Class  C 
(20)    apartments. 

Owner — M.  Cohn,  1036  Golden  Gate  Ave 
San    Francisco. 

Architect — Sylvain  Schnaittacher,  'l'.\% 
Post  St.,  San  Francisco. 

Contractor — G.  P.  W.  Jensen,  ■!20  Mar- 
ket   St.,    San    Francisco.  JBS.-'iOO 


APARTMENTS 

(161)  S  GEARY  186-3  W  Leavenworth 
Fivf -story  and  basement  Class  C 
(20)    apartments. 

Owner — S.  Rouda.  40  Powell  St.,  San 
li'rancisco. 

Architect — Sylvain  Schnaittacher,  237 
Post   St.,    San   Francisco. 

Contractor — G.  J'.  W.  Jensen,  320  Mar- 
ket   St.,    San    Francisco.  ?58,500 


STORES,    ETC. 

(163)      S  OFARRELL   82-6   E   Fillmore. 

One-story    brick    stores    and    meat 

house. 
Owner — Leon       Lewis,     112       California 

St.,  San  Francisco. 
Architect  —  Samuel    Lightner    Hyman. 

68   Post  St.,   San   Francisco. 
Day's   work.  $17,000 

FRAME    DWELLINGS 

(1C.4)  N  SHAFTER  225,  250,  275,  300 
and  325  ^^  Jennings.  Five  one- 
si  ory  and  basement  frame  dwell- 
ings. 

Owner — T.  L.  Sharman,  1440  Shafter 
Ave..  San  Francisco. 

Architect — None. 

Days    work.  ?18.')0    .ach 


N    25xE    112-6       All    work    for    two- 
story  frame  dwelling. 
Owner — Frederick  N.  Meyer. 
Plans   by  Contractor. 

Contractor — W.    W.    Rednall.    2500    Fil- 
bert St.,  San    l''rancisco. 
Filed  Jan.  14,  '22.     Dated  Jan.  12,  '22. 

Roof    on     11750 

1st    coat    plaster    on 1750 

Completed    and    accepted iTS'i. 

Usual     35    days 1750 

TOTAL  COST.  $7000 
Bond,    ?3500  Surety,      W     P.    HoTmes. 

Limit,  100  days.     Forfeit,  ?3.  Plans  and 
specifications  filed. 


RESIDENCE 

(168)  NE  PIERCE  AND  .lACKSON 
127-6x127-8^-  All  work  for  three- 
story   frame   rf^sidence. 

Owner-Sam  B.  Pauson.  NE  Sutter  and 
Kearny  St.,  San  Francisco. 

.\rchitect  —  Sam  L.  Hyman,  Foxcroft 
Bldg.,   San  Francisco. 

Contractor — Chas.  vV.  Heyer  Ji—  Mills 
Bldg.,  San  Francisco. 

Filed  Jan.   14,  '22.     Dated  . 

On  1st  and  15th  of  each  month  cost 
of   materials   and    labor 

MAXIMUM  COST  of  $.')2,279;  contractor 
to    receive    additional    $5228. 

Bond,   none.      I^imit.  as  soon  as  possible 

F'orfeit,  nonr-.     Plans  and  specifications 

Hied. 


BIHCK    BLDG. 

(169)  WTHE  EMBARCADERO  91-8 
N  Mission  VV  45-lOxW  137-6.  Brick 
work   for   one-story   brick   building. 

Owner — Aaron    Goldberg,    Rm.    912,    110 

Sutter  St.,   San   Francisco. 
Architect — Albert  W^  Burgren,  110  Sut- 
ter St.,   San   Francisco. 
Contractor — H.    H.    Larsen    &    Bro..    180 

Jest.ie  St.,  San  Francisco. 
Filed  Jan.   14,  '22.     Dated  Jan.  13,  '22. 
Brick      walls      ready      for      roof 

trusses      $2000 

Completed  and   accepted 2835 

TOTAL  COST,  $4835 
Bond.  none.  Limit,  14  days  after  1st 
floor  joists  set.  Forfeit,  none.  Plans 
and  specifications  filed. 

(170)  ELECTRICAL  WORK  ON 
above. 

Contractor— Decker    Electrical    Constr. 
Co.,    149    New    Montgomery   St..    San 
Francisco. 
Filed  Jan.   14.  '22.     Dated  Jan.   13.  '22. 

Roughed    in ?600 

Completed    and    accepted '.    594 

Usual     35    days '.    400 

TOTAL  COST.  ?159t 
Bond,  none.  .  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
hied. 


(171)      EXCEPT    ELECTRR"    WORK    & 

brick  work  on  above. 
Contractor — G.    P.    W.   Jensen,   320  Mar- 
ket St..  San  Francisco. 
Filed  Jan.   14.    22.     Dated  Jan.  13,  'U2. 

Ready     tor     lathing ?3510 

Plastering  done    3510 


RE^CORDBD 

DWELLING 

(167)      E   BUODERICK   162-6   N   Filbert 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
1053    MARKET   ST. 

Phone  Market  891     San  Francisco 


Compled     and     aocepf^d .1510 

I'Bual    35    days 3ol0 

TOTAL  COST.  »14,04« 
Bond  none.  Limit,  45  days  after  brick 
work  up.  Forfeit,  none.  Plans  And 
specifications   tiled. 


AiAltTMENTS 

(172)      E    r'OWKLL  68-6   N   Bush   N    6'Jn 

10  67-6.     Carpenter  work  and  sheet 

metal     work     for    six-story    apart- 

rw^-.vX    house. 
Owner — Edward    Beck,      281      Lee   Av..-.. 

.San  Francisco. 
Aichitect — M.    V.    Politeo,    1st    National 

Bank  Bidg.,  San  Francisco, 
'"oiitractor — Anderson   &    Rlngrose,    32't 

Market  St.,  San  Francisco. 
Filed  Jan.   14,  '22.     Dated  Jan.   10,  '22. 
On   1st  and  15th  of  each  month     Ta'/i 

I  sual     35     days ^ 25'^ 

TOTAL  COST.  $25,000 
Bond.  »12,500.  Surties,  J.  W.  March- 
bank  and  Mary  E.  Ringrose.  Limit."  6ii 
days.  Forfeit,  $25.  Plans  and  spKl- 
hcationa    Hied. 


DWELLING 

(173)  B  BRODERICK  137-6  N  Filbert 
One  and  one. half  story  and  base- 
ment frame   dwelling. 

Owner — Nellie  B.  Pike  and  Kattierlne 
G.  Pike,  1233  Taylor  St.,  S.  F. 

Architect — Plans    by    builder. 

Contractor — W.  W.  Rednall,  2500  Fil- 
bert   St.,    Sail    Francisco.  $5,730 

FLATS 

(174)  S  CALIFORNIA  60  E  22nd  Ave. 
Two-*story  and  basement  frame  (2) 
flats. 

Owner — Louis   Johnson,   2260   19th  A'e., 

San   Francisco. 
A  rchitect — None. 
Days   work.  $5,900 


ADDITIONS,    ETC. 

(175)  NO.  2350  CALIFORNIA.  Addi- 
tions and  general  alterations  and 
changes   for   apartments. 

Owner — J.  A.  Stearns,  1160  Taylor  St., 
San   Francisco. 

A  rch  i  tect — None. 

Days  work.  $2,UbO 


ALTERATIONS 

(176)  NW  FILLMORE  AND  (JOLDEN 
Gate  Ave.  Remove  certain  oearing 
partitions,  install  steel  columns 
and  girders;  new  store  fronts:  tUe 
flooring. 

Owner — Ignatz  Beck,  premises. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Days    work.  $4000 


DWELLINGS 

(177)  NE  GILLMAN  150  aTtd  200  SW 
Jennings.  Two  1-story  and  base- 
ment frame   dewllings. 

Owner — P.  H.  Madden.  1527  Judah  St.. 
San  Francisco. 

Architect — None. 

Days  work.  $2400  each 


RESIDENCES 

(179)      S  PORTALA  Drive   135  &   360  E 

Sar.ta  Clara  Ave.     Two  1 -story  and 

basement    frame    residences. 
Owner — Garden    Homes    Co.,    27S    Post 

St.,    San    Francisco. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,    San    Francisco. 
Contractor — Allen     &     Co..     168     Sutter 

St.,  San   Francisco.  $5000  each 


DWELLINGS 

(ISO)  SE  PARIS  75  and  100  NE  Rus- 
sia. Two  1-story  and  basement 
frame  dwellings. 

Owner — P.   Horgan.   915   Pierce  St..  S  F 

Architect — None. 

Days    work.  $2900    each 


DWELLINGS 

(ISl)  N  PARIS  225.  250  and  275  \V 
Italy.  Three  1 -story  and  base- 
ment  frame  dwellings. 

Owner — J.  W.  Wright  &  Co.,  228  Mont- 
gomery  St.,    San    Francisco. 
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Architect — Xone. 

Contractor— J.    C.  Littlepage,    419    14th 
'Ave.,  Sa-n   Francisco.         ?2000  each 


ADDITION 

(182)      XO.     330     HITCH.       Addition     1,2 

story)    for   feed   mill. 
Owner— C.    W.    Hansen,    260    Townsend 

St.,    San    Francisco. 
Architect — None. 
Contractor — H.     E.     Hansen,     423     30th 

Ave..   San    Francisco.  $10000 


DWELLING 

(183)      E    TWENTY-FIFTH    100    S    Bal. 

boa.         One-story      and       basement 

frame  dwelling. 
Owner — A.    H.    Reith,    4121     ISth    Ave.. 

San   Francisco. 
Architect — None. 
Contractor — Meyer     Bros..     5326     «5eary 

St.,  San   Francisco.  $3900 


DWELLING 

(184)  W  TWELFTH  AVE.  150  N  Ful- 
ton. Two-story  and  basement 
frame    dwelling. 

Owner— A.    T.     Morris,     501     11th    Ave., 

San   Francisco. 
Architect — None. 
Days    work.  $7000 

Kfc;SU>ENCKS 

(185)  S  BALBOA  82-(i  and  li>T-6  W 
20lh  Ave.  Two  onf-story  and  base- 
ment   fram(>    residences. 

Owner-^G.  S.  Green.  2050  Bry;inl  St.. 
San  Francisco. 

Arch  i  tec; — None. 

Contractor — Bredlow  Green,  2050  Bry- 
ant  St..   Ean   Frf.ncisco.      $3000  each 


nEcouni^D 

FKAMK    FLATS 

(I'Jl)      N  CALIFOKNIA   60   W   25th  Ave 
W    30xN    100.      AH    work    for    two- 
story    and    basciiK  nt    frame    flats 
Owner — I'anagrotis      and      Evdokia      P 
Evergetis.  6301  California  St.,  S.  F. 
Architect — None. 
Contractor   —    Arthur    M.    Hardy.    6217 

California   St..   San   Francisco. 
Filed  Jan.   16,    22.      Dated  Jan.   12.  '22. 

Frame    up     $2891.25 

Brown    coat<  d     2891.25 

5'  days     after     completed....      826.25 
6  days  after  completed  5   notes 

for     2065.00 

Usual     35     days 2891.25 

TOTAL  COST.  $11,565.00 
Bond,  none.  Limit.  100  days.  Forfeit. 
%b.      I'lans    and    spociHcal  ions    filed. 


KKAME    FLATS 

(li'2)       VV     MNKTIOlONTll     AVF-     275     N 
Clement  N  25x\V  120.     All  work  for 
two-Btory   frame   building    (flat.s). 
Owner — Stanislas    and     Eugenia     Henn, 

337   181  h   Ave.,  San   Francsico. 
Architect — Edw.   E.    Young,   251    Kearny 

St..  San   Ki-ancslco. 
Contractor — Edw.   K.    Young.   251    Kear- 
ny St.,  San   Franel.sro. 
Filed  Jan.   16,  '22.     Dat.d  Jan.   16.  '22. 

Frame     up     $2250 

lirown    coated    225it 

Completed    and     accepted 2250 

W«iaal    35    (layH 2250 

TOTAL  COST,  $9onr, 
Bond,  none.  Limit,  '.'0  dayH.  Forfeit, 
none.      I'ltnis    and    upeclllcatJonH    llled. 


DWELLING 

K  BKODEUICK  162-6  N  Filbert.  Two- 
■  tory  and  baaemcnt  frame  dwell- 
in  «• 

Owner — Frederick  N.  Meyer.  440  Eddy 
St..    San    FrnnciHCO. 

Architect— rinnB    by    builder. 

Contractor— W.  W.  KcdiKill.  2500  Fil- 
bert St..  8.  F.  $7000 

«>KKJ«"K    111, DC. 

(IMS)  S\V  MAIN  ANJ>  MAIIKET  Steel 
Wiirk  (<  >ily>  for  a  Hl-wlary  und 
l>iiMi-nii-rit   ClBNM  A   ••nice   bUllUlMK. 

0*voor-*-Mal»on  Nlivl»fttlnn  Co.;^  120 
Mnrkcl  H'..  San   Franelnco. 


-Aiohiiei-t — Blis.s       i\c       Faville.       iiali'oa 

Bldg..   San   Francisco. 
Contractor — Lindgren     Co..     .Monadnock 

Hldg..    San    Francisco.  $i.niiit  fiiio 


ALTERATIONS 

(197)      NO.     604     OAK    ST.       Kemodel     1 

Hats   for  apartments. 
Owner — D.  J.  Beasley.   Premises. 
Architect — None. 
Day's  work.  $3uoo 


DWELLlNUii 

(200)      E     TWENTY-THIKD     A^'E 

200  and  225  N  Cabrillo.  Three 

story    and    basement    fi-ame    d 

ings. 
Owner — A.     H.     Reith.    4121     ISlh     Ave. 

San    Francisco. 
Architect — None. 
Contractor  —  T.     E.     Mohler.     593 

Ave..   San   Francisco.  ?4000 


17.'. 
one- 
,vell- 


21st 
each 


KKAiViy    FLATS 

(201)      S   CABRILLO   87-6    W    18th    Ave. 

Two-story  and  basement  frame  (2) 

Hats. 
Owner — John      R.      Rosenthal.      1386- A 

Pacific  Ave.,   San   Francisco. 
Architect — None. 
Day's   work.  $60(  " 


KKAMK    DWELLING 

(2(2)      S  LOMBARD  50   W   ScoU.     Two- 
story    and    basement    frame    dwell 
ing. 

Owner — L.     Franchi.     2008     Powell     St., 
San  Francisco. 

Architect — P.       F.       De       Martini,       916 
Broadway,  San   Francisco. 

Day's   work.  $300o 


FRAME   DWELLING 

(203)  E  SANTA  ANA  121-6  N  Mon- 
terey Blvd.  Two-story  and  base- 
ment  frame  dwelling. 

Owner — C.  A.  Farnsworth,  508  Scolt 
St.,   San   Francisco. 

Architect — None. 

Contractor  —  A.  V.  Hamerton,  475 
Dewey   Blvd.,    San   Francisco. 

$10,500 


UKCOUUKU 

ORGAN 

(.206)      LOCATION     NOT     GIVEN.       All 
work  to  build  and  install  organ   in 
Golden  Gale  Theatre. 
Owner--Juiiior   Orpheum    of   San    Fran- 
cisco. 
Architect — None. 
(Jontr.'ictor — M.    1'.   Mollcr. 
Filed  Jan.  17,  '22.     Dated  Nov.  16,    20. 

Organ    delivered    $2125.00 

Organ     in.stalled      850.00 

Balance   in   monthly    Installments 

of     281'.26 

TOTAL  COST,  $8500.00 
Bond.  none.  Limit,  Oct.  16.  1921.  For- 
f«-lt,   none.     Specihcatlons  only   filed. 


APARTMENTS 

(207)  E  VAN  NESS  AVE  60  S  Green. 
27-6.\94-5.  All  work  for  threo- 
Hiory  and  basement  frame  (11  2- 
room)   apartments. 

Owner — Louise   Thomas. 

Arrhltecl    -O.    It.   Thayer,    110  Sutler  St., 

San    Francisco. 
Contractor — Klncanon      &      I'erego,    159 

Sutter  St..   San    Francisco. 
Filed  Jan.   17.  '22.     Daleci  Jan.    16,    22. 
On   recordation  of  deed   to  owner 

$10,001' 

30  days  ofter  date  of  contract     2.B0O 

Bool    i.n     4,500 

Brown  coat  plaster  on 4,G0o 

Completed    and    accepted 6,50o 

I'Hunl     :!'■     dnyn 4.(i0ii 

TOTAL  COST,  $32,500 
iSor.d.  none.  Limit.  120  (layn.  Forfeit, 
none.      Plan. I   anil    ■<|i.  .ineMtidnH     imhm- 

AFAUT.MKN'rS 

(208)  N  SUTTEK  I  . ,  li  !•;  i.iiKin  ^.-t. 
x87-U.  All  work  for  four-«tory  re- 
in fi>ri:cd    L'oncrcle    (15)    apartmenla 


Owner — E.    V.    Lacey    and    Louis    Blum, 

180   Jessie  St..  .San  Francisco. 
Architect — None. 
Contractor — Louis  Blum.  180  .Tessie  St., 

San  Francisco. 
Filed  Jan.  17.  '22.     Dated  Jan.  17.  '22. 

Hoot    on     $9000 

Ready    for    plaster 4500 

White    plaster    on 4500 

Completed    and    accepted 9000 

Usual    35    davs ; .    900o 

TOTAL  COST.  $36,000 
Bond,  none.  Limit,  120  days.  Forfeit, 
l)lans    and    specifications,    none.  ..    . 


lOXCAVATlON,    ETC 

(209)  S  ELLIS  58-y  E  Hyde  2ti-9xS7-i'. 
Excavation,  form  work,  concrete 
and  cement  work,  rough  carpenter 
work,  reinforcins:  steel,  terra  cotla 
flues  for  building. 
Owner  —  E.    V.    Lacey.    180    Jessie    St.. 

San    Francsico. 
.\ichitect — None. 
Contractor — Mission   Concrete  Co..  Inc.. 

Call   Bidg..   San   Francisco. 
Filed  Jan.   17.  '22.     Dated  Jan.   19.  '22. 
Concrete  poured  to  2d  floor  level 

$2250 

Tar  and   gravel   roof   on 225o 

Ready     for     plaster 2250 

Usual     35     days 22.">0 

TOTAL  COST.  $9000 
Bond,  none.  Limit.  50  days.  Forfeit, 
plans  and  specifications,  none. 


PLATS 

.\  CALIFORNIA  60  W  25th  Ave.  Two- 
story  and  basement  frame  (2)  tlats. 

Owner — P.  Evergetis.  6301  California 
St..   San   Fi-ancisco. 

Architect — A.  M.  Hardy.  6217  Califor- 
nia  St.,    San    Francisco. 

eontracior — A.  M.  Hardy,  6217  Califor- 
nia St.,  San  Francisco.  $11,600 


I-'RAAIE   FLATS 

(210)      E    TWENTY-FIRST    AVE    225    S 

Balboa.      Two-story    and    basement 

frame   (4)   Hals. 
Owner  —  M.  Sarofl  and  S.   Raskin.   731 

Baker   St..    San    Francisco. 
Architect — C.  O.  Clausen.  Hearst  Bldg., 

San  Francisco. 
Contractor — S.    Raskin,    731    Baker    St.. 

San   Frimcisco.  $14,000 


RESIDENCE 

(212)      N     WALLER    206-3    W    Masonic 

Ave.        Two-slory      and      basement 

frame   residence. 
t)wner — All   Saints  Church.   Premises. 
.\rchitect — H.  C.  Baumann,   251   Kearny 

St..  .San   Francisco. 
Contractor — Meyer     Bros..     5326     Geary 

St.,  San   Francisco.  $5809 


RESIDENCE 

(214)  N  JERSEY  175  E  Church.  Two- 
story  and  basement  frame  resi- 
dence. 

Owner — V.  Gullmes.  1828  Castro  St.. 
San   Francisco. 

Architect— None. 

I'uy's  work.  J2500 


DWELLINGS 

(218)  E  l^ASTENADA  360  and  412  N 
Magellan.  Two  1 -story  and  base- 
ment  frame   dwellings. 

Owner — C.  S.  Allred.  159  Liberty  St., 
San   Francisco. 

Architect — None. 

Days    work.  fSOOO    e:ich 


FLATS 

(219)      NW      CABRILLO      AND      EIGH- 

teenth    Ave.      Two-story   and    baso- 

meH'l   frame    (4)    Hals, 
owner — J.    C.    Thomas,    380    20th    Ave.. 

San    Francisco. 
Architect — None. 
Days   work.  $14,500 


DWELLING 

(222)     NW  TWELFTH  AVE  AND  FUL- 

lon  Sti».     Two-8tory  ond  basement 

frame   dwelling. 
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Owner— rWm.    Loewe. 

Architect — E.  A.  Neumarkel,  54  4  Mar- 
ket St.,  San   Francisco. 

Contractor — Wm.  Martin,  180  Jessie  St.. 
San   Francisco.  $8000 


UECORDKD 

UWKL,L.1NC} 

(224)      B   BRODEUICK    137-6   N   Filbert 
All     work     for    one    and    one-half- 
story    5-room    Iramc    dwelling. 
Owner — Nellie    \i     Pike    and    Katherine 

(}.    Flke,    1233   Taylor   St.,    S.    F. 
I'lans   by   Contractor. 

Contractor— W.  W.     Kediiall,     2500  Fil- 
bert St..  San  Francisco. 
Filed  Jan.    18,   '22.      Dated  Jan.    12,   '22. 

Frame   up   and   roof  on $1430 

1st  coat  mortar  on 1435 

Completed     •  •  •    14iiu 

Usual    35    days 1435 

TOTAL    COST,    ST, 7. 'JO 
Bond,      $2865.      Sureties,    W.    P.    Holme.'? 

ar.cl .     Limit,   100  days.   Forfeit, 

$3.     Plans  and  speclflcations  filed. 


FRAME    FLATS 

(225)      N  CABKILLO  bet.  14tli  and   15th 

Aves.      All    work    except    painting 

for  two  two-story  frame   building  i 

(2)    flats  each. 

Owner  —  F.    P.    Haft.    937    Dolores    St., 

San   Francsico. 
Architect — Geo.  E.  Ralph,   232  Post  St.. 

San  Francisco. 
Contractor — Folke  Monson,   127  15th  St. 

San   Francisco. 
Filed  Jan.  18,  '22.     Dated  Jan.  17,  '22. 
NOTE — Permit  also  applied  for  today 

Roof    on     14000 

White    coate    d 4000 

Standing    finish    on 4000 

Completed  and  accepted 4125 

Usual    35    days 5375 

TOTAL  COST,  ? 2 1.500 
Bond,  $10,250.  Sureties,  O.  Monson  and 
Chas.  Monson.  Limit,  Apr.  30,  ■1022. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING 

(226)      E    TWENTY-FOURTH   AVE    ::75 
N  Clement.     All  work  for  a  5-room 
bungalow. 
Owner — W.   Crawley,   2302   Clement   St., 

San  Francisco. 
Architect — None. 
Contractor — Teodore    G.    and    Rollin    E. 

Meyer,    5326    Geary   St.,    S.    F. 
Filed   Jan.    18,  *22.       Dated  Dec.    2S,   '21 

Frame  up    J  1 075 

Brown   coated    .    .    1075 

Completed  and  accepted  ......      1075 

Usual  35  days 1075 

TOTAL  COST,  $43')0 
Bond,  surety,  none;  limit,  90  dtvvs;  for- 
feit, no'ne.  Plans  and  sped  float  i'-ns 
filed. 


One- 
resi- 


RESIDENCE 

(227)      N   HEARST   150   W   Edna. 

story    and    basement    frame 

dence. 
Owner — Glacomo  Ferrero,  440  Chestnut 

St.,  San  Francisco. 
Architect — None. 
Days  work.  $2500 


PLATS 

(228)  N"  AMAZON  30  E  Ediiiburg-. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Glacomo  Calugli. 

Architect — J.  C.  Hladlk,  Monadnock 
Bldg..    San    Francisco. 

Contractor— Ernest  Swanson.  ISn  Jes- 
sie St..  San  Francisco.  $4000 


AI/rEKATlONS 

(232)      NO.    4434     TWENTY -FIFTH    ST 

Remove  roof   and   add   4    rooms   for 

(2)   flats 
Owner — Mrs.    R.   A    Crothers.   Pr(»mise¥ 
Architect — None 
L>ay'»  work.  JSfilC 


RKCORDED 

OFFICE    BUILDING 

(233)        SW      BUSH      AND      SANSOME, 

frontage    of    206-3    on    S    Bush    and 

frontage    of    137-6    on    W    Sansome. 

Hollow    metal    trim    and    doors    for 

class    A    oflfice    building. 
Owner — Standard   Oil   Co. 
Architect — Geo.     W.     Kelham,     Sharon 

Bldg.,    San    Francisco. 
Contractor — Dahlstrom      Metaiic      Door 

Co.,    Hearst    Bldg.,    San    FranciBco. 
Filed    Jan.    19,    '22.       Dated   Nov.    7,   '21 

Monthly  payments    75% 

TTsual    35    days 25% 

TOTAL  COST,  $187,604 
Bond,  $187,604;  surety,  United  States 
Fidelity  &  Guaranty  Co.;  limit,  Dec. 
1,  1922;  forfeit,  $100.  Plans  and  speci- 
fications  filed. 


ALTERATIONS 

(234)  N  MARKET  38-4  W  Kearny 
52-3 '^  on  Market  and  extending 
through  to  Geary  with  frontage  on 
Geary  of  73-3»/4.  Marble  work  for 
alterations  to  building. 
Owner — The  Bank  of  Italy. 
Architect — Chas.   E.   Gottschalk,  Phelan 

Bld.a:.,  San  Francisco. 
Contractor — The  Mission  Marble  Works 

363   Guerrero    St.,   San   Francisco. 
Filed    ,Tan.    19,    '22.       Dated    Jan.    9,    '22 

Payments    1st   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $15,000 
Bond,  $7,500;  surety.  Fidelity  and  De- 
posit Co.  of  Maryland;  limit,  as  fast 
as  possible:  forfeit,  none.  Plans  and 
specificatioTis   filed. 


FRAME    BLDG. 

(235)      N    AMAZON    AVE    25-3    E    Bdin- 

burg    N    lo    pt.    E    65    S    47    m    or    1 

W   to   bog.     All   work  for  one-story 

and   basement   frame   bailding. 

Owner — Giacomo   Carugli.    5100    Mission 

St.,    San    Francisco. 
Architect — J.   C.   HIadik,   110   Sutter   St.. 

San   Francisco.. 
Contractor— Ernest    Swanson,    180    Jes- 
sie St.,  San  Francisco. 
Filed  Jan.  19,  '22.     Dated  Jan.  16,  '22. 

Root    Oil     $10.i0 

I'laster     Mnished      1050 

Completed    and    accepted lOoO 

Usual    35    days ItHD 

TOTAL  COST,  $4200 
Bond,  $3500.  Sureties.  B.  Milano  and 
W  .F.  Cody.  Limit,  90  days.  Plans  and 
speclflcations    filed. 


APARTMENTS 

(236)      E    VAN   NESS   AVE    60    S   Green 
27-6.V94-5.         All    work    for      three- 
story    apartment   house. 
Owner — Louise    Thomas. 
Architect — O.  R.  Thayer,  110  Sutter  St.. 

San  Francisco. 
Contractor — Kincanon      &      Perego.    l-'O 

Sutter   St..   San   Francisco. 
Filed  Jan.   19.  "21.      Dated  Jan.  16,  •22. 
On   recordation   of  deed   to  Louise 

Thomas      $10,000 

30  days  after  date   of  contract     2,5ti'! 

Roof     on      4,50D 

Brown    coated    4.50i» 

Completed     and     accepted 6.5(Mi 

Usual    36    days ." 4,500 

TOTAL  COST,  $32,;)0r. 
Bond,  none.  Limit.  120  days  after  Jan. 
17.  Forfeit,  none.  Plans  and  speci- 
fications   Hkd. 


COMPLETION  NOTICES 


SAN    FR.\!VCISCO    COIXTA' 


Recorded  Accepted 

Jan.  19,  1922-W  TWENTY-SEVENTH 
Ave  100  N  Geary  N  25xW  120. 
Jacob   L    Rapheld    to    F    A    Legault 

Jan.     19,     192-J 

Jan.  19.  1922-W  TWENTY-SEVENTH 
Ave  125  N  Geary  N  25xW  120 
Gideon  B  Zemansky  to  F  A  Le- 
gault  Tan.     19.     1922 


Jan.  19,  1922— W  THIRTY-SIXTH 
Ave  100  N  Cabrillo  N  25xW  100. 
John  J  Pratt  to  whom  it  may  con- 
(■'•in Ian.    18,    1922 

Jan.  19,  1922 — W  i'OLK  bet.  Califor- 
.nia  and  Sacramento.  Bank  of  Italy 
to  Barrett  &   Hilp Jan.  6.   1922 

Jan.  19.  1922— E  THIRTY-NINTH 
Ave  178  N  Cabrillo  N  52xE  120. 
Darwin  O  Reinhold  to  whom  it 
may    concern Ian.     19.    1922 

Jan.  19.  1922— SIXTEENTH  AST* 
Harrison.  Southern  Pacific  Co  to 
Fay  Improvement  <,'o....Jan.  11,  1922 

Jan.  19.  1922— S  GEARY  32-6  R  16th 
Ave  25x120.  G  E  Watson  to  whom 
it   may   concern Jan.    14,    1922 

J»n.  18,  1922 — LOT  19  BLK  3113. 
Westwood  Park.  Edith  Schwab  to 
Nelson    Brothers Jan.    10.    1922 

Jan.  18,  1922— W  SECOND  AVE  231- 
11%  S  Cabrillo  S  29.xW  120.  Rich- 
ard   Tobln    to    Costello    Bros 

Jan.    16,    1922 

Jan.  18,  1922- E  BRYANT  93-4  N 
26th  N  23-4xE  100.  Wm  H  Clifford 
to  whom   it  may  concern. Jan.    18,  '22 

Jan.  18,  1922— E  MONTGOMERY  67  S 
Bush  S  20  E  77-6  S  67  E  60  N  154 
W  60  S  67  W  77-6.  California 
Pacific  Realty  Co  to  The  Neal  Co. 
Jan.     17,     1922 

Jan.  18,  1922— N  GEARY  137-6  E 
Jones  E  2SxN   62-6.      Carlo  Matraia 

to    The    Mission    Concrete    Co 

Jan.     14,     1922 

Jan.  18,  1922 — S  PACIFIC  68-9  E 
Larkin  E  63-9xS  137-6.  H  Dragon 
Co   to   J   Spargo Jan.    17,   1922 

Jan.  18.  1922— E  FORTY-SIXTH  AVE 
200  N  Fulton  N  25xE  120;  E  46th 
Ave  225  N  Fulton  N  25xE  120.  John 
Harder  to  whom  it  may  concern.  .  . 
Jan.     16.     1922 

Jan.  IS,  1922 — S  BROADWAY  137-6 
W  Grant  Ave   W  34-4V&xS  137-6.     G 

('apurro    to    Giovanni    Pousero 

Jan.    14,    i92:> 

Jan.  17,  1922— E  MONTGOMERY  67  S 
Bush  S  20  E  77-6  S  67  E  60  N  154 
W  60  S  67  N  77-6.  California  Pa- 
cific Realty  Co.  to  Atlas  Heating  & 
Ventilating  Co.,  Percy  Metal 
Works,  Butte  Electrical  Equipment 
Co.,  Jos.  Musto  Sons,  Keenan  Co. 
and  White  &  Gloor Jan.    9.  1922 

Jan.  17,  1922--NB  FIRST  275  SE 
Market  SE  91-8xNE  137-6.  Norris 
K  Davis  and  Merc.  Trust  Co.  Trs 
Estate  Horace  Davis  dec'd  to 
whom   It  may  concern .  .Dec.    12.    1921 

Jan.  17,  1922— SW  CALIFORNIA  & 
Commonwealth  Ave  46x95.  H  (' 
Keenan  to  v'nom  it  may  concern.. 
Jan.     17.     192.1 

.Ian.  17.  1922 — E  TWENTY-THIRD 
.We  225  S  Balboa  S  25xE  120. 
Harry  M  Michelson  to  Barrett  & 
Hilp,  PctiT  Bradley.  Wm  P  Gos.--. 
Pacific  Mf.e:  Co,  Scott  Co,  W'estern 
Uiiildeis  Supply.  I'alace  Hardware 
Co,  l'"uller  i&  Goenp.  Geary  Floor 
Co.  A  C  Robella.  Wm  Heiilenriok. 
.V  Peranio  and  H  S  Til  tie.  Jan.   16.  '22 

.Ian.  17.  1922— E  MONTGOMERY  67  S 
L?ush  S  20  E  77-6  S  67  E  60  N  154 
W  60  S  t"  W^  77-6.  California 
Pacific  Realty  Co  to  Alex  Coleman 
and   Wm  G  Gilmour Jan.   9.   1922 

.Jan.  16.  1922— E  KANSAS  75  N  2n(b 
25x100.  I'ettr  Goyton  to  Wm  H 
Crrahn    Dec.    17.   1921 

Jan,  16.  1922— S  SUTTER  70-6  W 
Mason  W  67  S  127-6  E  20  N  iO  K 
17  N  87-6.  Laurence  A  Myers  to  O 
W    Brltt Ian.    16.    1922 

.'.^n.  16.  1922— W  DOLOKES  76-6  S 
Puncan  .'•■  2oxW  li»0.  Margaret  P 
Daly  to  whom  it  'nay  concern..., 
Ian.    12.    lP-'2 

.Ian.  14.  1922— SE  GEARY  &  FUNP- 
toii  Av  25x82-6.  O  M  Oyen  and  P 
.Milbust  to  whom  it  mav  concern 
Jan.     12.     192r 

Tan.  14.  1922— WESTWOOD  PARK 
ptn  lots  11  and  12  blk  313.8  Har? 
and  Esther  Nelson  to  Nelson  Bros 
Jun.    11, -1912 
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T.^  'ii    iQoo     TOXq   10    \ND   11  BLK    '  Jan.    13.    1922— SE    MARKET   300   KE  Architect— Jos.    J     Rankin.    San    Pran- 

JaTi.   14,   1922— LOTS   10  A-Ni^  11  m.J^                Fourth.     Mary  Hefferman  as  to  im-  Cisco. 

3ia3.    Westwood    Park.      Hans    and                provements    on    nropertv    380ephlsS(pf8fhDG0    cmlwyphrdlu 

Esther   E.    Nelson    to    Nelson    Bros.               provemenis    on    propen.  Architect— None 

Jan.-  li,  •  i922:-wESTwoiD  ■  piR^''            BUTLDING  CONTRACTS  D->"«  — ^-      ^'''' 

Lot  8and  ptn  9  blk  313S.    Hans  and                                          DWELLING 

Esther   Nelson   to   Nelson   Bros ALA.MKDA    COtNT\  ,^55^      g     E-THlRTY-FOrilTH     200     K 

Jan.    11.    1922                                        Park    Blvd.,      Oakland.      One-stor\ 

Jan.     14.     1922— WESTWOOD     PARK                            s:i-"i«"»  aiirtOv.'r  ItoiMot.-.l  4-room    dwelling. 

ptn   lots   9   and   10   blk    313S.      Hans                                                 ;                            ,        .t.  Owner— Frank     Jenkins.     Plaza     Bldgr.,   , 

and  Esther  Nelson  to  Nelson  Bros.                The    following    is    an    index    for    the  Oakland. 

Jan.   11.1922  contracts  for  this  issue:  Architect— \ont 

Jail"  14,' 1922— N  PACIFIC  AVE  107-6  No.     Owner                       Contractor     Amt  Contractor— J.       F.      rhanil.ers.      Plaza 

E  Van   Ness   Ave   E   69-3    X    127-8%  |50   ^rautlH                            * '^^"  ^,1        -    OC  Bldg..   Oakland.                                 «350O 

^-  Vo  1    «    -m  ftv     \V    10    S    ^1-8    to  -=>•*  Dewell                                Owner       ,»00i'  "               ^ 

W     39-3    S    36-014    ^^     30    S      18    to  154   Thomps.,..                         Squires        150i>  ,,w,.m  ,,v,^         

beg.     Louis  R.  Lurie   to  I? .  L-   nan-                      «,o..i;,-                                 Owupi-        -{VMt  DWELLING 

sen      Jan.   14.   1922           ?5^l«"V>                                        nZ      iS  (156)      N  FOOTHILL  BLVD  100   E  47lh 

Jan.    14.    1922— B    FUNSTON    AVE    25  lo>    Hassier                               ,^„„I  '        ^snn  Ave.,    Oakland.      One-story    6-room 

S.«eary    25x82-6.      A   M    Oy.n    and              f,  ^^f-,.,                         'oTnl"           m,  ^-eUin.. 

P    Midbust    to    whon.    •]^--;^Con-^^  J^^   Spnrb-K                       ^,Owne^        ^^^^  ^-^S^V.'.nd"    '*"^''^''    ''''    "^'    ^'" 

Jan   V;:  192.:::NWP0ST  AND  JONES  j64   Fredrioksen                       Owner        400^^  Architect-Nono 

.,ohn       uosente.ds    SonsJo^A^.^^  JeeSamo                                  Turn"       fi:n  Day's   work.           ?35O0 

Jan.'''l3""l922-E    FOHTY-'fIRST    AV  'f^^l?^                                     ,?'^''Y^        '^''  APARTMENTS 

•'25    S    Balboa    S    2r.xE    120.      Marie  168  Abbey                              „■     "/^      ,onnn  (157)    N   FORTY-FOURTH    380   K   Tele- 

Petersen    to   whom    it   may   concern  1^  ^I'^'^p                                 „?  u""          oo-n  graph    Ave.,    Oakland.       Two-story 

-.. Jan.     12.     192J  l,2Moyle                                   '^i,^^?"      ,:^nn  16-roon>   apartments. 

J  in     13.    1922— W      ASHBURY      7.=^      S  173      Cahill                                  Cahlll     34O0O  owner— Theresa    Hassier,    1.334    Frank- 
Fulton      S   25X— .        J   J    P.olger      to  174   Barklay                         "^*'^'t"^°"      ,1^-11  H"  St..  Oakland. 
whom   it   may   concern .  .Jan.    12.   1922  175   Porter                              ^^"/l^     ^IfJ  Architect— None. 

Jan     13.   1922— SE   BAY   AND   MASON  176   Porter                            J^^^"^^^^       It-r,  Contractor— California       Builders      Co. 

E'22-nxS  60.  G  B  Dolpino.  Baltista  178   Porter                             Thomsen        3m0  1534  Franklin  Si..  Oakland. 

Toso  &   Slefano   Breganti   to   whom  ISO  Porter                            Berkeley       1321  ?l^r,nn 

it   may   concern      Jan.    12,    1922  ISl   Porter                                      Bond        19oU  

Jan        13     1922— E      THIRTY-THIRD  l^^^   Hrown                        IJetlencouri        2^.00  ,nVELLl.\(; 

We   100   N   UUoa  N   25x120;    E    33rd  18o   I'redefalt                            Owner        -..(H  ^^^^y      ^    FIFTY-NINTH    370    E    Idaho, 

Ave   125   N  Ulloa   X    25x120;   E   33rd  187   Bkly   Bd,   Ed                   \  arious      ^aoo'i  Oakland.     One-story  5-room  dwlg:. 

Ave    150   N   riloa    N   25x120.      Park-  191   Quigley                                Owner        3500  owner— Mrs.   Carrie   Ziogier. 

«ide    Realtv    Co    to    whom      it    may  102   Quigley                              Owner       4o00  Architect— Nono. 

("•oncern..  ." Jan.    12.    1922  196Chinochio                           Owner        4a00  (  ontractor— Jt nstn      &    Petersen,      3441 

. ^ 19S   I'oe                                      Ramon       3000  Adeline   St..   Oakland,                    ?3800 

TTVKra  T?TTli»n  200  Kahn                                  Kulcher        3000  

IiJJSJNa  riliriLI  ,01   Reed                                 Linquist     10,000  DWELLING 

-.«T    »».i»rf^Tann    ronwT^  ^05   Y.    M.    C.    A.                      Leiter        2500  (i62)      N    SIXTY-SECOND    270    W    Col 

SAN    FRANCISCO    COUNTY  .,(,  ^j^^,                                     Owner       4.0,.  ,^^.     y.^^i-^n^         Ono-slory      6-room 

211    Ktllev                            P.Mookcr       SOOn  dwelling 

Recorded                                               ...    FMl""  -^-   Booker                                 Owner        300O  owner— E.    K.    Sparhiwk.    29.-.2    College 

.Ian.     19.     l'.'J2   -.\     (LA^      11..     K    Fill  n3    1MranR                                    Owner        OOOh  Rerkelev 

"""••:, -7,%-^'"   '''r-sonov:  Harry  '''   ^^*'"""'                        '^' ""'^^•^-     '' '  Architect-=Nono.  " ' 

, a..  F  C  Norman  i.  son.-.)   v^  Hary            .i5„a.vs                                  llankin       320;)  pays  work.  ?;Mo.. 

Williams     *     4,  216   Graham                                  Ownr        2.-.(mi  

.Tan.    14,    1922— S   RUSSIA    AVE    50    E             ^,^-    vVheatUv                   S.   F.   Oven        22i"i  iiWELLlNG 

Vienna.  N...  710   Uussia  Ave.     C^eat-             220   May                                       Brown        .-..-.no  (jpgj      w    THIIITY-FIFTH    AVE    240    S 

er    City    Lumber    Co.    vs.    1.    W''ler            .,.,^  ^igax                                  Owner       25<v,  E-14th.      Oakland.        Two-s!orv     r>  - 

.- •  •  ■,•.•.;.;  •  ■  •  •  -^.W-tpV  V«V  X    W             "  '   '^"'■°"'                                       ''°'"'''        •'"""  "-o""^  dwell. nK. 

Jan.     14      '•'--  -^_''^:J^^'^r:,'r       ,''^.p„,.            -^-«  Hayes                                 Bissell        T.M..;  owner— A.    B.   Conduce!.   35th  Ave.   and 

%an    .N'ess    \\     ...-bxN    120.      -If^teui             v:>7Karp.oe                                 Owner        2.-;00  E-14th   St..  Oakland, 

v.-:    Mendel    V\e.soleet     „•*„              228Selo.u                                         Pond        -fiiTTi  \rehitect  — \on- 

Jan.    15     1922--W    SECOND   AVE    300            ,,,    ,.,i„,,                                  pi^.,,       ;,„,  ;'lXl7L-U.  L.   Valleroy.  .1636  Maple 

S  IJal.oa  S2oxV\    121      .    E  I^^n^^^^                  230Lang6                                   Morris        5000  Ave..   Oakland.  $3700 

Lumber   Co    vs    Dav.dUodge.s   and            233   Noble                                    Owner        3S0..  

Margaret    Uodgers.    WO   Snell    (a8_          234    Noble                                    Owner        3.S00  DWELLING 

!••    F   ILirdw.od   IMoo'-  <  "> *^'^'^'        235   Bredhoff                                   Fish      10500  ,it;4)      E  VKllMONT  42   N    I'rince.  Oak- 

-T,    /-w-n  T  TTiixTO                      -3^   Klyer                               Howland        3500  i^nd.     One-.s(ory   fi-room   dwelling. 

RELEASE   OF  LIENS                     237    Hurtlg            _                Person       3500  owner- Karl  S.  Fredrickscn,  542  Mont- 

238   Sonnenby                   Broadhcad        6500  clair  Ave..  Oakl.ind. 

■AN    FRANCISCO    COUNTY                    23!i   Si.anggard                 Henderson        3000  a  rehltect— .None. 

240   M;ir(|uis                               Owner        3500  Dav's   work.  $I0(.0 

Recorded                                               Amount        24.'   .lahniKer                              Owner     2600  "  

.Ian.    14.    1922      N    AN/A    l"0    W    Ulth             .,^6   Isaacs                                     Owner     3750  ,,,..,„,  ...m. 

Ave    W    50xN    100.      J    S   Malloch    to            047   Lsaars                                     Owner     3750  ,.,,,.,„, v,-      "•■•'"""''" 

Ma..rle.     and     B.  ll-      A.-on    .                n2:.         SlS.Xorris                            ,,,.,,^.17      'lOn"  U*5)      T'Ni'vEKSlTY     (^UOirXD.S.     Ber- 

«      . "     T      \                TvJll*-              -?  .   \                                           ,\v-n   I         00  keley.        Plun.l-InK      for       Students 

NotlO*  of  Non-Reaponsibility              252   Lar,...,                                <)«..er        lom  tjnlon    lUnldmR. 

2a4   Bra?.|.r                                .?'''"7;     i^;'?-  o«  ner-IlcKenl.s    of    Ih..    University    of 

S\\    rHA\riS««»   COINTY                      2..0   Mnyei                                     "'V'T.''      Zf^n  California. 

-f   «'*•'•                                       «,^"I           onnn  Arehlteet     -     John    Gnlen    Howard,    IM 

ix     m2''      itl  K    I'l.KI)    nv    UM-            -^'^   w"'"'                                  Menbro      9000  National    Bank    Bids..    S.    F. 

.Ian.    IK.    1H22      ItLK     l.Dl.D    in     I  .>«  I              ^eo   PfrauK                                    Owner     5000  ,  ,,,,1  motor- -The    Ti.r.i.r    «  o       ''7'>     \ii- 

%eri.ll.v,      Waylan.t     l-rln......n      rmX            262Durant                                       Scott   1S400  ''\''*   '    si      S    „  Jv  n^^^^^^^ 

W„olH.v  Blk74.  i:..lv    Md.   Knund.y             .63    Durant                             Mangrum   29493  ^.lei  Tan     r      •''          ^^^^^^^^  T -M 

,..„M.v    .-o    H.    .0    ..np.ovemen.-    on            ..„,    „.,„„„                                    ,.„„.,„      ,260  '  'il'^^J,';;;;    ,' "V .". n t .i Tf      .    .       .    '.    1f.% 

JaVrw.'l'BW-l^CLlKK  HOUSE,  front-                                          l«URl     3.-.    ''"yV,-/ ■,•;••••,,  ,«'* 

in»   on    Point    LoboK    Ave.      than    W                                             I'KHMIT.v  TOIAL   1  OSsT.    $n.l?0 

^"uM        ns       o      ImprovcmentH      on            I  .w  Ki.M.xr.  Itond.    |r.6oo       Sucrty     Fidelity    &    De. 

Hro  iiTty                                             "••'"      •'^"     '••"    H"LLV    .^T..    BHrkr-ley  posit  Co.     I.lmll.  Ltd  dayn.   Porf.  11.  $..0. 

Jan.    17.    ji»;'L'      HW    NINKTKKNTM    iV                      One-Mlory    'i-room    dwelllntJ.  rianSitnd   .s|.eeineall..n;.   tll.d. 

VnrU       ChnM    H    Lov(dl    and      Union            t  iwi.er- -.\nim  (Iriiurfel,  .Sun   Frnnel.sco.  

rnr«  .  ..  Tr    ".as  G   LuMuo,-  ««  to             .Meh.tcet    -None.  <  H,S)      ELKrTUlG    WOKK    OX    ABOVK. 

InVi.rnvem.ntH     on     property Contiari.M      rhnn.    MeGnlre.    318    Joost  .ontrnrto.^    The     I  urnei    Co..    2.2    Na- 

■'■■s- j'i  isv^-x-  ^T  ;!:J,Tff.       ■''■■■■ ■!=::■       """"  n.-iT.';,.^!-.''"'' ";;:;;  ,T,v, ,». ... , 

T-n    l»     1822-l'830   VAN   MESS   AVE.                     Berkeley,  Two-Hlory    7.roo.n    dwlg  I!-nd.    •310V       Surety.    Globe    Indemnity; 

Unlt^l    Moto,;    HorvlV.,    f;,.     as    to            Owner--ll.   IX  IVwell.  HQO  Scenio  Ave.,  Co.     Limit.  90  day..     ForfMl.  fuO,  rianr 

improvomont.     on     property ,',  Itorkrlcy.  '    -n- - 'in- ....,n«    n,ed 
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(167)      HEATING  ON  ABOVE. 
Contractor — J.   E.  O'Mara  Co.,   44?   Min- 
na St.,  San  Francisco. 
Flld  Jan.    12,    '22.      Datd   Dec.    27,    '21. 

Payments    same    as   above 

TOTAL,  COST,  $(i4  44 
Bond,  13225.  Surety,  National  Surety 
Co.  Limit,  100  days.  Forfeit,  ^^0.  Plans 
and- syecillcal ions  filed. 


DWELLING 

168)  S  AYALA  200  N  56th-,  Oakland. 
One-story   5-room   dwelling. 

Owner — John  Abbey,  5618  Ayala,  Oak- 
land. 

Architect — None. 

Contractor — W  .T.  Vaughn,  381  Olst, 
Oakland.  'jSiOO 


FLATS 

(171)      E    GRAND    AVE.    50    S    Weldon, 

Oakland.     Two-story  16-room  flats. 
Owner — Mrs.   E.   R.   Smith. 
Architect — None. 
Contractor — E.    W,    Woodard,    535    Mer- 

ritt  Ave.,  Oakland.  $12000 


DWELLING 

(172)  W  SIXTIETH  AVE.  40  S  Scenic 
Way,  Oakland.  One-story  5-room 
dwelling. 

Owner — Jas.  Moyle,  24*2  63rd  Ave.,  Oak- 
land. 

Architect — None. 

CoTitractor — E.  R.  Blabon,  2482  63rd 
Ave.,  Oakland.  •     $2250 


STORE   AND    LOFT 

(173)  SW  SEVENTEENTH  &  TELE- 
graph,  Oakland.  Three-story  con- 
crete  store  and  loft. 

Owner — J.  R.  Cahill  and  A.  S.  Sbar- 
boro,  110  Sutter  St.,  San  Francisco. 

Architect — John  Powers,  460  Montgom- 
ery St.,  San  Francisco. 

Contractor — Cahill  Bros.,  110  Sutter  St, 
San    Francisco.  ■  $34000 


RECORDKD 

ALTERATIONS 

(174)     NO.     1804     GROVE,     being     ptn. 
Range    1    map    Hardy    Tract,    Ber- 
keley.    Alterations. 
Owner — Horatio   F.    Barklay. 
Architect — Ncne. 
Contractor  —  Gustaf     Johanson,      1357 

Northside    Ave.,    Berkeley. 
Filed   Jan.    14,   '22.       Dated   Nov.   16,   '21 

Keaay  tor  brown  coat ^ 't 

Plastered Vi 

CoiPiUeted  and  accepted Vi 

Usual   35   Days Vi 

TOTAL  COST,  $1200 
Bond,  $600;  surety,  Sandra  Johanson; 
limit,  60  days;  forfeit,  none.  Plans 
and    specifications,    none. 


STORES 

(175)  LOTS  1,  2,  3,  14  COLLEGE 
Homestead  tract  being  SE  cor. 
Bancroft  Way  and  Shattuck  Ave., 
Berkeley.  Excavating,  grading, 
concrete  and  reinforcing  stoel  for 
one-story  rcii/ forced  concrete  and 
'/rick  veucer  .•^Lores. 
Owner — Blanche  L.  Porter,  Oakland. 
Architect — James      W.      Plachek,      2014 

Shattuck  Ave.,   Berkeley. 
Contractor  —  Walter      Murch,      Federal 

Bldg.,  Oakland. 
Filed  Jan.    14,   '22.       Dated   Jan.   — .    '22 
1st  and  15th  day   each   month ...  .7r)<;;- 

Usual    35    days 25% 

TOTAL  COST,  $15,562 
Bond,  surety,  Tione;  limit,  as  soon  as 
possilile.  forfeit,  none.  Plans  and  speci- 
fications filed. 


(176)  CARPENTER,        MILL        AXD 

Steel    Work    on    above. 
Contractor — C-    Texdahl.     30  35     Harper 

St.,   Berkeley. 
Filed    Jan.    14,    '22.       Dated    Jan.    7,    "22 
1st   and  15th  day  each  month.... 75% 

t^sual    35  .days 25% 

TOTAL  COST,  $7,035 
Bond,  surety,  none;  limit,  as  soon  as 
possible;  forfeit,  none.  piecns  and 
■peciflcations  filed. 


(177)      PLUMBING   AND    SEWER- WK. 

on  above. 
Contractor — A.  Feldhammer,  1004  Park 

St.,  Alameda. 
Filed    Jan.    14,    '22.       Dated    Jan.    6,    '22 
1st  and  15th  day  each  month...  ;75% 

Usual   35    days 25% 

TOTAL  COST,  $995 
Bond,  surety,  none;  limit,  as  soon  as 
possible;  forfeit,  none.  Plans  and 
specifications  filed. 


(178)  LATHING     AND     PLASTERING 
on    above. 

Contractor — John   Thomson,    5831    Occi- 
dental St.,  Oakland. 
Filed   Jan.    14,    '22.       Dated    Jan.    6,    '22 
1st  and  15th  day  each  month..;. 75% 

Usual    35    days 25% 

TOTAL  COST  $3770 
Bond,  surety,  none;  limit,  as  soon  as 
possible;  forfeit,  none.  Plans  and 
specifications  filed. 

(179)  GLASS  AND  GLAZING  on  above 
Contractor — W.     P.    Fuller    &    Co!,    259 

10th  St.,  Oakland. 
Filed    Jan.    14,    '22.       Dated    Jan.    6,    '22 
1st  and  15th  day  each  month.... 75% 

Usual    35    days 25% 

TO'tAL  COST  $2150 
Bond,  surety,  none;  limit,  as  soon  as 
possible;  forfeit,  none.  Plans  and 
specifications  filed. 


(180)      ELECTRIC   WORK    on   above. 

Contractor — Berkeley  Electrical  Co., 
2142    Center    St.,    Berkeley. 

F'iled  Jan.  14,  '22.  Dated  Jan.  6,  '22 
1st  and  15th  day  each  month.... 75% 

Usual   35    days 25% 

TOTAL    COST    $1321 

Bond,    surety,    none;    limit,    as    soon    as 

possible;      forfeit,      none.        Plans     and 

specifications  filed. 


(181)      BRICK  WORK  on  above. 

Contractor — W.  T.   Bond,  Oakdale. 

Filed    Jan.    14,    '22.       Dated    Jan.    9,    '22 

1st  and  15th  day  each  month 75% 

Usual    35    days .25% 

TOTAL  COST   $1950 

Bond,    surety,    none;    limit,    as   soon    as 

possible;      forfeit,      none.        Plans      and 

specifications   filed. 


DWELLING 

(184)      E  EVELYN   1C5   N  Oilman,-  Her - 

keley.      One-story    4-room    dwelling 
Owner — D.    M.    Brown,    916    Union    St., 

Alameda. 
Architect — None. 
Contractor — Geo.    J.     Bettencourt,     1211 

Evelyn    Ave.,    Berkeley.  "  $2:i()fi 


I)\VKLLIN(i 

(185)      SE    HOPKINS      &      CARLOTTA, 

Berkeley.      One-story  6-room   dwlg. 
Owner— J.    L.    Bredehaft.    1620    Hopkins 

St.,  Berkeley. 
Architect — None. 
Contractor — Bredehaft      &      Kay.      162u 

Hopkins   St..   Berkeley.  $2500 


SCHOOL 

(187)      NW    ROSE   AND   SACRAMENTO. 

Berkeley.  One-story  9-room  school 
Owner — Berkeley  Board  of  Education. 
Architect — H.    H.    Gutterson.    278    Post 

iJL.  San  Francisco. 
Segregated   contracts.  $13,0(io 


i:)  WELLING 

(191)  W  C.\RLTO\  AVE  qO.Lerida. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Chas.  E.  Quigley,  464  Van 
Burcn   Ave.,   Oakland. 

.\rchitect — A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Days    work.  $3500 


DWELLING 

(192)      SW     CARLTON     AND     LERIDA, 

Oakland.     One-story  5-room  dwell- 

ins:. 
Owner — Chas.     B.     Quigley,     464     Van 

Buren    Ave.,    Oakland 


Ar'chitect — A.    W.    Smith,    1010    Braad. 

way,    Oakland. 
Days  work.  $4500 


ALTERATIONS,    ETC. 

(195)  NO.  633  FIFTY-THIRD,  Oak- 
land.     Altering   and    addition. 

Owner — Edmund    O'N-eil,    premises. 

Architect — None. 

<'onlr,i<-lor — S.  G.  itanki"  7':'  Haddo;i 
Road,    Oakland.  $3000 


nWELINGS  -      - 

nr)6)      S    FORTY-SIXTH   200   W   Grove, 

Oakland.      Three    one-story    frame 

dwellings. 
Owner — .1.   B.   C^Klnochio.   465  Grove   St., 

Oakland. 
Architect — None. 
Days   work.  $1500  each 


DWELLING 

(198)      ^V    NINTY.THiriD    AVE.     300    S 

E-14th,      Oakland.        One-story     5- 

room   dwelling. 
Owner — Albert    Pol,    1465    Auseon    Ave., 

Oakland. 
Architect — None. 
Contractor — Martin     Ramon,    2024    94th 

Ave.,   Oakland.  $3000 


ALTERATIONS 

(200)  SIXTEENTH.   SAN   PABLO   AND 
Broadway,    Oakland. 

Owner — Kahn   Bros. 
Architect — None. 

Contractor — S.'  "Kulchar    Co.,    8th    Ave. 
and    E-inth    St..    Oakland.  $3000 

GARAGE 

(201)  S       TWENTY-FIFTH        436       W 
Broadv\  ay,    Oakland.      One-story    brick 

garage. 
Owner — John    L.    Reed,     434     36th     St., 

Oakland. 
Architect— A.    K.   Johnson,   21    York   Sa.. 

Piedmont. 
Contractor— F.|    L.    Lindquist,    448    35th 

St.,  Oakland.  $10,000 


•ALTERATIONS 

(205)      TWKNTY-FIR.^r     AND     TELK 

irrap'.i    Ave.,   ■0:tkland.      Alterations 
Owner — Y.   M.   C.   A.  ••    ■ 

.Architect — None. 
Contractor — ^E.    T.    Leiter   &    Sons.    3601 

West    St..   Oakland.  $2500 


DWELLING 

(210)      E    SIERRA    290    S    Madera.    Per- 
keley.      One-story    5-roojn  .  dwellini? 
dwver — J.   A.  Lind,  Premises. 
.Vrchitec  t — Ncjie. 
Day's  work.  $4500 


.t 


DWELLilNi;    -..   ■  ...-., 

^(211)  ■.   N    ARKANSAS    '346    E.  /Peralta. 

Oakland.      One-stoj-y.   5-i;oom    dwlg. 
Owner — W.      H.    KeUey..      584    17th    St.. 

Richmond. 
.■\rchitect — None.  •  " 

Contractor— L.    A.    and    L.     E.    Booker. 

hHi    5th   St.,   RichmoiuL.        :     •   $3000 


i)W  KLLJNa' 

{■2\'l)      N     .ARKANSAS    ;'.00    E  •  Heralta 

.\ve.'."  Oakland.      One-story    5-rconi 

dwelling. 
Owner- — L.    A.   &    L. 

St.,    Richmond. 
.\rehilect — None. 
na\'.~;     work. 


E.    Booker.- 583   5!h 


Dw  i-;ij>ljng- 

I'ji:;)'.  NW :KK>a;r.\\"e  i-i,.u  e     .\vi' 

larlton.  Oakland.  ,  Two.-s'.ory  7- 
room  .dwelling.  .-         ... 

Oivner — H.  C  I'frnrg  .^.659  Ocoa.O_jView 
Drive.   Oakland.  ~.    '..''' 

.\rchitcct — None 

n.iys    work.  f^ntyn 


OKl-'K'K  .1 

(::V4»     W     BRQADWAV     150  N  Seven- 
(eenth. .  Oakland.      One-story    brick 

oilier.     .—  .         ; 

;iv  ner —  Oliver-     Kehilein,      FrankUlb 
Theatre',   'OaWlat>^     '       '  . 


^ 


BUIbDINO      AND       BNOIIfBBEINQ      NEWS         Saturday.     January     21.     193fi 


Areljltect— None.  .r~--- 

Contractor— F.    T.      Kennedy;  ■4J4      9tV 

Tjt..   Oakland.     JlO.ftOf 


LrWfc;i>t,lNCi 

(1'16)      W   DANA     70  N  e3rd,     Oakland. 

■    Onfe-story   .^-rbom  %^§llin^. 
Ownpr — H.    M.    Hays.    Porrtervllle,    Cal. 
APChltec; — NoUe. 

Contracjor — J.    L.    Ilan^jiii.    HnS2    Clare- 
mont    Ave..   Oaklu.nt.  lai'lH' 


(21«>;    N    K-S1XTKK.\T11    i:.o   K    Courl- 
.     laud    Ave.,   Oakland.      <.)fie-story    5- 

,  )Oo;ii    dwelling.  "    - 

OY^JiiO^ — C.  11.  Graham,  4:;!!8   K-16th  St 

^Oa-klaiid.  '  ■  '       ■- 

.VrciJltect — Noiu*. 
Day'.';    work.-  $2j0'i 


DAVKLLING 

m^y     X   KVAN6  AVEr  320    W    Everett 

.Vve.,    Oaklatrd.      One    and    one-half 

.<»tory   7-room  dwelling. 
Owr\er— S.   L.   May.   io^  4th   .\ve.,  Oak- 

;  ^and. 
Architect — None, 
(oniractor — Guy    L.    Brown,    2627    13th 

Ave..   Oakland.  $5500 


DWELLING 

C22J)      E    FOURTEENTH     AVE.    449     S 

-    19th   Ave.,  Oakland.     One-story  5- 
room    dwelling. 
Owner — A.     B.     Gigax.     340     E-14th    St., 

'Oakland, 
-irchitect — None. 
nays  work.  $2500 


DWELLING 

iZh)  S  M.A.NDANA  liLVD  152  E  Por- 
tal Ave.,  Oakland.  Two-story  6- 
.    room  dwelling. 

(.)wiier — L.  Seroni,  422  Battery  St.,  .San 
Francisco. 

Aryhitect — None. 

Contractor — C.  P.  Pond,  1162  Ashmount 
Ave..   Oakland.  "    $«0on 


liWKLl/lNG 

t226)      y     HOSEMONT-     ItOAU     275     \V 
:,     Veradit    Road.  Oakland.     Two-story 

S-r(9oni    dwelling. 
Owner— M'-s.     K.     M..  Hayes,     Caldwell 

Co»^rt    Vpts.,  Oakland. 
Architect — None. 
Contractor      ('•.  A.   Bisstrll.    1148  .lackson 

St..    Oakland.  $7000 


fJ  WELDING 

(ii'i)      JS'O.    2J17    ROHEDALK.    Oakland 

Orie-Btory     5-room     dwelling. 
Owner— CharlcP       Karpo*-.       202«t       40fli 

-     AVe ,   Oakland. 
Architect — None. 
r>ny«    ■work 


$2500 


r)HEI/*.INGK 

i2t*)      K   HIXTY-BEVE.VTH    AVE,    129- 

1^?    N    K-14th    St..    Oakland.      Two     1- 

Btprv     5  room     dwelling.". 
Ounei;— L.   Keronl,    422   Battery  St.,  .San 

Francisco. 
Architect — .None. 
Contrnctor-C    P.    rond.    1162    Ashmont 

Ave..  Oakland.  $2«00   each 


CANNpRV 

t229»  HK  TWENTY-SEVENTH  AND 
E,lllh  St..  Oakland  Five-story 
rejnforred     conrrete    cannery. 

Ow-i>erj  -H.    H.    Prince    fanning   Co. 

Arthltfct— None. 

'"ontrvt""'— M.    I     PIrk*.    Knston    HIdg 
Oakland.  »7S0" 


stori';h 

SH  l»AN<Ml<»KT  WA«J,  A^D  HHATTl'fK 
Avf.,  Mnrkeiey.  On^-ntory  ron 
f.r«>l«   and    brick    Mor«-». 

Owner —Blanche    I*.     Port«r.    Hi    W(f»rl- 
dan    Kt..    Berkeley. 

Ar/hlte«t — Jame»      %V       HllMJhek.      80l« 
"f  m\atiuok    Ave.    Befkeley 

MfHffrHtKd    ooiitract^,  |:il.O<Mi 


DWELUNQ 

(230)      NO.      1316     BAY     ST..     Alameda. 

One-story    7-room   dwelling. 
Owner — C.    W.    Langle,    1522    Paru    St.. 

Alameda. 
Architect — None. 
Contractor — S.     Morris     .1424     Jefferson 

St.,  Oakland.  $5000 


DWELLING 

(233)      NO.    1018    PEARL   ST.,   Alameda. 

One-story   6-room   dwelling. 
Owner — Geo.      H.      Noble,      2206      Santa 

Clara    Ave..    Alameda. 
Architect — None. 
Days  work.  $3800 


DWELLING 

(234)      NO.    1021    PEARL   ST..    Alameda. 

One -Story  6-room  dwcllinv. 
Owner — Geo.      H.      Noble,      2205      Santa 

Clara    Ave.,    Alameda. 
-Xrchitect — None. 
Days   work.  $8500 


DWELLINGS 

(23.1^  NO.  3100.  3104  AND  3106  SAN 
Jose  Ave.,  Alameda.  Three  1-story 
5-room   dwellings. 

Owner— Riechel  &  Bredhoff,  2509  Clem- 
ent   Ave.,    Alameda. 

Architect — None. 

Contractor — M.  H.  Fish.  1338  Fountain 
St..    -Alameda.  $3500    each 


DWELLING 

(236)  N  BLAKE  340  W  Grove.  Ber- 
keley.    One-story  .^-room  dwellinK. 

Owner — Mrs.   Klyer. 

Architect — None. 

Contractor — H.  Howland,  3816  San  Juan 
St.,    Berkeley.  $3600 


DWELLING 

(237)      W    EDITH     100    N    Cedar,    Ber- 

kelev.     One-Story  5-room  dwelling. 
Owner— G.    E.    Hurtig,     1536    Edith    St.. 

Berkeley. 
Architect — None. 
Contractor — Emll   Person,  1023  54th  St.. 

Berkeley.  $3600 


DWELLIN(^. 

(288)  E  ETNA  100  S  Dwlght  Way, 
Berkeley.  Two-story  6-room  dwel- 
ling. 

Owner — S.  Sonncnby.  2209  ChannlnK 
AVuy.    Berkeley. 

.\rchitoct — None. 

Contractor — F.  Broadhead,  864  57th 
St.     Oakland.  $6600 


DWELLING 

t239)  W  GROVE  6S  S  Carlton.  Ber- 
keley.    One-story  5-rooni  dwelling. 

Owner — Mrs.  J.  A.  Spanggard.  CSrove 
and    Carlton.    Berkeley. 

Architect — None. 

Contractor — E.  F.  Henderson,  5744 
Keith    Ave..    Oakland.  $8000 


r>  WELLING 

(240)  S  MONTEREY  200  E  Alameda, 
Berkeley.  One-story  6-room  dwell- 
ing. 

Owner — I*.  K.  Marquis,  1023  Oxford  SI.. 
Berkeley. 

Architect — None. 

Pays    work  $3600 

ADDITION 

(846)      NO.      2228      M-VRTLE.      Oakland 

Addition. 
Owner — A,    A.    Jahnlger.    premises 
Architect — None. 
Pays   work.  $2«O0 


DW  ELIDING 

f?4»l)      N        MODESTO       AVE.       440        E 

I'UinniK.     OHkland.       One-story     5- 

r-w.m    ilwfMlnK. 
<i«inf       Hurry    W     Isim.-s     JSrtd    .Nfodcsto 

Av«..    Oakland 
Ar(<hlt«<i'i    -None. 
Days    work  $8760 

DW  KLl.lNG 

..'47)      »   MODE.STO    AVB    440    N    Flem 

Ing.    Oakland        OM«"-s»or>'       %-rooni 

iJw-llllB. 


Ownet — Harry  W,  Isaacs.  .3800  Modesto- 

Ave..   Oakland.  :.?    - " 

Architect — None.  £.   ■. 

Day's  work.  $8750 


DWELLING 

(248)      E   SIXTY-SECOND   470   S   K-I4!h 

Oakland.     One-story  4-room  dwlg. 
Owner — Justus    Norris.    423    Hill    Lane^ 

Oakland. 
Architci-t — None 
Day's  work.  $2500 


DWELLING 

(251)  LOT  20  NOVA,  Piedmont.  Two- 
story    frame    dwelling   and   garage. 

Owner — Henry   A.    Hodes.  ■  ' 

Architect — C.  M.  MacGregor.  410  13tti 
St.,  Oakland. 

Contractor — C.  M.  MacGregor.  410  13th 
St.,   Oakland.  $40n9 


DWELLING 

(252)      NO.  224  HIGHLAND  AVE.,  Pled- 

mont.      Two-story    frame    dwelling 

and   garage. 
Owner — E.    W.    Larmer,    470    Boulevard 

Way,  Berkeley. 
Architect — None. 
Days  work.  $4000 

DWELLING 

(264)      E  EDITH   150   S  Vine.  Berkeley. 

One-story     5-room     dwelling. 
Owner — Jas.     W.     Brazier,     1912    Blake 

St.,  .Berkeley. 
Architect — None. 
Days  work.  $2600 


DWELLING 

(255)      NO.      1224     ORKtJON,        Berkeley 

One-Story     5-room     dwelling. 
Owner — Mrs.  F.  J.  Mayer.  IS26  Vine  St.. 

Berkeley. 
Architect — None. 
Contractor — Wm.  L.  Howell.   4064  Agui\ 

VUta   St..    Oakland.  $8S7S 


DWELLING 

(258)  N\V  MITCHELL  AND  EAST 
Fourteenth  St.,  Oakland.  One- 
story    9 -room.     3     family    dwelling. 

Owner — Theo.   Gier. 

Architect — None. 

Contractor — F.  C.  Stolte,  3455  Laguna 
Ave.,   Oakland.  $8500 


DWELLINGS 

(259)  N  HOPKINS  85.  100  and  145  W 
Woodruff,  Oakland.  Three  l-«torr 
5-room    dwellings. 

Owner — C.   F.   Brown.  | 

Architect — None. 

Contractor — A.  Stenbro.  3842  Laguna 
Ave..    Oakland.  $8000   each 

DWELLING 

(260)  N  ROCKBRIDE  BLVD.  500  ■ 
Broadway.  One  and  o^ie-half 
story  8-rooni  dwelling. 

Owner — C.    J.    Pfrang.    450    Forest    St, 

Oakland. 
Architect — None 
Pays    work.  $6000 


nicroRDKi) 

FACTORY   BLDO. 

(262)  VE  E.  FOURTEENTH  ST.  and 
NW  Stanley  Tvoad  NW  781.80  N» 
1082.49  SE  7S0.9a  6W  1081.69,  Oak- 
land. Plnn\blng  for  two-story  an^ 
basement  reinforoed  concrete  .fae* 
tory. 

Owner — Durant  Motor  Co.  of  CsT. 
through  Agent  \\  J.  Walker  Co.. 
Monadnock    Bldg..    San    Francisco. 

Architect — None. 

Contractor — Scott  Co. 

Filed    Jan     19.   '22.       Dated   Jan.    17,   'It 

inth    day    each    month .  .  .7S% 

Usual    3.S    days '.  .ii% 

TOTAL  COST.    $18.4«* 

Bon,    $9,200;    surety.    New    Amsterdam 

Casualty    Co.;    jlmlt,    120    days;    forfeit. 

none.     I'lnns  and   speclflcstlons  filed. 

(268)      HKATl.VO    ON    ABOVB 
Crtiitrsotor-  Mangrnm     *     Otter,     Im. 
(17    MNstvii    S>  .    San    Franolsoo. 


«i4urd»y,     January     'iU :  i%n        bUIIjWNG      AND      ENGINEERING 


F'llcd  Jan.   19,  '22.      Dated  JaBr  18,  '82 

10th  of  each  month 75% 

Usual   35    days 26% 

TOTAL  COST.   $29,498 

3ond,   114,747;    surety.   National   Surety 

:;o.;     litmlt,     120     days;     forfeit,    none. 

Plans    and    specifications    filed. 


>ARAOB 

:264)     S  FOOTHILL  BIVD.  73  W  Semi 
nary  Ave.  W  40x62,  Oakkland.  One- 
storj'  tile  g-arage. 
Twner — Lenore    C    Motilln,    145    Bu^ne 

Vista  Terrace. 
Vrchltect — None. 
Contractor — D.  Clarke  and  James  Allen 

580&    Harmon    Ave.,    OaklaTid. 
?ned  Jan.    19,   '22.       Dated   Jan.    19,   '22 

Roof  boards   on . V 

Roof   completed    hi 

Completed    and    accepted ^4 

iTsual    35    days M 

TOTAL  COST,  $5260 
3ond,  .surety,  none;  Hmlt,  60  days;  for- 
'elt,  S5.00  day.  Plana  and  speclflcatlonB 
lied. 


")WBLLING 

sr  LONORIDOE  ROAD  450  E  Rosemont. 

Oakland.     Two-story  8-room  dwel- 

llnff  _ 

3wn€<r — J.     J.     Willendor,     2400     Grove 

St.,    Oakland. 
Architect — Schlrmer  &  Bugbee,  Thayer 

Bldfr.,   Oakla-nd. 
Contractor — E.    Tranmal,    483    Crescent 

St.,     Oakland.  $8«25 


OOMPLETIOlf  NOTICES 

A  LAMBDA   COUNTT 

Recorded  Accepted 

.Jan.  19,  1922— NO.  4716  li-QOTHILL 
Blvd.,  Oakland.  E  Q  Stanley  Estato 
by  .T  A  Stanley  to  J  A  Stanley... 
Jan.     16,     192? 

.Tan.  19.  1922— W  THIRTY-FIFTH 
Ave  180  S  E-14th  S  40x120,  Okd. 
Llllle  D  Wilbur  to  Dunakln  &  Wil- 
bur     Jan.   18.   1922 

Jan.  17.  1922— DIANA  ST.  AND  ALL- 
ston  Way,  Berkeley.  Pacific  Uni- 
tarian School  for  Ministry  to  W. 
Heidt  ("ornice  AVorks.Dec.  23,  1921: 
Carl  T.  Doell.  Jan.  7,  1922;  Wm. 
Makin Jan.   7,    1922 

.Tan.  18.  1922— B  SAN  PABLO  AVE. 
200.70  N  Alcatraz  Ave  E  126.08  N 
65.16  W  130.93  S  51.30,  Oakland. 
Alma  L  Klankhead  to  whom  it  may 
concern Jan.     3.     1922 

Jan.  18,  19i;2— NO.  2811  CLARE- 
mont  Blvd.,  Berkeley.  Fletcher 
and  Rhoda  Howell  Ames  to  Walter 
SOren-sen ....Jan.     17,     192L' 

Jan.  18,  1922— NO.  881  CONTRA 
Costa  Ave.,  Bkly.     Clare  N  Van  de 

Mark   to  Hans  A  Hansson 

Jan.    14,   1?2? 

.Ian.  18,  1922— S  PACIFIC  AVE  301) 
E  Chestnut  E  50xS  145,  Alameda. 
L  Plcettl  to  L  Santos Jan.   6,   1922 

Jan.  17,  1922—707  E-FOURTEENTH 
San  Leandro.  H  Roswall  to  H 
Elmer    Johnson Dec.    15,    1921 

Ian.  16,  1922— W  FORTY-FIFTH  AV 
58-6  S  Melrose  Ave  P  30  W  to 
<;ourtland  Ave.,  Oakland.  E  O 
Francis  to  whom  it  may  concern .  . 
Dec.    28.    1921 

T.V1.  36,  1922— W  ALICE  1058  N  13th 
N  ITrexWISO,  Oakland.  Auto  Palac<» 
Garagres  formerly  Service  Garape 
Co.  Inc  to  W  T  B«ker...Jan.  10.  1922 

Tan.    16,      1922— LOT      10      BLK    "H'" 
Tuohya   2nd   Addition    to   Berkeley. 
inac  S  Robs  to  whom  It  may  con- 
•  eern    

Tan.  14.  1922— W  OHIO  300  N  Cottage 
W  lOOxN  60.  Oakland.  Louise  A 
Leonard   to  whom   It  may   concern 

Jan.   14.   1922 

Ian,  14.  1922— LOT- 13  Map  Piedmont.. 
by-The-Lake,  Oakland.     Henry  W 
Haler  to  whom  It  mar  concern . . . 
r ; Jan.    If,    1928 


Jan  13,  1922— TWENTY-FIRST  AND 
Grand  Ave  W  Webster  St..  185. 
approx.,  Oakland.  Irene  M  Roos 
by  Geo  H  Roo.s  to  MacDona.ld  &. 
Kahn Jan.    7,    1922 

Jan.  13,  1922— N  RICH  65  W  Web- 
ster, Oakland.  Godfrej'  Mezirka  to 
Jos  F   Rogers Jan.    3,    1922 

Jan.  13,  1922 — LOT  14  and  S  10  Lot  15 
Blk  "I"  Map  Broadway  Terrace. 
(Oakland.  Adolph  Morgensen  to 
whom    it    may    concern .  .Jan.    33.    1922 

.Ian.    13.   19.52— H   EXCINAL  AVE   33  E.. 
Mound    E    33xS    90.    Alameda.      Lor- 
enzo V.illf-r.tra  to  whom  it  may  con- 
tern    Ian.    10.    1922 


LIENS  FILED 


A LAMBDA     COUNTY 


HecQrded  Amount 

Jan.  14,  1922— SW  E-TWENTY- 
First  290  SIO  :.th  Ave  .SK  40xS\V 
125,  Oakland.  Thos  F  R'gney 
(Rigney  Tile  Co)  vs  W  and  Amelia 
Henry $48.5i' 

.Ian.  13.  1922— LOT  29  BLK  17  Map 
Lakeshore  Highlands,  Oakland. 
.1  F  Ellis  (Xutional  Roofing  Co) 
vs  F  N  Strang  and  O  Newlander.. 
$120 


RELEASE  OF  LIENS 


AI.ArMBOA    COUNTY 


Racorded  Amount 

Jan.  17,  1922— PTN  LOTS  10  AND  11 
lilk  10,  Lakeside  Sbdvn  Adams 
foiiit  I'pty,  Oakland.  A  Severy  to 
D   F   and  A    G   Burnett $310 


NfiWS  ^ 

Archltcct--N'<»|y*. 

Day's  work.  *-'}'" 

Ki{y\MJ-J    COTTAGK  , 

SAN    JOSE.  '■'All    work    for      ope-sTory 

frame   cottage. 
Ownf>r — Frank    and    Anni^    Hernandez. 
Architect — None. 
f:ontr.ictor— A.      J.   -NieLsen.    ir,n     .S-20ih 

St.,  ban  Jose.  *, 

Filed   Jan.    12.  '22.      Dated   Jan.   7,   'si^ 
Krame    In. place   and   all   plates 

o'l      „ $607.60 

l.'^t   coat    plaster  on 607.69 

l>ull(llng   completed    ;...-....,.   60f.60 

•AO    darn    aftfT 60166 

for    old     lumber ifl^.Ou 

'-  TOTAL  COST,  $22l>0.(n) 
Bond.  none.  Limit,  60  working  d^ya 
from  Jan.  10.  1922.  Forfeit,  none 
t'lans  and  specifications  flle-d. 

DVNKLLJNU 

S   COLKRll!Jb«   AVE.    between   Web»ter 

street    and    Middlefleld    Road,    Hau 

Jose.      J^\l    work    foi     two-story    7- 

room   Iraiiie  dwelling-.  j 

Ownor — Mary    A.    Connolly,    .San    Fran- 

ci.sco. 
Architect — None. 

Contractor — W.   ,S.   Couter.   Palo  Alto. 
Kiled  Jan.   9,   '22.     Dated   Dec.  12.  'Zl. 

Frame     up     .$^600 

Building  ready   for   plastering..    l.TBfl 

When    completed 1500 

Usual     35  '  days -J51I0 

TOTAL  (.OST,  $609T) 
Bond.  $3009.  Sureties.  Agnes  E.  Couter 
and  .\ntofi  Prusa.  J..lm»t,  10«  working 
days  from  Dec.  12.  1921.  Forfeit,  $1». 
Plans   and   .■specifications  filed. 


Notice  of  Non-Besponiibility 


ALAMEDA  COUNTY 


Jan.  17,  1922 — W  HARRISON  549  N 
14th  N  y7xW  150,  Oakland.  Cross 
Investment  Co  as  to  improvements 
on    property    

Jan.  14,  1922 — NE  10  LOT  33,  aR  Lot 
34  and  SW  20  Lot  35  Blk  3,  Map 
Key  Route  Heights,  Oakland. 
.'V.lameda  Investment  Co  as  to  im- 
provements on   property 


HOMESTEADS 


AL^lMEDA    COUNTY 


Jan.  19,  1922— NE  LIBERTY  AVE 
860  SE  High  SE  39xNE  115,  Ala- 
meda. Axel  O  Notllng  to  whom  It 
may    concern     $5000 

Jan.  19.  1922— W  HARLAN  141-9  N 
Peralta  N  26xW  135,  Oakland. 
Anna    Biscop    fwf   Andrew)     ....$li!00 

Jan.  17,  1922— 3E  5  LOT  31  and  NW 
30  Lot  30  and  Ptn  Lots  20  and  21, 
Map  Hogan's  Subdivision  Map  Blk 
87,  Highland  Park,  Oakland.  Ira 
J   and    Etta    C    Prather $50no 

Jan.  17.  1322 — E  GRAND  146  X 
Central  Ave  N  32-6  E  150  S  27-6  W 
100  S  5  W  50,  Alameda.  David  J 
Clark    $450" 

Jan.  14,  1922— S  ADDISON  80  E  Acton 
JS  44xs  135,  Berkeley.  August 
Hotter     $6000 

Jan.  13,  1922— W  BRUSH  50  N  18th 
N  SOxVV  100.  Oakland.  Thomas 
Califro     $5(100 

Jan.  13.  1922 — E  BKAY  AVE  387.02  N 
E-llth  E  150xS  41,  Oakland,  Eliza- 
beth    Ironmonger      $500n 

♦  — v^ 

BX7ILDIN0  OONTRAOTS 


SANTA    CLABA    OOUNTT 


•1,000  and  Over  Reported 


COTTAOBl 

HUMBOLDT  ST.    near  First,   S«n  J««e. 

Four-room  eottase. 
Owner — ITrank  Hemantf»s. 


SYCAMORE    TRACT      NO.    2,    .San    J0.1.'. 

All  work  for  bungalow. 
Owner — A.    A.    ZolezzI,    Hawthorne    ano 

San   Pedro  Sts..   .San   Jose. 
Architect — Herman     Krause.     Bank    of 

San   Jose   Bldg..   San   Jose. 
Contractor — H.     A.     Bridges,    Pine    and 

Lincoln    Sts.,    San    Jose. 
Kiled    Jan.    12,    '22.      Dated    Jan.    8.   "22. 
Frara;^    work     completed ........      \» 

Browft  coat,  plaster  on hk 

Completion '«f    building.........      % 

Usual    aii  ~  days v« 

•  '^  TOTAL  COST,  $557n 

Bond,  f'MfSO.  Sureties,  \V.  A.  McDon- 
ald and  'A.  B.  Ross.  Limit  90  working 
days  f|-om  Jan.  12,  1922.  Forfeit.  $10 
a    day.     Plan.s  and   .specifications   filed. 


BUNGALOW 

SAN    JOSE.      All    work    except    e.xcava- 
tlons  and   grading   for   frame   bun- 
galow and  'garage. 
Owner  —  F.    LI   Bruch.    791    Bird    Ave.. 

t)an  Jose. 
Architect — Non«: 

<  ontractor — Wesley   W.    &.   T.   C   Ha-it- 

ings,  524  i^^.  James  St..  San  Jose, 

Filed  Jan.  10.  "^ii.     Dafed  Jan.  10.  TS... 

Frame    up     $1195.40 

Brown    mortar    on 1195.40 

Completed    and    accepted....    1195.40 

l.'sual    36   days lI'^JTiU 

TOT.\L  C05^.  $4781.60 
iJond,  limit,  forfeit,  none.  Plans  and 
.•^ptclficatlons  filed. 


(  OTTAGE  <  ' 

TWENTY-FIFTH     ST.     near  ,3t.*.  Johi^. 

San  Jose.     Four-room  cottkti'e.  ; 
Owner— W.    J.    (^harles.    34th    and  -WIN 

Hams  St..  Sap  Jose. 
Architect — None. 
Days  work.  $1M0 


COTT.\QE 

.S  .'SEVENTH     near  Be.^tor.     San     Jose. 

Five-room  cottage. 
Owner — 55ye  Johnson.  r 

Architect — H.  Higbie.  Porter  B|d«'..  San 

Jose.-  -  '        , 

ronfinctor — (}«?o.    •  W.      Do1>son,    347    S- 

Thicd  St.,  San  Jose.      -         >  $S04« 

ALTEH,ATK>NS      ■  ■ 

NO.    138   S-F1B9T.  ST..  San  Joa«.  Alter- 
ations. 
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Owner — D.  Samuels  J^ace  House. 
Architect — None. 

Contractor — G.    M..  J^atta.    1)5    Viola    St.. 
San  Jose.  .      11500 


S'l\     near  ,    Sanla 
Four- room    cot 


cottagl: 
thiktv-kovrth 

Clar.i.    San    Jos< 

tage. 
Owner — S.   K..  .lo'nst-n. 
Architect — J.    W.  Forward. 
Contractor  —  J.    \V.    Forwnril.    Broka'v 
•    ..Road.    San    Jose.  $197o 


"COTTAGli: 

COR.  OAK  AND  STATK  STS..  San  Jose 

FoUr-room    cottage. 
Owner— Frank.  Vita,    i<h    Oa"k    St.;    San 

Jose.  '• 

Architect — None. 
Day's  work.  ?12ou 


COTTAGIO 

REED    AND    FOURTH    ST?..    San    Jose. 

Four-room  cottage. 
Owner — Mrs.  E.  Smith, 
Arohltect — Xone. 
Contractor    —    H.    R.    Sliotman.    fi70    .s- 

loth    St..   San    Jose.  $120) 


ADDITION- 
SECOND  AND  K'.      r.   R.      R..  San     Jose. 

Addition. 
Owner — Security  Cold  Storage- 
Architect — None. 
.  IWy'B   work.  JS.'iOn 


<  OTTAtilO 

WILLIS    ST.      near    Brown.      San    Jose. 

Three-room   cottage. 
Owner — F.  C.  La  Rue. 
Architect — None. 
Day's   work $2000 

COMPLETION  NOTICES 

S.\NTA    (.l,\U.\   COUNTY 

J  Recorded  Accepted 

Jan.       14.      iy22— HAXC'IIETT      RESI- . 
dencc    Fark,    San    Jose.      Sophia    H 
Hirst   fo  A  K  Burkett  .  .  .  Jan.   13.  ,li)22 

Jan.  16,  iy22^San  .Jose.  Geo  AV 
Humphrey  to  whom  il  may  conoern 
Ian.     14,    1922 

Jan.  12,  1922  — MT.^  VIEW,  Cal. 
Thomas  Watts  to  whom  it  may 
concern  ....-.., J-an.   5,   1922 

Jan.  10,  l!t22— STANFORD  TIJ^IVBRS. 
Ity,  Cal.  Gertrude  M.  Gardiner  to 
The   Minion  Co Jan.   2,   1922 

Jan.    11,    1922— SAN   JOSE,   Cal.      Wil- 
liam    F.     Serjia    to    E.    E.     Weldon ' 
.Jaifc.  10,    1922 

Jan.  11,  1922- SAN  JOSE,  Caf.  M.  L. 
Chandler  to  whom  it  may  concerti 
Ian.    1,    1922 

Jan.  11.  1922—955  McKENDIUE  ST.. 
San  Joae,  Cal.     Mary  C.  Lodyard  to 

,    H-    P.    Ledy.ir.l Jan.    10.    1922 

LIENS  FILED 

SANTA    <:I-AIIA     (  (»l  .\rV. 

Recorded  Amount 

Jan.  12.  1922— LOT  NO.  4  In  RLK  1 
of  C.  H.  Caldwill  Hubd.  Los  Outos. 
C.    E.    Hacon    vs.    Antonio    VIvaldo, 

and    Celestlne    Vivaldo $865.42 

'Jan.  12.  1922— LOT  NO.  4  In  BLK  1 
of  C.  H.  Caldwell  Bubd,  Los  Gatos. 
Oeorge  L'wIh  vs.  C.  K.  Bacon,  An- 
tonio VIvaldo  and  Celesilne  VI- 
valdo   .$249.60 

Jan.  12,  1922— LOT  NO.  4  In  BLK  1 
of  f;  H.  Caldwell  «uhd.  Los  GatoB. 
raclrtc  MnnufadurlnK  Co.  vs.  C.  K. 
nnc.nn.    Antonio   Vlvaldn    and    Cles- 

lln.-    VIv.ild.. .|200.Zr. 

_        ^ 

BUILDING  CONTRACTS 

«  A  en  A  MBNTO    COIiXTY 

f2.r>n4i  Hnd  over  |trpttr,(<*d 

n'W'KLLLNG 

NO     1628    TMIRTV-FIFTH    ST..    «ncr«- 
riii'i.if,       (»iM-ttnrv    .'.-rrn.ni   dwelling: 


Owner — Thos.  B.   Hunt.   2926   S  St..  Sac- 

rariiento. 
Architect- — None. 
Day's    work.  $2750 


DWELLING 

NO.  606  TWENTY-SIXTH  ST..  Sacra- 
mento. One-story  5-room  dwell- 
ing. 

Owner — H.  M.  Earle.  2618  M  St.,  Sac- 
ramento. 

Architect — None. 

l>ay"s  work. 


iin 


FR.^ME    FLATS 

NO.  621  TWENTY-SECOND  ST.,  Sac- 
ramento. .Two-stoxy  frame  (4) 
flats. 

Owner — Mr.  and  Mrs.  Chas.  J.  Bonalh. 
515  16th  St..  Sacramento. 

Architect — None. 

Contractor — G.  E.  Harvie.  2212  T  St.. 
Sacran.ento.  ?12. ()')(• 


BUILDING 

LOT  4.    M.   N.    1st   and   2nd   Sts.,    Sacra- 
mento.    Building. 
Owner — Capitol   Fire  Insurance  Co. 
.•\rchitcct — None. 

Contractor — McGillivray    Constr.    Co. 
Filed  Jan.    10.  '22.     Dated  Deo.   19,  -21. 


SCHOOL 

E.-'iST-S.\CRAMENTO  .SCHOOL  on  Blk 
K,  L.  35th  and  36th  Sts..  Sacra- 
mento. Two-story  concrete  an^i 
brick  school. 

Owner — Sacramento   School   District. 

Architect — Hemmings-Hudnutt  &  Pet- 
er.sen,  City  Library  Bldg.,  Sacra- 
mento. 

I'oiitractor — Wm.  Murcell.  Ochsner  BUI. 
Sacramento.  $239,060 


DWELLING 

NO.    101)0  T  ST.,  Sacramento.     One-slorv 

5-room   dwelling  and  garage. 
Owner — A.   R.   Jack.s. 
Architect — None. 
Contractor — 3.  W.  Brown,  3410  38th  St.. 

Sacramtnto.  $3Tr."iO 

DWELLING 

NO.    917    SEVENTH    AVE..    Sacramento. 

One-story    4-room    d^yelling. 
Owner — Paul   Opdyke. 
.\rcihtect — None. 
Day's    woi-k.  $250C 


rWELLl\(5 

.NO.     :.112     G     ST..     Sacramento.       Two- 

'    story  four-room   dwelling:. 
0\^'ncr— M.    Ferrari,    1114    8th    St..    Sao- 

ramento. 
,\rct)ltert — None. 
Cont'r.actor — W.     R.     Saunders.     2614      ! 

St?,    Sacramento.  $14. ..i 


DWELLl.XGS 

.VO.   4400  ELEVENTH  ST..  and  N..     IC.T 

12th    Ave.      Sncraniotitn.      Two    on-  - 

story    four-room   dwt^llings. 
Owner — W.    E.    Tralnor     v  i  i    i    si      o.,,._ 

ramento. 
.\rchlipct — None. 
Contraclor— S.    A.     Boll/.     :n:;:t     W     St.. 

Sacramento.  $1900  each 


DWELLING 

NO.     1301    THIRTY-NINTH    ST..    Sacr.i 

mento.      Two-stor.v   six-room    dwlu. 
Owner— South      Curtis      Oaks    '"o.    17.'. 

.Stockton    nivil..  Sacramento. 
Archltc-ct — .N'oni'. 
Day's  work.  ITOiid 


DWELLING 

NO.     1601    THIRTY-KOUUTH    ST.    Sa- 

raiiK-iitc)      ()nc-8|(>ry  C-room  dwK' 
own.r-- Houth      Curtln     OakH   Co.    17. 

.sii.ckion    Blvd.,  Sncrnmoiito. 
Archilrcl— None. 
Day's    work.  |2fi<)' 


DW  KLLI.\<; 

NO.     1573    TillRTY-FOIMtTH    ST.,    .Sac 

ramento.     One-ntory  fi-room  dwiK. 

Owner — So\;tb       (urllH       UakH    Co,     17ri 


.     Stockton  Blvd..   Sacramentos 
Architect — None. 
Daj'*s  work.  ?.1009 


DWELLINCt 

-NO.  1571  THIRTY-FOURTH  ST.,  Sac- 
ramento      One-story    6-room   dwlj. 

Owner — South  Curtis  Oaks  Co.,  17SS 
Stockton   Blvd.,  Sacramento.  »    ■ 

Architect — None. 

Day's  work.  -  $3000 


DWELLING 

NO.  1607  THIRTY-FOURTH  ST..  Sac- 
ramento.    One-story  5-r.oom  ^wlg. 

Owner — South  Curtis  Oaks  Co.,.  175". 
Stockton,  Blvd.,  Sacramento. 

Architect— r\  one. 

Day's   work. 


DWELLINti 

NO.  2716  S  ST.,  Sacramento.  'Two- 
story    frame    dwelling. 

Owner — E.  A.  Mitcheli.  1418  H  St.. 
Sacramento. 

Architect — None. 

Contractor — Betz  &  Mabrey.  2528  41st 
Si..   Sacramento.  $18,950 


FLAT  BLDG. 

NO.  1220-22  O  ST..  Sacramento.  Two- 
stor>    three-flat    building. 

Ov\ner— M.  Lucicli.  1216  O  St..  Sacra- 
mento. 

Architect — None. 

Day's    work.  jiisno 


REPAIRS 

KO.'  631    K    ST..    Sacramento.       Repairs 

to   interior  of  store. 
Owner — Clauss    &    Kraus.     17th    a. id    I 

•StF.,   Sacramento. 
Aichitect — No  IK'. 
Contractor — Siller  Bros.,    1616   13th   Ave 

Sacramento.  $35,000 

HOSPITAL 

STOCKTON  BLVD.  (County  Hosi)ita! 
Building).  Sacramento.  Four  two- 
story  and  basement  reinforced 
concrete    hospital    buildings. 

Owner — County  of  Sacramento. 

.Architect — R.  A.  Herold,  Forum  Bld»., 
Sacramento. 

Contractor — Wm.    C.     Keating.    Capitol 

National    Bank    BIdg..    Sacramento. 

$364,008 


COMPLETION  NOTICES 


S.VCIl  \  M  i:  \  TO     COI'  .\T  V 


Recorded  .\cceptOd 
Jan.   12.   1922— LOTS   70   AND  72  Casa 
Loma  Terrace   (2  dwellings).      Paul 
R.  Opdyke  to  whom  it  may  concern 
Jan.    12.    19« 


BUILDING  CONTRACTS 


i-'iii:.s>o  <  ()i  ^^^. 


95,00<)  find   Over  Reported 


DVVELL1N(} 

NO.   1286   LINDEN   ST..   Fresno.      i>^\,h- 

Ing. 
Owner— J.    D.    Shorb.    657    McKlnleySt.. 

Fresno. 
.\rclilt«  ct — None. 
Contractor — Stiorb    .Vi     .Vo.ids,     659    Mc- 

Kinloy  St..   Frenno.  $6110" 


»toi:e  hldg. 

NO.     1331     VAN      NKSS      .\\i;.,    Fresno 

Store  building. 
Owner — Mr.   Klein. 
Architect — None. 
("01. tractor — A.      Allen.    .'.>!•      DcicUstono 

St..    Krc^no.  $9S0ii 


I 'A  VI. NO 

\'l-;.\Tl)RA  ST..  Fresno.  I'avlng  rail- 
road  track. 

Owner     Soutlurn     BaclJlc    (\)nip.any,' 

Archllpci — None. 

Contr.'ictor-  P'ederul  Consir.  Co.,  Call 
itldic..  San   Francisco; 

inie.i  .iMM    h     \\>r^  26c  per  ft. 


I,      1922 
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wrj<:n;L.  tj;i.>';sks,  iotc". 

FOVVIjEK.      steel    trusses   and   columns 

for' gymriaf?Tum.  ■■■        -  ' 

Owner — Fowler      Union      High      School 

District. 
;Architect — Anton    Johnson,    Kingsbury, 
,.       (;alitornia. 
■Contractor — Kyle    Co.,    Call    BIdg.,    San 

I'^rancisco. 

Filed  Jan.  11,  1922.     Dated, ;. 

CoiiipoHHioii  Uootin^  to  C.  E.  McMullen 

of  Frc-.sno,   .f97!l. 
Sh«-»'t    Uli'tal   Work    to    L.    F.    Tegleberg 

of    Kin{iSl)urg-,    $1282. 
Hrutiiit;'    to    B.    A.    Newman      Co.,      1!)27 

Merced    St.,    Fre.sno,    $4240. 
Elcctrk-    VVlriiiR     lo    Vallej;      Electrical 

Sui)i)ly  Co.,  1817  Tulare  St.,  Fre.sno, 
I       $13:J(). 

4'liiiiiliiii.t^    lo  "Barrett-Hicks      Co.,      1135 
1        Broadway,  P^'iesno,   $4969. 
jiliiUvurk    to    Kingsburg-    Planing-    Mill. 
•        King.sburg,  $4500. 


DWIOLLING 

tOT    "B"    BLK    12,    Alto    Vista    Tract, 

;       Fresno.      Seven-room    dwelling. 

Owner — H.      U   'Beck.    163      Blackslono 

i        St.,   Fresno. 

Architect — None. 

tonlractcr — O.    D.     Atkms,     3338    Lowe 

■       .S't.,    Fresno. 

Filed  .Jan.   13.    22.     Dotted  . 

Contractor  to  leceive  8/  on  com- 

liletion    

TOTAL  COST,  $7000 
Bond,  limit,  forfeit.  i)lans  and  speci- 
Hcations,  none. 


COILS    AND    HANGERS 

(-ALWA.        Installation      of   coils      and 

hanger.?     in    new     storageroom     of 

Calwa  Ice   Plant. 
Owner — Pacific   B^ruit   Express  Co. 
Architect — None. 
Contractor — Gay    Engineering   Cptn. 

Filed    .Jan.    14.    '22.      Dated   . 

TOTAL  COST,  $846S 
Bond,  $2500.  Sureties,  F.  L.  Somera 
.uid  D.  C.  ''rookshank.  Limit,  forfeit, 
plans   and   specilicalions,   none. 


COMPLETION  NOTICES 


KUKSNO    COUNTY 

Kecorded  Accepted 

Jan.  14,  I!I22 — WONDER  BUILDING, 
Fresno  (brick  work).  Annie  L 
Wallace  to  whom  it  may  concern 
Jan.     6,     1922 

Jan.  13,  1922— LOT  B  BLK  12  ALTA 
Vista  Set,  Fresno.  Hans  L.  Beck 
to  whom  it  may  concern.  .Jan.  3,  1922 

Jan.  13,  1922 — LOTS  20,  21  BLK  14 
North  Park  Terrace,  Fresno.  Hazel 
Paul  to  whom  it  may  concern.... 
Dec.    21,    1921 

Jan.  13,  1922— WONDER  BUILDING, 
F'resno  (structural  and  miscellan- 
eous iron,  etc.).  Annie  L.  Wallace 
to  whom  it  may  concern.  .Jan.  6,  1922 

Jan.  12,  1922— LOTS  20,  21  BLK  2 
Sierra  Vista,  Fresno.  R.  A. 
Wlnzler  to  whom  it  may  concern 
Jan.    3,    1922 

Jan  11.  1922— LOT  6  BLK  36,  Alta 
\'isla  Tract,  Fresno.  G  P  Nixon  to 
whom   it  may  concern  ...  .Jan.  7,   1922 


LIENS  FILED 


FUKSNO    COUNTY 


Recorded  Amount 

Jan.  14.  1922— LOTS  45  AND  46  BLK 
4.  Washington  Heights  Fresno. 
L  Rosenberk  vs  L  W  Larson $240 

.Ian.   14.   1922— LOTS  17  AND  18  BLK 
5"),      F:ast    Fresno.        Craycroft-Mc 
Knighi   Brick  Co  vs  E  W  Morris.  ?111 

Jan.  14,  1922— LOT  19,  Poppy  Col.. 
Fresno.  Valley  Elec  Co  vs  J  A  and 
Tessie     Planning     $.1^ 

Jan.  14,  1922 — E  1/2  LOT  24,  Normal 
Villa,  Fresno.  Kutner-Goldstein 
Co  vs  Sam  Z  Todd $168 


Jan.    11,    1922— LOTS    17    AND    18   BLK 

h^y.  East  Fresno.  California    Pottery     , 
•  (  o  vs  E   W  Morris $901 


Notice  of  Non-Responsibility 

FRESNO    COUNTT 


Jan.  11,  1922— LOTS  13  AND  14  BLK 
11,  College  Addition,  Fresno.  Jessie 
Price  as  to  improvements  on  prop- 
erty      


BUILDING  CONTRACTS 


SAN    MATKO    COUNTY 


p,un(;alow 

LOT    7    Porlola    Woods,    Spring    Valley 
Watt  r    Co.    Searsville    Tract,    neai- 
Woodside.   All  work  except   plumb- 
ir.g   and   metal    work    for  one-story 
frame  bungalow. 
Owner — Caioline  E.  Hauser,  S.  V. 
Architect — Brigc   M.    Clark,   Palo    .Alto. 
(■Jontractor   —   Gus      VVallen,      Redwood 
City. 

Ki'ed  .      Dated. . 

i'^raino    and    roof    completed ..  $1624.2;) 
Plumbing,    electrical    work      and 

plaster    comnlctod 1624.2.5 

Completed     1624.25 

Usual    35     days 1624.7r, 

TOTAL  COST,  $6497.00 
Bond,  $3258.  Sureties,  W.  P.  Gray  and 
P.  E.  Brand.  Limit,  90  days.  Forfeit, 
none.      Plan^   and  specifications  filed. 


PLUMJilXG    A.\l)    METAL     WORK     OX 

above. 
Contractor  —  Edward    P.   and   John    J. 
Gashel       (as      Cashel      Bros.).      200 
Homer   St.,   Palo   .\lto. 

Fild .     Dated . 

Roughed    in    $506 

Completed      40r) 

Usual     35     days 305 

TOTAL  COST.  $121  r, 
Bond,  $610.  Sureties,  Mrs.  B.  Cashel  & 
Wm.  C.  Dyon.  Limit.  90  working  days 
from  Jan.  2.  Forfeit,  none.  Plans  and 
specifications  filed. 


RESIDENCE 

CITY      OF    P.UIILINGAME.        All    work 
for   one-story   frame    residence   and 
garage. 
Owner — Oliver    Langtbn.    313    South    1-' 

St..  San  Mateo. 
Architect — None. 
Contractor — .John   Rutterdale. 
Filed  Jan.   5,  '22.      Dated   Dec.   22,   '21. 

Roof    sheathed     $1425 

Brown     m.ortar    on 1425 

Completed     1425 

Usual    35    days 1425 

TOTAL  COST.  $5570 
Bond.  none.  Limit,  before  April  1,  '22. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME  RESIDENCE 

INTR.  SANT.V  INEZ  <&  VANCOUVER 
Aves..  San  Mateo.  All  work  for 
lwo-stor>-  and  basement  frame 
residence. 
Owner— Hugo  Abrahanison,  2360  Wash- 
ington St.,  San  Francisco. 
Architect  —  Samuel    Lightner    Hyman. 

Foxcroft   BIdg.,   San   Francisco. 
Contractor — H.    C.    Lewis    &    Co.,    Fox- 
croft   Bldg..  San  Francisco. 
Filed  Jan.  12,  '22.     Dated  Jan.  10.  '22. 

Roof    .-ompleted     $4297.00 

Plaster    completed     4297. uTI 

Completed     4297.0(^ 

Usual    35    days     4297.50 

TOTAL  COST.  $17.188.5<! 
Bond.  $8504. 2.">.  Sureties.  C.  E.  and  H. 
L.  Reinhart.  Limit,  90  working  days 
Forfeit,  none.  Plans  and  specifications 
tiled. 


KINGALOW 

I»'r    O.V      CAROL    AVE..      Burlingam-^ 

All    work    for    one-story    Tiunj?alow 

and  garage. 

Owner — Adelhoid   .S.   and    M.    Donaldson. 

Architect — R.    Caldw-^Il.    ^:,2    Ki1°vorth 

St.,   Burlingame. 
<'oniractor — Unit    Builders, 
r-'ik-d  Jan.   18.  '22.     Dat-id  Jan.  17.,  l'J 

l-'ramc    up     $l'221.2.'. 

Plastered     1221. zr, 

''ompleted     1221.25 

I  sual    35   days 1221.2.'. 

'TOTAL  COST.  $488.'>.00 
T5ond,  none.  Limit.  90  working  days. 
Forfeit,  nor.e.  Plan.--  and  -pr .-iflcations 
filed 


COMPLETION  NOTICES 


SW    .MATKO    <  ()l  NTY 


Recorded  .\ccepteii 

Jan.  14,  1922 — LOT  28  BLK  7,  Sub- 
division No.  2,  Burlingame  Park. 
Hurliiigame.  John  R  Lindsay  to 
whom    it   fnay   concern .  ..Ian.    14,    1922 

Jan.  14.  1922— LOT  1  BLK  5.  Wellisby 
Park,  Redwood  City.  W  L  Meuss- 
dorffer  to  Louis  N  Pollard.  Jan.  10,  '22 

Jan.  ];>,  1922- LOT  -V  BLK  5,  Bur- 
lingame Terrace,  Burlingame. 
c;harle    Hammei     and     Hugo    IIull- 

lierg  to  whom   it  may  concern 

Jan.     12,     1922 

Jan.  11.  1922 — LOTS  17  AND  18.  33.  34. 
;".9  and  40  BIk  5.  Uurlingame.  Bur- 
lingame School  District  to  R  C 
Stickle    Jan.    10.    192:; 

Jan.  12.  1922 — LOT  9  BLK  9.  Bur- 
lingame Terrace.  Buringame.  Chas 
L   Bell  to  whom  it  may  concern... 

Toji       Q>     192  *•' 

Ian.  12.  1922—6.9  ACRES  in  the 
Town  of  Belmont.  Annette  SAl- 
t  \ander  to  Nielsen  &  Cavanagh 
and  George  N  Zaro Dec    1.'.  iT-Sl 


BUILDING  CONTRACTS 


SAN  JOAQUIN  COUNTY 


.$2,500  ami   Over   He  ported 


FRAME    FLATS 

SOUTH   LAUREL   ST..   SIolkioii.    Frame 

flats. 
Owner — A.  E.  Davis.  2104   E-Sonora   St., 

Stockton. 
.\  re  h  i  t  ec  t — No  n  e. 
Day's    work.  $2300 


RESIDENCE 

.MONTEREY  A\E..  Stockton.  Resi- 
dence and  garage. 

Owner — A.  B'.  Salfield.  411  Sonoma  St.. 
Stockton. 

Architect — None. 

Days   work.  $3850 


RESIDENCE 

WEST    NORTH    A.VD    PEUSHIXG    STS.. 

Stockton.      Residence. 
Owner — A.    Frederickson     I'ii    -.i-Suit.^i 

St.,  Stockton. 
Arcihtect — Nohe. 
Day's  work.  53000 


RESIDENCE 

McKINLEY       AVE..      Stockton  Resi- 

dence. 
O.vner — Bertha  Borel. 
.\rcihtect — None. 
D;i,\'s  work.  $snoo 


COMPLETION  NOTICES 


S.W    JO.\QlI>    COl  XTV. 


Recorded  .\ccepted 

Jan.  11.  1922— LOTS  1.  2.  1.  4.  11.  15. 
\?.  and  14  Blk  1  and  Lots  5.  6.  7.  8 
and  9  Blk  2,  Annex  to  J  W  Coley 
Addition  to  Escalon.  Escalon 
(Grammar  School  District  to  J  D 
McDonald   Pec.  22,  1921 


ia 
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Steel 
Sash 


PALACE   GARAGE 

O'Brien    Bros,    Architects 


and 

Ornamental  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Francisco,  Gal. 


L 


SJarHf  u  (Ennatrurlion  iSpporta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500   .MIS.'<I<)N    STRKKT  SAN   FRANCISCO,  CAt,. 


Reinhart  Lumber  and  Planing  Mill  Company 

GKNKRAL.   M  MBBR   YARD 

Dry   Kiln  Capacity,  10  Million  Feet  per  Annum 
(;<>nrrnl    Mill    and    Cnhltirt    Work.    Ntnrk     noora.    Nimli 

KrninrH    and    MouldlnR* 

I7TII    *    KWSAS    STS,  -  .SAN    FRANCISCO 

I'hone    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exrhange 


Just     FLUSH     it    on! 
lAPIPOIITH 

^Ml^H^     Tl»AOC    MARK      ^^•"^^ 

will  permanently 

Duslproof,  .Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMMEBORM  SOMS,  Inc. 

355  Pacific  EUectric  Building.  Lot  Angelen  77  O'Farrell  Street.  San  Franciaco 


15    Cento    Per    Copy 


Phone   Donslna   2372 


.„/  ™'."''V°"     Z^""^    *  SAN   FRANCISCO,    CALIF.,    JANUARY   28,    1922       i;"^"^';'^^   Every   Saturday 

r>((0      Mission      Street  T«entj--se«'<»iid  ^t-nr   \<».   4 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITK  FOll  I-XFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat*l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SAIiB  BY  ALL    L.UMBE:R  DEALERS 
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CONCRETE 


Concrete 
Road  Building 

Bieaks  An  Recoids 

62,000,000  square  yards  of  Concrete 
highway  pavement — equivalent  to 
6000  miles  of  18-foot  road — were  built 
last  year.  This  is  nearly  double  the 
amount  built  in  any  other  year. 

People  demand  roads  which  give  the 
greatest  measure  of  service,  saving  and 
safety.  That  is  why  highway  officials 
everywhere  are  building  Concrete 
hard-surfaced  roads.  They  know  from 
experience  no  other  road  performs 
like  Concrete. 

PORTLAND  CEMENT  ASSOCIATION 


c/f  National  Organization 
to  Improrc  and  Extend  the  Uses  of  Concrete 


Atlanta 


San  i-ranciaco 


Chicago  Driroil  I^ii  AriKrlcs  Pnrkrnhurg  Seattle 

'lilwatikr  —        -  „     .        . 
apolis     Mi           .                               .          _ 

Dc(  Moinca   KaiuaaClity      New  York  Salt  Lake  City  Washington,  D,  C« 


Drnvrr  Indi.iiuipolis     Minnrnpolij 


Pitt«huru 
Portland, 


OrcB-     Vancouver,  B.C. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRANCISCO,  CALIF.,  JANUARY  2H,  1922 


Twenty-second   V<;ar  So.   4 


No.   5ti0   Mission   .Street, 
San  it'rancisco,  Calif. 

MRS.    li.    A.    LARSSN,    Publinhcr 
J.    P.   FARRKLL,    ManiiKiiiK    lOilltor 


Devoted  to  the  iOngineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Official    Paper    of    Vallcju    BiiiiaerM' 
Kxchan^e 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year.  .154.00 
Canadian  and  Foreign,  per  year..  ,').00 
Single    Copies    15c 

li^ntcrcd  as  sevuiiiI-elasK  matter  at 
San  Pranci.sco  I'o.st  Office  under  act  of 
Congress    of   3Iarch   3,    1879. 


liMLDING    BOOMS    HE}LPS    BUSINESS 


"Few  things  tend  to  hasten  the  re- 
turn to  better  times  more  than  the 
building  industry,"  says  a  recent  bul- 
letin>  of  the  United  States  Chamber  of 
Commerce.  "Things  used  in  the  build- 
ing of  dwelling  houses  call  upon  vir- 
tually all  of  the  industries  of  the 
country  for  their  products.  A  gen- 
eral and  far-reaching  construction 
program  in  this  country  in  1922  is 
the  best  possible  harbinger  of  a  re- 
turn  to   more  prosperous  conditions." 

There  is  in  truth  no  more  reliable 
barometer  of  public  confidence  and 
general  business  conditions  than  the 
building  industry,  according  to  Dr. 
Wilson  Compton,  manager  of  the  Na- 
tional Lumber  Manufacturers'  Associ- 
ation, who  is,  perhaps,  the  most  au- 
thoritative spokesman  for  the  build- 
img  industry  in  .\merica.  "Everybody 
profits  when  a  new  house  is  built," 
says  Dr.  Compton.  "It  furnishes  busi- 
ness for  the  real  estate  man,  it  im- 
mesliately  exerts  a  stabilizing  in- 
fluence upon  neighborhood  land  values. 
Every  new  home  means  employment 
for  workmen  and  business  for  the 
brick,  stone,  lumber,  hardware  and 
paint  dealers,  reflecting  back  to  manu- 
facturers and  the  railroads.  It  means 
selling  furniture,  draperies,  wall  paper, 
kitchen  utensils  and  baby  buggies.  It 
means  more  business  for  the  daily 
newspapers,  the  banks  and  the  depart- 
ment stores. 

"The  home  supports  the  churches 
and  schools  and  the  great  public  utili- 
ties that  make  modern  life  a  luxury. 
So  that,  it  is  no  mere  figure  of  speech 
to  say  building  calls  upon  virtually 
all  the  industries  of  the  country  for 
their  products.  Every  nerve  and  fibre 
of  American  life  is  fed  and  stimulated 
bv  building,  and  another  stone  is 
placed  in  the  bulwark  of  social  security 
with  every  home  erected  for  our 
people."  ;.     ■   ,  "'.'. 


S  A<  RAMK.NTO  BR.l.VCir  OF  WKSTER.X 
HI  II.DI.N'U  AVD   LO.*\  ORGAXIZED 


HIGHWAY    PROJECTS    GET 
FEDERAL.    AID 


During  the  first  quarter  of  the 
current  fiscal  year,  or  the  three 
months  ending  Sept.  30,  highway 
projects  in  38  states  were  ap- 
proved and  Federal-aid  funds  ag- 
gregating 110,389,516.58  were  al- 
lotted toward  their  construction 
by  the  Bureau  of  Public  Uoads, 
United  States  Department  of 
Agriculture.  Additional  projects 
have  been  approved  since  Sept. 
30,  and  others  are  under  con- 
sideration. 

The  length  of  the  projects  ap- 
proved during  the  three  months 
is  1400  miles,  exclusive  of  a  num- 
ber of  important  bridges  which, 
when  constructed,  will  measure 
slightly  more  than  two  miles  in 
length,  all  told.  Total  cost  of 
the  approved  projects  is  esti- 
mated at  $25,353,848.39;  total  cost 
of  the  bridges  at  $1,478,146.77, 
bringing  the  grand  total  up  to 
$26,831,994.72.  Of  this  sum  the 
states  will  pay  about  $16,500,000, 
or  more  than  three-fifths  of  the 
total. 

Up  to  the  beginning  of  the  cur- 
rent fiscal  year  the  department 
had  approved  projects  totaling 
35,402  miles  in  length,  costing 
approximately  $587,321,323.  Of 
the  total  cost  of  construction. 
Federal-aid  funds  had  been  al- 
lotted to  the  extent  of  $202,764,- 
414.  The  foregoing  figures  cover 
mileage  and  cost  of  all  roads 
approved  by  the  department 
since  the  inception  of  Federal 
aid.  Constructing  the  allot- 
ments since  the  beginning  of  the 
current  fiscal  year,  the  depart- 
ment has  approved,  from  the  in- 
ception of  Federal  aid  to  Sept. 
30,  last,  roads  totaling  36,802 
miles  in  length  and  cost  $614,- 
153,3.18.  Toward  their  construc- 
tion the  Federal  Goverment  has 
allotted  a  grand  total  of  $213,- 
153,931,  or  more  than  34  per  cent. 


FOREST     SERVICE     WILI.,     CONDUCT 
WESTERN    LUMBER    CENSUS 


The  Bureau  of  the  Census  and  the 
Forest  S'ervice  of  the  United  States 
Department  of  Agriculture  have  en- 
tered into  a  cooperative  agreement 
under  which  the  Forest  Service  will 
undertake  the  collection  of  the  statis- 
tics of  lumber  and  timber  products  for 
the  calendar  year  1921  as  a  part  of  the 
census  of  manufacturers.  This  agree- 
ment contemplates  the  utilization  of 
the  F'orest  Service  organisation  in  Ari- 
zona, California,  Colorado,  Idaho,  Mon- 
tana, Nevada,  New  Mexico,  Oregon, 
South  Dakota,  Utah,  Washington,  and 
Wyoming.  A  sutllcient  number  of  For- 
est Service  men  will  be  sworn  iu  as 
agents  of  the  Bureau  of  the  Census  and 
will  conduct  the  canvass  from  the  Dis- 
trict OflSces  of  the  Forest  Service  in 
the  West,  acting  under  the  authority 
of  the  Census  law.  By  this  means  it  is 
intended  to  avoid  duplicate  inquiries 
to  sawmill  operators  .and  other  manu- 
facturers of  forest  products,  to  expe- 
dite the  collection  of  census  data,  and 
to  economize  upon  the  cost  of  the  can- 
vass. Early  publication  of  forest  sta- 
tistics in  western  states  is  planned  if 
manufacturers  cooperate  by  making 
their   returns   promptly. 


A  branch  of  the  Western  Loan  and 
i;iijl(jing  Company  of  .Valt  Lake,  an 
"rganization  operating  i-n  fight  west- 
*^rn  states,  has  been  formed  in  Sacra- 
niento.  The  branch  will  h„  headed  by 
'^.  .S.  Carpenter,  local  lumb.^  man  aa 
president  A.  W.  Xorri«  was  elected 
^  i'-e-president,  and  A.  A.  Chrlsler  secre- 
tary-treasurer. W.  O.  Files  will  act 
as  the  local  representative  of  the 
parent  company.  A  board  of  appraisers 
v^a.s  chosen  a«  follows:  A.  A.  Chrlsler 
ohajrman;  OR.  Earle.  G.  .S.  Miller  w! 
<^r.  He.sson,  T.  E.  Cain  and  W.  J.  Mc 
Laughlln. 

The  company  is  said  to  havo  an 
authorized     capital     stock     of    approxl- 

Tor  ''oorr"'\°'-""'  ^"•*  "'■'  --«'«  above 
?-. '100,000  Sacramento  officials  of  the 
film  declare  its  formation  will  mean 
unhm.ted  finances  for  a  building  ^m 
Paign  of  tremendous  magnitude  It 
was  stated  that  $500,000  would  be 
available  for  Sacramento  bulldlne 
projects  as  soon  as  the  necessary  leeal 
•stops  had   been   perfected. 

The  Western  Loan  and  Building  com- 
pany IS  said  to  be  the  largest  of  such 
organizations  in  the  west.  It  Is  a  co- 
operative organization,  first  organized 
in  1891,  and  having  more  than  35  000 
members.  It  has  branches  In  Califor- 
nia, Montana.  Idaho.  Nevada.  Utah, 
ANashington,  Oregon  and  Wyoming. 
♦— 

SA>    FRANCISCO    CONTR.\CTOR.S 

FORM  PLASTER  .\ND  LATH 

COMPANY 


The  San  Francisco  Plastering  and 
Lathing  Company,  to  be  operated  on 
the  American  Plan,  has  been  organized 
i)y  five  of  the  leading  contractors  of 
San  Francisco.  The  new  companv  In- 
cludes P.  J.  Walker  &  Co..  Dinwiddle 
Construction  Company.  Lindgren  Com- 
^'^'lY'^^o'Se  Wagner  and  McDonald 
&    Kahn. 

The  organization  was  formed  to  as- 
sure perfect  American  Plan  conditions 
in  the  plastering  phase  of  the  building 
industry,    it   was   said    by   its   sponsors. 

To  accomplish  this,  the  San  Fran- 
cisco Plastering  and  Lathing  Company 
will  build-  its  own  plant,  where  it  will 
manufacture  it  own  plaster  and  mor- 
tar, charging  each  job  with  the  actual 
cost  of  production,  plus  a  small  charge 
to    cover    upkeep   and    repair. 

The  company  arranged  to  issue  $25,- 
000  worth  of  stock  to  raise  sufficient 
funds  to  purchase  and  equip  the  plant. 
The  articles  of  incorporation  were 
drawn  by  Max  J.  Kuhl,  counsel  for  the 
Industrial  Association,  which  made  the 
titchtto  establish  the  American  Plan 
instead  of  the  "closed  shop"  in  San 
Francisco  and  other  interior  cities  and 
towns  of   Northern    California. 

♦ 

IlIHrCTORS      FOR      VALLFiJO      BRICK 
AND  TILE  COMP.INV   ELECTED 


Organization  of  the  Vallejo  Brick 
and  Tile  Co.  is  being  perfected  at 
Vallejo.  Those  chosen  to  head  the 
ci.mpany  are:  U.  E.  Godley.  W.  J.  Tor- 
mey,  Daniel  A.  Brosnahan,  Albert  Cas- 
per. Roscoe  Griffin,  L.  A.  Steiger.  who 
promoted  the  project  and  W.  A.  Whohe. 
The  plan  is  to  raise  ?,">0.ooo.  whi.ii  will 
put  the  plant  in  condition  fvr  op.r.ing. 
and  work  of  manufacturing  the  brick 
and  tile  will  begin  at  once. 
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Stockton  Architects  Close  Successful  Building  Exhibition 


Kv   THE   OBSERVER 


Stockton.  San  Joaquin  County, 
California — The  heart  of  the  San 
.Icaquin  Valley — In  the  center  of 
the  land  of  "Sunshine.  Fruit  and 
Flowers" — A  city  of  streets 
paved  with  Good-Will  and  a 
hand  shake  at  its  four  corners — 
"Where  the  word  "Welcomei"  is 
on  every  tongue — Wh  re  they 
greet  you  with  a  smile  and 
wave  good-bye  with  a  tear. 
That's   Stockton. 


Commencing  January  21  and  ending 
the  28,  the  Stockton  Architects'  Asso- 
ciation, with  the  cooperation  of  the 
building  iTiterests  in  that  city,  San 
Francisco,  Oakland  and  Sacramento, 
held  in  the  Hotel  Clark,  a  building  and 
architectural  exhibit  in  an  effort  to 
stimulate    construction    in    that   section. 

The  exhibit  was  a  huge  success.  Ed- 
ucational for  the  public  and  a  business 
getter  for  the  building  interests. 


the  finish.  Elaborate  decorations  and 
lighting  effects,  accomplished  through 
the  planning  of  a  capable  member  of 
the  association,  furnished  the  display 
with  the  appearance  of  a  Fairyland 
rather  than  a  business  proposition. 
Eigrht    Thousand    View    Exhibits 

It  is  estimated  that  eight  thousand 
persons  visited  the  exhibits.  Many 
firms  had  their  products  featured  in 
elaborate  folders — touched  up  with 
bright  bright  colors — and  these  were 
distributed  to  all  visitors.  Others  had 
.1  souvenir  which  they  gave  to  each 
caller. 

The  courtesy  accorded  the  visitors 
by  the  attendants  in  charge  of  the  ex- 
hibits was  notable.  Materials  and 
equipment  were  described  with  accur- 
acy. The  cost  of  the  product,  the  pro- 
cess of  its  manufacture  and  its  ad- 
vantages were  explained — all  without 
exaggeration  and  without  "trimmings." 
Everybody  W'ns  There 

The  "lady  of  the  house"  was  there 
with  her  straw-boss  (husband)  and  in 
addition  to  seeing  many  labor  saving 
devices  for  the   kitchen  and  other  sec- 


Confident  that  the  exhibit  has 
planted  the  seed  for  a  huge 
building  program  the  Stockton 
Architects  plan  a  publicity  cam- 
paign to  acquaint  the  public  with 
matter.''  concerning  the  price  of 
building  materials,  economical 
methods  of  construction,  new 
types  of  building  brought  about 
by  the  war.  economical  use  of 
materials  and  ne\\'  kind3  placed 
on  the  market.  This  will  be  done 
through  a  series  ot  newspaper 
articles. 


Stockton  will  cooperate  more  with  the 
building  fraternity   in   future. 

The  Manufacturer  was  there.  He  had 
iUnstrated  to  him  various  types  of  fac- 
tory buildings.  He  was  instructed  that 
modem'  factories  not  only  make  a  good 
appearance  but  increase  the  working 
capacity  of  the  plant. 

The  Merchant  was  there.  He  received 
instructions  siniilar  to  those  ifiyen  the 
manufacturer.     He   was   shown   various 


S     «.     ^      B 
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HOTKI.  OLAKK      Home  of  The  Exhibit 


Klflr-finir  Exhibit* 

lir  all  flfiy-foiir  fIrniH  «llHplayod  Ihvir 
produrts.  Thf>  ixhlMta  covered  the  nce- 
llon  of  11  hulldlnK  rrmn  thf  ftnindiit Ion 
to  the  roof.  Every  modern  convenience 
thiit  Koen  Into  n  lnilNllnn  wiih  feiitiircd 
•—for  homef*.  Hloreji,  (hits,  npartmenlw, 
hotelM,  Induatrlnl  bulldlnB*.  public 
tiulldlniTH,   etc. 

In  II  siniriouii  hnll  Hie  exhlhltn  were 
veil  nrr.iiik^ed  Arrntik"'!  ""  'hnt  «no 
vIewInK  ihe  entire  ill^plny  wan  not 
nverooni*   with    fnllvtiA  l.ofi.re   renehl'mr 


tlons  of  the  household  she  wns  In- 
Btrucled  In  the  nrt  of  mnklni;  her  home 
most  attractive — the  hunRlnK  of  drap- 
eries, iirranKements  of  furnllure,  etr. 
The  Hanker  was  there  and  he-  from 
the  writer's  observnt Ion— was  the  must 
Itnpressed.  He  marveled  at  the  i"on- 
venlonces  provided  for  the  averaije 
home — the  reasonable  cost  of  them — 
the  number  of  ihem.  Questions  naked 
and  the  nmnner  In  which  answers  wore 
received  furnishes  one  with  the  Im- 
pression (hnl   the  l.nnklnnir  Interests  of 


.•styles  of  store  front  eonstruellon  and 
was  advised — much  to  hl.s  pleasure — 
how  to  make  his  place  of  Imsincss  more 
iiilractlve  lluhtlnK  effects,  wall  panol- 
liiK-,  drapery  haiiKlnff,  etc. 

The  Officials  of  SlockloTd'  woro  there 
i\:<  wer<>  the  officials  of  San  Joaquin 
e.iiinty.  They  asked  iineslhms  liidlcnt- 
linf  that  they  .ire  not  only  fumlUar 
vlth  the  quality  of  biilldlnK  niatorluls 
but  are  eaffcr  to  b-arn  more  about  tlu•n^ 
l.nrtt,  htit  not  least-  Ihe  Worklnifiuan 
he    with   the   savlnKS   b;ink    honk    -wan 
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there  with  his  family  seeing  just  what 
modern  conveniences  he  could  iTistall 
in  that  home  he  proposed  to  build.  This 
man  was  there  in  great  numbers — not 
for  curiosity — but  for  the  purpose  of 
seeing  if  the  way  was  clear  for  him  to 
start  construction  of  that  long-  planned 
Paradise — his  home. 

Proerram    Revlevred 

To  describe  in  detail  the  activities 
of  the  eight  day  exhibition  it  would  re- 
quire  many   columns. 

However,  the  writer,  has  prepared 
only   a   brief  review: 

Saturday  evening,  Jan.  21 — Opening 
of   exhibit.     Grand  concert. 

Sunday — Ecclesiastical  Day.  Church 
Interiors  and  exteriors  featured.  Ex- 
amples of  church  architecture  from  all 
over  the  world,  as  well  as  that  designed 
by    local    architects,    featured. 

Monday — Home  Builders'  Day — Dis- 
plays of  special  interest  to  those  con- 
templating building  homes.  Costly  re- 
sidences and  moderate  priced  bunga- 
lows and  cottages  featured.  Labor  sav- 
ing devices  and  electrical  apjiliances 
for  the  home  shown.  Short  address: 
"Own  your  Own  Home,"  by  Mayor  D. 
P.  Eicke   of   Stockton. 

Tuesday — Stockton  or  Municipal  Day 
— Displays  of  public  buildings  of  all 
kinds  and  materials  suitable  for  their 
construction  shown.  Plans  of  civic  and 
community  centers  featured.  Stockton 
city  council  attends  in  a  body.  Lecture 
on  "The  Manufacture  of  Architectural 
Terra  Cotta,"  illustrated  witli  three- 
reel  film  and  slides,  delivered  by  F".  C. 
Davis  of  Gladding,  McBean  Company  of 
San  Francisco. 

Wednesday — Sacramento  and  Stock- 
ton Contractor's  Day — Members  of 
Sacramento  Builders'  Exchange  arrive 
In  special  train;  inspect  exhibit  and 
hear  talk  on  "Co-Operation  between 
Owner,  Architect  and  Contractor,"  by 
John  J.  Donovan,  Oakland  Architect. 
Sacramentans  and  their  Stockton  hosts 
attend  theatre  to  see  "Hiram  the  Archi- 
tect," following  which  a  banquet  is  held 
in  Hotel  Clark. 

Thursday — Ladies'  Day — Devoted  to 
interests  of  women  in  building,  archi- 
tecture and  interior  furnishing.  Miss 
Claire  O'Rourke,  professional  interior 
director,    lectures.      Furniture    exhibits 

FViday — Club  Men's  and  Investor's 
Day — Local  clubs  attend  in  body.  Dis- 
plays of  architecture  pertaining  to  club 
buildings  and  structures  erected  for  in- 
vestment purposes.  Booster  talks  by 
P.  H.  Stitt,  president  of  Stockton  Realty 
board  and  others.  Talk  by  H.  J.  Brun- 
nier,  San  Francisco  engineer,  "Rein- 
forced Concrete  in  Building  Construc- 
tion." 

Saturday — January  28 — Closing  Day 
— Exhibit  closes  at  5  P.  M.  and  is  fol- 
lowed with  Studio  Ball  and  Revel  in 
Hotel  Clark. 

Studio   Ball   and   Revel 

Saturday  evening,  the  28th.  the 
Studio  BaU  and  Revel  was  held  closing 
the  exhibition. 

Printers'  ink  is  Tiot  made  nor  suffi- 
cient paper  manufactured  that  would 
enable  the  writer  to  describe  the  drop 
of  the  curtain  on  such  a  successful 
undertaking.  'Tis  sufficient  to  say  that 
those  who  worked  overtime  in  an  effort 
to  make  the  exhibit  a  success  were 
well  paid  for  their  labors.  Those  who 
came  from  distant  parts — as  did  the 
writer — were  shown  that  the  Stockton 
interests  are  far  ahead  when  it  comes 
to  entertaining. 

Arrliitcctural   Exhibits 

Architectural  drawing  were  featured 
as    follows: 

GleTin  Allen;  The  Dawson  Warehouse 
of  Stockton,  Stockton  Mineral  Baths 
and  the  Home  and  Henery  Apartments. 

E.  B.  Brown;  residence  of  Mr.  and 
Mrs.  Douglas  Fairbanks  in  Beverly 
Hills — Brichetto  residence  at  Banta, 
Cal.;  two  studies  of  a  Santa  Barbara 
residence  and  the  residence  of  Mr.  and 
Mrs.  F.  N.  Vail,  now  under  lease  to 
Thos.  Baxter,  president  of  the  Holt 
Manufacturing   Company. 

Peter  L.  Sala;  The  Pazzi  Chapel; 
Temple  of  Vesta  at  Tivoli;  preliminary 
drawings  for  several  schools  and  a 
collection   of  water  color  renderings. 


Jos.  M.  Losekann  and  J.  W.  Clowds- 
ley;  Stockton  New  Victory  School;  Miss 
Amy  Pahl  residence  in  Bour's  Park  and 
residence  of  Dr.  Harry  Hall  with  sev- 
eral of  Architect  Clowdsley's  render- 
ings. 

Ralph  P.  Morrell;  Bennett  Apart- 
meoits  of  Stockton;  Nineteen-story 
physicians'  building  in  San  Francisco; 
several  schools  and  civic  center  for 
Siockton. 

Victor  Galbraith;  M.  E.  Angler  resi- 
dence near  Lodi;  Adolph  Eddleman 
residence;  garage  for  Bruce  P.  Martin 
in  .Stockton  and  hotel  for  Marciano  & 
Solari   of  Stockton. 

Edw.  Cooney;  factories  buildings  for 
Wagner  Leatlier  Co.;  a  residence;  two 
apartments  and  a  mausoleum  for 
Stockton. 

Chas.  H.  Young;  Lottie  Grunsky 
school;  Dr.  H.  E.  Pike  residence  and 
S'ciot's  Lodge  building. 

Franklyn  E.  Warner;  Geo.  Moore 
residence  at  Lodi;  several  apartments 
and  factories  in  Stockton;  water  color 
renderings. 

Stone,  Saterlee  &  Wright;  Commer- 
cial and  Savings  Bank  Building  of 
Stockton;  (Stone)  Pomona  High  school; 
several    residences    and    schools. 

Frank  Mayo;  featuring  several 
schools,  residences  and  apartment 
structures. 

Co-operatlon-Success 

Ci"edit  for  the  success  of  the  Exhibit 
is  due  to  the  Stockton  Architects'  As- 
sociation, the  building  interests  of 
Stockton,  San  Francisco,  Oakland  and 
Sacramento. 

Considerable  credit  is  due  to  the 
theatres  of  Stockton  which  featured 
motion  pictures  showing  the  manufac- 
ture of  building  materials — from  the 
raw  product  to  the  finished  article 
ready  for  installation.  A  sketch, 
"Hiram  The  Architect,"  backed  with 
scenery  showing  Stockton  in  1930,  not 
only  created  much  amusement  but 
focused  the  thoughts  of  the  audience 
on   a  "Build   Now"   campaign. 

Credit  is  also  due  the  newspapers  of 
Stockton — the  Record  and  Independent 
— which  co-operated  with  the  associ- 
ation in  keeping  the  public  informed 
on  the  progress  of  the  exhibit. 
Building:  Boom   Sl^vhted 

That  the  exhibit  shall  be  the  means 
of  bringing  to  Stockton  a  building 
boom  was  indicated  by  the  backers  of 
the  project  on  the  closing  day.  All  ex- 
pressed the  opinion  that  it  was  a  "one 
hundred  per  cent  success" — a  benefit 
not  only  for  the  building  interests  and 
the  prospective  builder  but  for  the 
public    in    general. 

Arehiteots  Pleased 

Glenn  Allen,  president  of  the  Archi- 
tects' Association  declared  the  mem- 
bers were  not  only  pleased  with  the 
success  of  the  exhibit  but  were  confi- 
dent that  it  created  a  better  feeling 
among  the  building  interests.  Further 
he  said  it  undoubtedly  wouW  cause 
the  building  interests  of  San  Joaquin 
county  to  realize  that  efforts  to  stimu- 
late construction  must  commence  with 
the  public.  Architect  Allen  declared 
that  the  public  needed — and  desired — 
facts  and  figures  regarding  building. 
It  was  for  this  purpose  the  exhibition 
was   held,   he   said. 

"The  exhibit  was  a  huge  success.  It 
has  accomplished  what  we  desired. 
While  we  do  not  expect  immediate  re- 
sults, we  are  confident,"  said  Mr.  Allen, 
"that  the  public  as  a  result  of  the 
exhibit,  has  learned  building  facts  and 
will — if  they  even  intend — build  this 
year." 

Exhibitors  and  Exhibits 
Dorite  Manufacturing  Co.,  San  Fran- 
cisco, magnesite  stucco  and  flooring; 
Chas.  Pike.  Stockton,  furniture;  Roberts 
and  Clark  Planing  Mill.  Stockton,  man- 
tel; Fisher  Bros.,  Stockton,  furniture; 
Electric  Plaining  Mill.  Stockton,  wall 
paneling;  Union  Planing  Mill,  Stock- 
ton, book  case;  Chas.  Haas  &  Sons, 
Stockton,     silverware;      Yost-Dohrman, 


.Stockton,  chinaware;  Stewart  Supply 
Co.,  Stockton,  art  glaus;  Western 
States  Gas  and  Electric  Co.,  Stockton, 
gas  heaters;  Boyd  Lighting  Co.,  .Stock- 
ton, electric  fixtures;  Austin  Bros., 
Stockton,  hardware;  Cannon  &  Co., 
Sacramento,  brick,  Denison  tile  and 
corridor  tile;  California  Brick  Co.,  San 
F'ranc'?co,  brick,  terra  cotta  and  Dickey 
master  ti'e;  Marshal  &  .Stearns,  San 
Francisco,  wall  bed  and  Hoosier  cabi- 
nets; Stockton  Marble  &  Mo.siac  Co., 
Siocktfyn,  marble  mosiac  and  terrazzo 
floors,  rjalassi  combination  sink  top; 
Graham  Bros.,  Lodi,  concrete  building 
blocks;  San  Joaquin  Brick  Co.,  Stock- 
top,  .?f-ment  products  and  brick;  Stock- 
ton Terrazzo  Co.,  cement  bricks;  Kaw- 
ncf-y  Manufacturing  Co.,  Berkeley, 
Simplex  windows  and  store  fronts;  H. 
I'.  Fisher  Tile  and  Marble  Co.,  Stock- 
ton, imported  and  domestic  marble  and 
handmade  faience  tile;  U.  S.  Metal 
l'rf)du<t8  Co.,  San  Francisco,  metal  win- 
dow sash:  H.  W.  Johns-Manville  Co., 
San  Francisco,  roofing  materials,  as- 
be.stos  piping;  G'adding  McBean  Co., 
San  Francisco,  Cordova  tile,  English 
pan  tile,  shingle  tile  and  brick;  Simons 
l:rick  Co.,  Los  Angeles,  variegated 
Spanish  file;  Trus-Con  Steel  Co.,  San 
Francisco,  metal  sash  and  metal  lum- 
ber; W.  P.  Fuller  Co..  San  Francisco, 
glass  and  paints;  White  Bros.,  San 
F'rancisco,  hardwood.  panels,  etc.; 
Stockton  Tile  Co..  Stockton,  Bachelder 
mantel  ti'e;  Crane  Co.,  San  Francisco, 
plumbing  fixture.^;  Luxen  &  Catts. 
Stockton,  rubber  mats;  Pacific  Sanitary 
Mfg.  Co.,  Standard  Sanitary  Mfg.  Co. 
and  Kohler  Co.,  San  Francisco,  plumb- 
ing fixtures;  Commercial,  Hild  and 
Home  Electric  Companies.  Stockton, 
electric  appliances;  Faggioni  Company 
Studies  of  San  Francisco,  interior 
decorating;  A.  Brunicardi  Co..  San 
Francisco,  garden  furniture;  F".  A. 
Gummer,  Stockton,  furniture;  A.  Baci- 
nett  Co.,  Oakland,  artists  and  interior 
decorating,  fe.aturing  the  Cathedral  of 
St.  Stephan's  at  Vienna.  Western 
l^nilders  Supply  Co.,  San  Francisco, 
"compo  carved"  capitals;  Austin  Bros., 
Stockton,  hardware;  Crescent  Manu- 
facturing Co.,  Stockton,  furniture:  The 
Hoosier  Ranch,  Escalon.  Caif.,  land- 
scape  gardening  and   floral   decorating. 


STOCKTO.V      SHOl  l,D      ORG.WIZE      .\ 
BUILDERS'   EXCH.WGE 


John  J.  Donovan.  Oakland  Archi- 
♦ect,  was  selected  bj  the  Stockton  Ar- 
chitects' Association  to  address  the 
contractors  of  Stockton  and  Sacra- 
mento on  the  day  set  for  their  visit  to 
the  exhibit.  As  his  topic.  Architect 
Donovan,  selected  an  excellent  ;5U'.>- 
ject:  "Co-Operation  Between  Owner, 
Architect  and  Contractor."  His  views 
were  very  clear  and  were  well  receiv- 
ed. Mr.  Donovan  closed  his  remarks 
with  the  advice  that  Stockton  should 
organize  a  Builders"  Exchange  He  ex- 
pressed his  surprise  to  find  a  city  of 
Stockton's  size  without  an  organiza- 
tion composed  of  the  building  interests. 
He  advised  the  Stockton  members  ol 
the  benefits  to  be  gained  through  such 
an  organization,  declaring  an  exchange 
to  be  the  means  of  bringing  together 
men  engaged  in  the  difterent  phases  of 
the  building  industry  for  the  inter- 
change of  ideas,  and  experiences.  He 
said  that  every  interest  should  be  rep- 
resented, including  architects,  contrac- 
tors, manufacturers,  owners  and 
others.  He  declared  that  every  man  in 
the  industry  knows  something  that 
would  be  of  educational  value  to  the 
other  fellow,  and  that  this  exchange  of 
ide.:s  would  prevent  many  failures.  He 
said  thnt  a  failure  in  many  business 
liUils  down  others  engaged  in  the 
same  line  of  work  and  that  a  build- 
ers" exchange  would  help  to  prevent 
failures  in  vocations  connected  with 
the    building   Industry. 


Petitions  are  being  circulated  in 
Colusa  county  asking  the  supervisors 
to  call  an  ejection  to  decide  the  ques- 
tion of  issuing  $SO0.00O  in  bonds  to 
finance  construction  of  a  system  of 
good    roads. 
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Saturday,      January      28,      1922 


Stabilizing  Private  Industry  Through 
Public  Works 

Address    to    the    Associated    General   Contractors    of    America 
Bv   OTTO   T.   MALLORY,   Member  President's  Conference  on  Unemployment 


Increasing  Production  in 
the  Building  Trades 


The  business  world  has  long  regarded 
industrial  depression  as  an  extraordi- 
nary accident — a  sudden  stroke  of  pa- 
ralysis for  which  there  is  no  remedy 
except  patience  and  hope.  Another 
conception  is  revealed  by  a  study  of  the 
last  hundred  years  of  industrial  history 
of  the  United  States  These  apparent 
extraordinary  accidents  are  seen  to  be 
events  recurring  with  some  regularity 
every  seven  to  tfn  years.  After  a  de- 
pression there  is  a  gradual  rise,  be- 
coming more  rapid  as  the  crest  of  the 
wave  is  reached.  At  the  crest  there  is 
a  scramble  for  labor  ar>d  materials, 
prices  and  wages  soar,  and  credit  is 
over-strained.  When  the  wave  breaks. 
the  higher  the  wave  the  greater  and 
the  longer  and  the  more  severe  the  sub- 
sequent  deijression   and   unemployment. 

These  periods  cf  depression  seem  to 
be  speeding  up  in  accordance  with  the 
acceleration  of  modern  life.  They  oc- 
cur more  frequently  than  fifty  years 
ago.  Once  upon  a  time  laws  were 
passed  prohibiting  railroad  trains  from 
running  more  than  five  miles  an  hour 
through  a  town.  Now  if  a  motorisi 
travels  Ihrough  the  city  at  less  than 
fifteen  miles  he  may  be  arrested  lor 
obstructing  traffic.  As  depressions  are 
petting  more  fretiuent  and  more  acuto, 
infth">is  niust  bo  found  for  preventing 
or  mitigating  them  else  our  complex 
business    structure    cannot    survive. 

Two   Methods   Pnuio^ed 

Two  important  methods  arc  proposed 
by  competent  business  men  and  engi- 
neers. The  first  is  the  outgrowth  of  the 
study  of  waste  in  industry  c -nduc'ed 
l)y  the  Federated  Societies  of  American 
I'^ngineers  under  the  leadershij)  of  Mr. 
Hoover.  These  studies  point  out  certain 
practical  steps  in  the  elimination  ot 
waste  and  have  led  to  further  study  o\ 
the  speciJlc  industries,  now  being  con- 
ducted  under   Mr.    Hoover's   direction. 

The  second  method  is  a  recommenila- 
lion  of  the  President's  Conference  on 
Inemploymenl,  emliodies  in  Senator 
Kenyon's  1)111,  f.'ivorably  reported  to  the 
Senate  in  December.  This  bill,  S-27!ll. 
provides  tliat  i)Ulilic  works  be  post- 
poned when  private  Industry  is  compet- 
ing for  the  same  men  and  materials 
and  the  accumulation  executed  during 
periods  of  Industrial  (lei)ression.  Rvery- 
rne  admits  thl.s  to  be  a  wl.'w  pl.in.  The 
only  «iue.'<ilf;n  is  how  to  accomplish  Ii 
and  how  large  will  be  the  results.  The 
Kenyon  bll"  Is  no  panacea,  but  provides 
for  a  few  of  the  llrst  stcjis.  The  Feil- 
eral  (l<)vernm«nt's  chief  public  work.^ 
are  rivers  and  harbors,  public  biilM- 
IngH.  reclamation,  and  fider  il  aid  to 
londH,  The  Kenyon  bill  proposes  that 
adxance  en'^MH-erlng  plans  for  nil  such 
work  be  k<'pt  reaiiy  so  that  an  approp- 
riation by  CongresH  at  any  time  wotild 
reMuH  In  ImrniMllule  execution  during 
a  period  of  (li-prisslon.  On  the  other 
blind  the  Federal  'iovernnient  propoH<  ,•- 
not  to  execute  any  iiostpunnblc  publico 
Work  (lurltiK  boom  tImeH  and  thuH  re- 
frain to  thai  extrtii  from  niiMlng  llw 
hi-lKhl  ol  the  wave  of  buMln'HM  nctiv 
lly.  II  In  the  liiHl  Mtr.iw  that  brenkn 
the  c;imar»  back.  In  a  boom  II  Ih  the 
laitt  f«'W  hundndM  of  mlllloiiH  of  (lollnrn 
of  ordiTM  concenliRlcd  into  a  Mhort  pe- 
riod that  Mky-rorket  pi  l<i  s.  uli.ike  ere  I- 
llH,  aii'i  iirii'K  down  th>  Htmciuro  with 
It  cronb.  Fediral  public  workM  from 
inkatlon  phm  municipal  and  Mlatt*  pub- 
lic  workH,    an   in'-anurod    by    I '    .,-.■..- 

ainno,  HVeraK'ii   in   lUtU  and    > 
non.OiiO    H    year       If   n    MUhntni 


tion  of  this  amount  can  be  held  back 
during  years  of  active  industry,  the 
Jtrain  will  be  relieved  to  that  extent. 
A  governor  for  an  industrial  engine 
will  have  been  invested  which  will 
stfady  emiiloyment  in  good  times  and 
bad.  The  Kenyon  bill  aims  to  do  this 
as  far  as  federal  public  works  are  con- 
cerned, but  these  are  only  one-fiftli  the 
total  public  works  done  within  the 
boundaries  of  the  United  States.  Public 
works  of  cities  are  more  important  be- 
cause they  are  so  much  larger  in 
volume.      How  can   the  cities  help? 

Looking-  Into  Future 

A  city  plan  looking  ahead  ten  years 
and  anticipating  the  probable  growili 
and  ne(-ds  of  the  city  will  be  helpful 
in  carrying  out  this  policy.  When 
lirices  are  low  and  labor  plentiful,  the 
major  features  of  the  plan  can  be  un- 
dertaken.     During   the   years   of   active 


t,\IC(;K     1,1  >IIIK,H     I>K.\I,     l.S 
fl-OSin)     .VT    PITTSIll  l{(i 


The  Redwood  Manufacturers 
Comiiany,  which  has  a  large  dry- 
ing and  planing  mill  establish- 
ment at  Pittsburg,  Contra  Costa 
county,  has  concluded  a  deal  by 
which  the  company  will  acquire 
the  entire  cut  for  a  term  of  \ears 
of  the  Goodyear  Redwood  Com- 
pany, engaged  in  lumbering  reil- 
wood    at    Klk,    Mendocino    county. 

This  deal — the  largest  redwood 
lumber  t  rans;ict  ion  in  the  his- 
tory of  the  State — is  ^^  i)ure  sale, 
and  in  no  sense  a  merger,  accord- 
ing to  officers  of  the  companies 
concerned. 

The  annual  cut  of  the  Goodyear 
Company  is  between  40.000.000 
and  .'iO.OOO.OOO  feet,  which  is 
worth  at  present  prices  between 
?1.. '500,000    and    ?2. 000, 000. 

The  lumber  will  be  handled  in 
unit  pjn'kages  from  the  sawmill 
at  101k  to  the  yard  at  Pittsburg. 
Considerable  savings  are  expect- 
ed in  cost  of  handling  at  the  mill 
and  in  the  amount  of  stock  car- 
ried there,  involving  interest  and 
Insurance       charges.  Increased 

speed  in  loading  and  discharging 
vessels  will  also  effect  economies 
in  transjiortat ion.  The  yards  at 
Pittsburg  are  e(|uipped  with  ex- 
ceptional faCTlifles  for  air  dry- 
ing and  with  comiiletely  equipp- 
ed reworking  plants.  Cuts  from 
other  mills  are  also  handled  at 
this   yard. 

Officers  of  the  Redwood  Manu- 
facturers Company  are  C.  ,1. 
\Voi)d,  president,  and  A.  H.  .lon- 
genecl,         vlce-presld(>nt.  The 

Goodyear  Company  lius  .-it  Its 
head  Miles  A.  Goodyear,  with  .1. 
A  Mackenzie  as  treasurer  .ind 
R     D.    PauriiM,    geenral    m.'innger. 


Iii.ltisliy     iiiily     ll>n.>j..     |iriij,il.      iii»;enll\ 
nl•(■l•.s^•a^.v    need    be    begun. 

How  c'ln  the  Federal  (.overnment 
or  the  <-|t|e8  know  the  benl  yeiirf*  to 
i'Vpiind  piiiillc  work.s'.'  Hy  our  Bystem 
of  crc  p  reporlM  the  buNlneKN  world 
knows  the  probnbli-  ybdd  of  wheal  nr 
I'orii  lung  before  II  Is  hi'rvesled,  H.\ 
the  Kenyon  bill  a  Hlmllar  report  liuii- 
ciilliig  the  trend  cf  iMIslnesH  will  be  lii- 
(ingurntid  by  the  Peimrlmeni  of  Cfiin- 
nier<'e.  Specific  and  iren<  rnl  bu^lnosd 
condltloiiN  will  be  InaUKunited  by  the 
Depart  iiiftit   of  Commerce.     Specllb-  and 

(Continued    on    Page    :i8) 


(A  summary  of  paper  by  San- 
ford  E.  Thompson  of  the  Thomp- 
son &  Lichtner  Co..  Consulting 
Engineers  in  Industrial  Manage- 
ment and  Construction.  Boston, 
Mass.,  before  the  Associated  Gen- 
eral Contractors  of  America, 
Cleveland,  Ohio.  Col.  Thompson 
as  a  member  of  the  Hoover  Com- 
mittee on  Elimination  of  Waste 
in  Industry,  prepared  the  essay 
on  "Waste  in  Building  Indu.stry" 
as  Well  as  "Waste  in  the  Boot 
and  Shoe  Industry."  He  was  a 
member  of  the  President's  Un- 
employment Conference.  As  en- 
gineers, his  firm  is  responsible 
for  development  of  methods  of 
operation  and  large  reductions  in 
costs  in  construction  operations 
and  in  factory  operations.) 

We  have  come  to  a  time  when  the 
very  existence  of  our  living  standards 
demand  greater  and  greater  production 
per.  unit  of  population.  Our  war  days 
are  over,  when  it  was  humanly  natural 
for  a  man  to  work  slowly  because  he 
was  so  sure  of  his  job.  In  construc- 
tion, as  in  manufacturing,  this  mean.'; 
larger  daily  output  per  worker.  It 
means  less  lost  time.  It  means  especi- 
ally more  continuous  work  through  tli 
season  and  through  the  year. 

In  the  building  trades  skilled  and  un- 
skilled workers  are  actually  employed 
from  60  to  80%  of  the  time.  This 
means  not  merely  that  nearly  every 
workman  is  looking  forward  with 
dread  to  the  day  when  his  job  is  finish- 
ed, but  it  means  also  that  the  employer 
is  paying  in  actual  wages  from  25  to 
66%  more  per  day  for  his  labor  than 
if  the  man   could    work   continuously. 

Of  nearly  as  great  importance  to  the 
worker  as  the  question  of  pay,  are  the 
annoyances  due  to  lack  of  proper  ma- 
terials, tools,  and  equipment,  and  wait- 
ing for  work  when  on  the  job. 

Fundamental  causes  of  restriction  of 
output  by  the  worker  are  lack  of  api>re- 
ciatlon  of  the  necessity  for  doing  a 
good  day's  work  in  order  to  maintain 
a  good  da.v's  pay,  and,  even  further 
than  that,  the  actual  belief  of  many 
workers  that  it- is  incumbent  upon  them 
to  work  rdowly  In  order  to  make  the 
work  go  around.  These  fundamental 
causes  of  restriction  must  be  counter- 
acted (1)  by  education,  (2)  by  tmlucing 
the  workmen  to  greater  jiroductloii 
through  Incentives,  and  (3)  by  Ihe  de- 
termination of  actual  time  standards 
so  that  th»'  employer  will  know  just 
bow  mu<'h  work  a  man  ought  to  ac- 
complish  In  a   day. 

In  the  factory.  In  place  of  the  old 
"drive"  methods  an-  being  substituted 
lieflnltlve  methods  of  planning  an'1 
controlling  the  work.  Method  is  b(-ing 
.substituted    for   brute   force. 

In  an  Ohio  rubber  plant   It   was  fouml 
possible,  fur  example,  Ihrough  plannln- 
and   analy.sis    to    Increase   output    of   Ih 
man     In     some    of     the    departments     h\ 
more    than    40';.      In    construction    sini 
liar    results    are    iiosslble.       Actujil     e\ 
perl<>nc<'    of    the    writer    In    house    con 
si  ruction   shows   I  but    Id   to   60'";    can    i' 
saved    In    actual    cost    by    adopting    fa^ 
lory   methods.      In    trenching   In   a   ver\ 
stiff    teiiHclous    clay    the    following    re 
sultji   weu'   ol)l;ilned: 

I'nlt  Cost  Unit  Cost 

Operatlun  Ordin.    Mcth.    Impr,    Meth. 

l-'.xcavotlon ,  ,4lJ.0c  cu.  yd,  .14.80  cu.  yd. 
Plpelaylng.  ■  IMc  lln.  ft.  4,5c  lln.  ft. 
MiickfllllnK- .    34. fie  cu,    yd.    10.6c  cu.    yd 

(Conllntied    on    Page    ;1H) 
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APARTMENT  HOUSES 


Contracts  Awarded. 

APARTMENTS  Cost,     $ 

SAN  FRANCISCO.  S  Bush  77  W 
Leavenworth. 

Four-story   class    C    apartments. 

Owner — John    O.    Titlow. 

Architect  —  M.  V.  Politeo,  First  Na- 
tional   Bank    Bldg^.,    San    Francisco. 

Structural  Hteel  and  iron  work  to 
Golden  Gate  Iron  Works,  1541 
Howard    St.,    $4500. 

EiXcavatiiiK',  i^raOinKt  roncrcte,  cement 
floor,  cariienter,  mill,  glazing,  pat- 
ent chimneys,  hardware,  lath  and 
plaster,  etc.  to  G.  W.  P.  Jensen, 
320    Market    St.,    $26,000. 

Plumbing;,    gas    heating    and    sewerage 

to    Scott   Co.,    243    Minna    St.,    $4,250. 

Mr.   Jensen    ha8~sub    let    the    contract 

for    the   concrete   work   annd   reinforcing 

steel  to  Chas.   Sartorio,   2151  Filbert  St. 


Sub-figures      Being      Taken  —  Concrete 

Work    Awarded. 
APARTMENTS  Cost,    $58,500    each 

SAN    FRANCISCO.      S    Geary    St.     137-6 

and   186-3    W    Leavenworth   St. 
Two    five-story    and    basement    class    C 

apartments  houses   (20)   apartments 

each. 
Owner — S.    Rouda,    40    Powell    St.,    San 

Francisco. 
Architect  —  Sylvain    Schnaittacher,    237 

Post    St.,    San    Francisco. 
Contractor — G.   P.   W.   Jensen,  320   Mar- 
ket  St.,    San    F'rancisco. 
The  concrete  work  has  been  awarded 
to    Chas.    H.    Nilson,    180    Jessie    St.,    at 
approximately    $9,000. 


ConstructioTi      Post- 


Cost.    $50,000 
Bush    St.    near 


Bids      Rejected 

poned. 
APARTMENTS 
SAN     FRANCISCO.       N 

Taylor    St. 
Five-story    class    C  reinforced    concrete 

apartment  house    (20,  2  and  3-room 

apartments). 
Ownei- — Mrs.   Bertha  Basye. 
Architect— B.    G.    McDougall,    381    Bush 

St.,    San    Francisco. 
All   bids   received   have   been   rejected 
as   being   too    high   and   the   owner   has 
postponed     construction.       Chas.     Hock 
submitted   the    lowest    bid   at   $57,500. 


Bids      In — Contract      to      be      Awarded 

Shortly. 
APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO.      Taylor    and    Pacific 

Streets. 
Threo-story    and    ba.sement    frame    and 

piaster   apartments. 
Owner — Withheld. 
Architect^Albert  Fabre,   110  Sutter  St., 

San   Francisco. 


Plans    Being    Prepared. 

APARTMENT    HOUSE  Cost,    $20,000 

SAN  FRANCISCO.  E  Funston  Ave.  200 
N  Anza. 

Two-story  and  basement  frame  apart- 
ment house  (4.  4-room  apartments 
and    garages). 

Owner — Withheld. 

Architect — A.  H.  Knoll,  Hearst  Bldg., 
San   Francisco. 


Plans  Being  Prepared. 

APARTMENT  BLDG.         Cost.  $1,000,000 

SAN  FRANCISCO.  NE  Mason  and 
Sacramento. 

Eight-story  class  A  community  apart- 
ment building  (47  apartments  of 
from  6   to  22  rooms. 


Owner — The  El  F'rancisco,  a  corpor- 
ation (M.  V.  B.  MacAdam  Co., 
agents). 

Architect — H.  P.  Merritt,  485  California 
St.,   San    Francisco. 

Manager  of  Construction — Marcus  Mar- 
cussen.  American  National  Bank 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

APARTMENT    HOUSE  Cost,    $ 

SAN     FRANCISCO.       S     Bush      131      E 

Leavenworth. 
Five-story    brick    apartment    house. 
Owner — Louis   D.    Stoff. 
Architect — Albert     Schroepfer,     Nevada 

Bank  Bldg.,  San  F'rancisco. 


Revised    Plans    Being    Figured. 
APARTMENT  HOUSE  Cost,   $75,000 

SAN    FRANCISCO.      NE    Washington    & 

Leavenw^orth. 
Five-story     reiforced     concrete     apart- 
ment  house. 
Owner — Dr.   J.   A.   Simpson. 
Architect  —  Jos.      L.      Stewart,      Claus 
Spreckels   Bldg.,   San   Francisco. 
Figures   are   being   taken    for  a   gen- 
eral  contract. 


Contract  Awarded. 

APARTMENTS  Cost.     $15,000 

SAN    FRANClbCO.       E    Van    Ness    Ave. 

47-6   S   Broad\%ay. 
Three-slory    and    basement    frame     (8) 

apartments. 
Owner — R.    H.      Trenear,    1064      Phelan 

Bldg.,  San  Francico.  s 

A'  chitect — None. 
Contractor — E.  V.  Lacey,   180  Jessie  St., 

San  Francisco. 


Being  Done   by   Day's   Work. 
APARTMENTS  Cost.    $20,000 

SAN    FRANCISCO.       SE    Lake    St.    and 

Twenty-fourth    Avenue. 
Threo-story    and    basement    frame    (6) 

apartments.  • 
Owner — P.     J.     Phelan,     1706    Anza    St., 

Ban   Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 


Being  Done  by  Days  Labor. 

APARTMENT  HOUSE  Cost,   $20,000 

SAN  FRANCISCO.  K  Funston  Ave.  200 
N   Anza   Street. 

Two-story  and  basement  frame  apart- 
ment house  (4,  4-rooin  apartments 
•    and  garages). 

Owner — P.  J.  Phelan,  1706  Anza  St., 
San   Francisco. 

Architect — A.  H.  Knoll,  Hearst  Bldg.. 
San   Francisco. 

t'ontract  Awarded. 

APARTMENTS  Cost.     $60,000 

SAN  FRANCISCO.  NVV  Franklin  and 
J.ackson. 

Four-siory  and  basement  reinforced 
concrete    (8)   apartments. 

Owner — Meyer  Wood.  %  S.  N.  Wood, 
Fourth  and  Market  Sts.,  San  Fran- 
cisco. 


Young  man  seeks  financial  in- 
terest in  reliable  firm,  manufac- 
turing, staple  line,  building  ma- 
t<^rial  or  contracting,  capable 
superintendent  or  assistant — best 
of  references. 

Address  Box  ECJ — c/o  Building 
and  Engineering  News. 


Architect — W.  L.  Schmolle,  40  Mont- 
gomery St.,  San  Francisco. 

Contractor — Jos.  Dunn,  40  Montgomery 
St.,  San   Fraticisco. 


Contract  Awarded. 

APARTMENTS  Cost.   $11. 31.''. 

SAN     FRANCISCO.       S    Eighteenth     St. 

155   E   Noe   Street. 
Two-story     and     basement     frame     (4) 

apartments. 
Owner-»Mrs.  Tilhon. 
Architect — Righetti      &      Hirschfeld,    12 

Geary  St.,  San  Francisco. 
Contractor  —  Farnocchla    &    Co.,    1814 

Powell  St.,   San   Francisco. 


Owner    Taking   Sub-figures. 

APARTMENT    HOUSE  Cost,    | 

SANTA    ROSA,    Sonoma    Co.,    Cal. 
Two-story   frame  and  brick  apartment 

house. 
Owner — Walter    Proctor,    517a    4th    St., 

Santa   Rosa. 
Architect — Walter   Parker,    57    Post   St., 

San   Francisco. 


I'lans   Being   Figured. 

APARTMENTS  Cost,     $30,000 

SAN  FRANCISCO.  E  Guerrero  St.  9(' 
S    Seventeenth    St. 

Three-story  frame  and  plaster  apart- 
ment house  O,  2,  3  and  4-room 
apts.) 

Owner — Jerry    Lynch. 

Architect — A.    J.    Horstman,    304    Anglo 
Bldg.,    16th    and    Mission    Sts.,    San 
Francisco. 
NOTE — Figures   are    being   taken   for 

a    general    contract. 


Contract    Awarded. 

APARTMENTS  Cost,  $20,0n0 

SAN    FRANCISCO.      SE    Geary    St.    and 

Eighteenth  Ave. 
Three-story   frame   store   and    (4)    apts. 
Owner — John       F.     Thurber,       551       7th 

Ave.,    San    Francisco. 
Architect — John   J.   Foley,    770    5th   Ave. 

San    Francisco. 
Contractor  —  Thos.    Hamill,     707     42nd 

Ave.,   San  Francisco. 

I'lans    Completed. 

AI'ARTMENTS  Cost.     $10,000 

OAKLAND.  Alameda  Co.,  Cal.  S  Ar- 
lington   Ave.    70    E    Los    Angeles. 

Two-story  16-room  frame  apartment 
house. 

Owner — Eugene  Luvisone,  i516  Poplar 
St.,   Oakland. 

Architect — None. 


SAN  FRANCISCO.  Cal. — Herman  D. 
Hogrefe  has  purchased  the  lot  on  the 
east  side  of  Powell  street  100  feet 
south  of  Pine  and  will  shortly  improve 
it  with  an  apartment  house  building. 
E.  E.  Young.  251  Kearny  St.  is  Mr. 
Hogrefe's  architect 


STOCKTON.  San  Joaquin  Co.,  Cal.- - 
Architect  Franklyn  E.  Warner.  Beld- 
ing  Uldg.,  is  preparing  plans  for  an 
apartment  house  to  contain  24  apart- 
ments to  be  erected  in  this  city;  esti- 
mated cost,  $45,000.  Details  will  be 
published    shortly. 


BAXKS 


rians    Being    Prepared. 

ALTERATIONS  Cost.     J60.00O 

SAN    DIEGO.    Cal. 

Extensive    alterations    to    bank. 

Owner — United    States    National    Bank. 
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For  Artistic  Finish  on  Exteriors 

WHY  NOT  USE  TITAT  OKLEBRATED 

CALIFORNIA 
STUCCO 

A  cc/iioiil  finish  in  pennanent  colors,  which  waterproofs    and    decorates    Avithout    destroying 

"texture." 

No  rccnrrinj;  paintings  expense  to  worry  you.  California   Stucco   makes  the  first  cost  of  finish 

the  final  cost. 

Age  improves  its  quality  and  enhances    the    charm    of  its  color  tones. 


By  specifying  and  using 


"Acme  Diamond" 

Lime 

Vou  will  l)e  assured  of  the  smoothest,  fattest  Putty.     Unexcelled  for  white  coat.  etc. 

OrR  LIME  IS  WOOD-BURNED  AND  llAXD-PICKED. 
AND    IS    THE     IHGHEST      GRADE      PRODUCED. 

"Atlas"  Hair-Lime  Plaster  and 
"Atlas"  Brick  Mortar 

Ucady-niixfd  at  (Hii-  San  Fraiici.scct  plant.    Iinvc   \'ov     ycai-s     hccii     the     .staiidaid    spin-ification. 

Sound  Proof,  Sanitary    and    llanl     Wallx 

ATLAS  MORTAR  CO. 

c.  D      .    ''"'"1"--  ■■•    V.    .    San  Francisco  "^"^'"'^'t^    c.    . 

St.  Rose  Avenue  &  Collins  Street  S8  Sutter  Street 
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Architect — H.    H.    Winner    Co.,    t;unard 
Hide.,  San   Francisco. 


Cost,   ?50,000 


ALTERATIONS 

Plans  BeiTig:  Figured. 

SANTA    ROSA,    Sonoma    Co.,    Cal.      4th 

and  Mendocino  Sts. 
Marble  and  bronze  work  for  alterations 

to    bank. 
OSvner — Exchange     Bank. 
Ajrchitect — H.    H.    Winner    Co.,    Cunard 
'     Bldg.,    San    Francisco. 


BONDS 


OAKDALE,  Stanislaus  Co.,  Cal. — 
Chamber  of  Commerce  proposes  bond 
election  to  finance  construction  of  a 
municipal  hospital.  A  state  law  per- 
mits cities  of  the  sixth  class  to  bond 
for    such    an    improvement. 


VJSALIA,  Tulare  Co.,  Cal. — Until  Feb. 
16,  bids  will  be  received  by  super- 
visors for  purchase  of  $44,500  bond  is- 
sue of  Sultana  and  $36,000  issue  of 
Waukcna  School  Districts,  proceeds  of 
the  sale  in  each  instance  to  finance 
school    improvements. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Feb.  6,  bi^is  will  be  received  by 
county  supervisors  for  purchase  of  $13,- 
000  bond  issue  of  Hester  School  Dis 
trict;  proceeds  of  sale  to  finance  school 
improvements. 

BAKERSFIELD,  Kem  Co.,  Cal.— 
Election  will  be  held  Jan.  31,  in  South 
Fork  Union  School  District  to  bond  for 
$20,000  to  finance  school  improvements. 
Trustees  of  District:  A.  J.  Alexander, 
Mrs.  Chas.  S.  Powers,  Robert  Palmer, 
J.  L.  Robertson  and  Mrs.  Estelle  Bar- 
beau. 


ORLAND,  Glenn  Co.,  Cal. — Orland 
Joioit  Union  High  School  District  pro- 
poses to  vote  bonds  of  $30,000  in  ad- 
dition to  the  $22,500  issue  already  sold 
to  finance  another  building  for  the 
high   school  group. 


SUSANVILLE,  Lassen  Co.,  Cal. — 
Bonds  of  $50,000  voted  in  Susanville 
School  District  to  erect  new  school  in 
Milwood  district. 


LODI,  San  Joaquin  Co.,  Cal. — Feb.  17 
is  date  set  to  vote  bonds  of  $430,000  for 
school  improvements;  $250,000  for  ad- 
ditions to  high  school  and  $90,000  for 
a  grammar  school.  High  school  issue 
will  provide  funds  for  auditorium,  shop 
atid  science  buildings.  Old  auditorium 
will    be    remodeled    for   a    library. 


LONG  BEACH,  Cal. — City  council  de- 
cides to  sell  the  $35,000  bonds  voted 
in  1913  for  construction  of  a  city  gar- 
bage incinerator,  the  bonds  never  hav- 
ing been   issued. 

TRACY,  San  Joaquin  Co.,  Cal. — Bonds 
of  $75,000  voted  to  construct  additions 
to  West  Park  school  and  addition  of 
one  room  to  Naglee-Burk  school.  Plans 
for  improvements  prepared  by  Archi- 
tect W.  J.  Wright,  Bank  of  Italy  Bldg.. 
Stockton. 


SACRAMENTO,  Cal. — Board  of  Edu- 
cation sets  Feb.  25  as  date  to  bond  for 
$1,150,000  for  school  improvements, 
plans  for  which  will  be  prepared  by 
Architectural  Commission,  composed  of 


Hemming,  I'etersen  &  Hudnutt,  with 
ofllces  in  the  City  Library  Bldg.,  9th 
and  J   .Sts.,  Sacramento. 

CHURCHES 


Figures  to  be  Taken  Shortly. 
CHURCH  Cost.    $85,000 

LOS    ANGELES    COUNTY.       Glendale. 
One-story    and      basement    frame      and 

plaster   churcs   L   shaped,    130xll5x 

50,   with   balcony. 
Owner    —    Glendale         Congregational 

Church. 
Architect — Carleton    M.     Winslow,    113  5 

Van   Nuys   Bldg.,   Los   Angeles. 


Contract  Awarded. 

CHURCH.  Cost.    $30,000 

SAN   FRANCISCO.     SW  Clement  Street 

and  Thirty-first  Avenue. 
One-story  and   basement  frame  church. 
Owner — Lincoln        Park        Presbyterian 

Church,  Premises. 
Architect  —  Wythe    &    McCall,    Central 

Bank   Bldg.,   Oakland. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,  fcan  Francisco. 


Plans  Complete — Sub-figures  To  Be 
Taken. 

CHURCH  Cost,    $130,000 

STOCKTON.      El   Dorado   and  Vine   Sts. 

Two-story  reinforced  concrete  and 
brick  church,  Sunday  school  and 
community  hall  building. 

OwTier — First    Presbyterian    Church. 

Architect  and  Contractor — Davis-Hel- 
ler-Pearce  Co.,  Delta  Bldg.,  Stock- 
ton. 


SANTA  MONICA.  Cal.— John  Simp- 
son &  Co.,  701  Antonio  Ave.,  Los  An- 
geles, were  low  bidders  at  about  $70,- 
000  on  the  general  contract  for  the  new 
brick  bui'ding  for  the  F'irst  Presby- 
terian Church  at  3rd  and  Arizona  Sts., 
SaTita  Monica.  The  contract  will  prob- 
ably be  awarded  at  the  next  meeting 
of  the  congregation.  The  general  con- 
tract will  not  include  plumbing,  paint- 
ing, heating,  wiring,  plastering  and 
electric  fixtures.  Total  cost,  $100,000. 
C.  F.  Skilling,  Bradbury  Bldg.,  Los  An- 
geles, is  the  architect.  Excavation  has 
been  completed.  Auditorium  to  seat 
1040;  Sunday  school  department,  class- 
rooms,  social  quarters. 

LODI,  San  Joaquin  Co..  Cal. — Ger- 
man Seventh  Day  Adventist  Church, 
443  Hilborn  St.,  granted  building  per- 
mit by  city  trustees  to  erect  $10,000 
church  building. 


FACTORIES  &  WAREHOUSES 


Contract    Awarded. 

MFG.    BUILDING  Cost,    $31,090 

NEWARK,  Alameda  Co..  Cal.  Ad- 
joining present   plant. 

One-story  concrete  and  frame  mfg. 
building. 

Owner — Jas.  Graham,  531  Mission  St., 
San    Francisco. 

Architect — C.  N.  Burrell.  First  Savings 
Bank    Bldg.,    Oakland. 

Contractor — G.  A.  Scott,  685  23rd  St., 
Oakland. 


CoTitract    Awarded. 

ICE    PLANT  Cost,    $ • 

RIVERB.A.NK,    Fresno   Co.,   Cal. 

Reinforced    concrete    lee     plant,  main 


DORITE 


no  Vtak 


IVIaflriesite    Stucco 
and    Flooring 

Manufactured  by 
DORITE  MANrFACTURENG  COMPANY 

BAN    FRANCISCO  Phone  Park  3838 


building   146x168,  extension    134x84. 

and  cooling  tower  9Sx45,  54  ft.  high. 
Owner — Santa  Fe  Railway  Co. 
Architect— W.  H.  Mohr,  Kerckhoft  Bldg, 

Los  Angeles. 
Contractor — Hayes  Oser  Co.,  Call  Bldg.. 

San  Francisco. 


Segregated    Figures    Being    Taken 

WAREHOUSE.    ETC.  Cost.    $ 

OAKLAND,  Alameda  Co.,  Cal.     Seventh 

Street. 
One-story  hollow  tile  and   brick   ware- 
house  and   salesroom    building. 
Owner — R.   J.   McMullin. 
Architect — Jos.     T.     Narbett,     Syndicate 
Bldg.,  Oakland. 


To    Award   Contract. 

FILM  LABORATORY  Cost,  $27,409 

SAN    FRANCISCO.      N    Turk    Street    W 

Leavenworth   Street. 
Two-story      reinforced      concrete      film 

laboratory    building. 
Owner — Fox    Film    (."orporatlon. 
Architect  —  Joseph    L.    Stewait.    Claud 

Spreckels   Bldg..    .San    Francisco. 
Low   Bidder — Vukicevich   &   Bagge,    180 

Jessie  St..  San  Francisco. 
Barrett   &   Hilp    submitted      the    ne*i 
lowest    bid    at    $30,«82. 


Permit    Applied    For 

SHOP    BLDG.  Cost.    $9,000 

OAKLAND,    Alameda       Co..    Cal.         SW 

Fourth   and   Washington   Sts. 
One-story  brick  machine  shop  building 
Owner  —  M.    Elsane,    130    Montgomery 

.S'l.,  San  Francisco. 
.\rchitcct — S.     Heiman  ,     57     Post       St. 

San  Francisco. 
Contractor  —  MacDonald   &    Kahn,   130 

Montgomery  St.,   San   Francisco. 


Plans   Being  Prepared. 
LOFT    BLDG.  Cost.    $50,000 

.STOCKTON,    San    Joaquin    Co.,    Cal. 
Two-story    reinforced       concrete       anP 

brick   store   and    loft    building.    50x 

100. 
Owner — Mr.    Horan. 
Architect    &    Contractor — Davis-Heller- 

Pearce  Co..  Delta  Bldg..  Stockton. 
Work    will    be    started    about    March 
l.'jth. 


Plans   Being   Prepared. 

ICE    CREAM    PLANT  C..?t.    $40,000 

NEWMAN.   Stanislaus  Co..  Cal.. 
One-story    fireproof    ice   cream    plant. 
Owner — National     Ice     Creani     Co..     371 

Gueriero    St..    San    Francisco. 
Architect — J.     T.     Ludlow,     -ii')     Mont- 
gomery St.,  San   Francisco. 


OROVILLE,  Butte  Co..  Cal. — Oroville 
Steam  Laundry  will  construct  concrete 
and  steel  addition.  35x85-ft..  to  Its 
plant  this  year.  Additional  machinery 
will  be  installed.  C.  F.  Huntington, 
manager. 


S.\.N  MATEO.  San  Mateo  Co..  Cal. — 
The  Mineral  Metal  and  By-Products 
Co.,  American  National  Bank  Bldg., 
San  Francisco,  has  completed  the  pur- 
chase of  1372  acres  of  tidelands  off  the 
San  Mateo  shore  and  is  prepared  to  go 
ahead  with  work  on  its  plant,  accord- 
ing to  an  announcement  of  the  Three 
Cities  Chamber  of  Commerce  which 
a.«sisted  the  company  in  raising  $25,000 
among  local  businessmen  to  purchase 
tne  lands.  It  is  proposed  to  have  the 
first  unit  of  the  plant  in  operation  by 
July  1. 


FLATS 

Fijruros   To    Be    Taken    Next    A\  eek. 
ALTERATIONS  Cost,   $7500 

OAKL.-VND.       31st    St.     near    Telegraph 

Ave. 
.■Mtering     two-story     frame      residence 

into    (3)    flats:    1,    5-room   and    .?,    3- 

room   flats. 
Owner — Withheld. 
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Use 

PLATE 

Glass 


PLATE  slasa  hn«  n 
number  of  naen 
In  the  home.  For 
>TindovTs,  plate  elaaa 
more  than  Increases 
the  vnlne  of  any 
home  over  and  above 
what  It  costs.  It 
elves  a  certain  air 
of  refinement  and 
class  that  cannot  be 
obtained  In  any  other 
■»Tay. 

For  table  tops, 
dining  room,  for  the 
buffet,  for  the  serv- 
ing table  and  kit- 
chen cabinets.  Its 
UNes  need  no  expla- 
nation. 


FOR  bnreans.  chif- 
foniers, dresslng- 
tnbles,  dressers, 
chlfforobea.  It  has  no 
equal.  For  the  bath- 
room, for  medicine 
cabinets,  plate  glass 
shelving.  There  Is 
no  aubatltnte  for 
plate   glaaa. 

For  the  automo- 
bile it  playa  an  im- 
portant part.  No  one 
Tfould  thinic  of  driv- 
ing with  ordinary 
glas.s  for  Trlndshlelds 
— safety  of  life  and 
Ilinb  depends  upon 
plate   glass. 

Xeedless  to  aay, 
the  Glass  Depart- 
ment of  W.  P.  Fuller 
&  Co.  is  ready  to 
serve  you  quickly, 
efllolently  and  eco- 
nomically. 


Nothing  Else 
is  Like  it 


W.  P.  FULLER  &  CO. 


"Since  '49' 
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Architect — Albert  Fabre,  110  Sutter  St., 
San    Francisco. 


Plans  Being  Prepared. 

FLATS        '  Cost,   $15,000 

SAN  FRANCISCO.  W  Fourteentli  Ave. 
N    California   Street. 

Two-story  trame  and  plaster  residen- 
tial flats  (2,  8-room  flats  with 
basement   garages). 

Owner — Withheld. 

Architect  —  Walter  Falch,  Hearst 
Bldg.,   San   Francisco. 


Plans  Being  Figured. 

FLATS  Cost,   $10,000   each 

SAN  FRANCISCO.     N  l.ake  32-6  E  27th 

Avenue. 
Two    two-story     and    basement      frame 

flat  buildings   (2  flats  each)   of  five 

rooms   and   sleeping   porch. 
Owner — N.    Samuels,    159    Parker    Ave., 

San  Francisco. 
Architect — Mel.      I.    Schwartz,      Nevada 

Bank  Bldg.,  San  Francisco. 
NOTK: — Figures  are   being  taken   for 
a  general  contract. 


Plans   Completed. 

FLATS  Cost,    $12,000 

SAN  FRANCISCO.  NW  Cabrillo  St.  and 

Fifteentii    Avenue. 
Two-story    and      basement    frame      (4) 

flats. 
Owner — Chas.    JC^Lutticksen. 
Architect — C.   O.    Clausen,   Hearst   Bldg 

San  Francisco. 


GARAGES 


Contract  Awarded. 

REPAIR    SHOP  Cost,    $12,000 

SAN  FRANCISCO.  N  Pacific  Avenue 
127    W   Larkin   Street. 

One-story  reinforced  concrete  automo- 
bile  repair  shop. 

Owner — August   Livernais. 

Architect  —  O'Brien  Bros.,  240  Mont- 
gomery   St.,    San   Francisco. 

Contractor — F.  L.  Hansen,  251  Kearny 
St.,   San  Francisco. 


Plans    Being    Prepared. 

GARAGE  Cost,     $25,000 

SAN    FRANCISCO.      E    Valencia    Street 

N    Fifteenth   Street. 
Two-story    reinforced    concrete    garage. 
Owner — Withheld 

Architect — Arthur  S.   Bugbee,   26   Mont- 
gomery Si.,  San  Francisco. 
Plans    will    be    ready    for    figures    in 
about  a  week. 


FRESNO,  Fresno  Co.,  Cal. — U-ntil  Feb. 
23,  5  P.  M.,  bids  will  be  received  by 
I/.    L.    Smith,    secretary    Board    of    Edu- 


cation, for  constructing  garage  an4 
bicycle  shed  at  Fresno  high  school. 
Plans  may  be  had  from  The  R.  F. 
Felchlin  Co.,  300  Bank  of  Italy  Bldg., 
Fresno. 


GOVERNMENT    WORK    AND 
SUPPLIES 


WASHINGTON.  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  9336,  for  Mare  Island,  300 
electric    flat    irons;    Feb.    14. 

Schcd.  9337,  for  delivering  at  various 
navy  yards,  99  ship  augers,  miscellan- 
eous wood  boring  bits,  50  drill  chucks, 
525  adjustable  hacksaw  frames,  247 
machinists'  hammers,  15  electric  solder- 
ing irons,  900  shoe  knives,  542  side 
cutting  pliers,  1,166  carpenters'  folding 
rules,  6,600  boxwood  rules,  86  scoop 
coal  shovels,  1,137  common  screw- 
drivers, 6,840  do,  564  spiral  ratchet 
screwdrivers,  machinists'  and  carpen- 
ters' squares,  180  combination  squares 
with  bevel  protractor,  47  steel  measur- 
ing tapes  and  764  steel  measuring 
tapes:  Feb.   14. 

Sched.  9349.  for  Puget  Sound,  Wash., 
4,500  pounds  medium  steel  bar,  74,650 
pounds  flat  sheet  soft  steel,  galvanized, 
and  2,250  pounds  steel  angles,  gal- 
vanized; Feb.   14. 

Sched.  9350,  for  the  navy  yard.  Mare 
Island,  5,000  cotton  deck  swabs;  Feb. 
14. 

Sched.  9352,  for  Mare  Island,  8,700 
paint   brushes  and  480   do;   Feb.   14. 

Sched.  9353,  for  eastern  and  western 
navy  yards,  miscellaneous  American 
window  glass;  Feb.  14. 

Sclied.  9354,  for  eastern  and  western 
navy  yards,  20  ships'  water  closets: 
Feb.   M. 

Schcd.  9355,  for  Mare  Island,  4,04 « 
siTigle  head  engineers'  wrenches  and 
2,140   double   head    do;   Feb.    14. 

Sched.  0356,  for  Mare  Island  navy 
yard,    1.000   padlocks:   Feb.   14. 

Sched.  035S,  for  the  Mare  Island  navy 
y.nrd.  S.OOO  feet  engineer  and  wash 
deck  hose;  Feb.  14. 

Sched.  9359.  for  Mare  Island  and 
Puget  Sound,  miscellaneous  brass,  cop- 
per and   phosphor   bronze;   Feb.    14. 

Sched.  9363,  for  Puget  Sound,  Wash., 
miscellaneous  steel  bolts  and  nuts; 
Feb.    14. 

Sched.  9364.  for  Mare  Island.  23,000 
feet  galvanized  steel  pipe:  Feb.  14. 

Sched.  9367.  for  Mare  Island,  paiiit 
materials;    Feb.    14. 


CLEAN  -  ODORLESS 

Architects  anil  Builders  shonid   specify  only  the  BEST 

The   IirJirHRET    RADIANTFIBE  gives  you   that   opportunity   in   gas 
heaters.    On  Display  and  For  Sale  at 

RUUD  HEATER  CO. 

431  Sutter  St^  Snn  Francisco 

Manufactured  by 
GENERAL  GAS  LIGHT  CO. 

Kalamazoo,  Mich. 
Tsicific  Coast  Office;   7G8  Mission   St-  San  Francisco 


Schcd. 
pounds 

Sched. 
pf'nnr)<; 

Sched. 
yards, 
locker", 

Sched. 
western 
or  iron 

Sched. 
S'jund. 
K.''o.    21. 
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9368,  for   Marc   Island,   200,000 
blanc  flxe;  Feb.   14. 

9369,  for    Mare    Island.    50.000 
asbestine;    Feb.    14. 

9370,  fur  eastern   and  western 
68      metal     clothes     and     safe 

Feb.   14. 
9372,     various     eastern     and 

yards,    miscellaneous    quantity 
or   steel   deck    bolts;    Feb.    14. 

9375:    Mare    Island    and    Pueet 
200     lbs.     while     machine    silk; 


Plans    Being    Figured. 

ALTERATIONS  Cost,    $ 

SACRAMENTO,  Cal.     Post  Ofl[lce  build- 
ing. 
Alterations     to     northeast     corner     of 

building:. 
Owner — United    States    Government. 
Architect — .None. 

Bids  will  be  reeceived  by  the  Cus- 
todian at  Sacramento,  where  plans 
may    be    obtained. 


Plans   Being   Prepared. 

FRAME    BLDCS.  Cost.    $ 

STOCKTON,      San      Joaquin      Co.,    Cal. 

Itough      and    Ready    Island      near 

Stockton. 
Group  of  o;ie-.story  frame  buildings  for 

Industrial       School       for       disabled 

soldiers    (housing   for   500    families, 

hospital,      seweiing.      some      street 

work,    etc.) 
Owner — United   States  Government. 
Architect  &  Contractor — Davis-  Heller- 

Ptarcc  Co..  Delta  Bldg..  Stockton. 
Davis-Heller-Pearce  Co.  have  a  con- 
tract for  the  Hrst  unit  amounting  to 
?65,000.  Work  will  be  started  im- 
mediately. Later  $150,000  will  be  spent 
in    improvements. 


WASHINGTON,  D.  C. — Henry  &  Mc- 
Fce,  Northern  Life  Bldg..  Seattle, 
Wash.,  at  J637.724  submits  low  bid  »■). 
Bureau  of  Yards  and  Docks.  Navy  De- 
partment, for  rebuilding  and  exlendini; 
Pier  No.  5,  Puget  Sound  Navy  Yard,  at 
Bremerton.  Dock  will  be  1200  ft.  long; 
80  ft.  wide  of  concrete  construction, 
involving  25,000  cu.  yds.  concrete,  1700 
tons  reinforcing  steel  and  32,000  bbls. 
cement. 


TACOMA.  Wash — War  Department 
proposes  improvements  to  Camp  Lewis 
totaling  13.000,000.  Permanent  quar- 
ters will  be  erected  for  flled  artillery 
Spcciflcations  for  the  new  building: 
have  been  requested  by  Major  Napo- 
leon W.  Riley,  Q.  M.  C.  assistant 
chief  of  ^taff  for  supplies  and  trans- 
portation. 


WASHINGTON,  D.  C— Bids  will  be 
received  until  February  1,  1922,  at  11 
o'clock  A.  M.  by  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  for  refrigerating  and 
ice  making  equipment  and  storage 
plant  at  the  Naval  Base.  San  Diego; 
Specification  No.  4543.  See  call  for 
bids   under   official    propoaal   column. 


WASHINGTON,  D.  C— Bureau  of 
"^'ards  aTid  Docks,  Navy  Department,  is 
preparing  Specification  No.  4.S77  for 
extending  building  368  for  ordnance 
storage  at  Puget  Sound  Navy  Yard,  and 
Specification  No.  4579  for  gun  shed  and 
stable  at  Marine  Corps  Base,  S&n 
Diego,  Calif.  Plans  for  these  struc- 
tures have  not  yet  been  completed  and 
applications    for    same    are    useless. 

Bureau  has  completed  Specification 
No.  4574  for  radio  station  at  Tatoo.^h. 
Washitigton.  and  plans  may  be  secured 
on  deposit  of  $10.  Bids  will  be  askod 
shortly. 


VALLEJO.  Solano  Co..  Cal. — Bureau 
of  Ordnance.  Washington.  D.  C.  has 
authorized  the  construction  of  six  tar- 
get rafts  at  the  Mare  Island  Navy 
Yard;  rafts  to  cost  $300,000.  completed 
at  the  rate  of  one  a  month. 
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STORE  FRONTS 


^ 


practical  combinatioa  of 
simplicity,  permanency 
and  strength  —  sold  at 
a  moderate  price. 


DESCO  is  manufactured  by  I>etroit  Show  Case  Co.j^  Detroit.  Mich.,  who  since  1889  have  made  a  specialty 
of  the  manufacture  of  practical  store  front  construction.  They  are  pioneers  in  the  line  and  have  con- 
tributed  to  each  step  in   the  development   of  modern  show   windows. 

We  are  general  western  distributors  for  DESCO  and  are  carrying  a  large  stock  of  material  to  take 
care  of  your  needs. 


>\  ritr    ur    trieiiiioiic    iin    for    rntnliiKtic    niicl     niiniitlrn. 
Our    pricen    Mill    lip    rxlrrmrly    IntrrratliiK 


Pacific  Builders  Supply  Company 


ISO  .IISSFK   STRKKT,  SAN   FKAXISrO 
Tele|tli<)ii(>  Sillier  ft70<» 


Fi{KI»  SKI/AM»FI{.  MjiMHflrer 


ni.inchcs  in    All    rriiicip:*!    Cilio 
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WASHINGTON,  D.  C— The  followi'.ig 
bids  were  received  by  the  chief  of  '.he 
bureau  of  yards  and  docks.  Navy  De- 
partment, Washington,  January  18,  uji- 
dere  specification  4527,  for  posi  ov- 
change  and  dispensary  buildings  at  the 
naval  operating  base,  San  Diego,  Calif.: 

Item  1,  entire  work  complete;  2,  do, 
based   on    alternative   A. 

W.  F.  Martens,  53  Franklin  St.,  Roc- 
hester, N.  Y.,  item  1,  $177,349;  disDens- 
ary,  200  days;  post  exchange,  225  days; 
2,  $169,644;   220  and  230  days. 

Campbell  BJdg.  Co.,  801  Newhouse 
Bldg.,  Salt  Lake  City,  item  1,  $169,070, 
165   days. 

Lange  &  Bergstrom,  819  Tiniken 
Bldg.,  San  Diego,  Calif.,  item  1,  $181,- 
000;   time  specified. 

Walter  Slater  Co.,  2314  Santa  Fe 
Ave.,  Los  Angeles,  Calif.,  item  1,  $220,- 
000,  195  days;  2,  $225,000,  195  days. 

K.  E.  Parker  Co.,  519  California  St., 
San  Francisco,  item  1,  $182,465,  225 
and  250  days;  2,  $199,000,  225  and  250 
days. 

W.  E.  Kier  &  Wm.  Simpson  Con- 
struction Co.,  813  1st  National  Bank 
Bldg.,  San  Diego,  Calif.,  item  1,  $184,- 
000,  210  days;   2,  $181,500,  210  days. 

Wright  &  Doran,  345  Spreckels  Bldi?., 
San  Diego,  Calif.,  item  1,  $197,000,  165 
and   195    days. 


TREASURY  D.ELPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
January  13 — Sealed  proposals  will  be 
opened  in  this  office  at  3  P.  M.,  Feb- 
ruary 10  for  all  labor  and  materials 
for  the  installation  complete  of  mail 
coTTveying  machinery  in  the  U.  S.  post 
office  at  Portland,  Ore.,  in  accordance 
with  the  drawing  and  specification, 
copies  of  which  may  be  had  at  this 
office,  in  the  discretion  of  the  super- 
vising architect.  James  A.  Wetmore, 
acting  supervising  architect. 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department,  Washington — Bids 
are  wanted  until  February  15,  speci- 
fication 4563,  for  constructing  6  bar- 
racks and  entrance  gates  at  the  naval 
station,  San  Diego,  Calif.  Deposit  for 
plans,  $20.  For  information  address 
the  chief  of  the  bureau  of  yards  and 
docks. 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department,  Washington — Bids 
are  wanted  until  March  1,  specification 
4562,  for  constructing  sea  wall  at 
Puget  Sound.  Deposit  for  plans,  $10. 
For  information  address  the  chief  of 
the    bureau    of    yards    and    docks. 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, FORT  MASON,  Cal. — 
Sealed  proposals  for  constructing  a 
concrete  storehouse  at  Letterman  Gen- 
eral Hospital.  Calif.,  will  be  received 
here  until  Feb.  8,  1922,  11  A.  M.  De- 
posit of  $10  required  for  plans  and 
specifications. 


SAN  DIEGO,  Cal. — Bids  are  being  re- 
ceived by  Custodian,  U.  S.  Quarantine 
Station,  for  extending  driveway.  Date 
of  opening  bids  not  set.  Further  in- 
formation on  application. 


HALLS  AND  SOCIETY  BUILD 
INGS 


Plans   Being   Figured. 

GYMNASIUM  Cost,    $16,000 

ALAMEDA,  Cal.     2255  Santa  Clara  Ave. 

One  and  one-half  story  frame  and  con- 
crete gymnasium  and  handball 
court  for  club. 

Owner — Alameda   Elks   Club. 

Architect   Hamilton  Murdock  and   Har- 
vey    Thonvpson,     Syndicate     Bldg., 
Oakland. 
Plans     may     be    obtained     from     the 

secretary  of  the  lodge. 


Working  Drawings  Ordered. 

LODGE    BLDG.  Cost,    $200,00' 

BAKEIISFIELD,    Kern    Co.,    Cal.       18th 

Sfreet   between   F   and   D  Sts. 
P'our-story   Class   A    lodge    building. 
Owner — Masonic       Temple    Association. 
Architect — Carl    Werner,   Humboldt   Bk. 

Bldg.,  San  Francisco. 


Plans   Being   Figured. 

CLUB  Cost,     $30,0000 

MODESTO,  Stanislaus  Co.,  Cal.  14th 
Street  bet.  1  and  J  Sts. 

T\VO-story  and  basement  biick  and 
concrete  club  building,  55x137 
(aurlitorium  to  seat  700). 

Owner — Women's  Improvement  (Jlub  of 
Modesto. 

Architect — I.  W.  Marlowe,  Care  Han- 
sen &   Woods,  Modesto. 


Figures   to   be   Taken   in  a  Few   Days. 
LODGE     BLDG.  Cost,     $300,000 

BAKEKSFIELD,   Kern   Co.,   Cal. 
Five-story   Class    A    lodge    building. 
Owner — Bakcrsfield    Lodge    of    Elks. 
Architect — Meyer   &   Johnson,   Bankers' 
Investment    Bldg.,    San    Francisco. 


Plans   Being   Figured — Bids   Close   Feb. 

4,    4    P.    M. 

LODGE    HALL  Cost,    $ 

MONTEREY,  Monterey  Co.,  Cal.     Main 

Street. 
Reinforced   concrete   lodge   hall. 
Owner — Knights  of  Pythias,  Lodge  No. 

ISO,  S.   Ruthven,   secretar}'  building 

committee,   Monterey. 
Architect — Tuttle    &    Millar,    Monterey. 


HOSPITALS 


Contract   Awarded. 

OFFICE   BLDG.,    ETC.  Co.st,    $ 

LOS   ANGELES.      2423   S   Hope   St. 

Three-story  administration  and  office 
building  58x62,  and  three-story 
Nurses'  Home  41x42;  brick  with 
plaster  exterior,  composition  and 
tile   roof. 

Owner  —  Los  Angeles  Orthopaedic 
Foundation. 

Architect — E.  L.  Mayberry,  472  Pacific 
Electric    Bldg.,    Los    Angeles. 

Contractor  —  Richards-Neustadt  Con- 
struction Co.,  Los  Angeles  Trust 
and   Savings   Bldg.,   Los   Angeles. 


Plans  Being  Completed. 

HOSPITAL  BUILDINGS  Cost,  $300,000 
Equipment,    $100,000. 

BAKEltSFIELD,  Kern  Co.,  Cal.  Kern 
Mesa  near  East  Bakersfield. 

•^Jroup  of  fireproof  hospital  buildings, 
brick  and  terra  cotta  trimmings. 

Owner — County  of  Kern,  F.  E.  Smith. 
Clerk. 

Architect — Chas.  H.  Biggar,  First  Na- 
tional Bank  Bldg.,  Bakersfield,  Cal. 


SACRAMENTO,  Cal. — Until  Feb.  9, 
1.30  P.  M.,  bids  will  be  received  by 
W.  A.  itussell,  secretary  Hospital  Cen- 
tral Committee,  for  Installation  of  kit- 
chen and  service  equipment  a:id  re- 
frigerating plant  in  service  building 
at  Weimar  Joint  Sanitarium  in  Placer 
County.  See  call  for  bldn  under  oSIIclal 
|)ro|iOHal  dPctlon  In   thin  iHNae. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
Feb.  14,  2  P.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  for 
constructing  building  to  house  laundry 
and  heating  plant  at  Tubercular  Hos- 
pital. Newton  Ackerman,  Eureka,  ar- 
chitect.    Plans  may  be  had  from  clerk. 


HOTELS 


Contract  Awarded. 

HOTEL  Cost,    $ 

GLENDALE.  Los  Angeles  Co..  Cal.     NE 

Glendale   Ave.   and   Broadway. 
Six-story   reinforced   concrete   hotel. 
Owner — Ambrosini   Hotel  Co. 
Architect — Roy     L.     Kent     Co.,     130     S 

Brand    Blvd.,    Glendale. 
Contractor — Fred     B.     Davis     Co.,     431 

Merchants     National     Bank     Bldg., 

Los  Angeles. 


HOLLYWOOD,  Cal.  —  Milwaukee 
Building  Co.,  Wright-Callender  Bldg.. 
Los  Angeles,  is  preparing  plans  and 
will  erect  a  $1,250,000,  five-story  rein- 
forced concrete  hotel  building  to  re- 
place the  present  Hollywood  Hotel,  cor. 
Hollywood  Blvd.  and  Highland  Ave. 
for  Hollywood  Hotel  Co.,  G.  S.  Kram, 
manager.  The  first  unit  consting  $325,- 
000,  will  be  started  in  February  and 
will  be  5-story,  56x150  ft.;  108  rooms, 
each  with  private  bath;  stores  in  the 
first  story.  Completed  structure  to 
contain    1000    rooms. 


FULLERTON,  Orange  Co.,  Cal.— Ar- 
chitect M.  Eugene  Durfee,  Anaheim, 
and  F.  K.  Benchley,  Fullerton,  have 
completed^  plans  and  are  taking  bids 
for  the  new  hotel  building  at  Fuller- 
ton  for  Community  Hotel  Co.  Brick 
construction,  3-story,  135x160  ft.,  100 
rooms,  stores  in  first  story.  46  baths, 
stucco  exterior,  cast  stone,  plate  glass. 
tiip  and  composition  roof,  pine  trim, 
tiled  baths,  steam  heat,  boilers,  ele- 
vators, fire  doors  and  windows,  struc- 
tural steel,  ornamental  iron,  marble 
work,  wall  beds;  $150,000.  Bids  will 
be  received  Feb.  1.  Bids  taken  separ- 
ately on  excavating,  general  contract, 
electric  wirins.  iron  and  steel  work, 
painting,  wall  beds,  plumbing,  heating 
and    elevator. 


Our  California  Factory 
Was  built  to  give  you  Service 


POWER  PLANTS 


PEACH  SPRINGS.  Ariz. — R.  U.  Fit- 
ting, treasurer  of  Parklap  Construc- 
tion Corp.  of  New  York  City,  after  an 
inspection  of  site  for  proposed  power 
plant  at  Diamond  creek,  near  Peach 
Springs,  Ariz.,  declares  work  on  i>roj- 
ect  wiP  be  started  as  soon  as  a  final 
permit  is  isued  by  Federal  power 
commission.  He  states  the  cost  of 
dam.  power  plant  and  transmission 
lines  to  furnish  power  to  copper  mines 
of  .Arizona  is  estimated  at  $30.00n.OOO. 
.V  dam  400  ft.  high  Is  planned  to  de- 
\clop      130.000      horsepower.        Pur^ons. 


in 
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6'  WALL 


TYflCAL    DETAIL    SHOWING    DICKEY     MaSIEHTILE    IN  JAMB   flr 
SILL    HOLLOW   TILC    CONSTRUCTION 


USE 

DICKEY 
Mastertile 

The  Standard 

Hollow 

Building 

Tile 

^""^  Homes  ''Sr 
Garages 
Churches 
Schools 
Warehouses 

Apartments 


Cheap  —  Permanent —  Fireproof 

Dampproof — WARM  in  Winter, 

COOL  in  Summer 


MADE  BY 


California  Brick  Co. 

604  Mission  St.,  San  Francisco 

Ti'lophonp  Sillier  4.M.S 

Builders  Kxchange,  Oakland 

Triephonr  l.aki-side  6750 


BCCTIOMAL     PLANS  T»«U   wmOOW   JAMt 


Saturday,      January 


i8.       V.)''2 
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Klapp,  Brinckerhoff  &  Douglas  are  en- 
gineers for  Parklap  Construction  Corp. 
Copper  interests  headed  by  Col.  John 
A.  Greenway  of  Bisbee,  are  back  of 
project. 


PUBLIC  BUILDINGS 


Commissioned   to   Prepare   Plans. 

CITY    HALL,  Cost,    170,000 

PlT'i'Sr.URG,  Contra  Costa  Co.,  Cal. 
The  block  bounded  by  Cumberland, 
Hallroad,  Eighth  and  Ninth  streets, 
facing  on   Ninth   street. 

Two-story  and  basement  Class  C  rein- 
forced concrete  and  brick  City 
Hall  building  with  auditorium  to 
seat  450  people. 

Owner — City  of  Pittsburg. 

Architect — Benj.  G.  McDougall,  381 
Bush  St.,  San  Francisco. 


SAN  FRANCISCO  —  M.  E.  llyan, 
Ciunie  Bldg.,  at  !P3,849  awarded  con- 
tract by  the  Board  of  Public  Works  to 
int-tall  electric  wires  and  conduHs  iur 
additional  feed  and  plug  outlets  in  the 
Municipal  Auditorium.  John  Reid  J.r, 
City   Architect. 


Plans  Approved— Figures  To  Be  Called 
For   Shortly. 

AQUARIUM  "^  Cost,    $250,000 

SAN    FRANCISCO.     Golden    Gate    Park. 

Reinforced    concrete    and    stone    aquar- 
ium. 

Owner — California    Academy    of    ScieTi- 
ces,   gift    of   Ignatz   Steinhart. 

Architect — Louis     P.     Hobart,     Crocker 
Bldg.,   San   Francisco. 
NOTE — There   will   be   a   center   court 

with      pond      representing     a     tropical 

swamp   for   tropical    fish  and  an   annex 

for    the    other   fish. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Bonds  of  $32,000  have  been  voted  by 
county  to  purchase  site  in  Hollister  on 
which    to    erect   soldier    memorial. 


RESIDENCES 


Plans   Being   Prepared. 
RESIDENCE,    ETC.  Cost,    $15,000 

KINGSBITRG,    Fresno    Co.,    Cal. 
F'rame    residence,    garage    and    barn. 
Owner — Algot    Peterson,    Kingsburg. 
Architect — Anton   Johnson,  Kingsburg. 


Bids   In 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO.  W  10th  Ave.  366  N 
Balboa. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Wm.  F.  Windeler. 

Architect — August  Nordin,  Mills  Bldg., 
San   Francisco. 


Plans      Being       Prepared    —    Contract 
Awarded   on  a  Percentage   Basis. 

RESIDENCE  Cost.    $30,000 

BURLINGAME,   San   Mateo   Co.,   Cal. 

Two-story      frame      and      plaster      tem- 
porary  residence. 

Owner — Rudolph  Spreckels. 

Architect— C.     E.     Gottschalk,      Phelan 
Bldg.,    San    Francisco. 

Contractors — Grace    &    Bernieri.    Claus 
Spreckels    Bldg.,   San    Francisco. 
When     the     permanent     residence     is 

erected    later     this    structure     will     be 

used  as  a  garage. 


Low   Bidder. 

RESIDENCE  Cost,     $ 

BERKELEY,  Alameda  Co.,  Cal.  Avalon 
Avenue. 

Two-story  frame  and  plaster  residence 
with  terra  cotta  roof,  also  a  rein- 
forced  concrete   bulkhead. 

Owner— J.  B.  Harve,  Kohl  Elds..  «'i" 
Francisco. 

Architect  —  Benj.  G.  McDougall.  3Si 
Bush  St.,  San  Francisco. 


Low    Bidder — E.    T.    Leiter    &    Son,    Call 
Bldg.,  San  Francisco. 


Plans     Being     Prepared — Figures     Will 

be  Taken   in  About  a  Week. 
RESIDENCE  Cost.    $9000 

SAN    FRANCISCO.      Merritt    Terrace. 
Two-story     and     basement     seven-room 

frame    residence      with    garage      in 

basement. 
Owner — Mr.  Keller. 
Architect    —    Walter      Palch,       Hearst 

Bldg.,  San  Francisco. 


Cost,    $11,627 
W  10th  Ave.  366  N 


Contract  Awarded. 

RESIDENCE 

SAN   FRANCISCO. 
Balboa. 

Two-story    and    basement    frame    resi- 
dence. 

Owner — Wm.  F.  Windeler. 

Architect — August   Nordin,   Mills   Bldg., 
San   Francisco. 

Contractor — CollmaTi  &  Speidel,  Monad- 
nock  Bldg.,   San   Francisco. 


Contiact   Awarded. 

DWELLING  Cost,     $13,000 

PIEDMONT.  Alameda  Co.,  Cal.  E  Sea 
View   Avenue   543   N   La  Salle  Ave. 

Two-story  and  basement  frame  dwell- 
ing and   garage. 

Owner — Chas.  H.  and  Orrie  J.  Bain,  24 
Monticello   Ave.,    Piedmont. 

Architect — Albert  Farr.  68  Post  St., 
San    Francipco. 

Contractor — Alfred  Peterson.  3918  Lin- 
wood  Ave.,  Oakland 


STOCKTON,  San  Joaquin  Co.,  Cal.-- 
Architect  Franklyn  E.  Warner.  Beld- 
ing  Bldg.,  is  preparing  plans  for  a  $1.S,- 
000  residence  to  be  erected  in  Stock- 
ten.  Further  details  withheld  until 
the  plans  are  further  advanced. 


SCHOOLS 


Plans    Being    Prepared. 

SCHOOL  Cost,     $150,000 

KEKMAN,    Fresno    Co.,    Cal. 

Two-tilory  fireproof  high  school 
building. 

Owner — Kerman  High  School  Dis- 
trict. 

Architect  —  Anton  Johnson,  Kings- 
burg,   California. 


Cost,     $250,000 

Cal. 

high        school 


Pinns   Being   Prepared. 
SCHOOL    BLDGS. 
LODi,    San    Joaquin    Co 
Brick      and        concrete 

l)uildings. 
Owner — Lodi   High   School    District. 
Architects — Stone    &    Wright,    Bank    o) 

Italy   Bldg.,    Stockton. 
A  bond  election   will   be  held  on   Feb 
17th. 


Plans    Being    Prepared. 

ADDITION  Cost.    $75,000 

SACRAMENTO.  Fremont  School,  16th 
■  and   N   Sts. 

Brick   and   concrete   addition  to   school. 

Owner — Sacramento  Board  of  Educa- 
tioTi. 

Architect — Architectural  and  Engineer- 
ing Commission,  Hemmings,  Peter- 
sen &  Hudnutt,  City  Library  Bldg., 
9th  and  J  Sts..   Sacramento. 


SLOAN         I 
Royal  Flush  Valve 

Whale-Bone-Ite 
Toilet  Seats 

479  Monadnock  Building 

Phone    Sutter   254S 


Figures    To   Be   Called    For   This    Week 

SCHOOL  Cost.     $ 

SOXO.MA,  Sonoma  Co.,  Cal. 

Two-story     reinforced     concrete     high 

school     building     170x145. 
Owner — Sonoma    High    School    District 
Architect— W.   H.    Weeks,   369    Pine   St., 

San  Francisco. 


Working   Drawings  Being  Prepared. 

SCHOOL  Cost.    $65,000 

LODI,  San  Joaquin  Co.,  Cal.  Pleasant 
Avenue  and  Walnut  Street  (St. 
Anne's  Parish). 

One-story  reinlorced  concrete  parochial 
school  (4  classrooms.  2  music 
rcoms.  assembly  hall,  administra- 
tion suite;  the  banquet  hall  will  be 
in  the  basement). 

Owner — Roman  Catholic  Archbishop. 
Edw.    Maher.    Pastor. 

-Architect  —  John  J.  Donovan.  Paciflc 
Bldg..   Oakland. 


Plans   Being   Figured — Bids   CTose    Feb. 

4,    8    P.    Ml. 
SCHOOL  Cost,     $70,000 

MERCED.  Merced  Co..  Cal.     J   St.   near 

Twenty-first  St. 
One-story    10-room    reinforced   concrete 

elementary   school. 
Owner — Merced       Elementary         School 

District,  J.   W.   Spangoli.   Clerk. 
Architect  —  Norman      B.      Coulter.      Hi 

Kearny  St..  .San   Francisco. 
NOTE: — Heating    bids    will    be    taken 
separately.     See  call  for  bliU  uniler  of- 
flrlnl    |tr(»|ic>Kal    Neolion    in    Ihiw    iptitue. 


Plans  Being  I'rcparcd. 

ADDITION  Cost.   $25,000 

PALO    ALTO,      Santa    Clara      Co..    Cal. 
Near   Palo   Alto. 

One-story    4-room     brick    school    addi- 
tion. 

Owner — Ravenswood     Sjhool     District. 

Architect    —    Norman     R.     Coulter.     46 
Kearny  St..  San   Francisco. 
Plans    will    be    ready    for    figures    in 

.ibout    a    month. 


Plans   Being   Figured — Bids   Close   Feb. 
14.   1922,   8:30   P.   M. 

SCHOOL  Cost.    $ 

P^^SADENA,      Los      Angeles      Co..    Cal. 
Andrew  Jackson   School   Site. 

One-story    billow    tile    grammar   school, 
231x164    tt. 

Owner — Pasadena   Board    of   Education. 
N.   G.   Felker.   Clerk. 

Architects — Marston    &     Van     Pelt    and 
E.    W.    ^Slaybury,      Associated.      6"0 
Chamber  of  Commerce  Bldg.,  Pasa- 
dena. 
Separate  -ttgures   will    be   taken   for  a 

general      contract,    plumbing,      heating. 

i;aintipg  and   electric   wiring. 


Figures    to    be    Taken      in    About      Two 

Weeks. 
SCHOOL  Cost.    $20,000 

KELSEYVILLE.    Lake    Co..    Cal. 
O.ie-stcry    4-room    reinforced    concrete 

school. 
Owner — Kelseyville   School   District. 
Aichitect    —    Norman     R.    Coulter.    46 

Kearny  St..  San  FranciEco. 


Figures  To  Be  Called  For  About  First 
of  March. 

SCHOOL  Cost.     $140,000 

GRASS    VALLEY,    Nevada   Co..   Cal. 

Two-story     reinforced      concrete      high 
school    (18    rooms). 

Owner— Grass       Valley       High       School 
District. 

Architect — Wm.    Mooser  &    H.   B.   Simp 
son.  Nevada  Bank  Bldg..  San  Fran- 
cisco. 


I<'iv;ures    to    be   Called    for   Shortly. 
IIOKTICCLTURE    BLDG.   Cost.   $100,000 
D.W  IS.    Yolo   Co..    Cal. 
Two-.^tory       hollow       tile     horticulture 

lUMlding. 
Owner-^Unlversity   of  California. 
ArctiUoct — Wm.    C.    Hays,    1st    National 

Bank  Bldg..  San  Francisco. 
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Cost,    5- 


Contracts    A.vardcd. 

DAJKV    BLDG. 

DAVIS.    Yolc    Co..    Cal. 

One-story  reinforced  concrete  and 
ho/low   lile   dairy   building-. 

Owner — University     of     California. 

Architect — \Vm.  C.  Hays,  1st  National 
Bank  BIdg:.,  San  Francisco. 

Carpentr}-  and  MilHvork  to  .lohn  Mor- 
ton. Ba!boa  Bldg.,  San  Francisco, 
at    ?37.150. 

I.:itliiii}c  and  Plastering:  to  Leonard 
Bosch.     San     Francisco,    at     $12,150. 

KoofinK  to  Western  Asbestos  Co.,  San 
Francisco,   at    $5112. 


REEDLEY,  Fresno  Co.,  Cal. — Architect 
Xorman  F.  Marsh,  210  Broadway  i^en- 
tral  Bldg-.,  Los  Angeles,  is  preparing 
working  plans  for  a  group  -)f  build- 
ings to  be  erected  at  Reedley,  Frasno 
County,  for  Reedley  joint  unioTi  high 
school.  Bonds  in  the  sum  ^t  $450,000 
have  been  voted  and  sold  for  buildings 
and  equipment.  Six  buildings,  two- 
story  administration  building  with 
auditorium  to  seat  ISOO.  Four  of  the 
buildings  will  be  of  brick  construction 
with  plaster  exteriors,  tile  and  Cv^m- 
positlon  roofing.  The  gymnasium  and 
cafeteria  buildings  will  be  of  frame 
and    plaster    construction. 


WHITTIER,  Los  Angeles  Co.,  Cal.— 
John  Simpson  &  Co.,  701  Antonio  St., 
Los  Angeles,  were  low  bidders  at  $139,- 
950  071  the  general  contract  for  the 
new  junior  high  school  bldg.  to  be 
erected  at  Whittier.  The  low  bidders 
on  tho  other  contracts  were:  Whittier 
Hardware  Co.  on  the  plumbing  at  $10,- 
002.69;  Wormell  &  Drawbaugh  of  Pasa- 
dena, on  the  painting  at  $6,970;  Wark 
Akeley,  Long  Beach,  on  the  electrical 
work  at  $3,620;  and  Potter-Strutz  Ra- 
diator Corp.,  on  the  gas  heating  at 
$3,977.50.  John  C.  Austin,  1125  Baker- 
Dotwiler  Bldg.,  Los  Angebvs,  and  W. 
Horace  Austin,  Long  Beach,  acociate 
architects.  Two-story  rei-nforoed  con- 
crete construction,  plaster  c^cterior, 
cast  stone  trim,  tile  and  composition 
roof,   pine   trlme,   beech  floors. 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
Feb.  4,  1  P.  M..  bids  will  be  received 
by  C.  H.  Hartwig,  secretary  Central- 
Gaither  Union  School  District,  for 
painting:  school.  Specifications  may  be 
had  from  Architects  Geo.  C.  Sellon  & 
Co.,  Mitau  Bldg.,  Sacramento,  oTi  de- 
posit   of    $25,    returnable. 


LOS  ANGELES,  Cal.— Architect  Rob- 
ert H.  Orr,  1301  Van  Nuys  Bldg.,  Los 
Angeles,  la  preparing  plans  for  a  zoo- 
logical laboratory  building  for  Po- 
mona College  at  Claremont.  The 
building  is  being  donated  to  the  col- 
lege by  D.  C.  Crookshank  of  Pomona. 
Fred  L.  Homers,  2650  Santa  Fe  Ave., 
LcH  Angeles.  Is  the  contractor.  Ex- 
c.Tvatlng  is  being  started.  Two-story 
an-l  basement.  52x120  ft.,  reinforced 
concrete  frame  and  floors,  hollow  tile 
niler  walls,  stucco  exterior  finish,  cast 
utone  tr'm,  clay  tile  roofing,  steam 
hrmlntr.    etc.;    $100,000. 


.9ACHAMENTO,  Cal.— Until  Feb.  6.  B 
P.  M.,  bids  will  bo  received  by  Chas.  C. 
HughPM.  ■crretary  Board  of  Education 
for  furnishing  100  or  more  movable 
school  chair  donkn;  samples  to  be  fur- 
nlnhed    with    each    bid. 


CAMPBELL.  S.inia  CMarn  Co.,  Cal. — 
Low  bids  r<T«lvid  by  Campbell-San 
TomftB  Hchool  District  for  conMtructlnK 
rolnforcod  roncrolo  (^rnmm.ir  school 
fff.m  pinns  of  Arrhllerl  W.  II.  Weeks, 
aert  PIne  St.,  S.  v..  Kxrnvnllng.  Grad- 
ing and  Conrri'io  Work,  Wm.  Martin, 
ISO  JcHHle  St.,  H  K.,  $22,178;  Carpentry, 
MorrlHon  Bros..  .Snntn  Clnrn.  $44,50K; 
H«'.nllng  and  Ventilating,  Carl  T.  Doell, 
467  21st  HI..  Oakland,  for  direct  Airatom 
|r,.7.U.  inid  for  nplli  nystom  $11,716; 
Roofing.    Miilut    ft    I'otorson,    24  12    Har- 


rison St.,  S.  F.,  $1,357  for  composition 
roofing,  for  tile  roofing,  United  ^la- 
terials  Co.,  Sharon  Bldg.,  S.  F..  $7,S90; 
Lathing  and  Plastering.  Chas.  Terra- 
nova,  180  Jessie  St.,  S.  F.,  $13,850; 
Masonry  (genera!)  Mealey  &  Collins, 
180  Jessie  St.,  S.  F.,  for  brick  venner, 
same  bidder,  $18,500;  Excavating,  Con- 
crete and  Carpentry  (comb,  bid)  Fink 
&  Schindler  Co.,  226  13th  St.,  S.  F., 
$75,500;  Plumbing.  Scott  Co.,  243  Minna 
St.,  S.  F.,  $8,098;  ijheet  Metal  Work,  R. 
Dalzier,  Jr.,  467  21st  St.,  Oakland, 
$1,497;  Comp.  Flooring.  Malot  &  Peter- 
son, 2412  Harrison  St.,  S.  F.,  $623; 
Glass  and  Glazing,  W.  P.  Fuller  Co., 
Beale  and  Mission  Sts.,  S.  F.,  $1,920; 
Electric  Work,  Century  Electric  Co., 
229  nth  St..  &.  F..  $3,230;  Light  Fix- 
tures, Boyd  Electric  Fixture  Co..  $1,695; 
Painting.  D.  Zelinsky,  ISO  Jessie  St., 
S.  F.,  $4425;  Iron  and  Steel,  Shrader 
Iron  Works,  1247  Harrison  St..  S.  F.. 
$1,870;  Hardware,  Joost  Bros.,  1053 
Market  St.,  S.  F.,  $2,463;  Blackboards, 
Stewart  Sales  Co.,  515  E  Main  St., 
Stockton,  $1,830;  Shades,  Robinson  & 
Son,  227  S  1st  St.,  San  Jose,  $1,426. 
Following  is  complete  list  of  bids  sub- 
mitted: 

KxoavatliiR.  Grnfling  nn<l  Concrete — 
Barrett  .t  Hilp,  $23,328;  Morrison  Bros., 
$30,595;  Cobby  &  Owsley,  $29,460; 
Stockholm  &-.  Son.  $28,000;  R.  O.  Soni- 
mers,  ?3n,690;  Wm.  Martin,  $22,178; 
Fink    &    Schindler,    $28,636. 

Carpentry — Barrett  &  Hilp,  $46,748; 
Morrison  Bros.,  $44,508;  Cobby  & 
Owsley,  $60,490;  Stockholm  &  Son,  $54,- 
175;  R.  O.  Sommers,  $52,662:  Wm.  Mar- 
tin,   $47,610;    Fink    &    Schindler,    $47,582. 

Heating  and  Ventilating — (a)  direct, 
(b)  split  system;  T>uppin  &  Hawley,  (a) 
$10,164,  (b)  $14,333;  Scott  Co.,  va)  $8,- 
780,  (b)  $13,050;  Fred  Studer,  (a)  $9,- 
507,  (b)  $15,444;  Christensen  &  Ander- 
son, fa)  $10,610,  (b)  $15,750;  Robt.  Dal- 
ziel.  Jr.,  (a)  $7,987,  (b)  $12,967;  Carl 
T.  Doell,  (a)  $5,733,  (b)  $11,716;  Latour- 
rette-Fical  Co..  (a)  $10,600,  (b)  $16,100; 
J.  E.  O'Mara,  (a)  $8,633.  (b)  S14,550; 
Turnc-  Co.,    (a)   $9, ISO,   (b)   $15,680. 

Roofing — (a)  Composition,  (b)  Tile; 
Malott  &  I'etcrson,  (a)  $1,357;  H.  C. 
Brown,  (a)  $1,484;  GladdingMcBean. 
(b)  $7,975;  Bender  Roofing  Co.,  (a) 
$1,708;  United  Materials  Co.,  (b)  7,890; 
Fibrcslone    &    Roofing    Co..    (a)    $1.S50. 

I.nthinK  and  Plantering— Chas.  Terra- 
nova,  $13,S50;  A.  ICnowles,  $20,000;  Jas. 
F.    Smith.    $22,500. 

MnMonry — General,  Mealy  &  Collins, 
$2,200;    for    brick    veneer.    $18,500. 

t'onili.  Hid  (Kxe.'ivatlnis,  Concrete  and 
Carpentry— Cobby  &  Owsley,  $98,000; 
Kink    .<•    Schindler.    $75,500. 

IMiiniliing — Christensen  &  Anderson. 
$9,484;  Scott  Co.,_i8,098;  R.  Dalzlel,  Jr., 
$9,497;  Carl  T.  Doell,  $7,654;  Wm.  C. 
Sf-rpo.  SS.307;  Latourretto-Fical  Co., 
$S.210;    .1.     K.    O'Mara,    $8,500. 

.■^hft't  Metal  Work — R.  Dalzlel,  Jr.. 
$1,497:  Garden  City  Sheet  Metal  Works, 
$1,950;  W.  Heidt  Cornice  Co.,  $2,077; 
ChrL^tcnecn  &  Anderson,  $2,080;  For- 
-l.r.r   <'ornirc-   Co..   $2,290. 

(onipoHltlon  Floorlnic — Fibrestone  &• 
Roofing  t:o.,  $650;  Malott  &  Peterson, 
$6'^3. 


Lewis  Rooting  and 
Asbestos  Works 

|.S4»   JKHNIK   ST.   H.   V. 

Phone    Sutler    6700 
llrnnri«--2022   University   Ave., 

It.  rkeli  y      Phone  R.-rk.  4360 

Hoof    I'ninia — KoonnK    llepnlm 

Slilnule      >letnl     «.rn«rl 

lahOMtoM      iinil       Mnitnenin      Sleiiin 

I'Ipe    mill    lliiller    (°ii\rrlnK 


Gla«is  and  Glazing — W.   P.  Fuller  Co.. 

$1,920;    Cobbledick-Kibbe,    ?1,995. 

lOlevtric  ^Viring — Century  Electric 
Co.,  $3,230;  Latourrette-Fical  Co.,  $3,- 
420;  Watts  Elec.  Co.,  $3,700;  Turner 
Co.,  $4,120;  Garden  City  Elec.  Co.,  $4,- 
770;  M.  E.  Ryan,  $5,315;  Berkeley  Elec. 
Co.,    $5,413. 

Lighting  Fixtures  —  Bovd  Electric 
Fixture  Co.,  $1,695;  Thos.  Day  Co..  (al- 
ternate for  Snow  System,  $1,378),  $2.- 
142;  Berkeley  Elec.  Co.,  $2,263;  Roberts 
Mfg.  Co.,  $2,300. 

Painting — D.  Zelinsky,  $4,125;  A. 
Quandt,  $5,357;  R.  Zelinsky.  $7,770;  L. 
H.  Brown.   $9,943. 

Iron  and  Steel — Fair  Mfg.  Co.,  $1,S92; 
Shrador  Iron  Works,  $1,870;  Union  Iron 
^\■orks,    $2.2S7. 

Hardtvaro — Joost  Bros.,  $2,463;  Hund- 
ley &  Mabony,  $2,919;  San  Jose  Hard- 
ware   Co..    $3,000. 

Blackboards  —  Weber  Co.,  $2,270; 
Stewart    Sales   Co.,    $1,830. 

Shades— D.  X.  fk  E.  Walter,  $1,790: 
Robinson    &   Son.   $1,426. 

Linoleum — D.  N.  &  E.  Walter,  $2,157; 
W.  &  J.  Sloane,  $2,125;  Alfred  Madson 
Co.,    $1,946. 

Clock  Sj-.stem — International  Time 
Recording  Co..  $915:  Pacific  Electric 
Clock  Co..  $1,150;  Standard  Electric 
Time    Co.,    $998. 

Comli.  Hid  (Plumbing.  Heating  and 
Kleotric  —  Latourrette-Fical,  $26,000 
(split  system),  and  for  direct  system, 
$21,000. 


BERKELEY.  Cal— The  following 
bids  wore  received  on  January  2:>th  in 
the  oHice  of  Comptroller  of  the  Uni- 
versity of  California  for  work  in  con- 
nection with  the  construction  of  a  re- 
inforced concrete  building  .to  be 
knoNvn  as  the  ''Student  Union  Bulla - 
ing"  It  will  be  erected  on  the  Uni- 
versity grounds  in  Berkeley.  John 
Galen  Howard.  Fir.=  t  National  BaTk 
Bldg.,  San  Francisco,  is  the  architect. 
All  bids  woro.  taken  under  advisement. 
Tile    and    Itriek    AVnrk 

M.     B.     McC.owan $27,987 

Mealy     &     Collins 31.000 

H.     N.     Larsen 33.000 

White    &    Gloor 33,400 

GInxiiig    AAOrk 

Friedman     Bros $1.7.''iO 

W.    P.    Fuller    &    Co 2.500 

Cobbledick     &     Kibbe 4.32>s 

Carpentry    AVork 

West     Coast     Constr.     Co $34.72.? 

Taylor     &     Jackson 3S.4T8 

John     Morton      38.500 

It.    McLeran    *    Co 39.490 

.Mathow     Morton      40.817 

Wm.     P.ateman      57.fi4K 

.los.     Schneider     &     Co 70.000 

Interior    I'lnBiertng    'Work 

W  ni.     Makln     $14,390 

A.     Knowles r6.170 

<\     C.     Morcnouse 20.900 

Wm.    G.    Gllmour 21.000 

Jas.      F.     S'lnith.., 22.60(1 

R.     D.     Felt 25.900 

Peter     Bradley     26.9no 

Leonard     Bosch      27.870 

Hoiman    Bosch     29.000 

Cant    ami    AVrouKht    Metal    Work 
(  a!if     .\ill.sllc    .M.I. Hi    \-    Wire   Co. .$2,772 

Monarch     I'-on     Works 2.800 

Michel     &     PfelTer 3.1  lo 

Pacific    Iron    &    Wire    Works 3,885 

Metal       M  iniliMV       Work 

II.    S.    Metal    Prodwci.s    Co $   9.99X 

Waterhouse    \-     Wilcox     Co 20,944 

International     Casement     Co 23.650 

lOxtfrlor    f'enirnt     Worfk 

A.      Knowle.s      $34,250 

C.     C.     Morehouse 35,000 

Wm.     Makln      3B.860 

.inmcH     V.     Smith 47.000 

Wm.     Gllmour     57.000 

I'pter     Mradley     57.100 

Herman     Uosoh     57.600 

Leonard     Ursch      58.975 

PnlntInK 

l»,     /.ellnsUv    .Vt    .Son $|o,50r 

.1.    A.    Mohr    .Si    Son 13.9U8 

A.     yuandl      14.269 
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R.    Zelinsky     14,970 

J.    A.    Turgean     22,34J 

Terrazxo   Work 

Peter    Grassi     $8,280 

American    Marble    &    Mosaic    Co..    8,500 

Miirble    Work 

Mission    Marble     Works $2,000 

Sculptors     Work    Shop 2,101 

Ray    Cook    Marble    Co 2,300 

American   Marble   &   Mosaic  Co...    2, ."SOI 
Jos.     Musto     Sons-Keenan     Co....    2,6')'( 


STORES  AND  OFFICES 


l-'lans  Being  Prepared. 

STORES  Cost,     $50,000 

STOCKTON,       San    Joaquin      Co.,      Cal. 

Weber  Avenue. 
Two-story      reinforced      concrete      and 

bnck    store    and    loft    building,    50x 

100 
Owner — Cutting  &  Lusigan. 
Architect    &    Contractor — Davis-Heller- 

Pearce   Co.,   Delta  Bldg.,   Stockton. 
Work    will    be    started    about    March 
15th. 


Contract    Awarded. 

STORE    BLDG.  Cost,    $19,000 

SAN  FRANCISCO.    S  Mission  200  W  6th 

Street.  ^_^ 

Two-story   brick    store   building. 
Owner — Garrett    M.    Goldberg    Co.,    1093 

Folsom  St.,  San  Francisco. 
Architect — None. 
Contractor — Geo.    Wagner,    251    Kearny 

St.,  San  Francisco. 


Contract  Awarded. 

REPAIRS  Cost,    $19,000 

SAN  FRANCISCO.  SW  Golden  Gate 
Ave.   and   Hyde. 

Repair   fire   damage. 

Owner — Joseph    Estate. 

Architect — T.  Paterson  Ross,  310  Cali- 
fornia. 

Contractor — H.  D.  Nichols,  1381  Steven- 
son St.,  San  Francisco. 


Plans  Being  Prepared. 

STORE   &   LOFT  BLDG.      Cost,   $500,000 

LOS  ANGELES,  Cal.  SE  Seventh  and 
Hill   Streets. 

Twelve-story  and  basement  Class  "A" 
store  and  loft  building,   66x68. 

Owner — Geo.  H.  Cutts. 

Lessee — Sun    Drug   Co. 

Architect — Aleck  E.  Curlett,  518  Mer- 
chants National  Bank  Bldg.,  Los 
Angeles. 

Consulting  Architects — Morgan,  Walls 
,  &   Morgan,   Van      Nuys   Bldg.,      Lo.^ 

Angeles. 


Contract  Awarded. 

BA.KERY  Cost,     $10,000 

SAN  FRANCISCO.     S  Minna  175  W  6th. 

One-story  reinforced  concrete  class  C 
bakery. 

Owner — Sierra  Investment  Co.,  Room 
318,    26    Montgomery    St.,    S.    F. 

Architect — Arthur  S.  Bugbee,  26  Mont- 
gomery  St.,    San    Francisco; 

Contractor — L.  A.  Hinson,  "26  Mont- 
gomery   St.,    San   F'rancisco. 


Grading  Contract  Awarded — Figures 
To  Be  Taken  Shortly  On  Balance 
Of  The  Work. 

STORE,    ETC.  Cost,    $30,000 

SAN  FRANCISCO.  S  Sutter  Street  bet. 
Stockton   and    Powell    Streets. 

Two-story  and  basement  class  C  store 
and    studio    building    (3    stores). 

Owner — Proctor    &    Chamberlain. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery   St.,    San    Francisco. 

Grnding  awarded  to  Sibley  Grading  & 
Teaming   Co.,    135   Landers    St.. 


Grading  Figuring  Being  Taken— Other 
Figures  To  Be  Taken  Shortly. 

STORE    BUILDING  Cost.    $50,000 

SAN  FRANCISCO.  SW  Sutter  and 
Mason. 

Two-story  basement  and  mezzanine 
floor  class  C  store  and  loft  build- 
ing. 


Owner — Proctor    &    Chamberlain. 
Architect — O'Brien      Bros.,      240      Mont- 
gomery   St.,    San    Francisco. 


Contracts   Awarded. 

OFFICE  BUILDING  Cost,  $70,000 

SAN     FRANCISCO.       S     Sutter     188     W 

Powell. 
Four-story    and     basement     reinforced 

concrete    store    and    office    building. 
Owner — A.  F.  Rousseau,  110  Sutter  St., 

San   Francisco. 
Architect — D.    C.    Coleman,    110    Stitter 

St.,    San    Francisco. 
Concrete  Work  to  Mission  Concrete  Co. 
Plninbins   anil   Hentingr   to   Scott   Co. 
Ileinforc  iniu;    Sl«'el    to    Gunn-Carle    Co. 


Contract    Awarded. 

OFFICE  BUILDING  Cost,  $103,000 

PORTLAND,   Ore.      Ninth   and   Oak   Sts. 
Four-story    brick    and    tile    stores    and 

office   building   112x100x122. 
Owner — T    .M.    Fitzpatrick. 
Architect  —  Houghtaling     &      Dougan, 

Henry   Bldg.,   Portland,   Ore. 
Contractor — Oscar   Wayman,  Worcester 

Bldg.,   Portland,   Ore. 


Plans    Being    Prepared. 

STORES  Cost,     $ 

SAN   FRANCISCO.      W    Mission   St.    bet. 

Seventeenth    and    Eighteenth    Sts. 
Two-story      Class    C      store    and      loft 

building. 
Owner — Mission  Realty  Co. 
Architect — A.    J.    Horstman,    304    Anglo 

Bldg.,    16th    and    Mission    St.,    San 

Francisco. 


MERCED,  Merced  Co.,  Cal. — Merced 
Irrigation  District  has  purchased  a 
site,  100  by  150  ft.,  at  Alameda  and 
ISth  Sts.,  on  which  it  proposes  to  erect 
office   building. 


OROVILLE,  Butte  Co.,  Cal. — Jas.  S. 
Craiii,  Oroville,  has  jmrchased  property 
on  Huntooi'  street  between  Bird  and 
Robinson  streets,  132  by  40  feet,  anl 
will  erect  a  two-story  office  building. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
.A.rchitect  Franklyn  E.  Warner,  Beid- 
ing  Bldg.,  is  preparing  plans  for  a 
store  and  office  building  to  be  ei-ectea 
in  Stockton.  Estimated  cost,  $50,000. 
Details  will  be  published  in  the  im- 
mediate  future. 


THEATRES 


Plans   Completed. 

SCENIC    RAILWAY 

OAKLAND.      Idora   Park. 

Scenic  railway. 

Owner — Joseph    Smith,    premises. 

Architect — Not    Given. 


Cost,    $30,000 


Sub-Figures      Being      Taken — Concrete 

Work    Awarded. 
THEATRE  Cost.    $21,000 

SAN      FRANCISCO.        W    Embarcadero 

91-8    N   Mission    Street. 
One-story  brick  moving  picture  theatre 

building. 
Owner — Aaron  Goldberg,  Room  912,  110 

Sutter  St.,   San   Franci.sco. 
Architect — Albert  W.  Burgren,  110  Sut- 

tr  St.,  San  Francisco. 
Contractor — G.    P.    W.   Jensen,    180    Jes- 
sie  St.,   San   Francisco. 
Chas.      H.    Nilson,    180   Jessie   St.,    has 
been   awarded   a   contract   for   the  con- 
crete   work. 


ZOURI 

STORE  FRONTS 

COBBLEDICK-KIBBE  GLASS  CO. 

SAN   FRANCISCO  OAKLAND 


Contracts    Awarded. 

THEATRE  Cost.   $ 

SAX  FRANCISCO.  S  Geary  137-6  W 
Mason   St. 

Class    A    Theatre. 

Owner — Curran    Theatre    Co. 

Architect — A.  H.  Jacobs,  110  Sutter  St., 
San    Francisco. 

Carpentry  and  mill  work  awarded  to 
Ira  W.  Coburn,  180  Jesale  St., 
$18,463. 

.Miirlile  vi-ork  to  Joseph  Musto  Sons- 
Keenan  Co.,  535  North  Point.  St., 
$7,718. 


Contract   Awarded. 

THEATRE  Cost,    | . 

RICHMOND,  Contra  Costa  Co.,  CaL 
MacDonald  Ave. 

One-story  class  A  theatre  and  store 
building. 

Owner — Turner   &    Dahnken. 

Architect — A.  W.  Cornelius,  Merchants 
National  Bank  Bldg.,  San  Fran- 
cisco. 

KIcctric  W^ork  to  Pacific  Electrical 
Construction  Co.,  1117  Market  St., 
San    Francisco,   $12,500. 

PlaHterlnK  to  Wm.  Makin,  1048  Excel- 
sior  St.,    Oakland    at   $14,500. 


FRESNO,  Fresno  Co.,  Cal. — L.  W. 
Wilson  and  J.  A.  Benham  have  pur- 
chased a  site  at  the  southwest  corner 
of  J  and  Stanislaus  Sts..  and  will  erect 
a  motion  picture  theatre,  exceeding  by 
one  tnousand,  the  seating  capacity  of 
any  structure  in  this  city.  Benham  ik 
Wilson  are  owners  of  the  Benham  Ice 
Cream  Company  with  main  offices  in 
Fresno.  Definite  plans  for  the  struc- 
lure  will  b,:-  outlined  in  the  immediate 
future. 


JOIINS-M.V.WILLK,   IXC.    AX.\OtXCES 
11  I'KR  CEXT  S.4LARY  I.NCREASE 


Johns-Manville,  Inc.,  the  largest  pro- 
ducers of  asbestos  products  in  the 
World,  have  just  notified  the  deserv- 
ing employees,  whose  salaries  were  re- 
duced 10  per  cent  on  October  Ist,  1921, 
that  in  order  to  encourage  them  and 
help  them  put  forth  greater  effort,  the 
salaries  paid  them  prior  to  October  1st 
would  be  reinstated  as  of  January  1st. 
Increased  efficiency,  they  believe,  will 
absorb  the  difference  and  in  that  way 
will  not  increase  the  cost  of  the  Johns- 
Manville    products. 

The  announcement  was  made  by  the 
Board  of  Directors,  composed  in  part 
of  branch  managers  from  offices  in  all 
section  of  the  country,  meeting  in  New 
York,  to  lay  out  plans  for  the  present 
year. 

"This  action  has  been  taken,"  says 
the  statement  authorized  by  the  Board, 
"in  the  belief  that  the  tide  of  business 
conditions  has  changed  and  is  turning: 
for  the  better.  Even  in  the  face  of 
lower  prices,  it  is  our  belief  that 
salary  increases  at  this  time  will 
stimulate  personnel  to  harded  work 
and  more  economical  production  and 
distribution  and  thus  bring  about  a 
more   speedy   improvement  of   business. 

"AVc  urge  all  members  of  the  Johns- 
Manville  organization  to  do  their  ut- 
most toward  hastening  business  re- 
covery by  effecting  a  wider  distribu- 
tion of  those  products  of  Asbestos 
which  enable  al)  Industry  to  cut  pro- 
duction costs.  It  Is  because  of  the 
economies  that  can  be  effected  by  use 
of  .\sbestos  materials  that  we  want 
to  stimulate  their  wider  distribution 
through  this  encouragement  to  our 
employees.  By  helping  yourselves,  you 
can   in   this  way,  he'.p  all   industry." 


In  ^evcn  years  the  .salos  to  tourists 
in  Dinver  have  brought  August,  once 
the  iH>orest  in  the  business  man's  cal- 
endar ivext  to  I<ecomb^r,  the  hc'aviest 
in  point  of  .sales. 
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Official    Proposals 


NOTICE   TO    BIDDERS 


On    the     Construction    of  a     ]Ve^   School 

UuildinK   tor   the   Itipon    I  nion   High 

School      District,     San     Joaquin 

County,   California 


Notice  is  hereby  given  by  oraer  of 
the  Board  of  Trustees  of  The  Ripon 
Union  High  School  District  that 
separate  proposals  will  be  received 
at  the  Ripon  Union  High  School 
Building,  located  in  the  Ripon  Union 
High  School  District,  in  the  town  of 
Ripon,  County  of  San  .loaquin.  State 
of  California,  until  Saturilay,  February 
4th,  19a::,  up  to  l  v.  M.,  for  the  fur- 
nishing of  all  labor  and  materials 
necessary  for  the  construction  of  the 
fnliowing  items  in  connection  with 
•  the  gymnasium  for  the  Ripon  Union 
High   School:  ,        ^  . 

1.  Carpentering,  labor,  lumber  ana 
millwork.  .,  , 

2.  Excavating,  concrete,  tile  and 
brickwork. 

3.  Plastering. 

4.  Painting  and  tinting. 

5.  Plumbing  and  sheet  metal  work. 

6.  Electrical    work. 

7.  Roofing. 

The  above  work  is  necessary  for  the 
construction  of  this  gymnasium  build- 
ing in  accordance  with  plans  and 
specifications  on  file,  which  may  be 
seen  at  the  office  of  C.  H.  Young, 
903-4-5  Commercial  and  Savings  Bank 
Building,  Stockton,  California,  the 
authorized    architect    for    tlie    Board. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  de- 
posit for  not  less  than  10  per  cent  of 
the  amount  bid,  and  conditioned  that 
the  successful  bidder  shall  enter  into 
a  contract  in  accordance  with  such 
bid,  and  file  with  said  Board  of  Trus- 
tees a  suretv  bond  to  be  approved  by 
said  Board,  "both  as  to  form  and  sure- 
ties thereon,  within  five  (.5)  days  after 
acceptance  of  his  bid,  which  bond 
shall  be  conditioned  for  the  faithful 
fulfillment  of  the  contract  entered 
into,  and  to  be  for  at  least  fifty  per 
cent  of  the  amount  of  the  contract 
•  price  for  the  work  to  be  done  there- 
under. Upon  failure  of  the  bidder  to 
execute  such  contract  .ind  bond  with- 
in i^aid  five  (."))  days  said  ten  per  cent 
of  the  amount  bid  shall  be  forfeited 
to  said  Hipon  Union  High  School  Dis- 
trict. All  the  work  to  be  done  and 
materials  to  be  furnished  shall  be  in 
.iccordance  with  the  plans  and  speci- 
flcfitlons  herein  specified,  and  all  bids 
hei'-in  ^vlll  be  opened  at  the  hour  of 
1  1'.  M.  on  the  4th  day  of  February, 
1922,  by  HJi'd  Board  of  Trusties  of  the 
};il)on  Union  HiKh  g-fhool  Oistilct.  in 
the  C'unty  of  San  Joaquin,  State  of 
California 

All  bids  must  be  submitted  on 
fonnH  obtained  fr(  m  the  architect, 
j-ald  I'.oard  of  Tru.sties  r<Horvlng  the 
riKht    to    reject    any   :in(l   all    bldw. 

Bv  order  of  the  ISniird  of  Trustees 
of  the  HIpon  Union  High  School  DIs- 
irk-t.  County  of  Saii  Joatiuln,  State  of 
ciillfornla. 

Datid   Jan,   10th,   1922. 

JEAN    W.    MAUD.    President. 
C.     E.     MAI(TINM:I.,LI,     Clerk. 
M.    N.    FftSTKU 
inA    T.    MAUTTV. 
M     J.  COSOItlKK. 


iiiii««    uwTKD    Koit    Kri'riii;\    ami 
si;n\ii  r;         i;«|i  ii'mi;\i'         am) 

lll-.l'IIM.I'.M  A-I'IX^      i'I.A.\T 
,>OTI(  K   TO    t-OKTIIACTOnil 

Officf  r/f  the  H.  <ritiiry  ..f  the  Hor- 
plKil  Cf'niral  Coiiimline  lor  Iht-  couii- 
iicn  of  AmiKlor.  ''oIumji.  <'iiiitra  CohIii. 
Kl  DoriKlo.  Plft<'<  r  Pluinax.  Sacra- 
mi-iilc.  ,Mull<T,  1  ii'Muinlii  .  Yolo  and 
Yuba,   Hiii-rnmenlo   <'liy,  Cniirornla. 

I'urHUxyit  to  an  <>ril<T  of  the  IIok- 
piiril  «Vnlrnl  Commit  lei-  fur  t  h*  nl'ov.> 
niin'ort  loimllpii  <if  «'ii  llforiiln.  mnilf 
and  i<nt«!retl  on  record  on  \Uf  loth  day 
of  January,  1022. 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  under- 
signed up  to  nn«l  not  later  than  the 
hour  of  1::{0  o'clock  I*.  •>!.,  of  the  «th 
day  of  February.  I!t:ii:,  in  the  super- 
visors' room  ot  llio  Sacramento  county 
court  house  building,  Sacramento  City, 
California,  for  the  installation  and 
completion  of  kitchen  and  service 
equipment  and  refrigerating  plant  in 
the  new  Service  Building  at  the  Wei- 
mar Joint  Sanitorium,  located  on  a 
site  about  one-quarter  mile  southwest 
of  Weimar  Station,  in  the  county  of 
Placer,  State  of  California. 

Said  kitchen  and  service  equipment 
and  refrigerating  plant  to  be  con- 
structed and  installed  in  accordance 
with  the  plans  and  specifications  pre- 
pared therefor  by  W.  H.  Weeks,  archi- 
tect, and  adopted  by  the  Hospital  Cen- 
tral Committee  for  the  counties  above 
named,  which  said  plans  and  specifi- 
cations may  be  seen  and  examine'i 
during  oflice  hours  by  intending  bid- 
ders at  the  archit^cts's  office.  3G9  I'ine 
street,   San   Francisco,   California. 

.^11  bids  must  be  accompanied  by  a 
certified  check  or  some  solvent  bank 
in  the  sum  equal  to  10  per  cent  (lO'c) 
of  the  amount  of  bid,  conditioned  that 
if  the  contract  is  awarded  the  party 
submitting  the  accepted  bid  will  enter 
into  contract  and  furnish  such  bonds 
as  may  be  required  by  law,  or  that 
failing  so  to  do,  the  amount  of  sucl; 
check  will  be  forfeited  as  liquidated 
damages  for  such  failure.  All  checks 
must  be  made  payable  to  the  order  of 
R.  E.  Callahan,  Chairman  of  the  Hos- 
pital Central  Committee. 

The  right  is  hereby  reserved  to  re- 
ject any  and  all  bids. 

J'.y  order  cf  the  Hospital  Central 
Committee  for  the  above  named  eleven 
counties. 

R.    E.   CALLAHAN.   Chairman. 
Attest:     W.  A.  RU&SELL,  Secretary. 


NOTICE  IXVITIXG  SEALED  PRO- 
POS.VLS  FOR  THE  COXSTRUCTION 
OF  AN  ELE.MENTARY  SCHOOL 
111  ILDIXG     AT    MERCED 

(l-N(ory.  10-ro«n\  reinforced  concrete 
Htrurtnre;    eiitiinatcd    coHt,    $70,000.) 

NOTICE  IS  HEREBY  GIVEN,  by  the 
l{.-)ard  of  Trustees  of  the  Merced  School 
District  at  Merced,  Merced  County. 
C:alifornia,  that  bids  will  be  received 
bv  said  Hoard  for  the  erection  and 
construction  of  a  new  Elementary 
School  Building  at  Merced  in  said  dis- 
trict 

I'lans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Merced,  or  from  the  Architect,  Norman 
B.  Coulter,  at  46  Kearny  Street,  San 
Francisco,  California.  A  deposit  of 
Ton  (10)  Dollars  will  be  required  for 
each    set    of    plans. 

All  bids  will  be  opened  by  the  said 
I'.oanl  of  Trustees  on  the  4th  dny  of 
February.  10X2.  nt  elubt  o'clock  P.  M.. 
at  the  Crammar  School  Uulldliig  on 
Twenty-second  Street,  and  all  bids 
must  lie  delivered  to  Mr.  J.  Spagnull. 
Clerk  of  said  Board,  before  said  horn, 
enclosed  In  sealed  envelopes  and 
marked  on  the  outside,  "Hlds  for  con- 
struction of  Elementary  School  Build- 
ing   at     Merced." 

All  bids  must  be  accompanied  by  a 
cerllfled  check,  cash  or  a  certincnto  of 
dipiiKlt,  equal  to  ton  per  cent  of  the 
amount  Md:  checks  or  cprtlficates  of 
dep<.flt  to  be  made  payable  to  the 
Board  of  Trustee-^  and  to  be  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  la  accoptod  upon  his  cnter- 
ivg  Into  a  roTitrnct  with  the  salil 
.Scliool  District  and  KlvltiK  smh  boTi.l 
as  may  bo  required  by  law  or  aald 
Board.  .. 

The  Board  of  Trustees  reservea  the 
rlaht    In    reject   any    nnd   n'l    bids. 

J.    W     SfAONOLt, 
Clerk    of    the    Board    of   Truftees   of   the 
Merced     Elementary    School     District, 
Merced.   Merced  County,  California. 


"WANTED    FOR    REFRIGERAT- 
ING   EdllPMENT 


SEALED  PROPOS.A.LS.  indorsed 
"Proposals  for  Refrigerating  and  Cold 
Storage  Plant,  San  Diego,  Calif.,  Speci- 
fication No  4543."  will  be  received  at 
the  Bureau  of  Y'ards  and  Docks,  Navy 
Department,  Washington,  D.  C,  untii 
11  o'clock  A.  M..  February  1,  1022,  and 
then  and  there  publicly  opened,  for 
refrigerating  and  ice  making  equip- 
ment using  as  refrigerant  any  satisfac- 
tory substance  .except  ammonia,  and 
consisting  of  two  motor-driven  com- 
pressors, condenser,  liquid  receiver, 
two  motor-driven  brine  pumps,  a  com- 
bination freezing  and  brine  cooling 
tank  with  expansion  coils,  a  water  pre- 
cooler  tank  with  coils,  brine  agitator, 
water  agitating  system  by  condensed 
air,  core  pump,  automatic  can  filler, 
hand-operated  can  hoist,  automatic 
can  dump  and  ice  chute.  Ice  cans,  oil 
and  scale  traps,  piping  and  other  ac- 
cessories; and  for  cold  storage  rooms 
with  insulation  for  seven  compart- 
ments including  doors,  fioors,  and 
equipment  for  the  storage  and  hand- 
ling of  goods  in  the  Subsistence 
Building  at  the  Naval  Base  (Hospital 
Reservation)  San  Diego,  Calif.  Draw- 
ings and  specification  No.  4543.  may 
be  obtained  on  aplication  to  the 
Bureau,  to  the  Commandant,  Twelfth 
Naval  District,  Custom  House  Build- 
ing, S-an  Francisco,  Calif.,  or  to  the 
Comm.andant.  Eleventh  Naval  District. 
Naval  Base.  San  Diego,  Calif.  Deposit 
of  a  check  or  postal  moiuy  order  for 
$10,  payable  to  the  Chief  of  the  Bureau 
of  Yards  and  Docks,  Is  required  as 
security  for  the  safe  return  of  the 
drawings    and    specification. 

R.    E.   BAKENHUS, 
Acting  Chief  of  Bureau. 
December  19.  1921. 
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NOTICE    TO    CONTR.\CTORS 


(.I'umpinn:    Equipment    nnd    Electrical 
.Vppnrattis) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  at  the  ollice  of 
the  Carmiihael  Irrigation  District,  up 
to  2  o'clock  P.  M.,  of  Saturday,  Feb- 
ruary llth.  1922,  for  furnishing  and 
installrng  pumping  machinery  and 
auxiliary  eciuijiment  and  electrical  ap- 
paratus "in  the  puinjilng  station  of  the 
Cartnichael  Irrigation  District  in  ac- 
ci>rdance  with  p'ans  and  specifications 
heretofore  adoi)ted  by  the  Board  of 
Directors  of  said   District. 

Said  plans  and  specifications  may  be 
Inspected  uimn  application  to  the  un- 
dersigned, or  at  the  office  of  the  Engi- 
neer of  the  District,  Albert  (ilvan.  1029 
Forum-  Building,  S.acraniento,  Cali- 
fornia. 

All  bids  must  be  accompanied  by  cash 
or  certified  check  equivalent  to  at  least 
ten  (10)  per  cent  of  the  amount  of  the 
bid. 

The  contr.vct  will  be  awarded  to  that 
contractor  who  Is  deemed  to  be  the 
lowest    and    best    responsible    bidder. 

The  Board,  however,  reserves  the 
rlRht  to  reject  any  and  all  bids  If  he 
so  desires.  _      _ 

L.   C.   SEARS'. 
Secretary.    Carmlchael    Irrigation    Dis- 
trict, 
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llin«*    ^VWTKII    FOR    CONCRRTB 
STOHEIIOI'SK 

NOTICE    TO    CONTRACTORS 

OFFICE  CONSTUUCTINO  QUAR- 
TEKMASTEU.  FOKT  MASON.  Cnl.— 
Sealed  proposals  for  constructing  a 
concrete  fturehoiisc  at  Lettermnn  (len- 
ern'  llospltnl.  Cnllf  ,  will  be  received 
here  until  Feb  S.  1922.  11  A.  M.  De- 
posit of  $10  required  for  plana  and 
speclflcatlons. 
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Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


CIIICO,  Butte  Co.,  Cal. — Three  rec- 
lamation districts  in  this  section,  act- 
ing jointly,  appropriated  $70,000  for 
drainage  improvements.  Districts  are: 
Butte  Creek  Drainage  District,  Drain- 
age District  No.  200,  and  Butte  District 
No.  100.  Plans  have  been  prepared 
by  J.  M.  Hovv-ells,  engineer  for  District 
No.  100. 


SiTOCKTON,  San  Joaquin  Co.,  Cal.-- 
City  Engineer  W.  B.  Hogan  instructed 
by  Coiincil  to  prepare  plans  for 
bridges  over  Mormon  channel  on  Cen- 
ter street. 


SAN  PEDRO,  Cal.— Until  Feb.  7,  11 
A.  M.,  bids  w+ll  be  received  by  Edw. 
D.  Vincent,  Harbor  Engineer  (City  of 
Los  Angeles),  for  furnishing  and  de- 
livering 62,720  liTi.  ft.  creosoted  piling 
and  60,827  board  feet  creosoted  lum- 
ber. Specifications  may  be  had  from 
the  engineer  at  city  hall,  San  Pedro. 


SAN  FRANCISCO — Lindstrom  &  Fer- 
gensen,  at  $54,899,  submitted  lowest 
bid  to  District  Engineer  C.  H.  Sweet- 
sor,  IT.  S.  Bureau  of  Public  Roads,  881 
Mills  Bldg.,  for  constructing  Klamath 
River  Bridge  about  23  miles  from 
Happy  Camp,  Siskiyou  County.  Other 
bidders:  A.  W.  Kitchen,  $84,7.59.80;  G. 
Pollock,  $61,669;  West  Coast  Construc- 
tion Co.,  $58,935.06;  Wm.  Bruce,  $73,- 
975;  Davidson  &  Nicalson,  $84,126.65; 
Jenkins  &  Elton,  $76,449;  Mercer- 
Fraser  Co.,  $74,680;  Union  Bridge  Co., 
$65,131;  Bordwell  &  Zimme^ma^^,  $68,- 
646;  B.  L.  Burr,  $81,311.30;  Security 
Bridge  Co.,  $72,612;  F.  L.  Smith,  $76,- 
365;  C.  L.  Noel,  $81,980;  F.  H.  Neilson, 
$68,527;    F.     Bryant,    $79,130. 

Structure  will  be  310-ft.  span  with 
plank  floor;  concrete  abutments,  in- 
volving 245  tons  structural  steel;  102 
cu.  yds.  class  A  concrete  and  39  M.  B. 
M.  of  lumber. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Supervisors  reject  bids  for  construct- 
ing reinforced  concrete  revetment  on 
Bodfish  Mill  road  over  Uvas  creek  in 
Supervisor  District  5.  Estimated  cost, 
$3,600.     Irving  Ryder,  county  engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  Engineer  W.  B.  Hogan,  preparing 
estimates  of  cost  for  fill-in  in  McLeod's 
Lake  from  El  Dorado  to  Center  St. 
The  estimates  include  the  dredging  of 
a  portion  of  Banner  Island  to  make  fill. 

VISALIA,  Tulare  Co.,  Cal. — Until 
Feb.  16,  2  P.  M.,  bids  will  bo  receiveu 
by  Geo.  R.  Prestidge,  County  Clerk, 
for  constructing  reinforced  concrete 
wing  wall  extensions  to  Kings  River 
bridge  No.  46,  also  a  concrete  pave- 
ment 20  ft.  wide  for  same;  involving 
28.56  cu.  yds.  Class  A  concrete  in  wing 
extension;  173.10  cu.  yds.  Class  A 
concrete  in  pavement;  400  cu.  yds.  ex- 
cavation in  pavement  extension,  all 
tmaerials  furnished  by  county.  Lau- 
rence A.  Moye,  County  Surveyor. 


IRRIGATION  PROJECTS 


place  about  1200  ft.  open  ditch  in  Oak- 
dale  with  concrete  pipe. 


ROSEVILLB,  Placer  Co.,  Cal.— Rich- 
ard P.  Doolan  heads  the  committtK 
seeking  the  formation  of  irrigation  dis- 
trict comprising  40,000  acres  in  th( 
Itoseville  section. 


LIGHTING  SYSTEMS 


SAN  LEANDRO,  Alameda  Co.,  Cal  — 
City  Trustees  order  installation  of  elec- 
troliers in  Estudillo  Ave.  between  East 
lUh  and  Santa  Rosa  Sts.  R.  H.  Good- 
win, city  engineer. 


SACRAMENTO,  Cal.— City  Commis- 
sion grants  petition  seeking  install- 
ation of  Marbelite  electroliers  in  35th 
St.  between  Sacramento  Blvd.  and  5th 
Ave.,  and  in  3rd  Ave.  between  34th 
and  35th  Sts.  Albert  Givan,  city  en- 
gineer. 


MACHINERY 


TRACY,  San  Joaquin  Co.,  Cal. — 
Tr.'tcy  Electric  Co.,  Tracy,  at  $1,874 
awarded  contract  by  Naglee-Burk  Ir- 
rigation District  to  built  telephone 
line.  H  C.  Ven.sano,  58  Sutter  St.,  San 
Francisco,  bid  $3,467. 


SACRAMENTO,  Cal.— Until  Feb.  11, 
2  P.  M.,  bids  will  be  received  by  Car- 
michael  Irrigation  District  ^or  pump- 
ing machinery  aiid  auxiliary  equip- 
ment and  electrical  apparatus  in  pump- 
ing station.  Plans  may  be  had  from 
Engineer  for  District,  Albert  Givan, 
1029  Forum  Bldg.,  Sacramento.  See 
call  for  bfds  under  ofllcinl  proposal 
isectlon  In  this  Issue. 


OAKLAND,  Cal.— Until  Feb.  9,  12  M., 
bids  will  be  received  by  Eugene  K. 
Sturgis,  city  clerk,  for  furnishing 
saturated  paper  insulated  lead  covered 
combination  cable  for  Are  alarm  pur- 
poses.    Geo.  Mattis,  city  engineer. 


ANAHEIM,  Cal.— Until  8  P.  M.,  Feb. 
9,  bids  will  be  received  by  City  Clerk 
Edw.  B.  Merritt  for  a  500  gallon  cen- 
trifugal pump  installed  on  a  Seagrave 
truck  now  owned  by  city.  Certified 
check    or    bond    for    10%. 


OAKDALE,   Stanislaus  Co.,   Cal.— The 
Oakdale    Irrigation     District    will      re- 


Engineers    and    Contractors 
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Carbide  Flare  Lljjhts  and  Oxy- 
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E.  D.  BULLARD 
268   Market   St.,    San    Franoisco 

Phone    DotiKlna    lltS 


SAN  FRANCISXO— Standard  Under- 
ground Cable  Co.,  First  National  Bank 
Bldg.,  SaT)  Francisco,  awarded  con- 
tract by  Board  of  Public  Works  for 
furnishing  and  delivering  cable  and 
spMcing  materials  under  Contract  No. 
129,  Municipal  Railway  system.  M.  M. 
O'Shaughnessy.    city    engineer. 


RAILROADS 

FRESNO,  Fresno  Co.,  Cal.— Warren 
Construction  Co..  Rialto  Bldg..  San 
Francisco,  and  Journal  Bldg.,  Portland, 
at  approximately  $800,000,  awarded 
contract  by  Minerets  and  Western 
Railroad  Co.,  and  Sugar  Pine  Lumber 
Co.,  to  coTistruct  35  miles  of  railroad. 
T.  L.  Russell,  1514  H  St.,  Fresno,  chief 
engineer  of  Minerets,  and  Elmer  cox. 
First  National  Bank  Bldg.,  San  Fran- 
cisco, president  of  the  Sugar  Pine 
Lumber   Co. 


.SOLANO  COUNTY— A  special  meet- 
ing of  fclockhi.lders  of  the  Western 
I'acitlc  Railroad  has  been  called  in 
New  Vork  lo  approve  expenditures  for 
iiui;ding  exien.'iion  to  present  Sacra- 
mento Northern  lines  to  connect  with 
\ailejc    at    an     estimated    cost    of    Jl,- 


FIRE  EQUIPMENT 


GRASS  VALLEY,  Nevada  Co..  Cal.— 
Until  Feb.  10,  8  P.  M..  bids  will  be  re- 
ceived by  C.  F.  Lobecker,  city  clerk. 
for  furnishing  and  delivering  500-ft. 
21^-in.  double  jacketed  fire  hose,  iTi 
5U-ft.  lengths,  with  and  without  coup- 
lings. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


NEWMAN,  Stanislaus  Co..  Cal. — 
Warren -Construction  Co..  Rialto  Bldg., 
San  Francisco,  at  $144,635.96  submits 
low  bid  to  City  Trustees  for  improving 
ten  blocks  of  streets.  Other  bidders: 
Clark    &    Henery    Construction    Co..    38 

5  Sutter  St..  Stockton.  $153,924.81; 
Federal  Construction  Co..  Call  Bldg.. 
San    Francisco.    $154,233.09;   A.   Telchert 

6  Son.  Ochsner  Bldg..  Sacramento. 
$157,463.01;  Hugh  Crummey.  357  12th 
St..  Oakland.  $161,509.65.  Engineer's 
estimate,  $146,286.83.  Bids  taken  un- 
der advisement.  Project  involves  261,- 
741  sq.  ft.  paviTig  3-in.  black  base.  1>^- 
in.  Warrenite;  132.753  sq.  ft.  paving 
3'i-ln.  black  base  IVj-ln.  Warrenite; 
432,842  sq.  ft.  grading;  81S6  lin.  ft. 
combined  curb  and  gutter;  2519  lin.  ft. 
gutter;  882  lin.  ft.  curb;  64S  lin.  ft.  24". 
696  Hn.  ft.  20".  and  540  lin.  ft.  16"  cul- 
vert: 19.  24"  and  16.  27"  manhole  covers 
and  seats;  8100  lin.  ft.  headers:  2410  sq. 
ft.  6"  cement  concrete  pavement  alley 
approaches;  162  sq.  ft.  6"  cement  con- 
crete drive;  20.430  sq.  ft.  4"  concrete 
sidewa'k;  16.  4-ft.  and  2.  6-ft.  gutter 
bridges:  2440  lin.  ft.  1"  and  564  lin.  ft. 
lu."  electric  conduit.  Concrete  clean- 
out  boxes  are  included  in  total  length 
of  culverts.  W.  R.  Sherman,  town  en- 
gineer. 


CALIFORNIA.— Henry  J.  Kaiser,  l.-^t 
National  Bank  Bldg..  Oakland,  at  $298.- 
"11  40  awarded  contract  by  S^ate  High- 
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way  Commission  to  pave  with  rein- 
forced concrete  .17.6  miles  in  Riverside 
County  between  Whitewater  and 
Kdom. 

Warren  Const  r.  Co..  Rial  to  Bldg.,  San 
Francisco,  at  ?]  90,781  awarded  con- 
tract to  pave  with  asphalt  concrete 
11.5  miles  in  Riverside  County  between 
Edom  and  Indio.  Austin  B.  Fletcher, 
Stale  Highway  Engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Ross  L.  Calfee,  221  S  22nd  St.,  com- 
pleting plans  for  proposed  sewer  for 
San  Pablo  Sanitary  District,  involving 
570  li-n.  ft.  6-in..  1,070  lin.  ft.  8-in., 
2,200  lin.  ft.  10-in.,  4,600  lin.  ft.  15-in., 
1,420  lin.  ft.  21-in.,  and  5,250  lin.  ft. 
24-in.  vitrified  sewer;  45  manholes. 
Bids  win  be  asked  about  March  1. 


VALLEJO,  Solano  Co..  Cal. — Louis 
Tagnon,  Vallejo,  at  $13,326  awarded 
contract  by  council  to  construct  ce- 
ment concrete  sidewalks  in  various  sec- 
tions of  city.  T.  D.  Kilkenny,  city 
engineer. 


FRESNO,  Fresno  Co.,  Cal. — Until  Feb. 
2,  3  P.  M.,  bids  will  be  received  by  R. 
\.  St.  George,  city  clerk,  for  inijiroving 
Olive  Ave  between  Forthcamp  and 
Blackstone  Sts.,  involving  150,932  sq. 
ft.  grading,  106,909  sq.  ft.  asphaltic 
pavement;  9,049  sq.  ft.  concrete  gutter; 
5,014  sq.  ft.  concrete  curb;  10,710  sq. 
ft.  artificial  stone  sidewalks;  634  lin. 
ft.  12-in.  and  99  lin.  ft  18-in.  corrugated 
culverts;  15  manholes  1911  Act. 
•  Separate  bids,  same  date,  for  im- 
proving Calaveras  St.  between  H  and 
Divisadero,  involving  123,825  sq.  ft. 
grading;  115,861  sq.  ft.  asphaltic  pave- 
ment; 8,353  sq.  ft.  concrete  gutter; 
4,555  sq.  ft.  concrete  curb;  68  lin.  ft. 
12-in.  and  208  lin.  ft  18-in  corrugated 
culvert.  6  manholes  1911  Act.  Wm. 
StraTiahan,    city   engineer. 

CALIFORNIA — Following  bids  re- 
ceived by  State  Highway  Commission, 
.Tan.  23,  for  grading  6.1  miles  of  high- 
way in  Santa  Barbara  county  between 
Cuyama  river  and  Buckhom  creek; 
bids  (a)  for  corrugated  metal  pipe;  (b) 
coTicretc   pipe: 

F.    Holandi,    San    Francisco,    (a)    |152,- 
943.90:     (b)     $155,045.        (Informal.) 
Warren    Construction    Co.,     San     Fran- 
cisco,   (a)    $153,256;    (b)    $157,898. 
Maurice    Kyan   &  Son,    (a)    $162,601;    (b) 

$164,835.50. 
Mar.sh     Mros.    &    fJardenler,     (a)     $166,- 

628.50;    (h)    $168,580.70. 
fhadwick  &  Sykes,   (a)   $172,009.08;   (b) 
$177,374. 


Shearer    &    Crowly,    Los    Angeles,     (a) 
$176,875;    (b)    $ . 

B.  B.    Boyd,    (a)    $178,456.50;    (b)    $180,- 

590.10. 
P.    L.    Burr,    (a)     $180,223.70    (b)     $1S1,- 

452. 
W.  A.   Bechtel,    (a)    $183,833;    (b)    $189,- 

323. 
H.    D.    Hoey.     (a)     $185,523;     (b)     $191,- 

404. 

C.  H.     Hudson,     (a)      $186,876.10;      (b) 


(a)      $188,225;      (b) 

$201,636;    (b)    $211,- 

(a)    $204,408.50;    (b) 

(a)   $210,013.50;   (b) 

(a)      $227,492;      (b) 


A.  J.     Fairbanks, 
$196,258. 

Grant    Smith,    (a) 

504. 
Bates    &    Borland, 

$208,425. 
Redmond-Page  Co., 

$212,705. 
W.      P.     Ellington, 

$ . 

Hunter  &  Richardson,  (a)   $268,931;   (b) 

$275,622. 
Hard    Bros.,    Ripon,     (a)     $272,528;     (b) 

$276,100. 
Engineer's     estimated,     (a)     $189,666; 
(b)    $190,505.50. 

Com.mission  will  furnish  reinforcing 
steel,  cement,  corrugated  metal  pipe 
and    reinforced    concrete    pipe.      Austin 

B.  Fletcher,    state    highway    engineer. 
NOTE — Quantities     involved     in     this 

project  published  in  report  of  Jan.  7th. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
Feb.  14,  2  P.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  for 
fencing  both  sides  of  state  highway  be- 
tween Freshwater  Lagoon  and  Orick, 
county    surveyor. 


LOS  ANGELES,  Cal. — James  Martin, 
789  Lyon  St.,  has  been  awarded  con- 
tract at  $21,426.94,  for  grading  a  20- 
acre  tract  at  Hillhurst  and  Franklin 
Aves.  Construction  of  curb,  sidewalks 
and  sewers,  and  surfacing  streets  will 
come  up  later.  George  W.  Tuttle,  532 
Mason  Bldg.,  engineer.  Grading  of 
about  5  miles  of  streets  in  Tr.  4511. 
comprising  160  acres  at  NE  corner 
Western  and  Manchester  Aves.,  has 
been  staMed  by  force  account  under 
direction  of  Engineer  Tuttle.  Carlin 
G.  Smith  is  the  subdivider.  Streets 
will  be  oiled  and  curb  and  sidewalks 
will    be    put    in    later. 


OROVILLE,  Butte  Co..  Cal.— City  En- 
gineer S.  J.  Norris,  preparing  speci- 
fications for  curbs,  gutters  and  side- 
walks in  Oak  and  TMno  Sts.  between 
Montgomery  and  High;  I.,incoln  St., 
Robinson  to  High;  First  Ave.  between 
Montgomery  and  Robinson;  2nd  Ave. 
between     Montgomery     and     High,     and 


Veatch      St.    between      Robinson      and 

Osage    A  vs. 

SAN    DIEGO,   Cal.— Geo.    R.   l^aiey.   Owl 

Drug  Bldg..  submitted  only  bid  at  $10,- 

515    for    grading    portion    of    Esoondido 

to   Del   Mar  road.      Bid   rejected   by   the 

Supervisors. 


POMONA,  Cal. — Proceedings  are  be- 
ing started  for  improving  7  streets  in- 
volving about  473.442  sq.  ft.  5-in.  con- 
crete pavement  and  6600  lin.  ft.  ce- 
ment curb.  F.  C.  Froehde,  City  Engi- 
neer. 


MONTEREY,  Monterey  Co.,  Cal.— 
Council  declares  intention  to  improve 
Carmelito  Ave.  between  Munras  Ave. 
and  Cass  St.,  grading,  paved  with  de- 
composed granite,  concrete  curbs  and 
gutters.      Res.    No.    1610. 

Intention  declared  to  make  similar 
improvements  in  Eldorado  St.  between 
Munras  Ave.  and  Pacific,  with  four 
catchbasins  with  12-in.  connections  to 
existing  storm  sewer.  Res.  No.  1609. 
Improvement  Act.  1911.  Protests  Feb. 
7.      H.   D.   Severance,   city  engineer. 

MERCED,  Merced  Co.,  Cal. — Petitions 
for  paving  portions  of  13th,  14th  and 
15th  Sts.  in  West  Merced  are  being 
circulated. 


HERMOSA  BEACH,  Cal.— Geo.  R. 
Curtis,  2440  E  26th  St..  Los  Angeles, 
awarded  contract  for  paving  with  3-in. 
Willile  10th  and  Uth  Sts.  between 
Prospect  Ave.  and  east  city  limits,  in- 
volving 23,060  sq.  ft.  and  lltli  Place  in- 
volving 7530  sq.  ft.  Curtis  also  award- 
ed contract  on  bids  received  several 
months  ago  for  paving  Bay  View  Dr. 
%\  ith  3-in.  Willite.  Victor  H.  Stahtli. 
City   Engineer. 


PASADENA,  Cal. — Council  declares 
intention  to  construct  8-ln.  vitrified 
pipe  sewers  in  Mountain  St.  and  L! 
other  streets,  14-ln.  sewer  in  Allen  .-Vve., 
16-in.  sewer  in  Mountain  St.  and  20-in. 
sower  in  Allen  Ave.,  flush  tanks  anil 
manholes.       1911       Act.  Approximate 

quantities  are:  20,964.27  ft.  8-in.,  2298.1 
ft.  14-in.,  1402  ft.  16-in.  and  392. u7  ft 
20-in.  vitrified  glai;od  pipe.  18  llu.sli 
tanks  and  85  manholes.  E.  R.  Dewey, 
City   Engineer. 


LOS  ANGELES,  Cal— K.  N.  Girard. 
115  N.  Glesa  St.,  awarded  contract  at 
about  $65,000  for  gratling  and  Improv- 
ing the  streets  In  a  subdivision  on  a 
continuation  of  Hollywood  Blvd.  at 
Harper  siding  for  L.  B.  Wood.  -Approx- 
imately 90,000  cu.  yds.  of  dirt  will  l)e 
moved. 


TheyVe  Good  Mixers — 

Not  just  because  we  say  so,  but  because 

The  Stewart  Concrete  Mixers 

do  till'  work  qiiifkly,  do  it  well,  and  pfivc  no 
trouble.      BoaidcH,    they're    priced     right. 

Carried    In    Stock    by 

SMITH-BOOTH-USHER  CO, 

('onlraclors'  mid  Itulnstrial 
Equipment 


:'l.'M-23s    Ci-ntrnI    Ave. 


nxj*  FiiAivrisro 

60-60    Kromonl    St 


Model  "V  0-00."  without       <i/iin  no 

track    loader    *^JU.UU 

— Alao    In— 

.\I<iilil  "Tl.  0-00,"  with   track   loader,  en 
I>iicllv   7  eu.   ft     of  loose  CAdO  ftfl 

inal.Mlnl    per   batch ^0'*U.UU 

Mix!.  1  •'Tl,   U-IHl."  with    track    loiiilcf.    <-n- 

pnclty    9   cu.    ft.   nf   loose       Conn  00 

material    per   batch ^/UU.UU 

All  with  ItorcuteM  Gas  Engine! 
Mounted 
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HERMOSA  BEACH,  Cal.— Olmsted  & 
Gillelen,  HollinKsworth  Bldg.,  bos  An- 
geles, consulting'  enginoer.s,  submitted 
to  City  Trustees  a  report  on  proposed 
new  outfall  and  sewage  disposal.  They 
recommended  extension  of  present  out- 
fall to  a  point  1%  mile  south  of  present 
terminus,  construction  of  settling 
basins  and  spreading  of  effluent  over 
tract  of  land  to  be  purchased  by  city. 
Estimated  cost,  $70,000.  No  action 
taken. 


FRESNO.  Fresno  Co.,  Cal. — County 
Surveyor  Chris.  P.  Jensen,  preparing 
specifications  for  paving  Shaw  and 
Citrus  Aves.,  portions  of  county  high- 
way  system. 


OAKLAND,  Cal. — Council  declares  in- 
tention to  improve  portions  of  "Walnut 
St.  between  90th  and  96th  Aves.,  in- 
volving 37,163  sq.  ft.  of  grading;  1,314 
lln.  ft.  of  concrete  curb;  2,728  sq.  ft. 
of  concrete  gutter;  18,318  sq.  ft.  of  oil- 
macadam  pavement;  6,450  sq.  ft.  of 
cement  sidewalk.  Geo.  Mattis,  city  en- 
gineer. 


PHOENIX,  Ariz.- — "Warren  Bros.  Con- 
struction Co.  of  Phoenix,  awarded  con- 
tract for  paving  "Westmoreland  St.  in- 
volving 49.72  scjT^yds.  cement  concrete 
pavement  at  $2.38  yd.,  1600.19  sq.  ft. 
bitum.  base  with  asphaltic  concrete 
top  at  $2.38  yd.;  1649.92  sq.  yds.  grad- 
ing at  32c  yd.,  971.88  lin.  ft.  combined 
cement  curb  and  gutter  at  $1.50  ft. 
and  incidental  items.  The  same  com- 
pany was  awarded  contract  for  paving 
Buchanan  St.  involving  4066.23  sq.  yds. 
cement  concrete  base  with  bitulithic 
top  at  $2.77  yd.,  14.76  sq.  yds.  concrete 
pavement  at  $2.77  yd.,  4080.99  sq.  yds. 
grading  at  35c  yd.,  2034.21  lin.  ft.  com- 
bined cement  curb  and  gutter  at  $1.50 
ft.   and    incidental    items. 


EL  MONTE,  Cal. — Council  declares 
intention  to  improve  portions  of  Main, 
Kauffman  and  Esmeralda  Sts.,  and. 
Monte  Vista  St.,  First  St.,  El  Monte 
Ave.,  Railway  St.,  Depot  St.,  Mountain 
View  Ave.,  Granada  Ave.  and  two  alleys. 
Main  St.  will  be  paved  with  6-in.  con- 
crete and  other  streets  with  5-in.  con- 
crete curbs,  sidewalks  and  gutters;  1911 
Act.      Protests  will  be   heard  Feb.   2. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— No  bids  received  by  trustees  for 
paving  with  2-course  oil  macadam  por- 
tions of  Elm  St.  and  Eureka  Ave.; 
estimated  cost  $20,000.  Work  post- 
poned indefinitely.  W.  S.  Farley, 
Monadnock  Bldg.,  San  Francisco,  city 
engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
lentil  Feb.  21,  10.30  A.  M.,  bids  will  be 
received  by  A.  L.  Banks,  city  clerk,  for 
paving  Commerce  St.  between  Market 
and  "Weber;  Su^iter  St.,  AVeber,  Channel 
and  Miner  Ave.  between  Stanislaus 
and  Aurora  Ave.  W.  B.  Hogan,  city 
engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Council  petition!  to  pave  streets  in 
Plain's  Addition,  namely:  El  Dorado 
St.,  Hampton  Ave.,  Hunter  and  Ellis 
Sts.      W.    B.    Hogan,    City    Engineer. 


FRESNO,  Fresno  Co.,  Cal. — Thomp- 
son Bros.,  1514  H  St.,  at  $1,229,  submits 
low  bid  to  city  council  to  construct 
6-ini.  vitrified  sewer  in  portio,ns  of 
Adams  St.  and  Braly  Ave.  Bids  taken 
under  advisement.  "Wm.  Stranahan, 
city   engineer. 


ANAHEIM,  Orange  Co.,  Cal.— Until  8 
P.  M.,  Feb.  9.  bids  will  be  received  bv 
City  Clerk  Edw.  B.  Merritt  for  con- 
structing sewers  in  North  Palm  and  a 
large  number  of  other  streets  under 
bond  issue. 


BERKELEY.  Alameda  Co.,  Cal.— 
Council  petitioned  to  pave  Telegraph 
avenue  from  Oakland-Berkeley  city 
limits  to  Sather  Gate  at  Telegraph  and 
Allston  Way.  C.  L.  Huggins,  City  En- 
gineer. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
City  Trustees  declare  intention  to  im- 
prove I^ewis  and  Mitchell  avenues,  from 
Holly  Boulevard  to  south  boundary  of 
"Hollywood;"  grading,  concrete  curbs 
and  sidewalks,  paving  with  oil-sur- 
faced macadam.  1911  Act.  Protests 
Feb.  6.      R.  H.  Goodwin,  City  Engineer. 


HEMET,  Riverside  Co.,  Cal. — City 
council  votes  to  lay  proposition  of 
paving  various  streets  on  the  table  for 
6  months.     F.  "W.  Stetson,  city  engineer. 


EUREKA,  Humboldt  Co.,  Cal.— Coun- 
cil declares  intention  to  construct  12- 
ft.  wood  sidewalks  in  portions  of  J  and 
Hawthorne  Sts.  Harry  H.  Hannah, 
city   engineer. 


SAN  FRANCISCO— City  Engineer  M. 
M.  O'Shaughnessy  completes  specifica- 
tions to  improve  Surrey  St.  between 
Castro  and  Diamond,  estimated  cost, 
$1100,  involving  187  lin.  ft.  granite 
curbs,    2244    sq.    ft.   asphaltic   pavement. 

Specifications  also  completed  to  im- 
prove Surrey  St.  between  Diamond  and 
point  275.98  ft.  southwest,  estimated 
cost  $1850,  involving  236  lin.  ft.  con- 
crete curbs,  2868  sq.  ft.  asphaltic  pave- 
ment and  1196  sq.  ft.  vitrified  brick 
pavement. 

BANNING,  Riverside  Co.,  Cal. — Until 
8  P.  M.,  Feb.  14,  bids  will  be  received 
by  City  Clei'k  Theo.  Backus  for  paving 
portions  of  Ramsey  St.  and  San  Gor- 
gonio  Ave.,  about  1  mile,  with  cement 
concrete  5  in.  and  6  in.  thick  and  con- 
structing cement  curb;  1911  Act.  Paul 
E.  Kressly,  H.  "W.  Hellman  Bldg.,  Los 
Angeles,   City   Engineer. 


CALIFORNIA. — State  Highway  Com- 
mission orders  completion  of  plans  for 
state  highway  between  Weaverville 
and  Redding  via  Buckhorn  Ranch  and 
Tower  House. 


FRESTMO,  Fresno  Co.,  Cal. — Council 
declares  intention  (Res.  No.  1311)  to 
improve  portions  of  McKinley,  Carmen, 
Home.  Mora,  Pine,  Florodora,  Linden, 
Lucerne  Lane,  Echo  Ave.,  A  St.,  etc., 
involving  761,185  sq.  ft.  grading,  448,- 
742  sq.  ft.  asphaltic  pavement;  46,937 
sq.  ft.  concrete  gutter,  25,635  sq.  ft. 
concrete  curb;  96,516  sq.  ft.  artificial 
stone  sidewalks;  1,535  lin.  ft.  12-in.  and 
112  lin.  ft.  18-in.  culvert;  32  manholees; 
720  lin.  ft.  4-in.  sewer  pipe.  1911  Act. 
Protests  Feb.  9.  "Wm.  Stranahan,  city 
engineer. 


FORTUNA,  Humboldt  Co.,  Cal. — 
Bonds  of  $15,000  voted  to  pave  four 
city  blocks.  F.  A.  McKee,  Town  Engi- 
neer. 


PHOENIX,  Ariz.— Bids  will  be  called 
for  at  once  tor  construction  of  160 
miles  of  county  highway  under  the  $4,- 
500,000  additional  bond  issue  voted  by 
Maricopa  County.  Bids  will  be  taken 
on  five  types  of  paving — cement  con- 
crete, Warrenite  bitulithic  on  bitum, 
concrete  base;  asphalt  concrete  on 
bitum  concrete  base;  Warrenite  on 
compressed  filled  broken  stone  founda- 
tion and  asphalt  concrete  on  com- 
pressed filled  broken  stone  foundation. 
A.  F.  Jones.  517  W.  Washington  St.. 
Phoenix,  Chairman   of  Commission. 


ANAHEIM.  Cal.— Until  S  P.  M.,  bids 
will  be  received  by  City  Clerk  Edw.  B. 
Merritt  for  drilling  a  well  16-in.  di- 
ameter and  335  ft.  deep  for  city  water 
system.  Certified  check  or  bond  for 
10%. 


BA.NN'IXG,  Riverside  Co.,  Cal.— Until 
8  P.  M.,  Feb.  14,  bios  will  b<»  received 
by  City  Clerk  Theo.  Backus  for  paving 
portions  of  Ram.-^ey  street  and  San 
Gorgonio  Ave.  with  cement  5  In.  and 
6  in.  thick  and  con.'jtructlng  cement 
curb.  Paul  E.  Krest^ly,  H.  W.  Hellman 
Bldg.,  Los  Angeles,  city  engineer.  The 
length  of  street  to  oe  paved  is  about  1 
mile.  Proceedings  under  1911  Act,  bonds 
to  be  assumed  under  1915  Act.  Con- 
tract will  involve  about  83,9H0  sq.  ti. 
6-in.  and  35,41*0  sq.  ft.  5-in.  concrete 
pavement,  499  lin.  ft.  curb  and  5600  cu. 
jds.    excavation. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
L.  L.  Page,  728  Bissel  Ave.,  at  $3,300 
awarded  contract  to  construct  concrete 
pavement  for  lennis  courts  in  vicinity 
of  the  City  Hall. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
City  Council  orders  bids  received  for 
paving  47th  St.,  18  ft.  wide  with  5-ln. 
asphalt  pavement.  H.  D.  Chapman. 
Ciiy  Engineer. 


SACRAMENTO,  Cal.— T.  M.  Burns, 
2207  N  St.,  Sacramento,  at  $12.40  ft., 
submits  low  bid  to  supervisor's  for 
constructing  Sec.  3,  Highway  14,  known 
as  River  road,  a  distance  of  2.056  ft. 
Project  involves  537  cu.  yds.  concrete. 
Only  other  bidder,  General  Construc- 
tion Co.,  Sharon  Bldg.,  San  Francisco, 
$13.60  ft.  Drury  Butler,  county  sur- 
veyor. 


STOCKTO.V.  San  Joaquin  Co.,  Cal.— 
Council  declares  intention  to  construct 
lateral  sewers  with  wye  brancnes, 
curved  branches,  house  branches,  man- 
hole with  and  without  automatic  tlush- 
ers  in  Yosemite  St..  b3tween  Church 
and  Washington  and  in  Sonora  and 
Church  stroet,s.  between  San  Jose  and 
Stockton  streets.  1911  Act.  Protests 
Feb.  21.     W.  B.  Hogan.  City  Engineer. 


LOS  ANGELES.  Cal. — Ordinance  or- 
dering construction  of  the  Arroyo  de 
la  Sacatella  storm  sewer,  a  $2,500,000 
project,  has  been  passed  by  council 
and  a  call  for  bids  wi!l  be  issued 
shortly.  Contractors  will  be  given 
about  60  days  to  figure  the  work.  Pro- 
ceedings are  under  the  Vrooman  Act. 
The  district  embraces  about  16  sq. 
miles  in  Hollywood  and  the  western 
part  of  the  city.  Main  lines,  not  in- 
cluding connections  to  catchbasins. 
will  total  vabout  SO. 678.71  ft.,  part  of 
which  will  be  monolithic  reinforced 
concrete  and  part  reinforced  concrete 
pipe.  Approximate  quantities  of  mono- 
lithic drains  are  as  follows:  6  ft.  3-in. 
diameter,  2389.9  ft.;  6  ft.  6-in.,  600  ft.; 
6  ft.  9-in.,  797.07  ft.;  7  ft.,  2453.46  ft.; 
7ft.  2-in.,  1492.84  ft.;  8  ft.,  2557.19  ft. 
Reinforced  concrete  pipe:  6  ft.  di- 
ameter. 4435.44  ft.;  5  ft  6-in.,  2007  ft.; 
5  ft.  3-in.,  6023.64  ft.;  5  ft.,  4345.93  ft.; 
4  ft.  9-in.,  678  ft.;  4  ft.  6-ln.,  3750.3  ft.; 
4  ft.  3-in.,  3414.68  ft.;  4  ft.,  1651.86  ft.: 
3  ft.  9-in.,  3605.86  ft.:  3  ft.  6-in.,  2203.63 
fl.;  3  ft.  3-in..  4947.55  ft.;  3  ft..  1575.76 
ft.,  33  in.,  1187. SI  ft.;  30  in.,  3896.29  ft.; 
27  in.,  1991.29  ft.;  24  in.,  3416.53  ft.; 
special  section — A.  1919.04  ft.;  B,  2132.- 
2S  ft.;  C,  4938.17  ft.;  D,  1491.52  ft.;  E. 
671.73  ft.:  F,  5S64.05  ft.;  G,  1144.33  ft.: 
Hv  136S.05  ft.;  I,  785.98  ft.  In  addition 
to  constructing  drains  and  catchbasins 
there  wV.l  be  a  large  amount  of  paving, 
curb  and  sidewalk  work  in  the  nature 
of   repairs. 


BAKERSFIELD.  Kern  Co..  Cal  — 
Until  5  P.  M..  Feb.  6.  bids  will  be  re- 
ceived by  City  Clerk  V.  Van  Riper  for 
constructing  8-in.  and  6-in.  vitrified 
pipe  sewers  in  Sixth  St.  and  11  other 
streets  in  sewer  district  No.  46;  also 
for  constructing  6-in.  vitrified  pipe 
sewer  In  two  alleys  in  sewer  district 
No.   49;   1911  Act, 
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MONTEREY,  Monterey  Co.,  Cal. — 
Council  plans  paving  of  Franklin  St. 
Type  of  pavement  yet  to  be  deter- 
mined. Concrete  and  asphaltic  paving 
have  been  discussed  but  no  decision 
made.     H.   D.   Severance,   city  engineer. 


CHICO,  Butte  Co.,  Cal. — Chas.  Self. 
403  Ash  St.,  Chico,  at  $3,496  awarded 
contract  by  High  School  District  to 
pave  driveway  at  new  hish  school. 
Other  bids:  T.  H.  Polk,  ?3,496;  Ernest 
Gressler,    $4,188. 


PHOENIX,  Ariz. — Until  2  P.  M.,  Feb. 
6,  bicis  will  be  received  by  Maricopa 
County  Hicrbw.'iy  Commission,  517  W. 
Washington  St.,  Phoenix,  Ariz.,  for 
constructing  160  miles  of  paved  high- 
way comprising  uncompleted  portion 
of  the  original  highway  program. 
Final  payment  has  been  made  by  the 
bond  buyers  on  the  $4,500,000  bond 
issue  voted  tor  completion  of  the 
highway  system  and  the  money  is  now 
available.  Plans,  specifications  and 
profil»!S  .-ire  on  tile  at  the  office  of  the 
commission.  Specifications  and  forms 
of  proposals  may  be  obt.ained  from 
commission  on  payment  of  $5.  Ccrtitiert 
check  on  some  bank  of  state  of  Ari- 
zona or  cash  deposit  for  57c  reqUTred 
with  each  bid.  Bids  will  be  taken  on 
five  types  cf  paving:  cement  concrete; 
bituminous  concrete,  base  with  War- 
renite-bilulithic  or  asphaltic  concrete 
top;  and  compressed  filled  broken  stone 
foundation  with  Warrenile-bitulithlc 
or  asphaltic  concrete  top. 


SACRAMENTO,  Cal.  —  Council  de- 
clares intention  to  improve  8th  Ave. 
from  tewer  In  44th  to  45  St.,  removing 
and  constructing  new  concrete  side- 
walks, constructing  8-in.  vitrified 
sewer  with  5  6-in.  wyes,  2  coTicrete 
manholes;  45th  St.  between  Sth  Ave. 
and  45th  St.,  constructing  vitrified 
sewer  with  10  6-in.  wye*<,  1  concrete 
manhole;  9th  Ave.,  45th  to  Stockton 
Boul..  vitrified  sewer  with  15  6-ln.  wyes. 
2   concrete   manholes.      Protests   Feb.   9. 

Intention  declared  to  improve  28th 
between  Y  St.,  to  2nd  Ave.,  concrete 
curbs  and  gutters,  4  cast  iron  gutter 
drai-ns.  2  concrete  manholes,  recon- 
structing 1  concrete  manhole;  vitrified 
sewer  with  21  6-ln.  wyes;  grading  and 
paving  with   5V^-in.  asphaltic  concrete. 

Intention  declared  to  improve  alley 
between  .1  and  K.  21st  and  22nd  Sts., 
constructing  2  concrete  catchbaslns. 
reconstructing  1  manhole;  grading  and 
pavinB  with  5-ln.  hydraulic  concrete. 
Albert  GIvan,  city  engineer. 


OAKLAND,  Cal.— Until  Feb.  2.  12  M., 
bids  will  be  received  by  Eugene  K. 
Sturgls,  city  clerk,  for  Improving  10th 
St.  between  Jefferson  and  Market,  In- 
volving 707  Un.  ft.  concrete  curb;  1.519 
sq.  ft.  concrete  gutter  and  21,101  sq. 
ft.  asphaltic  concrete  pavemeTJt.  Geo. 
MattlB.  city   engineer. 

PAN  FKAN<IS('0 — Wm.  Vander  Hol- 
len.  8S1  Mills  Hldg..  at  ?:i'.i.4M  submits 
low  bid  to  District  EnKln<'«r.  U.  S 
lUireriu  of  I'uiillf  UojkIh.  for  construct- 
•ng  Klamath  Itlvcr  road,  Toe-Bar  Sec- 
tion, approxlmiiti-ly  ;i.4  mlN-H.  Involving 
MB  Hta.  cK-arlng;  40,000  ru.  yds.  un- 
rlHHHllWd  exnivutlon;  2.640  b<i  ft.  log 
cribbing;  336  lln.  ft.  tImliiT  bridging 
.nnd  1.622  lln.  ft.  corrugated  metal  pipe 
rulviTts.  Oth<r  lilildcrH  were:  H.  P. 
Ho.-y  I43.4UU;  Th<  o  ManltoH.  $40,922.60; 
Wm.  1«.  Arn«li.  rM.f.76.70;  Bluke  A 
M«nnny.  $42,292.10;  V.  I.  Burr.  $50.- 
242  60  K.  K.  Crow.  $49,«97.HO;  Merccr- 
Fr.'K-r  Co.,  $45,038;  I'.  L.  Hmllh.  $46,- 
■i.ih  nil  i;  A.  Mllnr,  $44.049  30;  J  Wllms- 
hursl.     |11.47f..40;     K      Bryant. $12. 61>». 

PETALUMA.  Bonomn  Co..  Cnl  — Klec- 
ilon  held  to  decide  quMtlon  of  form- 
ing I'rtiilnmft  Munlelpiil  Wnlir  Din- 
trlrt  rarrlort  by  volo  of  503  to  3J2.  Ac- 
cording  «"  plft""  "f  Engln<«rH  Howe  <k 


Peters,  24  California  St.,  San  Francis- 
co, project  involves;  Construction  of 
earth  fill  dam,  1400  ft.  long  on  crest, 
80  ft.  high  to  contain  approximately 
olO  cu.  yds.  earth;  3  diversion  dams  on 
surge  of  creeks;  several  miles  of 
concrete  lined  canals;  1,000,000  gal. 
daily  capacity  sand  filter  plant  and  a 
pipe  line  (type  ot  pipe  yet  to  be  de- 
termined) 26,000  ft.  long,  16-in.  in 
diameter. 


MILL  VALLEY,  Marin  Co.,  Cal. — 
Tonn  Trustees  reject  bid  of  Downer 
&  Mcro,  Richmond,  at  $198,166,  for  im- 
proving portions  of  Cascade  Drive,  Old 
Mill,  Josephine  and  Eugene  Sts.,  Ethel 
and  Moline  Aves.,  etc.,  by  grading,  pav- 
ing with  5-in.  hydraulic  concrete,  corru- 
gated pipe  culverts,  etc.  Work  in- 
definitely postponed.  J.  C.  Oglesby, 
Cheeda  Block,  San  Rafael,  town  en- 
gineer. 


BAKERSFIELD,  Kern  Co..  Cal. — 
Lloyd  S.  Stroud,  Bakersfleld,  at  $2,- 
302.11  awarded  contract  by  council  to 
construct  sewers  in  District  48.  Other 
bidders:  M.  P.  Camper.  $2,662;  Valley 
Constr.  Co.,  $3,469.15;  W.  J.  Schmidt, 
$3,231.45. 

Weitzel  &  Larsen,  Bakersfleld,  at 
$693.80  awarded  contract  to  construct 
curbs  and  sidewalks  in  Spruce  St. 
Only  other  bidder.  Valley  Constr.  Co., 
$806.12. 

Bid  of  Fred  W.  Nighbert,  Bakers- 
field,  at  $4,035,  only  bid,  for  grading, 
oiLng,  screening  and  constructing 
gutters  in  Parkway  between  Oleander 
and  C  street,  taken  under  advisement. 
W.  Clarke,  City  Engineer. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Until  Feb.  21,  10.30  A.  M.,  bids  will 
be  leceived  by  A.  L.  Banks.  City  Clerk, 
for  iniproving  Commerce  St.,  between 
Market  and  Weber  Ave.,  and  Channel 
and  Miner  Ave.,  between  Stanislaus 
and  Aurora  Ave.,  involving  removal 
of  2,779  sq.  ft.  basalt  paving  blocks. 
638  cu.  yds.  excess  yardage  to  be  wast- 
ed; 5.511  .sq.  ft.  basalt  blocks  to  be 
reh'id;  18,258  sq.  ft.  paving,  average 
4-ln.  thick,  asphaltic  concrete  laid  on 
blocks;  38,317  sq.  ft.  asphaltic  con- 
crete pavement,  6  -in.  thick  laid  on 
sub-grade.  W.  B.  Hogan,  City  Engi- 
neer. 


OROVILLE,  Butte  Co.,  Cal. — J.  A. 
Huntington,  Oroville.  at  $10,755,  only 
bidder,  awarded  contract  by  super- 
visors to  pave  with  asphalt  macadam 
6.47  miles  of  Cohasset-Kichardson 
Springs  road.  Harry  H.  Hume,  county 
road   engineer. 


BAKEUSFIIOLITT  Kern  Co.,  Cal.— 
City  Engineer  W.  Clarke  Is  preparing 
specifications  for  sidewalks  and  curbs, 
where  not  already.  In  K  street,  belwocii 
4th  and  10th;  L  St.,  between  4th  and 
California;  M  St.,  between  Sth  and  14lli 
Sts.;  north  side  4th,  Chester  Ave.,  to 
L  St.;  6th,  6th  to  7th;  9th,  10th  and 
nth  Sts..  Chester  to  M  St.;  14th.  K  lo 
M  Sis.;  Chester  Ave.,  (oast  side)  4tli 
lo  16lh.  Plans  appioyed  for  paving 
Pfmrer  Si.,  botwe.n  King  and  cnxt 
city  limits  and  Kentucky  St..  between 
I'.akt-r  and  (Jiigc  Sis.;  Kentucky  St. 
will  be  pav<fl  full  width  with  War- 
ronlto;  Sumner  St.  with  18-fl.  strip 
Wnrrenlte. 


SANTA  ANA.  Oranffft  <'o.,  Cal. — 
Pernrl  Barnell,  630  K.  Washington 
St.,  Ornngo,  awarded  contract  for  con- 
Ktructlng  vltilflcd  pipe  sewers  l.i 
(JrcenloHf  and  other  streets  Involving 
2486  ft.  H-ln.  pipe  nt  88c  ft..  2820  Jl. 
6-ln.  pipe  nt  76c.,  6  manholes  at  $46 
eiioh,  2  (lush  tanks  nt  $K6  i<ach  and  2 
l.inip  holes  at   $10  each. 


Huntington  Park  in  Road  Improve- 
ment District  No.  200,  with  6-in.  ce- 
ment concrete  base  witii  2-in.  asphalt 
concrete  surface;  curb,  gutter  and  re- 
inforced   concrete    culverts. 


CULVER  CITY,  Cal.— Braun,  Bryan 
&  Austin,  Inc.,  1680  Fourth  St.,  Santa 
Monica,  submitted  low  bid  for  con- 
structing portion  of  sewers  to  be  built 
under  $75,000  bond  issue,  involving  (a) 
1442.95  ft.  8-in.  pipe  at  76i^c  ft.;  ( b) 
337.36  ft.  12-in.  pipe  at  99c  ft.;  (c)  8 
manholes  at  $85  each;  (d)  1  flush  tank 
at  $85.  Bids  taken  under  advisement 
Koebig  &  Koebig,  Title-lnsurunce 
Bldg.,  Los  Angeles,  Consulting  Engi- 
neers. 


PAVING    BRICK    STANDARDIZED 


Specifications  of  the  National  Paving 
Brick  Manufacturers  Association  for 
vitrified  brick  pavements  on  streets 
and  highways  are  now  undergoing  re- 
vision, preparatory  to  early  publica- 
tion. 

The  revision  comes  as  the  result  of 
recognized  trends  in  modern  engineer- 
ing practice,  and  was  determined  upon 
by  members  of  the  National  Associ- 
ation in  their  annual  meeting  held 
December  6  and  7  in  Pittsburgh. 

The  revision  will  consist  in  extend- 
ing the  present  specifications  and  re- 
arranging several  sections  so  as  to 
make  the  grouping  more  systematic. 
The  revised  specifications  will  include 
all  that  is  included  in  the  present 
volume,  with  the  addition  of  two  new 
provisions. 


PROTECTION     OF     HIGHWAYS 


The  California  Highway  Commission 
has  received  a  copy  of  a  Resolution 
adopted  by  the  San  Bernardino  County 
Board  of  Supervisors  whicli  reads  as 
follows: 

•Be  it  Resolved:^That  the  Board  of 
Supervisors  of  San  Bernardino  County, 
State  ol  Californi.a.  in  regul.ir  session 
this  3rd  day  of  January  1922.  that  we 
do  protest  the  further  issuance  ol 
licenses  or  franchises  to  Trucking  and 
Stage  lines,  to  tr.ivel  over  the  High- 
ways of  thi.s  county,  until  the  fees 
charged,  or  taxes  p.ald  by  said  Trans- 
portation Companies,  are  sulllciently 
high,  and  do  be.ir  a  Just  proportion  of 
the  e.\i)enses  in  maint.iining  our  High- 
way." 


IMPERIAL    VALLEY    HIGHWAY 
CONSTRICTION 


IvO.S  ANGELK.S.  CrI,— Or>o.  R.  Curtis. 
2440  E.  26lh  St.,  nwftrrted  ronlr«ot  nt 
$20,600     for     paving     Fli)r<no»'     Ave.     nt 


Another  long  step  towards  the  com- 
pletion of  a  State  highway  from  Saiv 
Ilernardino  to  the  edge  of  the  Irrigated 
section  of  the  Imperial  Valley  was 
taken  by  the  California  Highway  Com- 
mission at  its  meeting  in  .Sacramento, 
January  19,  when  oontrticts  were  let 
on  a  29  mile  section  between  White- 
water and  Indlo.  The  first  section  17 
miles  long  between  Whitewater  and 
ICdom  was  let  to  Henry  J.  Knlser,  on 
a  concrete  speclflcntlon  five  Inchi's 
thick,  sixteen  feet  wide  reinforced.  The 
I'ontraol  price  was  $2!i8,011.  and  the 
.state  to  furnish  materlnl  to  cost  $211,- 
892.  The  adjoining  section  of  12  miles 
was  awarded  to  the  Warren  Constuc- 
ilon  Conipnny  on  an  asphaltic  concrete 
l>as«  speclflcatlon  of  equal  width  and 
thickness. 

The  contractor's  bid  was  $190,781 
and  the  Slnti-  will  furnish  materials 
to   cost    $S1.439. 

By  dividing  the  work  Into  two  con- 
tracts the  Commission  Is  nblc  to  effect 
a  financial  saving  and  a  shortening  of 
the  construe' loll  prrlod  by  four  months, 
and  will  nlsi)  have  an  unexcelled  op- 
portunity to  test  two  competitive  types 
of  highway  construction  under  pnrnllol 
condltlona   of    trafllc,    soil    and    climate. 
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Contracts    Awarded    Liens, Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN    FRANCISCO     COUNTY 


The    following-    is 

an    index    fc 

r    the 

contracts  for  this  issue. 

No. 

Owner 

Contractor 

Amt. 

237 

U.    of    C. 

Owner 

850 

23S 

Link 

Cohn 

750 

239 

Goldberg 

Wagner 

19000 

240 

Rosenthal 

Steiger 

3800 

241 

Windeler 

Owner 

12000 

242 

Nelson 

Owner 

4000 

243 

Nelson 

Owner 

4000 

244 

Nelson 

Owner 

4000 

245 

Curran 

Coburn 

18463 

246 

Same 

Musto 

7718 

247 

Tltlow 

Goldfjn 

4500 

248 

Same 

Jensen 

26000 

249 

Same 

Scott 

4250 

2.50 

Fennone 

Malthies 

941 

251 

Helgesen 

Matthias 

941 

252 

Gray              ^^ 

Owner 

3750 

253 

Diettin          ""^ 

Wiander 

4000 

254 

Bianchini 

Giusti 

750 

255 

Joseph 

Nicholls 

19000 

256 

Schaefer 

Bos 

7187 

257 

All    Saints 

Meyer 

5800 

258 

Anderson 

Owner 

6000 

259 

Thomson 

Reedy 

2975 

260 

Same 

Same 

892r. 

261 

Rome 

Owner 

900 

262 

Daly 

Owner 

500 

263 

Sceley 

Owner 

500 

264 

Samuels 

Owner 

16000 

265 

Sierra 

Hinson 

lOOOU 

266 

Crown 

Hoin 

525 

267 

MuUer 

Owner 

9000 

268 

Taylor 

Grahn 

2000 

269 

Dempsey 

Coburn 

lOOn 

270 

Heyman 

Owner 

600  0 

271 

Hir&ch 

Berge 

500 

272 

Scheper 

Anderson 

700  0 

273 

Lincoln 

Hamill 

30000 

274 

DeJucchi 

Devencenzi 

1500 

275 

Mf-ran 

StM-agor 

50T) 

276 

Dahl 

Dahl 

7000 

277 

Cullen 

Owner 

1000 

278 

McCutchen 

Hamill 

4000 

279 

Morris 

Morris 

9500 

280 

Nelson 

Nelson 

5600 

281 

Loewe 

Martin 

8346 

282 

Same 

Stube 

855 

283 

S'aunier 

Owner 

1500 

284 

Lutticken 

Owner 

12000 

285 

Johnson 

Owner 

7000 

286 

Cohen 

Hanson 

7000 

287 

Phelan 

Owner 

14000 

288 

Phelan 

Owner 

20000 

289 

Cochran 

Owner 

;i.:!00 

290 

Rossi 

Owner 

1500 

291 

Exclusive 

Brass 

1696 

292 

McLean 

McLean 

4000 

293 

Swift  ■ 

Gibson 

4000 

294 

Tilhon 

Farnocchia 

11315 

295 

"Wood 

Dunn 

60000 

296 

Colbert 

Lynch 

1000 

297 

Kluge 

Kushenshuh 

3000 

298 

McCay 

Owner 

1000 

299 

DixoTi 

Bosworth 

1000 

300 

Anderson 

Meyer 

23200 

301 

Boyle 

McCabe 

1875 

302 

Moeller 

Leigh 

3200 

303 

McCutchen 

Hamill 

4825 

304 

Trenear 

Lacey 

14500 

305 

Associated  Oil 

Owner 

975 

306 

Hind 

Hind 

24000 

307 

Hind 

Hind 

4000 

308 

Thurber 

Hamill 

20000 

309 

Wilson 

Olson 

3000 

310 

Hippely 

Owner 

2000 

311 

Kirby 

Owner 

5000 

312 

Wood 

Thorup 

5000 

311! 

Paragon 

O'Neill 

4000 

314 

Joseph 

Nichols 

19220 

315 

Jorgonsen 

Owner 

6000 

316 

Gawthon-.c 

Meinberger 

15000 

317 

Dairy 

Morton 

6500 

No. 

Owner 

Contractor 

Amt. 

318 

S.    K.    Invst. 

M on son 

38-. 00 

319 

Little 

Owner 

30OO 

320 

Winner 

Owner 

•UTOv 

321 

Fossellus 

Owner 

3000 

322 

Holt 

Owner 

8000 

323 

Bridglord 

Owner 

46')0 

324 

Kosskamp 

Munster 

900-1 

325 

Saari 

Owner 

3TOi/ 

326 

Realty 

Hoxton 

3000 

327 

Rumpf 

Vukicevich 

23693 

328 

Congdon 

.lohnson 

30000 

329 

Mack 

Barrett 

1000 

330 

Hind 

Hind 

40O'i 

331 

Kicrnan 

Inlaid 

1045 

332 

Livenais 

Hansen 

12000 

I'KRMITS 

ALTERATIONS 

(237)  NW  CALIFORNIA  AND  MAPLE 
Move  partitions  and  re-arrange 
rooms,    plastering,    etc. 

Owner — University  of  California,  Ber- 
keley. 

Architect — Owner. 

Day's  work.  5850 


Add 


ADDITION 

(238)      NO.     3139     JACKSON     ST. 

sun   porch   to   residence. 
Owner — A.    Link,    112    Market    St.,    San 

li'r.ancisco. 
Architect — None. 
Contractor — Cohn      &      Nordstrom,    110 

Sutter    St.,    San    Francisco.  $750 


STORE 

(239)  S  MISSION  200  W  Sixth.  Two- 
story   brick   store. 

Owner — Garrett  M.  Goldberg  Co.,  1099 
Folsom  St.,  San  Francisco. 

Architect — None. 

Contractor — Geo.  Wagner,  251  Kearny 
St.,    San    Francisco.  $19,000 


RESIDENCE 

(240)      E    TWENTY-SIXTH   AVE    120    N 

Lake.        Two-story    and      basement 

frame  residence. 
Owner— Sigmund    Rosenthal,    2460    Lake 

St.,    San    PYancisco. 
Architect — None. 
Contractor — H.      Steiger,    1630      Haight 

St.,  San  Francisco.  $3800 


RESIDENCE 

(241)  VV  TENTH  AVE  366-8  N  Balboa. 
Two-story  and  basement  frame 
residence. 

Owner — Wm.   F.   Windeler. 

Architect — August    Nordin,    Mills    Bldg  . 

San   Francisco. 
Day's  work.  $12,000 

DWELLING 

(242)  E  FORESTSIDE  50  S  UUoa.  Two 
story    and    basement    frame    dwlg. 

Owner — F.    Nelson      &    f^ons.      2      West 

Portal   Park,   San   Francisco. 
Architect — None. 
Day's  work.  $400i> 


DWELLING 

(243)       W    WAWONA   50   N   Ulloa. 

Story  frame  dwelling. 
Owner — F.    Nelson      &    t.ons.      2 

Portal   Park,   San   Francisco. 
Architect — None. 
Day's   work. 


Olu-- 
Wesi 

$4000 


DWELL1N(; 

(244)       \V    W  A  WON  A    4;"^ 

story   frame  dwelling. 
Owner — F.    Nelson      &    Sons.      2 

Portal    Park.   San   Francisco 
Architect — None. 
Day's   work. 


nioa.      One- 


$400(1 


RECORDED 

CARPENTER.    ETC. 

(245)      S    GIfARY     137-6     W    Mason     vV 
106xS     137-6.       Carpenter    and    mill 
work  for  theatre  building. 
Owner — Curran   Theatre,   Ellis   St.   near 

Stockton    St..   San    Francisco. 
Architect — Alfred    H.    Jacobs,    110    Sut- 
ter St.,  San   Francisco, 
('ontractor — Ira    VV.    Coburn,    180   Jessie 

St.,  San  Francisco. 
Filed  Jan.   20.  '22.     Dated  Jan.   19,  '22. 

(Composition     roof    on $2^47.25 

Standing     trim     on 5000. Ou 

Completed     and     accepted....    6000.00 

Usual    35    days 4615.75 

TOTAL  COST,  $18,463.00 
Bond,  $18,463.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit  forfeit, 
none.      Plans  and   specifications   filed. 


(216)      MARBLE    WORK   ON   ABOVE. 

Contractor — Joseph  Musto  Sons-Keenan 
Co.,    535    North    Point    St.,    S.    F. 

Filed  Jan.  20,  '22.     Dated  Jan.   19.  '22. 

'/i    work    in    place.- $3000.00 

Completed    and    accepted 2788.1J0 

Usual     35     days 1929.50 

TOTAL   COST.    $7718.u0 

Bond,    limit,    forfeit,    none.      Plans    ant: 

specifications  filed. 


APARTMENTS 

(247)  S  BUSH  77-6  W  Leavenworth 
S  ]37-6x\V  30.  Structural  steel  and 
irom  work  for  four-story  apart- 
ment house. 

Owner — John  O.  Titlow,  1129  Bush  St.. 
San    Francisco. 

Architect — M.  V.  Politeo,  1st  National 
Bank    Bldg..    San    Francisco. 

Contractor — Golden  Gate  Iron  Works, 
1541    Howard    St.,    San    Francisco. 

Filed  Jan.  20,  '22.     D.ated  Jan.   17.  '22. 
On   1st   and    15th   of  each   month      7.'>% 

Usual    35    days 25% 

TOTAL   COST.   $4500 

Bond.     $2250.         Suretiesfi     Alfred       H. 

Vogt  and  Geo.  Walcom.     Limit.  90  days. 

Forfeit,    $10.      Plans    and    specifications 

tiled. 


(248)  EXCAVATING,  G  Jl  A  D  I  N  G  , 
concrete,  cement  floor,  carpenter, 
mill,  glazing,  patent  chimneys, 
hardware,  lath  and  plaster,  etc.,  on 
above. 
Contractor — G.  1\  W.  Jensen,  320  Mar- 
ket St..  San  Francisco. 
Filed  Jan.   20.  '22.     Dated  Jan.   14.  '22. 

Payments    same   as    above 

TOTAL  COST.  $26,000 
Bond,  $13,000.  Sureties.  Jno.  A.  Gren- 
nan  and  Geo.  W.  Hooper.  Limit.  125 
days.  Forfeit.  $10.  Pians  and  speci- 
fications filed. 


(249)      PLUMBING.     GAS     FITTING     <i- 

sewerage   on   above. 
Contractor — Scott     Co..    243    Minna    St.. 

San   Francisco. 

i'ayments    same    as    above 

TOTAL  COST.  $4250 
Bond.  $2125.  Sureties.  Wm.  P.  Scott 
;Mid  H.  M.  Van  Pelt.  Limit.  50  days 
after  notified.  Forfeit,  $10.  Plans  and 
specifications    filed. 


MOVING.    ETC.    RESIDENCE 

(L'50>  NO.  131  PARKHILL  AVE.  Mov- 
ing, raising-,  etc.,  of  two-story  and 
basement     frame    residence. 

Owner — Wm,  and  Ellen  Fennone.  Prem. 

Architect — Lewis  M.  Gardner,  924  Pine 
St..    San    Francisco. 

Contractor — Henry  C.  Matthles  and 
(Seo.   Gate..    180    Jessie    St..   S.    F. 
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Filed  Jan.   20,   '22.        Dated  Nov.   29,   '21 

Completed   and   accepted $941 

TOTAL  COST,  $941 
Bond.  J471.  Surety,  Jas.  S.  Fennell 
and  H.  X.  Larsen;  limit,  60  days;  for- 
feit, none.  I'lans  and  specifications 
filed. 

NOTE — Permit      reported      Jan.       12, 
1H22,   No.   110. 


MOVING.    ETC.    RESIDENCE 

(251)      NO.      127      PARK      HILL,      AVE. 

Moving:    and    raising    of    two-story 

frame    residence. 
Owner  —  Anton    and    Christina    Helge- 

sen,  premises. 
Architect — Lewis   M.    Gardner,    924   Pine 

St.,    San   Francisco. 
CcTtr.TCtcr — Henry      C.      Matthies      and 

Geo.    Gale,    180   Jessie   St..   S.    F. 
Filed    Jan.    20.    "22.      Dated    Dec.    10,    '21 

Completed   and   accepted $941 

TOTAL  COST,  $941 
Bond,  $471;  sureties,  Jas.  S.  Fennell 
and  H.  N.  Lar.<=en;  limit  60  days;  forfeit 
none.      Plans   and    specifications   filed. 

NOTE — Permit  reported  Jan.   12,  1922, 
No.  109. 


PERMITS 

FRAME  DWELLING 

(252)  W  TWENTY-SECOND  AVE 
124-5  N  Cabrillo  One-story  and 
basement  frame  dwelling. 

Owner— Alfred  J.  Gray.  763  11th  Ave., 
San    Francisco. 

Architect — None. 

Day's  work.  $3750 


FRAME    DWELLLNG 

(253)      \V     THIRTY-EIGHTH    AVE     125 

N  Fulton.     One-story  and  basement 

frame   dwc-Uing. 
Owner — Mrs.    E.    Diettin,      70      Bernard 

St.,  San  Francisco. 
Plans   by  Owner. 
Contractor — Mr.   Wiander,   41    Coleridge 

St.,  San  FrancLsco.  $4000 


ALTERATIO.NS 

(254)      NO.       311       WASHINGTON       ST. 

Alter  for  restaurant. 
Owner — Bianchini      &      Ramaziotti,    309 

Washinpton  St..  San  Francisco. 
Architect — None. 
Contractor — S.    A.    Giusti,    617    Sansome 

St.,  San   Francisco.  $750 


REI'AIRS 

(255)  SW  GOLDEN  GATE  AVE.  AND 
Hyde.     Repair  Hrc  damage. 

Owner — Joseph  Estate  Co.,  310  Califor- 
nia St.,  San   Francisco. 

Architect — T.  Paterson  Ross.  310  Cali- 
fornl.a  St.,   San    Francisco. 

Contractor — II.  D.  NIcholls,  1381  Stev- 
enson St.,  San  Francisco.         $19,000 


iti:<  oitDKii 

lilOHIDI'  .\<l'; 

CJ5«)      .>■•   (;UI:K.\    T"      W      I'lirce    30x50. 
All    work    for    two-.s.ory   and    base- 
ment  frame    residence. 
Owner — Adam    Schaefer.    3252    16th    St.. 

Son   Francisco. 
ArchlKTl — Frederick      W.    Quandt.    Mo- 

nadnock    BIdg..    San    Francisco. 
<'otitraftrir--G<"»rK»-'      A.       Bos,      Hearst 

iiUlg.,  San   Francisco. 
Filed  Jan.   21,  '22.     Dated   .tan.   4,  '22. 

Frame    up     25% 

Planter    completed    2570 

Completed    and    accepted 26% 

Unual    35    days 257, 

TOTAL  <'OST.  $7187 
Bond,  12594.  Huretlen.  T.  E.  Treacy 
and  •!>.  C.  Mc(.'ttbe.  Limit,  100  dayH. 
Frdfelt,  none.  Planii  nnd  Npiflflcailons 
tiled. 

NOTE:  — Pirmlt       report.  <i       .lan.     11. 
15»22.  No.  87. 

RESIDENCE 

(257)  N  WALLKU  20(5-8  \N  .Ma«onlc 
W  2B  N  137-«.  All  work  for  elffht- 
room  rcnldcnce. 

Ownrr— The  Rector,  Wardens  and  Ves- 
try of  All  Hnlnts  Church,  promises. 

Architect — Plans   by   contractor. 


Contractor — Meyer    Bros.,     3326     Geary 
St.,    San    Francisco. 

Filed    Jan.    21,    '22.      Dated    Jan.    7,    '22 

Frame   up    $1450 

Brown  coat  mortar  on 1450 

Completed  and  accepted 1450 

Usual   35  days 1450 

TOTAL    COST,    $5800 

Bond,    surety,    none.       Limit    90    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

NOTE — Permit  reported  Jan.  19,  1922, 

No.   212. 


FLATS 

(258)      E    ATALAY'A    TERRACE    188-11 

N  Fulton.  Two-story  and  basement 

frame   (2)   flats. 
Owner — O.   E.   Anderson,   483    15th  Ave., 

San  Francisco. 
Architect — None. 
Day's  work.  $6000 


DWELLING 

(259)  N  BOSWORTH  25  E  Couvier. 
One-story  and  basement  frame 
dwelling. 

Owner — H.  S.  Thomson,  677  12th  .Vve.. 
San   Francisco. 

.\rchitcct — None. 

Contractor — Wm.  M.  Reedy,  267  Ells- 
worth  St.,    San    Francisco.  $297.') 


DWELLINGS 

(260)  E  COUVIER  50  and  75  N  Bos- 
worth  and  NE  Couvier  and  Bos- 
worth.  Three  one-story  and  base- 
ineni    frame  dwellings. 

Owner — H.  S.  Thomson,  677  12th  Ave.. 
San   Francisco. 

Architect — None. 

Contractor — Wm.  M.  Reedy,  267  Ells- 
worth St.,  S.  F.  $2795  each 


ALTERATIONS 

(261)      NO.  80  EDDY.  Minor  alterations 

and   changes  in  restaurant. 
Owner — M.    D.    Rome,    Premises. 
Architect — None. 
Dny's  work.  $900 


GARAGE 

(262)      N   IVY      AVE    140    W      Franklin. 

One-story   frame   private   garage. 
Owner — Mrs.    0|.    Daly,    335    Grove    St.. 

.San  Francisco. 
Architect — None. 
Day's   work.  $500 


RETAINING    WALL, 

(263)      .MW  JONES  AND  SACRAMENTO. 

Reinforce  retaining  wall. 
Owner — .7.    B.    Seeley.    2306    Geary    St.. 

San  Francisco. 
.Architect — None. 
Day's   work.  -  $500 


FLATS 

(264)  N  LAKE  32-6  E  27th  Ave.  Two 
two-story  and  basement  frame  (2 
In  each)   flats. 

Owner— N.  Samuels,  159  Parker  Ave.. 
San   Francisco. 

.\rchltict — Mel  I.  Schwartz.  1202  Ne- 
vada Bank   HWIm:..  San  Francisco. 

Not   Let   Yet  $3000   each 


BAKERY 

(265)  S  MINNA  175  W  Sixth.  One- 
s'ory  reinforced  concrete  Class  C 
bakery. 

Owner — .Sierra  Investment  Co.,  Room 
318.    26   Montgomery   St..   S.    F. 

Arrhllef  t — Arthur  S.  Bugbee.  26  Mont- 
gomery  St.,   .S.in    Francisco. 

Contractor — L.  A.  Illnson.  Room  318. 
26  Montgomery  J-M.,  S.  F.         $10,000 


.MAUgUEK 

(266)      NO.      968   MARKET.        Construct 

maniuee. 
Oivncr — Crown   Drug  Co.,  Premises. 
Architect — None. 
Contractor— Tbi'o.   S.   Holn.   1729  Wosh- 

Inglon  St..  Han  Francisco  |52.> 


FLATS 

(267)      E      NINETEENTH    AVE      250    N 

Fulton.      Two-story    and    basement 

frame   (2)   Hats. 
Owner — Martin    Muller,    271    23rd    Ave.. 

San  Francisco. 
Architect — None. 
Day's  work.  $9000 


DWELLING 

(268)  S  POWERS  175  E  Mission.  Two 
story  and  basement  frame  dwelling 

Owner — M.    Taylor,   Cr.    Contractor. 

Architect — None. 

Contractor — Wm.  H.  Grahn,  2840  Bry- 
ant  St.,   San   Francisco.  $2000 


REPAIRS 

(269)      NO.    1601-1603      REVERE      AVE. 

Repair  fire  damage  to  flats. 
Owner — Mr.     Dempsey,     180    Jessie    St., 

San   Francisco. 
Architect — None. 
Contractor — Chas.     Coburn,     180    Jessie 

St.,  San  Francisco.  $1000 


FLATS 

(270)      NE     TWENTY'-THIRD     AVE     & 

Irving.      Two-story    and    basemenl 

frame  (2)  fiats. 
Owner — Oscar      Heyman    &      Bro.,    742 

Market  St.,   San   Francisco. 
Architect — None. 
Day's   work.  $6000 


ALTERATIONS 

(271)  NO.  1221  TWENTY-NINTH  AV. 
Alterations  and  changes  on  in- 
terior  of   residence. 

Owner — Alphonse    Hirsch,    Premises. 
Architect — None. 

Contractor — Julius  Berge,  1234  30th 
Ave.,  San  Francisco.  $500 

FLATS 

(272)  E  TWENTIETH  AVE  100  N 
Balboa.  Tw^o-story  and  basement 
frame    (2)    flats. 

Owner — Angela  and  Carl  H.  Scheper, 
483  7th  Ave.,  San  Francisco. 

Architect — None. 

Contractor — O.  E.  Anderson,  483  15th 
Ave.,  San  Fr.ancisco.  $7000 


CHURCH 

(273)      SW     CLEMENT    ANR    THIRTY- 

flrst  Ave.     One-story  and  basement 

frame  church. 
Owner —  Lincoln      Park      Presbyterian 

Church,   Premises. 
Architect — Wythe     &     McCall,     Central 

Bank   Bldg.,  Oakland. 
Contractor — Thos.    Hamlll.    6140    Geary 

St.,  San  Francisco.  $30,000 


ALTERATIONS 

(274)      NO.    4  84    FRANCISCO   ST.     Alter 

Hats 
Owner — P.    Delucchl,    Premises. 
Architect — None. 
Contractor — Devencenzl       Bros.,       1071 

Unlop   St.,   San    Francisco.  $150(.' 


.VLTERATIONS 

(275)  NO.  2437  MISSION  ST.  Re- 
arrange   for    delicatessen    store. 

Owner — Mr.s.    M.    Moian,    Premises. 

Architect — None. 

Contractor — .1.  B.  Spragor,  387  Cole- 
ridge   St  ,    .San    Francisco.  $500 


FLATS 

(276)      S  0.\K      111-3    W   Central      Ave. 

Two-story  and  basement  frame  (2> 

Huts. 
Owner — E.   L.   Dnhl,   246   2nd   Ave.,  S.   F. 
Architect — E.   Dahl,   246    2nd   .\ve.,   S.   F. 
<  onlraclor — E.   Dahl.   246   2nd   Ave.,  San 

Francisco.  $7000 


ADDITION 

(277)  VV  TWENTY-FIRST  AVE  50  N 
Irving.  Add  two  rooms  to  dwell- 
ing. 

Owner — Richard  ("ullen.  1289  21st  Ave.. 
Han  Frnnclsco 

Architect — None. 

I.">ay'f<    work  $1000 
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DWELLING 

(278)  W  TENTH  AVE  275  N  Clement. 
One-story  and  basement  frame 
dweUing. 

Owner — Lettie  D.  McCutchen,  745  Sut- 
ter St.,  San  Francisco. 

Architect — None. 

Contractor — Thos.  Hamill,  6140  Geary 
St.,    San    Franci.'-co.  |400U 


RECOllDED 

DWELLING 

(279)  E  WESTWOOD  DRIVE  and  E 
line  Lot  28  BIk  3165  SW  135  NE 
89.344  NW  99.699  Ptn.  Lots  27  and 
28  Blk  3165,  Westwood  Park.  All 
work  for  one-story  frame  dwelling 
Owner — Gordon    W.   Morris,    132   Judson 

Ave..   San    Francisco. 
Architect — Ida    F.    McCain,    318    Kearny 

St.,   San   Francisco. 
Contractor — Linnie    Morris,    132    Judson 

Ave.,   San   Francisco. 
Filed  Jan.  23,  '22.     Dated  Jan.   19,  '22. 

Frame    up    and    enclosed ?2375 

Brown    coated    2375 

Completed  and  accepted 2375 

Usual    35    days 2375 

TOTAL  COST,  ?9.T0it 
Bond,  limit,  forfeit,  none.  Plans  and 
snecilications,  none. 


DWELLING 

(280)  S  15  FEET  LOT  2  and  N  15  feet 
Lot  S  Blk  STfl,  Westwood  Park. 
All  work  for  one-story  and  base- 
ment frairie  dwelling. 
Owner — Hans  and  Esther  E.  Nelson, 
1375  Plymouth  Ave.,  San  Francisco 
Architect — Chas.  F.  Strothoff,  2274  15th 

St.,   San   Francisco. 
Contractor — Nelson       Bros.,      1375    Ply  ■ 

mouth   Ave.,   San   Francisco. 
Filed  Jan.  23,  '22.     Dated  Jan.  12,  '22. 

Frame    up   and    enclosed $1400 

Brown     coated     1400 

Completed    and    accepted 1400 

Usual    35    days 1400 

TOTAL  COST,  ?;5600 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


FRAME    BliDG. 

(281)      NW       TWELFTH       AVE       AND 
Fulton  W  92-6xN  25.     All  work  ex 
cept    plumbing,    heating,    painting, 
electric    wiring,    shades    and    light 
fixtures     for     one-story     and     attic 
frame  building. 
Ov,'ner — Wm.  G.   Loewe. 
Architect — E.    A.    Neumarkel,    544    Mar- 
ket  St.,   San   Francisco. 
Contractor — Wm.  Martin,  180  Jessie  St., 

San   Francisco. 
Filed  Jan.  23,  '22.     Dated  Jan.  21,  '21. 

Frame    up     $1564 

Ready    for    plaster IKE'S 

Inside   and   outside  plaster   on..    1565 

Completed    and    accepted iSi^b 

Usual    35    days 2(r8'7 

TOTAL  COST,  $8346 
Bond,  $4173.  Sureties,  Fred  Walpert 
and  Edwin  T.  Peterson.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE — Permit  reported  Jan.  19,  1922 
No.    222. 


(2S2)      PLUMBING,    SEWERING,    ETC., 
on  above. 

Contractor — Stube  &  Griflin. 

Filed  Jan.  23,  '22.     Dated  Jan.  20,  '22. 

Roughing    in    completed $381.55 

Completed    and    accepted 260. (TO 

Usual    35    days 214.00 

TOTAL   COST,    $855.55 

Bond,  $430.     Surety,  Fidelity  &  Deposit 

Co.      Limit,    70      days.      Forfeit   ,    none. 

Plans  and  specifications  filed. 


DWELLING 

(283)      S  BRUNSWICK  238  W  W^hittier. 

One-story      and      basement      frame 

dwelling. 
Owner — August    Saunier,    5496    Mission 

St.,    San    Francisco. 
Architect — None. 
Days   work.  $i500 


FLATS 

(284)  NW  CABRILLO  AND  J^F- 
teenth  Ave.  Two-story  and  base- 
ment  frame    (4)    flats. 

Owner — Charles  J.  Luttlcken,  %  archi- 
tect. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 

Days  work.  $12000 


FLATS 

(285)      W     FOURTEENTH    AVE.     25     S 

Cabrillo.     Two-story  and   basement 

frame  (2)  fiats. 
Owner — Nels    P.    Johnson,    1934    Folsom 

St.,  San  Francisco. 
Arch  itect — None. 
Days  work.  $7000 


SERVICE  STATION 

(286)   SE   GEARY   AND   SEVENTH 

Ave.        One-Story      frame      service 

station. 
Owner — Ida  Anne  Cohen,  Hobart  Bldg., 

SaTi    Francisco. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,    San    Francisco. 
Contractor   —   Fred     L.      Hanson,      251 

Kearny  St.,   San  Francisco.       $7000 


APARTMENTS 

(287)      E    FUNSTON   AVE.    200   N    Anza. 

Two-story  and  basement  frame   i4) 

apartments. 
Owner — P.     J.     Phela-n,     1706     Anza    St., 

San   Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

Saw    Francisco. 
Days  work.  $14000 


APARTMENTS 

(288)  SE  LAKE  AND  TWE.N'TY- 
fourth  Ave.  Three-story  and  base- 
ment   frame    (6)    apartments. 

Owner — P.  J.  Phelan,  1706  Anza  St., 
San    Francisco. 

Architect — A.  H.  Knoll,  1023  Hearst 
Bldg.,   San   Francisco. 

Days  work.  $20,000 


ALTERATIONS 

(289)      NO.    218    LAKE.       Altering    and 

remodeling   for   2   flats. 
Owner — Charles   W.   Cochran,   218   Lake 

St.,  San  Francisco. 
Architect — Walter  King,  312  Call  Bldg.. 

San    FraTicisco. 
Days   work.  $3S00 


DWELLING 

(290)  NO.  1298  REVERE  AVE.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Salvadore  Rossi,  1296  Revere 
Ave.,  San  Francisco. 

Architect — None. 

Davs  work.  $1500 


ALTERATIONS 

(291)  NO.  115  STOCKTON.  Altera- 
tions   and    changes    for    store. 

Owner — Exclusive  Cutlery,  115  Stock- 
ton   St.,    San    Francisco. 

Architect — H.  Vollmer,  Flood  Bldg., 
San  Francisco. 

Contractor — Braas  &  Kuhn,  1917  Brya-nt 
St.,   San    Francisco.  $1696 


DWELLING 

(292)      W     SEVENTEENTH    AVE.     275 

N  Fulton.     One-story  and  basement 

frame    dwelling. 
Owner — A.  M.   McLean,   761   17th   Ave. 
Architect — None. 
Contractor — R.    A.    McLean.    180    Jessie 

St.,  San  Francisco.  $4000 


DWELLING 

(293)      W    THIRTY-SECOND    AVE.    330 

S    Lincoln     Way.       One-story     ar.d 

basemenit    frame    dwelling. 
Owner— Ed.     Swift,     1372     Mission     St.. 

San    Francisco. 
Architect— R.     N.     Gibson,     55     5th     St.. 

San    Francisco. 
Contractor — R.    N.    Gibson.    .'>.'.    5th    St., 

San   Francisco.  $400'i 


APARTMENTS 

(2'Ji)      S     EIGHTEB.VTH       155     E    Noe. 

Two-story  and  basement  frame  (it 

apartments. 
Owner— Mrs.  Tllhon,  %  architects. 
Architects — Rlghetti    &    Hlrschfeld,    12 

Geary  St.,  San  Francisco. 
Contractor — Farnocchia      &      Co.,      1814 

Powell  St.,  San   Francisco.       $11315 


APARTMENTS 

(295)  NW  FRANKLIN  AND  JACK- 
son.  Four-story  and  basement  re- 
inforced   coTicrete    (8)    apartments. 

Owner — Meyer  Wood,  %  S.  N.  Wood, 
4th  and  Market  Sts.,  San  Francisco. 

Architect — W.  D.  Schmolle,  40  Mont- 
gomery St.,  San   Francisco. 

Contractor — Joseph  Dunn,  Montgomery 
St.,  San  Francisco.  $60,000 


REPAIRS 

(296)      SO.   743-59  GOUGH.     Repair  fire 

damage   to   store. 
Owner — P.    J.    Colbert,    Room    334,    185 

Stevenson    St.,   San   Francisco. 
Architect — None. 
Contractor — P.  J.  Lynch  &  J.  A.  Bryant, 

Room    334,    185    Stevenson    St.,    San 

Francisco.  |1000 


STORE 

(297)      S    OCEAN    AVE.    25     E    Capitol. 

One-story   frame  store. 
Owner — Geo.    Kluge. 
Architect — Plans    by    contractors. 
Contractors — Kusbenshuh    &    Morrison. 

180  Jessie  St.,   S.   F.  $3000 


ALTERATIONS 

(298)      NO.    1190    STANYAN.      Alter    for 

2    flats. 
Owner — Mrs.       Fredora      McCay,       1219 

Shrader  St.,  San  Francisco. 
Architect — None. 
Day's    work.  $1000 


EXCAVATION 

(299)     NO.  138  TURK.     Excavate  u-nder 

sidewalk;    build    retaining   wall. 
Owner — Mrs.    Ema   Dixon,    88    Turk   St., 

San    Francisco. 
Architect — None. 
Contractor — W.     C.     Bosworth     (Supt), 

2764    McAllister    St.,    S.    F.  $1000 


I»WELLINGS 

(300)  E  TWENTY-THIRD  AVE.  250. 
275,  300  and  325  N  Fulton.  Four 
2-story  and  basement  frame  dwell- 
ings. 

Owner — J.  Anderson,  423  16th  Ave..  San 
Francisco. 

.\rchiteci — H.  C.  BaumaTin,  251  Kearny 
St.,   San^  Francisco. 

Contractor — Meyer  Bros.,  5326  Geary 
St.,   San    Francisco.  $5800   each 


RECORDKD 

ALTEli.\T10NS 

(301)      NW    KEARNY    AND  r-QLl'MBrS 

Ave|      Alterations    of    sidewalk. 
Owner — Josephine    C.    H.    Boyle. 
-Vrchilecl — Smith    O'Brien.    742    Market 

St..  San  Francisco. 
Contractor   —    Daniel    C.    McCabe,    Call 

Bldg.,  San  Francisco. 
Filed  Jan.  24,  '22.     Dated  Jan.  23,  '22. 

Coimpletcd     and    accepted $1406 

I'.^ual   35   days.   Balance 25% 

TOTAL  COST.  $18V.^ 
Bond.  $940.  Sureties,  A.  Lynch  and  W. 
A.  MacDonald.  Limit,  30  days.  Forfeit. 
$10.      Plans   and   specifications   filed. 


FRAME    STOKE    BLDG. 

(oC2)      S    CLEMENT    85    E    26lh    Ave    K 

25xS    100.      All    work    for   one-siory 

Iraine  .store  building. 
Owner — Gustave   Moeller,   2665   Clement 

Si.,   San    Francisco. 
.\rehiLect — None. 
Contractor — David  Leigh.  840  44th  Ave. 

S:in    Francisco. 
FiUd   Jan.   24.  '22.      Dated  Jan.   16.  '22. 

Frame    up     $800 

L'.rown    coated     80t' 
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Completed     800 

Usual    35    days 800 

TOTAL  COST.  $3200 
Uond,  none  Limit.  60  days.  Forfeit, 
plans    and    t  pecitications.    none. 

NOTE — J'ermil  reporiid  Dec.  30,  1921, 
No.    3]  51. 


UUNGALOVV 

(303)      W    TENTH   AVE    275   N   Clement 
N   25xi:;o.      All    work   for   one-story 
and  .basement   bungalow. 
Owner — Lettie   D.   McCutchen,    745    Sut- 
ter St.,   K-an   Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St..  San   Francisco. 
Filed  Jan.   24.  '22.     Dated  Jan.  23,  '22. 

Kough    frame    up    if  1500 

Brown    coated     150u 

Job     Fnished      li'lOTi 

Lsual     35     days 82.) 

TOTAL  COST,  $482.7 
Uoiid.  none.  Limit,  120  days.  .  Forfeit, 
none.      Plans  and   specifications  filed. 

NOTE — Permit  reported  Jan.   24,   1922 
No.   278. 


Al'AKTMKNTS 

l3C4)      E       VAN     NESS.     AVE       47-6     N 
Broadway     45.\100.       All     work     for 
two-story   frame  apartments. 
O'Aner — Richard       H.       Trenear,       1064 

Phelan    Bldg.,    San    Francisco. 
Architect — None. 
Contractor — E.   V.  Lacey,  180  Jessie  St.. 

San  Francisco. 
Filed  Jan.  24,  '22.     Dated  Jan.  23,  '22. 

Roof    on     $4500 

Brov.n     plaster    on 500u 

Completed    and    accepted 5000 

Usual    35    days 5000 

TOTAL   COST,    $14. 5^0 
Bond,    none.      Limit,    4    daya.      Forfeit, 
none.      Plans   and   specifications   filed. 
NOTE — Permit  also  applied  for  toSay 


GASOLINE    STATION 

(305)      SW    BUSH    AND    DIVISADERO. 

One-story    gasoliTie    station. 
Owner — Associated    OH    Co.,    81    Sharon 

Bldg.,    San    Francisco. 
Architect — None. 
Day's   work.  $975 


DWELLINGS^ 

(306)  NW  CRESCENT  AVE.  AND 
Lesse  and  N  Crescent  38-6,  63-6, 
88-6,  113-6  &  138-6  VV  Leese.  Six  2- 
story  and  basement  frame  dwell- 
ings. 

Owner — Alfred    E.    Hind,   Colusa,    Cal. 

Architect — W.  G.  Hind.  3885  Webster 
St.,  Oakland. 

Contractor  —  Harry  W.  Hind,  1822 
Hearst  St.,  Oakland.  $4000  each 


DWELLING 

(307)  SW  LEESE  88-32  NW  Crescent. 
One  and  one-half  story  and  base- 
ment  frame   dwelling. 

Owner — Alfred    G.    Hind,   Cohiaa,   Cal. 

Architect— W.  G.  Hind,  3885  Webster 
St.,  Oakland. 

Contractor  —  Harry  W.  Hind,  1822 
Hearst    St.,   Oakland.  $4000 


STORE.    ETC. 

(30S)      SE  GEAItY  AND  EIGHTEENTH 

Av«!.     Thrt'C-story   frame  store  and 

(4)    apartments, 
owner — John   F.  Thurbcr,  551  7th  Ave., 

Snn    Franclnco. 
Architect    -Jno.   J.   Foley,   770    5th   Ave.. 

Hnn     Francisco. 
Contrnctor — Thos.      Hamill,      707      42nd 

Ave,  Sn-n    Francisco.  $20,000 


i:i:i'AIM8 

(3''!.)      NO.     l!>2ri    GOTIOH.       Itipnir    fire 

(liiinnKc   to   dwolllngrs.  • 

Own««r — A     W.    Wilson.    1926   Gouffh   St.. 

Hsn    Krnnclsco. 
ArohHerf — Non«. 
<  v.nlrnrior— Andrew  Olson,  2R9  Pell  St., 

Snn    Frnnrlsco.  $3000 


DWELLING 

(310)  W  PARIS  410  N  Excelsior.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — John  L.  Hlppely,  279  Lisbon 
St.,    San    Francisco. 

Architect — None. 

Day's   work.  $2000 


FLATS 

(311)      W     SIXTH    AVE.     200     S     Anza. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — J.  C.  Kirby,  494  22nd  Ave..  San 

Francisco. 
A  rchitect — None. 
Day's    work.  $5000 


DWELLING 

(312)      E    TWENTY-FIRST   AVE.    40    N 

Cabrillo.      One-story   and   basement 

frame    dwelling. 
Owner — S.    A.    Wood,    53    Presidio    Ave., 

San    Francisco. 
Designer — J.   H.  Thorup,   654    21st  Ave., 

San  Francisco. 
Contractor — J.  H.  Thorup,  654  21st  Ave, 

San    Francisco.  $5000 


ALTERATIONS? 

(313)  SW  GRANT  AVE  AND  GEARY 
Install  elevator  and  change  lo- 
cation  of  staircase. 

Owner — The    Paragon,    Premises. 

A  re  h:  t  cot — No  n  e. 

Contractor — Daniel  O'Neill,  273  Minna 
St.,    San    Francisco.  $4000 


RECORDICO 

REPAIRS 

(314)      SW    GOLDEN    GATE    A\'TO.   AND 
Hyde    S     137-6xW     137-6.       Repairs 
to    store    building. 
Owner — Joseph    Estate   Co. 
Architect — T.    Paterson    Ross.    310    Cali- 
fornia  St..    San    Francisco. 
Contractor — H.    D.    Nichols,    1381    Stev- 
enson   St..   San   Francisco. 
Filed   Jan.    25,   '22.      Dated   Jan.   20,   '22. 
On   1st  and  15th  of  each  month     15% 

Usual     35     days 25% 

TOTAL  COST.  $19,220 
Bond.  $10,000.  Sureties,  O.  B.  Martin 
and  Edwin  S.  Tucker.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specification." 
filed. 

NOTE — Permit   reported  Jan.    23,   1922 
No.    255. 


FRAME    STORE 

(315)      N   CLEMENT  82-6  W   Ninth   Ave. 

One-story    frame   store. 
Owner — Carl    Jorgensen,      604      Mission 

St.,   .San   Francisco. 
Architect  —  Edward      E.      Young,      251 

Kcariiy  St..  San  Francisco. 
Day's    work.  SlIOOO 


Al'ARTMENTS 

(316)      S      GREEN       187-6    W      Stelner. 

Three-story    and     basement     frame 

(5)    np.artment.s. 
Owner — Dr.    F.   A.   Gawthorne,   708    Pho- 

land    MIdp..   San   Francisco. 
y\rchltoct — None. 
Contractor — H.      S.       Molnherger.       572ti 

Calllornln    St.,   S.   F.  $15,000 


TKl'TCK    HLI)'".. 

(317)  E  (JUERRERO  150  N  19th.  Ono- 
slory  frame  truck  sloruKo  build- 
ing. 

Owner — Dairy  Delivery  Co.,  3550  101  n 
St..   Snn    Frnnrlsro. 

Architect— Will  H.  Toepkc.  942  Market 
St.,  San   l""r:i  iK'lHco. 

("lutr.-irtor — .Inhii  Morton.  BalKoa  BIiIr-. 
.Snn    Francisco.  $6500 


.■-siOUKS    aNP   LOFTS 

<:il8)      N     MISSION     hot.     Fremont     and 

Hinle.      Three-story    and    basement 

hriek   stores  and   lofts. 
Owner    -Snn    Francisco   Invoslmonl   Co  , 

•■'r    Architect. 
Arclilicei  — 1>.   C.   Colomnn. 
Cnnlrnrlnr — Monson    Hros..    251    Konrny 

HI  .   yin\    Frnnrlsro.  $38,600 


DWELLING 

(319)      W    THIRTY-NINTH   A\^    235   N 

Fulton.       One-story    and    basement 

frame   dweling. 
Owner — M.    Little,     375     7th    Ave.,    San 

Fraiicisco. 
Architect — Milton      Morrison,    716      41st 

Ave.,  San  Francisco. 
Day's    work.  $3000 


DWELLING 

(320)      E   TWENTY-THIRD   A\T<:    150  N 

Cabrillo.      One-story   and   basement 

frame  dwelling. 
Owner — L.  S.  Winner,   385  4th  Ave.,  San 

Francisco. 
Architect — None. 
Days   work.  $3000 


DWELLING 

(321)      E   TsVENTY-SIXTH   AVE    325   N 

Cabrillo.      One-story   and    basement 

frame  dwelling. 
Owner — Einar   Fosselius,    709    5th   Ave., 

San  Francisco. 
Plans  by  Owner. 
Day's  work.  $3000 


FRAME   FLATS 

(322)      W   TWENTY-FIRST  AVE   225   S 

Anza.      Two-story      and      basement 

frame  (2)  flats. 
Owner — O.  C.  Holt.  543  21st  Ave.,  S.  F. 
Architect — None. 
Day's  work.  $8000 


ALTERATIONS 

(323)  W  WEBSTER  75  N  Sutter.  Al- 
terations and  additions  for  (2) 
apartments. 

Owner — E.  A.  Bridgford,  310  Califor- 
nia  St.,   San   Francisco. 

Architect — T.  Paterson  Ross,  310  Cali- 
fornia St.,   San   Francisco. 

Day's   work.  $4600 


FLOORING,    ETC. 

(324)      NO.    1127-29-33-37    DIVISADERO 

Cement  flooring;  T.  &  G.  roofs;  new 

front,       etc..     for       dwellings       and 

stores. 
Owner — H.    Rosskamp.    1447    Divisadero 

St.,  San  Francisco. 
.Vrchitcct — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 
Contractor — Munster  &   Bornholdt.   1530 

Bioderick  St..  San  Franc'sco. 

$9000 


D\\  ELLING 

(325)      SE      FELTON      81    N      Holyoke. 

One-story      and      basement       frame 

dwelling. 
Owner — S.    Saari,      411      Goettlnger   St.. 

San    Francisco. 
Architect — None. 
Day's  work.  $3000 


ALTERATIONS 

(226)  FOURTEENTH  ST.  bet.  Mission 
and  Valencia.  Continue  wing  of 
present    building    (3rd   floor). 

Owner — The  Realty  Holding  &  Im- 
provement   Co.,    344    14th    St..    S.    F. 

Engineer — L.  H.  NIshklan.  Monadnock 
Bldg..    Sati    Francl.sco. 

Contractor  —  Hoxton  &  Zwieg.  809 
Flatlron     Hldg..     San     Francisco. 

$S000 


LOFTS 

(327)      S     HOWARD 

Two-story       and 

crele    lofts. 
Owner — Herman     Ruinpf.     1801 

ndero     St..     S.in     Francisco. 
Architect  —  H.    C.     Itnumanii.    251 

ny    St..    Snn     Friinclsco. 
Contractor — Vuklcevlch    &    Baggo.    180 

Jessie    St.,    Snn    Francisco.       $23,693 


250     E       Second, 
basement      con- 


Dlvls- 
Kear- 


Al'ARTMKNTS 

(328>      NE   TWENTY-FIRST    AND   SAN 

I'nrloH         Ave..       Three-story       and 

Imseineiit    frnine    (15)    ap:iri  ments. 
Owner — A.     W      ("ongdon.     76     2nd     St.. 

Hnn    Krniiclsco. 
Archliect  —  W.  F.  Gunnison.  1666  Oolden 

G.Tte   Ave.,   Snn   Francisco. 
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Contractor — Joel     Johnson,     180     Jessie 
St.,    San     Francisco.  $30,000 


AbTlOUATlONK' 

(329)  S  WALLER  106-3  B  Steiner. 
Move,  raise  and  add  2  rooms  to 
dwelling. 

Owner — Fred  W.  Mack,  473  Waller  St., 
ban  Francisco. 

Architect — None. 

Contractor —  John  Barrett,  SfiO  Guer- 
rero St.,  San  Francisco. 

$1000 


RECORDKD 

RESIDENCE 

(33C)  W  LINE  LOT  18  7.5  N  Crescent 
Ave  N  25  E  84.22  m  or  1  to  SW 
Lease  SE  29.44  m  or  1  W  104.04  m 
or  1  Ptn  Lots  18,  19,  20  and  21  lilk. 
G,  French  &  Gilman  Tract.  All 
work  for  two-story  and  basement 
frame  residence. 
Owner — Alfred  E.  Hind,  Colusa,  Cal. 
Architect — W.    G.    Hind,    388,5    Webster 

St.,  Sa.n  Francisco. 
Contractor   —    Harry      W.    Hind,      1822 

Hear.st  Ave.,   Oakland. 
Filed  Jan.  26,  '22.     Dated  Jan.  26,  '22. 

Rustic  and   roof  boards  on 215% 

Rough    coat    plaster    on 25% 

Complotfd     and     accepted 25<7o 

Usual    35    days Balance 

^_^  TOTAL  COST,  $4000 
Bond,  none.  Limit,  60  days.  Forfeit 
none.      Plans    and    specifications    filed. 

NOTE — Permit   reported  Jan.   26,   1922 
No.    306. 


HARDWOOD  FLOORS 

(331)      rOR.       FRANKLIN      AND      IVY 

Ave.     All  work  for  hardwood  floort- 

for   19  apartments. 
Owner — Kiernan  &  O'Brien. 
Architect — None. 
Contractor — Inlaid    Hardwood   Co.,    553C 

Goary  K't.,  San  Francisco. 
Filed  Jan.  26,  '22.     Dated  Jan.  25,  '22. 
Payments    to    be    drawn    on   work 

while   work   progresses 

:;r.Iancc     within       5    days      after 

completion     

TOTAL  COST,  $1045 
Pond,  linit.  forfeit,  plans  and  speci- 
llc.atiiins.  -n  rjiit. 


MACHINE    SHOP 

(332)  N  PACIFIC  127  W  Larkin  W 
53xN  100.  All  work  for  one-story 
macliine  shop. 

Owner — August  Livenais,  1625  Pacific 
Ave.,    San    Francisco. 

Architect  —  O'Brien  Bros.,  240  Mont- 
gomery   St.,    San    Francisco. 

Contractor — F.  L.  Hansen,  251  Kearny 
St..  San  Francisco. 

Filed  Jan.  26,  '22.     Dated  Jan.  20,  '22. 
On   1st   and   15th  of  each  month     75% 

Usual    35    days,    balance $3000 

TOTAL  COST,  $12,000 

Bord,    none.      Limit,    60    days.      Forfeit, 

$10.      Plans  and  specifications  filed. 


COMPLETION  NOTICES 


SAN  FRANCISCO   COUNTY 


Recorded  Accepted 

Jan.  26,  1922— W  PARKER  AVE  373-4 
N  Euclid  Ave.  N  41xW  120.42. 
Moneta  Investment  Co.  to  George 
Morton  and  Jomes  Arnott  &  Son.. 
.)an.     21.     1922 

Jan.  26,  1922— N  CALIFORNIA  52-6 
W  14th  Ave.  W  25xN  100.  Maurice 
Lager  to  whom  it  may  concern.. 
Jan.    26,    1922 

Jan.  26.  1922— S  HIDALGO  TER- 
race  153-3  E  Dolores  E  25xS  100. 
Harold  F.  Everett  to  W.  J.  Man- 
gels  Jan.   24,   1922 

Jan.  26,  1922— N  CALIFORNIA  27-6 
W  14th  Ave.  W  25xN  100.  Maurice 
Lager  to  whom  it  may  concern.. 
Jan.    28,    1922 

Jan.  26,  1922— N  SUTTER  136-2%  E 
Stockton    E    31-3^xN    137-6    W    30 


S  74-6  W  1-314  S  63.  A.  F.  Rous- 
seau to  whom  It  may  concern.... 
Jan.    26,    1922 

Jan.  26,  1922— S  SUTTER  144  W 
Powell  W  44-3x  S  137-6.  H.  F. 
Rosseau  to  whom  it  may  concern 
JaTi     26     1922 

Jan.  26,  1922— SE  TWELFTH  AVE 
and  Cabrillo  57-6  on  Cabrillo  and 
100  on  12th  Ave.  Otto  E.  Ander- 
son  to   whom   it  may  concern 

Jan.    26,    1922 

Jan  25,  1922 — W  Ml.S'SION  340.90  N 
Cliarles  N  25xVV  58  m  or  1.  Victor 
Holmgren  and  Victor  Bjorkmau  to 
whom    it   may   concern .  .Jan.    25,    1922 

Jan.  25,  1922— W  CAPITOL  AVE  25 
N  Grafton  Ave  N  25xW  100  Ptn. 
Blk    19,    Lakcview.      The    McCarthy 

Co   to  James  A   Arnott  &   Son 

Jan.     25.     1922 

Jan.  25,  1922 — SW  CALIFORNIA  & 
Thirtieth  Ave  32-6x100.  Edward 
Ginley  to  whom  it  may  concern... 
Jan.     24.     1922 

Jan.  24,  1922— E  BRYANT  85  S  22nd, 
No.  2417  Brya-nt.  N.  H.  Pearson 
to  whom  it  may  concern.  Jan.  23,  1922 

Jan.  24,  1922— S  GEARY  70  W  Hyde 
22-6xS  87-6.  Charles  A  Munroe 
to  J  Gibbs.  Crescent  Electric  Co. 
Cohn  &  Nordstrom Mar.   30,   1921 

Jan.  24,  1922— S  GEARY  70  W  Hyde 
W  22-6xS  87-6.  Chas  A  Munroe 
to  R.  Zelinsky Jan.    19,   1922 

Jan.  24,  1922— W  FOURTEENTH  AVE 
149  N  Cabrillo  N  25xW  127-6. 
Walter  G.  Vodden  to  whom  it  may 
concern Jan.   16,  1922 

Jan.  23,  1922 — W  NINTH  AVE  350  N 
California  N  25  xW  120.  Thore  I 
Strand  to  whom  it  may  concern.. 
June    23,    1922 

Jan.  23,  1922 — NW  BUSH  &  TAYLOR 
137-6x137-6.      Denman    Garage,    Inc 

to  Mission   Concrete  Co,   Inc 

Jan.    6,    1922 

Jan.  23,  1922— E  TWELFTH  AVE  254 
N  Cabrillo  25x120.  Vera  Ryan 
Parke   to   J   M   Peters.  .  .Jan.    23,    19'-"; 

Jan.  18.  1922— E  FORTY-SIXTH  AVE 
200  N  Fulton  N  25xE  120;  K  46th 
Ave  225  N  Fulton  N  25xE  120.  John 
Harder  to  whom  it  may  concern... 
Jan.    18    1922 

Jan.  21,  1922 — E  FUNSTON  AVE  100  S 
Lake  E  120xS  25.  C  H  Harrison  to 
Sandberg  &   Essmann  .  .  .  Jan.  — ,    1922 

Jan.  21,  1922 — SW  MONTGOMERY  & 
Bush  W  60xS  68-9.  Crocker  Estate 
Co   to   Central   Elec   Co.. Jan.    11,   1922 

Jan.  21,  1922— SW  MONTGOMERY  & 
Bush  VV  60xS  68-9.  Crocker  Estate 
Co  to  Forderer  Cornice  Works.  .  . 
Jan.     11.     1922 

Jan.  21,  1922— NE  CABRILLO  AND 
Forty-first  Ave  E  ;U-6xN  100.  Ervin 

E  Soharff  to   A  H  Ohlsen 

Jan.     21,     1922 

Jan.    11.    1922 

Jan.  21,  1922— W  GENESSEE  75  S 
Hearst  Ave  S  25xW  100.     Anders  M 

Bae   to   whom    it   may   concern 

Jan.     21,     1922 

Jan.  21,  1922— W  GENESSEE  50  S 
Hearst  Ave  S  25xW  100.     ,A.nders  M 

Bae    to   whom    it   may   concern 

Jan.     21,     19:^2 

Jan.  20.  1!)22— LOT  15  BLK  2978. 
Mcrritt  Terrace.  .las  A  Arnott  1 3 
Jas  Atnott  &  Son Jan.   20.   i922 

Jan.  20,  1922— E  ELEVENTH  AVE 
252  N  Cabrillo  N  25xE  120.  Eliza- 
beth G  and  Wm  W  Magill  to  whom 
it    may    concern Dec.    29,    1921 

Jan.  20,  1922— SW  INIONTGOMERY  .V 
Bush  W  60xS  68-9.  Crocker  Estate 
Co  lo  whom  it  may  concern 


LIENS  FILED 


SAN  FRANCISCO  COCNTT 


Recorded  Amount 

Jar.  26.  1922 — W  WOODL.\ND  DRlNi: 
20  N  Lot  7  Blk  3174  S  45  N  82°  51' 
26"  W  95  N  42.836  S  84°  09'  46"  E  9.^ 
Ptn    Lots   6   and   7    Blk    3174.    West- 


wood  lark.  <;  iia.ssagl!  &  <'',  v • 
Louis    A    Bauer    i:,:,ii  u 

Jan.  26,  1922— S  BUSH  80  W  Polk  W 
30xS  60.  J  E  Higgins  Lumber  <o 
VB  Harry  J  King  and  lii  ssic-  Kii.fj. 
Wm  O  Snell  (a.h  .San  Franc :."(o 
Hardv.'ood    Floor  Coj    $0; 

Jan.  24,  1922— E  BRUSSELS  159  S 
Wilde  25x120.  The  Greater  City 
Lumber  Co  vs  M  Radner  and  Har- 
riet  M    Burnett $37.75 

Jan.  23,  1922— W  WKSTWOOD  IJR 
di.st  X  26  from  line  Lo^  7  Blk  3174 
K   45   N   82°   S   51'   26"    W  95   X  42.836 

5  83°  69'  46"  895.  L  B  Hammond 
or  Richmond  Electric  Co  vs  Louid 
and    wife    Lucy    Bauer |75, 

Jan.  23,  1922— S  PACIFIC  AVE  1&2 
W  Octavia  W  30xS  127-8  Vi-  J  E 
Higgins  Lumber  Co  vs  Ellfrn  Boote. 
Thomas  Scoble,  Samuel  V\'c-instein 
and  Wm  O  Snell  (as  .San  Franci.sco 
Hardwood    Floor    Co) $46.65 

Jan.  21,  1922— X  SUTTER  167-3  W 
Van  Xess  Ave  W  ij7-6xX   120.     D  N 

6  E  Waller  &  Co  vs  Mendel  Weis- 
''Itt-t     $171 

J.nn.  19.  1922— X  SUTTER  107-3  W 
Van  Xess  Ave  W  57-6xN  120  W  A 
85.  Joseph  Michel  and  J  A  Pf^cr 
(as  Michel  &  Pfeffer  Iron  Works) 
vs  Mendel  Weissbleet  and  Annetta 
Wise     3230.50 

Jan.  20,  1922 — PTX  LOTS  6  AXD  7 
blk  3174  Westwood  Park  as  fol- 
llows:  W  Westwood  Drive  dist  X 
26  from  line  lot  7  blk  3174  S  45 
X  82°  S  51'  26"  W  95  X  42.836  S 
84"  09'  46"  E  95.  J  W  Hcidenreich 
vs  Louis  and  Lucy  A  Bauer,  ilerc. 
Trust  Co,  Cal  Pac  Title  Ins  Co  and 
Alvin    C    HuPtler     $295 


RELEASE  OF  LIENS 


SAN   FRANCISCO   COUNTY 


Recorded                                               Amount 
Jan.    20.    1922— E    FAII:    OAKS    183    S 
21sl    S    61xE    117-6.      Mission    Lum- 
ber Co  vs  T  O  Anfonsen  and  Carrie 
K    Baker     $206.54 


Notice  of  Non  Responsibility 

S.W     FRANCISCO    COUNTY 

Jan.  26.  1922— XW  FILLMORE  AXD 
GOLDEN  GATE  AVE  AX"*  SOxX  137-6 
St.  Mungo  Corporation  as  to  im- 
provements on    propertv 

Jan.  25.  1922— SW  EMBARCADKl'O 
91-8  XW  Mission  XW  45-lOxSW 
l.'.7-6.  Mercantile  Trust  Co  as  to 
improvements     on     property 

.la-:.  25.  1922 — E  MISSIOX  21.5  S  19th 
S  15xE  122-6.  .\doIph  Helke  as  to 
improvements     on     property 

Jan.  25.  i;t22 — SE  DUPCXT  AXD 
Pacific  S  57-6XE  55.  David  Devoto 
as    to    improvenicnt.s   on    propertv.. 

Jan.  24.  1922— W  MISSIO.X  SO  S  22nd 
S  40.  Xo.  2620-2622  Mission.  Chas. 
P.  Gibbons  as  to  improvements  on 
property     

Jan.  21.  1922— W  YORK  40  S  19111  S 
118-3  W  93  X  55-3  E  41  X  63  E  52. 
Union  Trust  Co  et  al  trs  as  to  im- 
provements on   property 

Jan.  20.  1922 — S  COLERIDGE  &  FAIR 
A\  K  SW  39-8XSE  122-6.  Johan 
Sehuize  as  to  improvements  on 
property     


BUILDING  CONTRACTS 

A  L  .\  M  E  D  A     CO  I"  N  T  Y 


T 
con 

Xo. 
265 
2'>6 
167 
26S 
269 
270 
271 


he    following  is    an    index    for    the 

tracts  for  this  issue: 

Owner  Contractor     Amt. 

Werner  Owner       2000 

i^wartz  Corbett        1880 

^niith  Owner     30000 

Pantosky  Leach        5000 

Hillen  Owiur       3O00 

Hillen  Owner     .3000 

DIckman  (.;os.-:otl     4300 
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til 

Graham 

Scott 

31090 

273 

Samuels 

Nelson 

12018 

274 

Hall 

Owner 

3500 

275 

Allen 

Allen 

400 

276 

George 

Orton 

2000 

277 

Isaacs 

Owner 

3750 

278 

Isaacs 

Owner 

37oU 

279 

Parker 

Morris 

4000 

280 

Gratton 

Eppson 

3000 

281 

Christie 

Kidder 

500 

282 

Ulrick 

Petersen 

485 

283 

Blodgett 

OwTier 

2000 

284 

Sims 

Owner 

3000 

285 

Hopkins' 

Speanix 

500 

286 

McWethy 

McWethy 

5000 

287 

Fuhelair 

Anderos 

1500 

288 

Wish  art 

Owner 

3400 

289 

Dohahue 

Orton 

2000 

290 

Olson 

Owner 

5000 

291 

Henderson 

Livingston 

6087 

292 

S.    P.    Co. 

Hutchinson 

293 

Jougeneel 

Oakes 

1000 

294 

Berkeley 

Owner 

1000 

295 

Pac  T  &  T 

Murch 

500 

296 

Fallen 

Owner 

3800 

297 

Wil&or 

Oakes 

400 

298 

Rhodes 

McPhee 

1150 

299 

Berkeley 

Owner 

200  0 

300 

Ralston 

Owner 

3900 

301 

Hickson 

Hickson 

2000 

302 

Johnson 

Pearson 

500 

3  03 

Elsaner 

MacDonald 

9000 

304 

Oakland 

SchTiebly 

3479 

305 

Huich 

Healy 

3000 

306 

Xewman 

Walker 

500 

307 

>!arquis 

Owner 

2000 

308 

Marquis 

Owner 

6000 

309 

Morse 

Burks 

3800 

310 

Foster 

Owner 

2250 

311 

Marquis 

Owner 

4000 

312 

Burke 

Owner 

600 

313 

Adams 

Owner 

1000 

314 

Matzke 

Pedgrift 

700 

315 

Peppin 

Owner 

8000 

316 

Peppin 

Owner 

4200 

317 

Peppin 

Owner 

8200 

318 

Peppin 

Owner 

8400 

319 

Peppin 

Owner 

4100 

320 

Fuller 

MacDonald 

321 

Bain 

PetersoTii 

13000 

322 

Moore 

Brennan 

3500 

323 

I'arr 

Owner 

3000 

324 

Peterson 

Conner 

500 

o25 

Berg 

Boodl 

1000 

326 

Swanson 

Ventre 

3500 

327 

K.    of    P. 

Andreson 

1800 

32S 

Luvisone 

Owner 

10000 

329 

Hendricks 

Cal     Bldrs 

3000 

330 

Randall 

Randall 

5000 

331 

Wood 

Silva 

3650 

332 

Garzis 

Higglns 

475 

333 

Jennings 

Owner 

2000 

334 

Reeves 

Sutton 

1800 

335 

Fitch 

Chapton 

400 

336 

Davis 

RubensteiTi' 

6000 

337 

Kahn 

MacDonald 

800 

338 

Reeves 

Sutton 

3600 

339 

Tutt 

Higgins 

500 

340 

Pettier 

Owner 

550 

341 

Hlnch 

Healy 

6000 

342 

Smith 

Smith 

3500 

343 

Carleton 

Owner 

3000 

344 

Carletcn 

Owner 

3000 

845 

Hinch 

Owner 

3000 

S46 

Fish 

Owner 

500 

147 

t:onner 

Owner 

450 

S48 

Malley 

Malley 

8000 

349 

Driscoll 

Owi;<T 

S.'iOO 

350 

(TaKmonl 

Hfn.N-r.-oM 

ijnno 

351 

McMann 

Hommar.slrom 

32000 

352 

Dunkler 

MiiHon 

300(' 

353 

YouHK 

Mason 

100  1 

354 

Morse 

Morse 

400  1 

355 

Bryant 

Owner 

7.'.'. 

S5« 

Dorward 

Wilson 

400 

857 

Oreuner 

Owner 

600 

858 

Dunbar 

Moe 

480 

869 

HcdKlcr 

Balrd 

8900 

860 

Fisher 

Healy 

8S26 

361 

Rlr« 

O  W71  o  r 

8500 

862 

Elliott 

Smith 

450 

863 

Brooks 

Bullork 

5630 

864 

Johnson 

ll.ikor 

6502 

866 

Franks 

FlItliXT 

2900 

Owner— Chas   A.    Werner,    2416    10th   St., 

San   Francisco. 
Architect — Xone. 
Days   work.  $2000 


ALTERATIONS 

(266)  NO.     461     and    471       ELEVENT]! 
St..   Oakland.      Alterations. 

Owner — Joe    Swartz. 
Architect- — -None. 

Contractor  —  Corbett    &    Bayliss,    1110 
Franklin    St..    Oakland.  $1880 

SCENIC    RAILWAY 

(267)  IDORA  PARK:  Oakland.      Scenic 
railway. 

Owner— Joseph   Smith. 

Architect — None. 

Day's   work.  $30,0000 


FACTORY 

(268)  N  TWENTIETH  128  W  Kirk- 
ham,  Oakland.  One-story  steel  and 
frame   factory. 

Owner — J.  Pantosky,  815  Lakeshore 
Ave.,   Oakland. 

Architect — None. 

Contractor — Harry    Leach.  $5000 


DWELLING 

(269)      N      WENTWORTH    AVE      39    W 

51  St    Ave.,    Oakland.      One-story    "i- 

room    dwelling. 
Owner  —   R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
Architect — None. 
Day's  work.  $3006 


(270)  N  WENTWORTH  AVE  280  E 
Fairfa.K.  Oakland.  One-story  five- 
room   dwelling. 

Owner  —  R.  C.  Hillen,  5364  Trask  St., 
Oakland. 

Architect — None. 

Day's    work.  $3000 


DWELLING 

(271)      LOT  9   Map   Resubdivision  Blk   6 
Broadmoor,     San       Leandro.         All 
work    for    one-story    5-room    dwell- 
ing and  garage. 
Owner — C^has.    A.   and   Bertha    Dickman, 

Alameda. 
Architect — None. 
Contractor — Chester    A.      Gossett,      San 

Lo.indro. 
Filed  Jan.  ;;o.  '22.      Dated  Jan.   19,  '22. 

Frame     up     ^4 

Plastered      \'x 

(Completed     and    accepted Vi 

Usual    35    days Vi 

TOTAL  COST. $4300 
Bond,  none.  Limit.  75  days.  Forfeit, 
Ijlans   and   specifications,    none. 


MKG.    BLDG. 

(272)  ADJOININC;  TRICSEXT  PL.\XT 
in  Newark.  All  ^^ork  for  one-story 
concrete  and  frame  manufacturing 
plant. 
Owner- — Jas.  Graham  Mfg.  Co.,  531  Mis- 
sion St.,  San  Francisco. 
Architect — C.     N.     Hurrell,     1st    Savings 

Hank   Bldg:.,  Oakland. 
Contractor — G.    A.    Scott.    685    23rd    St.. 

O.ikland. 
FlU'd  .Ian.   19.  '22.     Dated  Jan.    19,  '22. 
Forms      up      to   window      lintel 

box      $5829.27'^ 

Roof    in    place 5829.274 

Interior    plaHlered     R829.271i 

C()mpl<l<-J     and     accepted..    5829. 27%s 

Usual    35    days 7772.50 

TOTAL    t;OST,    $31,090.00 
Bond,   $15,545.  Surety,   Globe   Indemnity 
Co.     Limit,  none.     Plans  and  spoclflca- 
llonn  tiled. 


PFIIMITd 

(216)      IC     ORA.NT     140     H     Rose. 
■  trirjr    C-room    dwolling. 


ItlOrOKIIKD 

l>\\  lOM.I.NG 

(2V3)      NE    ASHMOUNT     *     CROCKRI? 

AVfS.    49.6n\i;»:.57.      Piedmont.      All 

wni  k    for    Iwo-Hiory    frame    dwell- 

inR   aiiil   KAr^K**. 
owner — Mervyn  J.   *   Alma  O.  Samuels. 

."<I4    l'<Tr>    St.,  Oaklnnd 
Architect    -Chas.       W     Mi-Cnll.      Onlnil 

Bank    Bldg..  Oakland. 


Contractor  —  H.   P.  Nelson,   1947   Blake 
St.,  Berkeley. 

Filed  Jan.   18,  '22.     Dated  Jan.   17,  '22. 

Frame    up    $1738.50 

Ready     fcr    lath 1805.00 

Plastered      1810.00 

Mill    work    completed 1825.00 

Completed    and    accepted 1835.00 

TOTAL  COST,    $12,018 

Bond,   none.     Limit,   100  days.     Forfeit, 

none.      Plans   and   specifications   filed. 


DWELLING 

(274)      S  A  VENAL  AVE  53  W  62nd  Ave., 

Oakland.     One-story  4-room  dwlg. 
Owner— Shelton   C.  Hall.  2933  High  St., 

Oakland. 
Architect — None. 
Day's   work.  $3500 


SHED 

(275)  NO.  4125-27  BROADWA.Y,  Oak- 
land.    Shed. 

Owner — Allen  Art  Studios. 

Architect — None. 

Contractor — F.  E.  Allen,  2718  Regent 
St.,   Berkeley.  $400 


DWELLING 

(276)      N  E-EIGHTH   300   E   Sixth   Ave.. 

Oakland.      One-story    4-room    dwlg. 
Owner — F.  G.   George. 
Architect — None. 
Contractor — A.     E.    Orton     &     Co..     333C 

68th  Ave.,  Oakland.  $2000 


DWELLING 

(277)  S  MODESTO  -WE  400  E  Flem- 
ing, Oakland.  One-story  5-room 
dwelling. 

0\\  ntr — Harry  W  Isaacs,  2800  Modesto 
Ave.,  Oakland. 

Architect — None. 

Day's   work.  $3750 


DWELLING 

(278)  N  MODESTO  AVE  400  E  Flem- 
ing. Oakland.  One-story  5-room 
dwelling. 

Owner — Harry  W.  Isaacs.  2800  Modesto 
Ave..  Oakland. 

A  re  h  i  tec  t — N  one. 

Day's    work.  $3750 


DWELLING 

(279)  N  WELDON  AVE  120  W  Lake- 
shore  Ave.  O.tkland.  One-story  5- 
room    dwelling. 

Owner — Morri.s  &  Parker.  423  Hill  Lane. 
Oaklanti. 

Architect — H.  C.  Baumann.  251  Kearny 
St.,   San    Francisco. 

Contractor — R.  E.  Morri.s,  423  Hill  Lano 
Oakland.  $4000 


GARAGE 

S    FOOTHILL    \\\.\\^    73    W    Seminary, 
OakUinil.      Onc-.story    tile    garage. 

Owner — Lenore    C.    Moulin,      145    Buena 
Vlita  Terrace,  Oakland. 

Architect — None. 

Contractor — Clurke   At   Allen.   5805   Har- 
mon  Ave.,   Oakland. 
NOTE: — Recorded     contract     reported 

.Ian.   20.   1922.   No.   264. 


DWELLING 

(280)  NO.  601  ENSK.NADA  ST.,  Ber- 
keley.     Ono-Klory   6-room   dwelling. 

Owner  —  George  Gratlan,  Whitaker 
Arms  Apartmont.s,   Berkeley. 

Architect — None. 

Contractor  —  t;u!«tnve  Eppson.  742 
MadlHon    St..    Herkoley.  $3000 


ALTERATIONS 

(281)      NO.    1924    HASTE   ST..   Berkeley. 

Alterations. 
Owner — Mrs.  J.  .\    Christie.  Premises. 
Architect — None. 
(\)ntrRctor-    H.   C.   Kidder.  2108   Addison 

St..    Herkeli>y.  JROO 


IIEPAIRS 

(282)  NO.  801  FIFTY-FIHST  AVE.. 
Oaklnnd.     Repairs. 

Owner — A.  Ulrlrk.  440  46th  Ave.,  Oak- 
lnnd. 

.\rchltect--.Non« 


Saturday,     January     28,     1922  BUILDING       AND       ENGINEERING      NEWS 


31 


Contractor — J.    B.    Petersen,    2053    38th 
Ave.,   Oakland.  $485 


DWELLING 

(283)      F'RUITVALE    ACRES',    Oakland. 

One-story   4-room   dwelling-. 
Owner— N.    A.    Blodgett,     5044     Fairfax 

Ave.,   Oakland. 
Architect — None. 
Days  work.  12000 


DWELLING 

(284)  E-PORTY-SECOND  AVE.  150  N 
Foothill  Blvd.,  Oakland.  One-story 
5-room    dwelling. 

Owner — Wm.    H.    Sims,    1926    64th   Ave., 

Oakland. 
Architect — None. 
Days   work.  $3000 

ALTERATIONS 

(285)  NO.  5693  WEITH  AVE,,  Oak- 
land.     Alterations. 

Owner — T.   A.    Hopkins. 
Architect — None. 

Contractor — S.  SpeaTiilx,  Dover  and  55th 
Sts.,    Oakland.  $500 


DWELLING 

(286)  S  KEMPTON  AVE.  140  W  Moss 
Ave.,  Oakland.  One-story  5-room 
dwelling-. 

Owner — L.  R.  McWethy,  Albany  Bldg., 
Oakland.  ^- 

Architect- — None. 

Contractor — McWethy  &  Greenleaf,  Al- 
bany   Bldg..    Oakland.  15000 


DWELLING 

(287)      W  SEVENTY-SECOND  AVE.  340 

S  Rudsdale,  Oakland.     One-story  4- 

room    dwelling. 
Owner — T.    Fuhelair. 
Architect — None. 
Contractor — R.  Andcros,  1422  13th  Ave., 

Oakland.  $1500 


DWELLING 

(288^      NW   SIXTY-SECOND   &   BAKER 

Sts.,    Oakland.      One-story    5-room 

dwelling. 
Owner — John    Wishart,     1074    62nd    St., 

Oakland. 
Architect — None. 
Days   work.  $3400 

DWELLING 

(289)  N  TRENOR  ST.  100  E-68th  Ave., 
Oakland.  One-story  4-room  dwell- 
ing . 

Owner — Dohahue      &    Orton,    3336      68th 

Ave.,   Oakland. 
Architect — None. 
Contractor— A,     E,     Orton    &    Co,,    3336 

68th  Ave,,  Oakland.  $2000 

DWELLING 

(290)  SE  VIONA  AND  SANTA  RAY 
Ave.,  Oakland.  One-story  6-room 
dwelltog. 

Owner — Alfred     Olson,     Everson     Bldg., 

Oakland. 
Architect — None, 
Days  work.  $5000 

DWELLING 

(2t.l)      LOT      163    MAP      NOVA      PIEU- 
mont.     Piedmont.       One     and     one- 
half    story    frame    dwelling. 
Owner — Herman      B.      Henderson,      198 

Mountain    St.,    Piedmont. 
Architect — Raymond      W.      Jeans,      546 

24th  St.,  Oakla-nd. 
Contractor — Wm.     Livingston     &     Son, 

2918  Ellis  St.,   Berkeley. 
Filed   Jan.    23,   '22.       Dated    Jan.    23,   '22 

Frame   up    J* 

Plastered     J* 

Completed  and  accepted J* 

Usual    35    days -J* 

TOTAL.  COST,  $6,0S7 
Bond,  surety,  none.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

CONCRETE    PLATFORM.    ETC. 

(292)     SIXTEENTH   STREET   STATION 

Oakland.       Concrete    platform    and 

concrete  curb. 


Owner — Southern    Pacific    Itailway    Co. 
Architect — None. 

Contractor — Hutchinson    Co.,    Hutchin- 
son  Bldg.,   Oakland. 
Filed    Jan.    23,    '22.       Dated    Jan,    6,    '22 

Monthly  payments    75% 

10   days   after  completed  and  ac- 
cepted     25% 

TOTAL   COST 

Concrete  platform,   $.212   sq.   ft. 

Concrete    curb,    98c    per    lin.    ft. 

Bond,    $4000.      Surety,   Globe   Indemnity 

Co.       Limit,     60     days.       Forfeit,     none. 

PlaTis  and   specifications  filed. 


Architect — None. 
Day's    work. 


«3000 


ADDITION 

(293)      NO,    2742   ALCATRAZ,   Berkeley. 

Addition. 
Owner — G.   Jougeneel,   I'remises, 
Architect — None, 
Contractor — T.    J.    Oakes,      4  238       Park 

Blvd.,  Oakland.  $1000 


ALTERATIONS 

(294)  ALL.STON  150  W  Mllvla,  Ber- 
keley.    Alterations. 

Owner — Berkeley  School  District.  2133 
Allston    Way,   Berkeley. 

Architect — None. 

Day's  work,  $1000 


UNDERPINING 

(295)  NO.  2112  BANCROFT,  Ber- 
keley.     Underpining, 

Owner — Pacific   Tel,   &   Tel,   Co. 

Archi  tect — None. 

Contractor — Walter  Murch,  Federal 
Bldg,,    Oakland.  $500 


DWELLING 

(296)  NO.  1723  CAPISTRANO  ST.,  Ber- 
keley.    One-story   6-room  dwelling 

Owner — A.  H.  Pallen,  686  61st  St.,  Oak- 
land. 

Architect — None, 

Day's   work.  $3800 


GARAGE 

(297)      NO.   3136   ETON  AVE,.  Berkeley. 

Garage. 
Owner — D,    R,    Wilson,    Premises. 
Architect — None. 
Contractor — T,   J.   Oakrs.  $400 


ALTERATIONS 

(298)    NO,    2647   STUART  ST.,   Berkeley, 

Alterations, 
Owner — C.  A.   Rhodes,   Premises, 
Architect — None. 
Contractor — Allan   McPhee.   409   Hudson 

St.,   Oakland,  Jll.^i- 


ALTERATIONS 

(299)      SHATTLiCK     AXD  ROSE,      Ber- 
keley.     Alterations 
Owner — Berkeley    School    District. 
Architect — None. 
Day's  work.  $200i' 


PERMITS 

DWELLING 

(300)      N  BROOKDALE  AVE.  50  E  38th 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — C.   M.   Ralston,   3808  Brookdale, 

Oakland. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
1053    MARKET   ST. 

Phone  Market  S91     San  Francisco 


DWELLING 

(30n  CALAVERAS       AVE.,       Leona 

Heights,     Oakland.       One-Btory     4- 

room  dwelling. 
Owner — Leonard    Hickeon,   634    4l8t  St  . 

Oakland. 
Architect — None. 
Contractor — A.    E.    Hickson,  $2000 


DWELLING 

(302)  E  DAVENPORT  AVE.  150  N 
CunnlTig^ham,  Oakland.  One-story 
3-room    dwelling. 

Owner — Mrs,  Johnson,  1531  13th  Ave, 
Oakland. 

Architect — None. 

Contractor — S.  J.  Pearson,  3432  Foot- 
hill  Blvd.,   Oakland.  $500 


MACHINE  SHOP 

(303 >   SW  FOURTH  AND  WASHING- 

ton,      Oakland.        One-story      brick 

machine  shop. 
Owner — M.  Elsane,  130  Montgomery  St.. 

Oakland. 
Architect — S.   Heiman,   57   Post  St.,  San 

Fra'ncisco. 
Contractor — MacDonald    &     Kahn,     130 

Montgomery    St.,    Oakland.        $9000 


POUND  BUILDING 

(301)      SW     FORD    AND     LANCASTER. 

Oakland.       One-story    pound    bldg. 
Owner — City  of  Oakland. 
Architect — None. 
Contractor — Schnebly  &  Hostrawer,  6th 

and   Jackson    Sts.,    Oakland.      $3479 


DWELLING 

(305)      N     RAWSON     300     E     Piedmont. 

Oakland.     One-story  5-room  dweli- 

i-ng. 
Owner — J.     T,     Hinch.     Federal     Bldg.. 

Oakland, 
Architect — None. 
Contractor — P.  J.   Healy,   39   Noce  Ave.. 

Piedmont.  $3000 


Al- 


ALTERATIONS 

(306)      NO.     525     CLAY,    Oakland. 

terations. 
Ov/ner — Newman   &   Korn. 
Architect — None. 
Contractor — Walker     Refrigerator    Co.. 

566  4th   St ,   Oakland.  $500 


DWELLING 

(307)      E   FORTIETH   AVE.    120   S  Car- 

rington.     Oakland.       One-story     4- 

room   dwelling. 
Owner— E,  M.  Marquis,  2827  Russell  St.. 

Berkeley. 
Architect — None. 
Day's    work.  $2000 


DWELLING 

(308)  E  FORTIETH  AVE.  140.  175 
and  210  S  Carrlngton,  Oakland, 
Three    1-story    4-room    dwellings 

Owner — E.     M.     Marquis,     2827     Russell 

St.,    Berkeley. 
Architect — None. 
Day's    work.  $2000    each 

DWELLING 

(309)  S  FLEMING  AVE.  400  W  Semi- 
nary. Oakland,  One-story  6-room 
dwelling,  Oakland. 

Owner — F.    F.    Morse. 
Architect — None. 

Contractor — C.  E,  Burks.  4129  Ran- 
dolph   Ave..    Oakland,  $3S0f 


DWELLING 

(310)      N      FIFTY-THIRD      75      W     San 

Pablo.  Oakland.     One-story  4-room 

dwelling. 
Owner — J.    E.    Foster.    4235    Tenoce   St.. 

Oakland, 
Architect — None, 
Day's   work,  $2250 


DWELLINGS 

(3in      W    ROSEDALE   AVE,    280.    300    S 

S.inta   Rita.   Oakland,     Two   1 -story 

4-room  dwellings. 
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Owner — E.  M.  Marquis,  2827  Russell  St., 

Berkeley. 
Architect — None.  • 

Day's    work.  J2000    each 


TjW  ELLING 

iS.2)  LEOXA  HEIGHTS  ADDITION, 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner — H.  A.  Burke,  878  Birdsall  Ave., 
Oakland. 

Architect — None. 

Day's   work.  $600 


AI.TERATIONS 

(313)      "W    MARSHALL    100    S    61st    St., 

Oakland.        Alterations. 
Owner — E.    W.   Adams,    5838    San    Pablo 

Ave.,  Oakland. 
Architect — None. 
Day's    work.  $1000 


ALTERATIONS 

(314)      NO.  477  SIXTY-SIXTH,  Oakland. 

Alterations    to    building    and    erect 

garage. 
Owrer — H.    M.    Matzke. 
Architect — None. 
Contractor — Jas.       H.       Pedgrift,       410 

Broadway,    Oakland.  $700 


DWELLINGS 

(315)      E    KINGSLAND    130    and    170    S 

Fleming,  Oakland.     Two  1-story  6- 

room  dwellings. 
Owner — J.     B.     Peppin,     86     Cambridge 

Ave..   San   Leandro. 
Architect — None. 
Day's    work.  $4000    each 


DWELLING 

(316)  K  KINGSLAND  AVE  .'>05  Flem- 
ing. Oakland.  One-story  6-room 
ilwelling. 

Owner — J.  B.  Peppin.  86  Cambridge 
Ave.,    San    Leandro. 

Architect — None. 

Day's    work.  $420n 


DWELLINGS 

(317)      K  KINGSLAND  AVE  80,  100  and 

200   N    Madera.   Oakland.      Three    1- 

story   6-room    dwellings. 
Owner — J.    B.      Peppin.      86      Cam"bridge 

Ave.,    San    Leandro. 
Architect — None. 
Day's   work.  (2)    $4O0    (1)    $4200 


D\'/ELL1NGS 

(?i8)  E  RAWSON  220  &  Z60  S  Kings- 
land.  Oakland.  Two  one-story  6- 
room  dwellings. 

Owner — J.  li.  Peppin.  86  Cambridge 
Ave..    San    Lcandio. 

Architect — None. 

Day's  work  $4  200  each 


DWKLLIN(J 

OMJ)  E  RAWSON  285  N  Madera.  Oak- 
land.    One-story   6-room   dwelling. 

Owner — J.  U.  Peppin.  86  ( 'ainbrldge 
Ave.,    San    Leandro. 

Architect — None. 

Doy's    work.  $410i' 


W  MtKHOUSE 

(31(1)    W  JACKSON   no  N   11th  St.,  Oflk- 

land.      Two-8tor.v    brick    warehouse 

and    shop. 
Owner — Fuller    &    Guepp,    32    Page    St., 

Sail    Francisco. 
ArchlK'Cl — None. 
(•<,')trartor  —  MacDonaUl    iSt    Kahn,    130 

Moiitffomety   Ht.,  Han    Francisco. 

117.000 


ltK<  OltI>KI) 

DWKIJ.LMS 

»3'JI)      E   KKA    VIKW    AVE   r.43.20    N    Li 
Halle  Ave.   E   12nxN  80,   I'liMlmnnt.   All 

work    for    two-nlory   and    li:iH<-in<*nt 

rramo  dwelling  and  garagi-. 
Owner — chtirU'ii    M.    and    Orrle    .1,    Hain, 

24    Mont  Icpllo.    Pledmrint. 
Archltcrt-    AlhiTi      Farr.     68     J'OHt     Ht  . 

Han    Franclaco. 
Contractor — Alfred    Petumon.    .IPlS'Lln- 

wood    Avr>  ,   Oakland. 


Filed  Jan.  24,  '22.     Dated  Jan.  2^,  '22. 
On   1st  and   15th  of  each  month     757c 

Usual     35     Jays 2,=ro 

TOTAL   COST,    $13,000 

Bond,  $6500.     Sureties,  Geo.  A.  Schuster 

and   L.   De   Luchi.        Limit,      120      days. 

Forfeit,    $5.      Plans    and    specifications 

filed. 


D\\  ELL  LING 

(322)      NO.    ll'J9    ALAMEDA,    Berkeley. 

One-story     6-room     dwelling. 
Owner — A.   Moore. 
Architect — None. 
Contractor — J.  P.  Brennan,  1519   Hearst 

Ave..    Berkeley.  $3500 


D\V  KLLJNt; 

(;;23)      NO.    833   OXFORD   ST..    Berkeley 

One-story    5-room    dwelling. 
Owner — S.    C.    Parr,    956    Shattuck   Ave., 

Berkeley. 
Architect — None. 
Day's  work.  $3000 


ADDITION 

(324)  NO.  2415  ROOSEVELT  AVE., 
Uorkeley        Addition. 

Owner — Theo.     Peterson.     Premises. 

-vrchilect — None. 

Contractor  —  Conner  &  Conner,  Ber- 
keley Way  and  Shattuck  Ave., 
Berkeley.  |5oo 


ADDITION 

(325)  NO.  1520  ALAMEDA  ST.,  Ala- 
meda.    Addition. 

Cvvner^C.    Berg,    Premises. 

Architect — None. 

Contractor — J.  Boodt,  1375  Pearl  St., 
Alameda.  $1000 


DWELLING 

(326)  NO.  1700  BROADWAY,  Ala- 
meda.   One-story    6-room    dwelling. 

Owner — A.  Swanson.  2514  Clement  St.. 
Alameda. 

Architect — None. 

Contractor  — James  Ventre,  1861  Elm 
Si.,    Alameda.  $3500 


ADDITIO.X 

(327)      NO.     1510       OAK    ST..    Alameda. 

Addition. 
Owner — Knights     of     Pythias,     Prem. 
Architect — None. 
Contractor — H.  C.  Andreson,   1229  Pearl 

St.,    Alameda.  $1800 


APARTMENTS 

(32S)      S   ARLINGTON    AVE.    70    E   Los 

Angeles,    Oakland.      Two-story    16- 

room    apartments. 
Owner — Eugene    Luvlsone,    2576    Poplar 

St.,  Oakland. 
Architect — None. 
Day's  work.  '  $10,000 

DWELLING 

(329)      NW    ALLENDALE    AND    EAST- 

man,   Oakland.        One-story   B-room 

dwel'lng. 
Owner — R.    V.    Hendricks. 
Archjtect — None. 
Contractor — California      Builders      Co., 

1534  Franklin  St..  Oakland.       $3000 


DWELLING 

(330)      N  CHATHAM  ROAD  95  W  Park 

Blvd.,       Oakland.        Two-story      7- 

room  dwelling. 
Owner— W.   W.   Randall.  471  Moss  Ave.. 

Oakland. 
Architect — None. 
Contractor— G.'de       A       Randall,       6861 

LockHley    Ave.,    Oakland.  |6000 


DWELLING 

(331)  N  KL  CAMH.E  800  W  BBth  Ave. 
Onklimd.  One-story  6-room  dwell- 
ing. 

Owner-  W.  M.  Wood,  Syndicate  Bldg., 
Oakland. 

Architect — None. 

Conlrnrlor— Hllva  &  Mnthoyi-r.  13fi9 
Hopkins   St.,   Ojikland.  $3650 


ALTER,A.TIONS 

(332)  NO.  9319  EAST  FOURTEENTH, 
Oakland.      Alterations. 

Owner — John   M.   Garzis. 

Architect — None. 

Co-ntractor— W.  H.  Hlgglns,  9439  Foot- 
hill   Blvd.,    Oakland.  $475 


DWELLING 

(333)  &  EAST  SIXTEENTH  120  W 
28th  Ave.,  Oakland.  One-story  3- 
room    dwelling. 

Owner— A.    C.    Jennings,    505    18th    St., 

Oakland. 
Architect — None. 
Day's  work.  $2000 

DWELLING 

(334)  EAST  EIGHTY-FIFTH  AVE.  SO 
S  Olive  St.,  Oakland.  One-story 
4 -room    dwelling. 

Owner— R.    E.    Reeves,    1505    37th    Ave., 

Oakland. 
Architect — None. 
Contractor — J.   F.   Sutton,   4176   Quigley 

St.,  Oakland.  $1800 


SHED 

(335)      NW    EIGHTY-SECOND    AVE.    & 

Foothill    Blvd.,    Oakland.      Shed. 
Owner — Chas.    A.    Fitch,    2301    Webster 

St.,  Alameda. 
Architect — None. 
Co'ntractor — L.   R.   Chapton,   412   Halght 

Ave.,    Alameda.  $400 


WAREHOUSE 

(336)  S  FOURTH  200  E  Broadway, 
Oakland.  Two-story  brick  ware- 
house. 

Owner — Herman  Davis,  415  4th  St, 
Oakland. 

Architect — None. 

Contractor — K.  Rubenstein,  66S  6th  St., 
Oakland.  $6000 


FOUNTDATION 

(337)  NE  GRAND  AVE.  AND  WEB- 
strr  St.,  Oakland.  Concrete  found- 
ation. 

Owner— F.  Kahn,  130  Montgomery  St., 
San   Francisco. 

Architect — None. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery    St.,    San    Francisco. 

$800 


DWELLINGS 

(338)      W  HARRINGTON  AVE.   300  and 

350    S    Galindo.       Two     l-story    4- 

room    dwollings. 
Owner— R.    E.    Reeves,    1505    S7th    Ave.. 

Oakland. 
.Architect — None. 
Contractor — J.   F.   Sutton,   4176    Quigley 

St.,  Oakland.  $1800  each 


REPAIRS 

(339)  NO.  1712  NINTT-SECOND  AVE., 
Oakland.     Repairs. 

Owner — R.    W.    Tutt,    premises. 

.Architect — None. 

Contractor— W.  H.  Hlgglns,  9439  Foot- 
hill   Blvd.,   Oakland.  $500 


IMVELLIN'! 

(340)      W    lfl2ND      AVE    105      S    Birch. 

Onkl.ind.      One-story    3-rnom    dwl>;. 
Owner  —  E.     Peltier,     21:14     Telograpl. 

Ave..    O.Tklniid. 
.Vrchltect — None. 
Day's  work.  $550 


nWELIJNGS 

(341)      N   RAMONA   A\E   200  and   250   i; 

Piedmont    Ave..    O.iklnnd.      Two    1- 

story   B-room   dwi-lllngH. 
Owner  —  J.    T.    lllnch.    Federal    BIdg., 

Oakland. 
Architect — None. 
Contractor    -P.    J.    Ilenly,    39    Nnce    Ave. 

Piedmont.  $3000    each 


DWELLING 

(S42)  E  SPRUCE  60  H  I'lo.^pert.  Oak- 
land.     One-story   B-room   dwig. 

Owner— D  S  Hn>lth.  2051  Hnnin  Clara 
Ave.,    AInmed.i. 

Architect— None. 
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Contractor — Smith    &    Son,    2113    Santa 
Clara   Ave.,   Alameda.  $3500 


DWEL,L.ING 

(343)      W     SEVENTY-THIRD     AVE     37 

N    Halliday,    Oakland.        One-story 

5-room    dwelling. 
Owner  —  L.    Carleton,    5432    Bond    St., 

Oakland. 
Architect — None. 
Day's   work  $3000 


DWELLING 

(344)      NW    SEVENTY-THIRD    AVE    & 

Halliday,         Oakland.         One-story 

5-room    dwelling. 
Owner  —  L.    Carleton,    5432    Bond    St., 

Oakland. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(345)  N  SCENIC  WAY  200  E  Semi- 
nary, Oakland.  One-story  5-room 
dwelling. 

Owner— E.  M.  Hinch,  420  15th  St., 
Oakland. 

Architect — None. 

Day's   work.  $300''i 


ADDITION 

(346)       W    THIRTY-NINTH    AVE    325    S 

Santa   Rita,   Oakland.      Addition. 
Owner — Guy    H^^Fish,    2200    38th    Ave., 

Oakland. 
Architect — None. 
Day's    work.  $500 


ALTERATIONS 

(347)  NO.  9715  WALNUT  ST.,  Oak- 
land.     Alterations. 

Owner — William  Conner,  972  SOth  St., 
Oakland. 

Architect — None. 

Day's    work.  $450 


DWELLINGS 

(348)      N    WALLA    VISTA    500    and    550 

E    Arimo,    Oakland.   Two    one-story 

5-rcom    dwellings. 
Owner — F.     T.     Malley,     900    Lakeshoro 

Ave.,  Oakland. 
Architect — None. 
Contractor— H.    G.    Malley,    2947    Wesl 

St.,    Oakland.  $4000    each 


DWELLING 

(349)      NO.       1375       BERKELEY     WAY, 

Berkeley.     One-story    5-room   dwlg. 
owner— John    Driscoll,       28  Va       Warren 

St.,  Oakland. 
Architect — None. 
Day's  work.  $3500 


DWELLING 

(350)      NO.     1261    BURNETT    ST.,    Ber- 
keley.      One-story     4-room    dwelling. 
Owner — Cragmont  Land  Co. 
Architect — None. 

Contractor — E.      F.       Henderson,       5744 
Keith   Ave.,    Oakland.  $2000 


APARTMENTS 

r351)  W  COLLEGE  AVE  100  S  Wool- 
sey,  Berkeley.  Three-story  36- 
room   apartments. 

Owner — R.  E.  McMann,  3754  Ardley 
Ave.,    Oakland. 

Architect — Clay  N.  Burrell,  1st  Sav- 
ings  Bank   Bldg.,   Oakland. 

Contractor  —  Sommarstrom  Bros.,  306 
14th   St.,   Oakland.  $32,000 


DWELLING 

(352)      NO.     1019     MERCED.     Berkeley. 

One-story    6-room    dwelling. 
Owner — E.    J.    Dunkler. 
Architect — None. 
Contractor — Mason-McDuffie    Co.,    Shat- 

tuck     and     Addison     Sts.,     Berkeley 

$300U 


ADDITION 

(353)      NO.    2820      REGENT      ST..    Ber- 
keley.     Addition. 
Owner — C.    C.    Young.    Tromises. 
.\rchitect — None. 


Contractor — Ma.son-McDufTW,    Co.,    Shat- 
tuck     and     Addison     Sis.,    Berkeley 

$1000 


DWELLING 

(354)    NO.    1748   SAN  PEDRO.   Berkeley. 

Two-story  6-room  dwelling. 
Owner — C.   P.   Morse,   Elks'   Club,   Bkly. 
Architect — None. 
Contractor — Morse  &  Hind,    3012   Chan- 

ning   Way,   Berkeley.  yiOOfi 


WAREHOUSE 

(355)      SE       UNIVERSITY       AVE     AND 

Bonar    St.,      Berkeley.         One-story 

warehouse. 
Owner — C.     H.     Bryant,       2001       Durant 

Ave.,   Berkeley. 
Architect — None. 
Day's    work.  |750 


ALTERATIONS 

(356)  NO.  5900  ELSIE,  Oakland.  Al- 
terations. 

Owner — D.    Dorward,    Jr.,    premises. 

Architect — None. 

Contfactor — Leslie  R.  Wilson.  2216 
Blake   St.,   Oakland.  $400 


ALTERATIONS 

(357)      E  MANILA  150  N  38th,  Oakland. 

Alterations. 
Owner — W.    Greuner,    126    Grand    Ave., 

O-'skland. 
Architect — None. 
Day's  work.  $500 


REPAIRS 

(358)  NO.  628  OAK,  Oakland.  Fire 
repairs. 

Owner — Mrs.  Dunbar,  447  Lee  St.,  Oak- 
land. 

Architect — None. 

Contractor — H.  A.  Moe,  4116  Allendale 
Ave.,    Oakland.  $480 


STORES 

(359)      SE    PARK   BLVD.  AND   EXCEL- 

sinr.     Oakland.       One-story    3-room 

atore». 
Owner — A.    S.    Hedgler. 
Architect — None. 
Contractor — Leroy  M.  Baird,  1450  Alice 

St.,    Oakland.  $3900 


DWELLING 

(360)      W    RUBY    100    S  ■40th,    Oakland. 

One-story    5-room   dwelling. 
Owner — Ray   Wall   Fisher,   433   38th  St., 

Oakland. 
Architect — None. 
Contractor — i'.    J.    Henly,   39    Nace   Ave 

Piedmont.  $3326 


DWELLING 

(361)      S    SIXTY-FIFTH    370    W    Shat- 

tuck   Ave.,    Oakland.      One-story   5- 

room   dwelling. 
Owner — Geo.     E.     Rice,     1436     Berkeley 

Way,    Berkeley. 
Architect — None. 
Day's   work.  $3500 


GARAGE 

(362)  NW  TENTH  AND  BRUSH,  Oak- 
land.     Garage. 

Owner — A.  H.  Elliott,  2901  Telegraph 
Ave.,    Oakland. 

Architect — None. 

Contractor— F'rank  Smith,  2230  17th 
Ave.,    Oakland.  J'JaO 


KCCOKDKIt 

DVVEJ.,L1NG 

(363)  SW  PROSI'EC^T  AND  SPRUCK 
being  Lot  "A"  Map  Excelsior 
Heights.  Oakland.  All  v.-ork  for 
one-story  and  basement  frame 
dwelling. 

Owntr — Lillio  T.   Brooks. 

Architect — Edw.  T.  Foulkes,  I'rockor 
Bldg.,   San   Francisco. 

Contractor — O.  M.  Bullock.  510  ISth  St.. 
Oakland. 

Filed  Jan.  26,   '22.      Dated  Jan.   21.    :  .' 

l''ranr.»   up    '  i 

Browu    coated     Vi 


NEWS  33 

'"ornpleted    and    accepted 14 

Usual    35    days 14 

TOTAL  COST,   $5630 

F;ond,    $2815.      Surety.    James    F.    Ford. 

Limit,    90    iays.      I-'orfeit,    none.      Plans 

ami  speciflcationa  ftied. 

NOTE: — Permit    applied     for    today 

DWELLING 

<364)      LOT   57,   Piedmont   Manor,   Pied- 
Hiont.   All  work  for  six-room  6wTg. 
arid  garage. 
Owner — Edna    S.    Johnson.   Oakland. 
Ar -hitect — None. 
Contractor  —  William    J.    Baker,    223: 

K.insome   Ave.,   Oakland. 
Filed  Jan.  26,  '22.     Dated  Jan.  25,  '22. 

I'rame    up     $1625 

Brown    coated     lB2o 

Completed    ai.d    accepted I(f25 

Usual    35    days 1627 

TOTAL  COST.  $6502 
Bond.  none.  Limit,  75  days.  Forfeit. 
$2.     Plans  and  specifications  filed. 

ii  WELLING 

(365)      N  E-TWENTIETH  ST.   AND  NW 

Twenty-.second  Ave  NF:  55xNW  100 

Oakland.      All    work    for    one-story 

1-room  dwelling. 

Owner — Rose  A.  Franks,  2135   1 9th  Ave.. 

Oakland. 
Architect — .None. 
Contractor — Jos.      Flittner,,      1700    35th 

St..   Oakland. 
Filed  Jan.   26,  '22.     Dated  Jan.  25,  "22. 

Frame    up     1^ 

Brown    coated     ^ 

Completed  and  accepted ^ 

Usual    35    days % 

TOTAL  COST.  $2900 
Bond,  none.  Limit.  60  days  after  Jan. 
27.  Forfeit,  $1.  Plans  and  specifica- 
tions flltd. 

NOTE — Permit  also  applied  for  today 

ALTERATIONS 

NO.    1804    GROVE    ST.,    Berkeley.      Al- 

teration.s. 
Owner — H.    Barcklay,    Premises. 
Architect — None. 

Contractor — G.    Johanson,    1357    North- 
side  Ave.,   Berkeley.  $1000 
NOTE: — Recorded    contract     reported 
Jan.    16,    1922,   No.    174. 

• 

COMPLETION  NOTICES 

AI<AMKD.\     COUNTY 

iipcorded  Accepted 

Jan.  26.  1922 — W  RAND  AVE  110  N 
Lake  Park  Ave.  40x112x128,  Oak- 
land. Mrs.  Tillle  Carpenter  to  C. 
^^'.  Shor"t Jan.  26,  1922 

Jan  25.  1922— LOT  8  BLK  "C"  Map 
.\oithbrae  Terrace.  Berkeley.  C 
10  Carlson  to  whom  it  may  con- 
c(  rn Jan.  "21.     1922 

Jan.  23,  1922— N  FORTY-SECOND 
.">t'7.92  —  being  Ptn   Lots  17  and   18 

Blk     :091     ..    Oakland.       George 

Westphal  and  Soren  Jensen  to  F  C 
«iolte Jan.     21.     1922 

■Ian.     23,     1922— N       FORTY-SECOND 

no. 4 2   being    Ptn    Lots   18   and 

19  Blk  2091 .  Oakland.     George 

Westphal  and  Soren  Jensen  to  F  C 
^ioMc Jan.     21,     19--' 

Jan.  24.  1922— LOT  a  BLK  25.  Amend- 
til  .Map  Fairmount  Park.  Berkeley. 
Douglas  Campbell  to  whom  it  may 
concern Jan.     23.     1922 

Jan.  24.  1922— LOT  34  BLK  3.  Ber- 
keley Square.  I'crkeley.  Grover  <" 
Johnson  by  James  W  Plachek  to 
Donoy  H  (Goodrich Jan.   21.   1921 

Jan.  24.  1922--N  SEVENTH  bet.  Wil- 
low and  Campbell.  Oakland.  Lekos 
l:ros  by  James  W  Plachek  to  A 
Feldheimer Jan.    3.    1«»22 

Jan.  24.  1922 — NO.  1673  TACOMA 
.\vo.  Berkeley.  John  Lehman  to 
whom    it    may  concern .  .Jan.    10.    1922 

.laTi.  L'3.  1922— LOT  29  BLK  17  Map 
.ikeshore  Highlands.  Oakland. 
>>lai  New  lander  to  whom  it  may 
n  ncern Jan.    20.    1922 


34,; 
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Jan.  23,  lSt22— W  TWEXTY-THIRD 
,Aye>120  S  E-29th,  Oakland.  John 
Kepose    and    Mary    Repose    Falcon 

to    A    Frederick    Andersen 

.,..., Jan.     20.     1922 

Jail.'  2^.  19Z2— FRUITVALE  rO"W'ER 
Hou.<5e.    Oakland.      Southern    Pacific 

Co   to   J    T  Thorper  &   Son 

, Jan.    20.    1922 

Jan„  23,  1922— E  ALICE  724.10  X  14th 
!^'SOxE  133.94,  Oakland.  L  and 
Rachael  Lewkowilz  to  M  F  Som- 
marptrom    Jan.    21.   1922 

Jan.  23.  1922— SE  NINETY- EIGHTH 
Ave  ll.'i.S  XE  Bancroft  Ave  NE 
30.5XSE       100,       Oakland.         Fanny 

yVejnstein    to   C   L  Hewitt 

...'. Jan.    19,    1922 

Jan.  21,  1922- SW  CENTRAL  AVE  & 
NW  Walnut  NW  150xS\V  140,  Ala. 
First  Church  of  Christ  trcientist  in 
Alameda  to  Wade  &  Miller,  Jan  6, 
1})22;  Claremont  Electrical  Co,  .Tan. 
7,  1922;  Ira  W  Coburn,  Jan.  4.  1922; 
Georg-p   Dixon Jan.   4,   1922 

Jan.  21.  1922 — LOT  31  and  Ptn  Lot  50 
Blk  1,  Lakeshore  Hiehlands,  Okd. 
Esiella  W  Gorrill  to  whom  it  may 
concern Jan.    20.    1922 

Jan.  21,  1922 — PTN  LOT  15  BLK  "C" 
Map  Excelsior  Heijfhts.  Oakland. 
Karl  S  Fredrickson  to  whorh  it 
may    concern Jan.    14.    1922 

Jan.  21.  1922— LOT  25  BLK  "H," 
Jsprthbrae  Terrace,  Berkeley.  P  E 
Marquis  to  Avhom  it  may  concern. 
Jan.    21.    1^22 

Jan.  21.  1922— SEVENTH  bet.  Market 
and.     Filbert.    Oakland.        Southern 

Pacific    Co    to    Hutchinson    Co 

Jan.    16,    1922 

Jan.  21,  1922— LOT  17  BLK  2  Map 
Thousand  Oaks  Station  Tct,  Bkly. 
Reed  W  Thomas  to  whom  it  may 
concern Jan.    19,    1322 

Jan.  20.  1922 — LOT  12  BLK  "M"  Santa 
Fe  Tract  No.  4,  Oakland.  Henry 
Durk    to  G  A   Scott Jan.   9,   1922 

Jan.  20,  1922— LOT  13  BLK  0  Map 
East  Piedmont  Heights.  Oakland. 
H  Goranson  to  whom  it  may  con- 
cern  Jan.     19,     1922 

Jan.   20.  1922— PTNS  LOTS  25  AND  26 
lilk    D    Map    Piedmont    Knoll,    Oak 
land.      Louis   A   and    Edith    S   Penn. 
Chester  A.  Gossett   to  whom  it  may 
concern Jan.     19,     1922 

Jan,  20,  1022— LOTS  16  AND  17  BLK 
13  and  N  10  lot  21  and  S  30  lot  22 
blk  15  Map  Thousand  Oaks,  Ber- 
keley Building  Co.  to  whom  it  may 

concern Jan.     18,     1922 

Jan.  20.  1922— SE  SHATTUCK  AVE. 
and  Eunice  St  E  100  for  ptn  beg 
E  ?,'>\S  40,  Bfrkc'lcy.  .Alma  1 
Gftllbralth     to     Enoch     Tranmal.... 

Jan.    14.    1922 

♦ 

RELEASE  OF  LIENS 


.4I,AMEDA     COriVTY 


Recorded  Amount 
,)an,  19.  1922— LOT  24  IILK  "K"  .Map 
East  I'Icdmont  HnlffhiH.  «\'ilirornla 
I>oor  Co,  1238;  I'owrll  Bros.  Inc.. 
f«(n:70:  inlaid  Floor  Co,  $274.46; 
Louis  H  Hpolt,  ♦»0:  F  ('  Moyor. 
»»«.65;  I'rrry  C  Fry.  Jlfi.HI;  P  II 
By»iwk».  JB9.C0;  W  V  Pollard  Jr. 
»14r.;  L  W  HInkf,  137.''.  to  Fred  N 
Htrnng   mifl    W    I'rtfe 


totei 


HOMESTEADS 


AI.AJHKOA    f;OI  N'TY. 


Jan.  *«,.  W22— LOT  82  AND  W.  Vi  LOT 
33  l»lk  1  map  Lakfuhore  lll(fh- 
\itt\an.  Oakinnd.  JoiHtphlne  OroMii- 
ro«it  ,-  ,v ir.OOO 

.I.in  26.  1922— IX)T  9  MAP  GRAND 
^  •  Torrace,  Oaklnncl.  B«hnI«  I*. 
.   ».1,II   r,^,, , $6000 

I  .  !,.._|,()T  8  HLK  C  MAP 
fird  Knoll..  Onkliijtd. 
In-    rirnann $6000 

Miti     ;-«.    I'.'J      \\     .NINTH    lin    N    AllH- 


ton  Way  N  40xW  130,  Berkeley. 
Mattie  and   Fred   Eckert $31  j(' 

Jan.  23,  1922 — LOT  33  and  W  4  Lot 
34  Map  Bona  Terrace.  Brooklyn 
Tp.     Mae  Cronin    (wf  James  P).?50'ic 

Jan.  23,  1922 — LOT  36  Map  Wood- 
lawn  Park,  Oaklanxi.  Evelyn  A 
Roach     $5i't';; 

Jan.  20.  1922— NW  £AN  ANTONIO  AV 
and  Willow  W  50xN  150.  Alameda. 
Agnes    Spatz    Hauch     (widow)  ..  $5000 

Jan.  21.  1922— NW  EAGLE  AVE  AND 
Stanford  W  47-6xN  100,  Alameda. 
Hallie   Russell    (wf   C   J   Jr.) $4i'0i) 

Jan.  19,  1922 — E  LAFAYETTE  ST 
93-4  N  Encinal  Ave  N  46-8  E  108. 
Alameda.  Irene  Silvia  (wf  J  W) 
$4000 

Jan.  20,  1922 — LOT  3  BLK  B  Map 
Maxwell  Park.  Harry  C  and 
Katharine     W     Cooper $5000 


BUTLDING  CONTRACTS 


SACILAJnSlVTO    COUNTT 


DWELLING 

NO.  1330  THIRTY'-EIGHTH  ST.,  Sac- 
ramento.    Two-story   8-room.   dwlg. 

Owner — Sam  L.  Hayes,  1631  28th  St.. 
S'acramenio. 

Architect — None. 

Day's  work.  $6500 


DWELLINGS 

NO.     3085-3089     THIRTY-SECOND     ST.. 

Sacramento.  Two  one-story  5-room 

dwellings. 
Owner— B.    H.    Bill.    3252    Marshall    St.. 

Sacramento. 
Architect — None. 
Day's  work.  $1800  each 


REPAIRS 

NO.    1616    SEVENTH    ST..    Sacramento. 

Repair.?. 
Owner — rhllipp      Grell.      1618    7th      St., 

Sacramento. 
Architect — None. 
Contractor — G.    E.    Harvie,    2212    T    St., 

Sacramento.  $800 


lU'lLDlNG 

THIRTY-FOURTH  ST.  AND  .=;TERR.\ 
Way,  Sacramento.  Concrete  build- 
ing. 

Owner — California  Highway  Commis- 
sion.   Forum   Bldg..    Sacramento. 

.Vrchilect — None. 

Day's  work.  $23,000 


DWELLING 

NO.   5512  J   S'l'.,  Sacramento.     One-story 

5-room    dwdling. 
Ovner — John    Bugatlo.    905    X    St 

ramento. 
Architect — None. 
Contractor — P.    Leoni.    1415    P    St 

ramento. 


Suc- 


Sac- 
$4100 


DWELLING 

NO.  2732  THIRTY-SECOND  ST..  Sac- 
ramento.    One-story  4-room  dwlg. 

Owner — J.  S.  Amaral.  3410  Third  Ave.. 
Sacramento. 

Architect — None. 

Contractor — MInden    Hall.  $1600 


PIERCE-BOS  QUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,    Placerville, 
Nevada  ('ity,  Keno 


s.\('k.\mi:nt()  offick 

RO.SS  E.  PIERCE.    Manager 

i)05  Sixth  Strkkt 


DWELLINGS 

NO.  5421-5364-5369  THIRTEENTH  ST. 
and  5491-5423  Fourteenth  St.,  Sac- 
ramento. Four  one-story  4-room 
dwellings. 

Owner — W.  E.  Trainor.  813  J  St.,  Fresno 

Architect — None. 

Day's    work.  $1900    each 


DWELLING 

NO.  301  TWENTY-SEVENTH  ST..  Sac- 
ramento.    One-story  5-room  dwlg. 

Owner — W.  H.  Rosier.  12th.  St..  Road, 
Sacramento. 

Architect — None. 

Contractor — E.  D.  Brier,  813  J  St..  Sac- 
ramento. $3000 


DWELLING 

NO.  3041  FORTY-FOURTH  ST..  Sacra- 
mento.    One-story  4-room  dwelling 

owner  —  F.  Francis.  4625  10th  Ave., 
Sacramento. 

Architect — None. 

Day's    work.  $1500 


SCHOOL 

LELAND  STANFORD  SCHOOL  at  38th 
and  4th  Ave.,  Sacramento.  Two- 
story    brick    and    concrete    school. 

Owner — Sacramento     School     District. 

Architect  —  Hemming.  Petersen  vt 
Hudnutt,  City  Library  Bldg.,  Sac- 
ramento. 

Contractor — Betz  &  Mabrey,  Ochsner 
Bldg..    Sactamento.  $225,499 


DWELLING 

NO.  1730  F  ST..  Sacramento.  Two- 
story   5-room   dwelling. 

Owner— R.  W.  Irvine,  1615  K  St..  Sac- 
ramento. 

Architect — None. 

Contractor — Herndon  &  Finnegan.  1814 
17th  St.,  Sacramento.  JflJOO 


DWELLING 

NO.  1219  X  ST..  Sacramento.     One-story 

5-room    dwelling. 
Owner — Mr."?.   lOliz.  Mortine. 
Architect — None. 
Contractor — A.  W   Norris,  Peoples  Bank 

Bldg..    Sacramento.  $3500 

lU  TCHER    SHOP 

NO.  1987  STOCKTON  BLVD..  Sacra- 
mento.    One-story  butcher  shop. 

Owner  —  Wright  &  Kimbrough,  817  J 
St..  Sacramento. 

Architect — None. 

Contractor— W.  C.  Keating.  1714  27th 
St..   Sacramento.  $3900 


BUILDING 

NO.   I6I2   K   !-'T..   Sacramento.      Building. 

Owner — Emma  A.   Mitchell. 

Architect — None. 

Contractor — Betz     &-     .Mabrey,     Ochsner 

Bldg..    Sacramento. 
Filed  Jan.  17.  '22.     Dated  Jan.  12,  '22. 

$ 


BUILDING 

NO.  1331  FRONT  ST..  Sacramento. 
Two-story   building. 

Owner — Capitol  Fire  Insurance  Co.. 
Capitol  National  Bank  Bldg.. 
Sacramento. 

.\rolilipct— None. 

Contractor  —  McGllllvray  Construction 
Co..  Capitol  National  Bldg.,  Sacra- 
mento. $BS.S75 


PACKING    HOIT.SE 

NO.    500   R  ST.,  Sacramento.     One-story 

packing  hon.sp. 
(»\vner--Vlrden    Packing    Co. 
Anhltert — Nimr. 
Coniractor  —  McGllllvray     Const  met  Ion 

Co,.    Capllol    .National    Bank    Bldg. 

SHcranienlo.  $15,500 


DWKI.LTNG.S 

NO.  3208  U  .ST.  AND  1204  V  ST..  Sncrn- 
nienfo.  Two  1 -story  6-room  dwell- 
ings. 

owner— Wm,  C.  Hevenor,  1SI5  K  St. 
Snornmrnto, 

Archltri't-    None. 
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CoTitractor — A.      W.       Norris,       Peoples 

National    Bank    Bldg-.,    Sacramento. 

$3500  each 


REPAIRS 

NO.    707    TWELFTH    ST.,    Sacramento. 

General    repair.?. 
Owner — Henry    Spring-   &    Co.,    707    12th 

St.,    Sacramento. 
Architect — None. 
Contractor — T.    E.    Cain,    1814    15th    St., 

Sacramento.  $500 


DWELLING 

NO.  3157  THIRTY-SIXTH  ST.,  Sacra- 
mento. One-story  5-room  dwell- 
ing. 

Owner— N.  E.  Williams,  1010  18th  St., 
Sacramento. 

Architect — ^None. 

Days   work.  $2900 


DWELLINGS 

NO.     3157     THIRTY-SIXTH     AND     2149 

36th  St.,  Sacramento.     Two   1-story 

5-room   dwellings. 
O^vner — A-nna  E.  Williams,   1010  8th  St., 

Sacramento. 
Architect — None. 
Days   work.  $2900    each 


DWELLING 

NO.  1031  FORTY-FOURTH  ST.,  Sacra- 
mento. One-story  6-room  dwell- 
ing. ^" 

Owner — W.  G.  Clark,  3825  J  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — J.  F.  Ransdale,  1055  4tst 
St.,    Sacramento.  $7000 


MOVING    BUILDING 

FROM  ELEVENTH  AND  O  TO  3825 
V  St.,  Sacramento.  Moving  build- 
ing. 

Owner — H.  T.  Cowper,  816  O  St.,  Sacra- 
mento. 

Architect — None. 

Days   work.  $1000 


MOVING    RESIDENCES 

NO.  4825  AND  4833  V  ST.,  Sacramento. 
Move  2  residences. 

Owner — H.  T.  Cowper,  816  O  St.,  Sacra- 
mento. 

Architect — None. 

Days  work.  $1000   each 


GARAGE 

NO.    1206    O    ST.,    Sacramnto.      Private 

garage. 
Owner — Mrs.    M.    Martin,    Premises. 
Architect — None. 
Contractor — L.    C.    Vertrees,    1611    38th 

St.,    Sacramento.  $500 


DWELLING 

NO.  2415  TWENTY-FIFTH  ST..  Sac- 
ramento.    One-story  5-room  dwlg. 

Owner — Frank  Schwalenberg,  1608  7th 
St.,   S'acramento. 

Architect — None. 

Contractor — M.  F.  Ferra,  2315  9th  St., 
Sacramento.  $15D0 


DWELLINGS 

NO.  2741  SANTA  CRUZ  WAY,  Sacra- 
mento. Two  one-story  5-room 
dwellings. 

Owner — O.  H.  Moore,  2920  35^th  St., 
Sacramento. 

Architect — None. 

Day's   work.  $2000   each 


REPAIRS 

NO.  7051/2  NINETEENTH  ST.,  Sacra- 
mento.    General   repairs. 

Owner— C.  C.  Connelly,  709  19th  St., 
Sacramento. 

Architect — None. 

Contractor — T.  H.  Bill,  2107  17th  St.. 
Sacramento.  $1650 


REPAIRS 

NO.    3232    B    ST.,    Sacramento.      Repair 

fire  damage. 
Owner— Mrs.  W.  Kornosky,  1610  7th  St., 

Sacramento. 
Architect — None. 


Contractor — P.    F.    Reed,    254i 
Sacramento. 


28th    St., 
$855 


ALTERATIONS 

NO.     310     N     ST.,     Sacramento.       Raise 

dwelling. 
Owner — Mr.    and    Mrs.    Louis    DeBeau- 

mont,    1409    3rd    St.,    Sacramento. 
Architect — None. 
Days  work.  $500 


DWELLING 

NO.  3165  MARSH  COURT,  Sacramento. 
One-story   5-room   dwelling. 

Owner — W.  F.  Purnell,  2428  M  St., 
Sacramento. 

Architect — None.' 

Contractor — Thos.  B.  Hunt,  2026  S  St., 
Sacramento.  $2900 

DWELLING 

NO.  2027,  SIXTEENTH  ST.,  Sacra- 
mento. One-story  5-room  dwell- 
ing. 

Owner — C.  A.  Cook,  1119  I  St.,  Sacra- 
mento. 

Architect — None. 

Contractor— Thos.  B.  Hunt,  2026  S  St., 
Sacramento.  $2900 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Jan.    20,    192^:— LOTS    1,    2     3    AND    4 

BLK  4,  North   Sacramento  Sub.   No. 

9,       Sacramento.         Epworth      M    E 

Church  to  whom  it  may  concern... 

Jan.    11.    1922 


LIENS  FILED 


SACRAMKNTO    COUNTY. 


Recorded  Amount 
Jan.  20,  1922— LOTS  1.  2,  3  AND  4 
ramento.  John  Condon  vs  F 
l''rancis,  W  E  Trainor,  Trainor- 
.Ocsmond  Realty  Co  and  T  A  Far- 
rell     $102.80 


BUILDING  CONTRACTS 

FRESNO    COUNTY 

DWELLING 

NO.    540    N    ST.,   Fresno.      Dwelling. 
Owner — M.  Gooratchian. 
Architect — None. 

Contractor — M.     H.  Melekian,     2122     S- 
Cherry  St.,  Fresno.  $33u0 


DWELLING 

NO.    3838      KBRCKHOFF      ST.,    Fresno. 

Dwelling. 
Owner — D.     A.     Moore,    3812    Kerckhoff 

St.,    Fresno. 
Architect — None. 
Contractor — T.  J.  Reese,  3811  Kerckhoff 

St.,    Fresno.  $5500 


Dwell- 


DWELLING 

NO.  1510   WILSON  ST.,  Fresno. 

ing. 
Owner — K.  P.  Buwalda,  210  Dennett  St. 

Fresno. 
Architect — None. 
Day's  work.  $3400 


FILLING    STATION 

NO.  1666  OLIVE  AVE.,  Fresno. 

station. 
Owner — Wm.  McCarter. 
Architect — None. 
Day's   work. 


Filling 


$3800 


DWELLING 

NO.       1229      STAFFORD 

ST., 

Fresno. 

Dwelling. 

Owner — Ellis  &   Telden. 

Architect — None. 

Day's   work. 

$3500 

DWELLING 

NO.  901  VASSAR  ST..  Fresno.  Dwell- 
ing. 

Owner — John  G.  Porter.  940  Cambridge 
St.,   Fresno. 


Architect — None. 
Day's  work. 


35 

17500 
AVE. 


ADDITION 

-NO.    106      NORTH    VAN      NESS 

Fresno.     Add   to  dwelling. 
Owner — K.  Thrane,  Premises. 
Architect — None. 
Contractor — R.  Pederson  Co.,  446  Clark 

2:1..    Fresno.  $2250 


ALTERATIONS 

NO.     900     BROADWAY, 

Fresno. 

Alter 

sott  drink  room. 

Owner— C.    W.   Allen. 

, 

Architect — None. 

Days    work. 

1600 

DWELLING 

NO.       622       FRANKLIN 

ST., 

Fresno 

Dwelllngr. 

Owner — Richard  Hahn. 

Architect — None. 

Day's  work. 

11500 

DWELLING 

No.      1242      ROEDING 

AVE., 

Fresno. 

Dwelling. 

Owner — Jane  Edgerton. 

Architect — None. 

Day's  work. 

14000 

DWELLING 

NO.       1285       AD  ALINE 

ST., 

Fresno. 

Dwelling. 
Owner — L.    M.   Kilner,    120   Webster   St., 

Fresno. 
Architect — None. 
Contractor — A.  M.  Chitty,  1405  Del  Mar 

St.,   Fresno.  $4000 


ST., 


Fresno. 
T    St., 


DWELLING 

NO.    1120      KERCKHOFF 

Dwelling. 
Owner — R.    W.    Ferguson,    1047 

Fresno. 
Architect — None. 
Contractor — C.      E.      Buckmastcr,      3220 

Piatt   St.,   Fresno.  $5300 


ALTERATIONS 

NO.  817  C  ST.,  Fresno.  Alter  apartment 

house. 
Owner — John   Vullsh. 
Architect — None. 
Day's    work.  $2000 


ALTERATIONS 

NO.   1215  J  ST.,   Fresno.     Alter  theatre. 

Lessee — Motab    Invst.   Co. 

Architct — None. 

Day's   work.  $2500 


DWELLING 

NO.     825       ELIZABETH 

Dwelling: 
Owner — Marrietta     Hays 

camp  St.,   Fresno. 
Architect — None. 
Contractor —  Prichard      Bros 

Bldg..   Fresno. 


ST.,      Fresno. 
1003     Forth- 


Rowell 
$7400 


DWELLING 

NO.  4127   BALCH  AVE..  Fresno.  Dwell- 
ing. 
Owner — Minnie   Thompson. 
Architect — None. 
Contractor — C.    C.    Romor. 


WORK  SHOP 

NO.  -.'44  2  WHITE  AVE..  Fresno. 

shop. 
Owner — A.  M.  Hamlm.  Premises 
Architect — None. 
Day's  work. 


$3900 
Work 


$2000 
Addition    'o 


ADDITIONS 

NO.    1039    J    ST..    Fresno, 
store. 

Owner — Valley  Grill.  1146  J  St.,  Fresno. 

Architect — None. 

Contractor — Einmett  Riggrins,  836  Har- 
rison   St..    Fresno.  $35,000 


A  PA  U  TM  EN  TS.    E  TC. 

NO.    is.';8-62  E  ST..  Fresno.     Store  and 

apartments. 
Owner — P.  Orlandi.   1447  P  St.  Fresno. 
Architect — None. 
Day's  work.  $6500 


I 
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DWKLblNG 

NO.    1545      COLLEGE       AVE.,      Fresno. 

Dwelling. 
Owner— A.       C.     Rosello,     1060       Q       St.. 

Fresno. 
Architect — None. 
Davs  work.  ?3;50 


DWELLING 

.NO.    436    FRESNO   ST..    Fresno.      Dwell- 
ing. 
Owner — Jas.    G.   Sterrit. 
Architect — None. 
Days   work.  $700 


D\\  ELL1N(; 

NO.    3141      MONTECITO      ST.,      Fresno. 

Dwelling  and  garage. 
Owner — R.    W.   Bandy. 
Architect — None. 
Days  work.  ?4500 

STORE 

NO.    70  2   M    ST.,   Fresno.      Store. 

Owner — A.    Hagopian,    Wolters    Colony 

(ranch),  Fresno. 
Architect — None. 
Day's   work.  $2000 

DWELLING 

NO.       3644     ILLINOIS       AVE.,       Fresno. 

Dwelling. 
Owner — T.    H^   Paulson,    Tremises. 
Architect — None. 
Day'fa   work.  ?2500 


ALTERATIONS 

NO.      1121    VAN      NESS    AVE..      Fresno. 

Alter  restaurant. 
Owner — T.       Risley,     1933       Fresno    S:., 

Fresno. 
Art  hitfct— Ncr.e. 
Contractor — F.    J.    Stone,    Mason    Bid?:., 

Fresno.  ?.!000 


DWELLIN*; 

NO.   3250   LYELL  ST.,   Fresno.   Dwelling 

Owner — Thos.   Montgomery,   274   Thesta 

S't.,    Fresno. 
Architect — None. 
Day's  wcrk.  $4000 


I  >  WELLING 

NO.  3603  BALCH  AVE.,  Fresno.  Dwell- 
ing and   garage. 

Owner — A.   Douglas. 

Architect — None. 

Contractor — O.  D.  Atkins,  3338  Lowe 
St.,  Fresno.  $4500 


DWELLING 

NO.      3509       NEVADA       AVE.,      Fresno. 

Dwelling    and    garage. 
Owner— Chris    Chrlstensen,    3667    Iowa. 

Fresno. 
Architect — None. 
Dnv.s  work.  $3500 


DWELLING 

NO.      3242     McKEN/IK     .WE,     Fresno. 

Dwelling. 
Owner — W.   .1.  Palfrey. 
y\rchltert — None. 
Dnys  work. 


$3000 


COMPLETION  NOTICES 


FKKSIVO   COUNTV. 


Recorded  Accepted 

Jan.   20.  1!»22— LOT  6  N  22  OF  LOT  7 

blk  8  Van  News  His,  Fresno.     O.  A. 

Oarrftt    to    whom    11    may    concern 

Inn.    18.    1922 

Ja'nVlB.  i'>i:2-VV   4  FT.  lot  22  and  23 

K    14    n.     Lot     24.    Hprnlway    Tract. 

Fret.no.      .IriK    K    DoukI»»»h    <•>   whom 

It    may    I'.nciTn ''in.    17.    1922 

Jan.    m.   11122— W    1,4    LOT    20   Burlln- 

Bame    Villa    Park.      Fn-nno.        OfO 

Wolf    lo   whom    II    may    concern... 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Jan.   19,    1922— LOTS    12   AND   13   BLK 

10,   Arlington   Heights   Tct,    Fresno. 

C  S   Pierce   Lumber  Co  vs   E  F  La- 

cour,  D  L  and  Rosa  L  Smith $93 

Jan.   18,   1922 — LOTS   17   AND   18   BLK 

.'i5,    East    Fresno.       W    E    Davis    vs 


E    \V    Morris 


.$10- 


Notice  of  Non-Responsibility 


FRESNO    COUNTY 


Jan.  19,  1922 — LOTS  34  AND  35  BLK 
4,  Belridge  Park,  Fresno.  Bertha 
L  'Jorum  as  to  improvements  on 
property    , 


BUILDING     CONTRACTS 


SANTA  CliARA   COUNTY 

BUNGALOW 

CURTNER    AVE.,    San    Jose.      All    work 

for    seven-room    bungalow. 
Owner — Pauline  G.  and  Wm.  H.  Dennis. 
Architect — C.   V.   Brown,   5:U   N-16fh   St., 

San  Jose. 
Contractor — C.    V.     Brown.     521     N-lGth 

St.,  S.an  Jose. 
Filed  Jan.   18.  '22.     Dated  Jan.   18,  '22. 

House    roughly    enclosed $1379.10 

Brown  coat  plaster  on 1379.10 

House    completed     1379.10 

Usual    35    days 1379.20 

TOTAL  COST.  $5516.50 
Bond,  limit,  forfeit,  none.  Plans  and 
ppceiUcations    Hied. 


BU.JINESS     BLOCK 

W    SANTA   CLARA    ST.    near   River   St.. 

San  Jose.     Concrete  business  block. 
Owner — J.    R.    Pheli)s,    245    Alameda    St., 

Han   Jose. 
Architect — .\one. 
Day's   work.  $30C0 


COTTAGES 

AUTUMN    ST.,    near    Julian,    San    Jose. 

Two  4-room  cottages. 
Owner — .\.   M.    Whiteside.   71    S-19th   St., 

San   Jose. 
Architect — None. 
Day's   work.  $1800    each 


(  OTT.VC.E 

NO.    520    KAST  ST.   JOHN  ST..   San   Jo.>^e. 

Four-room  cottage. 
Owner — Mrs.    Wllcoxon. 
Arcliltect — None, 
(.'ontractor — J.    Ennis. 


'OTTAGK 

I'OLHEMUS      .\ND    SPRING      STS.,    San 

Jose.      Four-room  .cottage. 
Owner    —    P.    Rondoni.    666    Spring    St  , 

San  .lose. 
Architect — None. 
I'.iy'H    work.  $9.'>() 


.M/l'KKATiONS 

FIRST    AND    SA.V    ANTONIO    STS..    San 

.lowc       Alterations    on    2nd    floor. 
Lrs.Mcc-  ('(mimerclal   Chib. 
Archll-ctf- Hinder    &    Curtis.    266»^    S- 

First   St..  San   Jose. 
'  Dhtrnctor — U.  O.  Summers.   17   N-Flrst 

St..   San  Jose.  $3500 


ALTJOKATIONS 

NO.  71  .^^-TlllPD  ST..  San  Jose       AltiMi- 

tlons. 
Owner — A.   M.   Kellnor,  .Scntrr  and   Foiil 

Itoads,    San    Johc. 
Architect    —  C.    H.    McKenrlp.    Bank    "f 

.San    .lose    lUdR.,   San   Jose. 
Contractor — Clyde      Alexander.    34       10- 

Siinta  Clara  Ht..  Han  Jose.  $30()ii 


ALTKIIATIONS 

H-SE«  OND   near  San    F.riuinilo   St..  San 

•Info.      Alti-r   front. 
Owner  —   Parlllc    Furniture   Co.,    245   H- 

Klrst    .SI  .    .San    Josr 


Architect — None. 

Contractor — R.  O.  Soimmers,  17  N-First 
St.,   San    Jose.  $575 


COTTAGE 

WILLIAM    ST.     near    Seventh    St.,    San 

Jose.      Six-room    2-part   cottage. 
Owner — Mrs.     Summerhayes,     64     N-9th 

St.,  San  Jose. 
Architect — H.   W.   Higbie,   Porter  Bldg.. 

San   Jose. 
Contractor — Geo.     W.     Dobson,     347     S- 

Third  St.,  San  Jose.  $3850 


COTTAGE 

ROYAL     AND     SAN     SALVADOR     STS., 

San  Jose.  Six-room  cottage. 
Owner  —  P.    Albanese,    433    Royal    St., 

San  Jose. 
Architect — None. 
Contractor — Felix     Savio,     44     N-River 

St.,  San  Jose.  $3600 


AL'IERATIONS 

NO.    475    S-FOURTH      ST..      San      Jose. 

Alterations. 
Owner — O.    M.    IMcLin. 
Architect — None. 
Day's  work.  $ 


WORK   SHOP 

PREVOST       ST.    near    Grant      St.,    San 

Jose.      Work   shop. 
Owner — Chas.    Johnson. 
Architect — None. 
Day's   work.  $650 


ALTERATIONS 

NO.    473    N-ELEVENTH    ST..    San    Joae. 

Alterations. 
Owner — Margaret   Brown. 
Architect — None. 
Contractor — A.    J.    Anderson.  $475 


ALTERATIONS 

NO.    390    N-FIFTH    ST.,    San    Jose.      Al- 

teiatioi's. 
Owner — R.    Hill. 
Architect — None. 
Day's   work.  $400 


COMPLETION  NOTICES 

SANTA    CL.\RA    COUNTY. 

Recorded  Accepted 

Jan.    19.    1922— STANFORD   U.VIVER- 

sity.   Palo  Alto.     Sidney   D  Townley 

to  George   Bertsche Jan.   9.    19L"-' 

Jan.     18,     1922 — SAN       JOSE.         Tony 

Botelho    to    Edward    Luthold 

Jan.    9.    192.i 

Jan.    19.    1922— STANFORD    UNIVER- 

sity,    Palo    Alto.        Professor      L    R 

Abrams    tc    (Jeorge    Jacobsen 

Ian.    16.    192-: 

LIENsVlLED  " 


SANTA    CLARA    COUNTY 


Recorded  Amount 

Jan.  24.  1922— SAN  JOSE.  Southoni 
Lumber  Co  vs  M  Solaminl,  S  G 
.Slinerson    anil    >'    1.    Sout  hgate.  $750.92 


BUILDING  CONTRACTS 


SAN  JOAQUIN  COUNTY 


RESIDENCE 

NORTH   PILGRIM  ST..  Stockton.      Resi- 
dence. 
Owner — Malcolm    Unjuhart. 
Architect — None. 
Days   work.  $1200 


REMODELING 

NO.  1446  N  CALIFORNIA  ST.,  Stock- 
ton.     Remodeling. 

Owner — Frank  (^asey,  1645  N  Callfor- 
tila   St.,   Stockton. 

Archltpct--Ni)ne. 

Pays    work.  $3900 


ALTERATIONS 

NO.  820  NORTH  CKNTEU  ST..  Stock- 
ton. Remodel  btilldlrg  anil  erect 
gnrago. 
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Owner — C.   C.   Henderson,   621    L:-Anclfti- 

son   St.,   Stockton. 
Architect — None. 
Day's  work.  |1200 


BUILDING  CONTRACTS 


IIOI  .M\C;         HUOUTAliE         WILL         IIIJ 
I'KORI.EM  FOIt  XI-:XT  FIVE  YEARS 


KKSIDENCK 

WEST  ROSE   ST.,   Stockton. 

and   garage. 
Owner — K.   B.  Thomas. 
Architect — None. 
Day's    work. 


Residence 


$4200 


RESIDENCE 

NO.    1427   EAST  ACACIA    ST.,    Stockton. 

Residence  and  garage. 
Owner — Geo.  Tetlow,   1523   E-Worlh   St., 

Stockton. 
Architect — None. 
Day's  work.  •  |2650 


RESIDENCE 

CENTRAL    AVE.,    Stockton.      Residence 

and    garage. 
Owner — W.  J.  Field,  423  Mendocino  St., 

Stockton. 
Architect — None. 
Days    work.  $2700 


RESIDENCE 

NORTH       YOSEMITE       ST.,       Stockton. 

Residence   and   garage. 
Owner — F.    P.    Dobson,    27    W    Oak    St,, 

Stockton. 
Architect — None. 
Days  work.  ^  $5100 


COMPLETION  NOTICES 


SAN  JOAQUIN  COUNTY 


Recorded  Accepted 
Jan.     24,     1922 — McKINLEY     SCHOOL, 
Building,  Stockton.     Stockton  Board 
of    Education    to   Shepherd    &    Riley 
Jan.    18,    1922 


LIENS  FILED 


SAN  JOAQUIN  COUNTY 


Recorded  Amount 

Jan.  24,  1922 — A  PTN  OF  SE  %  of  sec 
34  T  1  S  R  7  E,  the  S  13.9  acres  of 
that  certain  tract  of  land  des  as 
beg  at  a  point  on  E  line  of  said  sec 
34,  2389.2  ft  N  of  SE  cor  of  said  sec 
running  th  N  850.5  ft  th  W  2650.8 
ft  to  V2  sec  line  th  S  along  said  % 
section  line  850.5  ft  th  B  2650.8  ft 
to  point  of  beg.  Manteca  Lumber 
Co  a  cptn  vs  C  Vallelunga,  S  Val- 
leluTiga  and  Germano  M  Silva.  $41-1.56 

Jan.  24,  1922 — SE  %  of  NW  %  and  N 
30  acres  of  NE  %  of  the  SW  Vt  sec 
20,  T  2  S  R  7  E.  Manteca  Lumber 
Co  a  cptn   vs  D   H  Ward $159.04 

Jan.  17,  1922— LOT  10  &  12  BLK  77, 
W  of  Center  St.,  Stockton.  Mar- 
shall &  Stearns  Cptn  vs  Belle  K 
Jackson    and    G    Balliet $9<-' 

Jan.  17,  1922  —  LOCATION  NOT 
Given.  Manteca  Lumber  Co  vs  J  H 
Long    and    A    H    Long $174.97 

Jan.  9,  1922 — LOT  7  BLK  3  Stewart 
Addition,  Manteca.  Manteca  Lum- 
ber Co  vs  J  H  Long  and  A  H  Long 
$174.97 

• 

Notice  of  Non-Responsibility 

■  SAN  JOAQUIN  COUNTY 

Jan.  24,  1922 — A  RECTANGULAR 
tract  of  land  fronting  75  ft  on  E 
line  of  Sacramento  St  and  60  ft  ont 
N  line  of  Oak  St,  Lodi.  Central 
Pacific  Railway  Co  by  J  O'Hara, 
owner — Notice  dated  January  9, 
1922  that  said  company  will  not  be 
responsible  for  any  work  or  labor 
done  at  request  of  Standard  Oil 
Co     


SAN    MATEO    COLX'I'V 

DRILLING    WELLS 

BAY    SHORE    STATION.      Drilling    and 
casing    2    wells,    not    to    exceed    250 
feet    in    depth. 
Owner — Southern    Pacific    Compa'ny. 
Contractor — A   Paulson. 
Filed    Jan.    24,    '22.       Dated    Dec.    14,   '21 

Monthly   payments    75% 

U.sual    35    days 25% 

TOTAL  COST,  $5.50  lin.  ft. 
Bond,  $1,500;  surety,  National  Surety 
Co.,  New  York.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


RESIDENCE 

LOT  138  SAN  MATEO  PARK,  San 
Mateo,  Cal.  Furnish  and  construct 
except  paintiTig,  electric  wiring 
and  hardware;  two-story  frame 
residence. 
Owner — E.    H.    Rix,    481    14th   Ave.,   San 

Francisco. 
Architect — W.  H.  Crim,  Jr.,  425  Kearny 

St.,    San    Francisco. 
Contractor — John    Morton,     San     Fran- 
cisco. 
Filed    Jan.    25,    '22.       Dated    Jan.    16,    '22 

Lath    on $783.75 

Exterior    wall    and    plastering 

completed     783.75 

Completed    and   accepted 783.75 

Usual    35    days 783.75 

TOTAL  COST,  $3,135 
Bond,  $1,586.  Sureties,  Henry  F.  Papen- 
hausen  and  George  H.  Hausell.  Limit, 
74  working  days.  Forfeit,  $10.00  day. 
Plans  and   specifications   filed. 

BUNGALOW 

PTN    LOT    3,    School    House    E.Ktension 
Land   Association,   Colma.   All   work 
for   one-story   frame   taungalow^   and 
basement   garage. 
Owner — X.    Bertocchi. 
Architect — None. 
Contractor — Vittorio  Pera. 
Filed   Jan.    20,   '22.      Dated   Jan.    11,   '22. 

Root    on     $825 

]st    cnat    plaster    on 8^3 

Completed      823 

Usual    35    days 820 

TOTAL    COST.    $33Gu 
Bond,    $1650.      Sureties.    F.    Martini    and 
A.  V.  Beroni.     Limit.  120  day.s.     Forfeit. 
none.      Plans  and  specifications  filed. 
♦ 

COMPLETION  NOTICES 

SAN   MATEO    COUNTY 

Recorded  Accepted 

Jan.  24,  1922 — LOT  15  BLK  23  Easton 
Add  2  Burlingame,  Burlingame, 
Cal.  H.  J.  Hughes  to  whom  it  may 
concern Jan.   20,   1922 

Jan.  17,  1922— LOT  20  BLK  K  San 
Mateo  Heights,  San  Mateo.  Anna 
Stapleton    to    J.    \V.    Powers 

Jan.  17,  1922— LOTS  17,  18,  33,  34,  39 
and  40  blk  5,  Burlingame.  Bur- 
lingame   Grammar    School    District 

to   W.   L.   Hickey Jan.    16,   1922 

♦ 

LIENS  FILED 

SAN  MATEO  COUNTY 

Recorded                                               Amount 
Jan.     25,     1922— ON    MORSLE    N:       E 
of    San    Carlos.      John    Williams    vs 
Elliette    O'Brien     $70.00 

« 

VALLEJO    nitlTK     AXD    TILE    <0. 
OKGAXIZEU 

Preliminary  organization  of  the 
Vallejo  Brick  and  Ti'e  Company  has 
been  .'onsnmmated.  The  corporation 
is  capitalized  at  $500,000  and  the  stock 
will  be  divided  into  50,000  shares  at 
$10  par  value.  Sales  of  stock  will  be 
started  immediately  upon  receivin.c.- 
permission  from  the  state  corporation 
department. 


The  housing:  shortage  in  this  coun-  ' 
try  will  not  be  overcome  within  the 
next  five  years,  even  with  the  best 
of  good  fortune.  This  statement  was 
made  b.v  John  Ihlder,  manager  of 
the  Civic  Development  Department  of 
thti  Chamber  of  Commerce  of  the 
United  States,  before  the  recent  hou«- 
ing  conference  of  the  American  .Society 
of  Civil  Engineers,  held  In  New  York. 
Ih'der  said  that  even  the  well-to-do 
wf>uld  not  be  as  adequately  provided 
with  good  housing  In  1927  as  they 
were  In  1914. 

"As  for  the  wage-earner,  let  alone 
the  poor,  their  problem  will  be  with 
us  a  good  deal  longer,"  he  said.  "Con- 
so.Tuently  it  Is  part  of  common  sens'j 
to  base  our  proposals  on  the  proposi- 
tion that  the  campaign  will  be  long 
continued  and  that  whatever  is  to  pro- 
duce results  must  be  economically 
sound.''  Ih'der  pronounced  as  danger- 
ous some  of  the  so-called  "emergency" 
housing  legislation.  He  pointed  out 
that  during  the  last  two  years  there 
has  been  legislation  not  based  upon 
any  deep  study,  and  designed  merely 
to  check,  temporarily,  certain  abuses 
from  which  a  vocal  part  of  the  com- 
munity is  suffering.  Legislation  de- 
signed, not  to  cure,  but  simply  to  re- 
duce irritation,  he  said,  is  likely  to 
have   effects  quite   unlooked  for. 

Ihlder  explained  that  during  the  war 
he  was  an  advocate  of  government 
housing    for    war    workers. 

'That  was  a  time  of  real  emergency 
and  it  had  a  definite  terminal  point, 
the  end  of  the  war,"  he  said.  "Today 
the  situation  is  fundamentally  dif- 
ferent. What  we  do  now  has  no  defi- 
nite terminal  point.  Any  date  we  may 
set  is  easily  changed.  What  we  do 
now  sets  precedents,  establishes  a 
habit  of  mind  which  will  carry  on.  So 
it  is  important  that  our  precedents, 
our  hal)its  of  mind,  have  In  them  the 
possibility  of  continued  growth  and 
develojimcnt.  Adequate       and       good 

housing  must  pay  a  fair  return  on  the 
invec'rrient.  Only  so  can  we  be  as- 
sured of  enougli  good,  new  housing  to 
meet  our  growing  needs  and  our  rising 
standards." 

Speaking  of  building  costs,  Ihlder 
said  that  "so  far  as  experience  goes, 
such  short  cuts  to  the  millennium  as 
government  building  and  management 
do  not  prornise  to  reduce  real  costs. 
Government  operation,  not  only  in  this 
country  but  in  others  whose  distance 
gives  a  haze  of  enchantment,  has,  as 
a  rule,  proved  clumsy,  ineflicient,  and 
expensive.  Certain  functions  must 
necessarily  be  performed  by  govern 
mcnt.  but  the  burden  of  proof  is  al- 
ways on  those  who  wou'd  transfer  new 
functions  to  the  government.  So  far, 
proof  is  lacking  that  governmental 
construction  or  management  of  hous- 
ing would  produce  better  or  as  good 
results  in  America  as  would  private. 
But  at  the  same  time  those  of  us  who 
hold  10  this  belief  must  recognize  that 
dissatisfaction  with  present  housing 
conditions  is  causing  a  growing  sen- 
timent for  direct  participation  by  the 
government.  Our  only  effective  ans- 
wer Is  to  produce  better  results  through 
private     operation. 

"In  brief  then,  the  kind  of  housing 
legislation  which,  because  of  experi- 
ence, we  can  count  upon  to  aid.  is 
regulatory,  the  kind  that  protects  the 
men  who  would  contribute  to  the 
public  wealth  from  the  exploiter  who 
would  prey  upon  the  public  wealth. 
This  kii'd  of  legislation,  building  codes, 
housing  codes,  city  planning  and  zon- 
m.ar  ordinances,  we  should  perfect  and 
pr'-inioto.  confident  that  if  well  deyiset) 
it  will  encourage  building  because,  i) 
\\ill    make    investment    more    secure." 
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STABILIZING       PRIVATE      INDl  STRV 
THROl  GH    l«l  BLIC     WORKS 


(Continued  from  Page  8) 


g-eneral  business  conditions  will  be 
compared  month  by  month  in  more 
complete  studies  and  analysis  than  have 
heretofore  been  attempted.  These  re- 
ports would  serve  as  a  guide  to  the 
Federal  Government.  When  the  wave 
of  private  industry  is  rapidly  rising, 
federal  public  works  would  be  post- 
poned. When  serious  unemployment  is 
in  sight,  at  a  given  signal  all  accumu- 
lated federal  public  worlds  would  go 
forward.  The  cities  may  be  expected 
to  make  use  of  this  guide  and  thus 
make  a  national  synchronous  policy 
possible.  Any  city  which  follows  such 
a  course  will  build  less  of  its  ten-year 
total  at  top  prices  and  at  the  same  time 
steady  employment  at  home. 

BasineRii  Men  .May  Profit 
Business  men  may  well  make  profit- 
able use  of  this  survey  of  business 
conditions  and  thus  avoid  contracting 
credits  which  freeze  on  their  hands, 
and  postpone  plant  extension  and  large 
purchase  when  the  wave  is  near  its 
top.  Some  large  corporations  already 
have  their  own  experts  to  chart  these 
movements,  and  as  a  result  a  number 
of  them  come  upon  the  present  depres- 
sion fully  prepared.  The  profits  they 
earned  by  being  able  to  buy  freely  af- 
ter the  drop,  and  to  manufacture  while 
their  competitors  were  overstocked  at 
high  prices,  were  profits  well  earned. 
Each  one  of  these  corporations  did  its 
share  in  diminishing  the  depression 
because  it  had  checked  its  own  expan- 
sion during  the  rise.  At  school  we 
learned  that  little  drops  of  water,  lit- 
tle grains  of  sand,  make  the  mighty 
ocean  and  the  mighty  land.  Every  lit- 
tle industrial  plant  and  every  little 
town  can  add  a  grain  to  the  stability 
arid  safety  of  the  whole  mighty  coun- 
try. 

A  few  figures  are  encouraging.     The 
national    income,    measured   by   produc- 
tion, average   forty  billion   dollars.  The 
widest    fluctuation    in    factory    produc- 
tion  in   years   unaffected   by  war  orders 
has    been    two    billions.       Theoretically, 
public  works  can  be  planned  to  increase 
by  one  billion  when  factory  production 
is  decreased  by  two  billions.     If  twenty 
per   cent   of  all    public    works   are   post- 
poned  during   good   years  and   executed 
in    one    year    of   depression    which    may 
come    once    in    ten    years,    public    works 
can  lift  one-half  the  weight  af  a  seriousi 
depression   in   factory   |)roduction.   After 
making    allowances    for    all    variations 
In    production,    such    as    mining,    trans- 
portation, etc..  It  is  estiniat«(l  that  pub- 
lic works  can   be   arranged   to  make   up 
one-third     the     total     of    variation.       In 
reality  It  can  do  more;  It  can  lengthen 
the     Intervals     between     depression     by 
diminishing  the   height   the  wave  Is  al- 
lowed   to    reach    at    any    time.      Such    a 
program    vitally    affects    the    construc- 
tion   Industry.      When    fully   carried    out 
a  contractor  will   be  assun-d  that   when 
private      contrarl.s      are    scarce      public 
rontractB    will    be   more    plentiful. 
I'roicrHin    In    Prnrllcal 
Two    proofH    of    till'    practicability    of 
lhl«  program  are  at    hand.      In   the  year 
1921.    when    private    Industry    was    em- 
ploying a  lower  percentage  of  men  than 
ever    before,    as    far    us    we    can    Ju<lgc 
from    available   HtatlHtlcs.    public   woi-ks 
were    umiiloylng    twice    nH    many    men. 
The   war   had   checked    public   works   in 
the   name    way    that    the      Kenyon      bill 
propoHPH    to    do   during    pe;tce    llmea   of 
active    InduHtry.     CorHeiin4titIy    part   of 
the    aorwmuliillon    wan    ready    to    haii<l 
The    miinlclpalllle.i    prep.ired    to    do    nix 
hundre<l    million   dollam   more  of  public 
work    than    ever    before,    a    toial    of    1- 
hundred    million    durlnff     i    y«ar    when 
private     corporatlonn     were    making    a 
minimum    oi    expenditure    for    rtew    cn- 
t»rpr»ii^«. 


The  olhor  proof  is  equally  striking. 
Heretofore  the  bulk  of  road  construc- 
tion has  been  concentrated  into  a  few 
Fummer  months.  Preparations  were 
made  slowly  during  the  spring.  Now 
tor  the  first  time  manufacturers  ot 
tractors  and  road  machinery  report 
that  they  received  orders  in  December 
which  formerly  did  not  ccme  to  them 
until  April.  (^"onseciuert ly.  work  will 
be  fully  under  way  on  the  roads  sev- 
eral months  earlier  in  1922  than  here- 
tofore. This  is  clearly  a  result  of  the 
kind  of  advance  planning  recommended 
by  the  President's  conference  on  un- 
employment. In  Minnesota.  New  York, 
and  elsewhere  the  road  materials  are 
being  placed  on  the  ground  during  the 
winter,  thus  giving  employment  dur- 
ing more  months  of  the  year  and  at  a 
time  when  the  contractor's  men  andj 
teams  would  otherwise  be  idle. 
Support    Kenyon    Bill 

We  can  look  back  on  l'.t21  as  a  yoai 
of  great  depression  and  also  of  great 
promise.  The  Conference  on  Unemploy- 
ment and  the  Kenyon  bill  have  stated! 
a  new  national  policy  of  preparedness 
in  industry.  In  these  great  efforts  at 
a  new  industrial  statenianshiu  Mr. 
Hoover's  hand,  often  invisible,  is  ever 
t^t   work. 

The  Associated  Contractors  in  giv- 
ing support  to  the  Kenyon  bill  will  as- 
sist a  noteworthy  attempt,  to  iron  ou' 
a  part  of  the  fluctuations  of  indudtr.\ . 
The  representatives  of  the  construc- 
tion industry  have  joined  in  formulat- 
ing these  measures  and  are  needed  In 
carrying  them  out.  Therefore,  organ- 
ized support  of  the  Kenyon  bill  by  this 
convention    is    the   logical    next   step. 

If  all  Americans  are  to  feel  secure 
in  America,  if  all  Americans  are  to  feel 
proud  of  America,  if  Amerfi-a  is  to 
progress  in  civilization  as  it  must,  then 
the  Kenyon  bill  and  all  other  measures 
must  be  utilized  to  make  the  recurrence 
of  the  unnecessary  waste  and  suffer 
ing  inherent  in  industrial  depression 
forever  Impossible. 


Activities  of  Stockton  Architects 


IXCRK.VSIX;     PRODI  <TIO.\     I\     THE 
Rl  II,I)I.\(i     TRAUK.S 


(Continued   from   Page   8) 


Olenn  Allen:  Preliminary  drawings 
being  prepared  for  fireproof  garage  for 
H.  S.  Dawson.  ?45,000;  preparing  pre- 
liminary plans  for  three-story  class  C 
apartment  house  for  D.  Jacobs,  $35.0(J|0; 
working  drawings  being  prepared  for 
two-story  brick  residence  lor  H.  t.. 
Pabst,  $10,000;  will  ask  bids  shortly 
for  two-story  addition  to  H.  S.  Dawson 
warehouse,  reinforced  concrete  con- 
struction, $40,000;  working  drawings 
being  prepared  for  two-story  brick 
residence  to  be  erected  in  Victory 
Park,  $35,000;  work  now  underway  on 
completion  of  west  wing  of  Georges 
Company   building,    $10,000. 

Peter  L.  Sala:  Preparing  prelimi- 
nary plans  for  eight-room  addition  to 
Jefferson  school,  class  C  construction, 
$80,000;  preliminary  sketches  being 
prepared  for  altering  three-story  store 
and  lodging  house.  $15,000;  prelimi- 
nary sketches  under  way  for  one  and 
one-half  story  class  C  residence,  $12,- 
000;  construction  under  way  on  three- 
story  store  and  lodging  house  for  J. 
C.  Caine,  $30,000. 

Wright  A.-  batterlee:  Bids  will  be 
asked  shortly  for  completion  of  West 
Park  Grammar  school  at  Tracy,  $65,- 
000;  work  will  be  started  about  March 
1st  on  Clay  Street  Methodist  Church 
with  auditorium  seating  approximately 
3.^0,  will  be  brick  trimmed  with  arti- 
licial  stone,  slate  roof.  $o0.000.  \\  riK'i:. 
Satterlee  and  Stone,  associate  archi- 
tects, preparing  plans  for  additions  to 
Lodi  High  school,  $250,000,  election 
will  be  held  February  17th  to  vote 
bonds  to  finance  construction.  Plans 
completed  for  alterations  and  minor 
additions  to  J.  C.  I'enny  store  in  SiucK- 
ton. 

Louis  S.  Stone:  Plans  being  com- 
nliled  for  hig!i  School  audaoruuii. 
shops  and  gymnasium  for  Stockton,  re- 
inforced concrete  with  steel  frame, 
$100,000;  plans  nearing  completion  for 
Elmhurst  high  school,  Oakland,  $90,- 
000.  W.  C.  Dickey,  supervising  archi- 
tect. Gymnasium  for  Antioch  hi.uh 
school,  brick  exterior  walls.  $1S,000. 
plans  being  completed.  Plans  ready 
for    bids    in    two    weeks   for    brick    and 


?  terra  cotta  store  building  to  be  erected 
m    Oakland.    $20,000.       Preparing    plans 


volves: 

A.  Economic    design    and    outlay.  * 

B.  Selection    of    best    tools    and    ma-    c 
terials.  ^i 

('.  Simplifying    the    work.  5^ 

D.  Fixing  in  advance  the  amount  ot 
work   to   be   done   by   each   man. 

E.  Giving  the  man  a  definite  money 
incentive. 

?"".  Eliminating  lost  time  waiting  for 
orders.  w:i  ltinff~^for  materials,  looking 
up   tools,   using  improi)er   tools,   etc. 

Establish  these  as  working  programs. 
Clonstruction  will  increase  and  develop 
in  proportion  to  our  ability  to  develop 
in  the  first  pl.'ice  economics  of  consl  ruc- 
tion operation.  iiii<l  Iti  the  second  plac<^ 
harmonious  relations  with  our  work- 
men which  will  provide  them  an  In- 
centive either  financial  or  otherwise 
to  take  hold  from  d.ay  to  day  and  from 
hour  to  hour  and  work  In  harmony  with 
the    employer. 
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II  M.I,      \M>     IIKV 
\>\   \l(IH'n 


KI.     PRIXR.S 


Mo>«'  Original  CoHtiime  awarded  to 
Mrs.  Ilrrchborger.  Mrs.  Keynolda  and 
Mrs.  Mny  Woodward;  Mr.  Garrison  and 
Mr.    A  melt. 

.MoMt  Artistic  CoHtum<':  MIms  0'Keef«  ; 
W.ilker   Glenn    and    F.    W.    Woratcr. 

Building  Material  Contumo:  Mrs. 
Wlllnnl  and  Winifred  Meglnger;  Dr. 
Harb..ni    .iiid    Mr.    Cotllngton. 

Architectural  Conlumo:  Mm.  J.  B 
.lefTryn  and  Mm.  K.  Sollock;  Mr.  U.  J. 
JefTry."*   and    \>.    A.    Mllln. 

MohI    Pnicllcnl  Co.Htume:    J.   V.   Balrd. 


for    residence    in    West    Stockton,    $iO. 
000." 

Architect  Franklyn  E.  W^arner  pre- 
paring plans  for  Grant  school  to  be 
erected  In  Stockton.  Building  to  con- 
tain 17  classrooms  and  assembly  hall. 
Class  C  construction^  Also  i)rep,*irlng 
plans  for  a  store  and  olllce  building, 
$50,000;  a  24-apartment  structure,  $45,- 
000,  and  a  two-story  residence.  $15,000, 
all   to  be  erected   In  Stockton. 

Architects  Jos.  I^osokann  and  W. 
Clowdsley  completing  plans  for  a  two- 
story  brick  and  concrete.  14  classroom 
school  for  city  of  Stockton;  estimated 
cost.  $125,000. 

Architect  C.  H.  Young  taking  figures 
for  high  school  gymnasium  to  be 
erected  for  Ulpon  Union  High  School 
District. 

Architect  Frank  V.  Mayo  completing 
plana  for  one-story  brick  and  concrete 
addition  to  El  Dorado  school  in  Stock- 
ton; estimated  co.st.  $40,000.  Will  con- 
tain   four    classrooms. 

Architect  Bali>h  1'.  Morrell.  prepar- 
ing plans  for  three-story  class  C  store 
and  hotel  to  be  erected  In  l.,afayotte 
street,  Stockton,  for  V.  an«l  <».  I'lima; 
estimated  cost,  $35,000.  \VI11  contain 
18    rooms   and    3   stores. 


School  construction  under  way  or 
planned  In  Sonoma  county  totals  $S26.- 
000.  The  I'etaluma  High  school  aX'III 
cost  $250,000;  school  buildings  for 
Sat. la  UoMa.  $250,(100;  $25,000  for  Im- 
proving KoHelai\il  school;  $30,000  for 
Coi.iil     school,    and     $250,000     for^hlfh 

HChool    In    Sonoma      City. 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Watet-  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^acturpH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEQN   BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Tel.   Market  1935 


Skilled   Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contractor 


221  OAK  ST. 


San  Francisco 


KEEP  POSTED--BUSINESS  IS  REVIVING 

The     Larsen    Construction     Reports    will   give    you    tips    that   are   worth 
thousands   of   dollars    to    you.     Daily   service.     Send   for   samples. 

560   Mission   Street,   San   Francisco.     Tel.   Douglas   2372. 


Telephone:     West    lTi;6 

J.  A.  MOHR  &  SON 

General  Palntlne  Contractors 

Specialists  in 

COMPRESSED     .4111     P.\I\T1.\G 

AND    S.\.\D    BLASTI.XG 

Builders'  Exchange,  ISO  Jessie  St. 

2216-lS   Fillmore  St.. 
San   Francisco 


I 


LIBERTY 

WALL  BOARD 

HANU^AC.TMREO    Br 

KEY- HOLD  PL/^ER  UTK  COMPANY 


A  Fibered  Gypsum  Plaster 
Board  that  will  not  shrink, 
warp   or   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     I  2/10  lbs.  per  square  foot. 
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PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Steel 
Sash 


PALACE   GARAGE 

O'Hrien    Bros.,    Architects 


and 

Ornamental  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Fiancisco,  Cal. 


S^arfint  (EnuHtntctiou  Srjinrtfi 

Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  worlt  projected  and  contracts 
awarded  for  all  classes  of  Iiuilding,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vismn  class  of  work  in  wliich  you  are  interested. 
.-.«(>    MISSION    STni;ET  SA>    FRANCISCO,   CAL,. 


Reinliaft  Lumber  and  Planing  Mill  Company 

(aO.MORAI.   lit  MIIER    YARD 

Dry  Kiln  Capacity.   10  Million  Feet  per  Annum 
(irnrrni    Mill     nii<l     riililii<>(     Work.     Stot-k     Doom.    Sanli 

l-'riiiiieM    :iii)l    MoiiIiIIiikm 
I7TII     A     KWSAS     STS.  -  S\\     I'U  \  XISCO 

rhon.-    .Market    lO.'.T 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-T44  Bus^l  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exrhange 


Just     FLUSH     it     on! 
lApiDOMJH 

mmmmmmm     TRADE    MARK      ■^■■■■i^* 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOMIVKBORIM  SOIMS,  Inc. 


355  Pacific  Electric  BuildinR.  Ixjn  Anjjelei 


77  O'Farrell  Slreel.  San  Franci»co 


15    Cents    "Pier    Copy 


Phone    DoaelnM    2:t72 


Publication    Office 
,00     Mission      Street 


SAN  PRANCISOO,  CALIF.,  FEBRUARY  4,  1922 


Published  Every  Saturday 
T^venty-Neoond  Year  \o.  5 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


write:  for  information 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  sale:  by  all  lumbe:r  de:al.e:rs 
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CONCRETE 


Concrete 
Road  Building 

Breaks  AIL  Records 

62,000,000  square  yards  of  Concrete 
highway  pavement — equivalent  to 
6000  miles  of  18-foot  road— were  built 
last  year.  This  is  nearly  double  the 
amount  built  in  any  other  year. 

People  demand  roads  which  give  the 
greatest  measure  of  service,  saving  and 
safety.  That  is  why  highway  officials 
everywhere  are  building  Concrete 
hard-surfaced  roads.  They  know  from 
experience  no  other  road  performs 
like  Concrete. 

PORTLAND  CEMENT  ASSOCIATION 


c/4  National  Organization 
to  Improve  and  Extend  the  Uses  of  Concrete 


AtUnu 


San  Franciaco 


D.IU.  Helena  Milwaukee        I»i«t«buruh  St.  loiiu 

Urnvrr  IndianapolU     MinneapolU     Portland.  Oreg.     Ji»"V'^"*;f'' 'V^U 

D«  Ntoln*.   lUn—  tiW      New  York         Salt  Lake  City       W«h.ngtoo.  D.  C. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRANCISCO,  CALIF.,  FEBRUARY  4,  1022 


Twenty-second  Year  No.  3 


iio.vD  SAi.ios   SHOW   nif; 


l.>CHKASR 


Buildirr^^ 


News' 


.  No.   560   Mission   Street, 
San  Francisco,  Calif. 

MRS.    r..    A.    LAIISEJV,    Pultlisher 
J.    P.    F-ARRELl,,    Maiiii^iii!?    Editor 


Devoted  to  tiie  Kngineering,  Archi- 
tectural, Building'  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Official    Paper    of    Vallejo    Buildern' 
Exchange 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year.. $4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  as  second-claNs  matter  at 
San  Francisco  Po.st  Oflice  under  act  of 
Congress    of   March    3,   1879. 


LUMBER    MARKET    IS    HOLDING    UP 
STRONG 


The  lumber  market  continues  to 
exhibit  strength,  with  tiie  greatest 
activity  shown  in  Douglas  fir  from 
the  Pacific  coast.  Fir  logs  are  scarce 
and  high  in  price  and  manufacturers 
are  having  difficulty  iTii  securing  suffi- 
cient quantities  to  produce  the  lumber 
needed  to  take  care  of  orders  booked. 
Consequently,  buyers  are  working  hard 
to  place  orders  for  fir  and  price  ad- 
vances have  been  well  sustained.  In 
the  southern  pine  regions  orders  are 
considered  satisfactory  for  this  season 
and  the  market  is  firm  but  not  as 
strong  as  the  fir  market.  Prices  gen- 
erally, according  to  the  American 
Lumberman,  are  firm  and  the  tendency 
is  to  advance  them. 

According  to  figures  gathered  by  the 
National  Lumber  Manufacturers'  As- 
sociation, orders  for  1921  exceeded  pro- 
duction by  4  per  cent  and  shipments 
exceeded  production  by  1  per  cent. 
This,  of  course,  varied  in  different  sec- 
tions. For  example,  in  the  territory 
where  California  white  pine  and  sugar 
pine  are  cut,  orders  were  booked  for 
33  per  cent  more  lumber  than  was  pro- 
duced, while  in  the  redwood  manu- 
facturing district  orders  were  booked 
for  only  74  per  cent  of  the  lumber  pro- 
duced. In  two  major  softwood  pro- 
ducing regions,  namely,  southern  pine 
and  Douglas  fir,  the  record  of  orders, 
shipments  and  production  tally  almost 
exactly  for  t'he  totals  of  the  entire 
country.  In  view  of  these  facts  no 
immediate  change  in  the  trend  of  the 
lumber  market  is  expected  and  the 
belief  is  general  that  higher  prices  will 
result. 


At  least  $20,000,U(.iO  will  be  spent 
on  highways  in  Western  Canada  dur- 
ing the  next  five  years,  according  to 
programs  submitted  to  the  Federal 
authorities. 


In  the  first  eleven  months  of  1921, 
more  than  one  billion  dollars  worth  of 
city,  county  amd  state  bonds,  to  be 
used  for  the  most  part  in  road  and 
street  construction,  were  sold.  For  the 
same  period  in  1912  the  sales  were 
$367,000,000  and  for  the  same  period  in 
1916  they  were  $463,000,000.  Last  year 
during  the  first  eleven  months  bond 
sales  of  this  character  amounted  to 
$692,000,000.  The  1921  sales  are  57  per 
cent  ahead  of  any  year  for  the  past 
decade.  These  facts  show  conclusively 
that  the  volume  of  public  work  to  be 
done  in  1922  will  exceed  that  of  any 
period  of  twelve  months  dtiring  the 
past  tefn  years. 


1922 — A     YEAR    OF     PROMISIO 


(Ernest   I.    Trigy,   President) 
(The  Material  Federation  of  Con- 
struction   Industries) 

Nineteen  Twenty-two  offer." 
great  activity  to  the  Construc- 
tion Industry.  Our  success  will 
be  the  measure  of  our  apprecia- 
tion of  our  oportunities  and  our 
willingness  to  think  of  the  in- 
terest of  the  public  and  tiie  nec- 
essity for  rendering  real  service 
to  it.  The  Construction  Indus- 
try is  the  greatest  industry  in 
the  world.  Its  usefulness  to  hu- 
manity is  second  only  to  fooJ 
and  clothing.  The  induscry  as 
a  whole  has  aparently  not  fully 
realized  its  oportunities  and  its 
responsibilities;  closer  coopera- 
tion between  the  various  brandi- 
es of  the  Industry  on  those  mat- 
ters which  are  of  common  inter- 
est will  undoubtedly  bring  us 
closer  to  a  realization  of  our 
proper  ambitions.  The  industry 
fs  recognized  by  the  public  gen- 
erally in  a  better  way  than  it 
has  been  in  the  past;  its  impor- 
tance is  apreciated  to  a  greatei 
extent  than  ever  before.  The 
Industry  is  learning  to  cooperate 
within  itself  to  a  greater  degree 
than  in  the  past.  Let's  go  for- 
ward along  healthful,  sound 
lines  in  Nineteen  Twenty-two  to 
the  greatest  possible  extent  with 
the  realization  that  "Cooperation 
and  not  Competition  is  the  life 
of  trade." 


ni«      OREGON     LUMBER     DEVELOP- 
MENT PL.ANNED 


The  Long-Bell  Lumber  Company, 
with  headquarters  in  Kansas  City,  Mo., 
and  which  has  for  many  years  been 
the  biggest  lumber  concern  in  the 
Southern  pine  forests,  has  in  contem- 
plation the  development  in  Oregon  of 
immense  timber  operations.  R.  A. 
Long,  Chairman  of  the  Board  of  the 
company,  with  F.  J.  Banister,  Presi- 
dent; J.  D.  Tennant,  vice-president:  R. 
F.  Davis,  traffic  manager;  W.  L.  Pickett 
and  W.  F.  Ryder,  are  now  touring 
Oregon  to  study  the  points  of  vantage 
of  the  saw   mills  already  erected. 

In  the  last  few  days  they  have  gone 
over  the  details  of  the  project  at  Kelso. 
Wash.,  where  a  tremendous  mills  is  to 
be  erected,  and  have  also  reviewed 
maps  of  the  extensive  timber  lands  ac- 
quired by  the  company  In  Cowlitz  and 
Lewis  counties,   Washington. 


DAVIS-HELLER-PEARCE,   STOCKTON 

ARCIUTECTS,   REPORT  BUSY 

SEA80.N 


Davis-Heller-Pearce  Co.,  Architecta 
and  Contracting  Engineera,  Stockton, 
are  preparing  plans  for  two-story  re- 
inforced concrete  and  brick  Manteca 
high  school;  estimated  cost  $200,000. 
i',lds  will  be  asked  about  March  1. 

Plans  being  completed  for  Govern- 
ment Industrial  School  to  be  estab- 
ll.shed  on  Rough  and  Ready  Island, 
near  Stockton.  Improvements  planned 
will   cost,   1100,000. 

Plans  being  prepared  for  two-story 
reinforced  concrete  and  brick,  100  by 
100  ft.,  store  building  for  Weber  Ave., 
.Stockton;    estimated    cost,   $80,000. 

Construction  will  be  started  shortly 
on  a  two-story  reinforced  concrete  and 
brick  First  Presbyterian  Church  In 
Stockton;   estimate*  cost,   $130,000. 

F'rom  plans  prepared  by  Architects 
Davis-Heller-Pearce,  the  following 
iHojects  are  now  in  course  of  con- 
.^tructlon:  Stockton  Chamber  of  Com- 
merce building,  reinforced  concrete  and 
brick,  $75,000;  gymnasium  for  Sonora 
liierh  school,  reinforced  concrete  and 
brick.  $40,000;  Salida  grammar  school, 
concrete  and  brick,  $20,000;  McKinley 
grammar  school  for  city  of  Stockton, 
reinforced  concrete  and  brick,  $140,000. 

Davis-Heller-Pearce  Co..  are  also 
Supervising  Architects  and  Engineers 
cm  the  school  building  program  for  the 
city  of  Stockton.  This  work  includes 
four  new  buildings  and  additions  to 
the  present  structures.  The  work  when 
completed  will  represent  an  expendi- 
ture   of   $1,275,000. 


CONCRETE     CASING    IS    TEREDO 
PROOF,  ENGINEER  CL.AIHS 


Concrete  casing  for  wharf  piling, 
evolved  as  a  means  of  combating  the 
ravages  of  the  teredo,  was  exhibited 
:it  the  Shell  Oil  Plant  in  Martinez,  by 
C.  O.  Cortez,  emgineer.  who,  with 
others,  for  the  past  few  months  have 
been  making  a  detailed  investigation 
of   means  to   defeat   the   borers. 

G.  H.  Rear  of  the  Southern  Pacific 
Co..  W.  T.  Richards  of  the  San  Fran- 
cisco-Sacramento railroad.  D.  RIntoul 
and  G.  A.  Hinds  of  the  Standard  Oil 
Co..  Professor  Fitz  of  the  Universltv 
of  California.  O.  K.  Smith  and  T.  B. 
.'<\vift  of  the  Mountain  Copper  Com- 
l)any  and  H.  M.  Goodman  of  San  Fran- 
cisco were  among  engineers  who 
\  lewed  the  piles  and  heard  from  Cor- 
tez a  report  on  experiments  conducted 
by  the  Shell  company.  Experiments 
with  concrete  casings  have  been  car- 
ried on  for  the  last  six  months.  The 
pile  has  been  found  as  an  efficient 
way  to  fight  the  teredos.  Cortez  de- 
cl;u\^s.  .\t  present  the  teredo  is  making 
his  presence  known  only  as  far  east 
.T.«  Crockett. 


ST.ATE    NEEDS    ARCHITECTS 


Examinations  for  assistant  esti- 
mator, junior  estimator,  architectural 
draughtsmen.  bookkeepers,  stenog- 
raphers, messengers,  and  matron  and 
assistant  matron  for  the  state  archi- 
tect's office  will  be  held  in  the  near 
future  by  the  State  Civil  Service  Com- 
nil-^sion.  to  provide  help  to  carry  out 
the  $4,000,000  building  program  which 
was  nnnou'nced  by  the  state  depart- 
ment of  public  works,  recently. 
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ALONG  THE  LINE 


The   Observer 


The  Kisselcruhr  or  Sil-o-cel  insulat- 
ing: and  sound  deadening'  materials  sec. 
ured  from  a  large  deposit  near  Fill- 
more, Ventura  county,  are  to  be  devel- 
oped to  ne\r  uses  as  a  building  mate- 
rial by  a  recently  incorporated  new  or- 
ganization, controlled  by  the  present 
holders  of  the  properties,  to  be  known 
as  the  California  Asbestos  &  Kiessel- 
s-uhr  Co.,  capital  stock  $1,000,000.  The 
incorporators  are  O.  P.  Posey  of  Pasa- 
dena; Bernhard  Rosenow,  G.  D.  Good- 
lett,  Xella  A.  Bell,  Janet  U.  Rosenow, 
I.-.  M.  Rosenow  and  Harry  M.  Irvin,  of 
I..OS  Angeles. 


A  mortgage  from  the  Pacific  States 
I.,umht;r  Company,  formerly  the  Coos 
Pay  Lumber  Company,  to  the  Central 
Trust  Company  of  Illinois  for  $S,000,- 
000,  has  been  filed  at  Martinez.  Tim- 
ber holdings  and  the  plant  at  Bay 
Point  are  listed  in  the  mortgaged 
property.  The  mortgage  represents 
money  secured  by  the  lumber  company 
to    effect   a  reorganization. 


,1.  C.  Ferger  has  been  elected  presi- 
dent of  the  San  Joaquin  Valley  Lum- 
bermen's Association.  Ferger  has  been 
serving  as  secretary  of  the  association 
for  the  past  12  years.  He  succeeds  \V. 
K.  Landram  of  Merced.  Frank  Frane 
of  Iteedlcy,  was  chosen  vice-president, 
and  Frank  Minard  of  Fresno,  secretary, 
to  succeed  Ferger,  J.  G.  Martin  of 
Trosno  was  reelected  treasurer. 


The  U.  S.  Cast  Iron  &  Pipe  Foundry 
Co.,  announces  purchase  from  a 
Toronto  syndicate,  headed  by  Gordon 
I'erry,  of  exclusive  rights  for  use  of 
the  be  Lavaud  process  for  manufac- 
ture of  cast  iron  pipe  in  the  United 
States  and  its  possessions  and  Cuba. 
The  new  process  is  said  to  be  the  most 
revolutionary  development  in  the  his- 
torv  of  the  cast  iron  pipe  industry, 
according  to  the  "Wall  Street  Journal." 

Keorganlzatlon  of  the  Modoc  Lum- 
Co.,  at  Klamath  Falls,  Ore.,  which  sus- 
pended operations  last  season  when 
lumber  prices  slumped,  has  bee-n  ef- 
fected, J.  O.  Ooldthwaite.  president,  an- 
nounces. This  season's  program  In- 
cludes the  building  of  14  miles  of  log- 
ging road  and  erection  of  dry  kilns  and 
planing  mill.  The  sawmill  has  a  ca- 
l)aclty  of  2r)0,000  feet  per  24  hours. 
Two  dally  shifts  will  be  operated. 

Twenty-nine  mllea  of  highway  were 
completed  In  Sutter  county  during  the 
year  1921.  at  a  total  cost  of  J464.752.72, 
according  to  a  report  filed  with  the 
Hupervlsora  by  Oscar  W.  Lanzendorf. 
engineer  for  county  highways.  Sutter 
county's  highway  mllcago  now  Is  65V4 
njllcs.  18  mllcB  of  which  Is  state  high- 
way. In  1920.  18>^  miles  of  highway 
were    constructed    In    the   county. 

The  steady  demand  for  Pacific  North- 
woHt  lumber  produets  and  the  Increase 
In  sawmill  production  are  creating  a 
genenil    Improvement    In    buslnoss   coTi- 

^y -    rordlng  to  word  from  Seattle. 

1  Hits    have     Increased     more 

,1  i.OOO  In  Seattle  since  October 

and  ^.ivlii«s  accnunis  nhow  a  striking 
lmpr<.vem<nt  hetwu' ii  Seplember  and 
Dec.  mbcr  of  1921. 


The  American  Association  of  Engl- 
noers.  which  has  completed  an  Investi- 
gation   of    employment    conditions    af- 


fecting professional  engineers  through- 
out the  United  States,  reports  there 
are  now  17  per  cent  more  men  un- 
employed than  a  year  ago.  45  per  cent 
fewer  position  available  and  the  aver- 
age   salary    offered    is    9    per   cent    less. 


The  Thomson-Starret  Co.,  building 
contractors  of  New  York,  announce  it 
is  ready  to  co-operate  with  Samuel 
Untermyer  in  an  attempt  to  solve  the 
housing  problem  through  undertaking, 
without  compensation,  supervision  of 
building  the  proposed  1500  model  tene- 
ments, including  45.000  four-room 
apartments. 


Herman  Lawson  and  Clarence  Drucker 
have  organized  a  co-partnership  in  the 
plumbing  and  steam  heating  business 
and  will  operate  under  the  name  of 
Lawson  &  Drucker,  with  offices  and 
shop  at  450  .  Hayes  street.  Drucker 
was  formerly  connected  with  the  firm 
of   James  &   Drucker. 


The  Livermore  postoflice  had  heavy 
mails  last  week.  Two  and  one-half 
tons  of  bricks  were  sent  by  parcel 
post  to  architects  and  contractors 
throughout  the  state  by  the  Livermore 
Brick  Company.  The  complete  ship- 
ment totaled  230  packages,  four  bricks 
in  each. 


The  Columbia  Tire  Corporation  an- 
nounces it  will  construct  a  $250,000 
plant  in  Portland,  Ore.  The  plant  will 
cover  a  site  of  seven  and  one-half 
acres  fronting  Columbia  boulevard  in 
the  North  Portland  Industrial  district. 
R.   A.   Wurtzburg,   is  president. 


John  E.  Ames.  Vallejo  contractor, 
announces  he  will  sue  the  Builders' 
Exchange  of  that  city,  to  collect 
damages,  alleging  that  because  of  his. 
refusal  to  accept  the  American  Plan 
of  employment,  the  Exchange  refused 
to    «ell   him    building   materials. 


The  Honcut-Yuba  Irrigation  District, 
comprising  30,000  acres  on  the  east  side 
of  the  Feather  river  in  Butte  and  Yuba 
counties,  will  bond  for  $1,780,636  on 
February  27th.  Proceeds  of  the  sale 
of  (he  bonds  will  finance  construction 
In    the    district. 


Contractors  and  building  material 
dealers  of  Reno,  Nevada,  have  been 
asked  by  the  Chamber  of  Commerce  to 
attend  a  meeting  at  which  time  It  Is 
proposed  to  outline  plans  for  the  or- 
ganization  of  a  Builders'  Exchange. 


Northern  Pacific  Railway  contem- 
plates the  erection  of  now  shops  and 
extensions  at  South  Tacoma.  An  ex- 
penditure  of   $350,000    Is   proposed. 

fwo  thousand  painters.  Interior 
decorators  and  paper  hangers  In  St. 
Louis.  Mo.,  have  agreed  to  work  for 
$1   an   hour;   a  20   per  cent  reduction. 

The  WoHtorn  Uotall  Lumbermen's 
Assn.  will  bold  Its  annual  convention 
at  the  Hotel  Utah.  Rait  Lake  City.  Fob. 
IB,    17    and    IR.    1922. 


(  olorado  ha.s  the  lilBheHl  ynclil  an- 
chorage  In  th<!  world  al  Grand  Luk<' 
ut  an  altitude  of  K.369  f<et.  when'  a 
regatta  In  hold  every  summer  for  a 
LIpton  cup. 


Grant-Smith  Co..  Railway  Exchange 
Bldg.,  Portland,  Ore.,  has  contract  to 
grade  for  double  track  of  the  Great 
Northern  Railroad  In  the  state  of 
Washington  between  Lamona  and 
Bluestem  and  between  Hillyard  and 
Dean.  F.  &.  Elliott,  supervisor  for 
the  railroad  at  Spokane,  is  authorized 
to  expend  $757,000  on  the  first  named 
ptretch  and  $209,000  on  the  latter. 
Track  work  will  be  done  by  the  com- 
pany  crews. 


A  highway  1000  miles  long  will  be 
built  on  the  west  coast  of  Mexico,  ex- 
tending from  Xogales  to  Sonora  and 
Tcmpic,  to  relieve  unemployment  in 
that  country.  It  will  cost  between 
seven  and  ten  million  dollars  and  the 
construction  will  give  employment  to 
10,000  men.  The  highway  will  follow 
the  main  line  of  the  Southern  Pacific 
Railway  along  the  west  coast  of 
Mexico. 


Carl  Gould  has  been  elected  presi- 
dent of  the  Washington  State  Chapter 
American  Institute  of  Architects.  Other 
oIRcers  are:  First  vice-president, 
Louis  Baeder;  second  vice-president, 
Frederick  Westcott;  third  vice-presi- 
dent, A.  J.  Russell;  secretary,  H.  O. 
Sexsmith;  treasurer,  Carl  Slebrand; 
executive  committee  member,  C.  H. 
Alden. 


Louis  F.  Leurey,  electrical  engineer 
of  San  Francisco,  has  been  chosen  by 
the  directors  of  the  Modesto  Irrigation 
District  to  make  an  investigation  of 
the  cost  of  distributing  electrical 
energy  to  be  generated  at  Do'n  Pedro. 
A\hether  the  district  shall  distribute 
power  for  private  Interests  will  be 
determined    by    the    Investigation. 

Ruoff,  Monson.  Roalfe  &  Purlngton, 
architects  and  engineers,  have  opened 
ofhces  in  the  Pomona  State  Bank 
Bldg..  Pomona.  Calif.  C.  A.  Pur- 
lngton is  In  charge  of  tho  branch 
otlieo  and  desires  catalogs  and  samples 
of    building    materials    and    supplies. 


Plans  for  the  Improvement  of  the 
eastern  section  of  Alameda,  adjacent 
to  the  bay.  will  be  discussed  at  the 
ni>xt  meeting  of  tho  (Mty  Planing  Com- 
ml.tsion,  according  to  Clifton  E.  Hickok, 
(ity  manager. 


W.  F.  Bowen.  formerly  architect  for 
the  De  Luxe  Bldg.  Co.  of  Los  Angeles, 
has  opened  offices  for  himself  at  720 
Union  League  Bldg.,  that  city.  He  Is 
associated  with  W.  B.  Chadwlck.  en- 
gineer. 


Geo.  Paterson,  retired  lumber  dealer 
of  San  Francisco,  died  February  1st, 
al  Ills  homo,  68  Joost  avenue,  at  the 
ago  of  86  years.  He  established  hlm- 
B<  ir  here  in  1884. 


Whitlock  *  Fox.  Sixth  and  Pacific 
streets,  San  Pedro,  desires  catalogs 
and  building  trade  lists  for  their  ds- 
slgnlnff  department 
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American  Road  Builders'  Association  Closes  Thirteenth 

Good  Roads  Show 


That  the  good  roads  movement  in 
the  United  States  and  Canada  is  run- 
ning on  hig-h  gear  with  an  impetus 
that  is  developming  the  greatest  road 
building  era  in  alL  history,  was  demon- 
strated at  the  Twelfth  American  Good 
Roads  Congress  and  Thirteenth  Na- 
tional Good  Roads  Show  held  at  the 
Coliseum  in  Chicago,  January  idth  to 
20th  last,  under  the  auspices  of  the 
American    Road    Builders'    Association. 

With  an  attendance  of  approximately 
20,000,  and  exhibits  by  177  exhibitors 
of  some  $2,000,000  worth  of  road- 
building  machinery,  methods,  materials, 
appliances  and  transportation  equip- 
ment that  overflowed  the  Coliseum  and 
annex  into  two  adjoining  buildings, 
this  great  event  proved  to  be  the  lar- 
gest and  most  auspicious  in  the  history 
of  the  Road  Builders'  organization. 
The  technical  ipapers  and  discussions 
surpassed  in  quality  and  instructive 
value  those  o^f  any  previous  meeting, 
and  the  sales  by  exhibitors  at  the 
show  are  reported  to  have  broken  all 
records. 

Important  action  on  a  number  of 
questions  wks  taken.  Among  other 
things  the  resolutions  pledged  the  sup- 
port of  the  AmericaTi  Road  Builders' 
Association  to  the  elimination  of  ad- 
vertising signs,  grade  crossings  and 
interurban  tracks  from  the  highways; 
condemned  the  attitude  of  negation 
displayed  by  railroad  companies  and 
state  railroad  commissions  on  the  sub- 
ject of  grade  crossings;  endorsed  the 
pending  Woodroff  Highway  Bill  which 
appropriates  $100,000,000  as  Federal 
aid  for  good  roads  a-nnually  for  five 
years,  beginning  July  1,  1922;  urged 
the  Interstate  Commerce  Commission 
and  the  various  state  railroad  com- 
missions to  put  an  end  to  present 
existing  inequalities  in  freight  rates 
on  road  materials,  and  petitioned 
President  Harding  to  take  such  action 
as  may  be  necessary  for  the  United 
States  to  become  a  member  of  the  iTi- 
ternational   Road    Congress. 

Other  resolutions  pledged  the  associ- 
ation to  work  for  eflSiciency  and  per- 
manency in  the  personnel  of  all  high- 
way departments,  and  the  elimination 
of  partisan  politics  from  highway  con- 
struction. The  Congress  also  went  on 
record  as  favoring  a  pavement  width 
of  not  less  than  20  feet  for  all  trunk 
highways  or  roads  carrying  dense 
traffic.  Hearty  endorsement  was  given 
to  the  efforts  being  made  by  various 
committees  to  find  a  method  of  stabiliz- 
ing subgrades  and  of  ascertaining  the 
relationship  of  subgrades  to  traffic  and 
road   surfaces. 

The  resolutions  committee  consisted 
of  Clifford  S.  Lee,  director.  Highways 
Information  Service,  New  York  City, 
Chairman;  George  W.  Tilson.  Consult- 
ing Engineer.  La  Grange,  HI.:  Frank 
Page,  State  Highway  Commissioner, 
Raliegh,  N.  C;  A.  W.  Dean,  Chief  En- 
gineer, State  Departmlent  ot  Public 
Works,  Boston,  Mass.;  H.  G.  Shirley. 
Countv  Engineer,  Baltimore,  Md.;  W. 
A.  Welch,  Chief  Engineer,  Palisades 
Interstate  Park  Commission,  New  York 
City,  and  Frank  Terrace,  President 
Washington  State  Good  Roads  Associ- 
ation,   Seattle,    Wash. 

President  H.  L.  Bowlby  appointed  a 
committee  to  work  out  a  plan  of  co- 
ordinating the  location  and  dates  for 
the  next  conventions  of  the  American 
Road  Builders'  Association,  The  As- 
sociated General  Contractors  of  Anier- 
Ica,  the  American  Society  of  Civil  En- 
gineers and  the  American  Association 
of  State  Highway  Ofllolals.     This  com- 


mittee  consists  of  C.  M.  Upham,  State 
HlghAvay  Engineer  for  North  Carolina 
and  Secretary  of  the  American  Associ- 
ation of  State  Highway  Officials;  W. 
D.  Uhler  of  the  Pennsylvania  State 
Highway  Department,  and  Gen.  R.  C. 
Marshall,  Washington,  D.  C.  repre- 
senting the  Associated  General  Con- 
tractors. 

President  Harding  sent  a  message 
to  the  convention  in  which  he  said: 
"There  is  now  a  universal  agreement 
that  no  single  public  Improvement  haF 
done  In  recent  years,  or  will  do  In  the 
coming  year.«,  more  for  the  general 
good  of  the  country  than  the  develop- 
ment of  our  highway  system.  The  task 
is  an  enormous  one,  but  better  methods 
both  in  physical  construction  and  in 
the  relation  of  the  community  to  high- 
way development  have  been  taking 
form  in  a  most  encouraging  way.  Your 
own  organization  has  been  a  chief 
contributor  in  this  direction,  and  it  is 
with  much  pleasure  that  I  ask  you 
to  extend  to  Its  members  my  best 
wishes    for   their   continued   success." 


OAKLAND     PROVIDED     HOMES 

FOH     12,000     PEOPLE     LAST 

YEAR 


The  housing  shortage  in  Oak- 
land is  being  rapidly  relieved, 
according  to  figures  in  the  office 
of  the  department  of  public 
health  and  safety.  During  1921 
contracts  were  let  for  21;i9  one 
and  two-story  dwellings.  This 
is  in  addition  to  the  contracts 
let  for  65  apartment  houses.  In 
these  apartments  are  includeJ 
accommodations  for  slightly  over 
700  families,  thus  indicating  a 
total  provision  for  domestic 
housing  for  the  year  of  accom- 
modations for  2829  families,  or 
about   12,000   people. 

Just  to  indicate  that  this  house 
building  program  was  on  a  per- 
manent and  dignified  scale,  it 
may  be  stated  that  provision  \^as 
made  for  1855  garages  to  go  with 
the  homes. 

The  total  expense  involved  in 
construction  for  purely  domestic 
housing  during  1921  was  $8,227,- 
000. 

These  figures  further  show 
that  contracts  for  homes  were 
let  at  almost  eight  a  day  for  the 
entire  year.  Builders  say  that 
the  present  yeai'  may  double 
these    figures. 


In  opening  the  Congress,  President 
H.  L.  Bowlby,  predicted  that  the  pres- 
ent generation  will  see  the  time  when 
the  United  States  will  have  the  finest 
and  most  extensive  system  of  arterial 
and  tributary  highways  the  world  has 
ever  known.  "It  will  be  a  system," 
he  said,  "of  beautiful  paved  roads, 
properly  located,  adequately  drained, 
splendidly  shaded  with  trees,  adorned 
in  many  instances  with  hedges  and 
shrubbery  and  in  other  instances, 
edged  with  sidewalks;  Lighted  by  elec- 
tricity, kept  in  repair  by  working  pa- 
trols and  protected  against  highway- 
men by  squads  of  mounted  state  police. 
Orade  crossings  ultimately  will  have 
disappeared  and  it  will  be  possible 
for  tourists  and  others  who  traverse 
the  highways  to  use  them  in  greater 
safety.  All  of  this  will  lend  to  make 
rural  life  more  popular  and  will  have 
a  certain  measure  of  effect  In  arrest- 
ing the  migration  of  so  much  of  our 
rural  population  to  the  cities. 


"I  am  sure  we  all  wish  to  see  Ameri- 
can roads  not  only  the  most  durable 
and  the  most  beautiful,  but  the  most 
economically  maintained  of  any  roads 
in  existence.  It  is  to  be  regretted 
that  the  beauty  of  our  highways  is 
marred  by  so  many  advertising  signs. 
Many  states  have  already  led  the  way 
with  legislation  prohibiting  them  on 
an  part  of  the  right-of-way.  Adver- 
tising figns  upon,  along  or  adjacent 
to  public  highways  serve  no  good  pur- 
pose. On  the  contrary,  they  are  noth- 
ing more  or  less  than  a  putjlic  nuis- 
ance. They  destroy  the  beauty  of  the 
landscape,  impair  the  vision  of  motor- 
ists in  dangerous  places  and  add  to 
the  difficulty  of  properly  directing:  and 
warning    traffic. 

"I  desire  to  take  this  occasion 
heartily  to  endorse,  as  President  of 
this  organization,  the  recent  action  of 
Congress,  in  adopting  the  policy  of 
Federal  Aid  for  highways  applicable 
to  a  definite  system  of  Interstate  and 
inter-county  highways,  as  provided  by 
the  Federal  Highway  Act,  approved 
by  the  President  Nov.  9,  1921.  I  also 
wish  to  take  this  occasion  to  commend 
the  present  national  administration  for 
its  positive  stand  for  a  system  of  roads 
adequately  constructed  and  properly 
maintained.  Fortunately  for  the  coun- 
try at  this  time  we  have  In  the  White 
Hfiuse  a  man  who  has  long  been  a 
consistent    advocate    of   good    roads. 

"While  highway  Improvement  has 
male  tremendous  strides  in  the  United 
States  in  recent  years,  it  is  still  in  its 
infancy.  Eighty-flve  per  cent  of  Ameri- 
can roads  are  yet  to  be  improved,  but 
so  great  has  the  interest  In  the  sub- 
ject become  that  it  is  not  now  so  much  a 
question  of  raising  the  money  required 
to  build  good  roads  as  it  is  a  problem 
of  spendii  g  wisely  the  large  sums  al- 
purposp.  Roads  should  be  built  not 
for  a  day,  but  for  all  time  and  they 
should  be  built  not  only  with  a  view, 
to  creating  a  great  national  highway 
transportation  system  such  as  Presi- 
dent Harding  advocates,  but  with  a 
view  to  full  and  complete  co-ordination 
with  all  other  transportation  facilities, 
including  the  waterways  and  the  rail- 
roads. 

"Good  transportation  .  facilities  con- 
stitute ^one  of  the  greatest  sources  of 
a  nation's  wealth.  We  of  this  gener- 
ation do  not  have  to  search  the  pages 
of  history  to  appreciate  the  vital  part 
that  highways  have  played  in  our  na- 
tional development.  "The  passenger 
automobile  and  the  motor  truck  in- 
dustries which,  combined,  now  rank 
third  in  America,  both  in  the  capital 
invested  and  In  the  value  output,  are 
absolutely  deper.ident  for  their  stabil- 
ity and  growth  upon  good  roads.  The 
expansion  of  our  agricultural  produc- 
tion is  largely  a  question  of  good  roads. 
This  is  true  also  of  pr.ictically  every 
phase  of  our  Industrial  development. 
The  highways  are  the  arteries  of  trade 
and  through  them  flows  the  blood 
which  gives  to  the  nation  its  commer- 
cial life.  It  is  these  arteries  that  bond 
the  communities  together,  foster  the 
greater  community  spirit,  develop  the 
national  unity  and  weld  the  American 
people  into  a  cohesive  whole.  And  it 
is  only  by  nationalism  such  as  this 
that  America,  the  greivtest  of  all  re- 
publics and  the  nation  that  now  enjoys 
the  leadership  of  the  world,  can  hope 
to  fulfill  that  great  mission  of  equality, 
t'ratornity  and  eternal  brotherhood  to- 
ward which  the  finger  of  destiny  points 
the  way." 
DisouBsingr     the     subject      "Uniterm 
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Legislation  as  Affecting  Highway 
Traffic"  D.  C.  Fenner  of  the  Inter- 
national Motor  Company,  New  York, 
declared  that  "uniform  legislation  does 
not  mean  necessarily  that  all  states 
should  adopt  one  and  the  same  law, 
identical  in  all  their  provisions.  This," 
he  said,  "might  be  considered  the  ideal 
condition,  but  from  a  practical  stand- 
point, it  is  not  necessary.  What  is 
needed,  however,  is  uniformity  in  those 
section  of  the  state  laws  that  deal 
with  definition  of  terms,  trafhc  regu- 
lations, hand  signals,  qualifications  for 
drivers,  size  and  %veight  restrictions, 
obligatory  equipment  of  a  vehicle, 
headlight  laws  and  the  determinatio^n 
and    disposition    of   liscense    fees." 

In  discussing  "A  Business  of  High- 
way Commission,"  C.  M.  Upham,  State 
Highway  Engineers  for  X.  C,  laid 
stress  upon  the  matter  of  rendering  to 
ihe  public  an  accurate  account  of  all 
expenditures.  "The  Highway  Commis- 
.sion,"  he  said,  "must  be  able  to  show 
the  actual  cost  of  coTistruction  of  all 
roads  and  must  surely  show  the  cost 
of  maintenance  per  mil©  per  year  for 
every  piece  of  state  highway.  There 
are  many  detailed  problems  arising, 
such  as  the  purchase  of  materials  and 
equipment,  but  each  of  these  questions 
must  be  handled  as  it  would  be  done 
by  an  individual  or  corporation.  It 
i.s  its  further  business  to  see  that  the 
highways  are  at  all  times  economically 
maintained  in  their  highest  degree  of 
<!XcelleTice." 

Speaking  upon  "Co-operation  in  Itoad 
Building,"  AVilliam  Ord  of  The  Lake- 
wood  Engineering  Co.,  Cleveland,  O., 
declared  that  wherever  co-operation 
has  been  intelligently  and  faithfully 
tried  it  has  proved  of  great  value.  "It 
takes  time,"  said  Mr.  Ord,  "for  the 
benefits  of  co-operation  to  become  fully 
manifested,  but  in  the  long  run  it 
always  pays.  It  is  necessary  for  us 
road  builders  to  get  together  to  see 
how  we  may  use  our  co-operation  for 
the  benefit  of  our  industry  as  a  whole. 
It  is  to  be  noted  that  practically  all 
branches  of  our  industry  have  been 
organized  for  co-operation  among  the 
members  of  each  branch.  The  people 
have  their  good  roads  associations, 
automobile  clubs,  and  chambers  of 
commerce  with  good  road  committees. 
Our  highway  engineers,  contractors, 
ma'-hiTiery  and  material  people,  also 
the  railroads,  banks,  and  bonding 
houses,  are  all  associated  with  others 
of    their   kind. 

"Wo  know  for  Instance  how  much 
the  brick,  cement  and  asphalt  associ- 
ations have  helped  solve  hard  surface 
lyroblems  by  their  investigations  and 
how  the  Associated  Oencml  Contrac- 
tors have  stabilized  contracting  by  co- 
operating with  the  fflngineers  to  im- 
prove contracts.  We  also  know  how 
the  auto  rlub.'f  have  helped  broaden 
the  demand  for  good  roads.  U(!gard- 
less  of  how  much  these  associations 
may  bo  able  to  do,  it  remaains  for  the 
memliers  here  to  co-operato  among 
thcmHelvoB  and  with  all  the  others 
Involved  to  a  much  greater  extent  than 
they   hsivv    done    In    the    past." 

An  interesting  address  was  delivered 
by  ThoM.  H.  MafOonald.  Chief  of  the 
United  States  Bureau  of  Vubllc  Uoads, 
whii  fllKeuHHecl  to  Homo  f'Xtent  the  far- 
mer"*  relation  to  hlirhway  Improvement. 
H«  pointed  to  the  low  price  of  corn  and 
added  that  the  farmer  Is  paying  rent 
on  land  vnlweH  160  per  cent  above  th« 
old  normal  level.  "Farm  labor."  ho 
declared,  "l«  coHtIng  more  and  every- 
thing the  farmer  buy«  Is  higher,  whilo 
hln  iiroduclw  bring  less.  This  In  exactly 
th"  reason  why  good  ronds  must  bo 
built  at  once.  They  will  navo  the  far- 
mer and  he  knows  If.  The  farmer 
needii  farm-to-market  roadM  Just  ns 
the  luillon  ncedM  conne<lliig  national 
highways  Oood  roads  merui  prosper- 
ity, Kood  homta.  K"od  morals  and  good 
clilzcnsblp." 


Necessity  for  Organization  in 

the  Construction  Industry 


An  address  delivered  by  Col.  Evan 
Shelby,  (formerly  Legal  Advisor  to 
the  Construction  Division  U.  S. 
Army),  at  the  National  Convention 
of  the  Associated  General  Contrac- 
tors,   Cleveland,    Ohio. 


Before  the  World  War,  I  had  a 
rather  hazy  idea  of  the  business  of 
Contractors.  It  seemed  to  me  to  con- 
sist principally  of  inducing  public 
officials  with  very  little  previous  in- 
formation, to  give  some  individual  of 
small  financial  responsibility  and  per- 
haps very  little  construction  experi- 
ence a  large  job  at  a  very  high  figure 
which  would  permit  enough  profit  to 
divide  with  the  politicians  and  still 
leave  a  fairly  large  return  to  the  for- 
tunate   "best"    bidder. 

My  vie\vs  have  changed  since  then. 
I  know  now  what  an  important  part 
the  construction  industry  plays  in  the 
life  of  our  country.  Next  to  farming 
it  is  the  basic  industry  of  the  Nation. 
It  is  the  foundation  stone  of  manufac- 
ture, transportation  and  nearly  all  ur- 
ban   life. 

When  we  entered  the  Great  War  our 
lack  of  preparedness  was  nowhere 
more  acute  than  in  the  matter  of  con- 
struction. There  was  no  such  thing 
as  an  Organized  Construction  Industry. 
S'ome  of  the  allied  professions  such  as 
engineering  and  architecture  were  or- 
ganized, but  the  Contractors,  the  people 
who  really  do  the  construction  work 
of  the  comitry  were  practically  with- 
out organization,  in  fact  they  were  the 
most  highly  competetivo  class  of  all 
of  our  commercial  life.  The  need  for 
the  entire  output  of  all  of  our  con- 
struction forces  was  immediately 
brought  home  to  the  Government.  The 
Army  and  Navy,  the  agencies  through 
which  the  industrial  life  of  the  Nation 
was  to  be  changed  from  peaceful  to 
warlike  purposes,  found  at  the  very 
outset  that  the  old  methods  by  which 
Contractors  were  competing  in  huge 
gambling  operations  where  risk  of 
complete  failure  was  usually  the  price 
of  getting  a  job,  would  not  produce 
the  Government  requirements  and  al- 
low us  to  become  the  turning  factor 
In  the  War.  They  could  not  risk  fail- 
ure on  their  important  jobs  even  if 
the  Contractors  were  willing  to  take 
the  risk  of  being  entirely  wiped  out. 

The  work  had  to  be  done,  and  the 
thing  which  confronted  those  respon- 
sible for  the  work  was  the  necessity 
of  utilizing  to  the  best  advantage  the 
ability,  the  experience  and  the  re- 
sources in  equlpipent,  money  and  men 
of  the  Contractors  of  our  Country. 
This  necessity  created  the  Construction 
Division  of  the  Army — which  can  be 
described  as  a  large  holding  company 
Into  which  were  gathered  together 
most  of  the  construction  resources  of 
the  Nation.  I  do  not  mean  just  the 
managerial  force  of  the  Construction 
Division — the  men  In  uniform  and  their 
associates  who  might  bo  called  the 
Central  omce  force — but  the  thousands 
of  construction  units — the  Contractors 
and  the  Sub-contractors  who  were 
gathered  together  and  called  upon  to 
perform  In  the  field  the  bl^^ge.st  con- 
struction program  ever  seen  at  any 
time    In    any   country. 

What  an  everlasting  pity  It  Is  that 
the  needs  of  an  ncrlnmnloiis  polltlcnl 
campalKn  should  have  brought  Into  the 
public  i)ress  and  upon  the  platform 
false  and  distorted  reports  of  that 
great    and   patriotic  achievement. 

Organization  permitted  us  to  do  that 
wnr-tlme  work.  Wllhotii  Honie  such 
contrnl  organluailon  agen<y  thi>  Nation 
could  not  hftve  nocompllshed  the  huge 
tasks   It    did   In    lh«  construction    flold. 


We  secured  efficiency  by  organization. 
Efficiency  is  as  desirable  in  peace  time 
as  it  is  in  war-time.  It  means  the 
elimination  of  duplication,  the  elimi- 
nation of  waste  and  the  making  the 
expenditure  of  every  ounce  of  energy 
and  of  every  cenfs  worth  of  material 
produce  its  full  measure  of  return.  The 
progress  and  wealth  of  the  Nation  are 
largely,  if  not  entirely,  due  to  efflciOTicy 
in   the  basic   industries. 

This  is  the  day  of  organization. 
Everything  tends  in  that  direction. 
There  was  a  time  when  every  large 
organization  was  under  suspicion  be- 
cause of  its  power  for  evil.  Today 
most  countries,  both  by  laws  and  exec- 
utive action  are  encouraging  such  com- 
binations because  of  their  power  for 
good.  All  people  are  directing  their 
attention  to  the  good  that  may  be  ac- 
complished by  organization.  The  Con- 
struction Industry  has  been  the  last 
important  one  to  undertake  to  or- 
ganize in  a  really  effective  manner. 

Competition  is  necessary,  but  com- 
petition which  expends  useful  energy 
with  no  commensurate  good  must  be 
eliminated.  In  the  construction  indus- 
try there  is  too  much  competition  in 
matters  where  such  competition  only 
amounts  to  duplication  and  waste  for 
which  the  public  must  pay.  There  Is 
ample  room  for  the  play  of  compe- 
tition in  the  factors  of  service — in  skill, 
economies  of  production,  integrity  and 
dependability. 

In  the  matter  of  contracts  alone  will 
be  found  ample  reason  for  the  exist- 
ence of  this  Association.  If  you  can 
persuade  the  industry  as  a  whole  to 
adopt  a  form  of  contract  which  would 
be  standard,  you  will  have  done  im- 
measurable good  to  the  Country.  \ 
basic  uniform  contract,  which  shall 
gradually  receive  judicial  interpreta- 
tion which  will  be  recognized  in  all 
Courts  in  all  States,  will  eliminate 
untold  waste  in  the  countless  litiga- 
tions which  grow  out  of  mere  variety 
in    form    of  construction   contracts. 

Progress  in  legislation  dealing  with 
the  Construction  industry  requires 
combined  effort  to  accomplish.  .Toint 
effort  not  on'y  irons  out  the  differences 
in  the  Industry  itself,  but  produces  the 
desired  effect  upon  those  whom  we  call 
to  legislate  for  us.  Construction  Con- 
tractors are  responsible  for  the  ex- 
penditure of  such  enormous  sums  of 
money — ne.irly  four  billion  dollars  a 
year — that  they  should  bo  organized  in 
a  way  to  deal  most  beneficially  and 
effectively  with  the  collective  groups 
from  whom  llioy  must  buy  the  labi^r 
and   the  materl.Tls  for  their  work. 

Public  opinion  is  one  of  the  largest 
assets  In  any  industry.  To  direct  and 
properly  inlluence  public  opinion  is 
partlcuiarly  the  function  of  organized 
endeavor  In  nuch  Industry.  It  Is  not 
half  ns  Important  that  Contractors  as 
such  should  make  largo  profits  for 
themselves  as  It  Is  that  the  great  con- 
struction Industry  .■should  be  right — 
that  is  that  It  should  be  conducted  on 
the  highest  principles  of  fair  dealing 
and  pfflclency.  and  that  the  world 
should  be  made  to  know  that  construc- 
tion contractors  are  not  just  gamblers 
on  how  much  n  piece  of  construction 
work  will  cost,  but  are  producers — are 
Industrial  workers  who  are  rendering 
to  the  public  the  highest  class  of 
NUlUed  professional  and  manngerinl 
service. 

The  A.  fl.  r".  has  \indertaken  a  worU 
which  I  venture  to  prophesy  will  have 
as  fine  a  result  In  tho  commercial  life 
of  our  land  ns  any  Association  of  tho 
he«t  In  any  line  of  endeavor  has  ever 
•ct  aa  Ita  ronl, 
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APARTMENT  HOUSES 


Plans   Beingr   Prepared. 

APARTMENTS  Cost,   $80,000 

LOS  ANGELES,  Cal.  SE  Yucca  St.  and 
Cahuenga   Ave. 

Two-story  brick  store  amd  apartment 
building  115x171  (6  stores,  mar- 
ket   and    40    apartments). 

Owner — Louis  C.   Wallach. 

Architect — Frank  F.  Rasche,  5751 
Hollywood  Blvd.,  Los  Angeles. 


Cost.    ?- 


Completing  Plans, 

APARTMENTS 

LONG   BEACH,    Cal. 

Eleven-story  andl  basement  class  A 
apartment  house  46x144  (118  apart- 
ments) 

Owner — Omar  Hubbard. 

Architect — John  and  Donald  Parkinson. 
Title  Insurance  Bldg.,  Los  Angeles. 


Plans  Being:  Prepared. 

ALTERATIONS  Cost,    $8,000 

SAN  FRANCISCO.     Presidio  Heights. 

Alter  frame  flat  building  imto  apart- 
ments. 

Owner— Withheld. 

Architect — E.  J.  Osborne,  Balboa  Bldg., 
San  Francisco. 


Working  Drawings  Being  I'repaied. 
APARTMENTS  Cost,   $28,0011 

SAN    FRANC1«:0.      Twentieth    Avenue 

and   Cabrillo    Street. 
Three-story    fiame   apartment    buildin^r 

6      5-room      and    sun      porch    apts. 

(Garden   court    entrance). 
Owner- — Mr.    Henri    Bercut. 
Architect — Edw.  J.  Osborne,  821  Balboa 

Bldg.,    San    Francisco. 


Figures  to  be  Taken  in  About  a  Week 
APARTMENTS  Cost,    .M 5,000 

SAN  FRANCISCO.      N   Turk  street  near 

Leavenworth    Street. 
Four-story    reinforced    concrete    apart- 
ment  building    (20   apts.) 
Owner — Withheld. 

Architects — Morrow   &   Garren,   Chroni- 
cle Bldg.,  San  Francisco. 


Plans  Completed.  ^  ..„„„„ 

APARTMENTS  Cost,    $40,000 

SAN    FRANCISCO.       S    Geary    68-9    W 

Leavenworth. 
Five-story  and  basement  concrete   (25) 

apartments. 
Owner — Chas.    A.    Johnson,    36    Steiner 

St.,  Sail  Francisco. 
Architect — Not   given. 


Contract  Awarded. 

APARTMENTS  Cost,    $27,000 

SAN  FRANCISCO.     NB  Lake  and   27th 

Ave. 
Three-story    and    basement    frame    (6) 

apartments. 
Owner— F-red    H.     Helbush,    3962     Clay 

St.,    San    Francisco. 
Architect — None. 
Contractor— J.    F.    Ball,    120    4th    Ave., 

San  Francisco. 


Plans    Completed. 

APARTMENT  Cost,    $17,0000 

OAKLAND,      Alameda    Co.,      Cal.        SE 

Kingslen    and    Excelsior   Ave. 
Two-story    frame   24-room   apartments. 
Owner — W.    E.    McChesney.    1315    San 

Luis  Ave.,   Oakland. 
Architect — Not    given. 


t'liEtSNO,  Fresno  Co.,  Cal.  XK  Stan- 
islaus  and   N   Streets. 

Five-story  and  basement  reintorci.d 
concrete  apartments  (12  on  each 
floor)    150x100. 

Owner  —  James  P.  Ryland  and  O.  L. 
Everts. 

Architect — Glass  &  Butner,  Cory  Bldg., 
Frefino. 


Figures   to   be  Taken   Shortly. 
APARTMENTS  Cost,   $80,00u 

BERKELEY,    Alameda   Co..    Cal.      Shat- 

tiick   Ave.   and   Haste   St. 
Four-story    reinforced       concrete      and 

frame    store    and    apartment    house 

building   (36   2  and  3-room   apts.) 
Owner — Mrs.   M.   Meriwether. 
Architects    -—    Schlrmer-Bugbee    &    Co.. 

Thayer  Bldg.,  Oakland. 


Contract  Awarded. 

APARTMENT  HOUSE  Cost,  $32,000 

BERKELEY.  W  College  100  S  Wool- 
sey. 

Three-story  frame  36-room  apartment 
house. 

Owner — R.  E.  McMann,  3754  Ardley, 
Oakland. 

Architect — Clay  N.  Burrell,  First  Sav- 
ings Bank   Bldg.,  Oakland. 

Contractor — Sommarstrom  Bros..  306 
14th    St.,    Oakland. 


Contract   Awarded 
APARTMENTS 
SAN    FRANCISCO. 

Steiner. 
Three-story   and    basement   frame    (15) 

apartments. 
Owner — Dr.      F.      A.      Gawthorne, 

Phelan  Bldg.,  San-  Francisco. 
Architect — None. 
Contractor — H.      S.      Meinberger, 

California  St.,   San   Francisco. 


Cost,    $15,000 
S    Green    187-6    W 


708 


5720 


Contract   Awarded. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.    NE  Twenty-first  St. 

and   San   Carlos  Ave. 
Three-story    and    basement    frame    and 

plaster  apartments. 
Owner — A.     W.     Congdon,     72    2nd    St., 

San  Francisco. 
Architect    —    W.     F,     Gunnison,      1666 

Golden    Gate    Ave.,    San    Francisco. 
Contractor — Joel    Johnson,     180     Jessie 

St.,    San    Francisco. 


I'lans   Being    Prepared. 
APARTMENTS  Cost,   $45,000 

SAN  FRANCISCO.     SW   23rd  Ave.  and 

Geary. 
Three-story    frame    apartments    (8,    4- 

room   apartments    and   5    stores). 
Owner — Robt.    Smith. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San  Francisco. 


Plans   Completed. 

APARTMENTS  Cost,    $30,000 

SAN    FRANCISCO.      S    Washington    151 

E    Van    Ness    Ave. 
Three-story    and    basement    frame    (11) 

apartments. 


Plans  Being  Prepared. 
APARTMENTS 


Cost,    $350,000 


Young  man  seeks  financial  in- 
terest in  reliable  flrm,  manufac- 
turing, staple  line,  building  ma- 
terial or  contracting,  capable 
superintendent  or  assistant — best 
of  references. 

Address  Box  EO — c/o  Building 
and  Engineering  News. 


Owner — T.  M.  W.  and  Mary  Wesu 
Architect — Grace    Jeweit,    57    PoBt    St., 
San   Francisco. 

To  Be  Done  By  Day's  Labor. 

APARTMENTS  Cost,    $10,000 

OAKLAND.  S  30th  St  343  W  Tele- 
graph Ave. 

Two-story    16-room    frame   apartments. 

Owner — C.  B.  Deuble,  421  Central  Bank 
Bldg.,  Oakland. 

Architect — .Not  Given. 


Plans  Ready   For   Flgrures. 

ADDITIO.N  Cost,    $18,000 

SAN     RAFAEL,     Marin     Co.,    CaL       4th 

and  B  Sts. 
One-story    frame   addition   to 'one-story 

store    bldg.    for    apartments    (5,    3- 

room   apts.,    plaster    exterior). 
Owner — J.   Albert. 
Architect — S.   Heiman,   57    Post  St.,  San 

Francisco. 
Figures   are   being   taken   for   a   gen- 
eral   contract. 


Preliminary  Plans  Being  Prepared. 
APARTMENT  HOUSE  Cost,   $35,000 

STOCKTO.V,  San   Joaquin  Co.,  Cal. 
Three-story    class   C    apartment    house. 
Owner — L.  Jacobs. 

Architect — Glenn     Allen.     Hotel     Clark, 
Stockton. 


Contract    Awarded. 

STORE  &  APARTMENT      Cost,   $20,000 

SAN  FRANCISCO.  SW  Geary  and  2nd 
Ave. 

All  work  except  lining  chimneys  and 
electric  fixtures  for  a  two-story 
frame  store  and  apartment  build- 
ing. 

Owner — I.  Epp,  3801  Geary  St.,  San 
Francisco. 

Architect — None. 

Contractor — Emil  Nelson,  4835  Geary 
St.,  San  Francisco. 


To  Be  Done    Hv   Day's  Work. 
APARTMENT    HOUSE  Cost,    $60,000 

SAN  FRANCISCO.     NE  Geary  and  Hyde 

Streets. 
Slx-siory  and  basement  brick  and  steel 

apartment    house    (32    apartments). 
Owner — M.    A.    Hunt.    150    7th    St..    San 

Francisco, 
rians  ^y  owner. 
Superintendent  —  Wm.      Helbing,      517 

Hayes   St..   San    Francisco. 


To  Be  Done  By  Day's  Labor  and  Sub- 
Contracts 

APARTMENT  Cost.    $ 

SAN  FRANCISCO.     N  Jackson  between 

Locust   and   Spruce. 
Complete   three-story   frame   and    plas- 
ter   apartment    house    (10.    3-room 
apartments  and  basement,  garage), 
the   frame   is  up  and   roof  on. 
ONNTier — Withheld. 

Architect — D.  J.  Patterson,  46  Kearny 
St.,  San  Francisco. 
Mr.  Patterson  has  arranged  for  the 
financing  for  the  completion  of  this 
building  and  has  changed  the  plans 
from  five,  6-room  apartments  to  10, 
S-room.  Work  will  be  started  Im- 
mediately. It  will  have  a  steam  heat- 
ing and  hot  water  system,  incinerators, 
recoive-a-doors  and  many  other 
mod(^m   conveniences. 


Contrnot   .\w.arded. 

APARTMENT  HOUSE  Cost.  $25,000 

K1:ESN0,  Fresno  Co..  Cal.  2727  Merced 
Street. 

T'xo-story  frame  and  plaster  apart- 
ment houae  (4,  3-room  and  3,  2- 
room    apartments). 
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Owner — Wm.    H.    McLaughlin. 
Architect — Not  given. 
Contractor — Valley     Construction     Co., 
Fresno. 


Figures    To    Be    Taken    End    Of    This 

Week. 
STORE  &  APARTMENTS     Cost,  $25,000 
SAN  FRANCISCO.     Mission  District. 
Three-siory    frame    and    plaster    store 

and  apartment  house   (16,  2  and  4- 

room  apartments  and  1  store), 
(^twner — Withheld. 
Arch  itect— Frank  S.  Holland,  1629  Fol- 

som  St.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,  $22,000 

SAN  FRANCISCO.     S  Union   125  E  Van 

Ness  Ave. 
Three-story   and    basement   frame    (12) 

apartment*. 
Owner — Veyhle  &  Collins,   547  Brannan 

St.,    San    Francisco. 
Plans  by  owner. 

Owner  Taking  Sub-Figures — To  be 
Done  by   Day's   ^\  ork. 

APAR*rMKNTS  Cost.   |15,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Market  and  Auierais  Streets  (Col- 
umbia Hospital). 

Alter  three-story  frame  hospital  into 
14    three   and   four-room   apts. 

0^vner — F.    ijiggernian. 

Architect — Chas.  S.  McKenzie.  Bank  .of 
San    Jose   Bldg.,    San   Jose. 


Segregated    Figures    To    Be    Taken    In 

Ten   Day*. 
APARTMENTS,    ETC.  Cost,    $30,000 

STOCKTON.     North  El  Dorado  St. 
Two-story    brick    apartment   and    store 

building      (S,      3-room     apartments 

and   2   stores). 
Owner — M.    W.    Held. 
Architect — Glenn    Allen,     Hotel     Clark, 

Stockton. 


BANKS 


I'lan.s     Will     be    Ready    for    Figures    in 

About   a  Month. 

BANK   &   01<'Flt:E   BLiDO.        Cost,  $ 

OAKLAND.  Alameda  Co.,  Cal.     No.  1212 

Broadwy    Corner    Tweitih    Street. 
Si.\teen-story    Clas.s    A    bank    and    ottlcc 

building    (addition    adjoining    prts- 

cnt    eight-story    structure). 
Ownei — Oakland   Bank   of   Savings. 
Architects  —  lieed   &.    Corlett,   Oakland 

Bank  ot  Saving.s  Bldg.,  0:ikl;uid. 


BONDS 


COLUSA.  Colusa  Co..  Cal. — Petitions 
arc  being  circulated  asking  super- 
vlHors  to  call  election  to  vote  bonds 
of  $.SOO.O0O  to  finance  construction  of 
a    Hystem    of   roads. 


WHITTIER.  Cal.— The  city  trustees 
have  decided  to  submit  a  $145,000  bond 
Issuo  for  cxlenBlons  to  city  sower 
system. 


Ml.  Dlnblo.  Contra  Costa  Co.,  Cal. — 
Bonde  of  $125,000  voted  In  Mt.  Diablo 
Union  High  School  District  to  finance 
additions  and  Improvemonts  to  present 
school.  W.  H.  Weeks.  369  Pino  St., 
.San    Francisco,   Is   the   archil f-ct. 


IJAKERHFIELD.  Korn  Co.,  Cal.— Feb. 
21  dale  set  to  vote  bonds  of  $225,000 
for  school  ImprovomontB.  Chas.  E. 
Teach,    suporlntcr.dcnt    of    schools. 


IRVINOTO.N,  A 
21  \n  date  sot  t« 
to  purchaso  site 
mar  school. 


.  .  C.il.— Fob. 
lii  of  $51,000 
L    111  u     irr.'Liii- 


County  Supervisors  for  purchase  of 
$80,000  bond  issue  of  Oakdale  Union 
High  School  District;  proceeds  of  sale 
to  finance  construction  of  a  two-story 
reinforced  concrete  high  school,  plans 
for  which  have  been  prepared  by  Ar- 
chitect W.  H.  Weeks,  369  Pine  St.,  San 
Francisco. 


MONTEREY,  Monterey  Co.,  Cal. — 
Election  -will  be  held  in  Pajaro  School 
District  Feb.  24,  to  decide  question  of 
issuing  bonds  of  $42,000  to  finance 
school  improvements.  Trustees  of  dis- 
trict are:  Thos.  S.  Hudson,  Geo.  B. 
Kennedy   and  A.   T.   Dresser. 


SELMA,  Fresno  Co.,  Cal. — Bonds  of 
$250,000  have  been  voted  in  the  Selma 
Union  High  School  District  to  finance 
constrnction  of  a  group  of  higli  school 
buildings;  new  science  hall,  improv- 
ing present  buildings.  The  science- 
building  will  cost  approximately  $214,- 
.000.  Plans  are  being  prepared  by  ar- 
chitect Norman  F.  Marsh,  Broadway 
Cenetral  Bldg.,  Los  Angeles. 


AVALON.  Catalina  Island — The  $158,- 
000  bond  issue  for  both  fresh  and  salt 
water  systems  carried  at  a  special 
election. 


AUBURN,  Placer  Co.,  Cal. — Trustees 
will  call  election  in  April  to  decide  on 
purchase'  of  privately  owned  water 
system  of  Pacific  Gas  and  Electric  Co. 
City  will  bond  for  $60,000  to  finance 
purchase. 


MERIDIAN,  Sutter  Co.,  Cal. — Bonds 
of  $24,500  have  been  voted  to  finance 
construction  of  a  new  grammar  school. 


CARSON  CITV,  Nevada — Prepara- 
tions being  made  to  call  election  to 
vote  bonds  of  $17,500,  this  sum  to  be 
added  to  $24,000  insurance  money,  to 
finance  reconstruction  of  school  de- 
stroyed   by  fire. 


SACRAMENTO,  Cal.— Election  will 
be  held  B'eb.  25  in  Franklin  Union 
School  District  to  vote  bonds  of  $10,000 
to  finance  construction  of  a  new  scliool. 
Trustees  of  the  district  are:  Adolph 
Klo-ss,  W.  F.  H.  Mohr,  Harry  Hack,  J. 
N.   .Xicolai'.s  and  L.   B.  Johnston. 


CHURCHES 


Plans    Being    Figured. 
ALTERATIONS  Cost,    $7,600 

HAYWARD.     Alameda     Co.,    Cal. 
Alterations  to  church. 
Owner — First      Methodist      Church      of 

Hayward. 
Architect — W.  J.   Wythe,  Central  Bank 

Bldg..    OaklantC 


Completing      Plans — Figures      To      Be 

Called   For  Shortly. 
CHURCH  Coal,    $50,000 

VALLEJO,     Solano     Co.,    ,Sonoma    and 

Virginia  Streets. 
Fireproof    church. 
Owner — First      Methodist      Church      of 

Vallojo. 
Architect- W.  .T.   Wythe.  Central  Bank 

Bldg.,   Oakland. 


MODESTO.   Slanlsl.'ua   Co,   c/u.— iJn 
til   F*b.    14,   bids   will    b«    received   by 


To  Be  Done  By  Day's  Labor — Ma- 
terials Being  Purchased  By  Owner. 

CREMATORY  Cost,    $ 

BERKELEY.  Alamoda  Co..  Cal.  Sun- 
set View   Cemetery. 

One-story    hollow    tile    crematory. 

Owner — Berkeley  Crematory  Co.,  Geo. 
B.  Baxter,  manngor,  Dalzlol  Bldg., 
Oakland. 

Archlte«t— W.  H.  Ratcllft  Jr.,  Ist  Nat'l 
Bank   Bldg.,   Berkeley. 

FIrures   To    Be   Taken    Shortly. 
CHURCH  Cost.   $30,000 

STOCKTO.N,   Clay   und  Sun  Jouquln. 


Brick    church     (artificial    stone    trim- 
mings and  slate  roof). 

Owner — Clay  Street  Methodist   Church. 

Architect — Wright    &    Satterlee,    Bank 
of  Italy,  Stockton. 
Work    will    be    started    about    March 

1st. 


Contract  Awarded 

CHURCH  (oi;!,     ^ 

LONG  BEACH,     Los   Angeles     Co.,  Cal. 

Obispo  Ave.  and  Eliot  St. 
Two-story  brick  church.   100x135. 
Owner — Immanuel   Baptist    Church. 
Architeoi — \V.    Horace    Austin.    222    isi 

National  Bank  Bldg.,  Long  Beach. 
Contractor — J.      D.    Sherer.      1865      W- 

A)iaheim   Road,   Long   Beach. 
Klectric   \\  irlng   to  Acme  Elec.   Co. 
K.xcavnting   to  Graham  Bros. 


DAVIS,  Yolo  Co.,  Cal. — Community 
Church  of  Davis  proposes  to  erect  $50,- 
000  community  hall.  Rev.  Nathan  Fisk 
is   in   charge   of  church. 

PORTERVILLE,  Tulare  Co.,  Cal.— 
St.  Anne's  Catholic  Church,  Rev.  M.  J. 
Stack,  pastor,  proposes  to  purchase  five 
acres  of  land  in  the  vicinity  of  Olive 
street,  on  which  it  is  proposed  to  erect 
modern  church  and  school.  Buildings 
costing  $75,000   are  contemplated. 


FACTORIES  &  WAREHOUSES 


Cost,    $20,000 


Contract   Awarded. 

FACTORY' 

OAKLAND. 

One-story  class  C  factory  and  ware- 
house. 

Owner — Waterfront  Sash  and  Door  Co. 

Architect — A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Contractor— C.  M.  McGregor,  410  13th 
St.,  Oakland. 


Steel     Contract     Awarded     Segregated 

Figures    To    Be    Taken    Within    a 

Week. 
FACTORY  BLDG.  Cost.  $50,000 

S-AN    FRANCISCO.       NW    Mission    and 

13th   Sts. 
Two-story  steel  and  brick  factory  bldg. 
Owner — Pacific    Embroidery   Co. 
Architect — Albert    Burgen,    110    Sutter 

St.,  San  Francisco. 
The  steel  contract  has  been  awarded 
to    Dyer   Bros.      Figures    will   be    taken 
within   a   week   for   the   balance   of   the 
work. 


."^nb-figures   To   Be   Taken    In    About   a 

Week. 
J'.RICK   FACTORY'  Cost.   $15,000 

SAN    FRA.NCISCO.      SE    Harrison    and 

21st    Streets. 
i>iie-slory    brick    factory. 
owner — York     Really     Co.,     40 

gomery    St.,    San    Francisco. 
Architect — W.    L.    Schmolle.    40 

gomery  St.,  San  Francisco. 


Mont- 
Mont- 


Conlract  Awarded. 

.STOIIAGIO   HOUSE  Cost.   $55,886 

BEKKELEY.  Alameda  Co.,  Cal.  NB 
Shattuck  Avenue  and  Ward  Street. 

Kour-story  Class  B  reinforced  con- 
crete .storage  house  (except  ele- 
vator and   vault  door). 

Owner — Students'  Express  &  Transfer 
Company. 

.\rchltecl — James  'VV.  Plachok,  2014 
Shattuck    Ave.,    Berkeley. 

Contractor — Barrett  &  Hllp.  918  Har- 
rison  St..  San   I'^ancisco. 


•  'on trad    Awarded. 

W.MtJOHOL'SICS  CoHt,    —   - 

SANTA  ROSA.  Sonoma  Co..  Cnl.  Third 
SI  reft    bet.   A  and   11  SIh. 

Two  one -story  reinforced  concrete 
wnrohonsfs.  80.\)00  and  40x80  re- 
spectively. 


owner — .M.    I'rlnce. 
\rohlloct — None. 
Contractor — A.   M. 
HOIA. 


Snntn  Rosa, 


lltUiobrundt,   Santa 
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Plans  Being  Fig-urod. 

WAREHOUSE  Cost,    ?30,000 

SAN  FRANCISCO.      W  Capp  St.  E  17th. 
Two-story    brick    warehouse    (100x105). 
Owner — Lachman  Bros. 
Architect — S.   Heiman,   57   Tost  St.,   San 
Francisco. 


Cost,    14,000 


Plans  Being  Prepared. 

BOILER    ROOM 

OAKLAND.     730  29th  St, 

One-story   brick  and  steel  boiler  room 

buildingr. 
Owner — Oakland    Laundry   Co. 
Architect — Sidney    B.    and   Noble   New- 

som,  Nevada  Bank  Bldg.,  S.  P. 


Cost,   $12,000 
S    Howard    225    W 


Contract  Awarded. 

PLUMBING  SHOP 

SAN    FRANCISCO. 
5  th. 

One-story  brick  plumbing  shop  build- 
ing. 

Owner — Jas.  H.  Pinkerton  Co.,  180  Jes- 
sie St.,  San  F'rancisco. 

Architect — None. 

Contractor — Geo.    Wagner,   251   Kearny 
St,    San   Francisco. 


Contract  Awarded. 

BUILDING  Cost,    $18,000 

SAN  FRANCISCO.     23rd  and  Minnesota 

Streets. 
One-story    brick    shipping    department 

building   for    factory. 
Owner — Fleischmann  Co.   of  California, 

941   Mission   St.,   San   Francisco. 
Architect — -W.  G.  Merchant,  806  Masonic 

Ave.,    San    F'rancisco. 
Contractor — A.    W.    Hansen,    180    Jessie 

St.,  San  Francisco. 


Plans  Completed — Figures  To  Be  Taken 
Shortly 

WAREHOUSE  Cost.   $40,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  630 
North   California. 

Two-story  addition  to  present  four- 
story  reinforced  concrete  ware- 
house. 

Owner — H.  S.  Dawson. 

Architect — Glenn  Allen,  Hotel  Clark, 
Stockton. 


Contract  Awarded. 

FILM  LABORATORY  Cost  $30,882 

SAN  FRANCISCO.  N  Turk  Street  W 
Leavenworth   Street. 

Two-.story  reinforced  concrete  film 
laboratory   building. 

Owner — Fox    Film    Corporation. 

Architect  —  Joseph  L.  Stewart,  Claus 
Spreckels   Bldg.,   San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St.,  San  Francisco. 


About    Two 


Figures    to    be    Taken 

Weeks 

WAREHOUSE  Cost,   $ 

LOS      ANGELES,    Cal.      Santa      Monica 

Blvd.    and    Cahuenga   Avenue. 
Eight-stcry    reinforced    concrete    Class 

A   warehouse,    60x100. 
Owner  —  Premier     Fireproof     Storage 

Company. 
Engineer — E.    T.      Flaherty,    435      I.    \V. 

Hellman   Bldg.,  Los  Angeles  . 


LOS  ANGELES,  Cal.  —  California 
Dressed  Beef  Co.,  3820  Santa  Fe  Ave., 
Los  Angele.s,  has  had  plans  prepared 
and  is  taking  iiids  for  .a  packing  plant 
addition  at  38th  St.  and  Santa  Fe  Ave. 
In  Los  Angeles.  The  buildl-ng  will  be 
185x350  ft.,  full  basement  and  one.  two 
and  three  stories  in  height;  reinforced 
concrete  frame,  floors  and  roof,  hollow 
tile  filler  walls,  metal  skylights,  steel 
sash,   three  elevators. 


BERKELEY,  Alameda  Co..  Cal. — The 
Council  appropriates  $4,000  to  repair 
Municii>al  wharf  and  construct  curtail) 
wall,     E.   M.   Hann,   City  Clerk. 


to  plant.  Machinery  for  aditlon  is 
being  purchased.  D.  P.  Mack  is  niana- 
ger. 


FIRE  HOUSE  8  AND  JAILS 


Working  Drawings  Being  Prepared — 
Bids  to  be  Called  for  in  About  Oi;e 
Month. 

DRILL    TOWER  Cost,    $40,000 

SAN  FRANCISCO.  Foot  of  Eleventh 
Street. 

Seven-story  reinforced  concrete  drill 
tower  for  Fire  Department. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Frederick  H.  Meyer,  Bank- 
ers' Invst.   Bldg.,  San  Francisco. 


SANTA  ANA,  Oramge  Co.,  Cal. — The 
Board  of  Supervisors  of  Orange  County 
rejected  all  bids  for  erecting  a  new 
county  jail  building  at  Santa  Ana  and 
the  project  has  been  indefinitely  post- 
poned on  account  of  damage  to  citrus 
crop  of  county.  John  Parkinson  and 
Domald  B.  Parkinson,  420  Title  Insur- 
ance Bldg.,  Los  Angeles,  are  the  ar- 
chitects. 


FLATS 


Sub-figures  Being  Taken. 
FLATS  Cost,    $12,000 

SAN  FRANCISCO.     12th  Ave.  and  Geary 
Six    2-story    frame    and    plaster    flats 

l)Uildings  (  2,  5-room  and  sunporch 

flats    each). 
Owner — A.   Lewis. 
Architect — Morrow  &  Garren,  Chronicle 

B'dg.,  San  F'rancisco. 
Sub-figures  are   being  taken   for   two 
of  the   buildings. 


Contract  Awarded. 

PLAT    BLDG.  Cost,    $11,500 

SAN  FRANCISCO.  Balboa  St.  west  oT 
Fifteetith  Avenue. 

Two-story  frame  flat   building. 

Owner — Herold   Schier. 

Architect — Edw.  J.  Osborne,  821  Bal- 
boa Bldg.,  San  Francisco. 

Contractor — H.  J.  Hansen.  180  Jessie 
St..   San   Francisco. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,    $14,000 

SAN  FRANCISCO.      SE  Balboa  St.   and 

7th  Ave. 
Two-story    and    basement    frame     (4) 

flats. 
Owner — Orrln  Knox,  624  7th  Ave.,  San 

Francisco. 
Architect — None. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,    $12,000 

SAN    FRANCISCO.      SB    California    St. 

and  26th  Ave. 
Two-story    and    basement    frame     (4) 

flats. 
Owner — Anderson  Bros.  &  Sellman,  240 

Dolores   St.,   San    Francisco. 
Arcliitect — None. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Pioneer  Laundry  Co.,  Fourth  and  Davis 
Sts.,  will  construct  40x128   ft.  addition 


Owner  Taking  Figures. 

FLATS  Cost,    $10,000 

SAN  FRANCICO.  W  ISth  Ave.  225  N 
Cabrillo. 

Two-story  and  basement  frame  (2) 
flats. 

Owners — A.  Cohen  and  Sid.  Spearln, 
553    Bryant    St.,    San    Francisco. 

Architect — W.  L.  Schmolle,  40  Mont- 
gomery   St.,    San    Francisco. 


GARAGES 


Plans   Being  Figured — Bids  Close   Feb. 

18,  1922. 

GARAGE  Cost,    $ 

EUREKA,     Humboldt     Co.,     Cal.       Old 

courthouse  site,   2nd   street. 


Corrugated    Iron   a'nd   frame   parage. 
Owner — County   of   Humboldt,    Fred   &L 

Kay,  Clerk. 
Architect — Frank    OeorKeson,    4th    and 

E  Sts.,  Eureka. 
Plana    may    be    had    from    ofllce    of 
clerk. 

Contract  Awarded. 

GARAGE  Coat,    $25,000 

SANTA    CRUZ,    Santa    Cruz    Co.,    Cal. 

Front  St. 
Concrete  and  ateel  garage,  14,000  sq.  ft. 

floor  space. 
Owner — Andy   Balieta. 
Architect — Not  given. 
Contractor — L.    H.    Bailey,    Santa  Cruz. 


Contract   Awarded. 

OARAGE,    ETC.  Cost,    $90,000 

PORTLAND,  Ore.  SE  Fourth  and  Pine 
Streets. 

Klvc-story  reinforced  concrete  auto  re- 
pair   and    storage    rooms,    100x100. 

Owner — Claude   S>tarr. 

Architects — Sutton  &  Whitney,  Lewis 
Bldg.,  Portland,  Ore. 

Contractor — A.  Guthrie  &  Co.,  Sherlock 
Bldg.,  I'ortland,  Ore. 


Plans  Being  Figured. 

GARAGE  Cost,    $18,000 

SAN    FRANCISCO.      E    Fillmore    80    3 

Page. 
One-story    brick    garage. 
Owner — Aphra  West,  San   Rafael. 
Architect— F.    S.    Holland,   1629   Folaom 

St.,  San  Francisco. 
, Figures  are  being  taken  for  a  general 
contract. 

Working  Drawings  Being  Prepared 
GARAGE  Cost,    $45,000 

STOCKTON,  San  Joaquin  Co.,  Cal.     Oak 

between    California    and   American. 
One-story  fireproof  garage. 
Owner — H.  S.  Dawson. 
Architect — Glenn    Allen,     Hotel     Clark, 

Stockton. 


Figures   to  be  Taken   in  Two  Weeks. 
GARAGE  Cost,    535,000 

SAN     JOSE,      .Santa     Clara     Co.,      Cal. 

River  and   Santa  Clara   Streets. 
Two-story  brick   commercial   garage. 
Owner— Norman  Kooser. 
Lesee — Hayes  &  Canelo. 
Architect — Chas.   S.   McKenzle,  Bank   cf 

San  Jose   Bldg..  San  Jose. 

Plans   Completed. 

GARAGE  Cost,    $10,000 

OAKLAND.       W    College    Ave.     257     N" 

Hudson. 
One-story    brick    and   tile    garage. 
Owner — Eichler  Bros..  466  Crescent  St., 

Oakland. 
Archite'ct — None. 


GOVERNMENT     WOJ^K    AND 
SUPPLIES 


WASHINGTON.  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Xavy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Sched.  9131,  f.  o.  b.  works,  6  experi- 
mental Diesel  engines,  about  13  R  H. 
P.  per  cylinder;  alternate  bids  are  re- 
quested on  2  cylinder,  4  cylinder  and 
6   cylinder   engines.     April   4. 

Sched.  9337.  for  various  navy  yards, 
miscellaneous  hardware  and  tools,  in- 
cluding 99  ship  augers,  wood  boring 
bits.  50  drill  chucks,  525  adjustable 
hacksaw  frames.  247  machinists'  ham- 
mers. 15  electric  soldering  irons,  900 
shoe  knives.  542  side  cutting  and  com- 
bination pliers.  1.166  folding  carpen- 
ters' rules.  6.600  do.  36  coal  scoops. 
1.137  common  screwdrivers,  6,S40  do, 
.■)64  ratchet  screwdrivers,  64  squares, 
ISO  squares  with  protractor.  47  steel 
measuring  tapes  and   764   do.     Feb.   14. 

Sched.    9367,   for  various  navy  yards, 
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1.000    poundt:   ultra    marine   blue   in   oil,  One-story      trame      and      plaster      clul.  Contracts    Awarded. 

3,000    rounds    lump    chalk,    1,440    pieces  building.  ISOLATION    WARD  Cost.    {4,690 

do%  10,600  pounds  lampblack  in  oil,  1.000  owner — Oakland   Club.  HANDFORD,    Kings    Co.,    Cal.      County 

pounds    Indian    red    in    oil,    500    pounds  Architect— A.    W.    Smith,    1010    Broad-  n,i„t  f?',*  :„^'"°""°5- 

raw   Sienna  in    oil,    2,000   Pounds   artifl-  ,,,,,  Oakland.  Ou"n^r-ii°Co.lift^-   of^King^. 

cial    dry    vermilhon    and    10,000    pounds  i^^^y   Bidder — Alfred     Olson,   Bverson  Architect Not  stated. 

whiting.     Feb.  14.  Bldg.,   Oakland.  Contractor — E.    G.    Washburn,   Hanford. 

Sched.    fi370.   for  various  navy   yards.  Other     bidders     were,     (a)     tile;     (b) 

39   clothes  lockers,  1   metal  safe  locker  Contract  Awarded.  brick: 

and   30   do.     Feb.    14.  CLUBHOUSE  Cost,  $7,300  i    ^  ^m°^," r«^    ^5nn'.  rh^  ^ttsn 

Sched.  93S4.  for  delivery  at  any  place  CLOVIS,     Fresno     Co.,     Cal.       4th     a-nd  Carl    Nelson it)    5589-  (b)     5349 

in   the  United  States,  automobile  start-  Woodworth   Sts.  Xoble    &    Toothacre!  (a)     5247;  (b)     5097 

ing  and  lightln,?  batteries  for  Cadillac,  Brick    clubhouse    56x40.  -Xate   Lovelace    (a)     5546;  (b)    5334 

Dodge.    Ford,    Franklin,    Haynes,    Hud-  Owner — Clovis  Post — American  Learion.  Anton    Johnson    ....(a)     5549;  (b)     5190 

son,     Hupmobile.     Marmon,     Nash,     Na-  Architect— Not   given.  Davis  &  Crumley ...  (a)     5200;  (b)     5000 

tional.    Oldsmobile,    Packard.    Peerless,  Contractor— Walter    Jarvls,    Clovis.  .    numbing   and   heating   contracts  let 

Studelaker     and    Winton    automobiles.  to     Horlock-Clow     Co.       O.     F.     Abbott 

Feb.  21.  Plans  Completed.  Electr.c  Co.  awarded  electric  work. 

Sched.    9385.    for    Mare    Island,    2,500  LODGE    BLDG.  Cost.    $ ^^_     t^t,  .  xt.^tc.^^ 

pounds  steel  wool.     Feb.  21.  BAKERSKIELD,  Kern  Co.,  Cal.     liakcr  ^  SAN     FRANCISCO  —  Supervisors     of 

Sched.    9386,    for    Mare    Island,    mis-  and  Lake  Streets.  San    Francisco    and    Alameda    cou-ntles 

cellar,eous    hardware.      Feb.    21.  Threc-storv   stores   and   lodge    rooms.  '"^ach     tentative,   agreement,     whereby 

Sched.    9387,    for    Mare    Island,    nuts  Ow  ner— Caledonia  Building  Association  foimer    will    construct    a    $100,000    ad- 

and  washers.     Feb.   21..  Dr    A.  I.  Eraser,  Pre.-ident.  ^ition   to    the    Alameda   county    Arroyo 

Sched.  9391,   for  eastern  and  western  Architect— Eugene    K.    Martin,    Arling-  sanatorium  and  pay  $51,000  a  year  for 

navy    yards,    301.900    gallons    kerosene  ton    Bldg..  Bakersfield.  *he    care    of    fifty    tubercular    patients, 

mineral   oil.     Feb.    14.  . 

Sched.    9392,   for   various   navy   yards.  Figures    Being    Taken     From    Selected  rmmiPT  O 

non-scatterable   glass.     Feb.   21.  List  of  Contractors.  UUltjLo 

Sched.     9393,     for     Mare     Island,     335  LODGE   BUILDING  Cost,   $300,000  

gallons   insulating  varnish.      Feb.   21.  BAKERSFIELD,   Kern   Co.,   Cal.  _  ■     .        ^    „,      t,  x,, 

Sched.    9394,    for    Mare   Island,    10,200  Five-story   Class  A    lodge   building.  ?°'^'St        "  Prepare    Plans 

pounds  steel  channels.     Feb.  21.  Owner— Bakersfield   Lodge   of   Elks.  r,7T;^     .rm^      e      .       «,  /5      '7117 

Sched.    9395,    for    Mare    Island,    5,250  Architect— Meyer  &    Johnson,   Bankers'  PAIXD     ALTO,     Santa    Clara    Co.,     Cal. 

steam    tight   globes.      Feb.    21.  Investment  Bldg..  San  Francisco.  ^,     University    grounds. 

Sched.  9396,  for  eastern  and  western  Segregated    figures    are    being    taken  ^  ireproof    students     hotel, 

yards,    fuses   and    fuse   elements.     Feb.  jq^    a    general     contract,     steel     work,  V'''""""?^"'?'"**   ^?^^\^°I^- 

21.  heating    electrical  work  and  elevators.  Archltect-Bakewell      &      Brown,      251 

Sched.     9402,    for    Puget    Sound,    200  Kearny    St.,    San    Francisco. 

scrubbing    brushes    and    1,000    daubers.  sAN    JOSE,    Santa    Clara    Co.,    Cal.—  ^.-.i     -.tt      .   ^   t-       x^      ..         o      » 

Feb.    21.  The  Catholic  Woman's  Center  proposes  ^'^l.JL^Jl^^^J^'^      ^*    ^^r?„^.VTin  nnn 

Sched.    9403,    for    Puget    Sound,    5,600  to  erect  a  woman's  center  in  this  city.  r-hTc.x  t^^     ,,     .       r^        /£i         w  ♦- 

feet  cotton  fire  hose.     Feb.  21.  i^  additions  to  rest  rooms,  dining  halls  SAU&ALITO,    Marin    Co..    Cal.       Water 

Sched.   9409,   for  eastern   and  western  ^nd  gymnasium  the  structure  will  pro-  btreet. 

yards,  mi.scellaneous  oxygen,  hydrogen  ^.j^      40    or    more    sleeping   apartments.  ^Iter   two-story   hotel   and   store    (new 

and  acetylene   hose.     Feb.   21.  steam  heating  system,   interior  re- 

flrfextin.'ufsheJs'"    wtl"  A''"'^'    ''"'"  ,    ^T^^^''?'.,!""'    '^°-  t'^-'^'-'^utf;  Ownlr-Sau^salfto' Hotel, 
flre  extinguishers.     Feb.   2L  j^^^  j^^^ge  of  Elks  appoints  committee  Architects  -  O'Brien  Bros.,  240  Mont- 
Plans  Being  Figured-Bids  Close   Mar.  ^^^.^l^dg:    h^l  "  if  i.s^ proposed '?o  ^.^^-^^^  ^t.,  San  Francisco. 

R     1122     3PM  louge    ii<tii.      xc    1.-.    ijiupuoc  Figures  are  now  being  taken  for  the 

Po4'  iFFicE  Cost.   $ ^"-^ct   a    .structure    with    stores    on    the  ,^  ^^^  ^^^^       ^^^    x>B.\Bmce   of    the 

GlSbf    Arizona  ^''^"""^    *^°°''     ^"''    '°'^^''     '■°°'"'     '""^  work    will    be   done    by   day's   labor. 

OLrOtsi^.,  Arizona.  offices  on  upper  floors. 

Post  Office.  ,.     .  _,  .„   .         „ 

Owner— U     S.   Government.  __^___— — .  Preliminary   Plans   Being   Prepared. 

Architect-Owner.  un^T^JT  AT  ^i  ALTERATIONS  Cost,  $15^00 

See   call   for   bld«  under   offlclal   pro-  HUiifLlA.Lb  STOCKTON,      San      Joaquin      Co.,      Cal. 

poM.1  ooliimn.  ■ Center  Street.  ,     ,   ,    , 

Alter     three-story     store     and     lodffinff 

Bids    opened.  Ho'^PlTAL  '""'  Cost      $350  000  house    bulldtag. 

ALTERATIONS  Cost.    $ honoi  HI  II T    H  ^  "st,    $350,000  owner-Withheld. 

SACRAMENTO.  Cal.     Post  Office  build-  i^^'u^i^gVi;^    •Jeimorced     concrete     hos-  Architect-Peter  L.  Sala.  Wilholt  Bld».. 

Ing.  Ujj,  Stockton. 

Alter.-ition      to      northeast     corner     of  o,,.n'^.r_Queen's    Hospital      Assoclatio.i  

building.  -j^P    p.    ^>    Broderlck)  Plans    Being    Prepared. 

Owner— United    States    Government.  Architect- C  '     W        Dif-kcy        Everson  .STORE   AND   HOTEL  Cost,   $65,000 

Architect— None.  ,,,0..     .n  Bldg..  Oakland.  '  LODl.    San    Joaquin   Co.,   Cal. 

Wm.     Murcell,    Sacramento,    »7,Z84,     4U  plans  will  be  forwarded   to  Honolulu  Three-story   and    basement   brick    store 

^'''^°\,    ..        .,,    •^.AA     an   H„„.  i'l    about    two    week.-,    to    1^    figured    by  and    hotel    building    (68    rooms   and 

John  ME.   Morrill,   $s  444;   90   days.  ^^,^^^    contractors.  6    stores). 

I'carce  Bros.,   Inc.,    $9,990;   90   days.  Owner— Withheld. 

77    „    „  V.     iA     iA  Designer — T.     Kurahashl,    610     Battery 

SAN    ntANClSCO— Until    ^^b     10.    10        ,.„nirnct.M   to   be   -Mvarded.  St..    San    Francisco. 

A.    M..    bids   under   Circular   22-47.    bids        |,osi'il'AL  Cost.   ? ___^ 

will  be  received  by  Quartermaster  Sup-  OAKLAND,    Alameda    Co.,   Cal.      E-lUir        — "" 

ply  omcer.  Fort  Mason,  for  furnishing  ^^.^^^  ^^^  ^,^^^^   Avenue.  POWER   PLANTS 

tinners'    swages;    paper;    Bristol    card-        .p,,.„.3,ory    and    basement      frame      an.i  /  i/ »  Ji/zv    ru^ii^^ 

board;   prlTiters'   ink;   rock   salt;  copper  concrete  hospital   building. 

wire;      lubricating      oil;      Incandescent       owner— Alameda  County  Public  Hoalih  RIVERSIDE.      Cal. —  The      Southern 

lamps.  Center.  sierras      Power     Co.      Is   clearing      the 

,,r.^^if^,A    o^i..Tr7vr"r'Bi       Until  Fab         Aichltect— C.    W.    Dickey,    369    12lh    St..  ground    and    preparing    to    start    work 

,«^ri?  A     M      blc^s   wUl  Te    recefved  Oakland.  on   the  power  plant   In  Mill  creek  can- 

18.    1146    A.    M.    '''*\'    ^"'    ,*,',,„   '^!."  Slight    changes    are    being    made    to  yon    above   Forest    Home.      Heavy   con- 

by    Commanding    Officer.     1't.iicia    at  ^^^^  ^  ^^^^  ^^^  contrnels  will   be  award-  slructlon  will   be  started   In   the  sprlnB 

scnal,    und«r    hupp  y    ^o-,"'  ^'J','^    '"/,.        (.,|    ,0   the    lowe.st   bidders    as    follows:  ..s  soon  as  the  weather  settles. 

nishing     wire     "''""' .,^«"f°"*^     "bin        Uenernl     Contrwol-W.     G      Thornalley.  

Hteel    .irlll    rodH;    '"••''•>^'"®    ';'    "'    ^°»''"         "       3r.l    P^lh   St.,   OaUland.   orlghul    o.d.  

or  oq.    round   bronze;  cold   rolled  steel.  .<  '  lot)  TiTinrir    nriTT  njyjrfS 

ship  augers:   file.;    brass  sheets;  hack-        ^,^JXi\lu-T     R     Cat  ton      2327     Prince  PUBLIC    BUILDINGS 

saw   blades;  Yale  and  Towno  padlocks.        «  '"-'.""{^^i,,;;;  o^.™',   ^id.   |r.659.  

— — ^ -        licniInK Scott     Po..    Oakland,    original  FRESNO.    Cal. — Architects    Coates    & 

II  i  I  I  (J    A\'I\    Cf\('l  K'TV    UTJTrn  bid.   $4.Mil!  Traver,    Howell    Bldg..    have    submitted 

IIM.hS    AMf  i>Ul   ir^l  I    lyiiiiJif         i.WitrWnX   Work— Kings    Elee     P...    SRI        plans     to     make    a     beginning    on     th« 

INd^  llith    St.,      Oakland,      original      bid.  nwlmming  tanks  at  Rocdlng   Park,  and 

^_____________ S4!'K7  an   cstlinato  of  cost  on   that   beginning 

,,^^  IMnatrrinR — Geo.    DIvon.    4.11    Apgar    St.,  waH    $82,000.       The    plans    call    for    two 

IM  I  I'    IM  I>c  •  •>«'     $10.6X4  OiiUlaini,    original    bid.   |r.li87.  roofless   tanks,   cneh   CO  x   160,   to  be  In 

f.Au:i' Avii    'vi'imedn   Co      <ai.      .Moi"it«  -        sirri    I^.K-km.— Fay      11.   Oils,     uriglnni  (be  new  part  addition.     Depth  of  tanks 

cno    m'a'r   G?and    ivenue.  bid.  $181,40  36  foot     nt     .hallow   end  and     96   feet 
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m  the  deeper  section,  concrete  stairs 
to  lead  into  shallow  end  of  pool  and 
two  steel  ladders  for  the  expert  swim- 
mer at  the  other  end.  Tanks  will  be 
separated  by  38-foot  wide  passage 
way,  and  deep  ends  of  tanks  will  be 
head  to  head.  The  tanks  will  be  of 
concrete  with  facings  of  the  same  ma- 
terial, tile  curbing  at  the  edge  of 
tanks.  The  floors  will  be  of  white 
cement. 


SAN  FRANCISCO. — Until  Feb.  6,  3 
P.  M.,  bids  will  bo  received  by  .1.  S. 
Dunnigan,  Clerk  of  the  Board  of  Su- 
pervisor.s,  235  (Mty  Hall,  for  furnish- 
ing cement  required  during  term  be- 
ginning with  the  dale  of  award  of 
contract  and  June  30,  1922.  Proposal 
blanks    on    application. 


OAKLAND,  Cal. — The  City  Council 
Of  Oakland  has  taken  the  first  steps 
toward  the  ultimate  building  of  a 
mesuem  to  house  the  Snow  African 
game  collection.  An  ordinance  appro- 
priating $22,000,  first  payme-nt  of  flOO,- 
000  on  the  Kendall  property  at  Nine- 
teenth, Alice  and  the  lake. 


BAKERSFIBLD,  Kern  Co.,  Cal. — C. 
1.1.  Biddison,  Bakersfleld,  $1,497  award- 
ed coTi'tract  by  supervisors  to  construct 
one-story  frame  addition  to  detention 
home.  Only  other  bidder:  Wm. 
Eissler,  Bakersfleld,  $1,575.  Chas.  Big- 
gar,  First  National  Bank  Bldg.,  Bakers- 
fleld,  architect. 

FRESNO,  Fresno  Co.,  Cal. — Louis 
Cereghino  &  Sons,  180  Jessie  St.,  San 
Francisco,  at  $21,638  submits  low  bid 
to  city  commissioners  for  constructing 
one-story  concrete  central  Are  alarm 
station.  Other  bidders:  Anton  Johfn- 
son,  Kingsburg,  $23,802;  Frederickson 
&  Shannon,  Cory  Bldg.,  Fresno,  $23,990. 
Bids  taken  under  advisement.  Plans 
prepared  by  Architects  Coates  & 
Traver,  Rowell  Bldg.,  Fresno. 


RESIDENCES 


Plans  Being  Prepared. 

RESIDENCES  Cost.  $28,000  to  $30,000 
each. 

SAN  FRANCISCO.  Jackson  and  Scott 
Streets. 

Seven  2-story  frame  and  plaster  resi- 
dences. 

Owner — H.  O.  Trowbridge  and  W.  F. 
Perkins. 

Architect— H.  H.  Gutterson,  278  Post 
St.,   San   Fraoicisco. 


Work  Started. 

RESIDENCE  Cost,    $20,000 

PIEDMONT.     Sea  View   and  Lincoln. 

Three-story   frame   residence. 

Owner — Dr.  W.  A.  Gregory,  11  Eton 
Court,    Piedmont. 

Architect— F.  H.  Slocombe,  First  Sav- 
ings Bank  Bldg..  Oakland. 

Contractor— H.  M.  Barnett.  691,  Wesley 
Ave..  Oakland. 

Plans  Being  Prepared. 

RESIDENCE  Cost,    $30,000 

SAN    FRANCISCO.      Sit.    Fra-ncis    Wood. 

Two-story  and  basement  frame  and 
stucco  residence  and  separate  ga- 
rage  (9  room  and  3  bathrooms). 

Owner  — Joseph  L.  Stewart,  Claus 
Spreckels   Bldg.,   San   Francisco. 

Architect — Joseph  L.  Stewart,  Claus 
Spreckels  Bldg.,  San  FYancisco. 


Plans  To  Be  Prepared — To  Be  Done  By 
Day's    Labor. 

BUNGALOWS  Cost,  $6,000  each 

OAKLAND,    Cal. 

Three  1-story  6-room  frame  and  plas- 
ter bungalows. 

Owner — Wm.  Appleton. 

Architect — Sidney  B.  and  Noble  New- 
som,  Nevada  Bank  Bldg.,  S.  F. 


Contract    Awarded. 

RESIDENCE  CoBl,    $16,980 

PIEDMONT,  Alameda  Co.,  Cal.    Crocker 

Tract  Lot  125. 
Two-story   frame   residence. 
Owner — Louis    Scheeline,    406    14th    St., 

Oakland. 
Architect — Claude  B.  Barton,  364  Stat  en 

Ave.,  Oakland. 
Contractor — H.    P.    Nelson,    194  7    Blake 

St.,    Berkeley. 


Ready  For  Figures  Next  Week. 
RESIDENCE  Coat,  $17,000 

BERKELEY,  Alameda  Co.,  Cal.     Clare- 

mont  District. 
Two-story  frame  and  plaster  residence 

(8    rooms). 
Owner — H.  G.  Peake. 
Architect — W.   H.   Ratcllff  Jr.,   Ist  Nafl 

Bank   Bldg.,   Berkeley. 
Figures    will    be    taken    flrst    of    next 
week   for   a   general    contract. 


Cost,   $10,400 


Contract  Awarded. 

RESIDENCE 

OAKLAND. 

Two-story    frame    residence. 

Owner — Brainerd     T.     and     Maude     E. 

Mohney. 
Architect — M.    I.    Diggs,    Easton    Bldg., 

Oakland. 
Contractor — M.  A.  Rose,  5801  Dover  St., 

Oakland. 


Contracts  Awarded — Sub-figures  Being 
Taken. 

RESIDENCE  Cost,    $32,000 

PIEDMONT,   Alameda   Co.,    Cal. 

Two-story  and  basement  stucco  12- 
room  residence  and  separate  ga- 
rage (court  at  rear  with  tile  roof, 
mill  work,  rough  interior  and  ex- 
terior  plaster. 

Owner — Chas.   C.   Keeney. 

Architect — Sidney    B.    and    Noble    New- 
som,  Nevada  Bank  Bldg.,  S.  F. 
The    following    contracts    have    been 

awarded: 

Carpenter  Work,  Etc.  to  A.  Cederborg, 
1447    E-37th    St.,    Oakland,    $15,300. 

Plumbing  to  Carl  T.  Doell,  467  21st  St., 
Oakland,    $2,297. 

Electric  Work  to   B.   C.   Stanford,   $647. 

Brick  Work  to  Martin  Back,  3S25  Al- 
lendale, Oakland,   $840. 

Tile     Roof     to     Gladding-McBean     Co., 

Crocker  Bldg.,  San  Francisco,  $1215 

Figures     are     being     takem     on     the 

balance    of    the    work. 


Seg'regated  Figures  Being  Taken. 
RESIDENCE  Cost,    $22,000 

PIEDMONT,    Alameda   Co.,    Cal. 
Two-story    and    basement    frame    and 

plaster    residence     (12    rooms    and 

separate     garage)     French     Rural 

architecture. 
Owner — G.  T.  Henshaw. 
Architect — Sidney    B.    and    Noble    New- 

som,   Nevada  Bank  Bldg.,  S.  P. 


Preliminary    Plans   Being  Prepared. 
RESIDENCE  Cost,  $10,000 

STOCKTON.    San   Joaquin   Co.,   Cal. 
Two-story  brick  residence. 
Owner — H.  L.  Pabst. 

Architect — Glenn     Allen,    Hotel    Clark, 
Stockton. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JESSIE   ST.  S.  F. 

Phone  Sutter   6700 

Rrnnch — 2022  University  Ave., 

Berkeley — Phone  Berk.  4360 

Roof  Pnints — Rooflnfl:   Repairs 

Shingle    Metal    Gravel 

Asbestos     and     Magnesia     St^ant 

Pip«  and  Boiler  Coverins 


Worklrig  Drawings  Being  Prepared. 
RESIDENCE  Cost.    $35,000 

.STOCKTON,      Sun      Joaquin      Co.,     Cal. 

Victory  Park. 
Two-story    brick    residence. 
Owner — Withheld. 
Architect — Glenn     Allem,     Hotel    Clark, 

Stockton. 


Preliminary   Plans   Being   Prepared. 

riBSIDENCB  Cost,    $12,000 

STOCKTON,    San    Joaquin   Co.,   Cal. 

One  and  one-half  story  class  C  resi- 
dence. 

Owner — Withheld. 

Architect — Peter  L.  Sala,  Wilholt  Bldgr-, 
Stockton. 


Preliminary  Plans  Being  Prepared. 
RESIDENCE  Cost,    $10,000 

STOC:rKTON,  San  Joaquin  Co.,  Cal.  West 

Stockton. 
Residence. 
Owner — Withheld. 
Architect — Louis      S.      Stone,      Beldtng 

Bldg.,    Stockton. 

Contract  Awarded. 

RESIDENCE  Cost,    $17,960 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  The 
Alameder  and   Hester   St. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner — Warren   Pomeroy. 

Architect — Chas.  McKenzie,  Bank  of 
San    Jose    Bldg.,    San    Jose. 

Contractor — J.  E.  Perkins,  1652  Blast 
Santa   Clara    St.,    San    Jose. 


Plans  to  be  Re-Flgured. 

RESIDENCE  Cost,    $ 

SAN   JOSE.    Santa  Clara   Co.,    Cal.      The 

Alameda  and  Ashbury  Street. 
Two-story    frame    and    plustei    9-room 

residence. 
Owner — P.  Boomer. 
Architect — Chas.      S.    McKenzie,      Bank 

of  San  Jose  Bldg.,  San  Jose. 
Bids  were  opened  about  a  week  ago 
and  L.  I.  Kelley  submitted  the  lowest 
bid  at  approximately  $18,000,  but  with- 
drew his  bid  Plans  will  be  re-hgured 
.shortly. 


Plans  Being  Figured. 

RESIDENCE  Cost.     $30,000 

SAN   FRANCISCO.      Sea   CI  Iff. 
T'.vo-story   frame   and   stucco   residence 

(10  rooms  and  a  gar.age). 
Owner — Mrs.  L.  Martin. 
Architect — M.    V.    Politeo,    1st    National 

Bank  Bldg.,  San  Francisco. 


Contract   Awarded. 

DWELLINGS     Cost,   $3000   ea.   ($18,000) 

SACRAMENTO.       Various    sections    of 

city. 
Six   o-room  frame   dwellings. 
Owner — Wm.  C.  Hevener,  Peoples  Bank 

Bldg.,    Sacramento. 
Architect    —    Frederick      S.      Harrison, 

Peoples  Bank   Bldg.,  Sacramento. 
Contractor — A.   W.   Norris,   Peoples  Bk. 

Bldg.,  Sacramento. 
Concrete     foundation,    cedar    shingle 
roof;  stucco  and  rustic  exterior;  Stand- 
;ird    plumbing    fixtures. 


Figures  To   Be   Taken   Next   Week. 
RESIDENCE  Cost.  $15,000 

SAN    FRANCISCO.      St.    Francis    Wood. 
Two-story  frame  and  plaster  (9   rooms 

and    2    bathrooms)     residence    and 

separate     garage     with     servaants' 

Quarters. 
Owner — Paul  K.  Judson. 
Architect — H.    H.    Gutterson,    27S    Post 

St.,    San    Francisco. 


SCHOOLS 


Working   Drawings   Being    Prepared. 
SCHOOL       Cost  approximately.  $300,000 
SAN      FRANCIS(X).        Pacific      Heights 

school    site  on   N  Jackson    between 

Webster   and  Fillmore. 
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Four-Story    reinforced    concrete    grram-  Plans   Approved — Figures    to   be   Called  Fremont  School  District    Route  1    Box 

r.      ™^''^^-*i^°°^-.  ^  o--^.^°^r*"  ^^°"'^  ^  ^^'^''^  ^*^'    Sacramento,    for    erecting    school 

O-n^er— City  and  County  of  San  Fran-  SCHOOL                                    Cost.   ?480.000  building.     Plans  obtainable  from  clerk 

Cisco.  BURLINGAME,   San  Mateo  Co.,   Cal.  The  bond  election  was  for  S9.000 

Architect — John     Reid,     Jr.,     First    Na-  Two-story    reinforced      concrete      higli  

tional    Bank    Bldg.,   San    Francisco.  school  buildings.  SAN     FRANCISCO.       Following     bids 

Bids    will    be    called    for    about    the  Owner — San   Mateo   Union    High   SofTool  received  by  the  Board  of  Public  Works 

end   of  March.  District.  for    constructing    the    Hancock    School 

Architect — W.   H.    Weeks,    369    Pii;e   St..  on    Taylor   street    between    Filbert    and 

Completing      Plans — Figures      To      Be  San  Franci.«co.  Greenwich   streets- 

o^xr'^^^®"    '°    March.                                                                                  General    Construction 

SCHOOL                                     Cost,    $400,000  Contract  Awarded.  O.    Monson    (low) ?27  860 

SAN   FRANCISCO.      22nd   and   Valencia  SCHOOL                                    Cost,    $130,000  Parrell    &    Reed 36400 

Sts.    (Horace  Mann   School).  WHITTIER,   Los  Angeles  Co.,   Cal.  Elmer    Carlson     .".'.'    29!740 

Two-story    reinforced    concrete    school  Two-story     reinforced     concrete      high  John    Spargo     '.    3o!700 

building.  school.  Anderson    &    Ringrose 3o!897 

Owner — City  and  County  of  San  Fran-  Owmer — Whlttier   School    District.  Plumbing 

Cisco.  Architect — John  C.   Austin,   Baker-Det-  Gilley-S'chmidt    Co.     (low) J1395 

Architect — John     Reid,     Jr.,    First    Na-  wiler    Bldg.,    Los   Angeles,    and    W.  Frederick   W.    Snook   Co 1809 

tional    Bank    Bldg.,   San   Francisco.  Horace    Austin,    Long    Beach,    as-  A.    Lettich    1^29 

sociated.  J.   E.    O'Mara .  .» I4ST 

Preliminary    Plans   Being   Prepared.  Contractor— B.  D.  Kronnick,  312  W  39th  Heating    and    Ventilating 

ALTERATIONS                            Cost,    % St.,   Los  Angeles.  P.    J.    Enright    (low) $1345 

SAN    FRANCISCO.      N    Greenwich    be-  Plumbing    awarded    to    Whlttier    Hard-  F.   W.    Snook   Co 1730 

tween   Webster  and  Fillmore.  ware  Co.  A.    Lettich    1947 

Alterations     and     additions     to     school  Klectric   Worls   to    Ward    Akeley,    Long  Scott    Co 143U 

(Verba    Buena   School).  Beach.  J.    E.   O'Mara 1487 

Owner — City  and  County  of  San  Fran-  Pnainting    and    Heating   Bids    rejected,  Electric  "Work 

Cisco.  and    new    bids    will    be    called    for  F.    E.    Newberry    (low) $   76t 

Architect — John    Reid,    Jr.,    First    Na-  later.  G.    A.    Metcalfe 103S 

tional   Bank   Bldg.,   San    Francisco.                                      Standard   Elec.    Constr.    Co 106:! 

Preliminary    Plans    Completed.  G.\LILEO    HIGH    SCHOOL 

Plans   Being   Figured — Bids   Close   Feb.  GYMNASIUM  BUILDING     Cost,   $18,000  Puning,   Lathing   and   PlanterinK 

25,    1922,    7.30   P.   M.  ANTTOCH.   Contra  Costa   Co.,  Cal.  •'•    Greenback    (low) $66,925 

SCHOOL                                          Cost,    I Brick   and   frame   gymnasium   building.  Peter    Bradley    74.800 

SNOMA,  Sonoma  Co.,  Cal.  Owner — Antioch    High    School    District.  A.    Knowles     84,000 

Two-story     reinforced     concrete     high  Architect — Louis      S.      Stone,      Belding  ^-    Bosch     72,500 

school    building    170x145.  Bldg.,    Stockton.  J-    A.  .Smith 75,800 

Owner — Sonoma    High    School    District.                                      MISSIOV     HIGH     SCHOOL    AUOITIOX 

Architect — W.    H.   Weeks,   369    Pine  St.,  NOVATA,  Marin  Co.,  Cal. — Until  Feb.  Brioli    nnd    Hollow    Tllo 

San   Francisco.  8,    10    A.    M.,    bids    will    be   received    by  ^-    Hogberg    (low) $26,300 

Figures  will  be   taken   for  a  general  Elodie    S.    Cole,    Clerk,    Novato    School  Farrell    &    Reed 27,200 

contract   except  the  heating  and  venti-  District,    for    installing    steam    heating  Chas.    Hock     28,98;". 

lating,      and     electric     wiring.        Plans  plant   in   Novato   school,   from   plans   of  -Mahoney    Bros 36,37." 

may   be   obtained  from   the   architect.  Architect    Walter    H.    Parker,    57    Post  Anderson    &    Ringrose 31.895 

St..    San    Francisco.      See   call   for   bida  ^^-      J-      Mealey 31,800 

Plans   Being   Figured — Bids   Close   Feb.  under   official   proposal   section   In   thl»  White    &    Gloor 31.900 

27,   3    P.   M.  issue.  Thos.     Campbell 28.867 

SCHOOL                                     Cost,    $275,000                                        

OAKLA.ND,   Cal.      Gallndo   St.    and   35th  LOS  ANGELES,      Cal. — Pozzo   Constr.  CONCORD,    Contra   Coata    Co.,   Cal. — 

Ave.  Co.,  421  Macy  St..  Los  Angeles,  was  the  Steps  being  taken  to  secure  new  gram- 
Alexander  Hamilton  School.  low  bidder  at  $57,816  on  the  general  mar  school  for  this  district.  It  is  pro- 
Owner — Oakland    School     District     and  contract  for  a  new  brick  school  build-  posed     to     consolidate     several     of    the 

Oakland    High    School    District,    N.  ing  at  California  St.   school   site.     Low  smaller    districts    and    erect    one    large 

W.    Cook,    Acting    Secretary    Board  bidders    on    other    contracts    were:      H.  building    to    provide    facilities    for    all. 

of  Education.  E.  Murray  on  plumbing  at  $8343;  Amer-  

Architect — Not  given.  ican    Elcc.    Constr.    Co.     on     wiring  "at  CHICO.       Butte       Co.,       Cal.  —  High 

See   call    for   bids   under   official   pro-  $2?.20;  D.  Zelinsky  &  Sons  of  San  Fran-  School    District    rejects    bids    for    con- 

posnl   •leotion   in    till*   Issue.  Cisco,    on    painting   at    $2670,    and    Mar-  structing     two     tennis     courts.       T.     H. 

shall-Lock   ("o.    on   heating  at   $3365.  <'.  ^o\\i    bid    $6,856    aid    Chas.    Self.    16.664. 

Plans   Being   Figured — Bids   Close   Feb.  p.    Skilllng,    Bradbury    Bldg..    Los    An-  both    of    Chico.        WooHett      &      Lamb. 

16.   1922,   3:30   P.   M.  geles.    is   the  architect.     The  bids   were  Hagelstein     Bldg..    Sacramento,     Archi- 

SCHOOL   BLDGS.                  Cost,    $225,000  referred  to  business  manager.  tects. 

AZUSA.    Los    Angeles    Co.,    Cal.      Foot-  ___^_  -^— ^— 

hill    Blvd.    and     Ben    Lomond    Ave.  LOS      ANGELES,      Cal.— Alex.    Grant. 

mctb.   Azusa  and   Glcndora  1202    W.    36th    Place.    Los    Angeles,    has  SONOMA,      Sonoma      Co.,      Cal. — Bids 

Group      of    reinforced      concrete      high  been    awarded    the    general   contract   at  ^'i'     ^^    received     until     February     25, 

school   bullding.s.  561,973      for    erecting      a    new      school  ^^--'    "^    ''•^O    P-    M.,    by    the    Board    of 

Owner — Citrus       Union       High       School  building   at   Main   St.    school    site;    52nd  Trustees   of   the    Sonoma   Valley   Union 

District.  and  Main   Sts..   Los  Angeles.     Lester  T.  "'S^h  School  District,  for  the  construc- 

Archltect — John  C.  Austin.  1125  Baker-  Squlera.  Douglas, Bldg.,  Los  Angeles.  Is  '''*"     °'     "■     two-story     concrete     high 

Detwllr-r  Bldg..  Lo8  Angeles.  the  architoct.     The   .steam    heating  was  sf^bool     building.       IPor    further    Infor- 

Segrogalcd    Ilgurcs    arc    being    taken  .awarded  to  (iCO.  A.  Po.st humus  .at  $3347.  »«>n<lon   sec    call    for   bids   under  offlelal 

on    the      general      contract,      plumbing,  plumbing    to    G.    C.    Sutton    at    $10,420:  proposnl   column. 

painting,    heating,    electric    wiring    and  painting   lo   R.    E.    Swan    at    $2865.   and  

proginm  clocks.  electrical     work     to     Prewitt     Electric  x^rwxifrc'r.r^v       »r      .             r^        r^  ^ 

(V,..    at    $3688.      Brick    con..t ruction,    10  „  ^f.?^^'^^^^^',  ,S^°"^"^y  ,^-      ^f^T 

Plans    Being    Prepared.  classrooms,    ruff,    brick    and    art    stone  ^^"'V     a      u    '    *    V^    ^m              "^  V     ^'' 

?APA'''f«n„  C       r.i         ''°"'    '"°'"°"  '"'^•"'"r.■•  — ^-'V""    ,'""'■  '"'"     "■""•  ^'-i'-y  oi:ammar\cho<]rD?s"trlc?"o^ 

.NAPA,   Napa   Co.,  Cal.  n.apio  (loons,   r.lnforced  concrete  corn-  overhauling     heating    avstem     and     In- 

Three    fireproof    high    school    buildings  rior  Moors  nnd  stnlrwayp.  trcaslng    radiation    In    school.      Speclfl- 

(maln    building,    manual    training,                                       cations  may  be  had  from  clerk. 

and  domestic  oclenco  buildings).  loS     ANGELES,     Cal.— Jacobs     Con-  .    | 

Owner— Nap.i    Union    High    .School    DIs-  Btructlon     Co.,     H.    W.     Hellman     Bldg.,  MONTEREY.      Monterey     Co.,    Cal. — 

trict.  Lo8  Angclos,   was  low  bidder  at  $68,984  Until    Feb.    6,    7:30    P.    M.,    bids    will    be 

Architect — W.    H.    Weeks,   369    Pine  SL,  on     general     contract     for     new     brick  rtcclvod  by  A.  G.   Winston,  clerk.  Mon- 

San    KranclHCO.  school  building  at  East  First  St.  school  icroy  Grammar  School  DiHtrlct  for  fur. 

— ^~~"~-"  site;    John     1*.    Krompel    &     Walter    B.  Hchool     ecjnlpnient    and     materials.     In- 

PISUrcB  To  Be  Called  For  The  End  Of  Erkrs,    liradHluiry    Bldg.,    Los    Angeles,  eluding     chairs,      sectional      bookcases, 

February.  archltectH.       The     low     bidders    on     the  opera  tablet    arm   chairs,   pupil's   desks, 

ADDITION                                  Cost.    $66,000  other  contracts  were;     Leo.  II.  Iluhbert  teacher's  de.skH  and   playground  euulp- 

TUACy,    San    Joanuln    Co..    Cal.  on    painting    at    $2723;    American    Elec.  nionl.      Spcclflcatlons    can    be    obtained 

One-s'ory    brick    addition    to    school    (6  Construction  Co.  on  wiring  at  $2488.80;  from   S'up.  of  Schools.   642   Paoifio  fft 

rooms,  assemby   hall,  manual   train-  W.   .S.    Goodrich   on   plumbing  at   $8284.  

Ing,      domestic      science      and      art  and   Arthur    Hess   on    heating  at   $6J30.  FRESNO.    Fresno    Co..    Cal. — Forma- 

roomr),                                                                                                   Hon  of  the  Sierra  High  School  Dtatriot 

Owner — Tracy    School    District.  FHEMO.NT,     Saoramento    Co.,     Cal. —  Is  proposed.     It    Is  planned,  should  the 

' 'wnor — Wright    &    Batlerlee,    Dank    of  Until    Feb,    18,    6    P.    M.,    bids    will    be  district  bo  organised,  to  bond  for  a  new 

ItalyJM^jT.  Stockton.  reeelvod    by   "W.    L.    Juorgomaon,    clerk,  high  school  building. 
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FRESNO,  Fresno  Co.,  Cal. — Until  Feb. 
28.  5  P.  M.,  bids  will  be  received  by 
L(.  L.  Smith,  secretary  Board  of  Edu- 
cation, for  furnishing  lumber  to  School 
Department.  Specifications  may  be  had 
from   secretary,   at   2526  Tuolumne   St. 

OAKLAND,  Cal. — The  Board  of  Edu- 
cation of  the  City  of  Oakland  received 
the  following:  bids  on  .January  30th, 
for  the  construction  of  a  new  school 
building-  for  the  Lockwood  Junior  High 
school,  located  at  E-14th  street  and 
68th  Ave.  All  bids  were  taken  under 
advisement: 

Excavntlnic    and    Concrete 
M.  E.  Hooper  &  Sons,  351  12th  St., 

Oakland   (low)    $19,277 

(1)    .$2180;    (2)    $2980. 
Frank  Auzey,   Richmond 22,566 

(1)    $315;    (2)    $2145. 
West  Coast  Constr.  Co.,   S.  F. .  .  .    25,126 

(n   ;    (2)    $4512. 

Ilrick  "Work 
O.    V.    Fortin,    24th    and    Waverly, 

Oakland    (low)     $11,437 

Hock   &   Hoffmeyer 12,475 

Herold  Larsen    13,900 

White    &   Gloor    13,950 

Herbert    Beckwlth    14,290 

Mealy   &   Collins    13,840 

Carpenter  Work 
Schnebly      &      Hostrawser,     Oak- 
land   (low) $76,920 

(1)    $4848;    (2)    $18,965. 
li.    Cohn,    San    Francisco 85,800 

(1)    $3000;    (2)    $17,000. 
West  Coast  Constr.  Co.,  S.   F 80,837 

(1)    $4266;    (2)    $21,955. 
O.  P.  W.  .Jensen,  San  Francisco.    79,880 

(1)    $4700;    (2)    $20,600. 
M.   E.   Hoojjfer  &  Son 77,900 

(1)    $5,100;    (2)    $19,800. 

Lathing:   and   Plastering: 
T.    r/.    Sexton,    351    12th    St.,    Oak- 
land   (low)     $12,950 

(1)    $925;    (2)    $2418;    (3)    $368. 
Oeo.    Dixon,    Oakland 14,983 

(1)   $1880;   (2)    $2600;   (3)   $150. 
Wm.   Makin,   Oakland    14,680 

(1)   fl529;   (2)   $2748;    (3)   $325. 
N.    Edlnger 13,639 

(1)  $1645;  (2)  $2190;  (3)  $50 
A.  Knowles,  San  Francisco 14,800 

(1)    $1500;    (2)    $2530;    (3)    $380. 
J.   Greenback,  San  Francisco....    13,925 

(1)    $800;    (2)    $2750;    (3)    $250. 

Painting: 

F.   G.   Zelinsky,   S.   F.    (low) $6,043 

(1)    $120;    (2)    $1240. 
J.   A.    Turgeon    7,750 

(1)    $600;    (2)    $1500. 
R.    Zelinsky     6,672 

(1)    $627;    (2)    $1292. 
J.    Llewllyn     9.400 

(1), ;    (2)   . 

Steel   liOckers 
Berger  Mfg.  Co.,  S.  F.    (low) .  .$2,136.80 

Rucker-Fuller  Co 2,142.00 

Geo.    Trask     2,164.00 

Fred  Medart   Co 2,257.20 

Plamblnic 
W.  ,T.  Nevins   (low)    $   9,000 

(1)    $1574;    (2)    $480. 
Carl  T.  Doell 11,397 

(1)   $74;   (2)    $2771. 

Scott  Co.,  Oakland 12,245 

(1)    $22;    (2)    $2989. 

J.  E.  O'Mara,  S.  F 12,900 

(1)    $50;    (2)    $2300. 
W.    H.    Picard,    Oakland 9,716 

(1)    $30;    (2)    $2,085. 
J.   B.    Cruz    12,500 

(1)    ;    (2)    $3100. 

HeatinK   and   Ventilating 
J.  E.  O'Mara,  S.  F.   (low) $11,763 

(1)    $800:    (2)    $650. 
Carl    T.    Doell $12,773 

(1)    $943:    (2)    $937. 
C.    .1.     Enright $12,648 

(1)    $1120;    (2)    $600. 
Scott     Co.,     Oakland $12,592 

(1)   $1018;   (2)   $1010. 

Electrical  Work 
King    Elec.    Co.,    351    12th    St..    Oakland 

(low)    $16,000;    (1)    $395:    (2)    $975. 

M.     E.     Ryan $17,193 

(1)   $305;   (2)   $1612. 

Spencer    Elec.    Co $16,798 

(1)    $386;    (2)    $1642 

Ne    Page-McKenny     ?;i8.469 

(1)   $348;   (2)    $1208 


Roberts    Mfg.    Co $17,214.o0 

(1)    $320;    (2)    $1587.50. 
Watts    Elec.    Co $18,040 

Ul)   $370;  (2)   $1400. 
Turner     Co $17,240 

(1)    $300;    (2)    $1700. 
Advance    Elec.    Co $16,274 

(1)    $360;    (2)    $1570. 


LOS  ANGELES,  Cal.— T.  Bennett,  7955 
Hollywood  Blvd.,  Los  Angeles,  was  low 
bidder  at  $44,489  on  the  general  con- 
tract for  new  school  at  Rowan  Ave. 
school  site;  Henry  F.  WIthey,  archi- 
tect. The  low  bidders  on  the  other 
contracts  were:  J.  Hokom  on  heat- 
ing at  $3886;  R.  Zelinsky  on  painting 
at  $2885;  F.  B.  Potter  Elec.  Co.  on 
wiring  at  $915;  and  .1.  Hokom  on 
plumbing  at  $1318. 


LOS  ANGELES.  Cal.— J.  A.  Hill  Con- 
struction Co.,  1749  W.  23rd  Rt..  Lor, 
Angeles,  was  low  bidder  at  $63,670  on 
general  contract  for  brick  school 
building  at  Grant  St.  school  site;  .Tef- 
fery  &  Schaefcr,  1106  Korkhoff  Bldg.. 
Los  Angeles,  are  the  architects.  Low 
bidders  on  the  other  contracts  were: 
Geo.  A.  Posihumus  on  heating  at  $3928, 
American  Electric  (-"onstr.  Co.  on  wir- 
ing at  $2222;  Leo.  H.  Hubbert  on  paint- 
ing at  $2850,  and  W.  S.  Goodrich  on 
plumbing  at  $4947. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
J.  C.  Bannister,  903  N  Mariposa  Ave., 
Los  Angeles,  was  low  Ijidder  at  $143,- 
944,  oTi'  general  contract";  E.  E.  English 
low  on  painting  at  $7945;  Hickman 
Bros,  low  on  plumbing  at  $7347;  Baty 
Elec.  Co.  low  on  wiring  at  $3475;  Pa- 
cific Gas  Radiator  Co.  low  on  gas  heat- 
ing at  $3956.81,  and  the  Standard  Elec. 
Time  Co.  low  on  program  clocks,  for 
erecting  the  practical  art  unit  at  the 
Polytechnic  High  School,  Long  Beach. 
J.  C.  Austin,  Baker-Detwller  Bldg.,  Los 
Angeles,  and  W.  Horace  Austin  222 
First  National  Bank  Bldg.,  Long  Beach, 
associate    architects. 


SAN  DIEGO,  Cal.— Ova  S.  Eckles,  San 
Diego,  was  low  bidder  at  $267,600  on 
the  general  contract  for  a  new  high 
school  building  at  Balboa  Park;  Theo. 
C.  Kistncr,  Bancroft  Bldg.,  Los  An- 
geles, is  the  architect.  The  contract 
will  be  awarded  and  work  started  at 
once.  Bids  for  plumbing,  heating,  etc., 
will  be  received  in  about  30  days.  The 
building  will  be  hollow  tile  construc- 
tion, plaster  exterior,  clay  tile  and 
composition   rooting. 


CHICO.  Butte  Co.,  Cal. — Bids  from 
Richardson  Furniture  Co.,  and  C.  F. 
Weber  Co.,  for  furnishing  the  domestic 
science  department  of  the  high  school 
have  been  taken  under  advisement  by 
Chico  High  School  District.  Woollett 
&  Lamb,  Hagelstein  Bldg.,  Sacramento, 
architects. 


BURBANK.  Los  Angeles  Co.,  (^al.— 
Farley  <&  Farley.  Burbank.  were  low 
bidders  at  $70,800  on  Contract  No.  1. 
concrete  and  carpentry  work,  for  new 
high  school  building  at  Burbank:  Alli- 
son (SrAUison,  1405  Hibernian  Bldg..  are 
the  architects.  The  low  bidders  on 
other  contracts  were:  H.  Reimers  on 
masonry  work  at  $33,333:  St.  Louis 
Cornice  Works  on  sheet  metal  wcrlc  at 
$1020;  Hammond  Lumber  Co.  on  com- 
position roofing  at  $1035:  R.  G.  Bless- 
ing on  tile  roofing  at  $3600;  Jos.  B. 
Kickert  on  plastering  at  $9391:  Rucker- 
Fuller  Desk  Co..  on  blackboards  at 
$1224.30:  Areiiz-Warren  Co.  on  paint- 
ing at  $5795:  Bennett-Montgomery 
Hardware  Co.  on  hardware  at  $3770 
and  $3973:  Lohman  Bros,  on  plurhhlng 
at  $9487;  Burbank  Elec.  Co.  on  wiring 
at  $5169;  Pacific  Electric  Clock  Co.  on 
program  clocks  at  $1450,  and  Hoag- 
land-Larkln  k'o.  on  heating  at  $8778. 
Contracts  for  all  wcrk  except  program 
clocks  and  blackboards  will  be  award- 


ed to  the  lowest  bidders.  The  con- 
tracts will  be  awarded  on  alternate 
bids  for  omitting  i^ortions  of  the  work 
at  present  with  provisos  for  complet- 
ing entire  work  as  soon  as  funds  are 
available. 


PASADENA.  Cal.— Until  8.30  A.  M.. 
Feb.  21.  bids  will  be  received  by  N.  G. 
Felker,  clerk  of  the  Pasadena  Board 
of  Education,  Fifth  floor.  Chamber  of 
Commerce  Bldg.,  Pasadena,  for  the 
erection  of  a  1 -story  hollow  tile  ad- 
dition to  the  Thomas  Jefferson  gram- 
mar school  at  Monte  Vista.  Sierra 
Bonita,  V'illa  and  Hamilton  St.,  Pasa- 
dena, by  separate  contracts  as  follows: 

(1)  general  contract;  (2)  plumbing; 
(i)  heating;  (4)  painting;  (5)  electric 
wiring.  Check  for  5%.  Leon  C.  Krock- 
way,  400  Chamber  of  Commerce  Bldg., 
Pasadena,  architect;  8  classrooms,  8 
special  study  and  utility  rooms,  audi- 
torium 67x73  ft.;  moving  picture  pro- 
jection room,  remodeling  for  4  rooms 
and  toilet  in  old  building,  new  boiler 
in  heating  plant,  stucco  exterior,  tile 
roofing,  new  tile  roof  on  old  building, 
hardwood  floors,  iron  grilles  and  gate. 
(40569)      1st  report  Nov.  12.  1921.     R  13 


STORES  AND  OFFICES 

Contract    Awarded. 

STORE  Cost,    $38,500 

SAN  FRANCISCO.     N  Mission  between 

Fremont   and   Beale 
Three-story   and   basement    brick   store 

and  loft   building. 
Owner — San    Francisco    Investment   Co. 
Architect— D.    C.    Coleman,    110    Sutter 

St.,   San    Francisco. 
Contractor — Monson   Bros.,    251   Kearny 

St.,   San    Francisco. 


Contract  Awarded. 

OFFICE  BUILDING  Cost,   $150,000 

MODESTO,    Stanislaus     Co.,     Cal.       NE 

11th  and  Eye  Sts. 
Two-story     and     basement     brick    and 

concrete     (9)     stores     and     offices. 

100x140. 
Owner — L.  C.  Black  7o  Black's  Garage, 

Modesto. 
Architect — Wallace    Hubbert,    919    Eye 

St.,   Modesto. 
Contractor — R.  F.  Felchlin  Co.,  Bank  of 

Italy  Bldg.,  Fresno. 


(."( iitract  Awarded. 

ALTERATIONS  Cosl.    ♦Iu.umi. 

EUREKA.    Humboldt    Co..   Cal.      Second 

and  F  Streets. 
Remcdeling  store  and  ofllce  building. 
Owner — I'almtag  Building. 
Architects^r-Jacobs.  Ackerman  &  Cozier. 

Eureka,   Calif. 
Contractor — Ambrose    Foster,    Eureka 


To  Be  Done  By   Day's  Work  and  Sub- 

O  O  H  t  pn  c  t  s 

STORE    BUILDING  Cost,    $10,000 

SAX  FRANCISCO.     N  Mission    129-3   W 

9th. 
One-story      and      basement      reinforced 

concrete  store   building. 
Owner— J.     H.     Hjul.     830     Monadnock 

Bldg.,   San   Francisco. 
Engineer    —    J.     H.     Hjul,    Monadnock 

Bldg.,   San    Francisco. 


riiuis  Completed, 

P.AKERY  Cost.    $5000 

HEALDSBURG,    Sonoma    Co..    Cal. 

One-story  reinforced  concrete  bakery 
building. 

Owner — Withheld. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery St.,   San   Francisco. 


Contracts  Awarded. 

ALTERATIONS  Cost.   ¥»,500 '!■• 

SAN  FRANCISCO.     136   Mason   St. 

.Mter  store  .ind  Tamale  Restaurant 
(Red  Southern  gum  trim,  or- 
namental   plaster,    celling,    etc  ) 

Owner— Withheld. 
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Architect — O.  R.  Thayer,  110  Sutter  St.,   _  Engineer — T.  Ronneberg.  Crocker  Bldg.  Angeles,  have  secured   a  99-y6ar  lease 

San   Francisco.  San  Francisco.  on    a    lot    at    SE    corner    of    7th    and 

Plasterinic  to  McGruer  &  Simpson,   180  R-  W.     Littlefield,  351     12th  St..          •  Spring    Sts.    in    Los    Angeles,    and    will 

Jessie   St.  Oakland    $318,500  erect    a    12-story    and    basement    class 

Glns<»  to  Schwarz  &  Gottlieb,  574   Eddy       Clinton   Constr.   Co.,  S.   F 32B,5T7  A  bank  and  office  building.     It  will  be 

St  Cahill   Bros..    S.    F 329,125  67.8    ft.    by    135    ft.      A    portion    of    the 

Composition     PloorlDK     and     WalnBCot        K.   E.   Parker  Co.,  S.   F 330,700  ground    floor    has    been    leased    to    the 

to    Malott    &    Peterson,    2412    Har-        Barrett   &  Hilp.   S.   F 331,500.  Fidelity    Savings    &    Loan    Association. 

rlson  St.  Alfred   H.   Vogt,   S.   F 332,883  The  architect  for  the  building  has  not 

Rlectric     'Worlt     to      Kohlwey,      Smith        W.    G.   Thornalley.    Oakland 33a.950  been  selected.     Negotiations  are   pend- 

Electric  Co.,  237  Powell  St.  R-   McLeran   &   Co.,   S.  F 336,950  jng  for  leasing  the  adjoining  lot  upon 

Iron  GrlllB  niid  Doors  to  Art  Iron  Shop,        P-   A.   Palmer,   S.   F 338,987  which  a  12-story  class  A  building  will 

1617  Californi.i  St.  M.  C.   Vaughn,  Oakland 339.070  be  erected  in  conjunction  with  the  cor- 

I'nintlnc  to  Tormey  Co.,  1042  Larkin  St.        Unit   Constr.   Co.,   S.   F 340,000  ner  building,  but  as  a  separate  project. 

G.   P.   W.  Jensen,   S.   F 342,000 

Schnebly-Hostrawser,     Okd 352,687  

Figures   To   Be   Taken   In   Two   Weeks.        The   Foundation   Co.,   S.    F 358,313  ^r>  ^^rr-rc^r^        a      v..     .     «. 

STORE  BUILDING  Cost.  ?20,000  r™  T.w^^^^^«Ti^^f4*^.'   .^*? 

OAKLAND  Grace  Jewett,  Room  601,  57  Post  street, 

One-sto^y  brick   and    terra  cotta  store  Segregated  Figures  Being  Taken  ^..Jf'^*"^^  ^^" w%  ^''^  ^"'"^^'■-      ^^^^ 

»,.  ii/;«^   tr  cf»..oi.t  STORE  BUILDING  Cost,   % must  be  In  by  Wednesday. 

o               wwhhliH  BERKELEY.         Shattuck       Ave.       and 

Owner — Withheld.  tt     »      c*      c        t-.         i                                                                       ^^— ^^^^^^— ^-^— . 

.      .  .^     i     T       «        c.       o*^ ■n^^Ai^^  Haste   St.,   San   Francisco. 

bX     Stockton  one-story     reinforced     concrete     store                               THEATRES 

Biag.,    aiocKton.  building. 

Owner — B.    K.    Denbigh,    2341    Shattuck  -^— ^-^^■^^— — ^— ^— — — ^— 

Contract   Awarded  Ave.,  Berkeley.  Sub-figures     Will      Be     Taken     About 

STORE  BUILDING                Cost,   $12,000  Architect— Jas.  W.  Plachek,  2014  Shat-               March  First. 

SAN  FRANCISCO.     O'Farrell  and  Jones  tuck    Ave.,    Berkeley.  THEATRE                                     Cost.    $ 

Streets.  ^^S  ANGELES,  Cal.     SW  Pico  St.  and 

t>ne-8tory     reinforced     concrete     store  Plans  Being  Figured.  ^      Norton    Ave. 

building  STORE.   ETC.                            Cost.   $30,000  One-story    reinforced   concrete    class   A 

Owner— Walter  Sullivan.  SAN  FRANCISCO.     S  Sutter  Street  be-  ^      theatre    110x220    (2000   seats). 

Architect— Leo  J.  Devlin,  Pacific  Bldg.,  tween  Stockton  and  Powell  Streets.  Owner— Forum    Theatre    Cptn. 

San   Francisco.  Two-story  and  basement  class  C  store  Architect— E.   J.   Borgmeyer,    1003   Call- 
Contractor— Cohn    &    Nordstrom,    Mer-  and   studio   building   (3    stores).                      fornla    Bldg.,    Los   Angeles. 

chants    National    Bank    Bldg.,    San  owner — Proctor    &     Chamberlain.                                                   

Francisco.  Architects — O'Brien     Bros,,     240     Mont- 

— ^— —  gomery   St.,   San   Francisco.  Plans  Complete — Flgrures  To  Be  Taken 
Grading   awarded   to   Sibley  Grading  &                Shortly. 

Plans  Being  I'repared.  Teaming  Co.,    135  Landers  St..   San  THEATRE                                  Cost,  $25,000 

OFFICE    BLDG.                          Cost.    $ Francisco.  IRVINGTON,    Alameda    Co.,    Cal.      Mls- 

LOS    ANGELES.    Cal.       SE    Sixth     and  Figures   To    Be   Called   For   Shortly.                       slon    St. 

Lebanon   Streets.  BUILDING                                  Cost,   $30,000  Two-story      reinforced      concrete      and 

Six-story   and    basement   Class    A   store  OAKLAND.     Webster  St.   near   14th  St.                frame     theatre,     store     and     office 

and     office       building.       50x114       (2  One-story      reinforced      concrete      auto                building. 

stores  and  60  offices).  •       sales   building.  Owner — F.  A.  Leal,  Irvington. 

Owner — John   L.   Richardson.  Owner — Withheld.  Architect — H.     A.     Mlnton.    Monadnock 

Architect — Chas,  M.   Hutchison,   Securi-  Architect — Meyer  &   Johnson,   742  Mar-                Bldg..    San    Francisco. 

ty  Bldg.,  Los  Angeles.  ket  St.,  San  Francisco.                                                                 


Bids  Opened — Contract    to    be    Awarded 

to  Low  Bidder. 
OFFICE   BLDG.  Cost,   $350,000 

OAKLAND.    Alameda   Co.,   Cal.      Corner 

Seventeenth   and   Clay   Stt;. 
Eight-story   Class  A  office   building.    60 

by  100. 
Owner — Pacific  Gas  &  Electric  Co. 
Architect — C.    W.    Dickey.    357    12th    St., 

Oakland. 


SAN  FRANCISCO — The  Dunn-Wil- 
liams  Co.  have  purchased  the  property 
on  the  north  side  of  Post  street.  185 
feet  west  of  Powell,  and  will  shortly 
improve  It  with  a  new  business  build- 
ing. 


LO&  ANGELES,  Cal.— C.  H.  Price  and 
W.    W.    Paden,    506    Story    Bldg.,    Los 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Ellis  J.  Arkush  and  Frank  LeSeur,  rep- 
resenting the  Palo  Alto  Theatre  Co.. 
announces  negotiations  are  being  com- 
pleted to  erect  a  $140,000  theatre,  seat- 
ing 1200  persons.  Two  theatres  are 
now  being  operated  by  the  company  In 
this  city.  On  completion  of  the  new 
structure  one  of  them  will  be  aban- 
doned. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St,,  San  Francisco,  Cal. 

Send  me  Building?  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
J  onoloso  ohock  for  $4.00 


Name   

Street  and  No. 


City 


StJitf' 


.i^^ 
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Official    Proposals 


BIDS     W^ANTED    FOR    STATE     HIGH- 
WAY  IMPROVEMENT 


STATE    OF    CALIFORNIA 


DEPARTMENT  OF   PUBLIC   WORKS 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  ofRce  of  the  Cnllforiita 
Hijthw^ny  Commission,  515  Forum 
Bnildine-,  Sncramento.  (;al.,  until  2 
o'clock  P.  M.,  on  February  27,  1922,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  in  accord- 
ance with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Monterey  County,  between  San  Lucas 
and  2%  miles  east  of  Long'  Valley 
School  (V-Mon-10-A),  about  eleveTi 
(11.0)    miles   in   length,   to   be  graded. 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract  and  spe<;ifica- 
tions  may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of^the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  "Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  re.iect  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE, 
GEO.   C.   MANSFIELD, 
California    Highway    Commission. 
AUSTIN   B.    FLETCHER, 

State   Highway   Engineer. 
C.   C.   CARLETON. 

Acting  Secretary. 
Dated  .January  30,  1922. 


NOTICE    TO    CONTRACTORS 


(School    Heating    Plant) 


Sealed  proposals  will  be  received  by 
the  Clerk  of  the  Board  of  School  Trus- 
tees of  Novate  School  District.  «ii  to 
and  including  February  8tli,  1922,  at 
lO-.OO  A.  M.,  of  said  day,  when  the  said 
bids  will  be  opened  at  th->  School 
House  at  Novate,  Marin  County,  Cali- 
fornia, for  furnishing  of  all  materials 
and  labor  necessary  for  a  steam  heat- 
ing plant  to  be  installed  in  school 
building  now  under  construction  on  the 
southeast  corner  of  the  State  High- 
way and  Grant  avenue,  Marin  County, 
California,  according  to  specifications 
which  can  be  seen  at  the  residence  of 
Elodie  S.  Cole.  Novate,  Marin  County. 
California,  or  at  the  office  of  Walter  H. 
Parker,  Architpct.  57  Post  Street.  San 
Francisco,  California. 

A  deposit  of  $10.00  payable  to  the 
Clerk  of  the  Novate  Board  of  School 
Trustees,  will  be  required  on  each 
set  of  specifications  delivered  to  pro- 
spective bidders.  This  deposit  to  he 
returned  upon  surrender  of  said  speci- 
fications. 

All  bids  must  be  addressed  to 
Elodie  S.  Cole.  Clerk  of  Novate  Board 
■  of  School  Trustees.  Novate.  Marin 
County,  California,  and  each  bid  must 
■be  accompanied  by  a  certified  check  on 
some  reliable  bank  In  a  sum  equal  to 
at  least     ten  per  cent     (10%)   of     the 


amount  of  the  bid.  made  payable  to  the 
undersigned  Clerk  of  said  Board,  same 
to  be  forfeited  to  the  School  District 
in  case  the  party  to  whom  the  contract 
shall  be  awarded  shall  fail  to  execute 
within  ten  (10)  days  after  the  award 
of  said  contract,  and  furnish  bondp 
required  by  law  to  be  approved  by  the 
Bo.ard  of  Trustees  and  enter  into  a 
written  contract  with  said  Board  of 
Trustees  in  accordance  with  said 
plans  and  specifications  and  the  bids 
thereon. 

The  said  Board  of  Trustees  reserves 
the  right  to  reject  any  or  all  bids  so 
received. 

Dated,  Novate,   .January   2.5,    1922. 
ELODIE  S.  COLE, 
Clerk    of   Beard      of   Trustees,      Novate 
School  District. 


Itin.S    WANTIOD    FOIt     SCHOOL 


NOTICE    TO    CONTRACTORS 


Job   N.   8. 

Office  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland. 

Sealed  bids  will  be  received  by  the 
Acting  Secretary  of  the  Board  of  Edu- 
cation of  the  City  of  Oakland,  at  his 
office  at  the  City  Hall,  Oakland,  Cali- 
fornia, until  Monday,  the  27th  day  of 
February,  1922,  at  3  o'clock  P.  M.  of 
said  day,  the  day  when  said  bids  will 
be' opened,  for  the  erection  and  com- 
pletion of  New  Buildings  for  the 
ALEXANDER  HAMILTON  SCHOOL. 
of  the  Oakland  School  District  and  Oak- 
land High  School  District,  located  at 
Galinde  Street  and  35th  Avenue,  Oak- 
land,  California. 

Separate  bids  will  be  received  for: 

(1)  Carpentry  work.  Excavation  and 
Concrete  work,  Miscellaneous  Iron, 
Sheet  Metal,  Built-up  Roofing  and  Tile 
Roofing. 

(2)  Brick  work. 

(3)  Plastering   and   Lathing. 

(4)  Painting. 

(5)  Steel   lockers. 

(6)  Yard  work. 

(7)  Plumbing   work. 

(8)  Heating  and   Ventilating  work. 

(9)  Electrical   work. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  the 
Acting  Secretary  of  the  Board  of  Edu- 
cation, and  at  the  office  of  the  Chief  of 
Construction,  357  12th  Street,  Oakland, 
California. 

On  a  deposit  of  Twenty-five  (|25) 
Dollars,  complete  sets  of  said  plans  and 
specifications  may  be  had  by  any  pro- 
spective bidder.  Those  may  be  re- 
tained for  a  period  of  ten  tlO)  days 
l.y  the  Carpentry  Contractor,  and  for  a 
period  of  four  (4)  days  by  the  Brick- 
work, Plastering.  Painting,  Steel  Lock- 
ers, Yard  work.  Plumbing,  Heating  and 
Ventilating,  and  Electrical  Work  Cen- 
trj'ctors.  Vf  tiiese  plans  and  specifica- 
tions are  not  returned  within  said 
period,  or  if  they  be  mutilated,  the  said 
deposit  may  be  retained  by  said  School 
Districts  as  agreed  and  liquidated 
damages  for  said  detention  and  muti- 
lation. 

PidM  must  be  made  on  proposals  ob- 
tained at  the  oflflce  of  the  Chief  of 
Construction,  and  be  signed  by  the 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  (10%)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  seme  responsible  bank 
or  banker,  and  made  payable  to  "N. 
W.  Cook."  the  Acting  Secretary  of  the 
Board  of  Education,  to  be  retained 
by  the  said  School  Districts  as  agreed 
and  liquidated  damages  should  the 
party  or  parties  to  whom  the  contract 
shculd  be  awarded  fail  to  enter  into 
Iho  contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
required  by  law. 

Bids  will  be  opened  by  the  Board  of 
said  Districts  on  the  27th  day  of  Feb- 


ruary, 1922,  at  the  hour  of  5  P.  M., 
in  the  Board  Room,  211  2nd  Floor  of 
haid  City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  rej<rct 
any  or  all  bids  or  any  or  all  items  of 
such  bids. 

N.  W.  COOK. 
Actlngr     Secretary     cf   the     Board     of 
Education. 


BID8    WANTED   FOR   SCHOOL 
BLILDING 


NOTICE  TO   BIDDKIU 

NOTICE  IS  liBltKBV  GIVEN  That 
Scaled  bids  will  be  received  up  to  and 
opened  at  7.3U  P.  M<,  on  the  2Sth  day 
of  February,  1022,  at  the  Sonoma.  \'al- 
ley  Union  High  school  building,  So- 
noma, California,  for  the  erection  and 
completion  of  a  two-story  concrete 
high  school  building  according  to  plans 
and  specifications  prepared  by  \V.  H. 
Weeks,  the  authorized  architect,  em- 
ployed   by    the   Board    of    Trustees. 

Separate  bids  will  be  received  <jm  the 
General  Contract  and  on  the  Heating 
System  as  called  for  in  the  specifi- 
cations. Each  bid  must  be  accompanied 
by  a  certified  check  of  5  per  cent  of 
the  amount  of  the  bid,  check  to  be 
made  payable  to  Dr.  W.  B.  Hays,  Clerk 
of  the  Board  of  Trustees  and  certified 
to  by  some  responsible  banking  Insti- 
tution. 

Bids  must  be  made  out  on  blank 
forms  supplied  by  the  architect.  The 
plans  and  spccificaliwns  may  be  seen 
In  the  office  of  the  Clerk  of  the  Board, 
at  the  high  school  building,  Sonoma, 
(,'aliforni.a,  or  may  be  obtained  from 
the  architect,  W.  H.  Weeks,  369  Pine 
St.,  San  Francisco,  California.  A  de- 
posit of  $20.00  will  be  required  for 
plans    loaned    out. 

The  sealed  bids  accompanied  by  the 
certified  check  should  be  mailed  or  de- 
livered to  Dr.  W.  H.  Hays,  Sonoma, 
C.ilifornla. 

The  Board  of  Trustees  reserv-es  the 
right   to   reject  any  and  all  bids. 

GEORGE  H.  CASSIDY,  President, 

DR.   W.  B.  HAYS,  Secretary, 

FREDK.    HELBERG, 

THOMAS    JOHNSON, 

L.  M.  BISH, 
Hoard    of    Trustees    of    Sonoma    Valley 
Union  High   School  District. 


>OTHE    FOR  RIDS     FOIt     CLK.WIXG, 

l'.\IXriNG  .\M>      KKPAIUINO   TIIK 

0.\lvI<\M>  FHKI-:           L  1  B  K  .1.  R  Y 
III  ILDING. 


The  Board  of  Library  Directors  will 
receive  sealed  bids  ou  February  7,  1922, 
between  the  liour^  of  8  nod  9  P.  M..  at 

the  Librarian's  office  of  the  O.ikland 
Free  Library,  14lh  and  Grove  Street.'?, 
for  furnishing  materials  and  labor  for 
cleaning,  painting  and  repairing  the 
Oakland  Free  Library  Building.  Kth 
and  Grove  Streets,  Oakland. 

Proposals  shall  be  accompanied  by  a 
check  certified  by  a  responsible  bank, 
payable  to  tho  order  of  Eugen<^  K 
Sturgis,  Citj  Clerk  of  the  City  of  Oak- 
land in  an  amount  not  less  than  10% 
of  tho  aggregate  of  the  proposal.  Bond 
of  25%  of  the  amount  of  the  bid  to  be 
furnished  by  the  successful  bidder  for 
iho  faithful  performance  of  the  con- 
tract (~'ontiacl  to  be  entered  into 
within  three  days  after  award  and 
work  to  be  begun  within  one  day  from 
dale  of  contract  and  completed  in  25 
days. 

Bids  must  be  ou  form  which  will  be 
furnished  by  the  Librarian,  from  whom 
specifications  for  work  may  be  ob- 
tained. Each  bid  shall  bear  the 
.ittldnvit  of  the  bidder  as  required  by 
Section  126  of  the  Charter  of  the  City 
of  Oakland. 

Board  reserves  the  right  to  reject 
any  and  all   bids. 

CHAS.  S    GREENE.   Secretary. 

(Continued    on    Pago    18) 
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Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


SAN  KAFAEL,  Marin  Co.,  Cal. — 
American,  Dredging  Co.,  255  California 
St.,  San  Francisco,  at  approximately 
$3,450  awarded  contract  by  city  coun- 
cil to  dredge  inner  harbor,  area  cover- 
ing approximately   250x400   ft. 


REDOXDO  BEACH,  Cal.— A  $51,000 
bond  issue  to  purchase  8  acres  on  ocean 
front  from  Pacific  Electric  Railway 
.■md  buijd  two  jetties  to  protect  lieacn 
carried  liy  special  election.  Property 
owners  wiill  improve  the  north  ocean 
front  with  concrete  walk  and  orna- 
mental lighting  system  and  pave  all 
streets  and  alleys  between  Hermosa 
Ave.   and   the  fcJtrand. 


MERCED,  Merced  Co.,  Cal. — Super- 
vlBorB  decide  not  to  construct  rein- 
forced concrete  bridge  Xo.  86  on  Hil- 
mar-lrwin-Stevinson  road.  Bids  were 
to  be  opened  Jan.  SO.  A.  E.  Cowell, 
county  .  purveyor. 


BliYTHE,  Cal. — Until  noon,  Feb.  10, 
liids  will  be  received  by  directors  of 
Palo  Verde  Joint  Levee  District  at 
office  of  Palo  Verde  Mutual  Water  Co., 
Blythe.  for  excavating  and  embank- 
ment of  approximately  218,687  cu.  yds. 
and  approximately  125  acres  clearing 
and  grubbing  along  Colorado  river  in 
Palo  Verde  Valley.  Plans  may  be  ob- 
tained on  deposit  of  $10  with  C.  K. 
Clarke,  chief  eTiglneer  of  district,  at 
Hlythe.      A.    Rife,    secretary. 


IRRIGATION  PROJECTS 


VAIAj  ItJVKH  MILLS.  Sha.sla  f;o., 
<"al. — Farmers  have  petitions  prepart'd 
.■-■eeklng  orguiiization  of  irrigation  dis- 
trict comprising  14,000  acres  in  the 
Fall   Illver  valley. 


MERCED,  Merced  Co.,  Cal.— Inter- 
national Diamond  Drill  Construction 
Co.,  Hobar.t  BIdg:.,  awarded  contract 
by  Merced  Irrigation  District  for  ap- 
proximately .I.OOO  ft.  of  preliminary 
tent  borings.  Bonds  of  $12,000,000  have 
been  voted  Jn  the  district  to  finance 
construption  works.  It.  C.  Starr,  chief 
•  •nglneer    of    district. 


KIVERDALK,  Fresno  Co.,  Cal. — 
Klverdalo  Irrigation  District  is  prepar- 
ing If)  call  an  clwctlon  to  vote  on  Is- 
Hulng  $120,000  bond.s  for  purchase  of 
Irrigating   syBtems    In    district. 


MADRAS,  Ore. — No  bids  received  by 
JefferHpn  Water  Company  District  for 
conBtrijcUng  $4,00((.n(i()  Irrigation  prn- 
Ject.  An  Informed  offer  has  been  made 
and  thiR  Hhall  be  considered  by  dlrcc- 
tura  of  the  district.  A.  D.  Anderson 
In  secretary. 


MKRCKD.  Merced,  Cal.— Merced  Ir- 
rigation-District,  U  ('.  aiarr,  Chlif  E>n- 
irlnecr.  completing  iilaiis  for  proposed 
irrlr.iMon  works  for  which  Imnds  of 
<;:■  'On.goO  have  been  voted.  Will  ron- 
•  \f  of  r<ln.  <-onr.  dam  Involving  400,000 
<  u.  yiln.  coDC.  and  will  bo  SOO-ft.  high 
iind  sOOrfl.  long,  to  Im  constructed  at 
KKch«au«r  Qvsr  Merced  river,  entlmated 
cost  |t,7t|,000.     Power  house,  4!l,000  h. 


p.  $2,000,000;  relocation  of  approx.  25 
miles  of  Yosemite  valley  railroad,  $2,- 
043,000;  repairing  present  canals,  $100,- 
000  and  construction  of  new  canals, 
$1,422,000:  Booster  pumping  plants, 
$102,000,  and  Booster  laterals,  $64,000; 
drainage  pumps  and  canals,  $200,000. 
Of  the  total  amount  voted  $2,250,000 
will  finance  purchase  of  Crocker-Huff- 
man   Land    Company. 


LIGHTING  SYSTEMS 


RIVERSIDE,  Cal. — An  ornamental 
lighting  system  with  33  posts  will  be 
constructed  on  Locust  St.  In  comjection 
with  street  improvements  to  be  made 
under   1911   Act. 


REDONDO  BEACH.  Cal. — Property 
owners  contemplate  construction  of  an 
ornamental  lighting  -•system  on  the 
north  ocean   front. 


FORTUNA,  Humboldt  Co.,  Cal.— 
Town  of  Fortuna,  Geo.  R.  Lane,  clerk, 
is  in  the  market  for  some  second-hand 
lighting  standards.  Communications 
should  be  addressed  to  city  clerk. 


MACHINERY 


MERCED,  Merced  Co.,  Cal. — Merced 
Irrigation  District  contemplating  pur- 
chase of  motor  trucks.  R.  C.  Starr, 
chief  engineer  for  district. 


LONG  BEACH.  Cal. — City  Manager 
Hewes  nas  recommended  construction 
of  an  incinerator  to  cost  $100.00(1  at  Ihe 
sewage  screening  plant.  He  recom- 
mends a  plant  with  100  tons  capacity 
designed  for  additional  units. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
U.  S.  Cast  Iron  Pipe  and  Foundry  Co., 
Monadnock  Bldg.,  San  Francisco,  at 
$5,164.43  awarded  contract  by  council 
for  4500  ft.  8-in.  Class  B  cast  Iron 
pipe,  bell  and  spigot  joints;  etc.  James 
K.  James,  city   engineer. 

LOS  ANGELES,  Cal. — Bids  will  be  re- 
ceived by  the  Vermont  Water  Co.,  1101 
Haas  Bldg.,  for  the  erection  of  a  gal- 
vanized corru.  iron  tank  with  cover; 
capacity  775  bbls.  Tanks  to  bo  erected 
on  the  corner  of  114th  St.  and  Vermont 
Ave.     Bids  are  also  wanted  for  erection 


Engineers    and    Contractors 
PLEASE  NOTE 

We   arc  California   Factory 
Olsl  rll)Utors    for 

KLAXON  rO. 
IIOHNS  AND  IlELLS 

for    <'<Mlr     SIhtxiiIm.     ,\lnrinii.    'I'lmr 
Slurnnl".  rtf. 

ALE\'\M)KH     MII,»IIR\     CO. 

('iirl)i(l(>   riiirr    l,it;?ilK   iiiiH   Oxy- 
Aretyh'iu'   Holdini;  niid   4'iittinK 
AppnratiiN 

\\r   arr   at    yon?-  .mimvI<<' 


E.  D.  BULLARD 

26«   .Markot   St..   San    Frnnclsco 

Phone    Donslns    HI'* 


Of  a  steel  tower  35  ft.  high  to  hold  a 
775  bbl.  tank.  Tower  to  be  erected  on 
the  corner  of  114th  St.  and  Vermont 
Ave. 


OAKLAND,  Cal.— Until  Feb.  9,  12  M., 
bids  will  be  received  by  Eugene  K. 
Sturgis,  city  clerk,  for  fur.  one  1-ton 
motor  truck  for  use  of  city  pound. 


POMONA,  Cal.— Until  12  noon,  Feb. 
7,  bids  will  be  received  by  City  Clerk 
T.  It.  Trotter  for  1-ton  truck  equip- 
ment with  1  yd.  steel  body,  hand  hoist 
and  with  or  without  scraper  attach- 
ment. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.- 
Until  Feb.  6,  5  P.  M.,  bids  will  be  re- 
ceived by  C.  B.  Goodwin,  city  manager, 
for  furn.  approx.  2100  lin.  ft.  of  galv. 
wire  fencing  6  ft.  in  total  height,  to- 
gether with  six  4 -ft.  walk  gates  and 
two  12  ft.  double  drive  gates.  Spec, 
fence  shall  be  made  in  accord.  Spec, 
may  be  had  from  City  Engineer  Wm. 
Popp. 


RAILROADS 


Sl'OKANE,  Wash. — Grant-Smith  Co., 
lUiUvay  E.\changc  Bldg.,  Portland, 
Ore.,  awarded  contract  by  Great  North- 
ern Railroad  to  grade  for  double  track 
between  Lamona  and  Bluestem  and  be- 
tween Hillyard  and  Dean.  Track  work 
will  be  done  by  company  crews.  F. 
S.  Elliott,  general  supervisor  of  the 
road  In  Spokane,  has  authority  to  ex- 
pend $767,000  on  Lamona-Bluestem  and 
$209,000   on   Hillyard-Dean    unit. 

SAN  FRANCISCO — Supervisors  vote 
$2,467,000  to  finance  construction  of 
Duboce  ave.,  route  of  the  Municipal 
Railway  system.  Of  the  total  amount 
$l,?00,000  will  be  finance  tunnel  con- 
struction. M.  M.  O'Shaughnessy,  city 
engineer. 


FIRE  EQUIPMENT 


SAX  FRANCISCO— Until  March  1, 
8., SO  P.  M.,  bids  will  be  received  by 
Frank  T.  Kennedy,  Secretary  Fire 
Commission,  for  furnishing  one  or 
more  gasoline  motor  driven  and  oper- 
ated combined  pumping  engines  .ind 
hose  wagons.  Blanks  for  bidding  fur- 
nished on  application. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


IfKEDLKY,  Fn-»no  Co.,  Oal.  cHly 
Ktinineer  John  S.  Bates  completOB 
HPtclflcallona  for  Improving  certain 
Hlreels  involving  1,031.770  8<i.  ft.  oil- 
ing; 71,018  lln.  fi.  curbs;  .160  Un.  ft. 
gutter;  8  catcbbaHlns;  Ids  llri.  ft.  Ifl-ln. 
and  148  lln.  ft.  8-in.  vitrified  drain;  6 
street  monuments;  1  reinforced  con- 
<r.-ie  culvert;  4,000  lln.  ft.  of  arched 
rorrugated    Iron    culverts. 


o.XKLAND,  Cul.  — Until  Feb.  9,  12  M  , 
blrln  will  be  received  by  Eugene  K. 
.siurglK,  city  eli-rk,  for  cunstructlng 
ci'mcnt  sidewalks  In  portions  of  East 
14 1 h  street.    Qoo,  Mattls,  city  engineer. 
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MODESTO,  Stanislaus  Co.,  Cal. — 
Standard  Paving  Co.,  1411  9th  street, 
Modesto,  awarded  contract  to  improve 
lllh  street,  bet.  F  and  B,  and  U  bet. 
10th  and  11th,  involving  111,645.3  aq.  ft. 
3-ln.  asph.  cone,  base  with  IVz-in.  Bitu- 
lithic  surface;  112,327.1  sq.  ft.  grading; 
434.5  lin.  ft.  curb;  681.8  sq.  ft.  gutters 
and  4,191  ft.  headers.  Geo.  Freitas,  city 
engineer. 


SAN  .JOSE,  Santa  Clara  Co.,  Cal. — 
Council  declares  intention  to  improve 
cro.ssing  of  16th  and  San  Fernando  Sts., 
regradlng,  S-iiw  asphaltic  concrete 
base  with  l^^-in.  asphaltic  concrete 
surface,  2  brick  catchbasins,  concrete 
curbs  and  gutters.  Wm.  Popp,  city 
engineer. 


TERRA  BELLA,  Tulare  Co.,  Cal. — 
Chamber  of  Commerce  has  appointed 
committee  to  present  pla-ni  to  improve 
roads  in  Terra  Bella  District.  Surfac- 
ing with  disintegrated  granite  is  pro- 
posed. Laurence  Moye,  county  sur- 
veyor. 


SAN  FRANCISCO — City  Engineer  M. 
M.  O'Shaughnessy  completes  specifica- 
tions for  improving  Pomona  St.  be- 
tween Bay  View  and  Thornton  Aves.; 
estimated  cost  $10, 400, involving  2529 
cu.  yds.  cut;  1200  lin.  ft.  concrete  curbs; 
6,600  sq.  ft.  asphaltic  concrete  and  11,- 
400    sq.    ft.    concrete    pavement. 

Specifications  also  completed  to  im- 
prove Ulloa  between  15th  and  16th 
Aves.;  estimated  cost  $19,300,  involving 
13,477  cu.  yds.  cut;  565  li-n.  ft.  12-in. 
and  40  lin.  ft.  8-in.  vitrified  pipe  sewer; 
6  brick  manholes  and  30  12-in.  vitrified 
wyes. 

Specifications  completed  to  improve 
45th  Ave.  between  Cabrillo  and  Fulton; 
estimated  cost  $7,920,  involving  1200 
lin.  ft.  concrete  curbs  and  24,000  sq.  ft. 
asphaltic  concrete  pavement. 

Specifications  completed  to  improve 
34th  Ave.  between  Li-ncoln  Way  and 
Irving;  estimated  cost  $7,920,  involving 
1200  lin.  ft.  concrete  curbs  and  24,000 
sq.   ft.   asphaltic  concrete  pavement. 


SOUTH  PASADENA,  Cal.— Until  5  P. 
M.,  Feb.  13,  bids  will  be  received  by 
City  Clerk  B.  V.  Garwood,  for  improv- 
ing Spruce  St.,  involving  about  4500 
cu.  yds.  excavation,  78,000  sq.  ft.  oil 
rock  macadam,  7500  sq.  ft.  cement  gut- 
ter, 3600  sq.  ft.  sidewalk,  750  ft.  curb 
and  312  ft.  house  connection  sewers. 
Certified  check  for   10%. 


SAN  BERNARDINO,  Cal. — A  reso- 
lution of  intention  to  pave  10th  St. 
between  H  and  I  Sts.  with  4-in.  con- 
crete and  oil  and  rock  screenings  sur- 
face, adopted  by  city  council;  1911  Act. 


SONORA,  Tuolumne  Co.,  Cal. — City 
Trustees  determine  to  pave  streets 
with  concrete:  portions  of  Washing- 
ton St.,  5-rn.  concrete  full  width,  16 
and  25  ft.  wide;  Stockton  St.,  5-in. 
16  ft.  wide;  Bradford  Ave.,  full  length, 
4-in.  concrete  16  ft.  wide.  Remainder 
of  streets  will  be  paved  with  asphalt 
1-in.  thick  over  present  surface.  Esti- 
mated cost,  $70,000.  C.  W.  Terry,  city 
engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raisch  Improvement  Co.,  46  Kearny  St., 
San  Francisco,  awarded  contract  by 
Council  to  improve  .Tulian  St.  between 
11th  and  17th  St.;  4-in.  asphaltic  con- 
crete base  and  pavement,  31c  sq.  ft.; 
concrete  curb,  70c  lin.  ft.;  concrete  gut- 
ter, 30<i  sq.  ft;  brick  catchbasins,  $80 
each;  8-in.  vitrified  pipe  drains,  $1.25 
lin.   ft.     Wm.   Popp,  city  engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Council  adopts  specifications  for  pav- 
ing Needham  Ave.  between  9th  and 
McHenry.  12  blocks;  also  for  resur- 
facing 41  blocks  of  streets  in  the  busi- 
ness district  with  lV4-in.  asphalt  wear 


Ing  surface  and  for  paving  11th  St. 
between  F  and  B  Sts.  and  a  portion 
of  B  St.  to  Tenth,  at  a  cost  of  ap- 
proximately $146,000.  I'avtng  of  Need- 
ham  Ave.  will  cost  about  $60,000;  11th 
St.  and  portion  of  B  St.  will  cost  about 
$26,000.      Geo.   Freitas,   city   engineer. 


SACRAMENTO,  Cal.— Until  Feb.  14, 
2  P.  M.,  bids  will  be  received  by  State 
Highway  Commission,  Forum  Bldg., 
for  grading  11.0  miles  in  Monterey 
county  between  San  Lucas  and  2% 
miles  east  of  Long  Valley  school.  See 
call  for  bIdM  under  official  proponal 
■ectlon    In   tlilM    i«sae. 


ABERDEEN,  Wash.— Until  Feb.  15, 
5  P.  M.,  bids  will  be  received  by  Xelle 
Thrift,  city  clerk,  for  constructing  sani- 
tary trunk  sewer  system,  with  neces- 
sary laterals,  west  of  Division  street. 
Estimated   cost,    $140,000. 


SAN  FRANCISCO — Supervisors  ap- 
propriate $25,000  to  construct  boule- 
vard extension  from  Lincoln  Park 
westward  along  cliffs  bordering  the 
Golden  Gate.  M.  M.  O'Shaughnessy, 
city   engineer. 


VENTURA,  Ventura  Co..  Cal.— Until 
11  A.  M..  Fob.  15,  bids  will  be  recciverl 
by  the  Supervisors  of  Ventura  County 
for  p.aving  2  1-5  mile  on  the  Santa 
Paula-Oiai  road,  involving  250C  cu.  yds. 
excavating;  11,500  lin.  ft.  shaping  anil 
rolling  and  185,000  sq.  ft.  asphaltic 
concrete.  Plans  and  specifications  may 
be  obtained  from  County  Surveyor 
Chas.   Petit. 


LONG  BEACH,  Cal.— City  Council 
has  decided  to  pave  Pine  Ave.  south  of 
10th  street  with  7-in.  cement  concrete 
base   and   asphaltic    wearing   surface. 


SACRAMENTO,  Cal.— Until  Feb.  16, 
10  A.  M.,  bids  will  be  received  by 
Harry  Plall,  county  clerk,  for  fencing 
9  miles  of  four  barbed  wires  and  split 
redwood  posts,  16  ft.  apart  on  Clay- 
lone  road;  estimated  cost,  $1,400. 
Drury   Butler,    county   surveyor. 


A.NAHETM,  Cal.— Until  8  p.  m.,  Feb.  9, 
bids  will  be  received  by  City  Clerk 
Edw.  B.  Merritt  for  constructing  sew- 
ers in  North  Palm  and  a  large  num- 
ber of  other  streets  under  bond  issue. 
Cert.  chk.  or  bond  for  10%.  Approxim- 
ate quantities  are:  10.246  ft.  6-in.,  2734 
ft.  S-in.,  and  2466  ft.  10-in.  pipe;  370 
wyes,  6-in.x4-in.;  34  wyes,  8-in.x4-in.; 
85  wyes,  10-ln.x4-in;  10  wyes,  10-in. x 
6-in;  499  caps;  33  manholes;  10  flush 
tanks.  O.  E.  Steward,  city  engineer. 


SEAL  BEACH,  Cal. — Until  8  p.  m., 
Feb.  9,  bids  ^'111  be  received  by  City 
Clerk  p..  B.  Brown  for  paving  with 
cem.  concr.  Eighth  St.  betw.  Ocean 
and  Electric  Aves.  and  Central  Ave. 
between  Eigth  and  12th;  with  cem. 
concrete  base  and  asph.  cone,  wearing 
surface,  12th,  13th  rind  14th  Sts.  betv/. 
Oce.an  and  Electric  Aves.  and  with 
bitum.  base  and  asph.  concr.  wearln.g 
surface,  10th  and  11th  Sts.  betw.  Ocoan 
and  Electric  Aves;  1911  Act.  Olmsted 
&  Gillelen,  Hollingsworth  Bldg.,  Los 
An!?reles,  engineers. 


BANNING,  Cal.— Until  S  P.M..  Feb. 
14,  bids  will  be  received  by  City  Clerk 
Theo.  Backus,  for  improving  portions 
of  Ramsey  St.  and  San  Gorgonio  Ave. 
and  constructing  Oilman  carvon  and 
Indian  School  canyon  storm  drains 
under  $70,000  bond  issue  which  has 
been  voted  and  sold.  Approximate 
quantities:  69,747  sq.  ft.  6-in.  concrete 
paving  and  28,428  sq.  ft.  grading  and 
shaping  only  on  Ramsey  St.;  29,538  sq. 
ft.  5-in.  concrete  paving  and  289  ft. 
curb  on  San  Gorgonia  Ave.;  Gilmjin 
canyon  storm  drain,  2216  lin.  ft.  re- 
quiring 610  cu.  yds.  concrete.  27.810  lbs. 
wire    mesh    reinforced,    9886    Igs.    stee^ 


rods  and  3200  cu.  yds.  excavation;  In- 
dian canyon  storm  drain,  4135  lin.  fL, 
requiring  525  cu.  yds.  concrete,  33,720 
lbs.  wire  mesh  reinforced,  4125  lb€. 
steel  rods  and  4520  cu.  yds.  excavation. 
Pi^uI  E.  Kressly,  H.  W.  Hellman  Bldg., 
Los  Angeles,  consulting  engineer. 


SISSO.V,  Siskiyou,  Co..  Cal.— Town 
Trustees  planning  paving  of  Main  *t. 
to  connect  up  with  state  highway. 


LONG  BEACH,  Cal— The  city  cotin- 
c'l  has  voted  to  specify  cem.  pipe  for 
more  than  10  ml.  of  laterals  in  sewer 
dist    No.  6,  Belmont  Hts. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Standard  Paving  Co.,  1411  9th  street, 
Modesto,  submits  only  bid  to  council 
to  improve  Maynell  avenue,  bet.  Mc- 
Henry and  Johnson,  Involving  17, 790. « 
sq.  ft.  paving  with  2% -In.  asph.  cone. 
base  and  1%-in.  Warrenlte  surface;  19,- 
a8.">.l  sq.  ft.  grading;  1,191.6  lin.  ft. 
curb;  1,794.5  sq.  ft.  gutters;  100  lin.  ft. 
headers:  56  ft.  8-ln.  vlt.  pipe;  1  brick 
manhole  and  3  stormwater  Inlets.  Tak- 
en under  advisement.  Geo.  Freitas,  city 
engineer. 


VE.NTURA,  Cal.— G.  H.  Jordan  of 
Ventura,  awarded  contract  at  $11,500 
for  i/aving  streets  In  front  of  court 
house  involving  11,000  cu.  yds.  excav., 
294  cu.  yds.  concr.  In  pavement,  11,723 
.-.q.  ft.  asph.  surfacing,  51  cu.  yds.  con- 
crete In  culverts,  5640  lbs.  relnf.  steel, 
1193  ft.  6-in.  curb,  50  ft.  3-ln.  curb,  166 
ft.  30-ln.  concr.  pipe,  101  ft.  24-ln.  pipe. 
172  ft.  12-ln.  pipe,  35  ft.  6-in.  sewer. 
81  ft.  4-ln,  sewer,  560  18-in.  gutter,  3« 
lin.  ft.  concr.  steps,  3200  sq.  ft.  walk. 
Faircnild-Gilmore-Wilton  Co.,  bids  $15,- 
000. 


VP:nTURA,  Cal.— All  bids  received 
by  supervisors  for  paving  Ventura  road 
fiom  north  to  south  city  limits  of  Ox- 
nard,  7885  lin.  ft.,  with  5-ln.  macad. 
were  rejected  and  County  Surveyor 
Cbas.  Petit  instructed  to  prepare  speci- 
fications lor  4-ln.  cem.  concr.  pavement 
instead   of   macad. 


PRKSCOTT,  Ariz.— Tanner  Bros..  St. 
Joseph,  Ariz.,  awarded  contract  at  $20,- 
977.95  to  construct  Sec.  B  Cottonwood 
to  P.'ack  Canyon  road.  Other  bids  were: 
Jerome  Tran.  Co..  $30,362.10;  H.  Gal- 
brai.h,  $30,396.95;  Fawcett  &  Williams, 
$33.105.S6;  A.  B.  Peach.  $34,733.95.  Jos. 
McCarthy,    engineer. 


SEAL  BEACH,  Cal— Sidney  Smith, 
2025  Bay  street,  Los  Angeles,  awarded 
contract  for  constructing  a  water  dis- 
tributing system  for  Seal  Beach,  hia 
bid  being  $35,197  for  C.  I  pipe  laid  with 
cem.  joints  and  $3!t.!tl3.;i2  with  lead 
joints,  Involving  17.275  ft.  2-in.  stand. 
screw  i)ipe,  12,125  ft.  4-in.,  5410  ft.  6-ln. 
and  208  It.  8-in.  Class  B.  cast  iron  pipe, 
necessary  valves  and  8  4-ln.  fire  ny- 
cirants.  Olmsted  *  Gillelen.  Hollings- 
wcrtli    Uldg.,    Los   Angeles,    Engineers. 


POMONA.  Cal. — Resolutions  of  inten- 
tion adopted  by  city  council  for  paving 
with  5-ln.  concr.  base  and  *i-ln.  oil 
and  rock  screenings  surface  the  fol- 
lowing streets:  Thomas  St.,  betw. 
Third  St.  and  Fifth  Ave..  Main  betw. 
Tiiird  St.  and  Fifth  Ave..  Gordon  betw. 
Sec(vnd  St.  and  Fifth  Ave.,  and  Park 
.•\ve.  betw.  Second  St.  and  Fifth  Ave., 
city  to  pay  $15,000  on  cost:  Main  St. 
betw.  U.  P.  Ry.  track  and  Holt  Ave„ 
Gordon  St.  below  Second  and  Holt,  city 
to  pay  $11,133  on  cost;  Locust  St.  betw. 
Second  and  Third  Sts..  city  to  pay  $1665 
on  cost;  Elm  St.  betw.  Secomd  and 
Third,  city  to  pay  $1676  on  cost,  Bertie 
St.  betw.  Rebecca  and  Eleanor  Sts..  city 
to  pay  $17,858  on  cost:  proceedings  un- 
der 1911  Act     F.  C.  Froehde,  city  engr. 
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„^pa  ANGELES^  Cal — E.  A.  Wattson, 
i|90t  Melrose  Ave.,  submitted  only  bid 
fto    Board    of    Public    Works,    for    con- 

t farting  inflow,   overflow  and  collecting 
Sewers     at     Mormon      Island      sewage 
umping    plant     at     $4100     for    inflow, 
2200    for   outflow   and    ?14,000    for    col- 
lifecting  sewer. 


fo  OKOVILLE,  Butte  Co.,  Cal. — Super- 
visors reject  bids  for  4,500  cu.  yds. 
<Barlh  excavation  on  Gridley  and  Colusa 
County  bond  road.  Bids  were:  Ches- 
8on  &  Lilly,  Marysville,  $1,935;  John 
^Phillips,  Gridley,  $8  an  hour.  Harry 
H.    Hume,    county    road    engineer. 

)  SAN  FRANCISCO— W.  J.  Tobin.  52  7 
llanta  liny  Ave.,  Oakland,  at  $9,735, 
Submits  low  bid  to  Board  of  Public 
y'orks  to  improve  Augusta  between 
Stueben  and  Silver  Ave.,  etc.,  involv- 
B>C  1260  lin.  ft.  15-iTi.  and  2240  lin.  ft. 
*-in.  vitrified  pipe  sewer;  18  15-in.  and 
Ifil  S-in.  wye  branches;  13  brick  man- 
holes. Other  bidders:  T.  M.  Gallag- 
her, $12,305;  State  Improvement  Co., 
|9,735;  Fay  Improvement  Co..  $12,133.- 
40:    Eaton"  &    Smith,    $12,257. 

E.  Tracey,  Call  Bldg.,  at  $4,535,  low 
bidder  to  improve  Judah  between  48th 
Ave.  and  l.a  Playa,  involving  404  cu. 
yds.  cut;  4S0  lin.  ft.  concrete  curbs; 
2400  sq.  ft.  artificial  stone  sidewalks 
and  12,000  sq  ft.  asphaltic  concrete 
pavem.ent.  Other  bidders:  State  Im- 
pr"vement  Co.,  $4,614.20:  Fay  Improve- 
ment Co..  $4,614.80;  Eaton  &  Smith, 
>4,fi28;  nai«ch  Improvement  Co.,  $4,- 
700.60. 

J.  O'Hara  at  $297  low  bidder  to  con- 
struct 1650  SCI.  ft  artificial  stone  slde- 
•v'alks  in  19th  Ave.  between  Cabrillo 
apd  Fulton.  Other  bidders:  State  Im- 
i)rovoment  Co.,  $310.20;  J.  A.  Ducray, 
^310.20.      M.    J.    Treacy,    $325.05. 

A.  .T.  Ralsch,  46  Kearny  St.,  only 
bidder  at  $5,873.98  to  improve  Edna 
St.  between  Marston  and  Havelo(ck, 
•involving  295  cu.  yds.  cut;  580  lin.  ft. 
jconcrete  curbs;  3348  sq.  ft.  artificial 
Blone  sidewalks;  5700  sq.  ft.  asphaltic 
concrete  and  2812  sq.  ft.  concrete 
jjavfemenl:  4  brick  catchbasins;  80  lin. 
ft.  10-in..  160  lin.  ft.  12-in.  and  30  lin. 
■ft.  15-in.  sewers;  10,  12-in.  wye 
branches  and   1   brick   manhole. 

A.  .1.  Ualsch  at  $5,320,  only  bidder, 
to  improve  Marston  between  Edna  and 
Balboa,  involving  646  cu.  yds.  cut;  740 
lin.  ft.  concrete  curbs;  4494  sq.  ft. 
fitrtiflcial  stone  sidewalks  and  9382  sq. 
ft.  asphaltic  concrete  pavement, 
t/i  — ^— — . 

^  OLENDALE.  Cal.— Until  6:80  p.  m., 
Feb.  9,  bids  will  be  received  by  city 
'clerk  for  laying  1185  ft.  6-ln.  and  543 
ft.  4-ln.  cast  iron  water  pipe  in  Dryden 
innd  Campbell  Sts.,  pipe  to  be  furnished 
iby  city  water  dept.  1911  Act.  A.  J.  Vam 
Wle,  city  clerk. 

CHK'O.  Butt»-  Co..  Cal.-r.itll  Fcl'. 
If).  8  1'.  M.,  bids  will  he  reiolM'd  by  t!i< 
f'\ty  TruMleeH  for  eonstructing  1,956 
ft  «-in.  Hanllary  sewer:  estltnaled  cost. 
"■*■>  .100  K.  ».  UoblMHon.  •"ily  Knglneer. 
'  _______ 

'■     M.\CUA.MKNTO.      f"al.— T     M.      Burns 

■"JSl'O'   .\  St.,  .Sacruinento,  lit    $12.40  I'U.  >il. 

'awanled  contract  by  the  supervlsoivi  to 
coiiitrjci  Kectlon  3.  Highway  H. 
known  an  river  roud.  a  dlstarice  «l 
•i.OhH    It..    Involving    .'<.I7    eu.    yds.    coii- 

!iir*l».      Drury   Butlei.  County  Hurvcyoi. 


'•AMKOIl.M  A-  Warre'i  <  •..MKiructHn' 
■lo.  .I'.uina!  BldK  .  lortliind.  Or*-..  an<l 
JhlHli"  Itldit..  Sh"  Kr.mels.o,  at  $i;>3.;;.iG 
MuHlnK  <orrunul»-d  meiil  pip"(  ummkI- 
'fil  eontrael  by  Hlule  lllKhway  foni- 
HiilxHlon  lo  uriule  «.I  riilbH  of  hlKhwnv 
'hi  Hantu  liatliirii  Counlv  Ifiwe.-n  »'u>  - 
'amii  rlviT  and  Huekhorn  <  i««<k.  Aus'ln 
Ht.   Kl*tch«r.   Highway    Km:  ineci . 


Howard,  Geneva,  Dorany  Everett  and 
Lexington  Sts..  involving  5180  lin.  ft. 
grading;  90,990  sq.  ft.  oil  surfacing; 
86,700  sq.  ft.'  3-in.  oil  macad.;  45,000 
SQ.  ft.  walk  and  laying  2985  ft.  4-ln. 
C.  I.  pipe. 


SAN  DIEGO,  Cal.— Geo.  K.  Daley,  Owl 
Drug  Bldg.,  submitted  $42,239.55  for 
improving  Ft.  Stockton  Dr.,  Suinset 
Blvd.  and  .St.  James  PI.,  involving  149,- 
879.1  sq.  ft.  4-in.  1:2:4  concr.  base  with 
1%-in.  asph.  top;  45.778.2  sq.  ft.  4-in. 
asph.  concr.:  1064.9  ft.  curb,  etc.  Fair- 
child-Gilmore-Wilton  Co.  of  Los  Ange- 
les, submitted  only  other  bid  at  $48,- 
083.03.  Bids  referred  to  City  Manager 
F.   A.   Rhodes. 


PHOENIX,  Ariz. — The  advertisement 
for  bids  for  constructiTig  160  mi.  of 
road  to  complete  county  hiighWay 
system  under  $4,500,000  bond  issue  has 
been  cancelled  by  Maricopa  Co.  high- 
way commission  on  account  of  litiga- 
tion. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
L.  J.  Byrne,  Santa  Cruz,  at  $706  award- 
ed contract  by  council  to  construct 
673.26  ft.  6-in.  vit.  sewer,  3  br.  man- 
holes and  24  wyes  in  portions  of  Curtis 
and  Coulson  avenues.  Other  bidders:  T. 
F.  Costella,  $886;  L.  T.  McFadden,  $857; 
Greenfield  Bros.,  $785.  James  K.  James, 
city  engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  Engineer  James  K.  James  prepar- 
ing spec,  for  5-in.  cone,  pavement  in 
Kirby  St.,  bet.  Davis  and  King;  work 
to   be   done   by   private  contract. 


ROSEVILLE,  Placer  Co.,  Cal. — City 
Trustees  propose  to  purchase  privately 
owned  water  system  or  to  build  new 
water  works.  Engineers  Oimsted  Ar 
GlUelen,  Balboa  Bldg.,  San  Francisco, 
have  been  commissioned  to  appraise 
the  local  system  and  prepare  estimates 
of  cost   of  constructing   new   works. 

SANTA  FE,  N.  M. — Acting  under  a 
constitutional  amendment  authorizing 
a  bond  issue  of  $2,000,000  for  road  pur- 
poses without  submitting  same  to  peo- 
ple of  New  Mexico,  Gov.  M.  C.  Mechem 
announces  he  has  authorized  an  issue 
of  $1,000,000  for  construction  of  fed- 
eral aid  roads.  The  state  treasurer  has 
been  instructed  to  print  and  sell  the 
bonds. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Feb.  28  is  date  set  in  San  Pablo  Sani- 
tary District  to  vote  bonds  of  $45,000 
to  finance  construction  of  sewer,  in- 
volving 570  lin.  ft.  6-ln.,  1,070  lin.  ft. 
S-in.,  2,200  lin.  ft.  10-ln.,  4,600  lin.  ft. 
15-ln.,  1,420  lin.  ft.  21-in.  and  5,250 
lin  ft.  24-ln.  vitrified  sewer;  45  man- 
holes. Ross  L.  Calfee,  221  S  22nd  St., 
Richmond,    engineer    for    district. 


PORTLAND,  Ore. — City  Engineer  O. 
Laurgaard  completes  spec,  to  Improve 
Foester  road  bet.  50lh  and  72nd  Sts.; 
to  be  no-ft.  wide;  est.  cost  $214,028. 


OLJCNDALK.  Cal. — FW-mIng  Con«ii 
<(■(.  .  10!l  .N.  Park  Av«.,  Pomona,  uward- 
i«(iQ09 tract    At    lll.ltB    for    ImpruvInK 


L08  ANGELP^S,  Cal.— Until  10  a.  ni., 
April  10,  1922,  bids  will  be  received  by 
board  of  public  works  for  constriictlnii 
the  Arroyo  de  la  Sacatella  storm  sower, 
which  Is  estimated  to  coat  approxim- 
ately $2,500,000.  I^oceodlngH  are  under 
the  Vrooman  Act.  The  district  em- 
braces about  16  H(|  ml.  In  Hollywood 
and  the  western  part  of  the  city.  Main 
llncM.  not  Including  oonnocllonH  to 
catch  basis,  will  total  about  SO, 678.71 
ft.,  purl  of  which  will  \n\  monolithic 
reliif.  concr.  and  part  relnf.  coaicr.  pipe. 

Approximate  (|uantlileH  of  mono- 
lithic dralnt  are  as  follows:  6  ft.  8-ln. 
diameter.  2389.9  ft.,  6  ft.,  6-ln..  600  ft. 
a  ft  9.|n..  797.07  ft.;  7  ft.,  2463.46  ft  ; 
7  ft.  2  In.,  1492.84  ft.;  8  ft  .  2667.19  ft. 
R^lnforced  concr.  pipe:  fi  tl.  diameter, 
4415.44    ft.:    6    ft.    e    In..    8007    ft.    6    ft. 


3  In.,  6028.64  ft;  5  ft.,  4846.9«  ft;  4  ft. 
9  In.,  678  ft;  4  ft.  6  in.,  3^50.3  ft,  4  ft 
3-in.,  3414.68  ft.,  4  ft.  1651.86  ft.,  3  ft. 
9  in.,  3605.86  ft;  3  ft.  6  in.,  2203.63  ft; 
3  ft.  3  in.,  4947.55  ft.;  3  ft.,  1575.76  ft; 
33  In.,  1187.81  ft.;  30  in.,  3896.29  ft.;  27 
in.,  1991.29  ft.;  24  in.,  3416.53  ft.;  special 
sections — A,  1919.04  ft;  B,  2132.28  ft.; 
C,  4938.17  ft.;  D,  1491.52  ft.;  E,  671.73 
ft.;  F,  5864.05  ft.;  G,  1144.33  ft;  H, 
1368.05  ft;  I,  785.98  ft 

Other  items  are:  9  manholes  and  2 
flush  tanks  for  sanitary  sewer;  50  ft. 
of  30-in.  brick  and  concr.  sewer;  92  ft. 
15-in.,  1269  ft.  8-in.,  3629  ft.  6-in.  clay 
pipe;  176  ft.  6-in.  cast  iron  pipe;  67 
chimneys;  1  reinf.  concr.  culvert;  196 
ft.  underpinning  culvert;  49  type  W,  25 
types,  22  type  R.  49  type  U  and  11 
.special  manholes;  183  type  No.  17,  137 
type  No.  18.  49  type  No.  19,  40  type  No. 
21  and  6  type  No.  22  catch  basins. 

Street  remodeling  requires  81,732  sq. 
ft.  grading  and  oiling,  19,749  sq.  ft 
concr.  paving.  467  sq.  ft.  Warrenite 
paving,  50,340  sq.  ft:  asph.  paving,  11,- 
250  sq.  ft.  filling  to  grade,  11,693  sq.  ft. 
concr.  gutter,  7548  sq.  ft.  cem.  walk 
and  2298   lin.  ft.  curb. 

Trench  resurfacing  requires  311,692 
sq.  ft.  rock  and  oil,  1141  sq.  ft.  concr. 
paving,  41,692  sq.  ft.  Warrenite  paving; 
280,319  sq.  ft.  asph.  paving;  1112  sq.  ft 
bitulithic  paving,  282  sq.  ft.  concrete 
gutter,  6454  sq.  ft.  walk  and  913  ft 
curb. 


BUSINESS  OPPORTUNITIES 


William  E.  Ewlng,  307  Jacob  stret  t 
Troy,  N.  Y.,  wishes  to  arrange  for  a 
distributor  to  handle  the  sale  of  a  line 
of    electric    laundry    machinery. 

M.  &  .S.  Manufacturing  Co.,  Louls- 
\ille  road  and  Stiles  avenue.  Savannah. 
Ga.,  would  like  to  get  in  touch  with 
wholesale  dealers  in  auto  accessories, 
hardware  and  plumbing  supplies  in 
San  Francisco. 

L.  J.  Call,  459  Ninth  street,  Niagara 
Falls.  N.  v.,  wishes  to  communicate 
with  manufacturers  of  show  cases  and 
display    fixtures. 

Guard  Motor  Signal,  Co.,  1708  East 
Thirty-eighth  street,  Cleveland,  Ohio, 
wishes  to  get  in  touch  with  a  San 
Francisco  firm  equipped  to  distribute 
an    automobile   accessory. 

Aurora  Automotive  Products  Co.. 
.\urora,  111.,  desires  to  communicate 
with  manufacturers'  agents  with  a 
view  to  securing  representation  in  this 
city. 

U.  Si.  Lock  Nut  Corp.,  319  West  Ohio 
street,  Chicago,  111.,  desires  to  arrange 
for  a  representative  to  act  In  a  sales 
capacity    in    this   market. 

Eastern  -Vutomotlvo  Service  Co.,  807 
.North  Broad  street,  Philadelphia.  Pa., 
desires  to  communicate  with  San  FVan- 
cisco  firms  dealing  In  ball  and  roller 
bearings    for    automobiles. 

Henry  Russell.  Molalha.  Ore.,  Is  in 
the  market  tor  nuwhinery  used  In  tlry- 
ing  piunes. 


OFFICIAL  PROPOSALS 


tContlnued    trom    I'aRe    1  .'i ) 


III  IIS    WANTi;»    KOH    rO.MMTMltriON 
OF   POST    OKFK'K 


.\OTUI-:    TO    <0\TK.\1T0II.«< 


TR10AS1IU^  PKI'AKT.MIONT,  .Sui" 
vising  Arehlteols  Olllee,  Waxblngi ».  . 
p.  C,  Januaiy  26,  1922.  -SKALWD 
PROPOSALS  will  be  opened  In  this 
o'tice  at  3  P  M.,  Manh  6.  1922,  for  the 
'•oi-.strnctlon  of  the  United  ."^tate.H  Pout 
Ottlco  and  C<)urt  House  ai  Olobe,  Ari- 
>.ona.  Drawings  ami  spvclflcatlons  may 
be  obtained-  fronj  the  Cu«l"dlan  of 
•  He  at  Gli'l>i.>.  Ari/.oim.  or  at  this  ofllce 
In  the  diHcroilon  of  the  SupervlHlav 
Architect  Jrb.  a.  Wetmore,  Actlnv 
Supervltlnc  Architect. 


Saturday.    February    1,    i?a<;       BUILDING     AND     ENGINEERINa     NEWS 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


560  Mission  Street 


San  Francisco,  Calif. 
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BUILDING      AND      ENGINESBINO      NEWS         Saturday,     February     4.     1922 


Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  OONTEAOTS 


SA.\     FHANCISCO     COUNTY 


|t2.SOO   and    Over   Reported 


Th 

e    following    is 

an    index    fo 

r    the 

contracts   for   this   issue. 

"afs 

Owner 

Contractor 

Amt. 

Bernhardt 

Owner 

3000 

3S4 

Johnson 

Owner 

400tf0 

335 

Helbush 

Ball 

27000 

337 

S    F    Examiner 

Lowe 

4200 

;;40 

Basile 

Mangels 

5000 

341 

Salt- 

Meyer 

5800 

344 

Vcorhies 

Voorhies 

lO^Ou 

345 

Same 

Same 

lOiiOO 

346 

Kouda 

Jensen 

51440 

347 

Baldwin 

Nelson 

9000 

o48 

Tilhon 

Karnocchia 

10230 

r.4!> 

Homes 

Mangels 

7832 

350 

yieroty 

Monson 

10000 

352 

York 

Owner 

15000 

353 

Basye 

Hock 

6000 

355 
357 

West 
Baldw  in 

16000 
uODl. 

Nelson 

351* 

Bank   of   Italy 

Owner 

eodoo 

3«0 

Veyhle 

Owner 

22000 

36i 

Nelson 

Owner 

40U0 

352 

Same 

Same 

3000 

353 

Same 

Same 

4000 

364 

Same 

Same 

400" 

3(6 

Harris 

VVeintraub 

3800 

3  (('J 

Hunt 

Helbing 

6OO0O 

373 

Holmcren 

Bjorknian 

3000 

374 

Okeson 

Biorkman 

3000 

■ilb 

Hansen 

Otten 

6050 

379 

Exchange 

Brass 

1696 

3S0 

Schrier 

Hansen 

8679 

381 

ICpi) 

Nelson 

20000 

382 

Keiltr 

Little 

5600 

3S»1 

Schag*  n 

Owner 

7500 

392 

Hallgrtn 

Warden 

'JMO 

393 

Theobald 

Thunberg 

3500 

:(94 

Pay 

Fay 

9&FD 

3^6 

Orrin 

Owner 

14000 

;*97 

Andersen 

Owned 

12000 

398 

Hjul 

Owner 

lOOOil 

39;< 

Fleischniann 

Hansen 

loOOi> 

401) 

O'Connor 

Barrett 

18000 

401 

Vlttorl 

Byrnes 

402 

White 

Osilund 

7500 

403 

I'Inkorton 

Wagner 

12(;00 

404 

Honer 

Blum 

;'ioo 

4  0:. 

Keller 

Little 

5000 

^Ob 

I.lnrieman 

Lindeman 

4250 

407 

AndfTson 

Owner 

1160-1 

41)8 

Weft 

Owner 

3(1 000 

409 

I'utney 

Lundfiuist 

30011 

410 

Basile 

Mangels 

6856 

411 

Cohn 

Jensen 

51440 

412 

Llndem;in 

Lindeman 

f5t)0 

413 

Brldgford 

■Miller 

4630 

4];> 

.JansBen 

Owner 

6600 

416 

I.eiBh 

Owner 

8000 

417 

Pacific- 

Dyer 

50000 

418 

Sullivan 

Cobn 

9400 

421 

Donnelly 

Anderson 

6000 

422 

rarknUiM 

f  )wner 

4000 

423 

Sam.' 

SaiiK- 

40G<i 

424 

Schwary. 

(Jwiier 

3«(lO 

i2:, 

JanHH<n 

Owner 

3500 

126 

Hannen 

')wner 

120011 

128 

Taylor 

Madden' 

28"'l 

«2!» 

K  luK*' 

K  iiaheiishuh 

3217 

43)1 

Ktraul) 

KnalK  iishuh 

67  6r. 

431 

IlrJtlxTK 

NVIsh 

2250 

432 

f 'ohon 

MnnNon 

7on"> 

433 

Klute 

Meyer 

180(>(i 

434 

AmnHon 

Di-niN 

75011 

43r. 

fi.hi'U 

f)wner 

lOOII'i 

437 

Kf  ricy 

f)wner 

1000 

4aK 

Koclil 

Owner 

400t. 

4lt) 

lll(  kn'iin 

M.inKcIn 

40(0 

442 

Mcl-f-an 

McLean 

4800 

448 

Horrman 

Wllaon 

S286 

Ui 

Andoraon 

Meyer 

22B46 

4415 

Tuckar 

Lynob 

2916 

No. 

Owner 

446 

Goek 

447 

Haiirett> 

449 

Nasser 

150 

Hubanks 

Contractor 

Amt. 

Mager 

4765 

Meyer 

13817 

Cohn 

8640 

Hardy 

11500 

FKUMITS 

DWELLING 

(333)      \V    COLLINGWOOD    247    S    19th. 

One-story      and      Viasement      frame 

dwelling. 
Owner — Bernhardt  &   Perena,  4440   20th 

St.,  San  Francisco. 
Architect — None. 
Day's  work.  $3000 


APAKTMENTS 

(334)      S   GEARY    68-9    W   Leavenworth 

Five-story    and    basement    concrete 

(25)    apartments. 
Owner — Chas.    A.    Johnson,    36    Steiner 

St.,   San   Francisco. 
Architect — None. 
Day's    work.  $40,000 


APARTMENTS 

(335)      NE       LAKE       AND       TWENTY- 

sevenih      Ave.        Three-story      and 

basement    frame    (6)     apartments. 
Owner — Fred  H.  Helbush,  3962  Clay  St., 

San   Francisco. 
Architect — None. 
Contractor — J.       F.     Ball.     120       Fourth 

Ave.,    San    Francisco.  $27,000 


ALTERATIONS 

(337)  THIRD  AND  MARKET.  Re- 
arrange partitions;  marble  floors; 
change  store  front  entrance. 

Owner — S.  F.   Examiner,   Premises. 

Architect — None. 

Contractor  —  Jack  Lowe,  —  Howard 
St.,  San  Francisco.  $4200 


STORE    &    FLAT 

(340)  S  OCEAN  AVE  51.77  E  Capitol. 
Two-story   frame  store  and   flat. 

Owner — Giuseppe  Basile,  1027  Capitol 
Ave..    San    Francisco. 

.\rchitect — Theo.  W.  Lenzen.  706  Hum- 
boldt Bank  BIdg..  San  Francisco. 

Contractor — Mangels  Bros.,  180  Jessie 
St..   San   Francisco.  $5000 


DWELLING 

(341)      F    TWENTY-THIRD    AVE    —    S 

Cabrillc      Two-stor.v  and   basemen  I 

trame  dwelling. 
Owner — W.       H.    Sale,      381     25th      Ave.. 

San   Francisco. 
\rchltcct — H.  C.    Baumann.  251    Kearny 

St..   San   Francisco. 
Contractor — Meyer     Bros 

St..  San   Francisco. 


.'326     Geary 
»K8on 


DWELLING 

(344)      W     FOPRTEENTM     AVE     264     S 

An/.a.         .Ml    work      for      iwo-story 

frame   dwelling. 
Owner — Voorhles    Newman    Co.,    50    Di- 

vl8a<lero    St..    San    Friinclsco. 
Architect — Wm.   Ounnlsoii.    1666   (Golden 

Gate  Ave.,  San   Francisco. 
C«ntrnclor- -W.    K     \oorhle.M,    .%(i    DIvIh- 

adcro  St  .  San   P'ranclaco. 
Filed  Jan.  27,  '22.     Dated  Jan.  26.  "22. 

On    i-onipl<llon     $10,000 

TOTAL  COST.  $10.00(p 
Bond,  none.  Limit.  120  days.  Forfeit, 
|)lnnM  and   npecitlcalloiiM,   none. 

NOTE    -Permit   reported  Jan.    14.   1922 
i:»22.     No.   146, 


DWELLING 

(345)      W     FOURTKENTM     .\VK    289     S 

Anr.«         All    work      for      two-«tory 

frame  dwelling, 


Owner — Voorhies    Newman    Co..    50    Di- 
visadero    St..    San    Francisco. 

.\rchiLect — Wm.   Gunnison.   1666   Goldeii 
Gate  Ave.,  San  Francisco. 

Contractor — W.    R.    \'oorhies.    50    Divis- 
adero  St.,   San  Francisco. 

Filed  Jan.  27,  '22.     Dated  Jan.   26.  '22. 

On    completion    $10,000 

TOTAL  COST.    $10,000 

Bond,   none.     Limit,   120  days.     Forfeit, 

plans  and  speciflcatlons,  none. 


APARTMENTS 

(346)  S  GEARY  186-3  W  Leaven- 
worth W  48-9XS  137-6.  All  work 
except  mason  work,  elevator-wir- 
ing, plumbing,  painting,  heating, 
lire  escapes,  ornamental  iron,  wall 
beds,  stoves,  incinerator,  lighting 
fixtures  .and  shades  for  five-story 
brick  apartment    building. 

Owner — S,  Rouda,  40  Powell  St.,  San 
Francisco. 

Architect — Sylvain  Schnaittacher,  237 
Post   St.,  San  Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket  St.,   San   Francisco. 

Filed   Jan.    27,   '22.      Dated   Jan,    18.   '22. 

On    1st  of  each   month 75% 

Usual     35    days 259; 

TOTAL  COST,   $51,440 

Bond,    $25,720.      Sureties,   Jno.   A,   Gren- 

nan    and    Geo.    W.    Hooper,      Limit.    150 

days.     Forfeit,  none.     Plans  and  sepci- 

tlcations  tiled. 


BUNGALOW 

(347)      LOT      28    BLK    3176      Westwood 
P.Trk.      A\i   work   for  one-story  and 
basement  bungalow. 
Owner — Baldwin  &  Howell.  318  Kearny 

St.,  San  Francisco. 
Architect — Chas.  F.  StrothofT.  2274   16th 

St..   San   Francisco. 
Contractor — Nelson      Bros..      1375     Ply- 

mcuth   Ave..   San   Francisco. 
Filed  Jan.  27.  '22.     Dated  Jan.  25,  '22. 

Enclosed     $2260 

Brown    coated     2260 

Completed    and    accepted 2250 

Usual    35    days 22K0 

TOTAL  COST,  $9000 
Bond,  none.  Limit.  90  days.  Forfeit. 
none.     Plans  and  speciflcatlons  filed. 


APARTMENT   BUILDING 

(348)  S  EK^rHTKENTH  160  E  Noe 
25x114.  .-Ml  work  except  plumbing', 
lighting  fixtures  and  shades  for  a 
two-story  and  basement  frame 
apartment    building. 

Owner — Mrs.   Pauline  Tilhon,   %  Archi- 
tects. 
.Architect — Per.seo    RighettI    &    Benj.    S. 
Hlrschfeld,      12      Geary      St..      San 
Francisco. 
Contractor — Farnocchia     &      Co.,      1814 

Powell   St..  San   Francisco. 
Filed   Jan.    27,    '22.       Dated   Jan.    23,    '22 

Seco-nd   story   Joists   set $1918.00 

Enclosed   and    roofed   over....    l!M8no 

Brown  coated  1918.00 

Completed     and     accepted....    lyiN.iO 

Usual    86    days 2667.60 

TOTAL  COST,  flO.MO 
Bond,  $6.1] 5.  Sureties,  Q,  Mosca  and  L, 
Lombardl.  Limit,  90  days.  Forfeit,  $10 
day.      Plans    and    spoclflcatlonH    flled. 

DWELLING 

(349)  LOT  17  HLK  Hi,  St.  Franci.-^ 
Wood    Extension    No.    2.      All    work 

M     for   two-Htory  and   basement   frani> 

dwelling 
owner — Homon   Loan   t'orporat Ion. 
Architect — J.  K.  Balantlne, 
Contrnctor — Mansela    Bros..    4792    MIc- 

•ion  m..  San  Franclico, 


Hatnrday,     February     4.     Vn2         BUILDING       AND       ENGINEERING 

Kilcd  Jan.  :i7,  '22.     Dated  Jan.  24,  '22.  Owner — XelHon     Bros.,     1375     Plymouth 

Frame    Ui'    11958  Ave.,  San  Francisco. 

Brown  coated    1958  Architect — Chas.  F.  Strofhoff.  2274   I5th 

Completed    and    accepted 1  .    1958  St.,   .San   Francisco. 

U.sual    35    day.s 1958  Day's    work.  $3000 

TOTAL  COar,   ?7832  

Bond.    $3916.      Sureties,    Theresa    Gam-  DWELLING 

ma  and  Jno.   A.   F.   Steimkt.      Limit,   50  (363)      W     VALDEZ    130    X    Greenwood 
days.     Forfeit,  none.     Plans  and  sped-  Ave.        One-story      and       b.asement 

lications   liled.  frame  (Iwelling. 

Owner — Nelson     Bros.,     1375     Plymouth 

SHOP  Ave.,   S'an    Francisco. 

N   PACIFIC    127    W    Larkin.      One-story  Architect — Chas.  F.  Strothoff,  2274   15th 

concrete  shop.  •  St.,   San   Francisco. 

Owner — A.  Llvenais,  %  Architect.  Day's  work.  14000 

Architect — O'Brien       Bros.,      Inc.,       240  — — — - 

Montgomery    St.,   San   Francisco.  DWfOLLING 

(  ontractor— F.   L.   Han.'^oii.  $10,000  (364)      W      VALDEZ      88      S   Montecito. 

One- story      and      basement      frame 

dwelling:. 

KKSIDKNCE  Owner — Nelson     Bros.,     1375     Plymouth 
(350)    15  ARGUELLO  BLVD.  100  N  Cal-  Ave.,   San   Francisco. 

ifornia.      Two-story    and    basement  Architect — Chas.  F.  Strothoff,  2274  If'th 

frame   residence.  St.,   San   Franci.sco. 

Owner — S.    Sieroty,      2854      Sacramento  Day's  work.  $4000 

St.,   San   Francisco.  

Architect — S.   Heiman,   57   Post  St.,  San  DWELLING 

Francisco.  (366)      S  CABKILLO   107-6  E   12th  Ave. 
Contractor — Monson   Bros.,   251    Kearny  One-story      and      basement      frame 

St.,  San  Francisco.  $10,000  dwelling. 

Owner — Mrs.  F.   L.   Harris,   838  Cabrillo 

FA(.;T0HY  St.,   San   Francisco. 

(352)  SB  HARRISON  AND  TWENTY-  Architect  —  H.  E.  Harris.  815  Balboa 
first.     One-story  brick   factory.  St.,  San  Francisco. 

Owner — York  Realty  Co.,  40  Montgom-  Contractor — S.  Weintraub.  —  4lh  Ave., 
ery,   San   Francisco.  San    Francisco.  13800 

Architect  —  W.    L.   Schmolle,   40   Mont-  

gomery  St.,   San  Francisco.  APARTMENTS 

Day's    wotk.  $15,000  (369)      NE    GEARY    AND    HYDE.      Six- 

___-.  story  and  basement  brick  and  steel 

STOKES  (32)    apartments. 

(353)  N  BUSH   206-3   W   Mason.      One-  Owner— M.   A.   Hunt,    150   7th  St.,  S.  F. 
story  brick   (3)  stores.  Plans  by  Owner. 

Owner — Mrs.  B.  Basye.  Contractor — Wm.    Helblng,    Agent    and 
Architect — None.  Supt.   of   Bldg.,    517   Hayes   St.,   San 

Contractor — Chas.       Hock,     ISO      Jessie  Francisco.  $60,ono 

St.,  San  Francisco.  $6000  

DWELLING 

GARAGE  ^^'^^^      ^  LAIDLEY  75  W  Mateo.     One- 

(355)     E    FILLMORE    30    S   Page.  One-  ^      story  and  basement  frame  dwlg. 

story   brick   garage.  Owner— Victor  Holmgren,    3214   Mission 
Owner— Aphra    West,    San    Rafael.  °'-  »an  I<  rancsico. 

Architect— F.   S.   Holland,   1629   Folsom  Architect— None. 

St..  San   Francisco.  Contractor   —   Victor      BJorkman.    3211 
Day's  work                                            $16,000  Mission  St.,  San  Francisco.       |3D(F7 

nwiTT  T  TNin         DWELLING 

fsr7?  SB  MIRAMAR  AVE  &  WILD-  ^'''Ll'Zr^'''^^?  ^^S  ''f^'F^' 
wood    way.      one-story    and    base-  dwelling  basement      frame 

ment  frame  dwelling.  Owner-T.    Okeson,      54      Alva.ado    St., 

Owner-Baldwin    &    Howell,    318    .vear-  ^^^  Francisco. 

.      ^y.     1-'%T      ■^''Z^l''.-^    ^    -yon.   ,^,>.  Architect-None. 

Architect-Chas.  P.  Strothoff,  2274  15th  contractor  -  Victor  Bjorkman.  3214 
S.  ,   San   h  rancisco.  Mission  St.,  San  Francisco.       $3000 

Contractor — Nelson      Bros.,    1375      Ply- 
mouth Ave.,  S.   F.  $5000  ,-,„,„t  t  tivt/.         

DWELLING 

g^j^j^  (375)      E    SANTA      ROSA   97    N      Lopez. 
(359)      SW   NINTH   AVE   &    CLEMENT.  One-story    and       basement       frame 

One-story  reinforced  concrete  bank  dwelling. 

Owner— Bank  of  Italy,  Clay  and  Mont-  Owner— Mrs.  J.  B.  Hansen,  508  8th  Ave  . 

gomery  Sts..   San  Francisco.  ^      ^^f"  Francisco. 

Architect— W.    D.    Shea,    527    Chronicle  Architect— None^ 

Bldg.,   San   Francisco.  (  ontractor-H    P.  Otten.   l.n    10th  Ave 
Dav's  work.                                           $60,000  ^^-a"  Francisco.  $60o0 
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APARTMENTS 

(360)     S  UNION  125  E  Van  Ness.  Three 

story  and     basement     frame     (12) 

apartments. 
Owner  —  Veyhle     &     Collins     and     F. 

Barg,  547   Brannan  St.,  S.  F. 
Designer — Owner. 
Contractor  —  Veyhle     &     Collins,     547 

Brannan   St.,    S.    F.  $22,000 


■      DWELLING 

(361)  W  COLON  114  S  Monterey  Blvd. 
One-story  and  basement  frame 
dwelling. 

Owner— Nelson    Bros..     1375     Plymouth 

Ave.,   S-an   Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

FSt.,  San  Francisco. 
Day's  work.  ?-i000 

DWELLING 

(362)  W  PLYMOUTH  AVE  49  S  Wild- 
wood.  One-story  and  basfemeiit 
frame  dwellinB:. 


RECORDED 

ALTERATIONS 

(379)      NO.    115  STOCKTON.     Carpenter 

and   cabinet   work    for     alterations 

and  additions   to   store   front. 
Owner — The    Exclusive      Cutlery    Shop.. 

Premises. 
Designer — H.    P.    Vollmer,   Flood   Bldg.. 

San    Francisco. 
Contractor — Eraas     &   Kuhn   Co.,      19  ii 

Biyant   St.,  San  P'rancisco. 
Filed  Jan.  30,  '22.     Dated  Jan.  24,  '22. 
On  15th  and  30th  of  each  month     75% 
TOTAL  COST.   $1696 
Bond,   none.      Limit,    30    days.      Forfeit, 
none.     Plans  and   specifications   filed. 


FLATS 

(380)  N  BALBOA  77-6  W  loth  Ave. 
25x100.  All  work  except  plumbing, 
electric  wiring,  mantels,  electric 
fixtures,   window     shades,   painting 


afl<i    gras     heaters      for     tw©»i»tory 
frame  fiats. 
Owner — Harold    Scheler   and    Wife. 
Architect — Erie   J.   Osborne,  821   Balboei 

Bldg..  .San   Francisco. 
Contractor — H.    J.    Hansen,    180    JeKsi* 

St.,    San    Francisco. 
Filed  Jan.  30,  '22,     Dated  Jan.  27,  "22.  •' 
Frame  up  and    root   flninhed  .  .  .  .  |2169 
Int^r.ior   brown     coaled  and     ex- 
terior   scratch     coated Ttt^ 

Completed  and  accepted. .;.. ;.-»   210» 

Usual    35    days ...".....    2172 

TOTAL  COST.  $8673 
Bond,  14350.  Sureties,  E.  Ellingso'i 
and  Walter  E.  Hansen.  Limit,  90  days. 
Forfeit,  none.  Plans  and  speciflcalionH 
filed. 


APARTMENTS 

(281)  SW  GEARY  AND  SECOND  AVE. 
32-6x100.  All  work  except  tinning, 
chimneys  and  electrical  fixtures  for 
two-atory  frame  building  (store 
and  apartments). 
Owner — I.    Epp,      3801      Geary      St..   San 

Francisco. 
Architect — None. 
Contractor — Emil     Nelscn.     4835     Geary 

St.,    .San    Francisco. 
Filed  Jan.  30.  '2_'.     Dated  Jan.  20.  '22. 

Frame   up    $50uO 

Brown   coated    5000 

Completed    and    accepted 5000 

Usual    35    days SOOT 

TOTAL    COST.    $20,00o 
.Bond.    none.      Limit.    90    days.      Forfeli. 
plans   and    specifications,    none. 


DWELLING 

(282)  E  SIXTEENTH  AVE  33  N  Judali 
N  25xE  100.  All  work  except  wall 
paper  and  hot  water  heater  for 
One-story  and  basement  frame 
dwelling. 
Owner — Harold  A.   and   Ruth   E.   Keller. 

1155   Leavenworth   St.,   S.   F. 
Architect — M.      W.    Morrison,      716    41st 

Ave..  San   Francisco. 
Contractor — John    Little.     103.")    Lincoln 

Way,  San  Francisco. 
Filed    Jan.    30.    '22.      Dated    Jan.    30.    '22. 

Hough    frame    up $1400 

Rough    plastered   and    roof   on..    UOO 

Completed    and    accepted 1400 

Usual    35    days 1400 

TOTAL  COSn*.  |5i»(;ii 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans   and   specifications   filed 


FLATS 

(391)  E  TWELFTH  AVE  150  S  Ca- 
brillo. Two-story  and  basement 
frame    (2)   fiats. 

Owner — B.  Schagen.  437  18th  Ave..  San 
Francisco. 

Architect — Harry  J.  Larsen.  2179  Grove 
St..  San  Francisco. 

Days  work.  $7500 


FRAME   FLATS 

(392)      E  TWELFTH   AVE  175  S  CJeary. 

Two-story  and  basement  frame  (2) 

fiats. 
Owner — August      Hallgren.      311    Hayes 

St.,  t?an  Francisco. 
Architect — .None. 
Contractor — Fred    Warden.    68    Conconi 

St.,  San  Francisco.  $9000 


DWELLING 

t393)      W  TWENTY-FOURTH   AVE   20i» 

S  Geary.     One-story  and     basement 

frame  dwelUni:- 
0»vner — Frank     W.     Theobald.     490    9th 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Oscar  Thunberg.  678-A  9lh 

-We..  San  Francisco.  »S.*0'» 


FRAME    FLATS 

<39M  W  TWENTIETH  AVE  liO  X 
Clement.  Two-story  and  basement 
frame  (2)   flats. 

Owner — Mary  F.  Fay.  326  19th  Ave.. 
San    Francisco. 

Architect — John  J.  Foley.  770  5th  Are- 
San  Francisco. 

Contractor  —  M,  Fay,  825  19th  Are- 
Ban  Francisco.  $9S0u 
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FRAME  FLATS 

(396)   S'E  BALBOA   AND   SEVEXTH 

Ave.        Two-story      and      basement 

frame   (4)   flats. 
Owner — Orrin   Knox.   624    7th   Ave,   Sa.i 

Francisco. 
Arcliitect — None. 
Day's  work.  $14.00n 


FRAME  FLATS 

(397)  SE  CALIFORNIA  &  TWENTY- 
.  sixth  Ave.  Two-story  and  base- 
ment frame   (4)   flats. 

Owner — Anderson  Bros,  and  Sellman, 
240  Dolores  St.,   San  Francisco. 

Architect — None. 

Day'B  work.  $12,000 


STORE 

(398)      N    MISSION      129-3       W       Ninth. 

Ono-stOry  and  basement   reinfoTced 

concrete  store. 
Owner — J.    H.      Hjul,      830      Monadnock 

Bldg..  San  Francisco. 
Engrlneer — J.    H.    HJul.    850    Monadnock 

Bide.,  San  Francisco. 
Day's   work.  $10,0i)() 


FACTO KY 

(3S'J)  TWENTY-THIRD  AND  MIN- 
nesota.  One-story  brick  shipping 
department    for   factory. 

Owner — The  Fleischmann  Co.  of  Calif.. 
941  Mission  St.,  San  Francisco. 

Architect — W.  G.  Merchant,  806  Ma- 
sonic   Ave..    San    Francisco. 

Contractor — A.  W.  Hansen.  180  Jessie 
St.,  San  Francisco.  $18,0.00 


UNDERTAKING    PARLOR. 

(400)  SE  VALENCIA  AND  STABLi: 
Alley.  Two-story  frame  undortaTc- 
Ing  parlor. 

Owner — J.  C.  O'Connor  Co.,  HumbokU 
Bank  BIdg..  San  Francisco. 

Architect — A.  1.  Coffey,  Humboldt  Bk. 
Bldg.,  San   Francisco. 

Contractor — Barrett  &  Hilp.  918  Har- 
rison  St..   San   Francisco.  $18,000 


■DWELLING 
(401)      W    FORTY-FIRST      AVE      75    N 

CabriUo.     One-story   and   basemen: 
-    frame    dwelling. 
Owner  —  Ercale    Vittorl.    3820    Ml.sslon 

St..  San  Francisco. 
Architect — None. 
Contractor  —  T.   J.   Byrnes,   47    College 

Ave.,   San    Francisco.  $ 


ALTERATIONS 

(402)      NW    GOLDEN    (JATE    AVE    AND 

Larkln.       Erect     plaster    partitions 

and   cement   floors    In    6   stores. 
Owner — White    Lunch    Co.,    122    Keaniv 

St.,   San    Francisco. 
Architect — None. 
Contractor  —  Ostlund   &  Johnson,  1901 

Bryant  St..  San   Francisco.  $750ii 


SHOF 

(403)  S  HOWARD  22.')  W  Fifth.  Onc- 
Btcry  brick  plumbing  f.hop. 

Owner — James  H.  rinkerton  Co..  180 
Jessie  St.,  San  Francl.sco. 

Architect — None 

Contractor — George  VVagntr.  251  Kear- 
ny  &t..  San   ffranclsco.  $12,000 


DWELLING 

(404)  S  SWEP:.NEY  75  K  Morrill.  One- 
story  and  basement  frame  dwell- 
Iner. 

Owner — Chas.  Hoffer,  nt>  Sweeney  St., 
Han  Francisco. 

Arr  hitect — None. 

Contractor  —  Joe  Blum,  212  Hllllman 
St.,    Han    Francisco.  $3100 


RKH1DEN<'K 

(406)    K  SIXTEENTH  AVE  35  N  Ju.lnb 

One-story      and      bnsomcnt      frame 

resldencf . 
<>wner— Harold    A.    Kelirr,    .Mills    Bldir  . 

Han   KmnclMro. 
Architect   —   Milton    Morrison,   716    4I.Mt 

AV«.,  Hun    Kninrlsco. 
Contractor — John     Little,     1035    Lincoln 

Way,  .Man   Krnnclsoo  $5000 


RESIDENCE 

(406)  W  rV\'ENTY-SEVENTn  AVE 
200  N  Geary.  One-story  and  base- 
ment frame  residence. 

Owner — H.  O.  Lindeman,  232  Anza  St.. 
San    Francisco. 

Designer — VV.  R.  Lindeman,  530  Bal- 
boa St.,   San  Francisco. 

Contractor — W.  R.  Lindeman,  530  Bal- 
boa  St..   San    Francisco.  $42t7u 


DWELLINGS 

(407)  \V  TWENTY-SECOND  AVE  150 
and  175  N  Fulton.  Two  two-story 
and   basement    frame   dwellings. 

Owner — A.  V.  Anderson.  395  21st  Ave., 
San   Francisco. 

Architect — None. 

Day's    work.  $5800    each 


APARTMENTS 

(108)  S  WASHINGTON  151  E  Van 
Ness  Ave..  Three-story  and  base- 
ment   frame    (11)    apartments. 

Owner — T.  M.  W.  and  Mary  West.  1244 
Church   St..   S.an   Francisco. 

Architect — Grace  Jewett,  57  Post  St., 
San    Francisco. 

Day's    work.  $30,000 


RRCORDED 

ALTERATIONS 

(409)      N   OAK    150    W    Broderick    W    2:> 
X   N    120.      Moving,   alterations,   ad- 
ditions.      Building     to     be     moved 
from  1324  and  1326  Grove  St. 
Owner — G.  N.  Putney,  1069  Oak  St..  San 

Framcisco. 
Architect — None. 

Contractor — Karl    E.    Lundiiuist    and    t^. 
A.   Olsen,   4009   26th   St.,   San    Fran- 
cisco. 
Filed    Jan.    31,    '22.       Dated    Jan.    3,    '22 

Building   moved    $950 

Foundation  and  rustic  in  place..    400 
Stairs,     porches,     plumbing,     roof 

windows,    plastering   done.  .  .    900 

Completed    and    accepted 460 

20    days   after 300 

TOTAL  COST.  $3,000 
Bond.  surety,  limit,  forfeit,  "none. 
Plans  and  specifications  filed. 


BUILDING 

(410)      S    OCEAN    AVE    51.77    S    CapitOT 
Ave.,  lot  11   blk.   16  Lakevlew.     All 
work  for  a  two-story  frame  build- 
ing. 
Owner — Giuseppe   Baslle,    1027    (Tapitol 

Ave.,  San  Francisco. 
Aichitoct— Thco.      W.      Lenzon,      Hum- 
boldt Bank  Bldg.,  San  Francisco. 
Contractor — Mangels    Bros.,    180    Jessie 

St.,  San  Francisco. 
Filed    Jan.    31.    '22.       Dated    Jan.    3,    '22 

Frame    up    $1,600 

Enclosed  aTid  brown  coated....    1,828 

Completed    and    accepted 1.714 

3fi  davs  after 1.714 

TOTAL  COST,  6.856 
Bond,  $342.*!;  "Sureties.  Jno.  A,  F. 
Stelmke  and  Theresa  Gamnla.  Limit. 
60  days.  Forfeit,  none.  Plans  and 
sncciflcatlons    filed. 


APARTMENT   BUn^DINO 

(411)  S  C.KAKY  137-6  W  ryoavonworlh 
"W  48-9xS  137-6.  All  work  except 
mason  work,  elevator,  wiring, 
plumbing,  painting,  plaster,  heat- 
ing, fire  fsnipcM.  ornaniciitiil  Inni. 
lighting  fixtures  and  shades  for  n 
ClasH  C  apartment  building. 

Owner — M.    Cohn. 

Archltfcl  —  ^''ylv.iln       Srhnnittachor,    'J3:i 

I'ost  St..  San  Francisco. 
IConlrnctor — O.  P.  W.  Jensen. 

Filed    Jan.    81,   '22.       Dated   Jan.    18.   '22 

Monthly   payments    76% 

Usual   35    day* 26% 

TOTAL   COST.    51.440 

llond.  surety,  limit,  forfeit,  none.    Plans 

and    spoclfiriUlnns    filed. 


BUNGALOW 

(412)      W      'I  WENTY-SKVRNTH      AVK 

225  N  Geary  N  ZfixW  120.     All  work 

for  ono-s(ary  bunsalow. 


Owner — H.   O.   Lindeman.   233   Anaa  St., 

•San    Francisco. 
Architect — None. 

Contractor — W.    R.   Lindeman.    520  Bal- 
boa St.,   San   Francisco. 
Filed  Jan.  31,  '22.     Dated  Jan.  16.  '22. 

Frame   up   and    enclosed $1125 

Rough   plastered    1T75 

Completed     112o 

Usual    35    days ii25 

TOTAL  COST.  $4500 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


ALTERATIONS 

(413)     W    -U'EBSTER    75    N    Stitter    N 
66.04XW    100.      Alterations   and   ad- 
ditions  to    three-story   frame    bldg. 
Owner— E.  A.  Brldgford,  519  California 

St.,    San    Francisco. 
Architect — T.   Paterson    Ross.   810  Cali- 
fornia  St..    San   Francisco. 
Contractor — Fred    Miller.     225     Dolores 

St.,    San    Francisco. 
Filed   Ja-n.    31,   '22.       Dated   Jan.   24.   '22 

Ready  for   plaster $1100 

Sta-nding    finish    on 1100 

Completed  and  accepted 1270 

Usual  35  days 1160 

TOTAL  (X>ST.  $4,630 
Bond,  $2315.  Sureties,  F.  E.  Almquist 
and'  P.  J.  Sullivan.  Limit,  fo|-felt. 
none.     Plans  and  specifications  filed. 


FRAME   FLATS 

(415)      S    BALBOA     102-6     E    Sixteenth 

Ave.        Two-story      and      basement 

frame  (2)   flats. 
Owner  —  E.     A.     Janssen.    402     Hearst 

Bldg.,    San   Francisco. 
Architect — None. 
Day's    work,  $6600 


FRAME   FLATS 

(116)      S     CALIFORNIA     31-6     W     20lh 

Ave.  Two-story     and     basemen' 

frame    (2)    flats. 
Owner — David    Leigh.      840    44th      Ave., 

San   Francisco. 
Architect — None. 
Day's  work.  $8000 


MFG.    PLANT 

(417)      MISSION   AND   OTIS.   Two-story 

steel    frame      light      manufacturing 

plant. 
Owner — I'aciHc    Embroidery   Co.,    Room 

912,   no   Sutter  St.,  San   Francisco. 
Architect — .\lbert      W.      Burgren.      110 

Sutter  St.,  San  Francisco. 
Contractor — Dyer  Bros.,  et  al         $50,010 


STORES 

(418)      S    OPARRELL      37-6    E      Jones. 

One-story   and    basement      concre;- 

stores. 
Owner — Walter  H.  Sullivan,  759  PacilU 

Bldg..  San  Francisco. 
Architect— Leo  J.   Devlin,  Pacific  Bldg., 

San  Francisco. 
Contractor — Louis    J.    Cohn.    110    Sutti-r 

St..  Sar.  Francisco.  $9400 


FRAME  PL.VTS 

(421)    W  SIXTEENTH  AVE  200  S  Anz:i 

Two-story  and  basement  frame  (-) 

flats. 
Owner — J.    A.    Donnelly.    579    16th    Avf  . 

San   Francisco. 
Architect — None. 
Contractor — O.    E.     Anderson.    483     15iii 

Ave..  San  Francisco.  $60(11' 


DWELLING 

(422)  W  THIRTY-FOURTH  AVE.  276 
N  Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner — I'arkslde  Realty  Co.,  617 
CrockiT   Bldg.,  San    Francisco. 

Architect— Chas.  F.  Strothoff,  2274  16th 
St.,  San   Francisco. 

Day's  work.  $4000 

DWELLING 

(423)  W  THlRTT-TinnD  AVE.  100 
N  Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner — I'arkslde  Realty  Co,,  617 
Crocker    Bldg.,    San    Francisco, 
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Architect— Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Day's   work.  .$4000 


DWELLINGS 

(424)  W  TWENTY-SEVENTH  AVE. 
150  and  175  N  Geary.  Two  1-story 
and   basement   frame   dwellings. 

Owner — C.  Schwarz.  llin-A  llyrli'  Si.. 
San   Francisco. 

Architect — None. 

Day's    work.  $1800     each 


DWELLING 

(425)      E     TWENTIETH     AVE.     125     N 

Fulton.      One-story    and    basement 

frame   dwelling. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg, 

San  Francisco. 
Architect — None. 
Day's  work.  $3500 


DWELLINGS 

(426)     E    VALDEZ    82,    122    and    162    N 

Greenwood.        Three     1-story     and 

basement  frame  dwelliTigs. 
Owner — Walter  E.  Hansen,  2235  Market 

St.,    San   Francisco. 
Architect — Ida  F.   McCain,   318  Kearay 

St.,    San    Francisco. 
Day's    work.  $4000    each 


DWELLING 

(428)      NW    OAKDALE    200    E    Mendell. 

One-story      and      basement      frame 

dwelling. 
Ownei' — Chas.       T.aylor,     1442      Oakdale 

Ave.,  Sft«  Francisco. 
Architect— None. 
Contractor — P.  H.  Madden,  1527  .ierrold 

Ave.,   San   Francisco.  $28ffO 


RECORDED 

STORE  BUILDING 

(429)     S    OCEAN    AVE.    25    E    Capitol 
Ave.   E   25.88  S  122.6  W  25   N  129.3. 
All  work  for  a  store  building. 
Owner — George   Kluge. 
Architect — None. 
Contractor — Knabenshuh     &     Morrison, 

180   Jessie  St.,  San  Francisco. 
Filed    Feb.    1,    '22.       Dated   Jan.    27,   '22 

Frame  up    $800.00 

Plaster   completed    800.00 

Building  Completed  800.00 

Usual  35   days 817.50 

,  TOTAL  COST,  3217.50 
Bond,  no'me.  Limit,  60  days.  Forfeit, 
plans    and    specifications,    no-ne. 


FRAME    BUILDING 

(430)     S   OCEAN  AVE.   25   W  Mlraraar 

Ave.   N  25.88  S   114.1   B  25  N   107.4. 

All  work  for  frame  building. 
Owner — F.  J.  Straub,  1501  Ocean  Ave., 

San  Francisco. 
Architect — "Walter   H.    Parker,    57    Post 

St.,    San    Francisco. 
Contractor — Knabenshuh    &    Morrison, 

180  Jessie  St.,  San  Francisco. 
Filed   Feb.    1,   '22.      Dated   Dec.    16,  '22 

Monthly  payments   75% 

Usual   35    dajrs 25% 

TOTAL  COST,  $6,755 
Bond,  limit,  forfeit,  wone.  Plans  and 
specifications  filed. 


BUILDING 

(431)      LKLAND    AVE.      All    work    for 

building. 
Owner — Frank    and     Amelia    Rehberg, 

Rutland  St.,  San  Francisco. 
Architect — None. 
Contractor — Jas.    G.    Neish,    627    Sunny- 

sido  Ave.,  San  Francisco. 
Filed  Feb.    1,    '22.       Dated    Feb.    1,    '22 
Frame    up    and   rough   plumb- 
ing in    $562.50 

Roof  finished,  plaster  finished 
and  electric  wiri'ng  rough- 
ed  in    562.50 

Completed   and  accepted 562.50 

Usual    35    days 562.50 

TOTAL  COST,  $2250 
Bond,  none.  Limit,  45  days.  Forfeit, 
ulans   and   specifloations,   none. 


I5AT'IE11Y    .'•/TATION 

f432)      EE    GEARY       AXiX.     SEVENTH 

Ave  E   57-6xS   100.    '^   All   work   for 

one-story      frame    battery      service 

station. 

Owner — Ida  A.    ('ohen.      Hobart  '  Bldg.. 

San   Franci.scc. 
Architect — H.   C.    Bauniann.    251    Kearny 

St.,  San   FranciHCo. 
Contractor — Fred  L.  Han.sen,  2.'>1   Ki-ar- 

ny  St.,  San  Francsico. 
Filed  Feb.    1,  '22.      Dated  Jan.   18,  '22. 

Frame-    up     $1750 

Hoof  on   and  exterior  finished..    1750 

Completed    and    accepted 175') 

U.sual    3.'.    days.. 175?) 

TOTAL  COST.  17000 
Bond,  ii3750.  Sureti<^;s,  Ella  i\I.  Hansen 
and  A.  H.  Lustig.  Limit,  90  days.  For- 
ffiit,  $10.     I'lans  and  specification.s  fllffi. 


FRAME   FLATS 

(433)      W        TWENTY-SECOND       AVE 

125  and  150  S  .Anza.     All  work  for 

two      two-story      frame      bullding.s 

(flats). 

Owner — Wm.     Klute,     489     Haight     iSi., 

San  Francisco. 
Architect — None. 
Contrat-.tor — Meyer     Bros.,     5325    Gea.-y 

St.,   San   Francisco. 
Filed  Feb.  1,  '22.     Dated  Jan.  24,  '22. 

Frame     up     $450-0 

Brown    coated    4?00 

Completed     . 4ff00 

Usual    35    days 45(m 

TOTAL  COST,  $18,000 
Bond,  none.  Limit,  9C  days.  Forfeit, 
plans  and  .speciflcations,  none. 


PAINTING 

(434)      NE    NEW    MONTGOMERY    ANI> 
Mission.      Painting  and   tinting     on 
Crosley   lluilding. 
Owner — A.    Aronson,   L.   Metzgcr  and   L. 

Schoenberg. 
Architect   —  Mel.    I.   Schwartz,    Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor — J.   St.      Denis     &  Co.,      1045 

Sutter  St..   San   Francisco. 
Filed  Feb.   1,   '22.     Dated  Jan.   17.   '22. 
5th    and    6th    floors    completed ..  $1500 

4th    floor    completed 1500 

Srd    floor    completed loUO 

Completed    and    accepted 15TR' 

Usual  35  days 1500 

TOTAL  COST,  $7T0O 
Bond,  none.  Limit,  60  days.  Forfeit, 
plans  and  specifications,   none. 


FRAME    FATS 

(435)  W  EIGHTEENTH  AVE  225  N 
Cabrillo.  Two-story  and  basement 
frame   (2)   Hats. 

Owner — A.  Cohen  and  Sid  Spearin,  5o3 
Bryant   St.,   San    Francisco. 

Architect — W.  L.  Schmolle,  40  Mont- 
gomery St.,  San  Francisco. 

Day's   work.  $10,000 


DWELLING 

(438)  S  TWENTY-FIRST  24  W  Dia- 
mond. Two-stoiy  and  basement 
frame  dwelling. 

Owner — .loe  Fochi.  4105  21st  St..  San 
Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
1053   M..%.RKET   ST. 

Phone  Market  891     Sian  Francisco 


Architfct — .Von*' 
Day's  work. 


J4'.<." 


RESIDENCE 

n.i9>      S      TERRACE      PRIVE    16^      \V 

•Santa    Clara    Ave.      Two-'itory''  ani.' 

Itas-'ement  frame  rr-.>«ld<ncc.         * 
Owner — R.    I>.    Hickman,    278    Pdst.  flff^ 

•San    Fr.inclsco.  .    .  '.    •■•<  : 

Architect — J.    K.   Ballanti.ie.    27i      Po»t 

St.,  San  Francisco.  ,    ,'  *'■  ';J' 

fortrHctor — Mangel.-<    Bros..    4792    ift*- 

.slon  St..  San  Francisco.  $40n<i 


KKCORUI.D 

I'U.NGALOVV 

f442>  \V  SEVK.XTEE.VTll  A\K  Zlo  S 
Fulton  25x1^0.  All  work  except 
patented  chimneys,  pluml>ing,  finish 
hardware,  shades  and  lighting  fix- 
tures for  six-room  frame  bungalow 
Owner — A.  M.  McLean,  761  J  7th  ^ve.. 
San   Francisco.  ..,.  ^-.i 

Architect — None. 
Contractor — It.    A.    McLean,    180    J'e^kift 

St.,  San   Francisco. 
Filed   Feb.  2.   '22.     Dated  Jan.   30,  '22. 

Frame    up     |lJOo 

Brown   coated    iZ&o 

Completed 1200 

Usual    35    days 1200 

TOTAL  COST,  $48UO 
Bond,  none.  l..imit,  90  days.  Forfeii. 
none.     Plans  and  speciflcations  filed. 


DWELLING 

(443)      N  GREEN  117-6  E  Steiner  E  2.1 
xN   137-6.      All    work   for   two-story 
and  basement  frame  dwelling. 
Owner  —  Marie    Hoffmann.    22fi4    Green 

St.   Ban  Francisco. 
Architect — Chas.       F.       Strothotf,       227! 

15th   St.,   San   Francisco. 
Contractor — Wilson       &       Benson,       3Iti 

Ashton  Ave.,  San  Francisco. 
Filed  Feb.  2.  '22.     Dated  Feb.   1,  "22. 

Frame    up     $2059 

Brown   coated    2059 

Completed    and    accepted 2059 

Usual    35    days 2059 

TOTAL  COST.  $8i36 
Bond,  $4118.  Sureties,  E.  T.  Peterson 
and  Chas.  Monson.  Limit.  90  days. 
Forfeli.  none.  Plans  and  speclflcationb 
flied. 


DWELLINGS 

(444)  E  TWEXTV-THTRD  AVE  I'G'i. 
275,  300  and  325  N  Fulton.  .A.I.' 
work  for  four  eight-room  dv/cUings 

Owner — Jonathan     Anderson,     423     16th 

.■\ve.,   San    Francisco. 
Architect — None. 

(Contractor — Meyer  Bros.,  5S26''.OeRry 
St.,  .San  Francisco.  .     ,    , 

Filed   Feb.   2.  '22.     Dated  Jan.   19,  '22. 

Frames    up     I563&.&0 

Brown    coated    , 5636.50 

Completed     6636.50 

Usual    35    days 563b'.50 

TOT.AL  COST.  $22.546.0;> 
Bond,  none.  Limit.  90  days.  Forfeit, 
plans   and    speciflcations,    none. 

ALTERATIONS 

(445)  SW  LARKlN  .\ND  CEDAU  30\ 
80.  Alterations  and  additions  to 
two-story  and  basement  Class  C 
building. 

Owner — Mrs.    R.   C.   Tucker. 

Architect  —  Andrew   H.    Knoll,    Hearst 

Bldg.,  San  Francisco, 
e'ontractor — P.  J.  Lynch  &  J.  A.  Bryant 

1352    11th   Ave..   San   Francisco. 
Filed  Feb.   2,   '22.      Dated  Jan.   26,  '22. 
On   1st  and   15th  of  each  month     7&t; 

Usual    35    days jS^r 

TOTAL  COST",  $2915 
Bond.  none.  Limit,  without  del.iy. 
Forfeit,  none.  Plans  and  specificatfons 
filed. 


BUILDING 

(446)  NE  GUERRERO  AND  ClA^TOS 
Park  N  21xE  90.  All  work  excapt 
electrical  work,  livhtlnff  flzturAO. 
finish  hard\\  are,  wall  paper  and 
window  shades  for  a  one-story  and 
basement    frame    building'. 


^4 
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Owner — Christina    Gock,    127    Guerrero 

St.,    San    Francisco. 
Architect — Albert     Schroepfer,     Nevada 

Bank   Bldg.,  San   Francisco. 
Contractor — Mager    Bros.,    2448    Bryant 

St.,    San    Francisco. 
Piled    Feb.    2,    '22.       Dated    Feb.    2,    '22 

Frame    up     $1600 

Brown  coated    1165 

Completed  and  accepted 1600 

Usual  35  days 1600 

TOTAL  COST,  $4765 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


STORE    AND    FLATS 

(447)      XK     TWEXTY-SIXTH     A\'E     & 

Geary  E  34-lxN   100.     All  work  for 

a    two-story    and    basement    frame 

building   (store  and  flats). 

Owner — I'..     HTnrott>.    ClcMry    and    26lh 

Ave.,  San  Francisco. 
Architect — Milton      W.      Morrison,      716 

41st  Ave.,  San  Francisco. 
Contractor — Meyer    Bros.,     5326     Geary 

St..    San    Francisco. 
Filed    Feb.    2,    '22.      Dated   Jan.    28,   '22 

Rougrh    frame   up $3454 

Rough  plaster  and  roof  on 3454 

Completed    and    accepted 3454 

U.sual    35    days 3455 

TOTAL  COST,  $13,817 
Bond.  none.  Limit,  90  days  after  Feb. 
6.  Forfeit,  none.  Plans  and  specifi- 
cations,  none. 


THEATRE 

(448)      F.    CAfl^RC)       100    S    ITlh    S    99-i> 

E    80    S    75-3    E    68    N    175    E    148. 

Galvanized    iron    and    sheet    metal 

work    for    New    Castro    Theatre. 

Owner — Nasser   Bros. 

Architect — Timothy    L.    Pflueger,    Lick 

Bldg.,  San  Francisco. 
Contractor — C.    S.    Amsler,    as    Amsler 
Sheet    Metal    Works,    25    Shotwell 
St..    San    Francisco. 
Filed    Feb.    2,    '22.       Dated   Dec.    31,   '21 

Monthly    payments     75% 

U»ual   86   days 25% 

TOTAL  COST,  $1560 
Bond^  none.  Limit,  as  soon  as  neces- 
sary. Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(449)      CARPENTER,      MILL,      ROUGH 
hardware,    dampprooflng   and    com- 
position   borders    on   above. 
Contractor — Louis    .1    Cohn.    110    Suttt-r 

St.,    Sap    Krancl.'^co. 
Filed    Feb.    2,    '22.       Dated    Jan.    23,    '22 

Monthly   payments    75% 

Usual    35    days 25% 

TOTAL  COST,  $8640 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


FLATS 

(450)      E   TWENTY-FOrUTH    AVE    22-^ 
N   Clement    N    25xK    120.      All    work 
for   two-atory  frame   (lal   building. 
Owncj — Mary    Hiihanks. 
Archltert— A.    M.    llarfly,    6217    Califor- 
nia St..  San   KranrlHco. 
Contractor— A.  M.   Hardy,   6217  Califor- 
nia St..  .San    FranclHPo. 
Filed    Feb.    2,    '22.      Dat<d    Fob.    1,   '22. 

Frame     up     yaiti 

Urown    coated     ^^15 

Completed      2873 

Usual    35    dnyw 2875 

TOTAL  roST.  $11. .100 
Bond,  none.  Limit.  Km  days  after  Feb. 
e.  ^orfeH,  none.  I'laiiH  :ip.d  Bpeclfict- 
tjons  mod 


COMPLETION  NOTICES 


■AFf  rnAKCinco  rouwrr 


Uecordnd  Arrepted 

Feb.      I,      1»22-    NW     I'NUIS     250     SW 

Ituly    Ave.   SW    25xN\V    100    ptn    blk 

Jl  K«col   Hd   AHun.     J    W.   WrlRht  & 

Hons    Inv    Co,    to    J     <;    LlltlcpttK*' 

Jjin.    20,    l'.»22 


Feb.  1,  1922— E  ELEVENTH  AVE  250 
S  California.  J.  T.  Anderson  to 
Theodore  C  and  Rollin  E  Meyer.. 
Jan.   30,    1922 

Feb.  1.  1922 — S  EMarket  100  E  4th 
S  170xE  50.  Humboldt  Svgs  Bk  to 
Brockhage  Foley  Green,  California 
Artistic  Metal  and  "Wire  Wks  and 
J  E  Bach  Co Jan.  26,  1922 

Feb.  1,  1922 — N  GREEX  101-2  E  Lyon 
E  32  X  50  W  3-S  X  75  W  28-4  S  125 
to  beg,  Xo  2S60  Green.  Mrs.  Al- 
fred J  Rich  Jr  or  HeleTi  D  Rich  to 
Carl   Jess Jan.   31,   1922 

Feb.  1,  1922 — W  ASHBURY  133-4  S 
Grove.  VV  L  Hemminga  to  whom 
it   may  concern Feb.   1.    1922 

Jan.  31,  1922 — W  THIRTY-FIRST 
AVE  200  X  Clement.  Geo  W  Wit- 
bech  to  whom  it  may  concern.... 
Dec.   23,   1921 

Jan.  31,  1922— SE  BALBOA  and  21st 
Ave  S  25  E  82  S  75  W  82  N  75. 
Andrew  V  Anderson  to  whom  it 
may  concern Jan.  31,  1922 

Jan.  31,  1922— SW  SCOTT  AND  TURK 
'W  27x50.  R.  F.  Morgan  to  L.  Solo- 
mon  Jan.    26,    1922 

Ja-n.  31,  1922— NW  MISSION  on  N 
Silver  Ave  and  on  SE  Lisbon. 
Hebrew  Home  for  Agi-d  Disabltu 
to    R  W   Moiler Jan.    13.    1922 

Jan.  31,  1922 — E  FILLMORE  25  S 
Grove  S  27-6xE  100.  S  F  and  NelFie 
Thomas  to  whom  it  may  concern 
Jan.     25,     1922 

Jan.  31,  1922— S  GEARY  137-6  W 
Mason  S  106xW  137-6.  Curran 
Theater  Co.  to  Central  Iron  Works 
Jan.    30,    1922 

Jan.  26,  1922— W  WESTWOOD  DRIVE 
20  N  Lot  7  Blk  3174  S  45  N  82''  51' 
26"  W  95  N  42.836  S  84°  09'  46"  E  95 
Pti.  Lots  6  and  7  Blk  3174,  West- 
wood  Park.  G  Massagli  &  Co  vs 
Louis    A    Bauer    $359.91 

Jan.  26,  1922— S  BUSH  80  W  Polk  W 
30xS  (;0.  J  E  Higglns  Lumber  Co 
vs  Harry  J  King  and  Bos.sic  King. 
Wm  O  Snell  (as  San  Francisco 
Hardwood   Floor  Co) $66 

Jan.  :iO.  1922 — NO.  811  CLAY.  Leong 
Kow  and  D  G  Chan  to  D  W  Ross.  . 
Jan.   28,    1922 

Jan  28.  192*2 — E  TWENTY-FIRST  AV 
250  N  Geary  N  25xE  120.  Joseph  J 
B.-irrett   to  whom   it   may  concern.. — 

Jan.  28.  1922— W  FOURTEIOXTH  AV 
57  N  Halboa  N  35xW  100.  Dr.  Mor- 
ton IKoTt  to  Allen  &  Co.  .Jan.  17.  1922 

Jan.  28,  1922— NW  CALIFORNIA  <t 
Huchanan  W  34-4  M:xN  132-6.  Chas 
K  lllggins  to  whom  it  may  con- 
cern  Jan.     27,     1922 

Jan.  28,  1922— SE  EIGHTEENTH  AV 
and  Anza.  Sol  F  Meyer  to  Emit 
Nelson Jan.    27.    1922 

Jan.  '28,  192;b— S  CLEMENT  100  W 
Tenth  Ave  S  50  W  20  S  50  W  30  N 
ICO  K  50.  H  F  Kamaociotti  to 
LoulK  Fontanolla  and  Mark  Teza.  .  . 
Jan.     25.     1922 

Jan.  26,  1922— S  SUTTER  144  W 
Powell  W  44-3  X  S  137-6.  A.  F. 
Rousseau  to  whom  it  may  concern 
Jan.    26.    1922 

Jan.  27.  1922— SW  MONTCO.MRKY  \- 
Bu.sh  W  60xS  68-9.  Crorker  Estate 
Co  to  Frederick  W  Snook  Co. 
Jo.qpph  Mtislo  Sons-Keen.iM  Co. 
I'nlice  Hardwase  Co  and  C  B  Sovlg 
Jan.    24,    1922 

Jan.  27,  1922— W  DIVISAOKUO  25  S 
Eddy  25x100.  H  J  Lyons  to  W 
Lovell    Jail     26,    1922 

Jan.  27,  1922— S  EIOHTKRNTH  AVE 
29-11  W  Clement  50x90.  Voorhlen 
Nrwmnn  Co  to  whom  It  may  con- 
corn Jnn      26,     1922 

Jan.  27.  1922— K^  BALBOA  32-6  K 
17lh  Ave.  Dr  F  A  Onwlbornc  to 
whom    It    may   ronrorn      Jnn.    27,    1922 

Jan.  27.  1922— W  FOUTIETM  AVE 
so,  105  nnd  130  N  Geary.  n<»or»r<< 
A  Her  tram  to  Theodore  G  Meyer 
and   nollln   K  Meyer.  ..  .Jan.   26,    1922 


Jan.  27.  1922— N  GEARY  57-6  W  27th 
Ave.  Nathaniel  Thompson  to 
Theodore  G  and  Rollin  E  Meyer.. 
Jan.     27.     1922 

Jan.  27.  1922 — E  TWEXTY-XINTH 
Ave  175  S  Clement.  Rector  or 
Wardens  of  St.  Peter's  Church  by 
X'athaniel  Thompson  Sr.,  Warden 
to  Theodore  G  and  Rollin  E  Meyer 
Jan.     26,     1922 

Jan.  27,  1922 — N  GROVE  110  E  Gouffh 
55x68-9  (machine  shop  building). 
Sarah  Michaels  to  Morrow  &  Gar- 
ren  and  J  Johnson Jan.   25,  1922 


LIENS  FILED 


SAN     FKANCISCO    COUNTY 


Recorded  Amount 

Feb.  2.  1922— W  WESTWOOD  DRIVE 
203  N  Elmwood  Waj  N  40  W  95  S 
38.077  E  95  Ptn  Lots  7  and  8  Blk 
3174,  Westwood  Park.  H  C  Corby 
vs   L   A    Bauer $97.87 

Jan.  31.  1922 — O  L  BLK  bded  on  E  by 
21st  Ave  N  by  22nd  Ave  W  by 
^'■ioente  .'ind  S  bv  Wawona.  Em- 
pire Planing  Mill,  $650;  Sa-n  Fran- 
cisco Lumber  Co.,  $328.77  vs.  Gaston 
Pene,  Hiram  B  Cook  Jr  and  Nancy 
G   Cook    

Jan.  V.O.  1922— PTN  LOTS  6  AND  7 
Blk  3174  Westwood  Park  described 
as  W  Westwood  Drive  dist  N  20 
from  N  line  Lot  7  Blk  3174  along 
W  Westwood  Drive  S  45  N  82°  51' 
26"  W  95  to  a  pt  on  W  line  Lot  7 
and  dist  S  23.798  from  S  line  Lot  6 
Blk  3174  th  along  W  line  Lots  7  and 
6  N  42.836  S  84°  09'  46"  E  95  to  beg. 
Robert  H  Smith,  $550;  Edw  E  Mad- 
den. $12o.50  vs  Louis  A  and  Lucy 
Hauei-      

Jan.  31,  1922— SE  FAIR  AVE  AND 
Coleridge  S  39-SxE  122-6.  The 
Greater  City  Lumber  Co  vs  John 
Schulz   and   Lottie   Birrell $59.40 

Jan.  31.  1922— NW  DIVISADERO  & 
Grove  52-6xW  90.  Roy  Murray  vs 
D  Serensky  and  Ignatius  McHugh 
$216 

Jan.    27.    1922— PTN    LOTS    6    AND    7 
Elk    3174.      Westwood    Park     as    W. 
Westwood   Drive   20  N   from  N  line     i 
Lot   7    Blk    3174    running   th   alg   W 
Westwood   Drive  S  45  N  82°  51'  26" 
W   95    to   Pt   on   W    line   Lot    7   ami 
dist  S  23.798   from  S  line  Lot  6  Blk 
3174  running  tli  alg  AV   line  Lots  7     | 
nnd  6  X  42.836  S  84°   09'  46"  E  9!T  to 
beg.      Reinh.irt    Lumber   &    Planing 
Mill  Co   vs  Lucy     Bauer  and     L  A 
Bauer     $866.87 


RELEASE  OF  LIENS 


SAN  FRANCISCO  OOVNTT 


Recorded  Amount 

Jan.  30.  1922- W  DOLORES  2C-6  X 
28th  N  25xW  100.  Greater  City 
Lumber   Co    to   Ch.is   T   and    Emilia 

Zambruno     

Jan.  :0,  l!t22— E  BAKT<:R  oB  S  Turk  S 
27-fixW  113.  C  L  Harroll  to  Mary 
.\    Feaheny   


Notice  of  Non-Responsibility 

SAN  FRANCISCO   COUWTT 


Fob.  2.  1922— NW  Tl  UK  \-  TAVLOU 
38x84  on  Turk.  Julius  H  Berghrai- 
ser  Rs  to  lini)roveinfnta  on  prop- 
erly      

Feb.  2.  1922— S  SUTTER  SR  W  T.nylor 
W  75-9  S  80  E  0-4  S  57-ti  10  22-n  N 
37-6  E  52-6  X  lOn  Ilnrry  B  Allen 
as   to    InipTcivrnii'Tit s   on    property.. 

Feb.  1,  1922— NW  CHENEUY  350  NH 
Whitney  NE  25-S>4  NW  127.04  S 
27,36  SE  103.  Stephen  .\  Byrne  as 
111   Improvemnits  on    property 

Feb,  I.  1922 -NO  80  lODDV.  NE  Cor. 
l*:ddy  nnd  Mason.  W  V  Hollenar- 
bery  nnd  U  L  Wolden  ns  to  Im- 
provements   on     property 


Saturday,     February     4,     1022 
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BUILDINO  CONTRACTS 


AliAMEDA     COUNTY 

$2^00   ana 

Over   Reported 

The    following' 

is    an    index    fc 

>r    the 

contracts  for   this   issue. 

No. 

Owner 

Contractor 

Amt. 

366 

Saroni 

Pond 

10000 

367 

Field 

Owner 

4000 

368 

Larmer 

Owner 

5500 

369 

Collier 

Spe'nce 

9900 

370 

Chamberlain 

Burhn 

4000 

371 

Gregory 

Barnett 

20000 

372 

Breed 

Constable 

6500 

373 

Marquis 

Owner 

7000 

374 

Price 

Owner 

4000 

375 

Nelson 

Owner 

5000 

376 

Hills 

Dingwell 

1500 

379 

Dean 

Owner 

3600 

381 

Chesmey 

Owner 

17000 

383 

Knape 

Owner 

2500 

386 

Shultz 

Larmer 

5630 

387 

Steiner 

Tollefsen 

5500 

388 

Hancock 

Burke 

389 

S.   P. 

Mowat 

5886 

390 

California 

Owner 

3900 

391 

Isaacs 

Owner 

3750 

392 

Same 

Same 

3750 

393 

Same 

Same 

75no 

394 

Butler 

Matteson 

32(70 

395 

Smith 

Matteson 

3500 

396 

Leonard 

Burrell 

16000 

397 

iiouzit 

Linsley 

2500 

399 

Steinan 

Tollefsen 

48."0 

400 

Breed 

Constable 

8500 

401 

Hanl<5y 

Hankoy 

4500 

402 

Porter 

McCullough 

4250 

404 

Weston 

Owner 

40U0 

406 

Leberes 

Silva 

2500 

407 

Drig-grs 

Damgard 

1000 

408 

DeJong 

Owner 

2500 

409 

Hassler 

California 

10500 

410 

Tambetta 

Roust 

3400 

411 

Tambetta 

Roust 

2700 

414 

Lapham 

Ripple 

3950 

416 

Dewell 

Livingston 

3924 

417 

Dahl 

Hendrickson 

3350 

418 

Anderson 

Owner 

3000 

419 

SimmoTid.s 

Owner 

400(1 

420 

Lawton 

Bowers 

3000 

422 

Short 

Short 

600(1 

423 

Wolfkie; 

Owner 

.'iorn'i 

420 

Anderson 

Owner 

27  0(1 

426 

Deuble 

Owner 

lOOtKJ 

427 

Students 

Barrett 

5!5S5r 

428 

bcheelinc 

Nelson 

16980 

429 

Mohnty 

Rose 

I04UU 

432 

Brazier 

Owner 

2500 

434 

Texdahl 

Owner 

27iMi 

435 

Conant 

Conant 

9000 

436 

Lawton 

Owner 

4500 

43S 

MoGee 

Jones 

3800 

439 

Hauer 

Cushman 

2500 

440 

Pfaendtner 

Owner 

3500 

441 

Healy 

Owner 

3000 

442 

Wallace 

Ownci- 

3000 

443 

Nelson 

Johnson 

4500 

444 

Borchard 

Wieben 

4000 

445 

Bridge 

Bridge 

3500 

447 

Wieben 

Owner 

7000 

i'iH 

Herman 

Perry 

8000 

449 

Ames 

.      Blucher 

6825 

450 

Marccfsky 

Marceffaky 

4^JU0 

451 

Reichel 

Fish 

10500 

453 

Henderson 

Owner 

4000 

454 

Johnson 

Owner 

5000 

455 

Ninekirk 

Owner 

3500 

4r)(i 

Schworin 

Morris 

;i:)00 

457 

Same 

Same 

3.)0o 

458 

Eichlcr 

Owner 

10000 

45y 

Hufschmidt 

Healy 

obOO 

461 

Dolan 

Owner 

3000 

462 

Whalin 

Owner 

3o00 

463 

Nunes 

Sydes 

2000 

404 

Helms 

Owner 

3500 

466 

McMuUen 

Narbet 

12000 

46'j 

Greenhood 

Owner 

30  JO 

PERMITS 

DWELLING 

(366)      A&HMON     NEAR     LA      SALLE, 

Piedmont.  Two  -  story       8-room 

dwelling. 
Owner — Louis   Saroni,    422   Battery   St,, 

San  Francisco. 
Architect — None. 


Contractor— C.  P.  Pond,  1162  Ashmount 
Ave.,    Oakland.  $10,000 

DWELLING 

(367)  CAMBRIDGE  WAY,  Piedmont. 
One    and    one-half    story    dwelling. 

OwTier — John  Field,  588  63rd  St.,  Pied- 
mont. 

Architect — None. 

Contractor — C.  P.  Pond,  1162  Ashmount 
Ave.,   Oakland.  •  i       . 


DWELLING 

(368)      HIGHLAND      AVE.,      Piedmont. 

Two     and     one-half     story     frame 

dwelling. 
Owner — E.    W.    Larmer,    470    Boulevard 

Way,  Berkeley. 
Architect — None. 
Day's   work.  $5500 


DWELLING 

(369)      PASLA    AVE.    near    Park    Way, 

Piedmont.         Three  -  story       frame 

dwelling. 
Owner — F.   S.   Collier,    2116   Central   St.. 

Alameda. 
Architect — None. 
Contractor — A.    T.    Spencer,    641    Taylor 

St.,    Alameda.  $9900 


DWELLING 

(370)      RAMONA  AVE..   Piedmont.    One 
and  one-half  story  frame  dwelling. 
Owner — R.   II.  Chamberlain,  Oakland. 
Architect — None. 
Contractor — L.  H.  Burhn.  $4000 


RESIDENCE 

(371)  SEA  VIEW  AND  LI.VCOLN. 
Piedmont.  Three-story  frame  resi- 
dence. 

Owner — Dr.  W.  A.  Gregory,  11  Eton 
Court,    Piedmont. 

Architect — F.  H.  Slocombe,  First  Sav- 
ings   Bank    Bldg.,    Oakland. 

Contractor — H.  M.  Barnett,  691  Wesley 
Ave.,   Oakland.  $20,000 


DWELLING 

(372)       WILD  WOOD     AVE.,     Piedmont. 

Three-story   frame    dwelling. 
Owner — Breed     &     Bancroft,     Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
Architect — None. 
Contractor — W.       C.       Constable,       3306 

School  St.,  Oakland.  $65n0 


DWELLINGS 
(373)      NO.     1107     COLUSA     AND     191S 

Eldorado,    Berkeley.      Two    1-story 

6-room  dwellings. 
Owner — P.  E.  Marquis,   1023  Oxford  St., 

Berkeley. 
Architect — None. 
Day's  work.  $3500  each 


DWELLING 

(374)      NO.     1747     MADERA.     Berkeley. 

One-story    6-room    dwelling. 
Owner — Raymond  D.  Price,   1734  Tacoma 

Ave.,  Berkeley. 
Architect — None. 
Day's  work.  $4000 


DWELLING 

(375)     NO.  1211  MONTEREY,  Berkeley. 

One-story    5-room    dwelling. 
Owner— O.     E.    Nelson,     2634    Highland 

Ave.,  Berkeley. 
Architect — None. 
Day's   work.  $5000 


DWELLING 

(379)      N     EAST     THIRTY-THIRD     150 

E    13th    Ave..    Oakland.      One-story 

5-room    dwelling. 
Owner — Dean    &    Cook.    3571    Fruitvale 

Ave.,  Oakland. 
Architect — None. 
Day's   work.  $3600 


APARTMENTS 

(381)      SE     KINGSLEY     AND     EXCEL- 

sior  Ave.,  Oakland.     Two-story  24- 

room    apartments. 
Owner — W.     E.     McChesney,     1315     San 

Luis  Ave.,  Oakland. 
Architect — None, 
Pay's   worH.  $17,000 


DWELLING 

(383)      EAST    ONE-HUNDRED    SIXTH 

Ave.    60    N    Horteuse    St.'.    Oakland. 

One-story   4-room   dwelling. 
OwtK-r- ThoH.    Knape,    Haywards,    Cal. 
Architect — None. 
Day's    woTk.  12500 


STORES 

'386)      W     TELEGRAPH    AVE.     100    N 

25th,     Oakla-nd.       One-story     brick 

stores. 
<jwner — J.  L.  Shultz. 
Architect — None. 

Contractor — Edw.   Larmer,   90   Falrview 
St.,    Oakland.  $5630 


DWELLING 

f3S7)      S   SANTA    RAY   AVE.    51    E   Cal- 

mar,    Oakland.      One-story    8-rooin 

dwelling. 
Owner — Charles    Steinan,    831    Chestnut 

St.,  Oakland. 
Architect — None. 
Contractor — H.    C.    Tollefsen,    836   Mead 

Ave.,    Oakland.  $5500 


GRADING 

(388)        NE        TWENTY-THIRD        AND 

Valdez.  Oakland.     CleaTt  and  grade 

lot. 
Jwner— V.   A.    Hancock.    Oakland. 
Architect — None. 

Contractor — Leroy   Burke,    Oakland. 
Filed    Jan.    27,    "22.       Dated   Jan.   23,    '22 
liond,      surety,      none.        Limit,     Mar    7. 
Forfeit,  none.     Plans  and  specifications 
filed. 

NOTE — Contractor  gets  material  now 
on   lot  as  paymeTit. 


INSTALL    REFRIGERATOR 
(Z^'j)      WEST    OAKLAND.      Install    re- 
frigerator  in   Commissary   Bldg. 
Owner — Southern    Pacific    Company. 
Architect — None. 

Contractor — J.    Mowat    (Mowat    Refri- 
gerator   Co.),    25    Oak    Grove,    San 
Francisco. 
Filed   Jan.    27,   '22.       Dated   Jan.    14,   '22 

Monthly  payments    75% 

Usual    35    days 25% 

TOTAL  COST,  $5886 
Bond,  $4,414.  Surety,  Fidelity  and  De- 
posit Co.  Limit,  45  days.  Forfeit, 
none.      Plans   and  specifications  filed. 


PLANING  MILL 

(3"jO)  FOOT  KIRKHAM,  Oakland.  One- 
story  planing  mill. 

Owner — California  and  Oregon  Lumber 
Co.,    premises. 

Architect — None. 

Day's  work.  $3900 


DWELLING 

f391)  S  BREST  38  E  Fleming,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — Harry  W.  Isaacs,  2800  Modesto 
Ave.,  Oakland. 

Architect — None. 

Day's   work.  $3750 


DWELLING 

(392)  &  MODESTO  AVE.  360  E  Flem- 
ing. Oakland.  One-story  5-room 
dwellingr. 

Owner — Harry  W.  Isaacs.  2S00  Modesto 
Ave..   Oakland. 

Architect — None. 

Day's  work.  $3750 


DWELLINGS 

(393)      N     MODESTO     AVE.     36.     600     E 
,  Fleming.     Oakland.       Two     l-story 
friinie    dwellings. 
Owner— Harry  W.   Isaacs.  2800  Modesto 

Ave.,  Oakland. 
Architect — None. 
D.^ys    work.  $3750    each 


DWELLI.VO 

(304)      W  CHAMPION  125  N  NIcol.  Oak- 

!.ind.      Onc-stor>'    5-room   dwelling:. 
Owner — J.  F.  Butler.  San   Francisco. 
Architect — None. 
Contractor — E.       T.       Matterson,       2484 

Damuth  St.,   Oakland  $3200 


L 
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e-.P  WELLING 

(395)     E    CHAMPION    125    S    Pleasant 
Ave..    Oakland.      One-story    5-room 
dwelling  and   garage. 
Owner — 2J:.    J.   Smith, 
-.y  Architect — None. 

Contractor — E.    T.    Mattesen,    2434    Da- 
muth  St.,  Oakland.  $3500 


v-^i 


DWELLINGS 

(396)  N   PARK    BLVD.    34,   69,   104   and 
.  ..   _  139    E    Spruce,    Oakland.      Four    1- 

Story    5-room   dwellings. 
Owner — E.     B.    Leonard,     5S9    Kenmore 

St..    Oakland. 
Architect — C.   N.   Burrell,  First  Savings 
V  .Bank    Bldg..    Oakland, 

'pay's    work.  $4000    each 

DWELLING.. 

(397)  E    NINETY-EIGHTH    AVE.     150 
,.'■   vN- Plymouth     St.,     Oakland.       One- 

■  3tory  5-room  dwelling. 
Owner^ — .\.   F.  Souza,  San    Leandro. 
Architect — None. 

Contractor — L.  A.  Linsley,  San  Leandro. 

$2600 


1  )WELLING 

(:!99)      LOT46BLKC   Piedmont  Heights 
Addition,       Oakland.  One-story 

,  frame  dwelling. 
Owner — Charles    Steinan,    831    Chestnut 

St.,  Oakland. 
Architect — None. 
Contractor — H.    C.    Tollefsen,    836    Mead 

Ave.,  Oakland. 
Filed    Ja-n.    27,    '22.       Dated    .Tan.    26,    '22 

Owner  pays  bills 

TOTAL  COST,  $4850 
Bond,  surety,  none.  Limit,  90  days 
after  Jan.  30.  Forfeit,  $8.00  per  day. 
Plans  and  speciflcations  filed. 


DWELLING 

•^'(400)      WILDWOOD       AVE.,     Piedmont. 
Two-story   frame   dwelling. 
Owner — Breed  &  Bancroft,  Oakland  Bk. 
of  Havings  P.ldg..  Oakland. 
'   ''.\r<*nitcct — .None. 

'•  Contractor  -\V.       (".       Con.slable,       3306 
School   .St..   Oakland,  $8500 


DWELLING 

(401)      EL    CEKHITO    AVE..    Piedmont. 

One       and       onc-half-story       frame 

divellint:. 
Owner — Mr.s.    K.   E.   Hankey. 
A I  chit  eel — None. 
Contractor — L.     E.     Hankiy.     1048     48tli 

St..  Oakland  $4^0(1 


DWElJvl.Nt; 

(40a)      NO.       6I(t      COLL'SA,       Berkeley. 

•.  One-story  ."i-room  dwelling. 
Owrvcr— I'orier  &  McConiiel. 
.\r<hlt»'ct — None. 

I'ontractor — H.  Mc<"u11ouk1i  &  Son.   1641 
Allston   Way.  Berkeley.  $4250 


D\VELL1N(; 

(404)      NO.    1945    HOPKINK'      ST.,      Ber- 
keley.    One-story  5-room  dwelling. 
0\vne<l — John    O.    Wenton.    1731    Dwight 
I  Wny.  B<'rk«l<'y. 

Ari'hitect— Nont-. 
wi    I  Day's  work.  $4<i(io 


DWKLLINC. 

(106)      S     K.\ST      SiXTKK.NTH      160      E 

22n(l    Av<'  ,    Uaklund.      One-story    5- 

room     dwelling, 
owner — George     LebereH,     ;;215     E-lltli 

St.,  Oakland. 
Architect — None. 
Contractor — J.     1'.    Sllvn,     870    46th    St  . 

Oakland.  $2600 


I'WKLLING 

HOR)  W  EASTMAN  AVE.  70  N  Allen- 
dale, Dnkliind.  Ono-story  4-rooni 
dwellfng. 

Owner— Louis  DoJonK.  2629  Orange 
Avr..  Oakland. 

Archltrct — None. 

Day'a    work  IS600 


APARTMENTS 

(409)  N  FORTY-FOURTH  420  E  Tele- 
graph, Oakland.  Two-story  16- 
room  apartments  and  garage. 

Owner — Theresa    Hassler. 

Architect — None. 

Contractor  —  California  Builders  Co., 
1534  Franklin  St.,  Oakland.     $10,500 


STORES 

(410)      NW    FORTY-FIFTH    &    GROVE, 

Oakland.      One-story    store. 
O'.vnor — J.    Tambetta,    45th    and    Grove 

Streets. 
Architect — None. 
Contr.Tctor — A.     Roust,     650S     Raymond 

St.,   Oakland.  $3400 


DWELLING 

(411)      N    FORTY-FIFTH    57    W    Grove 

St.,     Oakland.        One-story     4-room 

dwelling. 
Owner — J.    Tambetta,    45th    and    Grove 

Sts.,    Oakland. 
Architect — None. 
Contractor — A.     Roust,     6508     Raymond 

St.,    Oakland.  $2700 


DWELLING 

(414)      NE      SIXTV-FIRST    &    AVEN.\L 

Aves..   Oakland.-    One-story   6-rodTh 

dwelling. 
Owner — Frank   Lapham.   2519   61st  Ave., 

Oakland. 
.Architect — None. 
Contractor — Wm.    S.    Kcpple,    2619    62nd 

Ave..    Oakland.  $3950 


RFM^ORDKD 

I)W  KLLl.NG 

(416)  W  SANTA  BARBARA  ROAD  N 
Indian  Rock  -Vve  hoir.g  Lot  28  Hlk 
iO.  Map  Berkeley  Heights.  Ber- 
keley. Carpentry  and  mill  worl^ 
for   two-story    frame    dwelling. 

Owner — H.  D.  Dewell.  1400  Scenic 
Ave..    Berkeley. 

.Vrchitect — Joseph  J.  Rankin,  1st  Na- 
tional   Bank    Bldg..    San    Francisco. 

Contractor — Wm.  Li\ingston  &.  So!i, 
2J18    Elli.s  St..   Berkeley. 

Filed  Jan.   30.  '22.     Dated  Jan.  25,  '22. 

Monthly     payments    of li.'r 

Usual     35    days .  .  .  - 2.")'r, 

TOTAL   CO.ST,    $.'?!'.'4 

Bond,   none.      Limit.    100    days.      Forfeit 

r.one.       Plans    and    speciflcations    flled. 


DWELLING 

(117)      E  GK.\NT  275   S    \ini>.   Berkeley. 

One-story   5-room.   dwelling. 
Owner — Ella  Dahl. 
Architect — .None. 
Contractor — A.     HendricUson.     755     6(ith 

St..  Oakland.  JS.I.'.d 


DWELLl.NG 

(418)      N      BROOKDALE    AVE       190       K 

Short,  Oakland.     One-story   5-roon. 

dwelling 

Owner — A.   T.   Anderson,   9302   Birch    .si  . 

Oakland. 
Architect — None. 
Day's    work.  $3000 


DWELLI.NG 

(119)      S     DELAWARE     146     E     Peralia 

Av«'..    Oakland.      One   and    one-haH- 

Ktory    6-room    dwelling. 
Owiiei  —  L.    E.    SImmonds,      X802      Cniinn 

St.,  Oakland. 
.\rchltert«— None. 
Day's   work.  lliiKi 

STATION 

(420)      NE    FOKTV-KIUHT   AND  TKl.i;- 

KTHiih     Ave.,     Of.kland.       One-story 

lirick     »iTVlri>    Htntloii. 
(»x\n«i       Dr.   W.  .1.   I".  Lawton,  ilLO  Tiic- 

gr.iiih    Ave,    Onkliind. 
Archltect^ — Non«>. 
CnnliMclor — Uower.H      (i      KeyiioldF.    titi."! 

4Krd  Kt  ,  Onhlninl.  $:iOO' 


DWELLING 

(n2>      H   MA.N'OVEH    AAE    400    \V    \.w- 

ton,     Oakland.       Ono-ntory     8-riiom 

2-tuml'y  awollinir. 


Owner — Louisa      H.    Short,    574      Rosal 

Ave.,  Oakland. 
Architect — None. 
Contractor — C.  W.  Short.  $6000 


DWELLING 

(423)      N    LAVERNE    150    E    55th    Ave., 

Oakland.     One-story  5-room  dwlg. 
Owner — E.    R.    Wolfkiel,      1167      Rhode 

Island  St..   San  Francisco. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(425)  S  SCENIC  AVE  360  E  Lincoln. 
Oakland.      One-story    5-room   dwlg. 

Owner — A.  A.  Anderson,  3321  Brook- 
dale    Ave.,    Oakland. 

Architect — None. 

Day's   work.  $2700 


At'AKTME.N'TS 

(426)  S  THIRTIETH  343  W  Tele- 
graph Ave.,  Oakland.  Two-story 
16-room    ajiartments. 

Owner — C.  B.  Deuble,  421  Central  .Bk. 
Blag..   Caklana. 

Architect — None. 

Day's    \\-ork. 


DWELLING 

(429)      CONTAINING    1.893    ACRIC.S    I 
ing    Ptn    476. S    acre    tract    descril' 
deed     recorded     Liber     1024      Dtv  > 
Pago    321.   Oakland.      All    work    i 
two -story    frame   dwelling. 
Owner — Bralnerd      T.    and      Maude       i 

Mohne.N.    ;'fi.''i    .Moraga    Road,    (^kil 
Architect-    M.     I.     Diggs.     Ennloii     BM 

Oakland 
Contru«'tcr — M.       .-V.    Ro.-ie.    f>801       Do\  ■ 

St.    Oakland. 
Kll«d  Jan.   31.  '22.      Dati-d  Jan.  28.  '22 

I'rajne   up    '4 

Ml  own     eo.ittd  '4 

Completed     ...  H 

liHUHl     35    jIayM    '4 

TOT.\L  POST,  $10.40(t 
Bond,  non<v  Limit,  120  dnyM  after 
Jan.  28.  Forfeit.  $."•.  PlaiiH  and  spocl- 
ttoatlons  tiled. 


t>U  KI.LLN'G 

»4;G)      E  GRANT  S7«  H   Kone,   Berkeley. 

One-titory    fi-room   dwelling, 
owner — Ghai*.    A.       Weriior,    2426       iOth 

St..   BiTkeloy. 
Architect — None. 
Day'a  work.  $2000 


KICCORDEI) 

w  arehouse 

(427)  NE       SHATTUCK       AVE.       AM' 
Ward,    Berkeley.      All   work   except 
elevator    and    vault    door    for    reii 
forced    concrete    warehouse. 

Owner   —   Students    E.xpress    &    Trar, 

fer  Co.,  Inc.,  2750  Adeline  St..  Bk: 

Architect — James      W.      I'lachek.      2i' 

Sliatluck    Ave,    Berkeley. 
Contractor — Barrett  &  Hilp,  918  Han 

son  St.,  San  Franci'^co. 
Filed  Jan.  31.    22.      Dated  Jan.  3o,  '2:' 
On  1st  and   15th  of  each  month     7 

Usual     35     dajs 2~; 

TOTAL  COST.  $55,386  1 
Bond,  none.  Limit,  90  days.  Forfeit,  ; 
none.      Plans   and    speciflcations    filed.    Jl 

DWELLING  H 

(428)  PT.X  LOT  125  Map  Crocker  Tctfl 
Piedmont.  All  work  for  tW(^H 
story  and  basement  frame  dwell" 
i"«.  I 

Owner — Louis    Scheoline.     406     14lh    Si.. 

Oakl.and. 
Architect — Claude    B.    Barton.    364    Si 

ten   .A.VO..  Oakland. 
Contract  or-r-H.    P.    Nelson,     1947     Bl;i 

St.,    Berkeley. 
Filed  Jan.   31.  '22.     Dated  Jan.  31.  '21; 

Sheathed     . 

Brown     coated  j. 

Completed    and    accepted 

Usual    35    days 

TOTAL  COi-yr.  $16,; 
Bend,  none.  Limit,  75  dnys.  Forfi 
iior.e.      Plans    niui    speclHcjiii''"'!'^    (II.. 
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DWELLING 

M32)      N   ROSE   100  E   McGee,  Berkeley 

One-story  5-room  dwelling. 
Owner — Jas.  W.  Brazier,  1912  Blake  St., 

Berkeley. 
Architect — None. 
Day's    work.  $2500 


DWELLING 

(434)  E  TEXDAHL  50  S  Oregon,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — C.  Texdahl,  5375  Belgrave  ir-1., 
Oakland. 

Architect — None. 

Day's    work.  |2700 


APARTMENTS 

(4:!5)   W  TELBGRAFH   AVE   200  N 

Prince,  Berkeley.       Two-story     12- 

room  apartments. 
Owner — Lillie    G.    Conant,    542    25th    bi., 

Oakland. 
Architect — None. 
Contractor — John    Conant,    542    25th    St., 

Oakland.  .V.^000 


DWELLING 

(436)      NB      BBLGRAVE      AND      BEL- 

g-rave  Terrace,  Oakland.     One-story 

5-room    dwelling-. 
Owner — Lawton    &   Vezey,   Plaza  Bldg., 

Oakland. 
Architect — None. 
Day's   work.  $4500 


DWELLING 

(438)      W    EIGHTY-FIFTH   AVE.    80    N 

Blanch,      Oakland*       One-story      5- 

room  dwelling. 
Owner — Mrs.     Agnes    McGee,    1523     8th 

St.,  Oakland. 
Architect — None. 
Contractor — A.    J.    Jones,    1523    8th    St., 

Oakland.  $3800 


DWELLING 

(439)  EAST  EIGHTY-SEVENTH  AVE. 
205  N  Holly  St.,  Oakland.  One- 
story   5-room  dwelling. 

Owner — Elizabeth   Hauer. 

Architect — None. 

Contractor — C.  A.  Cushman,  1675  85th 
Ave.,   Oakland.  $2500 


DWELLING 

(440)      S  EVERETT  AVE.  189  W  Leach 

Ave.,    Oakland.      Two-story    5-room 

dwelli'ng. 
Owner — ^O.   Pfaendtner,   2307    57th  Ave., 

Oakland. 
Architect — None. 
Day's   work.  $3500 


DWELLING 

(141)      S    FORTY-THIRD     479    E     TeU;- 

giaph,      Oakland.         One-story      5- 

room   dwelling. 
Owners — P.     J.     Healy,     39     Nace     Ave., 

Piedmont. 
Architect — None. 
Day's   work.  *  $3000 


DWELLING 

(442)      E    FORTIETH   AVE.    60    N    San 

Juan,    Oakland       One-story    5-room 

dwelling. 
Owner— Wallace  &  Son,  1240  13th  Ave.. 

Oakland. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(443)  W  HADDON  RD.  350  S  Brook- 
lyn, Oakland.  One-story  5-room 
dwelling. 

Owner— Fred  Nelson,  12  Beaver  St.. 
S'an   Francisco. 

Architect — None. 

Contractor — Johnson  Bros..  530  13th 
St.,    Oakland.  $4500 


DWELLING 

(444)  NO.  3354  HIGH,  Oakland.  One- 
story    6-room    dwelling. 

Owner— H.  H.  Borchardt,  2019  I'arker 
St.,  Berkeley. 

Architect — None. 

Contractor— Alex  C.  Wieben,  3602 
Fruitvale    Ave.,    Oakland.  $4000 


DWELLING 

(445)      W   LAGUNA  .WE.  136  S  Damuth 

Oakland.     On>j-.story  G-room  dwell- 

i-ng. 
Owner — J.     Bridge,     3001     Barker     St., 

Oakland. 
Architect — None. 
Contractor — Bridge     &     Thomas,      306;» 

l.yndi:  St.,  Oakland.  $3500 


Architect — None. 
l.»ay'8  work. 


$3500 


DWELLING 

(447)  NO.  839  ROSBMONT  RD,  Oak- 
land.     Two-story    8-room    dwelling. 

Owner — Alex  C.  Weben,   3602   Fruitvalo 

Ave.,   Oakland. 
Architect — None. 
Day's   work.  |7000 

DWELLINGS 

(448)  W  WOODRUFF  AVE.  300  and 
340  &  Hampel.  Oakland.  Two  1- 
story    5-room    dwellings. 

Owner — Mrs.       Herman,       73.1        Haight 

Ave.,    Alameda. 
Architect — None. 
Contractor — J.  Floyd  Perry,  733  Haight 

Ave.,  Alameda.  $4000  each 


RKCOUDIOn 

ALTERATIONS 

(449)      W    GROVE    80    S    31st    being   No. 
3025,  Oakland.     All  work  for  alter- 
ations   to    two-story    frame    build- 
ing. 
Owner — Nona  G.    Am(  s,    3025    Grove   St.. 

Oakland. 
Architect — None. 
(  ontractor — Blucher      Bros.,      451      Van 

Dyke   Ave.,    Berkeley. 
Filed    Feb.    1,    '22.      Dated    Feb.    1,   '22. 

Rough    plumbing    installed $1363 

Building    passed    by    building   in- 
spector      $1362 

Plastered      1362 

Completed    and    accepted 1362 

Usual   35   days 1376 

TOTAL  COST,  $6825 
Bond,  none.  Limit,  without  dtlay. 
Forfeit,  plans  and   specifications,   none. 


DWELLING 

(tSO)      LOT   11   RLK    2.    KcSbdvii   Bro.i.!- 
moor,    San    Leandro.      All   work    for 
one-story   6-room  dwelling. 
Owner — Thomas    and    Rose    Marcefsky. 

519    Second    St.,    Hayward. 
Architect — None. 
Contractor — J.   A.   Marcefsky,   2220  'i'lixd 

Ave.,  Oakl.and. 
Filed  Feb.   1,   '22.      Dated  Jan.   31.   '22. 

Frame    up     $   750 

Exterior  completed    75i. 

Interior     completed      7,i0 

Usual    35    days 1950 

TOTAL  COST.  $4200 
Bond,  none.  Limit.  60  daj's.  Forfeit, 
plans  and   specifications,    none. 


DWELLINGS 

(451)  NO.  1126,  1130,  1132  FOUNTAIN 
St.,  Alameda.  Three  one-story  5- 
room  dwellings. 

owner — Reichel  &  Bredhoff,  2509  Cle- 
ment  Ave..   Alameda. 

Architect — None. 

Contractor — M.  H.  Fish,  1333  Fountain 
St.,    Alameda.  $3500    each 


DWELLING 

(453)      NO.  1159  REGENT  ST.,  Alameda. 

One-story    6-room    dwelling. 
Owner — D.    J.    Henderson,      22:;3      Santa 

Clara  Ave.,  Alameda. 
Architect — None. 
Day's  work. 


$4000 


DW  ELIDING 

454)      NO.    821    O.XFORD    ST..    Berkeley 

One-story   6-room  dwelling. 
Owner — Chas.  M.   Johnson,   2317  Carlton 

St.,    Berkeley. 
Architect — None. 
Day's   work.  $5000 


DWELLING 

(455)  NO.  1819  SOXOM.V  ST.,  Berkeley 
One-story  5-room  dwelling. 

Owner— Chester  P.  Ninekirk,  1810  Pac- 
ini;  .\\G„   Alameda. 


DWiJLLlNG 

(456>  KG.  2801  GROVE  ST.,  Berkeley. 
One- story    5-room   dwelling. 

Owner — Edward  Schwerln. —  Haste  St., 
Eerkftley. 

Architect — None. 

Contractor — Solomon  Morris,  1424  Jef- 
ferson Sr.    Oakland  J3500 


DWELLING 

t557)  NO.  1906  STUART  ST.,  Berkeley 
One-story   5-room   dwelling. 

Owner — Edw.  Schwerin,  — Haste  8i., 
Berkeb.y. 

Architect — None. 

Contractor — Solomon  Morris,  1424  Jef- 
ferson  St.,   Oakland.  13500 


GARAGE 

(458)  W  COLLEGE  AVE  257  N  Hud- 
son, Oakland.  One- story  brick  and 
tile   gar.age. 

Owner — Eichler  Er:;;.,  466  Crescent  St., 
Oakland. 

Architect — None. 

Day's   work.  llO.OOf* 


DWELLING 

(459)      S     EXCELSIOR 

R.andolph,    Oakland. 

room   dwelling. 
O.vnor — Walter    Hufscnmldt, 

eral  Bldg..  Oakland. 
Architect — None. 
Contractor — P.     Healy.     39     Nace     Ave.. 

Piedmont.  $3.=»00 


BLVD     80       E 
One-story    5- 


407    Fcd- 


D  WELLING 

(461)      E  KENMORE  70  N  Walla  Vista. 

Oakland.     One-story  5-room  dwlfc- 
Owner — Leo  J.   Dolan,   Syndicate   Bid?.. 

Oakland. 
Architect — None. 
Day's  work.  $3000 


DWELLING 

(462)      E   MANILA   AVE   100   N   45th   Pt., 

Oakland.     One-story  E-room  dwlg. 
Owner — Whalin       &       Carlos,       Federal 

Bldg.,  Oakland. 
Architect — None. 
Day's  work.  $3500 


DWELLING 

(464)      W        RANSOME     AVE        250        E 

Santa   Rita,  Oakland.     One-story  6- 

room   dwelling. 
Owner — R.    F.    Helms,    1133    71st    Ave.. 

Oakland. 
Architect — None. 
Days    work.  $3500 


STORE 

(466)      S  SEVENTH   75   E   Franklin   St.. 

Oakland.      Onc-.story   tile   and   brick 

store. 
Owner — R.       J.     McMuUen.       13th       and 

Franklin    Sts.     Oakland. 
Architect — Jas.     T.     Narbett.    Syndicate 

Bldg..   Oakland. 
Day's   work.  $12,000 


ADDITION 

(469)      NW  THIRTY-THIRD  AND 

Telegraph   Ave.,  Oakland.     Addition 
Ov^nt  r— Grcenhood    &    Klein,    Maryland 

Apts..   Oakland. 
Architect — F.    D.    Voorhees     1820    West 

St.,    Oakland. 
Days    work.  $3000 


COMPLETION  NOTICES 


ALAMED.*  COr>TY 


Recorded  Accepted 
Feb.    2,    1922— PTN   LOT   11    BLK    "E.' 
Map      Piedmont      Vista.      Piedmont. 
Frank  Button  to  whom  it  may  con- 
cern  Feb.     1,     1922 

Feb.  2.  1922 — LOT  24  BLK  6.  Shaw 
Tract.  Berkeley  Rose  I  Sackett 
to  whom  if  may  concern. Feb.  1,  l?22 
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Feb.  1.  1922 — LOT  107,  Map  N'ova 
Piedmont.      Piedmont.      Joseph      A 

Clanciarulo    to    Gordon    AVIser 

Feb.    1.   1'j2£ 

Jan.  28.  1S22— NO.  1236  E-TWENTY- 
fouith.  Oakland.  B  A  Lovett  by  R 
H  Lovett  to  whom  it  may  concern 
Jan.    21.    1922 

Feb.  1.  1922— SE  BRIGHTON'  AVE 
and  Park  Blvd,  Oakland.  Mrs.  R. 
I.  Aprahamlan  to  Isakson  &  Sons 
Jan.    31,    1922 

Feb.  1.  1922— LOT  28  BLK  L  Map 
Fourth  Ave  Terrace.  J  P  Brennan 
to  whom  it  may  concern.  Jan.  31,  1922 

Jan.  31.  1922— PTN  LOTS  15  AND  16 
blk  B  Map  Piedmont  Knoll,  Oak- 
land. Fred  E.  Bailey  to  whom  it 
may  concern Jan.  31.  1922 

Jan.  30.  1922— L^OTS  9  AND  10  BLK 
•"B"  Regent.s  i'ark  Map  No.  3. 
P.erkeley.  Jo.seph  H  and   Rttie  \Vil- 

kln.son    lo    Thomas    J    MoCord 

Jan.     27.     1922 

Jan.  30.  1922 — LOTS  92  AND  93  Oak- 
lapfl  Pro.spect  Homestead.  Oak- 
land. D  L  and  li  S  Hil.HOii  to  Win 
B(»rnslein '»"•     ^-     ^^^'- 

Jan.  30,  1922— LOT  16  BLK  12.  Norlh- 
brae.  Berkeley.  J  A  Pinkerton  to 
whom    it    may   concern .  .Jan.    30.    192u' 

Jan.  30.  1922— \V  25  LOT  7  and  \Z  12-5 
Lot  8  Hlk  3.  East  Piedmont 
Heignts  E.\tension,  Oakland.  \VT[- 
Iiam  J  Baker  tc  whom  it  may  con- 
cern       Jan.     30,     19^ 

Jan.  28,  1922— LOT  20  BLK  3,  Map 
Fourth  Avenue  Heights,  Oakland. 
John  E  Murphy  to  whom  it  may 
concern J-in.     25.     1922 

Jan.  28.  1922 — LOT  88.  Nova  Pied- 
mont, Piedmont.     S  Morris  &  Olive 

!*ager  to  whom  it  may  concern 

Jan.     28.     1922 

Jan.  27.  1922— NO.  1263  EUCLID 
Ave,  Berkeley.  M  I  Gastman  by 
H  H  Gastman  to  whom  it  may  con- 
cern  Jn"-     27,     1922 

Jan.  27,  1922— LOT  137  Map  Piedmont 
by-lhe-Lake,     Oakland.       Henry     VV 
Haler   to   whom    it   may   concern... 
Sept.    ir..    \'J20 


BUILDING     AND     BNGINBERINQ     NBW« 
Notice  of  Non-Besponsibflity 


LIENS  FILED 


.\I..\.MKI).\      COl  NTY 

Uecorded  Amount 

Feb.  2.  1922 — L(/l"  39  ULK  'ID"  Map 
Frultvale  Addition  Trad.  Oakland. 
<?   VV  Sommers.  J4  10:  H   D  Sommers. 

564. .'>0    vs    'I'luTcsa    ('    UaiidaU 

Jan.  31,  1922— LOT  9  BLK  D  MAP 
Oakland  Highlands.  Oakland.  John 
P.  Maxwell  (Maxwell  Hdw  Co)  vs 
I>  A  Booker  and  W  H  Kelley.  .1143.62 
Jan.  31.  1922— E  SAN  PABLO  AVE 
2n0.70  N  Alcatraz  Ave  E  126.08  N 
65.16  W  130.93  S  51.30.  Oakland. 
John  P.  Maxwell  (Maxwell  Hdw 
Co)     VB    D    B    and    Alma    T>    Bank- 

h«ad     1204.14 

Ja-n.  30.  1922— lyOT  32  AND  E  5  IX>T 
33  hlk  26  Map  part  property  Chas. 
Ti  Fitch.  John  P.  Maxwell  (Max- 
well  Hdw  Co)    VB  Marie   Redon  and 

M   F   WlBe    141.12 

Jan.  2H,  1922  W  CUUTIS/  or  Hrucc 
180  .\  AllHlon  Way  bring  Lot  14 
|.lk  "ly  Map  Itryant  Tract.  Ber- 
keUy  Hognn  Lumber  *  Mill  Co 
VK   A    T    Mendrkks   and   Gertrude   Tl 

Mai-On      J164.81 

Jan.  Zl.  1922— W  HAN  PABLO  AVE  50 
.S  4r.th  .Sf-;  :!ri\SW  12(i.  Oaklanfl. 
Hognn  Lumber  ft  Mill  f'o  vb  A  T 
llendrlckB    and    «liarl<»    I'    Fink... 

fl26.«9 

Jnrt  JSB.  IH22— IX>T  18  BLK  1.  Map 
H<T/oK  TriKt.  Oakland.  Ti-nnlnnl 
Lumber  Co  v«  A  L   and    D    B    Bank- 

hfHrt      $1375  28 

Jan.    21.    1»2J— .M    WELD    108    K    73rd 
Ave.    Oakland          Eureka       Mill    & 
Lumber  <'o   wn  A   M  and  C   DarlInK 
IMI.9J 


ALAMEDA  COUNTY 


Jan.  3U.  1922— LOT  10  and  NE  6-3  Eol 
11  Blk  16  Map  Key  Route  Heighls. 
Oakland.  Alameda  Investment  Co 
as     to     Improvements    on     property 

Jan.  30.  1922 — LOTS-  3  AND  4  BLK 
19  Map  Key  Route  Heights.  Oak- 
land. Alameda  Investment  Co  as 
10    Improvements    on    property 


HOMESTEADS 


.\L.\MED.V     COrXTV 


Jan.  31.  1922— LOT  9  BLK  7  MAP 
Subdivision  plan  Sprague  &  Swain 
Property  blk  7  Grave  &  Taylor 
tract.  Berkeley.  Carrie  G.  Clarke 
(wf  George  Bancroft)    14500 


CITY    OF 
TOT  \I.! 


OAKLA.Xn       Bl  II.UING 
KOIt    JAM'.VHY.    1U22 


Classification  of 
Buildings 


No.  of 
Permits 


1-story    dwellings 188     $ 

1-st    2-family    dwlg 1 

1-sl    3-family   dwlg 1 

1%-story     dwellings....  1 

2-st     dwellings 8 

2-stor>-     flats 2 

2-story    apartments 6 

3-story     apartments....  2 

1-story     school 1 

1 -story     stores 3 

1-story    planing    mill...  2 

1 -story    pound   building.  1 

1 -story     oHice 2 

2-story     warehouse 1 

1-st  brick  olHce  bldg.  .  .  I 
2-st   brick   warehouse   & 

shop     2 

2-s    brick    warehouse    & 

store,    add'l    cost....  - 

1-slory    brick    garage...  1 

l-st    brick  &  tile    garage  1 

1-st   brk   service   station  3 

l-st    brick    stores 1 

t-st   bk   machine   shop.  .  1 

1 -story    tile    garage .~> 

1 -story    tile    dwelling...  1 

1 -story   eoncrete   garage  u 

1-stor.v   concrete   stores.  1 

l-.vl  concrete    ice   house.  1 

."i-st    cone    cannery    bldg  1 

3-st   cone   store&loft   bid  1 
L'-st    cone    warehouse    & 

parage     1 

Concrete     foundation...  4 

l-st   steel    frm   factory..  1 

Scenic     railiway 1 

1-story     greenhouse 1 

1-story     tile     shop 1 

Garages    &    sheds 139 

Tank    fr.imt     1 

Electric     signs 20 

Additions     45 

.\lt»Tatlons   &_rcpalrs...  122 

Total      581 

Ml  MMAHV 

New     construction 459 

.\lteratlons   &   repairs...  122 

Total      681 

• 

BUILDINO  OONTRAOTS 

S  A C •  II A  >l i: \ TO    < ■() I   \  I"  Y 


Cosu« 

546. 66R 

6.000 

8.500 

18,U00 

62.175 

20.500 

68.000 

n,50(i 

7,878 

11  ,,•'.00 

5,900 

3,479 

450 

600 

10,000 

23,000 

8,00.' 

lO.linO 

23.000 

4,750 

5.63U 

9,110(1 

11.610 

6,01^0 

1.2lMi 

25.000 
11.501 
75.000 
34.00  • 

83.00(1 

5.000 

5.000 

30.00!' 

100 

!.0O 

27,256 

100 

3.66.-. 

'i6.6i  \ 

49,600 

$1,329.40.'S 

$l,279,^o.^ 
49.60n 


11,329.4' 


^^2J^tn>    ami    over    HoporlMl 


GAUAUE 

SO.     1530    J     t<T..     S««  rnniiiiio        Thn-.'- 

Hiory   Kurag)'. 
<)«.i.T      W      I.    Fill  111.    1331    K    St.,    Sur- 

r.'imrnlo. 
.\rchllect   —  Jens    C     PetcrHon.    Pcoiilcs 

HavingN    Bank    Xldir..    Sacramento. 
(ontriKtor — Geo.      I),      liudnutt.      CalK 

Fruit    I:Mk..   Sacramento.  180. rro 


KLAT.S 

.NO.    2811      1'   ST.      .*-«cninu'nio 
nlory  (4)   tUi»« 


Two- 


Owner — J. 
mento. 
Architect — None 
Day's  work. 


Saturday,     February     4, 
L    Sllva,    2016    P    St. 


FY  ATS 

NO.      2510      P   ST..   Sacramento. 

story  frame   (4)   flats. 
Owner— J.  D.   Silvey.   2016  P  St., 

mento. 
Architect — None. 
Contractor — R.    M.    Smith.    1228 

Sacramento. 


1911 

Sacrs*. 

$11,000 

Two- 
Sac  ra- 


K    St. 
$12,000 


SCHOOL 

FREMONT  SCHOOL  on  N.  O.  24th  and 
25ih  i-ts..  Sacramento.  Two-story 
school. 

Owner — Sacramento   School   District. 

.\rchilect — Hemmings.  Hudnuit  &  Pet- 
erson, City  Library  Bldg..  9th  and 
L  Sts.,  Sacramento. 

Contractor — K.  E.  I'arker  Co 
fornia  St.,  San  Fra-njcisco. 


519  Calt- 
$202,000 


inVELLLNG 

,\0.  1308  TWENTY-EIGHTH  ST.,  Sac- 
ramento.     Two-story   8-room   dwlg 

Owner — C.  H.  Chatterton.  2118  28th  St.. 
Sacramento. 

Architect — None. 

Day's    work.  $13,000 


DWELLING 

NO.  1726  T  ST..  Sacramento.     One-story 

6-room   dwelling. 
Owner — D.    W.    Carmichael.    8th    and    J 

Sts.,  Sacramento. 
Architect — None. 
Contractor — Paul   Opdyke.  $4200 


DWELLING 

NO.  2320  TWENTY-EIGHTH  ST..  Sac- 
ramento.    One-story  5-room  dwlg. 

Owner — Sacramento  Building  ft  Invest- 
ment  Company. 

Architect — None. 

Day's   work.  $2500 


DWELLING 

NO.    3308      THIRD    AVE..      Sacramento. 

One-story   4-room   dwelling. 
Owner — Chester    E.     King.     3334     Third 

Ave..  Sacramento. 
Architect — None. 
Day's   work.  $28oo 


WAKEHOUSE 

NO.      1719     SECOND     ST..      Sacraniento. 

VV'arehouse. 
Owner — Western    Pa.'ihc    Itailroad    Co. 
Architect — None. 
Day's   work.  $5000 


SCHOOL 

ER;HTH     AVE.    &    STOCKTON    BLVD.. 

Sacranionto.      Two-story      concrete 

an<l    brick    school. 
Owner — Sacramento    School     District. 
.\rchitect — Hemmings.    Hudnutt    &    I'et- 

ert-en.     LIbrarx     Bldg..     9th     and     L 

Sts..  Sacramento. 
Architect  —  K.    E.    Parker    Co..    Clunle 

Bldg..    San    Francisco.  1124.400 


ins  ELLl.NG 

NO.    1125   SANTA 

Sacramento. 

dwelling. 
Owner — r.    I.,.    V'ertrees 

.Saci  .iniento. 
.\relilt<ct — .None. 
I>ay'8  work. 


BARBARA      COUKT. 
One-story     flve-room 


1611    SSth    St. 


13000 


HIHTY-FIFTH     S. 
One-story    5-room 


Sacra- 
dwell- 


DWELLING 
NO.      900     Tl 

m*mfi 

Inff. 
Owner — Mr     and    Mrs     Uasmussen.    1117 

Srd  St..  .Sacramento. 
Architect  —  None. 
Contractor-- P.    R.    Petiraon.    2410   IT  St.. 

Sacramento.  $3200 


RE81DBNCE 

NO.  ie07  TWENTY -HIOHTH.  Sacra- 
mento.    Two-Btory  frame  reildence. 

Owner — Stolnmyer  Dron.,  1811  28th  St., 
pacramanto. 


i 
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Architect — None. 

Contractor — J.  A.  Saunders,  2810  J  St., 
Sacramento.  112000 


DWELLING 

NO.  2940  FORTY-FOURTH  ST.,  Sac- 
ramento.     One-story    5-room    dwlg. 

Owner — W.  F.  Foster,  3400  4th  Ave., 
Sacramento. 

Architect — None. 

Day's  work.  j — . — 


DWELLING 

NO.    4402    FOURTH    AVE.,    Sacramento. 

One-story  5-room  dwelling. 
Owner — Frank      Marion,      .35th   and    3rc1 

Ave.,  Sacramento. 
Architect — None. 
Contractor — C.      Vanina,      2022      M    St., 

Sacramento.  $3000 


REI'AIRING 

SO.  618  SEVENTEENTH  ST.,  Sacra- 
mento.    Repairing. 

awner — W.  Wilde,  2519  V  St.,  Sacra- 
mento. 

jVrchitect — None. 

^ontmctor — C.  Vanina,  2022  M  St.,  Sac- 
ramento. $3000 


llUJLiMNG 

W    V2    OF   &    %    LOT   5,    E,    F,    28th   and 

29th  StH.,   Sacramento.     Building. 
Dwner — Mis.s  Mabel  J.   Orandal. 
\rchltf-ct — None. 
Contractor — L.     G.     Barton     and    C.     O. 

Dudley,  619  J   St.,  Sacramento. 
Piled  .Jan.  2.';.  '22.     Dated  Jan.   16,  '22. 

^  14899 


.)  WELLING 

vTO.   3997    H  ST.,   Sacramento.    One   and 

one-half-story   6-room  dwelling. 
Jwner — W.    Mangold,    Premise.s. 
Vrchitect — None. 
Day's  work.  $3000 


nVELLING 

^^0.  2221  THIRTEENTH  ST.,  Sacra- 
mento. One-Btory  5-room  dwell- 
ing. 

)wner — Arthur  W.  McKay,  1108  18th 
St.,    Sacramento. 

Lfchltect — None. 

Tontractor — G.  W.  McKay,  1925  10th 
St.,   Sacramento.  12500 


DWELLING 

JO.  3244  FORTY-FOURTH  ST.,  Sacra- 
mento.     One-story    5-room    dwlg. 

)wner  — M.  J.  Sllva,  2800  Sacramento 
Blvd.,  Sacramento. 

irchitect — None. 

Days  work.  $3200 


)WELL1NG 

'O.  1340  FORTY-FOURTH  ST.,  Sacra- 
mento. One-story  seven-room  dwlg. 

)wner — Geo.  Sellinger,  620  20th  St., 
Sacramento. 

irchitect — None. 

lontractor  —  F.  Maloney,  1801  U  St., 
Sacramento.  $8400 


)WELLING 

lO.  2825  E  ST.,  iJacramento.  One-story 
5-room  dwelling. 

>wner — Mabel  J.  Crandall,  San  Fran- 
cisco. 

Lrchitect — None. 

Contractor — Barton  &  Dudley,  619  J 
St.,  Sacramento.  ?5^000 


)W  ELLIN  G 

fO.  2217  TWENTY-FOURTH  ST.,  Sac- 
ramento.    One-story  5-room  dwlg. 

iwner  —  Anna  E.  W^iUiams,  1010  8th 
St.,  Sacramento. 

architect — None. 

)ay's  work.  $2950 


(WELLING 

lO.  1417  FORTY-SECOND  ST..  Sacra- 
mento.    One-story   7-room   dwlg. 

iwner— W.  T.  Chllders,  1220  18th  St.. 
SJacramento. 

.rchltect — None. 

>ay's  work.  ?467.t 


COMPLETION  NOTICES 


.SACRAMKIVTO    COL'NTV 

Recorded  Accepted 

Jan.  30,  1922 — LOT  243  BLK  1,  Oak 
Grove  Tract,  Sacramento.  Thos  1' 
Giilen   and    W   P  fMppa  to   whom   it 

may  concern Jan.  26,   1922 

Jan.  27,  1921— LOTS  5,  6,  7  AND  8, 
M,  N,  16th  and  17th  Sts.,  Sacra- 
mento. Sacramento  City  School 
JDistrict  to  whom  it  may  concern.. 
Ian.    17,    1922 


BUILDING  CONTRACTS 


FRESNO   COUNTT 


ips.OOO   and    Over    Rei>orted 


DWELLINGS 

NO.    509    WELDON    ST.,    Fresno.      Two 

dwellings. 
Owner — L.    L.    Miller. 
Architect — None. 
Day's  work  $4000  and   ?G0U0 


APARTMENTS 

NO  2727  MERCED  ST.,  Fresno.  Apart- 
ment  house. 

Owner — Wm.  H.  Laughlin,  Forsyth 
Bldg.,  Fresno. 

Architect— None. 

Contractor — Valley  Constr.  Co.,  Fresno. 

525,000 


DWELLING 

NO.  615  ECHO  AVE.,  Fresno.     Dwelling 

Owner — S.  L.   Allen,   530  Forthcamp  St., 

Fresno. 
Architect — None. 
Day's  work.  J5000 


DWELLING 

NO.  1562-83  ROOSEVELT  AVE..  Fresno 

Dwelling. 
Owner — Nels  N.   Nelson.   Fresno. 
Architect — None. 
Day's  work.  $5400 


DWELLING 

NO.   335   INEZ  ST.,   Fresno.     Dwelling. 

Owner — R.      W.    I'erson.    327    Inez      St.. 

Fresno. 
Architect — None. 
Day's  work.  $5500 


FRAME    FLATS 

NO.   1313   LINDEN  ST.,   Fresno.      Frame 

(4)    flats. 
Owner — R.    C.    Kennedy,    Mason    Bldg., 

Fresno. 
Architect — None. 
Day's  work.  |10,000 


DWELLING 

NO.  2237  VAN  NESS  AVE..  Fresno. 
Dwelling. 

Owner — W.  P.  Heidewald,  1035  Forth- 
camp,  Fresno. 

Architect — None. 

Contractor — Valley  Constructlooi  Co., 
Fresno.  |7000 


DWELLING 

NO.     1348     NORTH    VAN    NESS    AVE. 
Fresno.     Dwelling  and   garage. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


Owner^Geo.    M.    Kail,    1410    Van    Neea. 

FVeBno. 
Architect — None. 
Contractor — A.  D.  Wilkins.  2294  Ivy  St.. 

Fresno.  $6600 


STOKE 

.N'O.    lll.G    VA.V      .NKSS      AVE..      Fresno. 

Store. 
Le.ssee  —  Homan   &   Co..  2043   Maripofta 

St.,  Fresno. 
Architect — None, 
f'ontractor — E.   J.   Farr.   21-')    Fortiican.p 

.St.,  Fresno  $6500 


COMPLETION  NOTICES 


FRESNO   COUIVTT 


Recorded  Accepted 

Jan.  31,  1922 — I'T.V  W  Vi  OF  SE  '4 
of  Sec.  18.  15-21,  Fresno  Lowdar 
Bucklin  to  whom   It  may  concern.. 


Jan.  30.  1922— McKINLEY  SCHOOL 
District,  Fresno  Co.  Board  of  Trus- 
tees of  McKlnley  School  District  to 
whom   it   may  concern.. Jan     30.    1522 

Jan.  28,  1922— LOT.S  22  TO  25  BLK 
1,  Maywood,  Fresno.  K  C  Buwalda 
lo  whom  it  may  concern. Jan.  28.  \'J2Z 

Jan.  26.  1922— LOTS  8  AND  9  BLK  1. 
.Sunset  Tract.  Fresno.  Amanda 
Kirkner  to  whom  It  may  concern 
Jan.    23.    1922 


LIENS  FILED 


FKKSNO    COUNTY 


Recorded  Amount 

Jan.  26,  1922— LOTS  17  AND  18  BLK 
55,    East    Fresno.      J    W    Pattlllo   vs 

E    W    Morris $55 

Jan.  24,  1922— LOTS  37,  38  AND  39 
Blk  6,  Van  Ness  Heights,  Fresno. 
C  S  Pierce  Lumber  Co  vs  V  E 
Barron    and    H    H    I'utman J3.t7 


Notice  of  Non-ReBponsibOity 


FRESNO    COUNTT 


Jan.  28,  1922— WONDER  BLDG..  Fres- 
no. Annie  L  Wallace  as  to  im- 
provements on   projierty    


Jan.  26,  1922— LOTS  25  AND  26  BLK 
1,  Stratford  Place.  Fresno.  Han- 
sine  Schmidt  as  to  Improvements 
on    properly    


BUILDINa  CONTRACTS 


SANTA    CLARA    COVNTY. 


ri,00O  and    Over   Reported 

liESlDENCE 

PALO   ALTO.      All    work    for    hve-room 
residence. 

Owner  —  Mrs.   Jessie   H.   Beatty.     Palo 
Alto. 

Architect — None. 

Contractor — W.  S.  Couter,  Palo  Alto. 

Filed  Jan.  27,  '22.     Dated  Jan.  26.  '22. 

Foundation    in    J840.60 

Brown    coat    plaster    on 840  5u 

When  completed    840. do 

Usual    35    days 848.50 

TOTAL  COST.   $3390.00 

Bond,   11500.     Surety.  Agnes  G.   Couter. 

Limit.  75  or  80  working  days  after  Jan 

27,    1922.      Forfeit.      none.      Plans      and 

specifications  tiled. 

CONCRETE    BLDG. 

NO.    71    S-THIRD    ST..    San    Jose.       .\ll 

work  for  concrete   building. 
Owner — A.   N.   Kellener.   San   Jose. 
Architect — Chas.  S.  McKenzle.   Bank  of 

San  Jose  Bldg..  San  Jose. 
Contractor — Clyde  Ale.\ander.   127  Viola 

Ave..  San  Jose. 
Filed  Jan.  27.  '22.     Dated  Jan.  16.  '22. 

As    work     progresses 75% 

l_'sual    35    days 25% 

TOTAL  COST,  82S60 


30 
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Bond,  J1500.  Sureties,  E.  D.  Minton 
and  Henry  A.  Hoyt.  Limit,  30  working- 
days  from  date  of  commencement. 
Forfeit,  none.  Plans  and  specifications 
tiled. 


AL,TKKAT10N'S 

XO.     572     W-\VILLIA.M    ST.,    .San     Jose. 

Alter  and   repair. 
Owner — Anton  Malvini. 
Architect — None. 
Contractor — Sam      Devito,    512      W-San 

Salvadore.   San   Jose.  $1175 


COTTAGE 

NO.    190   ACACIA   ST..    San   Jose.      Five- 
room   cottage. 
Owner — J  no.    P.    Isakson. 
Architect — None. 
Day's  work.  $1800 


DWELLING 

HESTER    PARK.    San    Jose;      All    work 
for      one-story       five-room        frame 
dwelling'. 
Owner — David  K.  Atkinson,  28  E-Santa 

Clara  St.,  San  Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

F.ldg.,  .San  Jose. 
Contractor — E.  E.  Arnott. 
Filed  Jan.  31.  '22.     Dated  Jan.  30.  "22. 

Frame    completed    S834.50 

Plastering    finished     834.50 

Completed    and   accepted 834.50 

Usual    35    days 834.50 

TOTAL  COST.  $3338.00 
Bond,  none.  Limit,  90  days  from  Jan. 
.^1,  ;y22.  Forfeit,  none.  Plans  and 
specifications    tiled. 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

Jan.  31.  1922— NAGLEE  PARK  SUIi- 
vey  No.  2.  San  Jose.  P.  D  Shimer 
to   J   A   Wagner Jan.    30,   1922 

Jan.  27.  1922 — SAN  JOSE.  J  D  Kay 
to  whom  It  may  concern.  Jan.  27,  1922 

Jan.  25,  1922— NEAR  SAX  JOSE,  Cal. 
Alice  Boag  to  whom  it  may  con- 
cern  JaTi.     24,     1922 

Jan.  25,  1922 — SAN  JOSE.  Cal.  Bay- 
ard Bowden  to  A.  K.  Burkett.  .  . . 
Jan.    24,    1922 


LIENS  FILED 


SANTA    CI.AUA     COl  NTV. 


Recorded  Amount 

Jan.  28,  1922— W  OF  WAYFIELD. 
Walter    S    C    Stevens    vs    Egbert    A 

Rozeboom     $972.56 

Jan.  28,  1^22— LCS  GATOK.  M  J 
Smith  V8  Novitiate  of  Los  Gatos  (a 
Corporation)     $654. <i6 


BUILDmO  CONTRACTS 


SAN  JOAQUIN  COUNTY 


92,500    nnd    Ovrr    Itrportrd 


residfncf 

NORTH    SIERRA    NEVADA,    Stockton. 

Residence. 
Owner — Carl     .Nelson,     1421     E-Channel, 

Stockton. 
Architect — None. 
Day's   work.  $3000 


RESIDENCE 

EAST    LAFAYETTE,    Stockton.       Re«l- 

demce. 
Owner — E.    KerguBon, 
Architect — None. 
Day'*   work.  $3000 


REMODELTNO 

NO.      1409      NORTH      COMMEIICin      .ST. 

Stockton.     Remodel. 
Owner — O.   T.    Hay*,   pramliioa 
Architect — None. 
Dny'a  work.  12800 


DWELLINGS 

EAST   SONOHA      ST.,      S-tockton.        Two 

frame  dwellings  and  garages. 
Ownei — Wm.    Hickman    and    Otto    "Von 

Detten.    Yosemite    Bldg.,    Stockton. 
Architect — None. 
Day's   work.  $2400    each 


RESIDENCE 

W   JEFFERSOX,   Stockton. 

Owner — F.  L.  Buzza. 

Architect — Xone. 

Day's  work. 


Residence. 


$2500 


RESIDENCE 

W'     FREMONT,     Stookton'.       Residence 

and   garage. 
Owner — John   T.   Grant,    1721   N  Hunter 

St.,    Stockton. 
Architect — None. 
Day's  work.  $3700 


COMPLETION  NOTICES 


SAN   JOAQUIN    COUNTY, 


Recorded  Accepted 

Jan.  30,1922 — LOTS  1  AND  £  RLK  "E" 
Browns  Addition  to  Stockton.  H 
Stuart  Holmes   to   T  E   Williamson 

Jan.    27.    1922 

Jan.  27,  1922— LOT  21  BLK  5,  Park 
Addition    to   Mantcoa.      C   W   Ring-, 

ham   to  whom   it    may  concern 

Jan.     24,     1922 


LIENS  FILED 


SAN  JOAQUIN  COUNTY 


Recorded                                                Amount 
.Ian.   28.    1922— LOTS  14   AND   16   BLK 
6,  \'illa  Addition   to  Stockton.  Cen- 
tral   Lumber  Co   Cptn      v.s   "Will      M 
Cai>ps   and    Mary    Capps $315.60 


BUILDING  CONTRACTS 


SAN   SIATBO   COUNTY 


HUJLDIXG 

NO.    4    WARREN      ROAD.    San      Mateo. 
All  work   except  plumbing,  electric 
fixtures    and    shades    for    two-story 
building. 
Owner — William   McKinney. 
Architect — Ernest   L.  Norberg,   Banker.s 
Investment    Bldg.,    San    P'rancisco. 
Contractor   —    T.    J.      Broderlck.      1528 

Cypress    Ave..    Burlingamo. 
Filed  Jan.  26.  '22.     Dated  Jan.   23.  '22. 

Frame     erected      $450 

Plastered     4i0 

Completed     4B0 

I  sua  I    35    days 265 

TOTAL  COST.  $160". 
Bond,  limit,  torXeit,  plans  and  spcci- 
tlcatlons  .none. 


COMPLETION  NOTICES 


SAN   MATEO   COUNTY 


Renorded  Accepted 

Jan.  30.  1922 — LOT  252.  San  Mateo 
I'arU.  ."■"•an  Maloo.  Rudolf  Cesar 
Merthoau  to  whom  It  may  concern 
Jan.    27.    1922 

Jan.  27.  1922— LOT  5  BLK  16.  Eanton 
Addltlr.n  to  BurllnKRmn.  David 
lloiilc  to  whom  It  may  concern... 
Jan.    26.    1922 


LIENS  PILED 


SAN    MATKO    <OI  >rY 


Recorded  Amount 

.li.n.    26.    1922— N    V4    LOT    1     HLK    26. 

|)Tk     Knnwl    Manor    nenr    Itedwuod 

"lly.        Itoyal  T     Henth    tan      Mriilh 

llardwar<>  <"(>)    vh   Anglo  CnllfornlK 

'i'ruBt   Co   cl   al $87.61 


BUILDING  CONTRACTS 


SONOM.A     COVNTY 


WAHEHOLSE 

THIRD    ST.,    bet.    A   and    B   Sts..    Santa 
Rosa.     All   work   for  one-story   re- 
inforced   concrete    warehouse,    80x 
100   feet. 
Owner — Max  Prince,   Santa  Rosa,  Calif. 
Architect    —   A.    M.    HildeTfrand,    Santa 

Rosa,  Calif. 
Contractor  —,  A.   M.  Hlldebrand,   Santa 

Rosa.   Calif. 
Filed  Jan.  25.  '22.     Dated  Jan.  25,  '22. 

Walls    up    $3500.00 

iioof    on     3300.00 

Building    completed     3584.50 

Usual    35    days 3800.00 

TOTAL  COST.  $14,384.50 
Bond,  limit,  forfeit,  none.  Plans  and 
.'^cpecifications  filed. 


WAREHOUSE 

THIRD    ST..    bet.    A    and    B    Sts.,    Santa 
Rosa.     All   work    for  one-story   re- 
inforced   concrete     warehouse,     40x 
80  feet. 
Owner — Max  Prince.   Santa  Rosa.  Calif. 
Architect    —    A.    M.    Hildebrand,    Santa 

Rosa.   Calif. 
Contractor — C.    D.    Roberts.    720    Benton 

St..   Santa   Rosa.    Calif. 
Filed  Jan.  25.  '22.     Dated  Jan.  25,  '22. 

Walls    up $1888 

Roof    on    ' 1888 

Building    completed     188X 

Usual    35    days iSDl 

TOTAL  COST.  $755". 
Bond,  limit,  forfeit,  none.  Plans  antl 
f-cpecifications  tiled. 


JA.\UA11Y  Bl  ILDING  PERMITS  TOT.IL 

FIVE  AND   ONE  HALF  MILLION 

DOLLARS 


Chief  Inspector  of  Buildings.  John 
P.  Horgan  of  the  Board  of  Public 
Works,  in  his  monthly  review  oTi  San 
Francisco  building  operations,  reports 
the  issuance  of  620  permits,  represent- 
ing an  expenditure  of  $5,528,978.  In- 
cluded In  the  month's  activities  is  the 
sub-structure  of  the  huge  terminal  for 
which  the  State  Harbor  Commission 
has  let  contracts  in  the  China  Basin. 
This  portion  of  the  project  will  cost 
$761,343.  Permits  to  make  alteratioTis 
and  additions  to  standing  structures 
totaled  $2,  662.255,  and  for  new  frame 
buildings,  mostly  residences,  $1,271,402. 

A  segregated  list  of  the  month's 
operations    follow: 

Number     Amount 

Class  C    24       $    773.876 

Frames     210         1,271,402 

Alterations     383  2,662.256 

Public     2  60,108 

Harbor     l  761,348 


TOTAL     620  5.628,978 


PAVING     PI.RDGRD 


If  the  $60,000  bond  Issue  to  pavS' 
.''treet  Intersections  in  Marysvlllo  car*j 
rles  at  the  J.niiuary  18  election,  thi 
city  tru."?toes  will  grant  petitions  ol 
property  owners  to  pave  forty-seven 
blocks  of  tttreets.  Carrying  out  tht 
program  would  mean  tho  paving  ol 
practiciiUy  every  Importnnt  resldonci 
Street  In  MarysN  llle.  Tho  buslnosi 
district  and  much  of  the  residence  dta> 
trirt  Is  paved.  Tho  addition  of  forty* 
seven  blocks  of  paving  would  extend 
the  hard  surfaced  streets  to  serve  at 
parts  of  the   city. 


Denver  Is  the  gateway  to  tweU. 
national  parks  and  thirty-two  na^ 
tloiiAt  monuments. 


Denver,  inpldly  becoming  a  city  of 
home  owners.  iHsueti  |)erinllH  for  1,26( 
brick  and  frame  house.x  la.-*!  \inr  t< 
cost    13,000,000. 


tUrday,     Ffhruary      I,      i:)23 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  'Tittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufartiired  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CKOCKEIi    BUILDING  YEON    BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


Tel.   Market  1935 


Skilled   Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradtor 


221  OAK  ST. 


San  Francisco 


KEEP  POSTED-BUSINESS  IS  REVIVING 

The    Larsen    Construction    Reports    will  give   you   tips   that  are   worth 
thousands   of  dollars   to   you.     Daily  service.     Send  for  samples. 

560   Mission   Street,   San   Francisco.     Tel.    Douglas   2372. 


Telephone:     West    1726 

J.  A.  MOHR  &  SON 

General  Painting  Contractors 

Specialists  In 

COMPRESSED     AIR     PAINTING 

AND    SAND    BLASTING 

Builders'  Exchange,  180  Jessie  St. 

2216-18   Fillmore  St.. 

San   Francisco 


A  Flbered  Gypsum  Plaster 
Board  that  will  not  shrink, 
warp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
f  WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Steel 
Sash 


and 


PALACE   GARAGE 

O'Brien    Bros.,    Architects 


Ornamental  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Francisco,  Cal. 


ICara^n  (EnttHtntrttmi  Si^^inrtB 

Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  l)ullding,  street,  sewer  and 
highway  projects,  bridpes,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  wliich  you  are  interested. 
500   MISSION   STREET  SAN   FRANCISCO,   CAL. 


Reinliart  Lumber  and  Planing  Mill  Company 

GE.NEltAL    I.TMIIER    YAltO 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    nnd    Cnlilnrt    AVork,    Stork    Doom,    ShmIi 

Krninrn    :in<l    .'tItiiildlnKN 
17TI1    A    KANSAS    STS.  -  SAN    FRANCISCO 

I 'hone    Market    lO.'iT 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-744  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just     FLUSH     it     on! 
lAPIPOIITH 

■■i^^MM     Tf»AOC    MARK      ^^amm^ 

will  permanently 

Dust  proof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIVEBORIM  SOISJS,  Inc. 


355   Pacific   Fllectric  Building,  Lx>i  Angeles 


77  O'Farrell  Street,  San  Franciaco 


A 


15    Ceiita    Per    Copy 


Donglna    2372 
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500      Mission      Street  '  Twenty- 


-stMtiiid    Yenr    \o.    0 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


write:  for  information 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 

FOR  sale:  by  AL.L.  i.rMRKR  de:al,e:rs 
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CONCRETE 


Concrete 
Road  Building 
Breaks  All  Records 

62,000,000  square  yards  of  Concrete 
highway  pavement — equivalent  to 
6000  miles  of  18-foot  road— were  built 
last  year.  This  is  nearly  double  the 
amount  built  in  any  other  year. 

People  demand  roads  which  give  the 
greatest  measure  of  service,  saving  and 
safety.  That  is  why  highway  officials 
everywhere  are  building  Concrete 
hard-surfaced  roads.  They  know  from 
experience  no  other  road  performs 
like  Concrete. 

PORTLAND  CEMENT  ASSOCIATION 

c/t  National  Organization 
to  Improve  and  Extend  the  Uses  of  Concrete 

AtUnU  S«n  Fr«nd»co 

Chicuo  Delroil  Lo»  AnseUi  Parkenburg  §«•"'«  . 

DalUt  Helen.  Milwaukee  Pituhurah  Si.  I-ouu 

Dcnvrr  IndUn.polU  Minnr.poli.  PortUn J. Oreg.  Vancouver.  D.C. 

Dci  MoioM  lUnu*  City  New  York  S.I1  UJi.  City  Wa»hmgton,  D.C. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAX  FRA\(  l.SCO,   CALIF.,  FEBRUAKV  11.  1!)22 


Twenty-stcond    Year   N'o.    6 


CONSTRUCTION    RECOVERY    IS 
UNDER   WAY 


No.   560   Mission   Street, 
San  Francisco,  Calif. 

MRS.    L,.    A.    LiAUSEN,    IMihlisher 
J.    P.    FARREI.Ii,    M:u>iiju;Iiig    Editor 


Devoted  to  the  Kngineering,  Arctil- 
tectural.  Building  and  Industrial  Ac- 
tivities ot  the  l-'aciHc  Coast. 


Official    Paper    of    Vallejo    Builders' 
^~-  Exchange 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year..$4-f'0 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  as  second-class  matter  at 
San  Francisco  Po.st  Office  under  act  of 
Congress    of   March    3,   1879. 


W.  A.  ALEXANDER  JOINS   STAFF  OP 
CEMENT    ASSOCIATION 


W.  A.  Alexander  has  been  appointed 
District  Engineer  in  charge  of  the 
Helena,  Montana,  office  of  the  Port- 
land Cement  Association,  and  will 
maintain  offices  in  the  Power  Building, 
that  city. 

Mr.  Alexander's  experience  in  the 
engineering  and  contracting  field  ex- 
tends over  a  number  of  years,  and 
covers  railroad,  irrigation,  drainage 
and  hydro-electric  engineering  as  well 
as  work  in  the  city  engineering  de- 
partment of  Salt  Lake  and  tis  chief 
engineer  for  a  contractor  in  Boise, 
Idaho. 

Entering  the  military  service  early 
in  1917,  Mr.  Alexander  was  later  com- 
missioned Captain,  served  as  instruc- 
tor in  the  4th  Officers  Training  School 
at  Camp  Lewis,  Washington  and  from 
September,  1918  to  early  in  1919,  was 
stationed  at  Camp  Grant,  Illinois,  in 
command  of  the  3rd  Company  Infantry, 
Central   Officers  Training  School. 

About  a  year  ago  Mr.  Alexander  en- 
tered the  employ  of  the  Portland  Ce- 
ment Association,  and  has  since  been 
conducting  educational  and  promotion- 
al  work   in   southern   Idaho. 


STATE    EXAMINATION    FOR    BRIDGE 
FOREMAN 


The  California  Civil  Service  Commis- 
sion, Forum  Bldg.,  Sacramento,  an- 
nounces it  will  hold  an  examination 
in  San  F'rancisco,  February  18th  and 
in  Sacramento  on  February  20th,  for 
the  position  of  "General  Foreman  of 
Maintenance  and  Tte'pairs,  Bridges,"  a 
position  paying  from  $190  to  $210  a 
month,  with  necessary  traveling  ex- 
penses and  maintenance  when  away 
from  headquarters.  Applications  must 
be  filed  before  February  11th,  and  may 
be  had  from  the  State  Employment 
Bureau  at  Sam  Francisco,  Oakland,  San 
Jose,   Fresno   and  Stockton. 


A  definite  assurance  that  construc- 
tion recovery  is  under  way  and  that 
it  is  the  fir.st  i)ha!-e  of  a  geri<-ral  bii.vi- 
ness  revival  sums  up  the  results  of 
thf!  Construction  Conference  held  in 
Cleveland,  by  the  Associated  General 
Contractors  of  America.  Evidence  of 
this  fact,  both  statistical  and  informal, 
abounded  Iti  the  discussion  of  the  dele- 
gates and  in  the  papers  presented  as 
a  part  of  the  program. 

Col.  Leonard  P.  Ayres,  who  was  chief 
statistical  officer  of  the  A.  E.  F.  and 
wlu)  is  now  vice-president  of  the  Cleve- 
land Trust  Co.,  expressed  the  belief 
that  prices  will  continue  to  fall,  in- 
termittently, for  ten  or  twenty  years 
more,  but  conveyed  assurance  that  the 
construction  industry  will  be  immune 
to  many  of  the  embarrassments  of  the 
coming  period,  because  it  supplies  a 
market  in  which  their  is  a  latent  de- 
mand equal  to  2Vi  years  normal  pro- 
duction of  building. 

"In  other  words,"  said  Col.  Ayres, 
"construction  can  go  along  for  nine 
years  at  25  per  cent  above  normal  and 
only  flU  the"  normal  demand  by  the 
end    of   that    time." 

Col.  Ayres  -said  that  building  finance 
pioblems  had  commenced  to  adjust 
themselves,  through  greater  abund- 
ance of  money.  "The  acrimonious  dis- 
c"us.«ions  between  yourselves  as  con- 
tractors and  ourselves  as  bankers  are 
about  over,"  he  remarked.  "Within 
six  months  so  much  money  will  be  for 
borrowers  that  owners  will  be  able 
to  arrange  building  loans  on  pre-war 
tei-ms." 

Chart.s  shown  by  Col.  Ayres  indi- 
cated a  sub-normal  volume  of  building 
for  every  year  since  1912.  Even  the 
apparent  large  building  figures  for 
1919  and  1920  were  only  apparent,  he 
declared.  The  cost  was  large  but  the 
building  was  far  behind  even  the  cur- 
rent needs  of  the  time.  The  only  time 
in  the  last  nine  years  when  the  volume 
has  gone  above  average  requirements 
wa.s  for  the  last  few  weeks  of  October. 
1921.  This  was  chiefly  residence  build- 
ing, but  it  shows  in  Col.  Ayres  opinion 
that  the  tide  is  rising  rapidly.  He  de- 
clared that  building  prosperity  is  al- 
ways the  first  phase  of  general  revivals 
and  that  it  disseminates  prosperity 
more  widely  than  any  other  type  of 
activity. 


MAJOR  GOETHAI.S.  C  VNAl.  BUILDER. 

TO    REI'ORT    ON    COLUMBI.4. 

B.^SIN    PROJECT 


Major  General  George  W.  Goethals. 
builder  of  the  Panama  canal,  has  been 
oliosen  to  survey  the  Columbia  Basin 
Irrigation  project  in  Washington,  in- 
volving 1,750,000  acres  of  land.  Direc- 
tor D.  A.  Scott  of  the  state  department 
of  conservation  and  development  wired 
General  Goethals  that  the  state  would 
guarantee  full  payment  of  the  $20,000 
required  for  his  services.  Spokane  had 
deposited  to  the  credit  of  Director 
Scott  the  sum  of  $5,000  which  with  the 
$15,000  available  from  the  Columbia 
Basin  Survey  fund  made  up  the  $20,000 
required.  The  chief  problem  of  Oen- 
ornl  Goethals  will  be  to  dooide  between 
two  proposed  systems  of  watering,  the 
pumping  plan  which  would  require  the 
erection  of  a  large  dam  on  the  Colum- 
bia river,  lifting  the  water  some  400 
feet,  and  the  gravity  system  from  the 
Pend   Oreille    river. 


rOKTLA.Mi    CKMKVT    OITPIT    I.% 
DECEMBER 

The  production  of  finished  Portland 
cement  in  the  United  States  In  Decem- 
bei-,  1921,  was  approximately  6,559,000 
bairels.  As  compared  with  the  pro- 
duction in  November,  8,921,000  barrels, 
this  represents  a  decrease  of  2,362,000 
barrels.  A  seasonal  decline  was  to  be 
expected,  and  though  the  production 
in  December,  1921,  was  less  than  In 
December,  1920,  it  was  about  14  per 
cent  more  than  the  average  for  Decem- 
ber from  1917  to  1921.  The  production 
in  1921,  98,293,000  barrels,  was  over 
98  per  cent  of  that  in  1920,  and  was 
greater  than  that  for  any  other  year 
except  1920. 

The  shipments  in  December,  follow- 
ing the  usual  trend,  showed  a  decrease 
from  those  in  Xovember.  The  move- 
ment In  December,  3,697,000  barrels, 
was  over  9  per  cent  greater  than  that 
in  December,  1920,  but  was  slightly 
below  the  average  for  December  dur- 
ing the  last  five  years.  The  shipments 
made  during  the  last  half  of  1921, 
54,976,00  barrels,  were  approximately 
the  same  as  those  made  during  the  last 
half  of  1920.  The  total  shipments  in 
1921,  about  95,051,00  barrels,  were 
nearly    99    per   cent   of    those   in    1920. 

Stocks  of  about  11,93S,000  barrels  of 
finished  cement  were  in  the  hands  of 
manufacturers  at  the  end  of  1921,  as 
compared  with  8,941,046  barrels  at  the 
end  of  1920.  This  total  exceeded  the 
average  stocks  in  hand  at  the  end  of 
the  year  from  1917  to  1921,  by  over 
27  per  cent.  From  April  until  October 
stocks  of  finished  cement  decreased 
steadily,  but  in  November  and  Decem- 
ber they  increased.  Stocks  are  usuallv 
accumulated  during  the  colder  months 
in  anticipation  of  the  large  require- 
ments in  the  months  of  active  demand. 

The  statistics  shown  in  the  follow- 
ing table,  prepared  under  the  direction 
of  G.  F.  Loughlin,  of  the  United  States 
Geological  Survey,  are  based  mainly 
on  reports  of  producers  of  Portland 
cement,    but    in    part   on   estimates. 

The  Bureau  of  Foreign  and  Domestic 
Commerce;  of  the  Department  of  Com- 
merce, reports  that  imports  of  hy- 
draulic cement  in  December  amounted 
to  25,327  barrels,  valued  at  $57,064; 
the  total  for  1921  was  122,317  barrels, 
valued  at  $388,828.  The  total  imports 
in  1920  were  524,604  barrels,  valued 
at  $1,254,729.  The  exports  of  hydraulic 
cement  in  December  were  96.300  bar- 
rels, valued  at  $282,074;  the  total  ex- 
ports In  1921  were  1,181,024  barrels, 
valued  at  $4,277,135.  The  exports  in 
December,  went  to  Cuba  and  the  other 
West  Indies.  4S.7S1  barrels;  South 
America,  25.S2S  barrels;  Mexico.  11,203 
barrels:  Central  America,  6,238  barrels; 
Philippine  Island.  3.205  barrels:  Canada 
266  barrels;  other  countries,  779  bar- 
rels. The  exports  in  1920  amounted  to 
2.985.807    barrels,    valued   at    $10,045,369 

♦ 

SI  ISl  N-COKDEMA    BOAD    BIDS 
ASKED 


F.  A.  Steiger,  Solano  county  sur- 
veyor, has  completed  specifications  and 
bids  will  be  opened  by  the  supervisors 
at  Fairfield  on  March  6  for  grading  and 
paving  with  asphaltic  concrete  about 
6'-..  miles  of  road  between  Suisun  and 
Cordelia.  The  project  will  consist  ut  a 
road  5-inches  thick  and  15-feet  wide, 
involving  10,000  cu.  yds.  of  grading  and 
600  linear  feet  of  culverts  with  con- 
crete end  walls  and  will  cost  approxi- 
mately $120,000. 
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ALONG  THE  LINE 


The   Observer 


Freiierick  S.  Harrison.  Sncrainento  architect,  expresses  the  hope  that  the 
architects  and  builders  of  Sacramento  will  get  together  and  hold  an  architec- 
tural and  building  exhibit  similar  tr.  that  of  the  Stockton  Architects'  Associ- 
ation which  recently  closed  an  eight-day  display.  Harrison  was  one  of  many 
visiting  architects  to  the  Stockton  show  and  declares  it  fulfilled  its  purpose 
by  educating  the  public  along  building  lines,  furnishing  a  better  appreciation 
of  the  necessity  of  systematic  planning  for  all  types  of  buildings — and  further — 
proving   to   the"  prospective   builder   that  NOW   is   the   time  to   build. 

A  building  exhibit  in  Sacramento  would  do  much  towards  furthering  con- 
struction in  that  section.  At  the  present  time  building  activities  in  Sacra- 
mento and  immediate  vicinity  are  proceeding  at  a  rapid  pace  but  none  too  rapid 
to  satisfy  tlie  demand.  The  time  for  a  building  exhibition  was  never  more  ap- 
propriate for  Sacramento  ihan  the  present.  With  the  Capitol  Extension  struc- 
turt-s  soon  to  undergo  construction  and  a  huge  school  building  program  under- 
way the  prospective  builder  would  realize,  after  viewing  a  building  exhibit,  that 
ihe  time  to  build  is  XOW.  Let  the  Sacramento  Builders'  Exchange  make  the 
building  exhibit  proposal  a  special  order  of  business  for  the  next  meeting. 
Let  it  co-operate  with  the  architects  in  putting  a  display  of  building  materials 
before  the  interested  public  Enlist  the  aid  of  the  Chamber  of  Commerce  and 
the  newspapers,  and  bring — through  the  building  exhibit — a  construction  boom 
that   will   echo   in  all  parts  of   the  country. 

.John  M.  Gries,  Chief,  Division  of  shows  increase,  while  retail  lumbcr- 
15uilding  and  Housing,  advises  the  Ob-  men  are  taking  more  and  more  ma- 
server  on  preliminary  figures  showing  terial,  with  result  that  prices  are  ex- 
the  percentage  which  the  amount  paid  tremely  firm."  Stocks  are  not  over- 
to  each  labor  group  bears  to  the  total  large  and  it  will  not  take  a  great 
labor  cost  of  a  six-room  house:  increase  in  demand  to  make  it  very 
Frame       Brick  hard   to  place  business. 

Trade  house       house  

Carpenters    49.6              32.2  Under    the    slogan,    "Make    California 

liricklayers  6.2  21.5  A  Commonwealth  of  Homes,"  the  Call- 
Hod    carriers    2.2                6.7  fornia  Real  Estate  Association  and  the 

Plasters     7-9                8.8  Home     Builders'     Association     of     San 

Plumbers     S.7                7.6  Francisco  will  on  February  l5th,  launch 

Electricians    2.6                2.5  a    state-wide    "Own    Your    Own    Home" 

Painters     10.0                 6.3  and    "Build    Now"    campaign.       It    will 

Common    laborers    6.3                9.9  be    carried    into    every    city,    town    and 

All   others    6.5                4.5  hamlet    in    California. 

Such  a  campaign  is  timely.     It  Is  es- 

rj-fit^a^j     100.0            100.0  timated    that    1,500,000    new    homes    are 

These      averages      were      con.structed  needed    in    the   United   States,    of   these, 

from   reports   covering  a  large   number  250,000    are    urgently    needed    in    Cali- 

of    six-room    brick    and    frame    houses  fornia. 

throughout    the    country.  

The   relation    of   the  amount    paid    to  /xr        j    x   i    u       ,      ^ 

the    various    groups    to    the    total    labor  Reno   (Nevada)   labor  leaders  are   in- 

cost    varies    according    to    the    types    of  '  'ned    to   view   the   proposed   organiza- 

constructlon    prevailing   in    the   various  "o"  "f  a  Builders'  Exchange  with  sus- 

localitles:  however,  these  averages  give  r>.'f.'°".  ^  These    organizations      n    other 

a  fair  view   of  the  general  distribution  '^'t'^s     have     almost     invariably     been 

»   1    I               ta  used    in    efforts  to  combat   union    labor, 

of   jauor  costs.  ^^^^  ^^^    ^^^  ^^^^  ^^^^  ^j^^^.  ^^^^  ^^^ 

.  be    the    case    in    Reno.      On    the    other 

Bids  for   con.structing   the   Arroyo  de       ^^„^      ^^^y    ^^^^^    ^^^^    ^^^^^    ^^    ^j.. 

la    Sacatclla   storm    .-?ewer   will   be   con-  s^anizatlon.    would    be    beneficial    to   the 

Ridcred    by    the    I.os    Angeles    Board    of  i,,,,,,,,,,^     industry     and      the     city     at 

Public  Works  on  April  10th.     The  proj-  ,,,,.^p 

ect    will    cost    In    the    neighborhood    of  

$2,500,000  and  will  be  built  under  the  Authority  has  been  received  from 
Vrooman  Act.  Main  lines  not  In-  ,^p  ^^^^  Department  to  dispose  of  the 
eluding  connections  to  catchbasins  ,„..,jorlty  of  the  old  building.s,  common- 
will  total  about  S0.<7S.71  feet,  part  of  ,^.  ,,„„„,„  ,.,,,  „,,.  ,!p,ii,.ia  Barracks,  bv 
which  will  be  monolithic  reinforced  j,,,,,,,^,  ,,y^i,,,„  ^he  date  of  the  auc- 
concrete  and  part  roinf<.rced  concrete  ,,_^^  )s  March  10th.  The  buildings  will 
pipe  The  district  embrace.s  about  16  ,,^.  ^^^  Inspection  a  week  before 
H,,uare  n.lles  in  Hollywood  and  the  ,^^^^  ^,.^,^,  ,.„,„„,.,  r  -p  o'Hearn. 
western    part    of    the    city.  CommandlnR  Officer  at   the  Bonicia  Ar- 

.senal,    will   give   out    Information    as    to 

The     Dorlte     Manufacturing     Co.     of  ,i,f.   conditions   of   the  sale. 

.\ew      York      and     San      Francisco     has  ^__^^_ 

opened     a     Los    Angeles    oltlce    at     600  -php  Crown   Sash.   Door  and   Mill  Co., 

Metropolitan     P.ulldlng.      The    company  ^60    W.    Slauson    Ave..    Los    Angeles.    Is 

Is  cnnnged  In  ilie  mining  of  magnesltc,  building  a  new  plant  In  that  city.     The 

havInK  depoHJlH   In   Sonoma  county,  and  flm,    recently    nold    Its    plant    at    Harbor 

rnanufacture   hIucco.   flooring  and   table  fny     ,„     Ot-orge     F.     Hopkln.s.     who     Is 

lops.      Its    products    have    been    In    use  operalInK    It    under    the    name    of    Har- 

about     10    yearM.    the    company    having  i.nr     Sanh.     Door     and     Mill     Co.       This 

iipcratod  largely  heretofore  In  northern  change    In    no   way   olTccts    the   business 

rallfornla.       P.<cently    It    ha»    extended  ,,f    ,|,„    i  ,,„    Aiigelen   concern,    of    which 

its    field    to    N«w    York    state    and    the  ,•    ^    mi,nkenf«hlp   !»   manager. 

Hawaiian    IslainlH      E.   Hall    Kallc.   well  

known  New  Y-rk  architect,  la  the  head  jBiitldlnff    pormltfl    granted    In    .Sacra- 

of  the  company.  mento    during    the    month    of   January. 

-^^— —  lf»22.    exceeds    the    entire    year    of    1017 

"American    Luinberman."    of   f  ilcajro.  ,,^    j;,,g       .January   construction    totaled 

•ays-       Confidenr.-     rules     the     lumber  |i.S97,S62.     During  Ihe  month  2i^   por- 

market.       Many     l.uyers    are    traveling  ^|,„    ^.p^,,    isMiied,    120    of    th.-Mo    being 

throuirh    jiroduclnjc    reglonn    sUIng    up  f,,,.    „^^y    buildings,    totaling    $1,806,844. 

■tocka  and  In   many  ciison  pljiclng  sub-  y,,^  ,y,„  ,„,„,.  period   In    IHZl   the  totala 

■tantlal  ordcra.     Buyln»  by  indualrlala  ^,r,   j^y  p#rtnlla.  $H«,71«. 


Dexter  S.  Kimball,  president  of  the 
American  Society  of  Mechanical  En- 
gineers and  dean  in  the  college  of  en- 
.gineering  at  Cornell  University,  will 
be  in  San  Francisco  this  coming  sum- 
mer to  co-operate  as  the  representa- 
tive of  engineers  of  the  East  in  the 
project  to  erect  a  Western  home  for 
the  engineering  interests,  similar  to 
one  in  New  York.  He  will  also  tour 
Pacific  Coast  cities  and  lecture  before 
the  engineering  societies  in  San  Fran- 
cisco, Spokane.  Seattle,  Los  Angeles 
and    elsewhere. 


The  Tacoma  Society  of  Architects  in 
conjunction  with  the  Tacoma  Chapter 
.\m.erican  Association  of  Engineers 
has  been  authorised  by  the  city  coun- 
cil to  prepare  a  new  building  ordi- 
nance. The  building  codes  of  Port- 
land, Spokane,  Seattle  and  Chicago  will 
be  used   in   developing  the  new  laws. 


The  Montana  Association  of  Elec- 
trical Contractors  and  Dealers  \Till 
bold  its  semi-annual  meeting  at  Butte. 
March  6th  and  7th.  OtTlcers  of  the 
state  association  are:  James  H.  Milla, 
Great  Falls,  president;  B.  Shelly, 
Livingston.  vice  -  president ;  Frank 
Venable,    Butte,    secretary. 


W.  E.  Whalin,  president  of  the  Ala- 
meda County  Builders'  Exchange, 
announces  plans  are  being  prepared 
for  $10,000,000  worth  of  construction 
to  be  undertaken  in  Oakland  this  year. 
It  Is  said  that  this  work  is  in  addi- 
tion  to   projects   already   announced. 


Laurence  Thompson,  engineer  In 
charge  of  the  Gordon  Valley  water 
project,  for  the  City  of  Vallejo,  has 
resigned  and  Engineer  C.  E.  Grunsky 
of  San  Francisco,  appointed  to  fill  the 
vacancy. 


Daniel  R.  Huntington,  for  the  past 
twelve  years  city  architect  of  Seattle, 
has  opened  olhces  in  the  Alaska  Build- 
ing, that  city,  and  will  engage  In  pri- 
vate   practice. 


Weed  Lumber  Co..  has  started  con- 
struction of  an  addition  to  its  sash 
factory  at  Weed,  .Siskiyou  County.  Ad- 
dition will  be  300  ft.  long  and  100  ft, 
vvldi".     New  machinery  will  be  Installed 


Orrin  E  Stanley,  assistant  dty  en- 
gineer of  Portland,  Ore.,  has  been 
elected  president  of  the  Portland 
Municipal  Civil  Service  Assn.,  for  the 
ensuing    year. 

Chas.  L.  Burnett,  mayor  of  Kxeter. 
and  former  manager  of  the  Exeter 
Lemon  Cove  Lumber  Co.,  has  leased 
property  In  that  city  and  will  operate 
a  lumber  yard. 


Stops  arc  being  taken  In  Amador 
County  to  bond  for  $220,000  to  build 
a   system    of   good   roads. 


Obe  K  Lebourveau.  superintendent 
of  str.cts  of  Maryavllle,  Calif.,  died 
ITabruary   Ird. 


A 
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WASTE  IN  INDUSTRY 


An   address   delivered    by    J.    Parke 
Channinp:,  at  the  National  Conven- 
tion of  the  Associated  General  Con- 
tractors,    Cleveland,     Ohio. 


In  assigning  the  relative  responsibil- 
ity for  waste,  50%  of  this  responsibil- 
ity has  been  placed  at  the  door  of  man- 
agement and  less  than  25%  at  the  door 
of  labor.  In  assessing  this  responsi- 
bility there  has  been  no  purpose  or  de- 
sire to  place  blame  upon  any  indi- 
vidual, group  or  class.  Waste,  like  in- 
dustrj'^  itself,  is  the  result  of  a  slow 
growth  but  undoubtedly  the  greatest 
opportunity  today  for  correcting  it  is 
in  the  hands  of  management.  By  man- 
agement is  meant  all  of  those  engaged 
in  industry  from  foreman  up  to  the 
financial  heads  of  the  concern.  The 
importance  of  management  has  been 
shown  by  that  terrible  experiment  con- 
ducted in  Russia,  in  which  an  attempt 
was  made  to  carry  on  industry  by  the 
workniWn  himself.  It  has  failed  miser- 
ably and  now  its  pretagonists  are  ask- 
ing that  teciinical  men  come  into  Pais- 
aia    to    reestablish    its    industries. 

The  causes  of  waste  may  be  general- 
ly classified  under  the  heads  of  Low 
Production,  Interrupted  Production, 
Restricted  Production  and  Lost  Pro- 
duction. Low  Production  is  caused  by 
faulty  material  control,  faulty  design 
control,  faulty  production  control,  lack 
of  cost  control,  lack  of  research,  faulty 
labor  control,  ineffective  workmanship 
and  faulty  sales  policies.  Interrupted 
Production  is  causei  by  idle  men,  idle 
material  and  idle  plants.  Restricted 
Production  comes  about  either  by  re- 
strictions of  the  owners  of  manage- 
ment or  by  labor.  Lost  production  is 
largely  due  to  ill  health,  physical  de- 
fects and  accidents. 

The  recent  Conference  on  Employ- 
ment makes  suggestions  toward  cor- 
recting; interrupted  production  due  to 
idle  men.  Probably  of  all  things  this 
Is  the  most  vital.  It  is  unfortunate 
that  in  a  country  like  this  United 
States  we  should  have  idle  men  when 
we  have  such  rich  resources  and  such 
demands  for  finished  goods.  A  large 
portion  of  this  unemployment  is  due 
to  booms  and  depressions,  and  whilo 
we  do  not  thoroughly  understand  the 
causes  of  these  cycles,  we  are  getting 
nearer  and  nearer  to  the  truth,  and  I 
believe  tliat  we  ;an  look  forward  to  a 
time  when  the  peaks  and  valleys  will 
be    nearly    leveled    out. 

The  one  thing,  to  my  mind,  that 
stands  in  the  way  is  a  psychological 
one,  and  that  is  that  when  we  are  in 
a  boom  period  we  fail  to  realii^e  it, 
imagine  conditions  are  normal  and  that 
the  real  boom  is  ahsad  of  us.  It  is 
only  a  few  far-sighted  and  sound- 
thinking  men  who  realize  the  actual 
condition.  It  is  incumbent  upon  owners 
and  managers  to  study  this  question 
thoroughly  to  see  that  information  is 
collected  and  distributed  and  to  proper- 
ly interpret  it. 

I  believe  that  proper  iiulustiinl  re- 
lations is  one  of  the  most  important 
factors  in  stabilizing  industry.  Pro- 
fessor John  R.  Commons,  of  the  Uni- 
versity of  Wisconsin,  has  very  properly 
.said  if  all  managers  and  owners  treated 
their  men  fairly  there  would  be  no 
need  of  labor  unions,  but  because 
owners  and  managers  have  not  fol- 
lowed the  Golden  Rulo  the  laborers 
have  been  forced  to  organize  for  their 
ov  n  protection.  I  believe  that  in  well 
stabilized  industries  where  the  cliangee 
in  personnel  are  at  a  minimun.  there 
is    less    friction,  between    mana.gement 


and  labor.  In  industrie.s  of  this  class, 
men  iret  to  know  the  management  and 
the  man.'igcn-ient  to  know  their  men. 
Their  peculiarities  and  individualities, 
their  capacities  for  particular  kinds  of 
work  are  realized  and  the  results  are 
g<;ner;illy    good. 

One  reason  that  there  is  so  much 
waste  in  the  building  industry  and  so 
many  restrictions  on  the  part  of  labor 
Is    the    constantly    changing    per.^onnel. 

Following  along  this  line,  you  will 
note  that  the  Committee  assesses  25% 
of  preventable  waste  as  against  out- 
side contracts;  for  example,  the  public. 
And  this  means  that  the  public  itself 
must  be  educated  to  the  necessity  of 
a  smooth  and  regular  operation  of  in- 
dustry and  must  not  d'imand  the  im- 
possible and  must  realize  that  every- 
one cannot  have  his  wants  filled  at 
the  same  time. 

In  adopting  a  program  of  seasonal 
construction  in  different  geographic 
divisions  of  the  country.  I,  of  course, 
realize  that  there  is  a  serious  problem 
in  attempting  to   move   labor   from  one 


S\CR.4MENTO   F.VCES   BIGGEST 
BUILDING    YEAR 


Sacramento  faces  the  year  1922 
with  the  biggest  building  pro- 
gram in  its  history,  with  im- 
provements already  under  way 
or  projected  running  close  to  • 
the  $15,000,000  mark  aside  from 
the  building  of  new  homes  and 
schools,  business,  commercial  and 
industrial    construction. 

Included  in  this  program  Is  the 
completioTi  of  the  $2,700,000  fil- 
tration plant.  The  $.1,064,000 
school  program  also  will  be 
completed  in  1922,  with  a  pos- 
sibility of  an  additional  expendi- 
ture of  $750,000  or  more  to  finish 
the  new  high  school,  which 
amount  is  not  included  in  the 
aggregate    given. 

The  largest  of  the  new  jobs 
will  be  the  commencement  of 
work  on  the  $3,000,000  Capitol 
Kxtension  buildings  on  the 
blocks  bouTided  by  Ninth  and 
Tenth.  L  and  N  streets.  Ground 
for  these  improvements  is  ex- 
pected to  be  broken  around 
March  1,  following  which  the 
two  structures  will  rise  simul- 
taneously as  rapidly  as  the  work 
can    be    carried    on. 


part  of  the  country  to  the  other.  A 
competent  mechanic  usually  has  his 
home  in  some  town  and  dislikes  to 
move  frome  place  to  place,  but  there 
is  a  possibility  that  a  certain  propor- 
tion of  the  men.  particularly  those  un- 
married,   may    follow    this    plan. 

Among  the  things  which  the  Com- 
mittee recommended  is  proper  produc- 
tion control  so  that  material  always 
win  be  on  hand  and  delivered  when 
needed;  that  the  plant  and  equipment 
should  be  kept  continually  in  working 
order;  that  one  should  have  a  uniform 
system  of  cost  accounting  and  par- 
ticularly that  the  methods  of  wage 
payment  should  be  equitable  and  just 
in  pursuing  the  proper  relationship 
between  the  efforts  put  forth  and  re- 
sults achieved  by  all  who  participate 
In  the  enterprise.  All  of  these  recom- 
mendations seem  perfectly  obvious  but 
it  is  astonishing  the  number  of  In- 
stances  in   which   they  are  neglected. 

Especial  attention  was  called  to  the 
fact  that  wage  methods  are  wlioll> 
futile  in  the  absence  of  standardisa- 
tion   and    system    in    the    work.      In    a 


gr'-at  many  cases,  fjropf  r  produfion 
standards  and  proper  control  of  the 
work  will.  V  Ithout  any  special  wage 
method,  accomplish  a  large  part  of  the 
desired  results. 

.Management  is  also  responslbl'^  for 
thr.  prevfntlon  of  accidents  in  Indus- 
try and  a  "safety  first"  campaign  not 
only  has  its  humanitarian  effect  but 
results  In  an  actual  saving  in  dollars 
and  cents.  This,  of  course.  Is  recogr- 
n\7.f(\  In  the  various  workmen's  com- 
pensation acts  in  which  the  cost  of 
death  and  accidents  is  directly  paid  by 
the  Industry  and  b-comes  one  of  Its 
charges.  The  lower  this  charge,  the 
less   will   be  the  cost   of  production. 

.*  mong  the  responsibilities  of  labor 
is  that  of  increasing  production. 
.\niong  the  unenlightened,  the  idea  that 
th<re  Is  a  fixed  amount  of  work  to  be 
done  in  the  country,  and  that  the  less 
p  man  does  the  longer  the  work  lasts 
and  the  moie  men  are  employed.  Is 
of  course  an  economic  fallacy  but  is 
hold  by  a  great  many  men.  There 
never  was  a  greater  fallacy  than  this, 
and  I  am  glad  to  say  that  the  best 
minds  in  labor  circles  realize  Its  fal- 
laciousness. Still.  It  must  not  be  for- 
g(  iten  that  labor  has  had  many  sad 
experiences  in  the  last  eighty  years 
in  which  the  result  of  increased  effort, 
hoih  n'cntal  and  phyfcical.  has  not  been 
rewarded  as  it  should  be  but  has  been 
entirely    appropriated    by    capital. 

The  government  can  give  aid  in  the 
elimination  of  wa.sle.  and  the  moKl  im- 
portant thing  is  the  establishment  of 
a  national  Industrial  Information  Serv- 
ice, so  as  to  furnish  accurate  and  timely 
information  on  production,  consump- 
tion and  stocks  of  commodities.  In 
addition.  I  believe  thai  the  goveriinienl 
could  with  propriety  establish  an  Em- 
ployment Service:  perhaps  not  dis- 
tinctly under  federal  control  but  at 
least  correlating  the  employment  serv- 
ices of  the  various  states.  There  seems 
to  be  a  feeling  thai  mis  i  sa  legitimate 
field  for  the  government  and  one  which 
should  net  be  relegated  to  private  in- 
dividuals. 

There  Is  also  the  suggestion  that  the 
federal  srovernment  should  organize  a 
plan  to  adjust  disputes  in  general  in- 
dustry, and  you  will  recall  as  a  result 
of  this,  in  the  early  part  of  1920.  the 
President  of  the  United  States  called 
an  industrial  conference,  of  which  Mr. 
Herbert  Hoover  w.is  Vice-chairman. 
The  suggestions  of  this  conference 
seem  sound  but  for  sonie  reason  they 
have  not  been  followed.  Why.  1  do 
not  know.  It  should  be  borne  in  mind 
that  this  conference  did  not  advise 
compulsory  arbitratlfin:  In  this.  I  think 
they  were  wise,  because,  if  I  judge 
correctly,  the  results  of  compulsory 
arbitration  In  Australia  and  New  Zea- 
land have  not  been  satisfactory.  It  Is 
interesting  to  note,  however,  in  the 
report  of  Waste  In  Industry,  that  the 
losses  due  to  strikes  and  lockouts  are 
nowhere  near  as  great  as  people  have 
imagined. 

Undoubtedly  the  government  can 
help  in  the  waste  by  putting  Into  ef- 
fect a  national  policy  regarding  public 
health.  Many  industries  look  out  for 
the  health  of  their  employees  hut 
curiously  enough  In  a  great  many  cases 
labor  Is  opposed  to  physical  exami- 
nation of  employees.  Only  a  campaign 
ef  education  will  overcome  this  preju- 
(I'ce.  A  careful  man  knows  that  ho 
should  be  examined  by  his  physician 
at  least  once  a  year,  so  that  physical 
defects    may    be    caught    In    time,    and 
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there  is  no  reason,  or  rather  there  is 
every  reason  why  every  man  in  the 
country,  be  he  a  brain-worker  or  a 
worker  with  his  hands,  should  be 
periodically  examined  and  advised  of 
his  condition  and  the  steps  that  he 
should  take   to   make  himself  efficient. 

Wo  need  industrial  standarizatlon 
and  fortunately  in  this  respect  the 
Bureau  of  Standards  of  the  Department 
of  Commerce,  under  Mr.  Hoover,  is  do- 
ing: excellent  v  ork.  In  addition,  vari- 
ous englneerlncr  societies  are  working 
on  standardization  and  are  cooperating- 
with    the    Bureau    of   Standards. 

There  is  undoubtedly  a  desirability 
that  certain  of  the  federal  laws  should 
be  revised  so  as  to  permit  closer  co- 
operation. In  coal  mining-,  for  example, 
stabii;3ation  cannot  be  obtained  ex- 
cept through  the  proper  cooperation 
of  the  large  consumers,  the  railroad, 
the  operators  and  labor.  Probably,  of 
all  the  major  industries,  there  is  not 
one  so  badly  organized  as  that  of  soft 
coal  mining.  It  is  over-equipped,  both 
as  regards  plant  and  j-ersonnel,  and 
the  soft-coal  miner,  instead  of  being 
able  to  get  300  days  of  work  as  he 
should,  gets,  I  believe,  abcut  190,  and 
this  means  that  there  are  altogether 
too  many  men  ready  to  mine  coal,  and 
that  part  of  them  should  be  diverted 
to  other  industries  and  the  balance 
assured   regular   and   continuous   worfc. 

I  believe  thai  the  f;no  thing  the  Con- 
gress of  the  I'nited  Slates  can  io  to 
reduce  waste  in  Industry  is  to  modify 
the  anti-trust  laws  so  as  to  permit 
consolidations  now  prohibited.  A  cer- 
tain supervision  would  have  to  be 
exercised,  permitting  a  fair  return  on 
the  investment,  adequate  allowance  to 
capital  and  managen-ent  for  the  ricks 
taken  but  looking  out  that  the  natural 
resources  of  the  country  were  con- 
served and  the  consum'^r  not  over- 
charged. 


TRANSCO\TI\E>T.\I.,  R.ATES  CUT  BY 
.SOUTHERN    PACIFIC 


Building  in  San  Francisco 

Since  1906  Totals  Half  Billion 


Reductions  in  transcontinental  east- 
bound  freight  rates  on  nitric,  sulphuric 
and  nitrating  acids,  kalsomlne,  insu- 
lating material  a-nd  boiler  pipe  cover- 
ing ,and  westbound  rates  on  iron  or 
steel  barrels,  drums  and  kegs,  besides 
reduced  export  rates  on  tobacco  mov- 
ing through  Pacific  ports,  are  an- 
nounced   by    the    Southern    Pacific. 

The  rate  of  1.2.5  V4  per  100  pounds  on 
adds  from  Pacific  Coast  points  to  the 
east  will  bo  reduced  to  $1.00.  Kal- 
Homine  subject  to  carload  rate  of 
$1.58V4  to  points  west  of  the  Missouri 
river  will  be  reduced  to  $1.2.').  Insu- 
lating material  rates  raTigIng  from 
$2.25V6  to  New  York  to  $1..56>/^  to  Colo- 
rado polnt«,  from  the  Pacific  Coast, 
will  be  reduced   to  $1.«8  and  $1.39. 

The  carload  rules  on  Iron  or  steel 
tiarrols,  etc.,  ranging  from  $2.,'iSV6  to 
$l.87',4  (22.000  11>H.  minimum  carload 
weight)  will  bo  reduced  to  $2.14  and 
$1.65  frtim  eaHlern  points.  The  rate 
on  rnrloads  minimum  weight  16,000 
Ibn..  now  ranging  from  $2.83  V4  to 
$2.11  t4  will  bo  reduced  to  $2.39  and 
$1.90. 

The  export  rale  on  olgarotten  and 
cut  or  granulated  ma-nufacturod  to- 
bacco, minimum  f;irloncl  weight  36,000 
IhH..  will  he.  $l.ir.  and  on  plug  or  twist 
tobacco  $1.10,  mlnlnuim  weight  40,000 
lbs. 

The  rates  from  points  oast  of 
''hlcsKo  nrid  the  MIsMlHslppt  river  can- 
not be  pubilahod  until  the  eastern 
lines  concur,  but  the  effortlvo  datit  of 
the  reductions  from  points  weMt  of  the 
.MUnlxKliipl  river  will  bo  nniioiincrd 
ns  toon  HH  the  InrlfTM  ciin  he  published. 


l»««nvor'M  ino'iiiiiiin  parkn  nyMtftm  ot 
r..000  nrri».  locaint  twelve  mlirs  from 
the  Pity's  boundurlvM.  Mini  000  OOO 
Visitor*  last  y«Mr, 


New  forms  of  steel,  concrete  and 
stone,  that  materially  altered  San 
Francisco's  fretted  skyline  in  1921,  rep- 
resented a  large  part  of  the  year's  con- 
struction of  $29,153,472.  according  to 
a  carefully  compiled  report  prepared 
for  the  San  Francisco  Chamber  of 
Commerce.  This  brings  the  total  con- 
struction since  1906  near  to  the  half 
billion    mark. 

Including  building  of  all  types  in 
that  fifteen-year  period,  the  half-bil- 
lion dollar  mark  has  been  reached,  if 
not  exceeded.  The  total  building  con- 
tracts recorded  in  San  Francisco  since 
1906  amount  to  $433,530,148.  This 
figure,  however.  Is  exclusive  of  con- 
struction work  done  by  the  munici- 
pality, the  state,  the  United  States 
government  and  the  Panama-Pacific 
International    Exposition. 

There  have  been  bigger  construction 
years  in  San  Francisco  than  1921,  the 
total  building  operations  of  $29,153,472 
comparing  with  a  total  of  $32,869,009 
for   1920. 

During  1921  there  were  9.736  sales 
of  San  Francisco  real  estate,  repre- 
senting   a    total    of    $80,863,796. 

This  total  of  real  estate  sales  was 
the  largest  but  one  in  the  city,  it  is 
pointed  out  by  William  Magee.  It  was 
only  exceeded  by  the  sales  of  1920, 
which     amounted     to     $82,641,161. 

During  1921  unusual  activity  was  ap- 
parent both  in  sales  of  real  estate  and 
in  building  operations  in  the  downtown 
district  of  San  Francisco. 

Every  type  of  industrial,  commercial 
and  ofllce  building  is  included  in  the 
new  structures  that  were  erected  in  the 
city  during  the  year  and  among  those 
on  which  work  Is  now  in  progress. 

Both  in  new  construction  and  in  im- 
proveinents,  theatres  and  banks  rep- 
resent many  millions  in  the  work  com- 
pleted or  in  hand. 

Buildings  erected  for  special  pur- 
poses represent  other  large  invest- 
ments. The  Don  Lee  building,  on  Van 
.Ness  avenue  and  O'Farrell  street,  used 
as  selling  and  distributing  headquar- 
ters and  for  automobile  storage  and 
garage  space,  cost  in  the  neighborhood 
of  $1,000,000,  and  Is  one  of  the  finest 
structures  of  its  kind   in   the   West. 

The  Grocers  Terminal,  built  by  the 
.Southern  Pacific  a_t_Third  and  Channel 
streets  and  costing  close  to  $2,000,000 
with  spur  tracks  and  equljiment,  is 
another  of  those  new  Industrial  build- 
ings. It  was  liulll  as  the  result  of 
joint  neg0tl.1t  Ions  conducted  by  the  !<an 
Francisco  Chamber  of  Commerce  and 
the  wholesale  grocers  of  the  city. 

>{ew  theatres  costing  a  million  or 
more  Include  the  Granada,  at  Market 
near  McAllister  and  .Tones  streets:  the 
Orpheum's  Golden  Gate,  at  Taylor  .and 
Golden  Gate  avenue,  and  Loow's  War- 
field,    at    Market   and    Taylor    streets. 

The  steel  for  the  new  Ciirran  theatre 
Is  being  Installed  on  the  site  of  the 
south  side  of  Geary  sfroot.  west  of 
Mason. 

The  Alexander  building,  standing 
like  a  slim  Gothic  tower  on  the  south- 
west corner  of  Hush  and  Montgomery 
MtreetH,  and  the  Callfornln-("'o?nnierclal 
fnlon  building,  a  slxteon-slory  struc- 
ture of  blithe  Itnlinn  renaissance,  on 
the  northwest  corner  of  Pino  and  Mont- 
gomery stroois.  unite  In  adding  to  the 
skyline  maglr  of  one  of  the  most  bust- 
ling btislnoBS  canyons  of  .San  Kranclsco. 
The  Alexander  liullding.  erected  for 
the  Crocker  i-stMle,  Ih  alread.v  partially 
occupied,  and  the  California -Commor- 
cIrI  tTnlon  will  he  ready  for  occtjpnncy 
soon,  with  self-leveling  olovatom  and 
oth«r    iRRt-mlnute    Interior    features. 


A  block  away  from  the  Alexander 
building,  at  Bush  and  Sansome  streets, 
the  drumfire  of  the  electric  riveting 
liuns  being  used  on  the  structural  steel 
of  the  new  22-story  building  of  the 
Standard  Oil  Company  of  California, 
IS  a  daily  din.  Contracts  call  for  init- 
ial work  on  this  building  in  the  neigh- 
borhood of  $2,400,000.  but  it  will  ulti- 
mately represent  a  building  invest- 
ment of  around  $4,000,000.  and  be  the 
most  impressive  skyscraper  in  the 
A\"est. 

The  Anglo  &  London  Paris  National 
Hank,  at  Sansome  and  Sutter  streets, 
is  building  an  extension  to  its  present 
quarters  that  will  connect  up  with  the 
Standard  Oil  building  and  give  it  much 
needed  room.  The  bank  will  occupy 
the  first  and  second  fioors  on  the  San- 
some street  side  of  the  Standard  Oil 
building. 

The  new  home  of  the  Bank  of  Italy, 
at  Powell  and  Eddy  streets,  costing: 
over  $1,000,000;  an  extension  to  the 
First  National,  at  Montgomery  and 
Post;  an  extension  to  the  Wells  Fargo 
Nevada  National,  directly  across  the 
street,  on  the  east  side  of  Montgomery; 
and  a  new  uptown  branch  of  the  Anglo- 
California  Trust  Company,  adjoining 
the  Granada  theatre  at  McAllister, 
Jones  and  Market  streets,  are  among 
the  improvements  made  by  financial 
institutions   during  the  year. 

Work  of  razing  the  old  buildings 
on  the  site  of  the  New  Matson  build- 
ing. Market  and  Main  streets.  Is  now 
under  way.  This  building,  which  will 
bo  the  home  of  the  Matson  Navigation 
Company,  and  have  office  quarters  for 
a  number  of  companies  having  Ha- 
waiian Island  interests,  will  represent 
an  investment,  with  the  cost  of  the 
site,  of  close  to  $2,000,000. 

The  sixteen-story  Balfour  biuldlng. 
at  California  and  Sansome  streets,  an 
investment  In  the  neighborhood  of 
$4,000,000.  was  among  the  new  sky- 
scrappers  that  wore  erected  during  the 
year  in  the  heart  of  the  city's  financial 
district. 

The  California  State  Building,  on  the 
McAllister  street  side  of  the  Civic  Cen- 
ter, Is  nearing  completion,  costing 
when  ready  for  occupancy,  something 
over  $1,500,000. 

Contracts  have  been  let  for  the  $2,- 
.")00,000  China  Basin  Terminal,  which 
will  be  one  of  the  big  construction 
jobs   of   this   year. 

The  terminal  Is  being  built  by  the 
State  Board  of  Tlnrbor  Commissioners 
from  plans  drawn  by  Frank  G.  White 
in  the  area  between  the  Embarcadero, 
China  Basin.  Third  and  Berry  streets. 
White.  a  member  of  the  Harbor 
r.(.:ird'.'<  ongltieering  st,-i(T.  toured  the 
United  Stales  and  Canadia  studying 
warehouses  of  the  most  modornly 
equipped  ports  before  contemplating 
pl-ins  for  this  terminal,  which  will  em- 
boily  the  best  feat  tiros  of  all  recently 
erected    buildings    of    Its    type. 

It  will  be  a  six-story  structure  of 
reinforced  steel  and  concrete.  The 
two  lower  floors  will  bo  used  (for 
ir.'iuslt  sheds  and  the  upper  floors  for 
\v!i rehouses,  .steamers  of  the  largest 
dr.'iiighl  will  be  able  to  discharge 
<-iirgo  .'ilongsldo  the  China  Basin  Ter- 
minal, which  will  have  electrically 
operated  crnnes.  spur  track  farllltlos, 
ramps  for  motor  trucks  and  other  care- 
fully  worked-out   features. 

Insurance  companies  of  .San  Fran- 
cbco,  which  acts  as  the  clearing  house 
for  $200,000,000  of  Insurance  done  an- 
nuully   west   of   the    Rocky    mountftlna, 

(Continued  on  Pave  30) 
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Building  News  Section 


APARTMENT  HOUSES 


Contractors       to       Take        Sub-Fig-urcs 

Shortly. 
APAKTMENTS  (^ost,  $120,001} 

SAN    FRANCISCO.      N    Geary   Street    80 

K   folk   Street. 
Five-story    Class    C    apartment    hoii.-e 

(40,    2-room   apts.) 
Owner — Frederick    Saunders,    Gdn    Fist. 

Carrie    Irones. 
Architect — Griewank    &    Buckley,    Call 

Bldg.,  Han  Francisco. 
Contractor — SchuUz      Constr.      Co..       iB 

Kearny  St.,  San  Francisco. 


Contractor  Taking  Sub-Figures. 
APARTMENTS  Cost.    $70, (Mn. 

SAN  FRANCISCO.     W  Hyde  87  S  Geary 
Reinforcfed  concrete  Class  C  apartment 

buiuiing-  (60  rooms). 
Owner — M.  Sticlien. 
Architect — E.  A.   Baumgarten. 
Contractor — W.    S.    King,    135    Webster 

St.,  Oakland. 


Contract    Awarded. 

APARTMENTS  Cost,   $23,403 

OAKLAND,  Alameda  Co..  Cal.  E  Broad- 
way 100  N  40th  Street. 

Three-story  frame  apartments. 

Owner — Jeannette  M.  Stormer. 

Architect — A.  \V.  Smith,  1010  Broadway 
Oakland. 

Contractor — Thos.  Rutherford,  985  o5l1i 
St.,  Oakland. 


Plans    Being    Prepared — Contract 

Awarded. 
APAiiTMBNTS  Cost,    $100,000 

SAN  FRANCISCO.      Downtown  district. 
Six   or   seven-story   Class   A   apartment 

house. 
Owner — Geo.    W.   Burnett. 
Architect — Chas.     Skidmore,     426     Call 

Bldg.,   San  Francisco. 
Contractor — Harry  Warwick,  Call  Bldg, 

San    FranciBCO. 


Contractor    Taking    Sub-Figures. 
APARTMENTS'  Cost,   $35,000 

SAN   FRANCISCO.      S  Clay  E  Hyde. 
Three-story    and    basement    frame    and 

plaster   apartment    building(    12,   3- 

room  apts.  and  10  garages  in  rear. 
Owner — Geo.  W.  Burnett. 
Architect— C.     H.     Skidmore,     426     Call 

Bldg.,   San   Francisco. 
Contractor — Harry    C.     Warwick,     3191 

Washington   St.,   San   Francisco. 


Plans    Being    Prepared. 

APARTMENTS  Cost,  $35,000 

SONORA,   Tuolumne  Co..  Cal. 

Two-story  reinforced  concrete  of  brick 
apartment  and  store  building  (18, 
2-room   apartments). 

Owner — Withheld. 

Architect— Chas.  H.  Young,  Commer- 
cial Savings  Bank   Bldg..  Stockton. 

Plans  Being  Figured.  ; 

APARTMENTS  Cost,    $80,000 

BERKELEY,   Alameda   Co..   Cal.      Shat- 

tuck   Ave.   and   Haste   St. 
Four-story      reinforced      concrete      and 

frame    store    and    apartment    licMise 

building   (3G   2  and   3-room  apts.  > 
Owner — Mrs.   M.   Meriwether. 
Architects   --    Schirmer-Bugbee    X-    '"o., 

Thajer  Bldg.,  Oakland. 


Three    story    frame    apartment    house 

(6    3-rooni   ap;iriments;. 
Owner — Withheld. 
Architect — Arthur     G.     Scholz    .Phelan 

Bldg.,    San    Francisco. 


Figures  Being  Taken  For  Plumbing, 
Heating  and  Electrical  Work. 

APARTMENT  HOUSE  Cost.  $175,000 

SAN  FRANCISCO.  N  O'Farrell  W 
Jones. 

Seven-story  reinforced  concrete  apart- 
ment  house. 

Owner — Carl  Peterson,  Sharon  Bldg., 
San  FranciBCO. 

Architect  —  August  Headman,  Call 
Bldg.,   San   Francisco. 


Plans  Being  Figured. 

APARTMENTS  Cost.     $20,000 

SAN  FRANCISCO.  W  Twenty-ilrsT 
Ave.  betweent  California  anu 
Clement  Streets. 

Three-story  frame  and  piaster  apart- 
ment house    (6   3-room  apts.) 

Owner — W.    Rieck. 

Architect — H.  C.  Baumann,  251  Kearn;, 
St..  San  Francisco. 

Figures  are  being  taken   for  a  general 

contract. 


I'lans  Being  Figured. 

APARTMENT  HOUSE  Cost,  $35,000. 

BURLINGAME.   San   Mateo  Co.,  Cal. 

Three-story    frame   and    plaster    apart- 
ment house  (8,  3  and  5-room  apts). 

Owner — F.    Gottlicher. 

.\rchitect — H.  C.  Baumann.  251  Kearny 
St.,   San    Francisco. 
Figures   are   being   taken   for   a   gen- 
oral  contract. 


I'lans   To   Be    Prepared. 

APARTMENT   HOUSE  Cost,   $ 

SAN     FRANCISCO.       NW     Taylor     and 

O'Farrell   Sts. 
Ten-story   Class   C   apartment   house. 
Owner — M.   J.   Savage. 
Architect — C.      E.      Gottschalk.      Phelan 

Bldg..   San    Francisco. 
Construction   will   not  be   started   for 
more    than    six    months   as    Mr.    Savage 
is    in    Europe. 


Plans  Completed.  ..,..„„, 

APARTMENTS  Cost,     $40,000 

SAN   FRANCISCO.     SW  Hyde  and  Pine 

Streets. 
Three-story    and    basement   frame    (15) 

apartments. 
Owner — W.    Props,    1665    Clay    St.,    ban 

Francisco. 
.\rchitect — Not  given. 

(5ontract    Awarded. 

APARTMENT    HOUSE  Cost.    $15,000 

SAN  FRANCISCO.     N  Pine  43  E  Jones. 
Three-story    and    basement    frame    (6) 

apartments. 
Owner — Blankenburg      &      Williamson, 

105  Montgomery  St.,  San  Francisco. 
Architect — None. 
Contractor    —    E.      Blankenburg.       105 

Montgomery  St..  San   Francisco. 


Plans  Being  Prepared. 

APARTMENT  HOUSE  Cost.  $16,000 

SAN    FaANCISCO,       Near    Dlvisadero. 


Young  man  seeks  financial  In- 
terest in  reliable  firm,  manufac- 
turing, staple  line,  building  ma- 
terial or  contracti-ng.  capable 
superintendent  or  assistant — best 
of  references. 

Address  Box  EKj— c.  o  Building 
and  Engineering  News. 


Contract  Awarded. 

APARTME.N'T    HOUSE  Cost,    $20,000 

OAKLAND.       E    Manila    Ave.     opposite 

Cavour. 
Two-8tory    frame     26-room    apartment 

house. 
Owner — Harvey       B.       Franklin,       1534 

Franklin   St..  Oakland. 
Arch  itect — None. 
Contractor  —  California     Builders    Co.. 

1534    Franklin   St..   Oakland. 


'"ontraciy   Awarded. 

AI'.VRTMENT.S  Cost.  $25.0.t(j 

.SAX  FRANCISCO.     .SE  Tw»)lfih  Avenuf 

and  Lake  Street 
Three-story    and    basement    frame    (^» 

apaitments. 
Owner — C.    S.     Hoffnian,     1341     Howard 

St..  San  Francisco. 
Architect — C.    O.    Clausen.    1128    Hearst 

Bldg.,  San  Francisco. 
I'lambinK   to   J.    Gibbs.    1708    <;eary    St.. 

$4,000. 
Heating:  to  Atlas  Heating  <.,'o.,   4th  and 

Freeioii    Sts.,   $2200. 
I'liiNterinic   to   C    Terranova.    180    Jessiu 

.St..    $4300. 


Contract  Awardca. 

APARTMENTS  Cost.    $130,000 

SACRAMENTO.  Cal.  Lot  5  Blk  Bded. 
by  E.  F.  7th  and  8;h  Sts. 

Three-story  brick  and  frame  (4."j1 
apartments. 

Owner — Mrs.  Anna  Gaskill  and  Asso- 
ciates. 

.•\rch  itect  —  Frederick  S.  Harrison. 
I'eoples     Bai'k    Bldg..     Sacramento. 

Co.itractor — A.  W.  Norris,  Peoples  Bk. 
Bldg.,  Sacramento. 


Figurts  to  be  Taken  Next  Week. 
.■VI  .VRTMENTS  Cost.  $u0.0l.O 

SA.V    FR.VNCISCO.      Brosnan    Street. 
Three-story    frame      aparinieni      liouse 

(12   3-room  apts.) 
Owner — Mr.   H.    Faber. 
Architect — Frederick     \V.    Quundt.    Mo- 
nacinock  Bldg.,  .San  Fran.iaco. 

Separate^  bids  for  general  coniraet. 
pla.steriiig.  plumbing,  electrical  work. 
painting   and    hardwood   Hoors. 

LODI.  San  Joaquin  Co..  Cal. — Wilson 
H.  Thonjpson  will  erect  at  southwest 
corner  of  School  and  Oak  Sts.,  a  two- 
story  class  A  store  and  apartment 
building.    85   by   95    ft. 


SA.V  FRANCISCO — Architect  C.  A. 
Muessdorffer.  Humboldt  Bank  Bldg.. 
is  taking  figures  for  plastering  in 
connection  with  the  construction  of  a 
7-story  reinforced  concrete  apart- 
ment building  on  the  northwest  corner 
of     Washington     and    Gough    streets. 


BANKS 


flans    Being    Prepared. 
BANK  Cost.    $40,000 

PLACERVILLE.    Bl    Dorado   Co..   Cal. 
One-story      reinforced      concrete      bank 

building. 
0'\  ner — Bank    of    El    Dorado    County. 
.■\rchltect — E.     C     Hemmings.     Ochsner 

Bldg..    Sacramento. 
Figures  are   b^ing   taken    for   a   gen- 
eral   contract. 


I'lans   Being  Figured. 

PANTC    BUILDING  Cost.    $40,000 

SL'.VNYVALE.   Santa  Clara  Co.,  Cal. 
itr.e-story  brick  or  reinforced  concrete 
bank  building. 
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Owner — Bank   of  Italy   (see  Mr.  Cuneo, 

San  Francisco). 
Architect — Edw.     T.     Foulkes,     Crocker 

Bldg.,    San    Francisco. 
Figures    are    for   general   contract. 


Plans   Being  Figured. 

BANK    BUILDING  Cost,    $40,000 

OAKLAND,     Alameda     Co.,     Cal.       56th 

and  San  Pablo  Ave. 
One-story  reinforced  concrete   or  brick 

bank    building. 
Owner — Bank    of    Italy    (see    Mr.    Wm. 

Cuneo,    San    Francisco). 
Architect — Edw.     T.     Foulkes,    Crocker 

Bldg.,  San  Francisco. 
Figures   are   for   a   general   contract. 


IMans    Being    Figured. 

BANK    BUILDING  Cost,    $ 

ALAMEDA,   Alameda   Co.,   Cal. 
One-story  reinforced  concrete  or  brick 

bank    building. 
Owner — National    Bank    of    Alameda. 
Architect — Edw.    T.    Foulkes,    Crocker 

Bldg..    San    Francisco. 
Figures    are    for    general    contract. 


LODI,  San  Joaquin  Co.,  Cal. — The 
City  Improvement  Co.,  has  been  organ- 
ized at  Lodi  to  erect  a  modern  bank- 
ing structure  for  the  Citizens'  Na- 
tional Bank  of  Lodi  at  the  northwest 
corner  of  Kchool  and  Oak  .streets; 
building  will  cover  an  area  of  50  by 
75  ft.  and  will  be  of  brick  construction 
with  terra  cotta  trimmings.  Details 
are  withheld  until  plans  are  further 
advanced. 


BONDS 

DINUBA.  Tulare  Co..  Cal. — The  Higli 
.School  Tru.siees  will  call  an  election  to 
vote  bonds  of  f 65, 000  to  liiiinioe  cou 
strucllon  of  a  science  hall  for  the  liigh 
.•school  group.  Architect  Ernest  .1. 
Kunip,  BoucU  Bldg.,  Fresno,  will  pro- 
pare  plan."^. 


HOXCUT,  Butte  Co..  Cal. —  Proposed 
bond  rlection  to  be  held  Feb.  27,  in 
Honcut-Yuha  Irrigation  r>istrict  has 
been  Indifinitely  postponed,  pending 
approval  oi  plans  for  con.stniction  of 
work    by   State    Engineer. 

S'A.V  M."IUEL.  Ca' — Bo:ids  of  $10,000 
!<•  ncnniro  or  tonstruct  a  water  system 
have   bee'i   '. '.ic»l 


.FACKSO.N',  Amador  Co.,  Cal.— Peti- 
tions being  circulated  asking  auper- 
vlBors  to  call  i  lection  to  decide  ques- 
tion of  Issuing  and  soiling  bonds  of 
$220,000  to  finance  construction  of  pood 
roads   system. 


P.AKEUSKIKLU.  Kern  Co.,  Cal. — 
Until  Feb.  20,  bids  will  bo  received  by 
the  S^lpt•^vlHo^K  for  Ihi-  |)urcliase  of  the 
Jlt!..'>00  bond  iSHUt  of  the  KosedaU; 
.Si;hool  DtBtrlct  and  $40,000  Issue  ot 
the  Delano, Union  (Jr.immnr  Scliool  DIs- 
irlct;  proceeds  of  the  sale  In  each  In 
Htancc  to  llnance  school  Improvements 


SA.N'TX  A.NA.  Oiiiiijf.'  Co.  Cal.-  A 
bond  Issue  of  »in.(iiio  for  f>rn»m«'iitnl 
llichts.  lawn  sprlnklliiK  sysliiii  ami 
oth«T  Improvement. ■«  at  Hirch  Park  will 
Im-  Nubmlttcd  at   an  ••lection    In   March. 


.••'ANTA  ANA,  OrnnKf  <<>.  «'al.--A 
l.r.iid  iMHUf  of  $172,<.oo  for  th.  proposer, 
lolnt  olllfHil  sewer  to  tin-  <>(  lail,  to  b' 
built  by  Santa  Ann  and  Anuhelm,  and 
«  bond  lsHU«-  of  IMB.OOO  for  main  newer 
linns  from  Hania  Ann  lo  Joint  Ireni- 
inenl  Iillilil.  will  be  KUbinllled  to  voters 
of   .Santa   Ana   In    Mareb 


HANTA  ANA.  Orange  c,,  Ci.J.  If 
hi. lids  ni.  vnt.d  by  City  V\  H.'Venl«f»»til  b 
Ml  fn  III  llohM  .SI  to  rlly  lllliIlM  will  br 
li.iV'd    wnb    ti-in     cDni-riftc'    and    IV4-I" 


asphalt  surface  at  a  cost  estimated  at 
$48,000  and  W.  Fifth  St.  from  Baker 
to  Artesia  will  be  paved  with  4-in.  and 
•  6-in.  concrete  and  I'^-in.  asphalt  sur- 
face. The  city  will  pay  $16,000  on  \V. 
Seventeenth  St.  and  $22,000  on  \V.  Fiffli 
St.  paving  if  bonds  arc  carried,  prop- 
erty owners  paying  the  balance.     . 


present  transcontinental  route  from 
Holbrook  through  the  petrified  forest. 
St.  Johns  and  Springerville. 


MILLBRAE,  San  Mateo  Co.,  Cal.— 
Election  will  be  held  Feb.  24,  in  Mill- 
brae  School  District  to  vote  bonds  of 
$80,000  for  school  improvements.  Trus- 
tees of  the  district  are:  Fred  A.  Mc- 
Nulty,  Stephen  E.  Throwell,  and  Peter 
Gouzenes,    clerk. 


SANTA  ANA,  Orange  Co.,  Cal.— A 
bond  issue  of  $75,000  for  equipment 
for  .generating  electricity  at  the  city 
water  works  will  be  submitted  at  an 
election    in    March. 


OAKDALE.  Stanislaus  Co..  Cal.— 
Election  will  be  held  Feb.  27.  to  de- 
cide question  of  issuing  bonds  of  $40,- 
000  for  street  paving.  Entire  paving 
project  will  cost  $120,000.  $80,000  oi 
which  will  be  raised  through  as- 
sessment Gen.  Macomber,  City  Engi- 
neer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
The  Supervi.=ors  sell  $13,000  bond  issue 
of  Hester  School  District  for  premium 
of  $157.  Proceeds  of  sale  will  finance 
.school   improvements. 


MILI'lTAS,  Santa  Clara  Co.,  Cal. — 
February  24,  Milpitas  School  Ijistrict 
will  vote  bonds  of  $3,000  to  finance  in- 
stallation of  sanitarj  toilets,  septic 
tanks  and  develop  water  supply  for 
school.  Trustees  of  the  District  are: 
Jos.  A.  Spangler.  A.  L.  Ciabb  and  J.  J. 
Pashote. 


TURLOCK,  Stanislaus  Co.,  Cal.— Elec- 
tion will  be  held  March  11  in  Turlock 
School  District  to  vote  bonds  of  $36,000 
for  school  improvements.  The  Tru.s- 
tee.s  of  the  District  ar<':  Wm.  N. 
Graybiel,  Charles  V.  Lundabl  and  Vvr<^ 
C.   lOnglesby. 


LINDSAY  Tulare  Co..  Cai. -=Lin(i.sa.v 
I'igh  and  Grammar  School  Dl.stricts 
will  vote  February  27  on  the  question 
of  i.-^suing  bonds  of  $2.j,000  to  equi)) 
the  high  .school  and  |>rovide  funds  for 
paving  stroet.s  fronting  the  school.  The 
high  school  issue  will  be  for  $10,000 
and   the   grammar  school    issue,   $15,000 

SACRAMENTO,  Cal.  —  The  $60,000 
bond  Issue  of  North  Sacramento  School 
District,  to  finance  addition  to  school, 
sold  for  prenilum-t)f  $4,860.  Plans  for 
Improvements  prepared  by  Architect 
E.  C.  Hemmfiigs,  Ochsner  Bldg.,  Sacra- 
mento. 


LARKSPUR,  Marin  Co.,  Cal.— -Feb.  18 
Is  date  Bel  In  Larkspur  School  District 
to  vote  bf.nds  of  $50,000  for  school  im- 
provements. Trustees  of  the  district 
are:  James  A.  Fay,  George  llauser 
and  Frank  Schmitt.  Plans  aro  being 
prepared  by  Architect  Norman  R.  Coul- 
ter, 46  Kearny  St..  San  Francisco,  for  a 
one-story  reinforced  concrete  school 
building. 


LODI,  San  Joaquin  Co.,  Cal. — Feb.  17 
In  date  set  to  vote  bonds  of  $10,000 
to  flnanco  school  Improvements  In 
Woods  School  District.  Trustnes  of 
district  are:  Martha  D.  Garrison,  L.  T. 
Mason   and   Qoorge   M.   Bancroft. 


CAUUTHEllH,  Fresno  Co.  Cal. — Bonds 
of  $»50.000  have  boon  voted  In  the 
Caruthers  (Jrammar  School  District  to 
llniinci'   construction   of  n    new   s-'hool. 


ST.  JOHNS,  Arl«, — Bonds  lo  nmotint 
of  $175,00  for  roiid  Improvements  have 
been  votort  by  Atiarho  County.  Most 
of    the    money    will    be    spent    on    (ho 


PASADENA,  Cal. — San  Marino  is 
seeking  to  join  with  Pasadena,  South 
Pasadena  and  Alhambra  in  building 
joint  sewage  disposal  works  on  the 
Pasadena  sewer  farm  near  Monterey 
Park.  Pasadena  will  soon  submit 
bonds  for  Its  share  of  the  cost. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
March  14  is  date  set  to  vote  bonds  of 
v' 120,000  for  a  new  grammar  school, 
plans  for  which  are  being  prepared 
by  Architects  WyckofE  and  White, 
Growers    Bank    Bldg.,    San    Jose. 


McKINLEYVlLLE.  Humboldt  Co,  Cal. 
— Election  will  be  held  February  25  in 
AVashington  School  District  to  vote 
bunds  of  $7,000  for  a  nev/  iwo-room 
school. 


CHURCHES 

Contract  Awarded  on  a  Percentage 
Basis. 

CHURCH  BLDG.  1st  Unit,  $200,000 

2nd    Unit,   $500,000. 

LOS  ANGELES,  Cal.  Tenth  and  Fig- 
ueroa  Streets. 

First  unit  of  tour-story  and  basemen 
80x160  Class  A  leinforced  concret. 
Sunday  school  and  social  depart- 
ment; 2nd  unit,  six-story  Class  A 
cliurch  building. 

Owner — Imnianucl  Presbyterian  Church 

Architect  —  C.  F.  Skiiling,  Bradbur.v 
Bldg.,  Los  Angeles. 

I'ontrfictor — J  Everett  Polsey,  1627  In- 
graham  St.,  Los  Angeles. 


Steel    Bids    Under    Advisement. 

CHURCH  Cost,  $ 

SAN  FR.A.NC1SCO.  N  Filbert  137-6  E 
i'owell   Stieet. 

Three-story,  basement  and  tower  re- 
inforced concrete  and  steel  church 
and  school   (181*  feet  high). 

Owner — Roman  Catholic  Archbishop  of 
of  San  Francisco. 

Architect — Charles   l''antoni,    550    Mont- 
gomery St..  San  Francisco. 
Figures     have     been     taken     for     tli< 

steel    and    a   contract    will    be   awarded 

.shortly. 


I'lans   Being    Prepared. 

CHURCH  Cost,     $60,000 

VALLEJO.  Solano  Co.,  Cal.  Georgia 
Street. 

Kireproot  church  and  rectory  (sand- 
Stone   exterior). 

Owner — Ascension  Episcopal  Church  of 
Vallejo. 

Architect — F.  A.  S.  Flale,  Ochsner  Bldg, 
Sacramento. 


.steel   Contract   Awarded. 

CHURCH  Cost,    $       - 

.•-:.\N    FRANCISCO.      .\    Flllurt     137-6     i: 

Powell   Strc.  t 
Three-story.    ba.si>ment     and    lower    i« 

Infoiced   concrete   and  .steel   churi'li 

and  school   (I8!t  feet  high). 
Owner — Roman  Catholic   Archbishop  oi 

San    Francisco. 
.\rchltocl — Charles    Fanloni.    550    Moiii- 

gomery  St..  San  Francisco. 
The  sieel  contract  l.as  been   awarded 
i(>  Dyer   Bros. 

1  cntracts    Awarded. 

IMIURCII  Cost.    $70,000 

l-ANTA    MONICA,   Cal 

I'ramc   and   |>lastor  church.    110x139 

I  iwnei  —  PrcHbyterlnn    church. 

.\rchltecl— C.   F.  SklllInK,  430   Bradbury 

lihlir..   Los  Angeles. 
•  'ontracloi-  —  .lohn   .Simpson   *   Co..   701 

.\nlinlo    ,\vc,.    Los    .Vmcdcs. 
I'liimliInK    nn<l    hrnlltiK    awarded    to    K. 

y.  }•    Mlllnger,  Siiiita  Monica,  $5012 
Oonti'i'ciM     for     plaHii'rlng,     painting, 
tils  roollng,  and  wiring  have  not   beeit 
let, 
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FACTORIES  &  WAREHOUSES 


Contract   Awarded. 

FACTORY  Cost,    $20,000 

SAN  FRANCISCO.  S  16th  between  Ar- 
kansas  and   Connecticut. 

One-story  frame  factory. 

Owner — Real  Estate  and  Development 
Co.,    Hearst    Bldg.,    San    Francisco. 

Architect — None. 

Contractor — Geo.  Wagner,  251  Kearny 
St.,    San    Francisco. 


Cost,  $ 

Broadway    near 


Plans  Being  Prepared. 

LOFT  BL,DG. 

LOS    ANGKLES,    C.ll. 
Ninth  Street. 

Seven-story  and  basement  reinforced 
concrete,  pressed  brick  and  terra 
cotta  facing  Class  A  loft  building. 

Owner — Carleton  F.  Burke. 

Lessiee — Southern   California   Music   Co. 

Architect — Milwaukee  Bldj^.,  Co.,  31  o 
Wright  &  Callendcr  Bidg.,  Los  An- 
geles. 


Completing  Plans — Figures  to  be  Taken 

in  a  Few  Days. 
MACHINE   SHOP  Cost,   $15,000 

OAKLAND,    Alameda      Co.,    Cal.         SW 

^^ourth  and  Washington  Sts. 
One-story    brick    machine    shop,    75x100 

(metal  sash  and  wire  glass). 
Owner — M.   Elsaser. 
Architect — S.   Heiman,   57    Post   St.,   San 

Francisco. 


Contract  Awarded. 

FACTORY  BLDG.  Cost,   $50,000 

LOS   ANGELES,    Cal.      Pico    Street   Bet. 

Stanford  and   Paloma  Sts. 
Two-story    reinforced   concrete    factory 

buildmg. 
Owner — Angelus  Furniture  Co. 
Architect    and    Contractor  —  John      M. 

Cooper,    335      Marsh-Strong      Bldg., 

Los  Angeles. 
Contracts  for  elevator,  sprinkler  sys- 
tem and  fire  doors  to  be  let  later. 

Carpenter  and  Concrete  Work  Contract 

Awarded — Figures  Being  Taken  on 

Balance  of   Work. 
WAREHOUSE  Cost.  $30,000 

SAN    FRANCISCO.       W    Capp    Street    E 

of  Seventeenth. 
Two-story    brick    warehouse    (100x105). 
Owner — Lachman  Bros. 
Architect — S.   Heiman,   57   Post  St..  San 

Francisco. 
The  following  bids  were   received  on 
the  concrete  and  carpentry  work: 

L.    Vanucci     $13,248 

Thos.    Cavanaugh     13,965 

Louis   Cohn    14,600 

Alfred    Vogt    14,831 

Barrett    &    Hilp     15,600 

I.     Sommers     16.257 

Monson   Bros 16,393 

R.    McLeran    Co 17.455 

Contract  awarded  to  L.  Vanucci,  16th 
and  Church  Streets. 

Contract   Awarded. 

ICE   PLANT  Cost,   approximately, 

$24,000. 
NAPA,  Napa  Co.,  Cal. 
One-story  reinforced  concrete  ice  plant. 
Owner— Union    Ice    Co..    354    Pine    St., 

San  Francisco. 
Architect— W.    T.    Toepke,    942    Market 

St..  San  Francisco. 
Contractor— A.   H.   Wilhelm,   180   Jessie 

St.,  San  Francisco. 

Contract  Awarded   for  Painting. 

PAINTING   FACTORY  Cost,   $ 

SOUTH  SAN  FRANCISCO. 
Painting-  factory  bnilflln?. 
Owner — Fontana  Products  Mfg.  Co.,  li_ 

Market  St.,  San  Francisco. 
Architects— -Rigrhettl    &    Hirschfeld,    12 

Geary  St.,  San  Francisco. 
Contractor— J.    A.    Moore    &    Son.    2216 

Fillmore  St.,  San  Francisco. 


Contracts   Awarded. 

f'ilM   LABORATORY  Cost,    $ 

.•^AN    FRANCISCO.      N    Turk    Street     W 

Leavenworth   Street. 
Two-story      reinforced      concrete      film 

laboratory  building. 
Owner — F.  J.  S.  Conlan. 
Lessee — Fox    Film    Corporation. 
Arcihtect   —  Joseph    L.    Stewart,   Clau.: 

Si)recke;s  Bldg.,  -San  Francisco. 
nener.il    Contrnct   to   G.    P.   W.   Jensen, 

320  Market  St.,  $27,558. 
I.nthliis  and  PlanteriiiK  to  Peter  Brad 

ley,  180  Jessie  St.,  $2737. 


WEED,  Siskiyou  Co.,  Cal.— Weed 
Lumber  Co.  has  started  construction 
of  an  addition  to  Its  sash  factory,  300 
ft.  long  and  100  ft.  wide.  New  ma- 
chinery   will    be    Installed. 


OAKLAND,  Cal. — Tibbitts-  Pacific 
Co.,  16  California  St.,  San  Francisco, 
awarded  contract  by  Pacitto  Gas  Ac 
Electric  Co.,  445  Sutler  St.,  San  Fran- 
cisco, to  construct  foundations  for  6,- 
000,000  cu.  ft.  steel  telescopic  tank,  219 
ft.  high,  involving  2,800  cu.  yds.  con- 
crete and  4,500  wood  piles.  Contract 
price  not  stated. 

Pacific  Gas  &  Electric  Co.  will  short- 
ly ask  bids  for  constructing  a  steel 
lank  gas  holder  to  cost  $600,000,  also 
a  water  tank  of  10,311,770  gallons  ca- 
pacity together  with  new  compressors, 
transmission  equipment  and  other  im- 
provements in  various  sections  of  Van 
system.   Total  estimated  cost,  $1,000,000. 


SANTA  CRUZ,  Santa  Cruz,  Cal. — Un- 
til Feb.  13,  5  P.  M.  (to  be  opened  Feb. 
14,  9.30  A.  M.),  bids  will  be  received 
by  S.  A.  Evans,  city  clerk,  for  repairing 
Municipal  wharf.  James  K.  James, 
city  engineer. 


ORLAND,  Glenn  Co.,  Cal.  —  Tho 
Orange  Growers'  Association  of  Orland 
and  Almond  Growers'  Association  will 
erect  a.  combination  packing  plans  in 
this  city.  J.  E.  Fallings,  Jno.  J.  Lach- 
enmeyer,  F.  B.  Rosenberger  and  N.  C. 
Neilson,  appointed  committee  to  secure 
plans  and  cost  of  proposed  structure. 


BTTRBANK,  Cal. — C.  A.  Pipes,  Harry 
Dunning  and  Ward  Shelton  have 
formed  the  Burbank  Ice  and  Cold 
Storage  Co.  .and  have  secured  a  site 
at  Magnolia  .A.ve.  and  Front  St.  for  an 
ice  plant.  The  building  will  cost  $15,- 
000   and  equipment  $30,000. 


FLATS 


Plans    Completed. 

PLATS'  Cost,    $12,250 

SAN  FRANCISCO.     NE  Geary  and  12th 

Ave. 
Two-story    and     basement     frame     (4) 

flats. 
Owner — T.    W.    Brady,    210    12th    Ave., 

San    Francisco. 
Architect — D.    C.    Coleman,    110    Sutter 

St.,    San    Francisco. 


Plans  Being  Prepared. 

FLAT  BLDG.  Cost,  $ 

SAN    FRANCISCO.        NW    Taylor     and 

Union  Streets. 
Three-story     frame     (4)     Hat    building. 

(o,  4,  5  and  6-room  flats). 
Owner — Withheld. 
Architect — C.  Fantonl.  550  Montgomery 

St.,   San  Fianci.sco. 


Contractor  Taking  Sub-Figures. 
FL.\TS  Cost.   $10,000 

SAN    Kll.-VXClSCO.      Dodpo    Siroot    u-.\'- 

Turk  Street. 
Two-story  frame   (2)    flats. 
Owner — E.  W.  Kaufmann. 
Architect — E.  A.  P.aumgarten. 
Contractor— W.    S.    King.    135    Webster 

St.,  San  Francisco. 


'Contract  Awarded. 

FLATS  Cost,    $15,0uit 

SAN    FRANCISCO.      SW    Fifth    Avenu<- 

und  Lincoln   Way. 
Two-story    and      basement    frame      (4> 

flats. 
Owner — City     Realty   Co.,     46      Kearny 

S't.,   San   Francisco. 
Architect — None. 
Contractor — Cox    Bros..    l.'.Tr.    'n  h    Ave., 

San  Francl.sco. 


Contracts  Awarded — Sub-Figures  Be- 
ing Taken. 

FLATS  Cost,    $10,000    each 

SAN  FRANCISCO.  N  Lske  32-6  E  27t.i 
Avenue. 

Two  two-story  and  basement  frame 
Hat  buildings  (2  flats  each)  of  Ave 
rooms  and  sleeping  porch. 

Owner — N.  Samuels,  159  Parker  Ave., 
San    Francisco. 

Architect  —  Mel.  I.  Schwartz,  Nevada 
Bank  Bldg.,  San  Francisco. 

Carpenter,  Mill  \Vork,  Lnmber  Bnlld- 
InK  I'uper.  .tnd  Felt  and  Roach 
Hardware  awarded  to  Louis  .1 
Deibel,  2453  Buchanan  St.,  $10,300. 

Concrete  Work  to  L.  Vanucci,  16th  and 
Church  Sts. 
Sub-flgures      will    be    taken      on    the 

balance   of   the   work.      Plumbing      bids 

are   now   being  taken. 


Contract  Awarded. 

FLATS  Cost,    $15,000 

SAN    FRANCISCO.      SE    California    and 

Thirty-second  Avenue. 
Two-story      and    basement      frame    (4) 

flats   (5   room.s  each). 
Owner — Ida      F.    McCain,    318      Kearny 

St.,  San  Francisco. 
Architect — Ida   F.    McCain.    318    Kearny 

St.,  San  Francisco. 
Contractor — E.     Ellingson,     180     Jessie 

St..  San  Francisco. 


GOVERNMENT    WORK    AND 
SUPPLIES 


WASHINGTON,  D.  C.  —  Campbell 
Building  Co.,  Salt  Lake,  Utah,  at  $166.- 
670,  awarded  contract  by  Bureau  of 
Yards  and  Docks,  Navy  Department,  to 
construct  dispensary  and  post  ex- 
change at  San  Diego,  Calif.;  time  for 
completion  165  days.  Work  provided 
under  Specification  No.   4527. 


WASHINGTON.  D.  C— Bureau  of 
Yards  and  Docks,  Navy  Department, 
awards  contract  to  American  Sterilizer 
Co..  12th  and  Plum  Sts.,  Erie,  Pa.,  at 
$2,148.50.  for  sterilizing  equipment  for 
naval  hospital  at  San  Diego.  Calif.; 
time  for  completion  95  days.  Provided 
for    under    Specification    No.    4576. 


WASHINGTON,  D.  C.  —  Following 
bids  received  by  Bureau  of  Yards  and 
Docks.  Navy  Department,  under  Speci- 
fication No.  4543.  for  cold  storage  and 
refrigerating  equipment  at  San  Diego. 
Calif.:  American  Carbonic  Machinery 
Co..  700  High  St..  Wisconsin  Rapids. 
AVIS..  $30,400,  90  days;  WIttenmier  Ma- 
chine Co.,  850  N  Spaulding  Ave., 
Chicago,  $29,970.  90  days;  York-Cali- 
fornia Construction  Co..  308  Boyd  SL. 
Los  Angeles,  Calif.,  $45,000.  90  days. 


WASHINGTON.  D.  C— Authorization 
has  been  received  at  the  Alcatraz  Bar- 
racks, Calif.,  to  repair  wharf:  the  work 
to  be  done  by  hire  of  labor  and  pur- 
chase of  materials. 


SAN  FRANCISCO— Until  Feb.  18,  11 
A.  M..  under  Order  No.  3543.  bids  will 
be  received  by  U.  S.  Engineer  Office. 
240  Montgomery  St.  for  furnishing  and 
delivering  wharf.  Rio  Vista.  Solano 
County:  a  large  quantity  of  Pine  and 
Redwood  lumber.  Specifications  will 
be  fumiahed  on  request. 
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WASHINGTON,  D.  C. — Bids  are  be- 
iiijj  received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  93S6.  for  Mare  Island,  900 
cupboard  catches,  15,000  square  feet 
galvanized  iron  wire  cloth,  300  gross 
spur  grommets,  1,200  brass  hasps  and 
staples,  500  pairs  brass  strap  hinges, 
75  screw  cup  hooks,  60  combination 
locks,  830  machine  screw  nuts,  9S,000 
steel  spring  cotter  pins  and  100  pounds 
brass  escutcheon  pins.     Feb.   21. 

Sched.  9415,  for  Norfolk  and  Mare 
Island,   80   bolt   clippers.      Feb.    28. 

Sched.  9418,  Mare  Island,  2,800 
pounds  naval   brass  angles.     Feb.    28. 

Sched.  9420,  Mare  Island,  200  quarts 
liquid  bronze,  15,000  pounds  lump 
rosin,  5,000  gallons  turpentine  and  3000 
pounds    artificial    vermillion.      Feb.    28. 


WASHINGTON,  D.  C. — Henry  &  Mc- 
Fee,  Seattle,  Wash.,  at  $637,725, 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  to  re- 
build and  extend  pier  No.  5,  at  Puget 
Sound  Navy  Yard.  Unit  prices  on 
items  7  to  10  also  accepted;  time  for 
completion  360  days.  Work  provided 
under  Specification   No.  4556. 


I.IVERMORE,  Alameda  Co.,  Cal. — 
The  Government  has  purchased  200 
acres  of  land  4  miles  from  Llvermore 
and  will  erect  a  $2,000,000  hospital  for 
treating  tubercular  ex-serviec  men. 
Announcement  of  the  purchase  Is  made 
by  Major  Lewis  C.  Grant,  San  Fran- 
cisco, director  of  the  U.  S.  Reference 
Hureau. 


SAN  FRANCISCO — Until  Feb.  18,  10 
A.  M.,  under  Circular  22-44,  bids  will 
be  received  by  Quartermaster  Supply 
Oiricer,'  F'ort  Mason,  for  furnishing  and 
delivering  vulcanized  red  fibre  sheets; 
2700  lbs.  iron  or  mild  steel,  commer- 
cial bars;  500  lin.  ft.  iron  or  mild  steel, 
1-in.  X  2% -in.  half-oval;  500  lbs.  tool 
steel,  %-in.  octagon,  commercial  bars; 
1000   lbs.   rolled  plate  zinc;  etc. 


BENICIA.  Solano  Co.,  Cal.— Until 
Feb.  20,  11.45  A.  M.,  bids  will  be  re- 
ceived under  Supply  No.  49,  by  Com- 
manding OlHcer,  Benicia  Arsenal,  for 
furnishing  and  delivering  36.500  ft. 
3/16-in.  X  1  1/4-in.  and  23,500  ft.  round 
3/S-ln.  machinery  steel,  in  trade 
lengths;  86  gross  of  wood  screws,  flat 
head,  bright  Iron,  1  3/4-ln.  No.  16,  and 
300  lbs.  hot  pressed  hexagonal  nuta, 
tapped  U.  S.  Stand,  cut  thread,   3/8-in. 


BENICIA,  Solano  Co.,  Cal. — Until  Feb. 
20,  11.46  A.  M.,  under  Supply  No.  50, 
bids   will   be   received   by    Commanding 


Officer,  Benicia  Arsenal,  for  furnishing 
and  delivering  2400  pes.  2x4-in.  x  16 
ft.  and  1200  pes.  2x4-in.  x  18  ft.  No.  1 
Merchantable    O.    P.    lumber. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Contract   Awarded. 

ARMORY  Cost,     $30,000 

OAKLAND.  N  23rd  150  W  Grove. 
Two-story  brick  and  tile  armory. 
Owner — C.    S.    Booth,    375    Euclid    Ave., 

Oakland. 
Architect — L.    F.   Hyde,    2645    26th   Ave., 

Oakland. 
Contractor — S.  A.  Warner,  351   12th  St., 

Oakland. 

I'lans  Being  Prepared. 

CLUB    BLDG.  Cost,    $100,000 

HOLY  WOOD.  Cal.  NE  Hudson  Street 
and  Sunset  Blvd. 

Two-story  and  basement  reinforced 
Concrete    club    building,    200x157. 

Owner — Hollywood  Athletic  Club,  F.  K. 
Galloway,  President;  F.  A.  Hart- 
well,   Secretary. 

.\rchitect  &  Contractor  —  iMilwaukee 
Building  Co..  Wright  &  ('allonder 
iildg.,   Los  Angeles. 


Bids  Under  Advfsement. 

LODGE  HALL  Cost,  $ 

MONTEREY,  Monterey   Co.,   Cal.     Main 

Street. 
Reinforced  concrete  lodge   hall. 
Owner — Knights  of  Pythias,  Lodge  No. 

ISO,  S.  Ruthvcn,  secretary  building 

committee,  Monterey. 
Architect— Tuttle  &  Millar.  Monterey. 
Three  bids  were  submitted  as  fol- 
lows: Fred  McCrary,  Pacific  Grove, 
$12,700;  Wm.  P.  Sweeney,  Pacific  Grove, 
$lG.n0O;  John  Taufner,  Monterey,  $16,- 
UnS. 


Figures  To  Be  Taken  Shortly. 
LODGE    BLDG.  Cost,    $S5,0C« 

LONG      BEACH,    Los    Angeles   Co..    Cal. 

W   Olive  St.  N  of  10th  St. 
Three-story    Class    B    brick    and    steel 

store  and  lodge   building,   60x150. 
Owner — Independent  Order  of  Foresters 
Architects— Parker    O.    Wright    and    F. 

H.    Gentry.    Associated.    Marine    Bk. 

Bldg..  Long  Beach. 


CHICO.  Butte  Co..  Cal. — Chico  Wood- 
men of  the  World.  Great  Oak  Camp 
No.  136.  haa  called  a  special  meeting 
at  which  time  the  erection  of  a  modern 
lodge  building  will  be  discu.ssed.  The 
building  will  be  erected  at  Third  and 
Salem  streets  and  wtll  hv  of  brick  or 
concrolo  construction,  two  or  four 
stories  high.  Waller  H.  Pitts  is  Dis- 
trict Manager  for  the  lodge. 


SAN  FRANCISCO— Unit  Construction  Co.,  Phelan  Bldg.,  at  $31,397,  sub- 
mit* low  bid  for  "construction  proper"  of  shop  and  storehouse  at  Letternian 
General  Hospital,  Presidio;  for  "construction  complete,"  Wm.  Martin,  180 
Jessie  St.,  low  nt  $83,943;  Burnham  Plumbing  Co.,  1220  Webster  St.,  low  for 
plumbing  at  $S98;  C.  C.  Sovorln.  1H6  Stevenson  St.,  low  for  electric  work  at 
$»30;  Van  Emon  Elevator  Cr.  llfil  Howard  St.,  at  $1,740  low  for  elevator.  Com- 
plete list  of  bids  follow:  „.     ,   . 

fonptructlon  Construction  Electric 

l^roper      Complete  Plumbing  Wiring  Elevator 

Unit  Conitructlon  Co $11,397  $85,849  $    943  $1,014  $1,746 

J     Prlnglc     81.910  36,888  947  1.828  2.800 

J.   Collins    86.800 

A.  H.  Vogt   34.618 

E.    E.    Ethorton    Co 33.231  37.5S0  1,210  1,089  1,740 

Hannah    Bros 36,500 

Hchultz  Construction  Co 35.987 

Dftvliion    *    Nlcol«en    82,800 

.Mahony    ltr.>« 85,671  28.601 

Wm.    Martin    8.1.948  1.150  980  1,740 

Ilurnham    I'lumblnu  Co ,  ?S5 

]<u\vt4<.ri    .V    Drucker    1,488 

Still  lin    1.286 

K    1  .'   Electric  Co .  1.070 

Mu<  1    l.«00 

Pai  .<•  Construction  Co.  ^•'?? 

f':  ^°- ::::::::::::::  '-lit 

8,076 

,:o «.!»« 

u.r  C> M«0 


HOSPITALS 


I'laii.'^    Being   Figured — Bids   Close   Feb. 

16,  1922,  8   P.  M. 
HOSPITAL.  Cost,    $200,000 

SAN    FRANCISCO.       19th    Avenue    bet. 

Lawton  and  Moraga  Streets. 
One  and  two-story  and  basement  rein- 
forced   concrete    hospital    for    crip- 
pled children. 
Owner — Mystic  Shrine. 
Architects — Weeks  &  Day,  Phelan  Bldg 
San  Francisco. 
Fisrurts  are   beiny:   taken   from  inem- 
her.s   of   the    Mystic   Shrine,   both    for   a 
general    contract    and    segregated    con- 
tracts. 


Plans   to   be   Ready   for   Figures    About 

March   10th. 
HOSPITAL    BLDG.  Cost,    $100, OoO 

YREKA.   Siskiyou   Co.,   Cal. 
One-slory   reinforced    concrete   hosfiltal 

building. 
Owner — Siskiyou  County. 
Architect — Geo.   C.   Sellon   &   Co..   MItau 

Bldg..  Sacramento. 


Figures   to   be  Taken   Shortly. 

HOSPITAL  Cost,  $ 

i;i'LAND.  San  Bernardino  Co..  Cal. 
One-story      hollow      concrete      hospital 

with    2    wings,    252x43    and    191x48. 

with   connecting   wing   46x73. 
Owner — San   Antonio   Hospital   Assn. 
Architect  —  Myron      Hunt.      Hibernian 

Hldg..  Los  Angeles. 


HOTELS 


Contract    Awarded. 

STORE  AND  HOTEL  Cost,  $38,200 

STOCKTON,      San    Joaquin       Co.,      Cal. 

Lafayette  Street. 
Three-story    v""lass    C    store    and    hott>l 

building  (48  rooms  and  3  stores). 
Owner — V.   &  G.   Piuma. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 

Bldg.,   Stockton. 
Contractor — Domingo  Bregante.  I6ii2  S- 

Stanlslaus  St.,  Stockton. 


i'ians  Being  Figured. 

LODCJING    HOUSE  Cost,    $ 

LOS  BANGS,  Merced  Co.,  Cal. 

T^^o-story  reinforced  concrete  store 
and  lodging  house  building  vl'ost 
Office  and  1   store). 

Owner —  Giusepi)i  Cllmele. 

.\rchitect — Chas    Fantont,      850      Mont- 
gomery   St..    San    Francisco. 
Figures  are   being  taken   for  a  ven* 

eml  contract  from  Los  Banos  eontruc- 

tors. 


Contractor   Taking    Sub-Figures. 
HOTIOL  $.'<5.000 

SAN    FRANCISCO.      Turk    Street    85    K 

.tones   Street. 
Thrte-Blory    Class    <'    store    and     hole! 

Inilldlng. 
Owner — Mr.   NIed. 
.\rr lilted — E.  A.  Baumgarten. 
V  ontractor — W.  S.     King.   ISS     Webster 

St.,  Ban  KrancLsco. 


I'TLLERTON.  Orange  Co..  I'ftl. — J.  K. 
Kobli-r,  918  W.  Eighth  St.,  Loa  Angeles, 
wns  low  bidder  at  $118,366  on  the  gen- 
era I  I'ontraei  for  creeling  a  now  hotel 
bu11rtlng»  at  Fullorton  for  Fullerton 
Community  Hotel  Co.  Low  bidders  on 
iiihcr  contracts  werr:  H.  H.  Arnibrust 
on  the  healing  at  $7448;  Union  Iron 
Works  en  pteel  at  $5155;  John  Mc  • 
Kadden  Cn.  on  palnttng  at  $6760; 
Martin  &  Walker  on  electrical  work  at 
{5200.  and  JnliK  McFaddcn  Co.  on 
plumbing  ni  $14,700.  Burnett  Elevator 
Co  bid  $34:i8  for  elevator  without  cab; 
Otis  lOleVHtor  <'o.  bid  $4400  and  Baker 
Iron  WorkH.  $4595  for  elevator  com- 
plete. Bldn  taken  under  advlacmont 
M.  lOufene  Durfee.  Anaheim  and  F.  K. 
liouohlay,  FuUurton,  are  tha  arobltaota. 
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VISAT^IA,  Tulare  Co.,  Cal. — J.  Slab 
Johnson,  owner  of  Hotel  Johnson  in 
Visalla,  announces  he  wlU  erect 
modern  hotel  building-  in  this  city. 
Business  men  will  assist  In  financing 
the  structure. 


POWER  PLANTS 


STOCKTON,  San  Joafiuin  Co.,  Cal.-— 
Western  States  Gas  &  Electric  Co.. 
Elks'  Bldg.,  Stockton,  will  construct 
power  lino  from  Stockton  to  Lo-Ji,  dp- 
proximate  cost,  $75,000.  Samuel  Kalin, 
General  Manager  of  Company. 


BUTTONWILLOW,  Kern  Co.,  Cal.— 
San  Joaquin  Light  &  Power  Co.  will 
start  work  at  once  on  a  20,000  h.  p. 
addition  to  the  steam  generating  plant 
at  Buttonwillow,  Kern  County;  fl,250,- 
000. 


PUBLIC  BUILDINGS 


Figures   to   be   Talcen    Shortly. 

CITY  HAL,I.  Cost,   $ 

EAGLE  ROCK.  Los  Angeles  Co.,  Cal. 
One  and  two-story  brick  City  Hall,  65 

x78. 
Owner — Cjiy  oC  Kagle  Rock. 
Architect — Wm.  Lee  Woollett.  1211  Fac- 

itlc  Mutual  BIdg.,  Los  Angeles. 


Plans  Being  Figured — Bids  Close   M.nr. 

1.    1922. 
AQUARIUM  Cost,    $250,000 

SAN   FRANCISCO.      Golden   Gate   Park. 
Reinforced  concrete   and   stone   aquar- 
ium. 
Owner — California    Academy    of    Scien- 
ces, Gift  of  Ignatz  Steinhart. 
Architect — Louis      P.    Hobart,    Crocker 
Bldg-.,  San  Francisco. 

Figrures  are  being-  iakcn  from  a 
KClected  list  of  coHtructors  on  the  fol- 
lowing:   segretvntions: 

Excavating,  concrete,  carpenter, 
structural  tile,  sheet  metal  and  roofing. 

Ornamental    tile   and   marble. 

Glazing. 

Painting. 

Ornamental    Iron. 

Plumbing,   heating  and   refrigeration. 

Plastering. 

Electrical  work. 


ALAMEDA,  Alameda  Co.,  Cal. — City 
Council  proposes  to  erect  women's  brick 
comfort  station  in  Washingrton  Park; 
estimated  cost,  $2,500.  Clifton  E. 
Hickok,  City  Manager. 


RENO,  Nevada — Preliminary  plans 
for  a  memorial  and  civic  auditorium 
are  in  the  hands  of  the  Chamber  of 
Commerce.  Committee  has  been  ap- 
pointed to  Hnd  ways  and  means  or 
financing-  the  structure  which  will  cost 
between  $75,000  and  $150,000. 


HANFORD,  Kings  Ca,  Cal.— J.  Frank 
Brown,  Hanford,  at  $20,622,  submits 
only  bid  to  supervisors  for  construct- 
ing addition  to  county  jail;  bid  re- 
jected and  action  postponed  until  July 
1,  when  new  bids  will  probably  be 
asked.     Roy   May,   county   surveyor. 


FRESNO,  Fresno  Co..  Cal. — Louis 
Cereghino  &  Son.  180  Jessie  St.,  San 
Francisco,  at  $20,738  awarded  contract 
by  council  to  construct  concrete  tiro 
alarm  station.  Plans  were  prepared 
by  Architects  Coates  &-  Traver,  Roweii 
Blag.,    Fresno. 


RESIDENCES 


Plans  Being   Prepared. 

RESIDENCE  Cost,  $12,000 

SAN  FRANCISCO.     Forest  Hill. 


Two-story  frame  and  plaster  residence 

(9    rooms    and    garage). 
Owner — Withheld. 
Architect — Walter     C.     Falch,     Hearst 

Bldg.,    San    Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,   $ 

WAT.SONV'ILLE,    Santa   Cruz   Co.,    Cal. 
One-story   6-room   frame   residence. 
Owner — Chas.   McSherry. 
Architects — W'yckolf  &  White,  Growers 
Banlt  Bldg.,   San  Jose. 


Contract  Awarded. 

RESIDENCE  Cost,     $19,475 

SAN  FRANCISCO.     Sea  Cliff. 

Two-story  frame  and  stucco  residence 
(10  rooms  and  a  garage).  All 
work  except  plumbing,  electrical 
work,  marble,  tile,  painting  and 
warm  air  furnace. 

Owner — Mrs.   Lillian   C.   Martin. 

Architect — M.  V.  Pollteo,  1st  National 
Bank   Bldg.,  San   Francisco. 

Contractor — Robt.  F.  Galway,  2068  Sut- 
ter St.,  San  Francisco. 


Contract   Awarded. 

BUNG.^LOWS  Cost,  $7,000  each 

SAN  FRANCISCO.  College  Hill  Exten- 
sion. 

Three  1-story  frame  bungalows  (6 
rooms). 

Owner — St.    George   Holden. 

Architect — Walter  C.  Falch,  Hearst 
Bldg.,  San   Francisco. 

Contractor — J.  Prout,  2020  Turk  St., 
San    Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,   $8,0n0 

SAN    FRANCISCO.       Third    Avenue. 
Two-story  frame  residence  and  garage. 
Owner — Wm.  Farrell.  . 

Architect  —  Earle  B.    Portz,  168  Sutter 
St.,    San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $40,000 

SAN  FRANCISCO.  S  McLaren  90  E  30th 
Avenutj. 

Two-story  and  basement,  frame  and 
plaster  residence  and  separate  ga- 
rage (9  rooms  and  3  bathrooms). 

Owner — Bert  Morris,  ■144  Market  St., 
San    Francisco. 

Architect  —  Earle  B.  Bortz,  168  Sutter 
St.,    San    Francisco. 

Cdntractor— Allen  &  Co.,  168  Sutter  St., 
San   Francisco. 


Plans  Being  Prepared — To   bo  Done   b> 

Day's   Work. 
BUNGALOWS  Cost.    $8,000   each 

BURLINGAME,   San   Mateo    Co.,   Cal. 
Three     one-Mory     frame     and     plaster 

bungalows,    6    rooms    each. 
Owner — J.    H.   Hughes. 
Architect — Chas.    E.    J.   Rogers,    Phelan 

Bldg.,  San  Francisco. 


Plans    Being     Prepared— To     be     Done 

by  Day's  Work. 
RESIDENCES  C9St,   $8000   each 

SAN    FRANCISCO.      Fulton    Street   Bet. 

Third  and  Fourth  Avenues. 
Eight      two-story      frame   and      plaster 

residences. 


Lewis  Roofing  and 
Asbestos  Works 

180  JESSIE  ST.  S.  F. 

Phone  Sutter   6700 

Branch — 2022  University  Ave., 

Berkeley — Phone  Berk.  4360 

Roof  Pnintn — Rooflnfc   Repairs 

Shingrle    Metal    Gravel 

Asbestoa     and     MaKitesia     Steaaa 

Pipe  and  BoUer  Covering 


Owner— Allen     A.    Co.,     168     Sutter    St. 

San   Francisco. 
Architf-ct  —  Earle  B.   Berlz,    168  Sutler 

St.,   San   Francisco. 


Plans  Being  Prepared — To   be   Done   by 

Day's    Work. 
RESIDENCES  Cost,    $8,.'i00   each 

SAN    FRANCISCO.      St.    Francis    Wood. 
Two   iwo-story  frame  residences. 
Owner — Garden  Homes  Co. 
Architect  —  Earle  B.    Bertz,   168  Sutler 

St.,    San    Francisco. 


Plans    Being   Prepared. 

RESIDENCE  Cost,    $20,000 

OAKLA.VD,  Alameda  Co.,  Cal.  Over- 
looking Lake  MerrltL 

Two-story  frame  and  plaster  residence 
and  separate  garage  (10  rrKims  & 
3    bathrooms). 

Owner — Ben   Blow. 

Architect — Chas.   Skldmore,    Call    Bldg., 
San   Francisco. 
Figures   will    be   taken    In   about    two 

weeks. 


Plans    Being    Prepared. 

APARTMENT  HOMES  Cost,   $ 

SAN  FRANCISCO.  Two  square  blocks 
in    Sunset    District. 

Group  of  two-story  hollow  tile  apart- 
ment  homes   20x40    each. 

Owner— Withheld. 

Architect  —  Henry  Shermund,  Hearst 
Bldg.,    San    Francisco. 


Plans  Being  Prepared — To   be    Done   by 

Day'.'!   Work. 
BUNGALOWS  Cost,   $6000   ea--h 

SAN  FltANCISCO.     Westwood  Park. 
Four    one-story    frame    bungalows     (.'> 

and   6-rooms  each). 
Owner — Gordon   W.   Morris,    1J2  Jud.oon 

Ave.,  San  Francisco. 
Architect  —  Miss    Ida    F.    McCain.    3i? 

Kearny  St.,  San   Francisco. 


Plans  Being  Prepared — To   be   Done   by 

Day's  work. 
BUNGALOWS  Cost,   $6500  each 

SAN  FRANCISCO.     Westwood  Park. 
S'ix  one-story  frame  bungalows   (5  and 

6  rooms  each). 
Owner — Walter    Hansen,     2235    Market 

St.,  San  Francisco. 
Architect — Miss      Ida    F.      McCain,    3t!< 

Kearny  St..  San  Francisco. 


Completing  Plans-Figures  to  be  Taken 
in  About  Two  Weeks. 

RESIDENCE  Cost.    $30,000 

PIEDMONT,   Alameda   Co..   Cal. 

Two  story,  basement  and  attic,  frame 
and  plaster  residence  and  separate 
garage    (12    rooms)    Italian    Style. 

Owner — Thos.    W.   Rivers. 

.\rchitect  —  C.  A.  Muessdorffer.  Hum- 
boldt  Bank   Bldg.,   San    Francisco. 


Plans  Being    Figured. 

RESIDENCE  Cost.    $15,000 

PALO  ALTO,  S.inta  Clara  Co.,  Cal. 
University  Avenue. 

Two-story  and  basement  frame  and 
plaster  9-room  residence  and  sep- 
ar.ite  garage   (Spanish   Style). 

Owner — Geo.  H.  Perlne. 

Architect — C.     A.     Muessdorffer,     Hum- 
boldt Bank  Bldg..  San  Francisco. 
NOTE: — Figures  are  being  taken  for 

a    general    contract    with    separate    flj;- 

ures  for  plumbing. 


Plans  Being  Figured. 

RESIDE.NCE  Cost.   Jiti'OO 

SAN    FU.-XNCISCO.      Merntt    Terrace. 
Two-story     and  basement     seven-room 

frame    residence      -with    garage      in 

basement. 
Owner — Mr.  Keller. 
Architect    —    Walter      Falch.      Hearst 

Bldg.,   San    Francisco. 


Plans    Being   Prepared. 
RESlDENl'E  Cost.     $20.00u 

PALO  ALTO,  Santa  Clara  Co.  Cal. 
Two-.'-tory    frame   and    plaster    10-room 
residence   and    separate    garage. 
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Owner — Withheld. 

Architect  —  Arthur    G.    Scholz,    Phelan 
Bldg.,   San  Francisco. 


Contract    To    Be   Awarded   Shortly. 

RESIDENCE  Cost,     | 

SAN    FRANCISCO.      St.    Francis   Wood. 
One-story     frame     residence     (6     rooms 

and   garage)    tile  roof. 
Owner — Dr.    F.    Homer    Curtiss. 
Architect— H.    H.    Gutterson,    278    Post 

St.,  San  Francisco. 
Unit  Construction   Co.,   Phelan  Bldg., 
low    bidder    on   contract. 


Plans  Being  Prepared — To  Ue   Done   by 

Day's   Work. 

BUNUALiOW  Cost.  I 

MOUNT  HERMAN,  Santa  Cruz  Co..  Cal. 
Rustic  bungalow. 

Owner — Dr.    Clarence   Page,    Berkeley. 
Architect    —    James    W.    Plachek,    2011 

Shattuck    Ave.,    Berkeley. 


BAKEK&FIEI.D.  Kern  Co..  Cal.— Su- 
pervisors approve  plans  of  Architect 
(Mi.as.  Biggar.  Isl  National  Bank  Bldg.. 
Bakerstield,  for  farm  home  to  be 
c-rected  at  the  government  experimental 
station. 


WILLOWS,  Glenn  Co..  Cai.—Uiitil 
Feb.  18,  7  P.  M.,  bids  will  be  received 
by  H.  E.  Hanson,  Secretary,  Jacinto  Ir- 
rigatioi;  District,  for  constructing  com- 
bined frame  dwelling  and  office  build- 
ing, Wiih  conorf'tc  fouiidution  and 
\ault. 


SCHOOLS 


Plans    Being    Prepared. 

SCHOOL  Cost,    $42,000 

PAJARO,   Monterey   Co.,   Cal, 

One-story  frame  or  concrete  school 
building  (5  rooms  and  an  audi- 
torium. 

Owner — Pajaro   School    District. 

Architect — Wyckoft  &  White,  Growers 
Bank    Bldg,,   San   Jose. 


Plans   Being   Prepared. 

SCHOOLS  Cost,    $ 

OILROY,    Santa   Clara   Co.,    Cal. 
Frame   or   concrete   school   buildings. 
Owner — Ollroy  School  District. 
Architect — Wyckoflf   &    White,    Growers 
Bank    Bldg.,   San   Jose. 


Two-story     and     basement    brick    and 

concrete    high    school    275x160. 
Owner — Pomona   High   School   District. 
Architects — W.   H.   Weeks,   369    Pine   S'... 
San    Francisco,    and    Robt.    H.    Orr, 
1201  Van  Nuys  Bldg.,  Los  Angeles. 
Figures   are    being   taken   for   segre- 
gated contracts. 


Contracts    Awarded. 

SCHOOL  Cost,    $ 

CAMPBELL,    Santa    Clara    Co.,    Cal. 

Reinforced  concrete  grammar  school 
buildings. 

Owner  —  Campbell  Union  Grammar 
School  District. 

Architect — Wm.  H.  Weeks.  369  Pine  St.. 
S,T.n   Francisco. 

Exoavatinu:,  Grading  and  Concrete 
Work  to  Barrett  &  Hilp.  918  Har- 
rison   St..    San    Francisco,    ?23,32S. 

CnTiieiiter  Work  to  Morrison  Bros.. 
Santa    Clara,    $44,508. 

Ilrating  and  Ventilating  (Direct  Sys- 
tem) to  Carl  T.  Doeil,  351  12th  St., 
Oakland,    $11,716. 

IMumbing    to     Carl     T.     Doell,     $7654. 

Painting  to  D.  Zelinsky  &  Sons,  422 
Turk    St.,    San    Francisco,    $4125. 

I'Instcring  and  Lntlting  to  Chas.  Ter- 
ranova,  431  London  St.,  San  Fran- 
cisco,   $13,850. 

Iron  and  St€^el  "Work  to  Fair  Mfg.  Co.. 
(;i7   Bryant  St.,   ?1892. 

Siteet  Metal  "Work  to  Robert  Dalziel 
Jr..  218  Is'  St.,  San  Francisco,  $1497 

Class  and   Glazing  to    \V.  P.   Fuller  Co.. 
Beale  and   Mission    Sts.,   San    Fran 
Cisco.    $1920. 
All     bids    for     the    general     masonry 

work,  composition  flooring,  blackboards 

and     rocflng    have     been     rejected     and 

new   bids  will  be  called. 


Plans   Being  Figured — Bids   Close   Feb. 

17,  1922. 
HORTICULTURE  BLDG.    Cost,   $100,000 
DAVIS,    Volo   Co..   Cal. 
Two-story    concrete      and    hollow      tile 

horticulture  building. 
Owner — University  of  California. 
.Xrchitect— ;-Wm.  C.   Hays,     1st  National 

Bank   iildg.,  San  Francisco. 
See    call    for    bldii    under    oillclnl    i>ro- 
Itonnl  column. 


Contracts  Awarded. 

SCHOOL  BUILDING  Cost,   $ 

BERKELEY,  Cal.     University  Campus. 
Reinforced    concrete    Students'     Union 

building. 
Owner — University    of    California    . 
Arrhitect — John    Galen    Howard,    First 

National  Bank  Bldg..  San  Francisco 
Tile  and  IlHck  Work  to  M.  B,  McGowan 

LSO    Jts.Hlo    St.,   S.    F..    at    $27,987. 
r;iaslnir   Work    to    Friedman    Bros,,    461 

V.ilcncl.i    St.,    S.    F..    at   $1,750. 
rnrpentry    Work    to    West    Coast    Con- 

.Htructlon   Co..   519  California  St.,   S. 

F..   at    $34,723. 
Interior      IMnMterinK      Work      to      Wm. 

Mnkln,   104s  Excelsior  St.,  Oakland, 

at    $14,390. 
f^tiMl  and  Wrought  Metal  Work  to  Cali- 
fornia  Artistic    Metal    &    Wire    Co.. 

349    7th    .St.,    S.    F.,    at    $2,772, 
Metiil    Window    Work    to    U.    S.    Metal 

Products  Co,,  830  101  h  St.,  8.  F.,  at 

$9,998. 
Kxterlor  rewient   Work    to   A.    KnowlcB. 

Call    Ulilg.,   H.   F.,    lit   $34,250, 
I'nintlns    to     I),     /rllnnky    ft     Hon.     180 

.]inn\o   St.    8,    F.,    at    $10,600. 
Terrnii«o     Work     to     Pclor     OrnnBl.     135 

Tehama    8t..    S.    F..    at    $8,280. 
Marble  Work  to  Mlmlon  Mnrhlf  WorkN, 

2r,?.    C.uirrnro    St..    .^     F.    :  :     $2,000. 


Segregated  Figures  Being  Taken — Bids 

Close  Thursday.  Feb.   16,  1922,  8  P. 

M. 

SCHOOL  Cost,   $ 

GLENDALE,   Cal.      Grand    View    School 

Site. 
One-story   hollow   lllr   school    (4   rooms, 

administration    *i     teachers'  rooms) 
Owner — Glcndale  Board  of  Education. 
Architect — Geo.      M.    Lindscy,      127      W- 

Hroadw.tyi   GUiidalo. 


Segregated  Figures  Being  Taken — Bids 
Close  Feb.   17.   1922. 

BUILDING  Cost.    $ 

DAVIS,  Yolo  Co.,  Cal.     University  Farm 

One-story  hollow  tile  power  plant 
building. 

Owner— University    of    California. 

Architect— Wm.  C.  Hays,  First  Na- 
tional Bank  Bldg.,  Snn  Francisco. 
See    call   for   bida    under    ofllclal    pro- 

Itonnl   column. 

Cinlract    Awarded. 

.S-CIIOOL  Coat,     $30,000 

UAKEUSFllOLD.  Kern  Co..  Cal.    Orange 

Stroot. 
Two-Story    frame    school    76x60. 
Owner — St.     Joseph's     Catholic     School. 

Urv.    Patrick    O'Connor,    In    charge. 
Architect — Not  given. 
Contractor — T.    L.    Cuminlngs.    Bakera- 

nold.  Cal. 


Plwns   Being   Figured— Bids  Close  Mar. 

7.    1922.    12    Noon. 
BCIIOOI,  Cniit,    $450,000 

rOMONA,   Loa  AnfalM  Co.,  Cal. 


contrn.Mn   Awarded. 

.MCHOOti  Cost, $120,000 

OAKLAND,  Alameda  Co..  Cal.  Lock- 
wood  .School.  K-14th  Street  and 
«Hth    Avonuf, 

Brick,   cincrrto   and    frame    school. 

owner — Oakland  Board  of  Education. 


Architect — W.    H.    Weeks,    369    Pine    St 

San  Francisco. 
Excavating    and    Concrete    Work    to   M. 

E.    Hooper      &    Sons,    351      12th    St.. 
Oakland,   $19,277. 
Biick  W^ork   to   O.   V.  Fortin,   24th  and  i 

Waverly,  Oakland,  $11,437. 
Carpenter    Work    to    Schnebly    &    Hos- 
trawser,  6lh  and  Jackson  Sts.,  Oak- 
land, $70,901.31. 
Painting  to  F.   G.   Zelinsky,   San  Fran- 
cisco, $5,943. 
Plumbing    to    W.    J.    Nevins.    89,000. 
Healing  &  Ventilating  to  J.   E.   O'Mara 
443   Minna  St.,  San  Francisco,   $11,- 
763. 
Klectrical  Work  to  King  Electrical  Cv 
3.Tl    12th    St.,    Oakland,    $14,451. 
The    plastering   and   lathing   contract 
was  held  up  until  the  next  meeting  anci 
all   blc.s:   for  the  steel  lockers  were  re- 
jected.    It    was     decided    to   call      bids 
later  for  the  lockers  for  all  the  schools. 


Plans   Being  Prepared. 

ADDITION  Cost,     $40,01.0 

RIO   LINDA,   Sacramento,   Co.,   Cal. 
One-story       hollow       tile    addition       to 

present    school     (3    rooms    and    an 

auditorium). 
O^vner — Rio  Lind<a  School  District. 
Arcihtects — Geo.  C.  Sellon  &  Co.,  Mitau 

Bldg.,  Sacramento. 


Commissioned    to    Prepare    Plans. 
SCHOOL  Cost,    $90,000 

LODI,   San   Joaquin   Co.,   Cal. 
One-story   hollow    tile   school    (8   rooms 

and  auditorium). 
Owner — Lodi  Grammar  School  District,    j 
Architect — Geo.   C.  Sellon  &  Co.,  Mitau    i 

Bldg.,  Sacramento. 


Plans   lieing   Figured — Bids    Close   Feb. 
17,  1922,  7:30  P.  M. 

SCHOOL  Cost,    $ 

SAN   LUIS     OBISPO,   San   Luis     Obispo 

Co.,   Cal. 
One-story      brick    and      frame      school 
building    at    Hawthorn    School    sito 
and   remodel   Nipomo   School. 
Owner — San   Luis     Obispo     School   Dis- 
trict  (Ruth  Merrltt.  Clerk). 
Architect — OrvlUe      L.    Clark.      Brower. 
Bldg.,  Bakersfleld, 
Plans  may  be  obtained  from   the  ar- 
chitect on  a  deposit  of  $10. 


Plans   Being    Figured — Bids   Close    Feb. 

18.   1922.   2   P.  M. 
SCHOOL  Cost,  $135,000 

TUSTIN,  Orange  Co.,  Oal. 
Two-story     brick     high    school,     220x^ 

(18  rooms  and  an  auditorium). 
Owner — Tusiin      Union       High      Sch. 

District. 
Architect— Mott   M.   Marston.   535    I.    ^^ 

Hollman  Bldg..  Los  Angeles. 
Separate  bids  wlli  be  received  for  iho 
general    work,    plumbing,    healing    and 
ventilating,       i-loctric    work.       painting 
and  piogiain  clocks. 

SAN  FRANCISCO— Board  of  Public 
Works  has  awarded  contracts  on  John 
Hancock    school    as    follows: 

General  const^ructlon,  O.  Monson.  261 
Kearny  St..  at  $27,860;  Plumbing.  Oll- 
ley-Schmld.  198  Otis  St..  lat  $1.3961 
Hiatlng  and  Ventilating,  P.  J.  Enrlght, 
2720  McAlll.Mtor  St.,  at  $1,346;  Electric 
Uork,  F.  E.  Newbory.  405  Lick  Bldg., 
at    $766. 

Contract  for  plaster.  Galileo  High 
School  In  Van  Nops  Ave.,  awarded  to 
J    Greenback.   180   Jessie   St.,  at   $66,925. 

Contract     for    brick    and    hollow     file 
on       .Mission       High      School      Addlti 
awarded   to   E.  Hogberg.   180  Jessie  ^ 
St  $26,300. 


LOS  ANGELES.  Cal.  .1.  M  llarriP. 
|i08  WchichcHlir  Plnco,  Lou  Aiig<l«>.». 
was  low  bld(I«r  at  $27,798  for  an  addi- 
tion and  roinodeling  Kaglo  Kock  Ave. 
school  building.  J.  Hokom  was  low  on 
bteam  heating  at  $2040  and  Leo.  H. 
Hubbcrt  was  low  on  painting  at  |H00. 
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Bids  referred  lo  busineea  managci-. 
Plans  prepared  by  Architectural  bc- 
partment   of   the   Board     of   Education. 


SAN  FRANCISCO — Until  Feb.  15,  3  P. 
M.,  bids  will  be  received  by  Board  of 
Public  Work,  for  Furring-,  Lathing  and 
Plastering  in  Mission  High  School  ad- 
dition; estimated  cost,  $45,000.  Bond 
required  of  successful  bidder,  $11,250. 
Plans  may  be  had  from  Bureau  of 
Architecture.  2nd  floor.  City  Hall,  John 
Raid,   .Tr.,    city  architect. 


PORTL.\ND,  Ore. — Otis  Elevator  Co., 
at  ?19,750  submits  low  bid  to  County 
Commissioners  for  Installing'  elevators 
In  county  hospital;  plans  by  Sutton  & 
Whitney,  architects,  Lewis  Bldg.,  Port- 
land. 


YUBA  CITY,  Sutter  Co..  Cal.— The 
Board  of  School  Trustees  of  the  Cen- 
ter— Gaither  Union  School  District  re- 
ceived the  following  bids  for  painting 
the  one-story  hollow  tile  school  which 
Is  now  under  construction.  Geo.  C. 
Sellon  &  Co.,  Mitau  Bldg.,  Sacra- 
mento, are  the  architects.  The  con- 
tract was  awarded  to  Robinson  Crooks 
Co.  of  Marysvllle: 
Robinson  Crooks  Co.,  Marys- 
vllle^  $   810.95 

M.  J.  Miller,  Marysvllle 819.70 

D.  E.  Burgess,  Stockton 841.00 

Conrad   Schneider,   Sacramento.      952.00 

J.  T.  Spencer 1015.00 

C.    L.    Hale,   RosevlUe 1070.00 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— J.  C.  Bannister,  1,'03  N.  Mariposa 
Ave.,  JjOs  Angeles,  was  awarded  the 
general  contract  at  $130,210  for  erect- 
ing a  practical  arts  unit  at  Polytech- 
nic high  school  at  Long  Beach.  The 
contract  was  awarded  on  the  original 
bid  of  $143,944  with  a  deduction  for 
omitting  wall  cases,  and  for  using 
Heath  hollow  tile  instead  of  brick.  The- 
painting  was  let  to  E.  E.  English  at 
$7945;  plumbing  to  Hickman  Bros.,  at 
$7347;  wiring  to  Baty  Electric  Co.  at 
$3745;  heating  to  Pacific  Gas  Radiator 
Co.  at  $3956.81,  and  program  clock.s  lo 
S-'tandard  Electric  Time  Co.  at  $17 18. 
John  C.  Austin,  1125  Baker-Detwiler 
Bldg.,  L.  A.  and  W  Horace  Austin,  Long- 
Beach,  are  the  architects.  Two-stoiy, 
142x148  ft.,  hollow  tile  and  concrete 
construction,  stucco  exterior,  com- 
position roof,  pine  trim,  beech  floors, 
study  hall  on  the  roof. 


PORTERVILLB,  Tulare  Co..  Cal. — 
The  time  for  opening  bids  for  the  pro- 
posed $350,000  Porterville  high  school 
building  has  been  extended  to  Feb.  15, 
7.30  P.  M.  The  original  date  was  set 
for  Feb.  4th.  Coates  and  Traver,  626 
Rowell  Bldg.,  Fresno,  architects.  Plans 
call  for  a  two-story  and  basement  re- 
inforced concrete  structure  to  contain 
14  rooms  and  auditorium,  etc.  Figures 
are  being  taken  on  sixteen  segrega- 
tions. 


HANFORD,  Kluga  Co.,  Cal.— Until 
Feb.  16.  7:30  P.  M.,  bids  will  be  received 
by  G.  W.  Armstead,  Clerk,  Hanford 
Union  High  Hchool  District,  for  8cen<-ry. 
draperies  and  stase  «;fiuir>nient.  St-i- 
call  for  biilm  under  official  pruponal 
nectloii  in  thlx  liiiiue. 


MARYSVILLE,  Yuba  Co.,  Cal.— Pe- 
titions are  being  circulated  seeking  the 
formation  of  the  Yuba  High  School 
Itistrlct. 


WOODLAND,  Yolo  Co.,  Cal.— Until 
Feb.  27.  2  P.  M.,  bids  will  be  received 
by  Mrs.  Eleanor  Bandy.  Clerk,  Monu- 
ment School  District,  P.  O.  Box  74 S. 
Sacramento,  for  constructing  2-room 
school  building.  Certified  check  10% 
]■  lyable  to  clerk  required. 


NOVATO,  Marin  Co.,  Cal.— The  Board 
of  Trustees  of  th'j  Novato  School  Dis- 
trict received  the  following  bids  on 
February  8th,  for  a  steam  heating 
plant  to  be  installed  in  the  school 
building  now  under  construction  on 
the  southeast  corner  of  the  Statt  Higli- 
wa.y  and  Grant  avenue,  Murin  County, 
from  plans  prepared  by  Walter  H. 
Parker,  Architect,  57  Post  Street,  San 
Francisco.  Bids  were  taken  under  ad- 
visement; 
Turner    Co..    272    Naloina    St.,    San 

Francisco     $14  10 

P.   J.   Enrgiht,   San   Francisco 1472 

Thos.    J.   Kennedy,    Martinez 1772 

Scott    Co 1780 

J.   E.  OMara,  .San   Francisco 189'; 


RIPON.  San  Joaquin  Co.,  Cal. — The 
Board  of  Trustees  of  the  Ripon  Union 
High  School  District  received  the  fol- 
lowing bids  on  Feb.  4th,  for  the  con- 
struction of  a  one-story  brick  or  tile 
gymnasium  building.  Plans  were  pre- 
pared by  Architect  C.  H.  Young,  Com 
mercial  and  Savings  Bank  Bldg 
Stockton.  All  bids  were  taken  unde^ 
advisement: 

Plastering: 
O.    C.    Holt,    Turlock    (a)    $1,464.07;    (b> 

$925. 
Perry  Bros.;    (a)    $1,592.80;    (b)    $385. 
Carpentry    Work 

O.  C.  Holt,   (a)    $3,358.51   (b)   $ . 

W.   J.   Scott,    (a)    $3,730;    (b)    $2,035. 

Painting 
Burgess,   Stockton,    (a)    $363;    (b)    $245. 
R.     Zellnsky,    6.     F.,     (a)     $1,075;     (b) 
$632. 

ISIectrlc  Work 
Ripon   Elec.  Co.;    (a)   $211;    (b)    $140. 
Bright   Spot  Elec.    (a)    $396.35;    (b)    add 

$35.15. 
Home     Elec.     Co..     (a)     $318;     (b)     add 
$48. 

Edw.   Gnekow,    (a)    $427;    (b)    $ . 

Manteca     Elec.     Co.,     (a)     $349.50;     (b) 

$324.50. 
O.   C.   Holt,   (a)    $386;   (b)   add  $50. 
Concrete    Blocks 

R.  R.  Miller $13,773 

Brick  W^ork 

O.    C.    Holt,    (a)     $7,102.63;    (b)    deduct 

$350;    (c)    deduct    $522.20;    (d)    add 

$300. 

Chas.  Miller,   (a)    $7,000;   (b)   $72.78;   (c) 

$7,000;    (d)     $505.60;     (e)    add    $706. 

Frederlckson     Bros.,      (a)      $6,365;      (b) 

$582;    (c)    ;    (d)    $528;    (e)    $486 

Roofing 

Simpson-Grey  Lumber  Co., $335.00 

Johns-Manville    Co 370.00 

C.  A.  Lease 292.50 

Plumbing 
Paul    &    Plarrv.    Stockton,     (a)     $2,836; 

(b)  deduct    $205;    (c)    deduct    $310; 
(d)    $1,778;    (e)    and    (f)    . 

Miller-Hayes,  Stockton,    (a)   $2,740;    (b) 

$50;    (c)    $1,465;    (d)   :    (e)    $50; 

(f)    $17. 

Edw.  Gnekow.  (a)  $2.SS4;  (b)  $21;  (c) 
$100;    (d)   $773;   (e)   $40;   (f)  • 

Brandt  Bros.,    (a)    $2964;    (b)   add   $450; 

(c)    ;    (d)    $855;    (el    $2,924;    (f) 


SAN  DIEGO.  Cal. — Ova  F.  Ecklos. 
East  San  Diego,  was  awarded  the  gen- 
eral contract  for  new  hollow  tilp  and 
frame  high  school  buildings  at  Theo- 
dore Roosevelt  school  site  at  Park 
Blvd.  and  Upas  Sts.,  In  San  Diego. 
Theo.  C.  Kistner.  Central  Mortgage 
Bldgr.,  San  Diego,  Is  the  architect; 
$300,000. 


Gca«ral 

iiuegg  Bros.    $103,293 

Sorenson  Bros 107,562 

J.   L.   McLaughlin    109,375 

W.  G.  Thomally   110,853 

M.  C.  Vaughn   113,000 

Monson  Broi.    103,430 

Carpentry 

Ruegg  Bros $47,510 

Sorenson  Bros 56,621 

Barrett  &   Hilp    55.944 

Concrete 

Iiuegg    Bros $26,871 

Sorenson  Bros 24,380 

Jepsen  Bros 34,750 

Barrett  &  Hilp 31,770 

Davidson  &  Nicholson 30,000 

Painting 

R.  Zelinsky    $4,420 

William  Bernstein    4.230 

Frisk  &  Swanson    3.998 

Sorenson    Bros 3,400 

Plojabing 

Sorenson    Bros $6,833 

Carl   T.   Doell    6.935 

George  Assmussen    7,775 

Scott   Company    6,681 

Electric  Work 

Central  Electric  Co $5,512 

F.  E.  Newbery  Electric  Co 5,139 

Vieux  Bros 5,495 

Hugo  Frank    6,800 

Sorenson    Bros 4,91  S 

Heating 

F.  L.  Warner,  Oakland $7,726 

James  A.  Nelson 7,732 


HAYWARD.  Alameda  Co.,  Cal.— The 
Board  of  Trustees  of  the  Hayward 
Grammar  School  District,  received  the 
following  bids  on  February  8th.  for  the 
construction  of  a  one  and  two-story 
reinforced  concrete  school  building, 
from  plans  prepared  by  architect  Henry 
C.  Smith,  Humboldt  Bank  Building,  San 
Francisco.  Bids  were  (.tIcou  under  ad- 
visement but  the  contract  will  in  all 
probability  be  awarded  on  the  segre- 
gated bids  which  follow: 


MERCED,  Merced  Co.,  Cal.— The  fol- 
lowing bids  were  received  on  February 
4th.  by  the  Board  of  Trustees  of  the 
Merced  Elementary  School  District,  for 
the  construction  of  a  one-story  ten- 
room  reinforced  concrete  or  hollow 
tile  school  building.  Plans  were  pre- 
pared by  Architect  Norman  R.  Coulter. 
46  Kearny  street.  San  Francisco.  The 
three  lowest  bids  were  taken  under 
advisement: 

General    Contract 

Hollow      Con- 
Tile         Crete 
Merced      Concrete      Pipe 

Co $ $55,750 

lirown    &    Stafford,    Ma- 
dera         56,625        56,847 

P.   F.   Itellly,  S.   F 57,400       56,580 

K.  F.  Jensen,  Merced...    57,500       57.500 
J.    L.    McLaughlin.    S.F. .    58.850        .-.S.S.-iii 

T.   B.  Goodwin,  S.  F 59.543        57,619 

P.   .lensen.   Merced 60,250        59,300 

O.  C.    Holt 60.451        60,880 

C.Allen    59.400        58,670 

'^       Henting 

Hot  Air    Steam 
C.   K.  Kocher,  Merced...      5,564  2.525 

Griflin  Sheet  Metal  Wks, 

Fresno    1.957 

R.   Barcroft.  Merced..  2,oy6 


PIEDMONT.  Cal.— The  following  bids 
were  received  on  February  8th.  by  the 
Board  of  Trustees  of  the  Piedmont 
High  School  District  for  equipment  for 
the  new  high  school  building  from 
plans  by  architect  W.  H.  Weeks.  All 
bids  were  taken  under  advisement. 

Painting 
D.    Zelinsky.   S.    F..  .  .$6,670  (2)  ded.  $800 
Creamer   Bros..   S.   F. .    6.965    "        "     965 
F.  W.  Baker,  Oakland   7.78S    "         "     260 

R.    Zelinsky.    S.    F 7.574     "         ••     400 

Burnett    >S:    Cliandler.    S,900    "        "  

Linoleam 
P.   N.   &    K.   Walter  &   Co.,   Inlaid   $23.40 

cork      carpet.       $1,657.87,      Battleship 

$4,084.66. 
W    .vt  J.  Sloan.  Inlaid  $24.60.  cork  carpet 

$1,571.95.    Battleship    $4,292.50. 
Walhice    &    Co..      Inlaid      $32.40.      cork 

larpet       (brown)       $1,597.74       (green> 

$1,675.05.    Battleship    $4292.57. 
Sluidea 

P.   N    &   E.   Walter  Co $1.SS7 

Wallace  *   Co 1,175 

Slate  Blackboard* 

C.  F.  Weber  Co..  S.  F $1,800 

Stewart  Sales  Co 1.690 

RucHer^FuUer  Co,.  S.  F J.440 
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Sta«re  E^qnlpment  Owner  — Johnston     Thurston,     Toledo,  Contract  Awarded. 

Alrock  &  King:(l)$706.04   (2)    $513.60(3)                 Ohio  STORES  Cost.  $20,000 

$2,529  Alt.   $2,785.60  Architect — W.  Horace  Ausiin.  222  First  OAKLAXD.     NE  Grand  Ave  and   Web- 

J.    P.    Larsen    (1)$230        (2)    $225        (3)                 National  Bank  Bldg..  Long  Beach.  ster  Street. 

Flagrgre  Studio  (1)$230       (2)  $225        (3)  E.xcavating  awarded  to  Graham   Bros..  One-story    reinforced    concrete    stores. 

$2,530                                                       Long  Beach.  Owner — F.    Kahn,    130    Montgomerv    St.. 

Steel  Locker*                                                               San  Francisco. 

C.  F.  Weber  Co $1,785  Plans  Being  Prepared.  Architect — Reed     &     Corlett,     Oakland 

Kucker-Fuller  Co 1,619  OFFICE    BLDG.                     Cost.    $250. OOu  Bank  of  Savings  Bldg.,  Oakland. 

Geo.  H.   Trask    1,969.50  OCEAN  PARK.     Los   Angeles     Co..  Cal.  Contractor — .MacDonaUi     &     Kahn.     1  m 

Berger    Mfg.    Co.,    $3    each,    $2.65    each.                Ocean  Front  from   Marine  to  Navy  Montgomery  St..  San   Francisco. 

and   $3.05  each.                                                               Streets.  

EUectric  Ftxtare*  Thiee-story    and     basement    brick    and  FRES.VO,       Fresno      Co.,      Cal. — John 

Berkeley  Elec.  Co $2,690                      stucco    casino    and    office    building.  Patterson  and  Mrs.  Blaine  Rogers  have 

Boyd  Lighting  Fix.  Co 2,875                      202x104.  purchased    property    at    the    corner    of 

Roberts    Mfg.    Co 2,999.60  Owner — Casino   BId.t.'.   Co.  Tulare    and    J    Sts.    175    by    150    ft.    on 

ThoB.  Day  Co 8,161  Architect   —   Russell    &    Alpaugh,    HOC  which   they   propose   to   erect  an  eight- 

Wlreleaa   Equipment                                      Story  Bldg.,  Los  Angeles.  story   office  and  store   building:,   costing 

Atlantic-Pac.   Rad.   Supply  Co.   $2,476.70                                        $600,000.      Additional   details   regardl"- 

Heintz   &   Kohlmoss    2,662.20  plans  Being   Prepared.              "  the    project     will     be    available     v^-hen 

BUILDING                                     Cost,   $ papers  have  been  signed. 

MARTINEZ,      Contra      Costa   Co.,      Cal.  

STORES  AND  OFFICES                         corner  Main  and  Howard  Streets.  MERCED,      Merced      Co..      Cal.  —   11 

,  One-story    brick    building.  Kaehler    has    let    contract    to    L.    J.    C. 

Owner— Geo.   W.   Hoffman,   of  -the  Mar-  Wegner,     Merced,      to   erect     one-story 

Contracts  Awarded.                                                         tinez  Furniture  Co  brick    (3)    stores,   each,   24x48,   in   L  St., 

STORE  BUILDING                     Cost,  $ Architect A.  A.  Cantin,  Foxcroft  Bldg..  "^^'^   ^^^^-      Estimated   cost,    $15,000. 

BERKELEY,   Alameda  Co.,   Cal.      Shat-                Sim   Francisco.  — — ^^^^^_»_»__^.^^_^^_______ 

tuck  Ave.  and  Haste  Street.                                                       — — ^^^^^^.— — ^.^^^-^^— — «— » 

One-story      reinforced    concrete      store  THEATRES 

building.  Concrete    Contract    Awarded.  

Owner— B.    K.    Denbigh,    2341    Shattuck  STORE.    ETC.                           Cost.    $30,000  — -^^— — ^^^— ^— — ^— ^— 

Ave      Berkeley  SAN  FRANCISCO.     S  Sutter  Street  be-  Owner  to  Take  Figures. 

Architec;--Jas.    W.   Piachek.   2014  Shat-  Two-Sy  Ind'^basement'^cirss  c' s^^^^^^^^  7p"nmxgtSn      41amed«    c  ""T^l  ''m' 

tuck  Ave..  Berkeley.                                               „„,   „f„/n„  K„n/n„o-   /t  ^t «„\  IRNINGION,    Alameda    Co.,    Cal.      Mi- 

_.,     .     »       T               -T.            -n                      and  studio  building   (3  stores).  oi^«  u<....^^f 

Concrete    Work    to    Jepsen    Bros.,    Ber-  owner— Proctor    &    Chamberlain.  ^      ^'°"  ^^^<'^^:    ^ 

keley.  $3775.  Architects— O'Brien     Bros.,     240    Mont-  Two-story      reinforced      concrete      an.i 

Carpenter  and  Mill  Work  to  Conner  K-                gomery  St.,  San  Francisco.  frame    theatre,    store      am!      ofli. 

Conmr,    Berkeley    Way    and    Shat-  Concrete      Work      Contract      lias      been  building. 

tuck  Ave.,  Berkeley,   $2100.                                 awarded    to    The    Mission    Concrete  Owner — K.  A    Leal.  Irvington. 

Plumbing  iind   Sewerlns     to  Chas.     W.                Co.,   Call   Bldg..   San   Francisco.  Architect  —  H.    A.   Minton.   Moiiadiuu-K. 

Knights,       1919      University      Ave.,                                        Bldg..   San    Francisco. 

Berkeley.   $5C0.  Contract  Awarded  

LnihbiK  Jt   plaitterInK   t"   ^^'     <"■   Austin  STOKES                      ("ost.    approve.    $15,000  Sub-Figure.s  Being  Taken, 

»1^-"  MODESTO.   Stanislaus  Co.,  Cal.    N  and  TftEATRE                               Cost,    $150,000 

J  Streets.  SAN    FRANCISCO.       18th    Avenue    and 

One-story  brick  and  concrete  (3)  stores  Geary  Street. 

flans   Being   Prepared.                                                   62x100.  One-^tory  reinforced  concrete   theatre. 

MARKET    BLDG.                         Cost.    $ Owner — F.   E.   Smith.  Owner — Rainbow  Theatre  Co. 

SACRAME.NTO,  Cal.  NE  J  and  Eleventh  Lessee — Western    Auto  Supply   Co.  Architect— O.    E.    Evans.    2569    Mli^slon 

Streets,    220x160.  Architect — None.  S^t  •  i^a'i  Francisco. 

One-story    reinforced    concrete    market  Contractor— Geo.   J.    Ulrich   &    Son.   Mo-  

building.  desto. 

Owner — Henry    Kleinsorge    &    Sheridan                                               .  Plans    Completed    and    Approved. 

Downey.  THEATRE  Cost,    $525,000 

Architect  —  Jens   C.    Petersen,    Peoplce  Contract   Awarded,  OAKLAND.      E    Broadway    150    N    17th 

SavinK.-^    Bank    Bldg.,    Sacramento.  STOKE    BLDG.                             Cost,    $1800  Street. 

SA.N  FRANCISCO.     S  Suiter  Street  Bet,  Three-story  reinforced  concrete  theatre 

Stockton  and  Powell  Sts.  office  and  store  building. 

Reinforcing  steel  on  two-story  Ciass  C  Owner — Broadway    Building   Co. 

I'lans   Being  I'repared.                                                      store  and  studio  building  (3  stores)  Lessee    for   Theatre — Fox    Film   Cptn. 

OFFICE    BLDG.                       Cost,    $90,000  Owner — Proctor    &    Chamberlain.  Architect — M.    I.    Diggs,    Easton    Bldg.. 

LONG    BEACH.    Los    Angeles    Co..    Cal.  Architects  —  O'Brien    Bros.,    240    Mont-  Oakland,  and  Weekfl  &  Day.  Phelan 

Fourth  St.  and  Locust  Avenue.                          gomery  St.,  San  Francisco.  Bldg..    San    Francisco   . 

Two  or  three-story  and  bariement  bilck  Contractor — Badt      Falk      &    Co.,      C,-\li  Construction     will     start     within     tlio 

sion-  and  office  building,                                         I'.ldg,,  San    Krancisco,  next    two   weeks. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
.560  MisBion  St.,  San  Francisco,  Cal. 

Send  me  Buildinj?  and  Enpnneering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  nicloHe  check  for  $4.00 
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Official    Proposals 


BIDS      WANTIOD    FOR    U.    C.      HOUTl- 
CULTURE    BVILDIIVG 


PROPOSALS  FOR  BIDS 


SEALED  Bn:)S  will  be  received  at 
the  office  of  the  Comptroller,  Univer- 
sity of  California,  Berkeley,  California, 
at  or  before  0  A.  M.,  February   17,  1922, 

for  General  Construoiion,  concrete 
work,  hollow  tile  and  terra  cotta,  lath- 
ing and  plastering-,  roofing,  plumbing, 
electric  work,  painting,  heating,  orna- 
mental iron  work,  for  the  Horticulture 
Building  on  the  grounds  of  the  Univer- 
sity Farm    School   at  Davis,   California. 

Plans  and  specifications  may  be  ob- 
tained at  the  office  of  William  (\  Hays, 
1325  First  National  Bank  Building,  San 
Francisco,  on  deposit  of  $50.00  for  each 
set  of  plans  and  specifications  taken 
out,  which  deposit  will  be  refunded  on 
return  of  said  plans  and  specifications 
in  good  condition  and  accompanied  b>- 
a  regular  bid  for  the  work.  No  bid  will 
he-  considered  unless  accompanied  by  a 
certified  check  or  bond  in  favor  of  ths 
undersigned,  equal  to  10%  of  the  bid 
to  eecure  execution  of  the  contract  by 
(he  successful  bidder. 

The  right  is  reserved  to  reject  any 
or  all  bids. 

THE  REGENTS  OF  THE  UNIVERSITY 
OF  CALIFORNIA. 


BIDS   WANTED  FOR  V.  OF   C.   DAIRY 
POWER   PL.  A  NT 


PROPOSAL   FOR   BIDS 


SEALED  BIDS  will  be  received  at 
the  office  of  the  Comptroller,  University 
of  California,  Berkeley,  California,  at 
or  before  10   A.  M.,  February   17,  1923, 

for  General  Construction,  Mechanical 
Equipment  (Heating),  Plastering,  Hol- 
low Tile,  Excavation  and  Concrete 
Work  for  the  Dairy  Power  Plant,  on 
the  grounds  of  the  University  Farm 
School    at    Davis,    California. 

Plans  and  specifications  may-  be  ob- 
tained at  the  office  of  Wm.  C.  Hays, 
1325  First  National  Bank  Building,  San 
Francisco,  on  deposit  of  $50.00  for  each 
set  of  plans  and  specifications  taken 
out,  which  deposit  will  be  refunded 
on  return  of  said  plans  and  specifica- 
tions in  good  condition  and  accom- 
panied by  a  regular  bid  for  the  work. 
No  bids  will  be  considered  unless  ac- 
companied by  a  certified  check  or  bond 
in  favor  of  the  undersigned,  equal  to 
10%  of  the  bid  to  secure  execution  of 
the   contract   by   the    successful   bidder. 

The  right  is  reserved  to  reject  any 
or  all  bids. 

THE  REGENTS  OF  THE  UNIVERSITY 
OF  CALIFORNIA. 


SEALED    PROPOSALS 


Cast  Iron  W^ater  Pipe,  Sleeves  and  EIIh 

Bids  on  the  following  materials  will 
be  received  by  the  City  Council  of  the 
City  of  Sacramento,  in  the  Council 
Chamber  of  the  City  Hall  on  I  Street, 
between  9th  and  10th  Streets,  between 
the  hours  of  Eight  and  Nine  o'clock 
P.  M.,  on  Thursday,  February  16th, 
1922;  viz: 

3000  ft.  6-ln.  Cast  Iron  Bell  and 
Spigot  Class  B  Water  Pipe  (to  conform 
to  all  standards  of  the  .\merican 
Water  Works  Association). 

All  such  proposals  must  comply  with 
the  requirements  of  the  New  Charter 
of  the  City  of  Sacramento,  effective 
.Tune  30,  1921,  and  bidders  are  hereby 
cautioned  that  no  bid  which  falls  to 
comply    therewith    can     be    considered. 

Bids  must  be  submitted  ui>on  printed 
forms  with  instruction  prepared  by  the 
Citv,  copy  of  which  will  be  supplied 
free  upon  application  to  tb<-  under- 
signed. 

A  certified  check  made  payable  to 
the  City  Controller,  or  a  cash  deposit 
for  an  amount  not  less  than  five  per 
cent  (5%)  of  the  aggregate  of  the  pro- 
posal   must    accompany    each    bid, 

A  faithful  performance  bona  amount- 


ing to  approximately  twenty-five  per 
cent  (25%)  of  the  amount  of  the  Con- 
tract will  be  required  of  the  success- 
ful bidder  in  accordance  with  pro- 
visions of  siiid  New  Charter. 

The  foregoing  proposal  must  state 
a  lump  sum  for  said  material  to  be 
delivered  F.  O.  B.  Sacramento  Wharf 
and  the  date  on  or  before  which  de- 
livery will  be  made. 

The  right  to  reject  any  and  all  bids 
is  reserved  to  the  City  by  provisions 
of  the  Charter. 

R.    B.    CARLTON, 
City  Clerk   of   the   City   of  Sacramento 

NOTICE     TO      BIDDERS 


(Draperies  and  Stage  E<inipinent) 


Pursuant  to  a  resolution  passed  by 
(he  Board  of  Trustees  of  the  Hanford 
Union  High  School  District  at  a  meet- 
ing of  the  Board  held  Wednesday, 
January  25,  1922,  at  the  regular  place 
of  meeting,  to  call  for  sealed  propo.s- 
als  10  furnish  the  Hanford  Union  High 
School  with  scenery,  draperies  and 
stage  equipment,  notice  is  hereby  given 
that  the  said  Board  of  Trustees  will 
receive  sealed  proposals  ap  nntil  7:.'{0 
P,  M.,  February  JO,  192::,  at  the  office 
of  the  Principal  in  said  High  School 
building,  or  delivered  to  G.  W.  Arm- 
stead,  Clerk,  of  the  Board,  on  or  before 
said  date. 

A  full  description  of  the  material 
advertised  for  can  be  had  upon  ap- 
plication to  Mr.  J.  L.  Neighbor.  Prin- 
cipal of   the  said   High   School. 

A  certified  check  for  10  per  cent  of 
th  amount  of  the  bid  must  accompany 
same. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

BOARD      OF      TRUSTEES,      HANFORD 
UNION    HIGH    SCHOOL   DISTRICT. 
G.  W.   ARMSTEAD,  Clerk. 


BIDS    WANTED    FOR    CONSTRI  tTIO> 
OF   POST    OFFICE 


NOTICE    TO    CONTRACTORS 


TREASURE  DEPARTMENT,  .Supe:- 
vising  Architect's  Oflice.  Wa^hingtoi:, 
D.  C,  January  26,  1922.— SEALED 
I'ROPOSALS  will  be  opened  in  this 
o'fice  at  3  P.  M.,  March  6,  1922,  for  the 
construction  of  the  United  State.s  Post 
Office  and  Court  House  .at  Globe,  Ari- 
^.ona.  Drawings  and  specifications  may 
be  obtained  from  the  Custodian  of 
site  at  Globe,  Arizona,  or  at  this  ofiict- 
in  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmorp,  Acting 
Supervising  Architect. 


BIDS    ^V.WTKD    FOR    SCHOOL 


NOTICE    TO    CONTRACTORS 


Job  N.  8. 

Office  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland. 

Sealed  bids  will  be  received  by  the 
Acting  Secretary  of  the  Board  of  Edu- 
cation of  the  City  of  Oakland,  at  his 
office  at  the  City  Hall,  Oakland,  Caii- 
tornia,  until  Monday,  the  27th  day  of 
February,  !922,  at  ;{  o'clock  I*.  .'»I.  of 
;;aid  da> ,  the  day  when  ?aid  bids  will 
be  opened,  for  the  erection  and  com- 
pletion of  New  Buildings  for  the 
ALEXANDER  HAMILTON  SCHOOL, 
of  the  Oakland  School  District  and  Oak- 
land High  School  District,  located  at 
Galindo  Street  and  35th  Avenue,  Oak- 
land,  California. 

Separate  bids  will  be  received  for: 

(1)  Carpentry  work.  Excavation  and 
Concrete  work.  Miscellaneous  Iron, 
Sheet  Metal.  Built-up  Roofing  and  Tile 
Roofing. 

(2)  Brick  work. 

(:-■)    Plastering   and    Lathing 

(4)   Painting. 

(.">)    Steel    lockers. 

(6)  Yard  work. 

(7)  Plumbing    work. 

(8)  Heating  and   Ventilating:  work. 

(9)  Electrical  work. 


PlaiiS  and  .sptcificatioiitj  for  .•iaid 
work  are  un  fiio  ai  the  office  of  the 
Acting  Secretary  of  the  Board  of  Edu- 
cation, and  at  the  olHcc  of  the  Chief  of 
'.onsiruction.  357  12th  Street,  Oakland, 
California. 

On  a  deposit  of  Twenty-flve  ($25) 
Dollarb',  complete  ircis  of  said  plans  and 
specifications  may  be  had  by  any  pro- 
spective bidder.  These  may  be  re- 
tained for  a  period  of  ten  'JO;  days 
by  the  Carpentry  Coniraclor,  and  for  a 
period  of  tour  (4)  days  by  the  Brick- 
work, Plastering,  Painting,  Steel  Lock- 
ers, Yard  work,  Plunibiiif^.  Heating  and 
Ventilating,  and  Electrical  Work  Con- 
tractors, if  these  plans  and  specifica- 
tions are  not  returned  within  said 
period,  or  if  they  be  mutilated,  the  said 
deposit  may  be  retained  by  said  School 
Districts  as  agreed  and  liquidated 
damages  for  said  detention  and  muti- 
lation. 

Bide!  mubt  be  made  on  proposals  ob- 
tained at  the  office  of  the  Chief  of 
Construction,  and  be  signed  by  ine 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  (10%)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsiole  bank 
or  banker,  and  made  payable  to  "N. 
W.  Cook,"  the  Acting  Secretary  of  the 
Board  of  Education,  to  be  retained 
by  the  said  School  Districts  as  agreed 
and  liquidated  damages  should  the 
party  or  parties  to  whom  the  contract 
Ehculd  be  awarded  fail  to  enter  into 
the  contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
required  by  law. 

bids  will  be  opened  by  the  Board  of 
said  Districts  on  the  27th  day  of  Feb- 
ruary, 1922,  at  the  hour  of  5  P.  M., 
in  the  Board  Room.  211  2nd  Floor  of 
said  City  Hall,  in  said  <'ity  of  Oakland. 
The  Beard  reserves  the  right  to  reject 
any  or  all  bids  or  any  or  all  items  of 
such  bids. 

N.  W.  COOK, 
Acting      Secretary     cl    the      Board      of 
Education. 


BIDS    W^ANTED   FOR   SCHOOL 
BUILDING 


NOTICE  TO   BIDDERS 


NOTICE  IS  HEP.EBV  GIVEN  That 
sealed  bids  will  be  received  up  to  and 
opened  at  7.30  P.  M.,  on  the  25th  day 
of  February,  11)22,  at  the  Sonoma  Val- 
ley Liiion  High  school  building.  So- 
noma, California,  for  the  erection  and 
completion  of  a  two-story  concrete 
high  school  building  according  to  plans 
and  specifications  prepared  by  W.  H. 
Weeks,  the  authorized  architect,  em- 
ployed   by    the   Board   of    Trustees. 

Separate  bids  will  be  received  oii  the 
General  Contract  and  on  the  Heating 
System  as  called  for  in  the  specifi- 
cations EJach  bid  must  be  accompanied 
by  a  certified  check  of  5  per  cent  of 
the  amount  of  the  bid,  check  to  be 
made  payable  to  Dr.  W.  B.  Havs,  Clerk 
of  the  Board  of  Trustees  and  certified 
to  by  some  responsible  banking  insti- 
tution. 

Bids  must  be  made  out  on  blank 
forms  supplied  by  the  architect.  The 
plans  and  specifications  mav  be  seen 
in  the  office  of  the  Clerk  of  "the  Board. 
at  the  high  school  building,  Sonoma. 
California,  or  mav  be  obtained  from 
the  architect,  W.  H.  Weeks.  369  Pine 
St..  San  Francisco,  California.  A  de- 
posit of  $20.00  will  be  required  for 
plans    loaned    out. 

The  sealed  bids  accompanied  by  the 
certified  check  should  be  mailed  or  de- 
livered to  Dr.  W.  H.  Hays.  Sonoma. 
C.ilifornla, 

The  Board  of  Tru?"  "  ..-,-,..,.gg  ^^^^ 
right   to   reject  anv  a-. 

OEX)ROE  H.  C.\-  csldent. 

DR.    W.   B.   H.-W.v.   ...,>.„;  V, 

FREDK.    HELBEKG. 

THOMAS    JOHNSON. 

L.  M.  BISH, 
Board    of   Trustees    of    Sonoma    VaHey 
Union  High  School  District. 
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Engineering  News  Section 


BRIDGES,   DAMS   &    HARBOR 
WORK 


RICHVALE.  Butto  Co.,  Cal. — Until 
March  7.  2.30  P.  M.,  bids  will  be  re- 
ceived by  Trustees  of  Drainage  Dis- 
trict No.  100  of  Butte  County,  for  con- 
structinpr  drainage  ditches,  approxi- 
mately ."jCOOO  cu.  yds.;  estimated  cost, 
$15,000.  Polk  and  Robinson,  Chico.  en- 
gineers   for   district. 


SAN  RAFAEL.  Marin  Co..  Cal. — N.  M. 
Stover.  San  Rafael,  at  $1,800  only  bid- 
der for  the  construction  of  levees  on 
CJoose  Nock  bend.  Bid  taken  under  ad- 
\isement   by  City  Council. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Feb.  10,  12  M..  bids  will  be  re- 
ceived by  the  Directors  of  Martinc;;- 
Benicia  Feiry  and  Transportation  Co.. 
for  constructing-  ferry  slip  appro.xi- 
mately  275  ft.  long  with  standard 
apron  and  hoisting  equipment  and  the 
construction  of  an  .-ipproach.  Jams  J. 
Walsh.  112  Market  St.,  San  Francisco, 
engineer   for  compary. 


VISALIA,  Tulare  Co..  Cal. — Nate 
Lovelace.  Visalia,  at  $2,820,  awarded 
contract  by  city  trustees  to  construct 
3  concrete  culverts.  L.  H.  Gadsby, 
city  engineer. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Following  bids  taken  under  advise- 
ment h)y  supervisors  for  dismanteling 
McMullen  Lake  bridge:  (Prop.  1)  for 
dismanteling  bridge  and  hauling  to 
Highway  Maintenance  Yard:  W.  H. 
HookfT.  J], 802;  M.  B.  White.  |2,119; 
A.  R.  McCarty.  $2,000.  (Prop.  2)  con- 
structing earth  grade  at  bridge  site: 
McCarty.  $0,375;  Spencer  D.  Miller,  $6.- 
200.  (Prop.  3)  propositions  1  and  2 
combined?  River  Junction  Farms  Co., 
$5,000;  A.  R.  McCarty,  $10,375.  F.  E. 
Quail,   county   surveyor. 


PHOENIX,  Ariz. — The  board  of  con- 
trol of  the  Cave  Creek  flood  control 
project  has  slened  a  contract  with  J.  S. 
EaBtwood,  706  Manduna  Blvd.,  Oakland, 
Cal.,  for  plans  for  a  multiple  arch  dam. 
Contract  with  Lynn  S.  Atkinson,  Jr., 
Box  626,  Rod  Bluff.  Cal.,  for  construc- 
tion of  the  dam.  It  is  exi)ecled.  will  bo 
signed  In  a  few  days.  The  dam  will 
lio  iTTiO  fi.  long  .iiid  7  1  ft.  IiIkIi:  rein- 
forced concrcto,  and  will  recjulre  20,000 
ou.  ydr.  excavation.  6334  cu.  yds.  plain 
concrete.  7522  cu.  yds.  reinforced  con- 
crete, and  436.000  lbs.  reinforced  steel. 
There  will  be  38  archen.  All  the  lUDney 
needed.  $400,000,  l.i  now   available. 


1R  Rid  ATI  ON  PROJECTS 


rilXO.V.  Hi>\.\}M,  (*...,  Cil  Kii>:lneerx 
KoMeiilh'il  and  DnvlH,  llutiibiilili  Bunk 
MldR.,  Han  FramlHco,  have  cnniplelfrt 
Kiirveyii  for  \tro\utntH\  works  for  Knnt 
MIxon  IrrlKatlon  and  I>ralnnire  AHn'n.. 
prujcet  InClndInK  Inndu  in  Solano  nnd 
Vuba  counlloH.  It  beInK  propodort  tn 
dlviTt  valer  from  Iho  Raeramrnto 
rlvrr  nnd  Ihp  By  Pai»»  Cut  by  niinnn 
of  n  !>  mile  eu(  f.r  7,r>  mllcN  'if  nbniK'li 
•<i  Irrlitiif"  iipproxlninlrly  75,nO(p  ;\ivf». 
Wiitfr  l'>  In-  dlnlrlbiited  hy  piimiilti«r 
plnntR  ill  fotlo^^H  Plant  No  I,  nIx 
42>tn.  eentrlfugnl  pumpa  and  alx  230 
h.  p.  300  r.  m.,  2200  volt  motora;  Plant 


No.  2.  four  42-in.  centrifugal  pumps 
and  four  260  h.  p.,  300  r.  p.  m.,  2200 
volt  motors;  Plant  No.  3,  two  42-in. 
centrifugal  pumps  and  two  280  h.  p., 
2200  volt  motors;  Plant  No.  4,  two  30- 
in.  centrifugal  pumps  and  two  100  h. 
p.,  260  r.  p.  m.,  2200  volt  motors;  Plant 
No.  5,  one  30-in.  centrifugal  pump  and 
one  125  h.  p..  2200  volt  motor.  All 
pumps  to  be  double  suction,  split  case 
centrifugal  type.  Estimated  cost,  $2,- 
000.000.  Felix  F.  Swain,  1421  Broad- 
way, Oakland,  chairman  of  Board  of 
Directors. 


SL'ISUN,  Solano  Co..  Cal.— Engineers 
Geo.  L.  Dillman,  14  Montgomery  St.. 
and  E.  C.  Cope  of  Cope-Mf  ans  &  Rand. 
58  Sutter  St.,  S.  F.,  are  preparing  plans 
for  works  of  Suisun  Irrigation  District, 
involving  the  construction  of  25  miles 
of  canals;  4  concrete  diversion  dams, 
averaging  20  ft.  in  height.  60  to  80  ft. 
long;  earth  storage  dam  90  ft.  high.  8Jl^0 
ft.  long  on  creirt.  500  ft.  long  on  bottom. 
20  ft.  wide  at  top.  Estimated  cost. 
$1,000,000.  District  lies  in  Napa  and 
S-olano  Counties.  Ralph  Sheldon.  Sec 
relary. 


OROVILLE.  Butte  Co.,  Cal.— Butte 
County  Supervisors  authorize  forma- 
tion of  Thermalito  and  Table  Moun- 
tain Irrigation  Districts — Thermalito 
comprising  .".000  acres  and  Tabic 
Mountain  1.  800  acres.  Construction 
to  be  undertaken  in  both  districts  fol- 
lows: Earth  Dam  (Concow  Valley 
dam)  70-ft.  high.  20-ft.  wide  on  top, 
500  ft.  long  and  75-ft.  wide  on  bottom, 
waller  side  to  be  faced  with  rock; 
Earth  dam  (Lake  Madeline  dam)  39-ft. 
high.  1851  ft.  long  on  bottom  and  12-ft. 
wide  on  top:  water  side  faced  with 
concrito.  Ditches  and  pipe  lines.  J. 
M.  Ilowells.  58  Sutter  St.,  San  Fran- 
cisco, engineer  for  districts.  S.  .1.  Nor- 
ris,    Orovllle,    resident   engineer. 


GRASS  VALLliY,  Nevada  Co..  Cal. — 
Engineer  Fred  H.  Tibbitts.  Alaska 
Commercial  Bldg..  San  Francisco,  is 
completing  plans  for  work  In  Nevada 
Irrigation  District  (on-sisting  of  canal. 
i>  miles  long:  concrete  dam.  46  feet 
high.  350  ft.  nn  oreat.  1!I0  ft.  long  on 
bottom;  distributing  system  to  luclude 
apiiroximately   212.000  acres.  Estimated 

co.Kl.    $4.. '■■00.000. 


MEUCKD,  Merced  Co..  Cal. — Carlson 
Hro."  ,  Turlo<k,  awarded  contrnel  by 
Merced       Irrlgiillon      District      for      ro- 
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building  main  canal  of  the  oUi  Cn.cker- 
HulVman  system.  Contract  involves 
relming  of  canal  with  concrete  for  a 
distance  of  approximately  3  miles.  R 
C.  Starr,  Chief  Engineer  of  District. 


CALIFORNIA. — Bcckman  &  Linden 
Engineering  Corp..  604  Mission  St..  San 
Francisco,  completing  plans  for  irii- 
gation  project  in  Amador  and  Cala- 
veras counties,  utilizing  waters  from 
Calaveras  and  Mokeulmne  rivers,  in- 
volvnig  construction  of  5  miles  of  tun- 
nels and  canals;  a  coi-.c-cte  diversion 
dam  32  feet  high;  ditch.  32,000  ft.  in 
length;  cyclopean  masonry  dam.  186 
ft.  high.  1,400  ft.  long  on  top  and  200 
ft.  on  bottom;  power  house  equipped 
with  Pelton  water  wheels;  pumping 
plants,  etc.  Total  estimated  cost,  $1,- 
000,000. 

ORANGE  COVE,  Fresno  Co.,  Cal.— 
Foothill  Irrigation,  L.  J.  Williams, 
secretary,  having  preliminary  plans 
prepared  for  works  to  irrigate 
55,364  acres  involving  the  construction 
of  5.")  miles  of  concrete  lined  canals; 
pumping  plants,  three  centrifugal  24- 
in..  100  cu.  ft.  sec.  with  lift  of  100  ft.; 
two   GOO    h.   p.   motors. 


CHICO,  Butte  Co.,  Cal. — Engineer  J. 
B.  Thompson.  3rd  and  Broadway, 
Chico,  preparing  plans  for  irrigation 
project  in  Butte  County  comprising 
about  100,000  acres.  Will  consist  of 
dam  250  ft.  high;  2200  ft.  long  of  rock 
fill  faced  with  reinforced  "Gunite"  and 
the  construction  of  54  miles  of  con- 
crete lined  canals.  Plans  will  be  com- 
pleted about   July   1. 


KEDDINO.  Shasta  Co..  Cal. — Shasi.a 
County  Supervisors  authorize  forma- 
tion of  a  15.000-acre  irrigation  district 
in  F.ill  River  Valley  near  Glesburn. 
Mo.Vrrhut  and  Fall  River  Mills.  The 
State  Engineer  has  yet  to  approve  the 
l.roeoodlng.'^ 


LIGHTING  SYSTEMS 


CHICACO,  Hutte  Co..  Cal. — City 
Tru.slees  will  ask  bids  for  installing 
electrolier  system  (extension)  In  the 
Junction  District.  F.  S.  Robinson,  city 
engineer. 


MERCED.  Merced  Co.,  Cal.— Until 
Feb.  20,  bids  will  be  received  by  City 
Cotincll  for  electrolier  system;  4S5 
staiularda  In  main  residence  and  busi- 
ness district  from  IGlh  St.  to  Santa 
Fc.  G  to  P  StB.  C.  D.  Martin,  city 
engineer. 


MACHINERY 


H.VKKK.SKIKLD.  Kern  Co..  Cal. — 
Until  Fob.  17.  11  A.  M..  bids  will  be 
reeelve<l  by  Maricopa  High  School  DIs- 
irUt,  II.  K.  Oxburn,  Clerk,  for  co" 
Mtmetlng  HM  Iniming  pool  nnd  tank 
lower  and  lOO-barrell  galvanized  Iron 
lank  and  pumping  system  Speclflca- 
ilon.s  may  be  had  from  J.  M.  SiafToll, 
architect,   Bekeranold. 


KIKKBA1;GM.  Kronno  Co..  Cal. -Un- 
til Feb.  14.  8  IV  M..  bld«  will  b*  re- 
ceived by  Thos.  n  OalnoH,  City  Clerk, 
for:  (1)  IrenohhiK.  laying  and  fur- 
niablnp    convcrae    lock    joint    pipe,    as- 
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jhalted,  to  gether  with  necessary  con- 
nections in  portions  of  11th  St.  and 
several  alleys;  (2)  for  furnishing  and 
Installing  8  Are  standard  hydrants;  (3) 
furnishing  and  installing  one  400-gal. 
l)ump;  (4)  furnishing  and  installing 
jne  30  H.  P.  electric  motor;  (5)  fur- 
nishing and  installing  on  30  H.  P.  gas 
engine,  trenching  and  laying  65  ft.  7- 
In.  suction  pipe,  building  and  installing 
concrete  pump  pit  and  galvanized  iron 
pump  house.  Certified  check  of  10%, 
payable  to  City  required.  Plans  may 
be  had    from   clerk. 


It 


000.  Contract  for  constructing  rail- 
road has  been  let  to  Warren  Construc- 
tion Co.,  Rialto  Bldg.,  San  FranclBCo, 
at  approximately  $800,000.  T.  L.  Rus- 
sell, 1514  H  St.,  Fresno,  is  Chief  En- 
gineer for  Minerels  and  Western  liail- 
road. 


FRESNO,  Fresno  Co.,  (;al. — Stand 
ard  Underground  Cable  Co.,  1st  Na- 
(lonal  Bank  Bldg.,  San  Francisco,  ai 
$12,064  awarded  contract  by  council  lo 
furnish  necessary  cable  for  fire  alarm 
station.   Wm.  Stranahan,  City  Engineer. 


FRESNO,  Fresno  Co.,  Cal. —  Cily 
Council  takes  under  ad^■isenlent  bids 
for  furnishing  and  installing  equip- 
ment in  tire  alarm  station:  Curtis  T. 
Cliffoid,  $32,200  and  Gamewell  Fire 
Alarm  and  Teleplione  Co.,  |43,448.  Wm. 
Stranahan,   City  Engineer. 


GLENDALE,  Cal. — The  Department 
of  Public  Service  submitted  the  only 
bid  at  $13,500  and  was  awarded  the 
contract  for  laying  4630  ft.  8-in.  and 
350  ft.  6-in.  water  pipe  in  Brand  Blvd. 
and  Cerritos  Ave.  between  Windsor 
Road  and  San  Fernando  Road. 


QUINCY,  Plumas  Co.,  Cal. — Until 
March  6.  bids  will  be  received  by  For- 
rest R.  Young.  County  Clerk,  for  lur- 
nisiiing  and  delivering  one  12-20  track 
layer  tractor. 

LOS  ANGELES,  Cal.— Southern  Cali- 
fornia Telephone  Co.  announces  it  will 
expend  during  the  year  $3,743,000  on 
central  office  equipment,  $1,913,000  for 
station  equipment  and  $2,676,000  for 
exchange    lines. 

SEATTLE,  Wash. — City  Council  ap- 
proves revised  specifications  for  Cedar 
River  Pipe  Line  No.  3;  estimated  cost 
$2,000,000.  Bids  v/ill  be  asked  for 
wood  stave  as  well  as  steel  pipe.  Ap- 
proximately 17  miles  long,  greater  por- 
tion of  which  will  be  64-in.  in  di- 
ameter. The  new  specifications  call 
for  bids  on  steel  riveted,  lock  bar, 
forge  weld  and  electric  weld  steel  pipe 
and  also  for  creosoted  wood  stave  pipe. 

SACRAMENTO,  Cal,— Until  Feb.  16, 
9  P.  M.,  bids  will  be  received  by  R.  B. 
Carlt'on,  city  clerk,  for  furnishing  and 
delivering  3,000  ft.  6-in.  cast  iron  bell 
and  spigot  class  B  water  pipe.  See 
call  for  bids  under  offlclal  proposal 
Kcction   In    this   Issue. 


GLENDALE,  Cal.— Until  6.30  P.  M., 
Feb.  16,  bids  will  be  received  by  City 
Clerk  A.  J.  Van  Wie,  for  laying  ap- 
proximately 1400  ft.  4-ln.  and  400  ft. 
6-in.  cast  iron  water  pipe  in  San  t'er- 
nando  Road,  under  Vrooman  Act;  also 
for  laying  2000  ft.  4-in.  cast  iron  pipe 
in  Everett  and  Cedar  Sts.  and  Wilson 
Ave.,  under  local  improvement  ordi- 
nance. 


jAIADERA,  Madera  Co.,  Cal. — Byron- 
Jackson  Pump  Co.,  55  New  Montgomery 
St.,  San  Francisco,  at  $2,649,  submits 
low  bid  to  city  trustees  for  municipal 
pumping  plant,  consisting  of  a  deep 
well  turbine  pump,  direct  connected 
with  a  75-horsepower  motor,  together 
with  the  control  apparatus,  valves  and 
fittings.  Other  bidders:  Western  Well 
Works,  $3,802.54;  D.  Stephenson,  $2,903; 
Ulmer  Machinery  Co.,  $3,255;  Layne  & 
Bowler  Co.,  $3,497.50.  Bids  tiaken  un- 
der advisement.  Frank  Nikirk,  city 
engineer. 


SAN  FRANCISCO— Bids  are  being  r<>- 
ceived  by  Elmer  Cox,  801  First  Nafl. 
Bank  Bldg..  (President  of  Sugar  Pine 
Lumber  Co.),  for  culvert  pipe  neces- 
sary in  constructing  51  miles  of  road 
bed  for  Minerets  and  Western  R.  K. 
at  Fresno.  Bids  will  be  taken  for 
various  types  of  pipe  with  the  ex- 
ception of  wood;  estimated  cogt.  $100,- 


OAKLAND,  Cal.  —  Bartlett-Hayward 
Co..  Baltimore,  Maryland,  awarded 
contract  by  Pacific  Gas  and  Electric 
Co.,  to  construct  steel  tank  gas  holder 
in  Castro  street;  estimated  cost  $600.- 
000.  Shipment  of  steel  will  commence 
within   next   few   weeks. 

LOS  ANGELES,  Cal.— Until  11  A.  M.. 
Feb.  27,  bids  will  be  received  by  the 
Los  Angeles  Board  of  Supervisors,  for 
erecting  a  crematory  building  at  the 
county  cemetery,  3301  E  First  St.  Bids 
will  be  taken  separately  for  installing 
two  retorts  with  corresponding  me- 
chanical equipment.  Plans  were  pre- 
pared by  Wm.  Davidson,  county  me- 
chanical engineer,  and  may  be  obtained 
at  the  office  of  the  board.  Hall  of 
Records   in   Los  Angeles. 


LA  VERNE,  Cal.— Until  7.30  P.  M., 
Feb.  24,  bids  will  be  received  by  city 
trustees  for  one  centrifugal  pump  and 
one  40  h.  p.  hor.  electric  motor.  Copies 
of  specifications  and  proposal  blanks 
may  l)e  obtained  at  office  of  City  En- 
gineer O.  A.  Gierlich,  207-9  National 
Bank  Bldg.,  Monrovia.     Certified  check 

for  I  ore. 


RAILROADS 


SAN  FRANCISCO— City  Engineer  M- 
M.  O'Shaughnessy,  authorized  by 
Supervisors  to  complete  specifications 
for  20  center  entrance  street  cars  for 
the  Municipal  Railway  system.  Bids 
will  bo  asked  in  the  Immediate  future. 


SAN  FRANCISCO— City  Engineer  M. 
M.  O'Shaughnessy,  is  preparing  plans 
fo.r  extension  of  Municipal  railway 
system  from  Market  St.  via  Duboce 
avenue  and  a  tunnel  under  Buena  Vista 
Park,  Judah  street  and  other  connect- 
ing streets  to  tlie  Great  Highway;  es- 
timated   cost,    $2,467,000. 


CALIFORNIA — The  Industrial  Ter- 
minal Ry.  Co.  of  Los  Angeles,  has  ap- 
plied to  state  railroad  commission  for 
permission  for  permission  to  issue  $50,- 
000  stock,  of  which  $29,321  will  be 
used-  to  pay  off  indebtedness.  The 
company  is  incorporated  with  $1,000.- 
000  capital  stock  and  proposes  to  build 
2   mile-s   of   railway. 


BAKERSFIELD,  Kern  Co..  Cal.— C. 
F.  Donnatin,  superintendent  for  the 
Southern  Pacific  In  this  section,  an- 
nounces the  company  is  preparing  to 
enlarge  office  portion  of  depot  in  East 
Bakersfield;  lay  90-lb.  rails  between 
BakersHeld  and  Fresno;  install  electric- 
pneumatic  interlocking  tower  at 
Bakersfield  yards  and  ballast  25  miles 
of    track    between    Acton    and    Saugus. 


KINGMAN.  Ariz.— The  Santa  Fe  Ry. 
Co.  will  build  a  second  track  and  make 
line  changes  on  its  road  between 
Yampia  and  Griffiths.  Ariz.,  75  miles. 
Lloyd  Harris  will  be  engineer  in 
charge  of  eonslruction  with  head- 
quarters at  Kingman,  Ariz.  Cost  is 
estimated    ^t    $fi,ooo,000. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


SACI{AMF:XT0,  Cal.— The  following 
Ijlds  w<r<;  received  on  Feb.  6th,  by  the 
California  Highway  Commission  for 
the  following,  highway  improvementa: 
Marijfposa  CJounty,  between  Sierra 
National  p'orest  and  Briceburg  (VI- 
Map-18-E)  about  five  and  aeven- 
tenths  fa. 7)  miles  In  length  to  be 
graded;  fa)  corrugated  metal  pipe,  (b) 
concrete  pipe: 
F.     Rolandl,     S.     F.,     (a)     $177,484;     (b) 

$181,439. 
Chadwic':    &  Sykes,  S.   F.,    (a)   $210,959; 

(b)     $219,726. 

r.  S.  Me:  d.  S.  F.,  (a)   $202,423;   (b)  

Warren    Const.     Co.,    S.    F.,     (a)     $212,- 

152.20;    (b)    $217,148. 
Marsh    Bros.    &    Garden  ler,    S.    F.,     (a) 

$220,406;    (b) . 

1>.  D.  DeLuca,  S.  F.,  (a)   $225,940.10;  (b) 

$22S-,057. 
H.    P.    Hoey,    S.    F.,    (a)    $245,369.50. 

(b)   . 

John    H.    McMillan,    Wasco,     (a)    $248,- 

09S.20;    (b)    $253,719. 
Palmer    &    McBryde,    S.    F.    $255,131.50; 

(b)     $260,950.60. 
W.  A.   Bechtel,  S.   F.,    (a)   $249,778.50. 

(b)   . 

Rhodes    &    Price,    Hilt,    (a)    $258,059.20; 

(b)    $263,576. 
Grant-Smith    Co..    S.    F..     (a)     $262,122; 

(b)    $267,791. 
Redmond-Page    Co.,    S.     F.,     (a)     $276,- 

891.50;    (b)    $280,625. 
P.    L.    Burr.    S.    F.,    (a)    $286,483.50;    (b) 

$289,568. 
Maurice    Ryan   &   Son.   L.   A.,    (a)    $27$,- 

414;    (b)    $279,773.50. 
Bates   &    Rogers.    Spokane.    Wash.,    (a) 

$315,373.60;    (b)    $321,543.50. 
Engineer's    estimate,    (a)    $185,458;    (b) 

$186,948. 


FRESNO,  Fresno  Co.,  Cal. — Until 
Feb.  24,  2  P.  M..  bids  will  be  received 
by  D.  M.  Barnwell,  county  clerk,  for 
paving  in  Liberty  Cemetery,  involving 
10,700  sq.  ft.  asphaltic  pavement  1 V4 - 
))asc  and  1655  sq.  ft.  4-in.  macadam 
walk. 

Separate  bids,  same  date,  for  con- 
structing 5.2  miles  of  macadam  high- 
way on  Centervillc-Dunlop  road.  In- 
volving 7,040  cu.  yds.  grading  and  14.- 
350  tons  of  gravel.  Chris  P.  Jensen, 
county  svirveyor. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Until  Fob.  21.  10.30  A.  M.,  bids  will  be 
received  by  A.  L.  Banks,  city  clerk, 
for  improving  streets  in  Sweitzer  ad- 
dition, involving  3.106  cu.  yds.  cut;  486 
cu.  yds.  fill;  3.473  lin.  ft.  combined 
curbs  and  gutters;  16.168  sq.  ft.  side- 
walks; 53,368  sq.  ft.  paving,  4-ln.  ce- 
ment gravel  base  with  2-in.  asphaltic 
macadam  surface.  Estimated  cost. 
$17.SoO.      W.    B.    Hogan.    city    engineer. 


SAN  FRANCISCO— Until  Feb.  15,  3 
P.  M..  bids  will  be  received  by  Board 
of  Public  Works,  for  improving  An- 
dover  St.  between  Odgen  and  Tompkins, 
involving  1,188  sq.  ft.  artificial  stone 
sidewalks. 

Separate  bids,  same  date,  improving 
Andover  between  Eugenia  and  Pow- 
hatian,  involving  69  lin.  ft.  concrete 
curbs:  66  sq.  ft.  artificial  stone  side- 
walks; 1.387  sq.  ft.  asphaltic  concrete 
pavement;  24  lin.  ft.  10-in.  vitrified 
pipe  culverts  and  1  brick  catchbasin. 

Separate  bids,  same  date,  to  improv« 
Calirillo  between  33rd  and  S4th.  in- 
volving 2580  cu.  yds.  cut:  3  brick 
catchbasins;  105  lin.  ft.  10-in.  vitrified 
pipe  culvert;  1  brick  manhole:  220  lin. 
ft.  S-in.  vitrified  pipe  sewer;  15  vitri- 
fied wye  branches:  574  lin.  ft.  concrete 
curbs:  16.893  sq.  ft.  asphaltic  concrete 
paven.ont  and  660  pq.  ft.  artificial  stone 
sidewalks. 
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FRESNO.  Fresno  Co..  Cal. — Until 
Feb.  16.  3.30  P.  M..  bids  will  be  receiv- 
ed by  K.  Y.  St.  George.  City  Clerk,  for 
Improving:  Roosevelt  Ave..  between 
Pine  and  McKinley  streets,  involving 
49.700  sq.  ft.  grading;  29.820  sq.  ft.  S-ln. 
concrete  pavement;  1.657  lin.  ft.  con- 
crete lurbs;  8,283  sq.  ft.  artiHcial  stone 
sldfwalks.  Wm.  Stranahan,  City  En- 
g-neer. 


BUILDING      AND       ENGINEERING      NSWS  Saturday,    February    11,     lan 


SAX  FRANCISCO— Supervisors  re- 
quested to  authorize  construction  of 
approximately  186  ft.  of  2'  6"  x  3'  9" 
reinforced  concrete  sewer  in  3i*d  St. 
between  Berry  and  Channel.  M.  M. 
O'Shaughnessy,    city    engineer. 


HAYWARD.  Alameda  Co.,  Cal.  T.  K. 
Clinch.  668  i»th  St..  RIcliniond,  at  %'ii^ 
awarded  contract  by  vhe  Trustees  to 
(onstruct  8-in.  sanitany  sewer  with 
wyes  every  .50  ft.,  manholes,  etc.,  in 
Fifth  street  between  B  and  C  streets. 
Jesse  B.    Holly.  Town   Engineer. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
Council  declares  intention  to  construct 
^-in.  sewer  in  West  Virginia  St.  be- 
tween Palm  and  Harliss;  Harliss  from 
AVest  Virginia  to  point  291  south  and 
a  6-in.  sewer  in  Harliss  from  a  point 
291  ft.  south  of  West  Virginia  to  Ed- 
wards Ave.,  1  lamphole.  wyes  and  16 
house    connections. 

Intention  declared  to  Improve  6th 
St.  between  Santa  Clara  and  St.  James 
by  regrading,  paving  with  3-in.  as- 
phaltic  concrete  with  1^4 -in.  asphaltic 
concrete  wearing  surface.  Wm.  Popp. 
city    engineer. 


YUMA.  Ariz.— Until  2  P.  M.,  Feb.  15, 
liids  wll!  be  received  by  Thos.  Mad- 
dock,  state  engineer,  care  Board  of 
Supervisors,  Yuma,  Ariz.,  for  construct- 
\r\K  Sec.  D  (Welton  west,  about  10 
mlles^  of  Yuma-Welton  highway.  Fed. 
Aid  Project  No.  26,  involving  33,000 
rii.  yds.  excavation  and  borrow  com- 
bined; 16,000  cu.  yd«.  surfacing;  800 
•Ml.    yds    concrete   and    Incidental    Items. 

SONORA,  Tuolumne  Co.,  Cal.— Trus- 
tees decide  to  Improve  North  Washing- 
ton St..  from  Episcopal  church  to  Its- 
•  lid  and  South  Washington  St.  from 
TJanias  St.  to  city  limits  with  a  rock 
macadam  baso  and  lV4-in.  asphalt  sur- 
face. Instead  of  with  concrete  as  at 
first  proposed.  ('.  W.  Terry,  city  en- 
gineer. 


SA.N  KItAN(;iSOO— City  Engineer  M. 
M.  O'.Sh.iughnessy  comi)lete8  specifica- 
tions to  Improve  Hearst  Ave.  between 
BKden  and  Congo;  estimated  cost,  $7,- 
8.10;  Involving  276  cu.  yds.  cut;  980  cu. 
yds.  fill;  1,200  lln.  ft.  concrete  curbs 
and  I'S.OOO  »(}.  ft.  asphalllc  concrete 
PHvement. 


I.OR  ANOELES.  Cal.— Falrchlld-GII- 
more-WIIton  Co..  I.,ns  Angeles  Rail- 
way Hidg..  awarded  contract  at  133.- 
723.1.'>,  for  Improving  Sixth  St.  be- 
tw«Tn  (Jrand  Ave.  and  Flgueroa  St., 
Involving  3.1.842  sq.  ft.  grading;  35,842 
Kq.  ft.  asphultlc  paving;  1879  ft.  curb; 
S725  sq.  ft.  walk;  2417  sq.  ft.  concrete 
Kutter. 

Wm.  L.  Rllcy,  210  S  Fremont  Ave., 
II  warded  contract  at  120,868.96,  for  Im- 
proving Eagle  St.  between  Bernal  Ave. 
and  Concord  St..  Involving  36.573.64  sq. 
ft.  Kradlng,  36,578.64  R(|.  ft.  oiling  and 
rolling;    5729.9    sq.    ft.    conerolo    gtitter. 

KOH  A.NdKLKS.  CiiV  ('.  rt,  Muttfi 
(|fld.  212  Hlxlh  Ht..  .Sun  I'cdro.  awar<l- 
•  d  <orlr;iCt  at  fl2.«7fi.38  for  Improving 
;!|th  strret  t)ffweon  <'iirollnii  and  (liif- 
f«y.  Involving  IH.Sk'J  mi.  ft.  grndhiK. 
18.382  sq  ft  roncn-i.-  paving:  1198  2< 
ft.  curb;  571»0  iiq.  ft  wnik:  245  ft  hoiix.. 
roniivctlon  sxWJtrs  at  |2  RO  rv  FjiIi 
r^illd-Ollmore-WJIton  Co.  submTtted 
r  nly  othrr  bid  at  •K.aOt.B'i;  tMiprln^fr's 
cattmato.  Ily,7i4.41l, 


TRACT,  San  Joaquin  Co.,  Cal. — Trus- 
tees decide  to  use  S^^-ln.  hydraulic 
concrete  base  and  l^z-ln.  natural  bit- 
umen surface  on  streets  to  be  paved; 
estimated   cost,   $85,000. 


SAN  FRANCISCO — Board  of  Public 
Works  rejects  bids  to  Improve  25th 
Ave.  between  Irving  and  Judah.  involv- 
ing 900  cu.  yds.  cut;  1200  lin.  ft.  con- 
crete curbs;  1.050  sq.  ft.  artificial  stone 
sidewalks  and  24,000  sq.  ft.  asphaltic 
concrete  pavement.  Low  bid  for  this 
work  submitted  Jan.  18th,  bv  E.  .1. 
Treacy,   $9,234. 

Board  rejects  bids  for  improving 
streets  in  Mission  Terrace  involving 
1.598  lin.  ft.  concrete  curbs  and  300,540 
sq.  ft.  asphaltic  concrete  pavement. 
Low  bid  for  this  work  submitted  Jan. 
18th.  by  James  M.  Smith,  $102,950.42. 
M.    M.    O'Shaughnessy,    city    engineer. 

BAKERSFIELD.  Kern  c:o..  Cal.— 
Council  rejects  bid  of  F.  W.  Nighbert. 
BaiversHcld.  at  $4,035  for  paving  Park- 
way avenue.  \V.  D.  Clarke,  City  EiiKi- 
neer. 

LONG  I'.EACH.  Cal. — City  Engineer- 
ing Department  has  prepared  plans  for 
storm  sewers  in  Linden  and  Alaniiios 
avenues. 


SAN  FRANCISCO— Until  Feb.  15,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  improving  Key 
Ave.  between  Jennings  and  Railroad 
Ave.,  including  crossing,  involving  3,- 
537  cu.  yds.  cut;  769  lln.  ft.  concrete 
curbs;  9,221  sq.  ft.  concrete  pavement, 
ancT  3.688  sq.  ft.  asphaltic  concrete 
pavement;  5,229  sq.  ft.  artificial  stone 
sidewalks;  3  brick  catchbaslns;  77  lin. 
ft.  10-in.  vitrified  pipe  culvert  and  3 
reinforced    concrete   stairs. 

Separate  bids,  same  date,  to  improve 
Lisbon  St.  between  France  and  Russia 
Involving  125  lin.  ft.  concrete  curbs; 
1,625  sq.  ft.  asphaltic  pavement.  6-in. 
concrete  base  with  2-ln.  asphaltic  con- 
crete wearing  surface;  875  sq.  ft.  vitri- 
fied brick  pavement.  Plans  may  be 
had  from  city  engineer's  office,  3rd 
door,    city    hall. 


1-RESCOTT.  Ariz.— Jo.s.  \\.  .Mct^arthy, 
Engineer  of  Yavapai  (  ounty.  Highway 
Cojnml.^sion,  has  received  word  that 
federal  aid  for  the  Prescott  to  Ash 
Fork  road  has  been  otHclally  recoir- 
meiidod  :in<l  the  $4(!(i.0('(i  appropriale;l 
for  I  his  road  will  be  matched  by  an 
<  <iual  ,'imouni   of  federal  funils. 


ORLAND.  iJlenn  Co.,  <'al.  -Pet  ii  ioii.s 
being  circulated  for  paving  Second  St. 
between  \Nalker  street  and  the  liig'.l 
school. 


FRESNO.  Fresno  ('o.,  Cal.  -Coumil 
(u  dares  Intention  to  <-onHtrucl  366  lln. 
ft.  6-ln.  vitrified  clay  pipe  sewer.  2 
manholes  and  48  wyes  In  Block  12. 
<";rand  Avenue  Park.  Win.  Siranalian. 
•  'Ity    Engineer. 


LOS  AVCKLES  (  ;il  — I  ntll  Mi  A.  .M., 
I' el).  1!<I.  new  I>I<1h  will  be  rerolved  ii.\ 
the  Beard  of  Public  Works  for  Inllow. 
outflow  and  coller-tlng  sewers  at  Mot - 
nion  Islanu  sew.ig"'  pumping  plant.  One 
bir]  received  for  thl.s  work  .l.ni.  30.  wm> 
rejected.  R.  A.  Wallson  tild  $4100  lor 
Inflow,  $2200  for  outflow  and  $14. (int. 
lor  eollectlng  sewers. 


KHEH.N'O.  Fresno  Cn  ,  ('«|.-  Tbonip- 
von  HioH.  1514  H  St.  Fresno,  at  $58.24.1 
NUlimllM  low  liUI  In  elly  cnuin-ll  for  lin- 
Itrovlng  Olive  Mreet.  betw<MMi  Blaek- 
>lone  and  Forlhenmp  Mireets.  Involving 
I  50, 932  Nq.  ri  Kriiding;  |0H.9ll'.l  Hq.  I';. 
3>.i-lii.  iiHpball<<'  concrete  liase  will, 
l^.i-li.  nNpliHlilc  concrele  lop  and 
Ibinid  iiHphaltlc  and  rock  Ncr<>i<i.in»; " 
surface;  9,019  fl.  onncrete  gutter,  5. lot 
HI],  fl.  concrete  curb;  10,710  ft.  nrilllclnl 
hlune    cltltwalHit;    6.14    ft.    12-lii,    and    9!( 


ft.  18-in.  corrugated  iron  culvert:  15 
manholes.  Other  bidders:  Federal  Con- 
ftruction  Co..  Call  Bldg..  San  Francisco 
$u4.410;  California  Road  &  Street  Im- 
provement Co..  Bank  of  Italy  Bldg 
Fresno,  $53,704.  Taken  under  advise'-' 
ment.     Wm.  Stranahan,  City  Engineer 


PORTLAND,  Ore.— City  Council  will 
shortly  ask  bids  to  construct  Oregon- 
lan  Ave.  sewer  in  St.  Johns  district- 
estimated    cost,    $75,000. 


SAN  FRANCISCO— W.  J.  Tobin.  ...; 
Santa  Ray  Ave..  Oakland,  at  $8,257.30 
awarded  contract  by  Board  of  Public 
Works  to  construct  1.260  lin.  ft.  15-in 
and  2.240  lin.  ft.  S-in.  sewer  with  wyeg 
and  13  brick  manholes  in  Augusta.  St. 
between  Stutben  and  Silver  Ave. 

J.  O'Hara.  18S0  Page  St.,  San  Fran- 
cisco, at  $297  awarded  contract  to  con- 
struct 1,650  sq.  ft.  artificial  stone  side- 
walks on  19th  Ave.  between  Cabrillo 
and   Fulton   Sts. 

FRESNO.  Frosno  Co..  Cal.- No  bids 
received  by  Council  for  Im.proving  i  al- 
averas  St..  between  H  and  Divisedero 
streets.  New  bids  will  be  asked.  Wm. 
Stranahan.  City   EuKlnecr. 


SAN  FRANCISCO— City  Engineer  M. 
M.  O'Shaughnessy  completes  specifica- 
tions to  improve  Anderson  St.  between 
Cortland  and  Eugenia  Ave.;  estimated 
cost.  $6,775.  Project  involves  950  lin. 
ft.  concrete  curbs:  6,650  sq.  ft.  vertical 
fibre  brick  pavement  and  6.S49  sq.  ft. 
asphaltic     concrete    ipavement. 


SAN    MATEO.    San    Mateo   Co.,    Ca i 
Election    will    be    held    March    7th. 
decide     the     question     of     forming     • 
Fair     Oaks     Sanitary    District.       Eli 
beth    .\T.    Nash,    county   clerk. 


MARTINEZ.  Contra  Costa  Co..  Cal 
Downer  &    Mero.   2234  MacDonald   A\ 
Richmond,  at  (a)  $182,619  and  (b)  $1> 
860,  submits  low   bid  to  supervisors   i 
constructing   approximately    7    miles   of 
highway     between     San     Pablo     canyon 
highway   and   Orlnda   Park.      Bids    were 
taken    for    fa)     18,000    cu.    yds.    excava- 
tion,     9,112      yds.      concrete      pavement 
(excl.    curbs).    147.628    sq.    ft.    macadam 
center.   147.628  sq.  ft.  macadam  should- 
ers   and    1.000    cu.    yds.    overhaul:     (b> 
18,000   cu.    yds.    excavation.    10.821. 5    cu. 
yds.      concrete       (Incl.       curbs),       147 
628    s(|.    ft.    macadam    center    and     \' 
OOO    cu.    yds.    overhaul.     Other    bldd»  i 
C.  H.  *  A.   \V.   Gorrill.  256  Bacon  BM 
Oakland,     (a)     $213,632,     (b)     $225. ro 
Conner.*-    \-     Hansen,    Santa     Rosa,     ( 
$216,404.    (b1    $228,202:    Hutchinson    Co.. 
1706    Broadway,    Oakland,    (a)    $204,728. 
(b)   $232,454;  Bates  *   Borland.  Oakland 
Bank    of   vSavlngs    Bldg..    Oakland,    i 
$198,201.    fl.)    $211,981;    E.    E.    Orow.    :i 
14th    St..     Klehmond.     (a)     $207,240.     (  lu 
$210,272.        Bids     taken      under     advise- 
ment.     1!.    U.    .\rn<ild.    county   surveyei-. 


.SANTA   i;OS\.  Sonoma  Co..  <'nl.— ( 
Council    contemplates   calling     electa 
to  vote  bond.s  of  $50,000  to  finance   h 
provemenf5     to     waf«r    systeni.       C. 
Kennedy.    Engine,  r.    58    Suiter    St..    .Shi' 
Francisco,    has    .sui>mlii«d    u    report    on 
the    proponed    Improvements. 


RICHMOM).  Contra  Costn  Co..  Cal  - 
city  Couuni'll  rejeets  bid  of  S  C. 
Rogers  at  $  1 2,t;42.9."i  for  Improving 
47th  Htre«t.  between  t^uitlng  Boulevard 
and  I'olrero  Ave.  Rogers  bid  on  aii- 
I)hnltle  mnc.idnm.  while  the  specifica- 
tions provided  for  aHphaltIc  concrete. 
H.  D.  (Jhapmun.  City  l':nglneer 


.VKWI'ORT  BI'lACH,  c«l.— city  Engi- 
neer Paul  E  KresKly  has  been  in- 
structed by  city  trtiR(()<>«  to  prepare 
plans  and  speclflcntlons  for  new  water 
works  plant  and  new  plpo  line  for 
which  bonds  w«'re  voted.  A  centrl- 
fugnl  pump  and  Diesel  engine  will  ba 
InstBlle.i   at    the   i>uniplnr  plant. 


Saturday.    February    11.     t022        :BUILDING      AND    '  ENGINEERING      NEWS 


SAN  LUIS  OBISPO,  Cal.— Frank  C. 
Mclntyre,  406  N  Aurora  St..  Stockton, 
at  63c  cu.  yd.  awarded  contract  by 
supervisors  to  construct  Santa  Marga- 
rita-Pozo  road,  involving  15.000  cu.  yds. 
excavation.  Other  bidders:  Claudius 
and  Hauser,  San  Francisco.  90c; 
Sherer  and  Crowley.  Los  Ang-eles,   90c. 

J.  L.  Conner.  Alama  (Santa  Cruz 
County),  awarded  contract  to  construct 
16.000  sq.  ft.  cement  sidewalks  and 
2,950  lin.  ft.  concrete  curbs  in  Road 
Imp.  District  No.  4.  Only  other  bid- 
der, W.  A.  DontanvlUe,  Hollister,  $6,895. 
Warren  Burch,  county  surveyor. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Until  March  6,  11  A.  M..  bids  will  be 
received  by  Henry  Pfister.  county 
clerk,  for  Improving  Lincoln  Ave.,  in 
Supervisor  District  No.  4.  Irving 
Ryder,  county  surveyor. 


FORTUNA.  Humboldt  Co..  Cal. — City 
Engineer  P.  A.  McKee,  comjjleting 
plans  for  paving  streets;  estimated 
cost.  $21,000.  Work  will  he  done  in 
two  sections:  Section  1,  4  blocks 
paved  with  5-in.  Class  A  hydraulic 
cement  concrete  approximately  57,000 
sq.  ft.;  Section  2,  700  ft.  18-ft.  wide, 
paved  with  5-in.  hydraulic  cement  con- 
crete approximately  12,600  sq.  ft.  Will 
al§/l)  involve  the  construction  of  a  re- 
inforced concrete  bridge  over  Rohner 
creek,  20  ft.  long,  15  ft.  high  on  pile 
foundations. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Supervisors  transfer  $50,000  of  the 
$80,000  raised  by  a  23-cent  tax  in- 
cluded in  the  last  levy,  from  the  gen- 
eral fund  to  the  Fifth  Road  District 
fund,  the  money  to  be  used  in  repair- 
ing the  Pescadero  to  Santa  Cruz  county 
line  road.  Geo.  A.  Kneese,  county  sur- 
veyor. 


WHITTIER,  Cal. — Paving  of  Penn 
St.,  about  1%  mile,  involving  about 
300,000  sq.  ft.  with  6-in.  cement  con- 
crete will  come  up  for  bids  some  time 
in  April  or  about  first  of  May.  Paving 
of  alleys  in  about  10  or  12  city  blocks 
will  come  up  for  bids  in  about  a  month. 
Paul   E.   Todd,   city  engineer. 


SALEM.  Ore. — Until  Feb.  21.  10  A.  ^., 
bids  will  be  received  by  S'tate  Highway 
Commission  for  following  projects: 
Myrtle-Cteek-Canyonville  Sec.  10.5  ml. 
of  paving  and  for  Camas  Valley  Sec. 
8.47  mi.  of  grading,  both  in  Douglas 
county;  Rock  Creek-Shutlers  Sec.  9.51 
mi.  of  grading  and  rock  surfacing  in 
Gilliam  county;  Hood  River-Booth  Hill 
Sec.  6.08  mi.  of  grading;  Booth  Hill- 
Forestry  Boundary  Sec.  12.04  mi.  of 
grading,  both  in  Hood  River  county; 
Jamieson-Brogan  Sec.  6.24  mi.  of  gravel 
surfacing  in  Malheur  county;  City  of 
Union  Sec.  1.2  mi.  of  paving  in  Union 
county.  Bids  for  these  project  will  be 
opened  at  Courthouse,  Portland. 


MERCED,  Merced  Co.,  Cal.— City  En- 
gineer C.  D.  Martin,  preparing  speci- 
fications to  improve  nine  blocks  In 
West  Merced,  on  13th,  14th,  and  15th 
Sts;  J  St.  between  16th  and  22nd; 
alleys  In  Blocks  110.111  and  85lh  and 
2lst  St..  fronting  chamber  of  commerce 
property.  Asphalt  concrete  pavement 
5-in.    and    4-in.    thick    will    be    laid. 


MERCED,  Merced  Co.,  Cal.— Council 
petitioned  to  construct  sewers  In 
Blocks  37  and  3S.  C.  D.  Martin,  city 
engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  Engineer  W.  B.  Hogan,  completes 
specifications  for  storm  water  sewers 
in  "Fair  Oaks  North"  district,  and  in 
following  streets:  Channel.  Church, 
Ha2eIton,  Clay.  South  Madison  find 
ssverat   other  /streets. 


CALIFORNIA— F.  Rolandl,  530  Mont- 
gomery St.,  San  Francisco,  at  $177,484 
(using  corrugated  metal  pipe)  awarded 
contract  by  state  highway  commission 
to  construct  5.7  miles  of  highway  In 
Mariposa  county  between  Sierra  Na- 
tional Forest  and  Briceburg.  Austin 
B.    Fletcher,    state    highway    engineer. 

BISHOI',  Inyo  Co.,  Cal.— Trustees  de- 
clare intention  to  improve  Main  St. 
between  north  and  south  city  limits 
by  grading  and  constructing  6-in.  ce- 
ment concrete  pavement,  curbs,  side- 
walks and  corrugated  Iron  culverts. 
Paving  of  E  Line  St.  with  6-in.  con- 
crete is  included  in  the  proceedings. 
1911   Act. 


SAX  .TUAN.  San  Benito  Co.,  Cal.— As 
previously  reported  bids  will  be  re- 
ceived by  W.  E.  Hodges,  town  clerk, 
for  constructing  sewer  system,  septic 
tank  and  appurtenances;  estimated 
cost,  $20,000.  Involves  5,600  ft.  10-in.. 
1,100  ft.  8in.,  and  5,955  ft.  6-in.  vitri- 
fied pipe;  650  ft.  trestle  with  timber 
or  concrete  footings;  51  manholes;  6 
flush  tanks;  Imhoff  tank,  11'  6"  by  23 
ft  X  28  ft.  deep.  Sludge  bed  20  ft.  x 
20  ft.  y  4  ft.  Plans  on  file  in  office  of  E. 
C.  Abel,  First  National  Bank  Bldg.,  San 
Juan. 


VISALIA,  Tulare  Co.,  Cal.— City  En- 
gineer L.  H.  Gadsby,  completes  speci- 
fications to  improve  West  Acequia  St., 
and  for  paving  alley  between  Main  and 
Acequia  Sts.,  runing  from  Locust  to 
Floral.  Plans  ordered  prepared  for 
paving  South  Locust  St.  between  Ace- 
quia and  Myrtle  Ave. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Lloyd  S.  Stroud,  Bakersfleld,  at  $1.- 
571.25.  awarded  contract  by  council  to 
construct  S-in.  and  6-in.  vitrified 
sewers  in  6th  St.,  etc.  Other  bidders: 
Valley  Construction  Co.,  $1,630;  W.  J. 
Schmidt,  $1,627.  W.  D.  Clarke,  city 
engineer. 


SALINAS,  Monterey  Co..  Cal. — Until 
March  6,  2  P.  M.,  bids  will  be  received 
by  T.  P.  Joy,  county  clerk,  for  im- 
provements on  Tassajara  road  in  Road 
District  No.  5.  Howard  Cozzens,  county 
surveyor. 


TRACY,  San  Joaquin  Co..  Cal.— City 
Engineer  W.  D.  Harrington,  preparing 
plans  for  paving  several  streets  with 
SVi-in.  hydraulic  concrete  base  with 
lyi-in.  natural  bitumen  surface.  Esti- 
mated  cost,   $90,000. 


MARTINEZ.  Contra  Costa  Co..  Cal.— 
Downer  &  Mcro,  2234  Macdonald  Ave.. 
Richmond,  at  $185,860  (Proposition  2) 
awarded  contract  by  supervisors  to 
construct  7  miles  of  highway  between 
San  Pablo  canyon  and  Orinda  Park. 
R.   R.  Arnold,   county  surveyor. 


SALINAS.  Monterey  Co..  Cal.— City 
Engineer  Donald  Davies  completes 
specifications  for  improving  Harvest 
and  San  Luis  streets. 


LOS  GATOS,  Santa  Clara  Co..  Cal.— 
Trustees  declare  intention  to  construct 
sewer  in  Oak  and  Lyndon  Aves.  Pro- 
tests will   be   heard   March   6. 


MIAMI.  Ariz. — R.  G.  Thomas,  former 
town  engineer  of  Miami,  awarded  con- 
tract for  constructing  second  unit  of 
sewer  system;  his  proposal  including 
purchase  of  $125,000  sewer  bonds  and 
$150,000  gas  plant  bonds  at  par. 


YUBA  CITY,  Sutter  Co..  Cal.— Until 
March  7,  10  A.  M.,  bids  will  be  re- 
ceived by  supervisors  for  constructing 
Long  Bridge-Tarke  road,  involving 
2.35  miles  of  Butte  House  Rock.  15-ft. 
wide:  6-ln.  thick.  Bids  will  be  taken 
RS    fPllo^y?'      (1)    600   cu,    yds.    excava- 
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tion;  (2)  100  lin,  ft.  culvert  pipe;  (3) 
4  cu.  yds.  concrete  headwalls  (Class 
A>;(4>500cu.  yds.  Butte  House  Rock; 
<■')  200  lin.  ft.  KUtrjJ;  County  will  fur- 
Qlab  culvert  pipe.  Estimated  oost. 
$29,400. 

.S'parate  bids,  same  date,  for  Im- 
proving iK>rtlon  of  ICerldan-KirksrCl* 
road  (First  St.  Meridan.  from  S.  N.  K. 
U.  subway  516  ft.  south  of  E  St.)  to 
be  paved  with  reinforced  concrete  15 
fl.  wide,  5  in.  thick;  involving  7,938 
sq.  yds.  grading  and  463  cu.  yds.  re- 
inforced concrete  pavement;  contrac- 
tor to  furnish  all  materials.  Estimated 
cost,  $9,500.  Oscar  Lanzendorf,  county 
road    engineer. 


WOODLAND,  Yolo  Co.,  Cal.— City 
Engineer  Asa  G.  Proctor,  instructed  to 
prepare  estimates  of  cost  for  installing 
400  ft.  of  water  mains  in  McKlnley 
Ave.,  also  for  a  4-in.  main  in  Depot 
St..    to   replace   the   present   2-ln.    main. 

MARTINEZ.  Contra  Costa  Co..  Cal — 
City  Trustees  will  ask  for  waterproof- 
ing the  city  water  tank  on  Thomas 
Hill  The  Hill-Bubbell  Co..  of  San 
Francisco,  submitted  an  Informal  offer 
covering  the  work  for  $3,150.  B.  H. 
Green,  city  engineer. 


PALO  ALTO.  Santa  Clara  Co..  Cal.— 
Board  of  Public  Works  recommends 
replacing  of  1,600  ft.  of  water  main  In 
Talula  Ave.,  with  12-ln.  cast  Iron  pipe; 
estimated  cost.  $4,675.  J.  F.  Byxbee, 
.ir.,   city   engineer. 


YUBA  CITY.  Sutter  Co..  Cal.— Until 
March  7.  10  A.  M..  bids  tvill  be  received 
by  supervisors  for  furnishing  and  de- 
livering 8,000  bbls  of  Portland  cement 
for  Knights  Landing-Kirksville  road. 
Bids  will  be  taken:  (1)  f.  o.  b.  Knights 
J.arding,  p.'r  bbl;  (2i  f.  o.  b.  Maddock. 
per  bbl.;  (3)  credit  on  empty  sacks 
returned,  per  sack;  (4)  discount  on 
[payments  made  10  days  after  date  of 
invoice,  per  bbl.  Oscar  AV  Lanzendorf. 
countv    road    engineer. 

SCAPPOO.se.  Ore.  -  Parker-Schram 
Co.,  Portlai.d.  at  $20.5;i2  submits  lov.-  biu 
to  council  for  constructing  wator  sys- 
if^m;  plans  by  Engineers  Lewis  &  Clark. 
Chamber  of  Commerce  Bldg..  Port- 
land. 


.■5AN  LITIS  OBISPO.  Cal —Until  March 
fi.  2  P.  M..  bids  will  be  received  bv 
.Supervisors  for  constructing  portions 
of  San  Luis  Obispo-Cambria  road.  In- 
volving 670  cu.  yds.  excavation;  1707 
lin.  ft.  .shaping  and  rolling;  705  cu.  yds. 
Class   A    concrete    pavement. 

Separate  bids,  samo  dr.te.  for  con- 
structing Templeton-Wlllow  Creek 
road.  Involving  23.400  cu.  yds.  excava- 
tion. 

Separate  bids,  rame  date,  for  con- 
structing Guadalupe-Nlpoma  road.  In- 
volving 7.200  cu.  yds.  excavation;  6.475 
ou.  yds.  Cla.ss  A  concrete;  21.400  lin. 
ft.  shaping  and  ro'ling  and  21.200  lbs. 
relnfoicing  steel.  Warren  Burch.  Lowe 
Bldg..   County  Surveyor. 


WILLOWS.  Glenn  Co..  Cal.— Word  re- 
ceived here  that  State  Highway  Com- 
missirn  has  appropriated  $150,000  for 
ronstru^-tlng  ll-nille  link  of  Willows- 
Oroville  State  Highway  lateral  be- 
tween  Willows  and  Glenn. 


FAIRFIELD.  Sol.ino  Co..  Cal— Until 
M.-^rch  6.  11  A.  M.,  bids  will  be  received 
by  sujiervisors  for  grading  and  paving 
with  nsphaltic  concrete  about  6  4  miles 
of  road  between  Suisun  and  Cordelia. 
5-in.  thick.  15  ft.  wide;  10.000  cu.  yds. 
;;rarllng  and  6"10  lin.  ft.  of  culverts 
with  concrete  end  walls:  estimated 
cost,  $120,000.  Imp.  Act.  1907.  F.  A. 
Stelger.    county    surveyor. 
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WATSONVILLE,  Santa  Cruz  Co..  Cal. 
■ — City  Engineer  H.  B.  Kitchen  in- 
structed to  prepare  specifications  for 
paving-  17  blocks  of  streets,  a  part  of 
the   1922   program. 


.  XEWMAX,  Stanislaus  Co.,  Cal.— 
"Warren  Construction  Co.,  Rialto  Bldg.. 
San  Francisco,  at  $144,635.96  awarded 
contract  by  town  trustees  to  pave  ten 
blocks  of  streets.  W.  R.  Sherman, 
town    engrineer. 

NOTE — This  work   fully   described  In 
report.s    of   Jan.    26. 


UALA  WALLA.  Wash. —Plans  for 
Division  1.  of  the  city  water  works  sys- 
tem will  be  completed  within  30  days 
by  Engineer  Eirnest  H.  Hussey.  Alaska 
I'-ldfi:..  Seattle,  when  l)iGs  will  bo  asked. 
Work  will  consist  of  reservoir,  pipe 
lints    cic.  and  will  cost  about   $250,000. 


I5AKICKSFIELIX  Kern  Co..  Cal. — The 
Supervisors  order  i)lans  prepared  for 
i.  ppro.vimatcly  2ii  miles  of  concrete  pav- 
ing ill  the  weslfTii  section  of  the 
CL  unty. 


BUSINESS  OPPORTUNITIES 


W.  C.  Berling.  710  Tribune  Kldg.. 
Xew  York  City,  wishes  to  arrange  to 
represent  San  Francisco  manufacturers 
In   a   sales  capacity    in   Xew   York. 

Frank  B.  Hoffman,  Big  Bar,  Trinity 
County,  Cal.,  is  in  the  market  to  have 
models   made    of    patented    articles. 

Battery  Service  Co..  917  Te.vas  St.. 
K\  Paso.  Texas,  is  in  the  market  tor 
wood  separators  and  boxes  for  lead 
storage   batteries. 

Axtell  Co.,  Inc..  by  .7.  O.  Hutchison. 
104  Wall  street.  Xew  York  City,  de- 
sires to  gel  in  touch  with  reliable 
brokerage  firms  in  San  Francisco  with 
a  view  to  handling  sale  of  California 
products   In    Xew    York. 

Dr  D.  H.  Petlngell,  Midas,  X'^ev.,  Is  In 
the  market  for  canvas  tents  and  cano- 
pies  for   the   use   of   invalids. 

Qualit>-  Decorating  Compamy,  Box 
173,  Hollister,  Cal.,  desires  to  get  In 
touch  with  wholesale  dealers  In  wall 
paper. 

Hoyt  n.  Graham.  Box  875,  Bell,  Cal.. 
Is  l-n  the  market  for  church  pews,  with 
a    seating    capacity    of    400. 

H.  F.  Farrell,  1614  South  street, 
earning.  Cal.,  is  in  th"  mark-i  to  s-li 
oak  lumber. 

John  S.  HIggins,  box  54,  North  Bend, 
Ore..  Is  In  the  market  for  oil  burning 
a))parAtua. 

A.  E.  McCoy,  Bonny  Doon  road.  Santa 
Cruz,  Cal.,  is  seeking  a  market  for  pil- 
ing and   telephone  poles. 

John  .1.  Farmer.  2121  Forty-eighth 
«'ourl.  Cicero,  III.,  wishes  to  get  In 
touch  with  mnnutnclurers  of  storage 
liatifry  Mi'i'.ir.'il  ors.  with  a  view  of 
Jobbing  that  nrllclo  In  the  IlllnolH 
market. 

Houlhern  Sabs  He  Distributing  Co., 
•>1.''A  Main  St  ,  Dallas,  Texa.«,  wishes  to 
arrange  with  a  brokerage  company  In 
ihiK  city  for  the  dlxt  ribni  Ion  nf  an  elec- 
trically biali'd  peanut  vending  machln<". 
I).  K.  Knapp.  Alrtorjiolnt,  Cal.,  Is  In 
Ihe  market  for  an  Ice-niaklng  machine. 
Mrs.  J.  a.  Bring.  .Tefforson.  N.  C. 
ctexlrea  to  get  In  touch  with  the  lum- 
ber   bnyern    In    this   city. 

A  .1.  KalMer,  .Innc-tlon  City,  Ore  ,  Is  In 
ih<'   market    for  show  case   ghiMH. 

Wi-ttitrn  Lumber  ManunfncturInK  ''•■ 
flHlfoiir  building,  Kim  Francisco,  de- 
slr«'S  to  K«'f  In  touch  wKb  llrniH  <<|iilp- 
|iert     to    iKul     battery     cepiirntors. 

N,  C.  Ilaskrll.  «.%«  OK/irroll  Hlr«'.-i. 
Han  Frnncifco.  wlnhes  to  comnuinlcati' 
with  flrulern  In  i-lfCtilr  bulb  {■abli\rl«. 
Herrr.an  K.  Ilrowii,  17  South  Tryon 
slieet,  Ciiarlotte,  .V.  C.  Is  In  the  market 
for  ciucie  oil  burning  nppnrattis  for 
rooHinv   purposeK. 


Too  Late  to  Classify 


Plans    Being    Prepared. 
APARTMEXT    HOUSE  Cost.    $90,000 

OAKLAND.      Lake    Merritt   District. 
Four-story    brick    and    reinforced    con- 
crete apartment  house. 
Owner — Mr.    Kelitsas,    Oakland. 
Architect — J.  C.   Thayer,   110  Sutter  St., 
San    Francisco. 
All    modern    appliances    and    conven- 
iences to  be  installed. 


Be    Taken    Middle    of 


Sub-flgures    To 

Next  Week. 
BAXK    BUILDING 
SAX    FRANCISCO. 

Irving  Street. 
One-story      reinforced      concrete 

brick    bank   building. 
Owner — Bank    of    Italy    (see    Mr. 

Cuneo). 
Architect — W.  D.  Shea,  Chronicle  Bldg., 

San  Francisco. 


Cost,    $40,000 
SW    8th   Ave.    and 

and 


Wm. 


Cost,  $60,000 
9th    Ave.    and 

and 


Wm. 


Contracts  Awarded. 

BANK  BUILDING 

SAN    FRANCISCO.      SW 

Clement  Street. 
One-story      reinforced      concrete 

brick   bank    building. 
Owner — Bank    of    Italy    (see    Mr. 

Cuneo). 
Architect — W.  D.  Shea,  Chronicle  Bldg.. 

San   Francisco. 
Plastering  to  MacGruer  &  Simpson,  at 

$7,600. 
Phiiiibing   to  L.   Rovani,   46  Auburn   St., 

at  $770. 
Klectrlcnl     Work     to     Turner    Co.,     272 

Natoma   St.,    at    $1,025. 
Terra     Cotta     l^ork     to     McBean     Co., 

Crocker    Bldg.,    at    $9,500. 
Concrete    work    to    be    done    by    day's 
labor. 


Sub-figures   Being   Taken. 

OFFICE     BLDG.  Cost,     $76,000 

SAN     FRANCISCO.        Howard     St.     and 

Hawthorne    Ave. 
Two-etory  and  basement  Class  C  office 

and   loft   building. 
Owner — S'.    F.    News    Co.,    Howard    St., 

San   Francisco. 
Architect — N.      W.      Sexton,      Chronicle 

San   Francisco. 
Only    those    contractors    that    figured 
for   general    contract   last   summer   will 
give   segregated   figures   on    this   work. 

Plans       Being       PIgfHred — Bids       Close 

March    6th. 
ALTERATIONS  Cost,    $8,000 

FAIUFIKLD.    Solano   Co..   Cal.      County 

Hospital     Grounds. 


Alter   frame   dormitory   for   child   wel- 
fare   center. 

Owner — County  of  Solano. 

Architect — Chas.  E.  Perry,  Jr.,  514  Main 
St.,  Vallejo. 
Plans  may  be  had  from  County  Clerk 

at    Fairfield. 

Plans  Being  Figrured. 

RESIDENCE  Cost,    $15,000 

PALO    ALTO.      Middlefield    Road    and 

Forest  Ave. 
Two-story    stucco    and    frame    S-room 

residence  with  garage. 
Owner — J.    W.    Camplin,    31    Minna    St., 

San  Francisco. 
Architect— C.     E.      Gottschalk,     Phelan 

Bldg.,   San   Francisco. 
Oak    floors,    furnace    heat,    tile    roof, 
and  2  bathrooms. 


Plans    Being    Prepared. 

RESIDEXCE  Cost,    $16,000 

SAN    FRANCIS(X).       Vallejo    St.     near 

Broderick   St. 
Two-story   frame  and   stucco  residence 

(9   rooms   and   3    bathrooms). 
Owner — Walter    Haas    of   Geo.    Haas    & 

Sons.   Phelan   Bldg.,   San   Francisco. 
Architect — C.     E.     Gottschalk,     Phelan 

Bldg..    San   Fransisco. 
Stucco   exterior    and    terra    cotta    tile 
roof,  heating,   etc. 


Contract  Awarded. 

STORES  Cost,    $ 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
University  Ave.  and  Waverly  St. 
One-story  reinforced  concrete  busi- 
ness block  125x80  (5  stores). 

Owner — University   Realty   Co. 

Architect — John  Powers.  460  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Cahill  Bros.,  110  Sutter  St, 
San  Francisco. 


POKTERVILLE.  Tulare  Co.,  Cal.— 
Election  will  be  held  March  18,  to  vote 
bonds  of  $S0,000  to  purchase  sites  and 
construct  additions  to  grammar  schools 


BIOLA,  Fresno  Co.,  Cal. — Election 
will  be  hold  March  15,  in  Biola  School 
DIstritt  to  vote  bonds  of  $40,000  for 
a    new    school. 


PRINCETON,  Colusa  Co..  Cal.— Elec- 
tion will  be  called  in  Princeton  School 
District  to  vote  bonds  of  $10,000  for  a 
MOW    school. 


LODI.  San  .loaquin  Co.,  CaJ. — Jules 
Perln,  LodI,  at  $1,375,  awarded  contract 
by  council  to  construct  storage  room. 
29x30    and    shed    62x20. 


PLACEliVILLE.  El  Dorado  Co.,  Cal. 
— Clifton  II.  Wlldman  has  been  ap- 
pointed city  engineer. 


jCi*'f3r 


Th(o  onlj  dally  newspaper  In  the 
Wont  whone  colamn«  are  doToted 
exclusively  to  BnlldlnjT  News.  CoTcn 
Snn  Frnnclsco  and  Bay  Conntlen. 
ftl.2{>  prr  month,  payahle  In  adranoe. 
8f>nil  for  Kample  ropy. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


SAW    FRANCISCO    COUNTY 


!Fa,8O0    nnd    Over  Reported 


The    following'    is    an    index    for    the 
contracts  for  this  issue. 


No. 

Owner 

Contractor 

Arat. 

151 

O'Coiinell 

O'Connell 

300O 

43r> 

Calil'  Academy 

25000.) 

4rj4 

Benson 

Owner 

20000 

4.S6 

Show 

Hansen 

300(! 

4,-.7 

Park  side- 

Owner 

4o0(> 

158 

Same 

Same 

4000 

4.')  9 

Same 

Same 

4000 

ItiO 

Brady 

Owner 

12250 

161 

Keal    Estate 

Wagner 

20000 

lt)2 

Corby 

Owner 

1500 

4  63 

Chinese 

Morton 

15000 

464 

Sullivan 

Cohn 

9400 

465 

Saunders 

Schultz 

120000 

466 

Martin 

Galway 

19475 

467 

Varni 

Monson 

10500 

468 

Zakeassian 

Horstmeyer 

2850 

47  0 

Watson 

Own^r 

7  000 

471 

Watson 

Owner 

700O 

472 

Watson 

Owner 

IWOO 

4  73 

U    C    Arcbbisho 

p           Owner 

31000 

474 

Morris 

Allen 

20000 

475 

Hind 

mnd 

4000 

476 

Hind 

Hind 

4000 

477 

Hind 

Hind 

4000 

478 

Hind 

Hind 

4000 

479 

Hind 

Hind 

4000 

480 

Hind 

Hind 

4000 

484 

Lachnian 

Owner 

16000 

485 

Horn 

Stiefel 

6900 

488 

City   Realty 

Co> 

15000 

491 

(irahn 

Owner 

12000 

496 

Corbelli 

DeMartini 

4500 

498 

Mosconi 

Meyer 

9000 

4  99 

City 

Co.\ 

800  ft 

500 

Thompson 

Meyer 

8000 

501 

Lagomarsino 

Owner 

7900 

502 

Miller 

Owner 

3000 

503 

Swift 

Gibson 

12000 

504 

Samuels 

Deibel 

10300 

505 

Anglo 

Fuller 

3658 

506 

Same 

Forderer 

958»5 

507 

Rumpf 

Vukicevich 

23693 

508 

Wobig 

Meyer 

15150 

509 

Cooper 

Greene 

777 

510 

Bernie 

Owner 

6000 

511 

McCain 

Blllngson 

15000 

512 

•lanssen 

Owner 

7000 

514 

Nestler 

Coggins 

3200 

515 

McKillop 

MoKillop 

2600 

516 

Smith 

Owner 

3600 

518 

Holden 

Prout 

12000 

520 

Prout 

Owner 

6000 

521 

Bjorkman 

Owner 

3000 

5?3 

Gates 

Moran 

6000 

525 

Bjorkman 

Owner 

3000 

526 

Hohnberg 

Owner 

6100 

528 

Pelser 

Rich 

2000O 

529 

Benson 

Owner 

20000 

530 

Astredo 

RUingson 

7884 

C31 

Dairy    Delivery 

Morton 

6344 

532 

Slondan 

.lensen 

27558 

033 

Same 

Bradley 

233^. 

534 

Burnett 

Warwick 

35000 

635 

Keating 

Owner 

2600 

636 

Oyen 

Owner 

6000 

537 

Carlson 

Carlson 

2600 

538 

Props 

Owner 

40000 

639 

Welch 

Mldbust 

aooo 

540 

Janssen 

Owner 

6500 

541 

Hlanckenburg  Blankenburg 

16000 

542 

Bothe 

Owner 

3900 

548 

Thomas 

Merrill 

3000 

550 

.ijindemai\ 

Ijindeman 

4250 

551 

Pyan 

Thomas 

800  1 

552 

Crothers 

Meese 

1000 

553 

Anderson 

Campbell 

3000 

554 

Peterson 

Owner 

4000 

555 

Slverson 

Berge 

6600 

558 

Junior    Orpheum         Malott 

2447 

569 

Reith 

Meyer 

4090 

Xo.     Owner  Contractor     Amt. 

560      Iteith  Mohler      12900 

•'•61      Zakeassian  Horstmeyer        2850 

PERMITS 
Al/nOKATIONS 
(451)    SW    FRANKLIN   AND   VALLK.TO. 

Plumbing;  electric  work;  painting; 

concrete  work,  etc.,  for  flats. 
Owner — Mrs.  A.  L.  O'Connell,   12  Steiner 

St.,  San   Francisco. 
Architect — Noiie. 
<"ontractor — F.    I.    O'Connell.    12    Steiner 

St.,   San   Francisco.  .53000 


AQUARIUM 

(453)      GOLDEN      GATE    PARK.      Con- 
crete   aquarium. 

Owner — California  Academy  of  Sciences 
Golden   Gate    Park. 

Architect — Lewis     1'.     Hobart,     Crocker 
Hldg.,   San   Francisco. 

Contractor — Not    yet    selected. 

*250,000 


Al  AliTMENTS 

(454)      S   JACKSON      bet.      Locu.st      and 

Spruce.     Three-story  and  basement 

frame    (10)    apartments. 
Owner — Geo.    V.    Benson,    725    Pine    St., 

San  Francisco. 
Architect — D.    J.    Patter.<?on,    46    Kearny 

St.,   San    Francisco. 
D.Ty's    work.  $20,000 


RiiPAlUS,    J^TC. 

(456)      NO.     135    SECOND.       Repair    fire 

damage   to     lofts,   repair     elevator, 

etc. 
Owner — B.    T.   Show,   958   Phelan    Bldg., 

San  Francisco. 
Architf;ct — None. 
Contractor — H.    J.    Hansen,    180    Jessie 

St.,  San  Francisco.  $3000 


DWELLING 

(457)      W   THIRTV-THIRD   AVE    125   N 

Ulloa.       One-story     and     basement 

frame  dwelling. 
Owner  —  Parkside      Realty      Co.,      617 

Crocker  Bldg.,  San  Franci.<;co. 
Architect — Chas.  F.  Strothoff,  2274   15th 

St.,  San  Francsico. 
Day's    work.  $4000 


DWELLING 

(468)      E  THIRTY-FOURTH  AVE  275  S 

Taraval.      One-story   and    basement 

frame  dwelling. 
Owner  —  Parkside      Realty      Co.,      617 

Crocker  Bldg.,  S.in  Francisco. 
Architect — Chas.  F.  Strothoff,  2274   15th 

St.,  .S-an  Francsico. 
Day's    work.  $4000 


DWELLING 

(459)      E  THIRTY-FOURTH  AVE  200  N 

Balboa.      One-story    and    basement 

frame  dwelling. 
Owner  —  Parkside      Realty      Co.,      617 

Crocker  Bldg.,  San  Francisco. 
Architect — Chas.  F.  Strothoff,   2274   15th 

St.,  San  Francisco. 
Day's   work.  $4070 


FLATS 

(460)      NE      GEARY    AND      TWELFTH 

Ave.  Two-story    and     basement 

frame    (4)    flats. 
Owner  —  T.    W.   Brady,    210    12th   Ave.. 

San  Francisco. 
Architect — D.    C.    Coleman,    110    Sutter 

St.,    San    Francisco. 
Day's  work.  $12,500 


FACTORY 

(461)      S     SIXTEENTH     bet.   Arkansas 

and  Connecticut.     One-story  frame 

factory. 


Owner — Real  Estate  &  Developmeni 
Ct.,  Hearst  Bldg.,  San   Francisco. 

Architect — None. 

Contractor — Geo.  Wagner.  251  Kearn> 
St..  San  Francisco  fZO.Ooo 


DWELLING 

(462)      N    JCDAH     100    W       Fourteenth 

Ave.         Ofie-.story      ami        l)ai<em(-n' 

frame    dwelling. 
Owner — H    .    C.    Corby,    16.''.2    Page    St., 

San   Francisco. 
Architect — None. 
Day's   work.  11500 


CHUitCH.    WTC. 

(4  63)      S    WASHINGTON    64    E    Powell. 

Two-story   brick  church  and  club. 
Owner — Chinese     Bapti.st     Church,     San 

Francisco  and  Oakland. 
Architect — \\ .    H.    Y^lland.    Perry   Bldg.. 

Oakland. 
Contractor — John    Morton.    217    Balboa 

Bldg.,    .San    Francisco.  $15,000 


RECORDE3D 

BUILDING 

(464)      S    O'FARRELL    37-6    E    Jones    E 
22-6x3    75.      All    work    for    a    one- 
story    and    basement    building. 
Owner — Walter  H.  Sullivan,  759  Pacittc 

Bldg.,    San    Francisco. 
Architect — Leo.  J.   Devlin,  Pacific  Bldg., 

San    Francisco. 
Contractor — Louis    J.    Cohn,    110    Sutter 

St.,    San    Francisco. 
Filed    Feb.    3,    '22.       Dated   Jan.    31,   "22 

Monthly  payments    75% 

U»ual    35   days 25% 

TOTAL  COST,  $9,400 
Bond,  none.  Limit,  65  days.  Forfeit, 
none.      Plans   and  specifications   filed. 

NOTE — Permit  reported  Feb.   2,   1922, 
No.    418. 


APARTMENT   BUILDING 

(465)  N  GEARY  80  E  Polk  E  85xN 
120f  All  work  for  a  five-story 
apartment  building. 

Owner — Frederick    Saunders,    guardian 

estate  Carrie  Irones,  Inept. 
Architect — Griewank    &    Buckley,    C^ll 

Bldg.,    San   Francisco. 
Contractor — Schultz     Construction     Co., 

46    Kearny  St.,    San    Francisco. 
Filed    Feb.    3,    '22.       Dated    Dec    30,    '21 
Concrete    walls    poured    to    3rd 

floor     $15,000 

Concrete   walls  poured   to  roof  15,000 
Rough   wood   partitions  placed  15,000 
Three   floors   brown   coated   and 
rough    plumbing    and    elec- 
trical work  done   16,000 

When  wood  trim  placed 15,000 

Completed   and   accepted 15,000 

Usual    35    days 10,000 

TOTAL  COST,  $120,000 
Bond,  $60,000.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  150  days  after 
notified.  Forfeit.  $25.  Plans  and 
specifications   filed. 

RESIDENCE 

(466)  W  SE\  CLIFF  AVE  80.04  9  from 
N  line  Sea  Cliff  Ave.  S  50.10  W  132 
N  50.12  E  138.38.  All  work  ex- 
cept plumbing.  electrical  work. 
marble,  tile,  painting  and  warm 
air  furnace  for  t.vo-story  frajne 
residence. 

Owner — Lillian   C.   Martin. 

Architect — M.    V.    Politeo.    1st    National 

Bank   Bldg..    San   Francisco. 
Contractor   —    Robert    F.    Galway.    206S 

Sutter  St..  San  Francisco. 
Filed   Feb.    3,   '22.      Dated   Feb.    2.   '22. 

On   15th  of  each  month 76% 

Usual    35    days 25% 

TOTAL  COST.    $19,478 


^ 
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Bond,  19737.50.  Surety.  National 
Surety  Co.  Limit,  120  days.  F-Trfeit, 
$5.      Plans   and   specifications   filed. 


STOKE  AND  FLATS 

(467)      W    MISSION    110-8%    S    Geneva. 
All    work      for    tliree-story      frame 
building  (store  ard  Hats). 
Owner — W'm.   and    Virginia    Varni. 
Architect  —  Arthur    G.    Scholz.    Phelan 
Hldg..    San    Francisco. 
bt..   San   Francisco. 
Contractor — Monson   Bros.,    251    Kearny 
Filed   Feb.   3,   '22.      Dated   Feb.   1.     22. 

Frame    up  • $262r> 

Brown     coated 282.'. 

Completed    and    accepted 2625 

Usual    35    days 2625 

TOTAL  COST,  $M.50n 
Bond,  none.     Limit.  S  months.     Forfeit, 
none.      Flans    and    specifications    tiled. 
NOTE — Permit  also  applied  for  today 


FLATS 

E  TWENTY- FOURTH  AVE.  225  N  Cle- 
ment. Two-story  and  basement 
frame  (2)  flats. 

Owner — Mary  Hubanks,  SW  Post  and 
Larkin    Sts.,    San    Francisco. 

Architect — A.  M.  Hardy,  6217  California 
St.,    San    Francisco. 

Contractor — A.  M.  Hardy,  6217  Califor- 
nia St.,  San   Francisco.  $11,500 


PF.RMITS 

ALTKKATIONS 

(468)      NO.    4077-7;t    EIGHTCENTH    ST. 

Itaise   Hatp   and   alter    for   2    stores. 
Ort-ner — K.    Zakeassian,    Premises. 
Architect — None. 
Contractor  —  Wm.   Hor.stmeyer  Co.,   31 

Ord  S't.,  San  Pranci.<^co.  $2850 

1<KAME    FLATS 

(4(i9)       VV       SIXTEENTH    AVE       250      N 

Balboa.     Two-story     and   basement 

frame  (2)  flats. 
Owner — P.     Midbust,    177    Caselli     Ave., 

San   Francisco. 
Architect — None. 
Day's   work.  |!600l» 


FRAME    FLATS 

(470)  E  SIXTEENTH  AVE  150  N 
Fulton.  Two-story  and  basement 
frame   (2)    Hats. 

Owner — G.     E.     Watson     BIdg.     Co.,     280 

17th    Ave..    San    Francisco.    , 
Architect — None. 
Day's   work.  $7D00 

KKAME   FLATS 

(471)  W  TWENTY-SECOND  AVE  150 
S  Clement.  Two-story  and  base- 
ment frame   (2)  Hals. 

Owner— G.     E.     Watson     Pldg.     Co..     280 

17th   Ave.,  San   Francisco. 
Aichltott--Nono. 
Day's    work.  $ri'<>u 


FKAME   FLAT« 

(472)      W    TWnNTY-SKCONI)   AVE    100 

and   125   N  ('ltm<-nt.   Two   Iwo-story 

and    basement   frame   buildings    (2) 

tlatn   each. 
Owner— G.    E.    ^^  atson    Bldg.    Co.,    28o 

17th    Ave.,   San    Francisco. 
Archlttri — Non»'. 
Day's   work.  «7nni)   .m.'Ii 


CHUHCH 

(473)       N     FlLI!i:i{T       1.17-B       !■:     Iow.mi. 

.S'jpcrHtructuri'   for   utecl    frame  .inil 

relnforcMl      concrete      church      and 

»«cliool. 
Owner — Roman  <'atJ  ollc   Aichbl^hop  of 

San    KranclB'o.    llOi)    Frnnkllii    St., 

•Hnn  FranriHcii. 
Architect — Chan.     Fanlf  nl,     fifiO     Monf- 

Komcry,  St.,  San  Pranclaco. 

131,000 


RKWIDENCK 

(474)  H  M.-LAIIKN  '.to  !•:  Tl.lrll.th 
Av«'.  I'wo-Hlory  and  ImKi-nteni 
fratiie  r<HUli'nci>. 

Owner — Ucrl    Morrln.    ^4    Arohllert. 

ArchltPCi  —  Knrli'  ii.  HcflK.  Iti  Hutlor 
St..  Han    KranclMco. 


Contractor — Allen  &  Co..  168  Sutter  St., 
San   Francisco.  JiO.OOi' 


RECORDED 

RESIDENCE 

(475)      NW  CRESCENT  AVE.  AND  LOT 

IS    N   75    E    25,    ptn.    lot    18    blk.    G, 

French   &   Gilman  Tract.      All  work 

for    two-story    frame    residence. 

Owner — Alfred  e".  Hind,  Colusa,  Cal. 

Architect — W.    G    Hind,    3885    Webster 

St.,    Oakland. 
Contractor  —   Harry     W.     Hind,      1822 

Hearst   St.,   Oakland. 
Filed    Feb.    4,    '22.       Dated    Jan.    31,    '22 

Rustic   and   roof   boards   on 25% 

Rough    coat    plaster    on 25% 

Completed    and    accepted 25% 

Usual    35    days 25% 

TOTAL  COST,  $4,000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans   and   specifications  filed. 


RESIDENCE 

(476)  INT.  W  LINE  LOT  19  and  N 
Crescent  Ave.  N  75xE  25,  ptn.  blk 
G,  French  &  Gilman  Tract.  All 
work  for  two-story  frame  resi- 
dence. 
Owner — Alfred  E.  Hind,  Colusa,  Cal. 
Architect — W.    G    Hind,    3885    Webster 

St.,    Oakland. 
Contractor  —  Harry     W.      Hind,      1822 

Hearst   St.,   Oakland. 
Filed    Feb.    4,    '22.       Dated    Jan.    31,    '22 

Uustic    and   roof   boards   on 25% 

Rough    coat    plaster    on 25% 

Completed    and   accepted 25% 

Usual    35    days 26% 

TOTAL  COST,  $4,000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans   and   specifications  filed. 


RESIDENCE 

(477)      INT.     N    CRESCENT    AVE.    and 
W  line  lot  20  N  75xE  25,  ptn  blk  G 
French  &  Gilman  Tract.     All  work 
for    two-story    frame    residence. 
Owner — Alfred  E.  Hind,  Colusa,  Cal. 
Architect— W.    G    Hind,    3885     Webster 

St.,    Oakland.  , 
Contractor  —  Harry     W.      Hind,      1822 

Hearst   St.,   Oakland. 
Filed    Feb.    4,    '22.       Dated    Jan.    31,    '22 

Rustic   and   roof    boards   on 25% 

Rough    coat    plaster    on 25% 

Completed    and   accepted 25% 

Usual    35    days 25% 

TOTAL  COST,  $4,000 
Bond.  none.  Limit,  60  days.  Forfeit, 
none.     Plans   and  specifications  filed. 


RESIDENCE 

(478)      INT.  N  CRESCENT  AVE.  and  W 

line   lot    21    N    75xE    25,   ptn.    blk.    O 

French  &  Gilman  Tract.     All  work 

for  two-story   frame   residence. 

Owner — Alfred  E.  Hind,  Colusa,  Cal. 

Architect— W.    G    Hind,    3885    Webster 

St.,    Oakland. 
Contractor  —   Harry     W.     Hind.      1822 

Hearst   St.,   Oakland. 
Piled    Feb.    4,    "22.       Dated    Jan.    31,    "22 

Rustic   and   roof   boards   on 26% 

Rough    coat    plaster    on 26% 

Completed    and    accepted 25% 

Usual    35   days 26% 

TOTAL  COST,  $4,000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plant   and   specifications  filed. 


UESIDENCE 

(470)  .\  CUE.SCRNT  AVE.  DIST.  25 
K  from  W  line  lot  21  N  75  E  to 
SW  line  Lecse,  SE  32  more  or  leas 
S  4S  \V  25,  ptn.  blk.  n,  French  & 
Gilman  Tract.  All  work  for  two- 
stnry  frame  roHldenoc. 
Owner— Alfnd  E.  tlind,  Colnsa,  Cnl. 
Archllpct— W.    G    Hind.    3885     Webster 

St..    Oakland. 
Contractor  —    Harry      W.      Hind,      1822 

Il«>;irnl    St..    Onklnnd. 
Fl'ifd    FkIi.    4.    '2'i.        Dieted    Jan.    31,    '22 

RuHilc    and    roof    boards   on 26% 

RoukIi    rnnt    pla<«t<>r    iin 26% 

Completed    and   accepted IS% 

Usual    S6   days 26% 

TOTAL   COST.    $4,000 


Bond,    none.     Limit,    60    days.     Forfeit, 
none.     Plans   and  specifications  filed. 


RESIDENCE 

(480)      N     CRESCENT     AVE.     DIST.     E 
50  from  W  line  lot  21  N  48  more 
or   less    SE    56.32    more   or   less,    W 
38.5,    ptn.   lot    21    blk.    G,    French   & 
Gilman   Tract.      All    work   for   two- 
story  frame  residence. 
Owner — Alfred  E.  Hind,  Colusa,  Cal. 
Architect— W.    G    Hind.    3885    Webster 

St.,    Oakland. 
Contractor  —  Harry     W.      Hind.      1822 

Hearst   St.,   Oakland. 
Filed    Feb.    4.    '22.       Dated    Jan.    31,    '22 

Rustic   and   roof   boards   on 25% 

Jiough    coat    plaster    on 26% 

Completed    and    accepted 26% 

Usual    35    days 25% 

TOTAL  COST,  $4,000 
Bond.  none.  Limit,  60  days.  Forfeit, 
none.     Plans   and  specifications  filed. 


KKSIDENCE 

W  SEA  CLIFF  30  S  o£  N  line  of  Sea 
Cliff.  Two-story  .and  basement 
frame  residence. 

Owner — Lillian  C.  Martin.  Stanford  Cl. 
Apts.,   San   Fr.incisco. 

Architect — M.  V.  Politeo.  1.^01  First  Na- 
tional  Bank   Bldg..   San   Francisco. 

Contractor — Robiri    F.  Gal  way. 

$25,000 


W  AREHOUSE 

(^84)  *  W  CAPP  125  N  17th.  Two- 
story  concrete  chair  warehouse. 

Owner — G.  Lachman.  Mission  and  161h 
Sts..   San   Francisco. 

Architect — S.  Heiman.  57  Post  St..  San 
Francisco. 

Day's  work.  $16,000 


FLATS 

(185)     W  EIGHTH  AVE  100  S  Clement 

Two-story     and     basement     frame 

store  and  Hat. 
Owner — Harry  Horn.   328   8th   Ave.,  San 

Franclso*. 
Ajchitect — .None. 
Contractor — John    V.    Stlefel.    184    23rd 

Ave..  San  Francisco.  $690o 


p»r  ATS 

(488)      SW  FIFTH  .WE  AND  LINCOLN: 

Way.       Two-.story     and     basement 

frame    (4)    Hats. 
Owner — City     Realty     Co.,     46     Kearny 

St..  San   Francisco. 
Plans    by    Owner. 
':'ontractor — Cox    Bros..    1375    9th    Ave., 

San   Francisco.  $15,000 


DWELLINGS 

(491)  N  SH AFTER  AVE  125  E  Lane 
and  S  Shaftcr  Ave.  200  and  225  E 
K<'ith.  Throe  ono-story  and  base- 
ment frame  dwellings. 

Owner — Wm.  H.  Grahn.  2840  Bryant 
St..    San    Francisco. 

Architect — None. 

Day's   work.  $4000   each 


STORES  AND   FLATS 

(498)      SW    (^EARY       AND       TWKNTY- 

second   Ave.  Thr<>i'-story  and  baso- 

ment   frame  .store  and    (2)   flats. 
Owner — Messrs.      J.    Ma.sconl      and      L. 

Ferrera.   53   24th   Ave..  S.   F. 
Ar(  hitect — Milton     Morrison,     716     45lh 

Ave.,   San    Francisco 
Colli  ractor — Meyer     Bros..     5326    Geary 

St..   Kan    l<'ranrtHco.  tonoo 


nWKLLINGS 

I  i:';t)      N      KIRKMAM      9,".    and    U'O      K 

.Seventh    Ave.       Two    one-story    and 

bnseiiuMit    frame  dwt  lllnK.**. 
Owner  —  (MIy    Realty    Co..    46    Kearny 

St.,   San    Francisco. 
Plan!'  by  Owner, 
t'oniroclor — Cii\    Bron.,    1375    9th    Ave., 

Man  Fraiulf<on.  $4000  each 


UtAME   FI.AT.''^ 

(r.(Mi)      W    SIXTEENTH   .VVK   100   S  Ca- 

ItIIIo.     Two-Htory     and     basement 

frame   (2)    flats. 
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,^j,or — N.  T.  Thompson,  20tb  Ave.  and 
Geary  St.,   San   Francisco. 

.rchitect— H.  C  Baumanii,  251  Kearny 
,St..  San  Franchjco. 

;ontractor — Meyer  Bros.,  532fi  Geary 
SI.,   San    Francisco.  $8000 


'KAMK  FI.,ATS 

501)      B    SIXTH    AVK    100    S    Cabrillo. 

Two-story  and  basement  fran-.e  (2) 

Hals. 
,^j,pr — Elizabeth   Lagomarsiiio,   212   ;i(] 

Ave.,  San  Francisco. 
i.rchitect — None. 
)ay's   work.  $7900 


JVVKLLING 

102)  W  TWENTY-SEVENTH  AVE 
22f/  H  Taraval  One-story  and  base- 
ment   frame    dwellinir. 

jvvner— A.  Miller,  2109  6th  St.,  Berkeley 

vrchitect — None. 

Jay's  work.  $3000 

DWELLINGS 
5C3)      W    THIRTY-SECOND    AVE    420, 

45e  and  480  &  I^incQln  Way.     Three 

one-story      and      basement      frame 

dwellings, 
jwner — Ed.    Swift,      1372    Mission      St.. 

San  Franci.sco. 
Architect — R.     N.     Gibson,     55     5th    St., 

San  Francisco, 
•ontractor — R.    N.    Gibson,    55    5th    St., 

San   Francisco  $4000  each 


RECORDED 

•-RAME    FLATS 

504)      N  LAKE  32-6  E  Twenty-seventh 

•    Ave    E    50xN    100.      Carpenter,    mill 

deafening  for  two  two-story  frame 

flat  buildings. 

j^ner — N.    Samuels,    159    Parker    Ave.. 

San   Francisco. 
Vrchitect — Mel  I.  Schwartz,  Nevada  Bk. 

Bldg.,  San  Francisco. 
::ontractor — L.  J.  Deibel,   2453  Buchan- 
an St.,  San  Francisco. 
Piled  Feb.    6,    22.     Dated  Feb.   4,  '22. 

2nd  floor  joists  laid $257.") 

Ready    for    lathing 1250 

Completed  and  accepted 3900 

Usual  35  days 257G 

TOTAL  COST,  $10,300 
Bond,  $5150.  Sureties,  Fredk.  S.  Spencer 
ind  Wm.  J.  Cereghino.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
llled. 


3ANK   BLDG. 

(505)  NW  SANSOME  AND  SUTTER 
— 138-4y8xW  122.  Glazing  for  al- 
terations and  additions  to  Class  A 
bank   building. 

Owner — Anglo  &  London  Paris  Nat'l 
Bank  of  San  Francisco. 

Architect  —  Geo.  W.  Kelham,  Sharon 
Bldg-.,   San   Francisco. 

I  On  tractor — W.  P.  Fuller  &  Co..  SW 
Beale  and  Mission   Sts.,  S.  F. 

Filed  Feb.  6,  '22.     Dated  Dec.   31,  '21. 

On   10th  of  each  month 75Tc 

Usual   35   days 25?i 

TOTAL  COST,   $3658 

Bond,   $]829.      Surety,    Globe  Indemnity 

Co.    of   New      York.        Limit,      90    days. 

Forfeit,  none.     Plan:?  and  specifications 

Hkd. 


METAL   FRAMES 

(506)      W    SANSOME   46-10%    ni    or   1   N 

Sutter     N  91 -6xW     122-9.       Hollow 

metal  window  frames  and  sash  tor 

alterations    and   additions    to    Clas.=; 

A  bank  building. 
Owner — Anglo    &    London    Paris    Nat'l. 

Bank  of  San  Francisco. 
ArchiLOct— Geo.      W.    Kelham,      Sharon 

Bldg.,   San   Francisco. 
Contractor — Forderer    Cornice     Works. 

269  Potrero  Ave.,  San  Francisco. 
Filed  Feb.   6,   "22.     Dated  Jan.   20,  '22. 

On   lOth   oC   each   month 759i 

Usual     36     days ^S'T 

TOTAL  COST,  $948*5 
Bond,  $4743.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  as  fas; 
as  required.  Forfeit,  none.  Plan.-s  and 
-1  ■  ^iticatlons  filed. 


'■LASS  C    BLDG. 

(5(-7)      S  HOWARD   250    E   Second  . 

All    work    foi-   two-.story   and    base- 
ment Class  ('   building. 
Owner — Herman     Rumpf,     1801     Dlvisa- 

dero  St.,  San  Francisco. 
Architect — H.   C.   Baumann.   251    Kearny 

St.,    San    Francisco. 
Contractor  —  Vukicevich  &  Bagge,   180 

.Jessie  St.,  San  Francisco. 
Filed  Feb.   6,   '22.      Dated   Jan.   23.  '22. 
Ist   floor   joists    set   and    concrete 

pouied   to   this   level $4442 

2nd  floor  joists  set  and  concrete 

poured    to    this    level 4442 

All  concrete  jjoured  and  root  on   4442 

Completed   and   accepted 4442 

Usual   b5  days 5925 

TOTAL  COST,  $23.69:; 
Bond.  111,847.  Sureties.  J.  H.  McCalluhi 
una  H.  W.  Gaetjen.  Limit,  120  days. 
Forfeit,  none.  Plans  and  speclfication.s 
llled. 


FLATS 

(508)      NE       TWENTY-EIGHTH       AVE. 
and  Geary.  All   work  for  iwo-slory 
and        basement      frame      bulbTlng. 
s-tore  and  flats. 
Owner — Herman    F     Wobig. 
.-Vrchitect — None. 
Contractor — Meyer     Bros.,     5326     Geary 

St..   San    Francisco. 
Filed   Feb.   6,   '22.      Dated  Jan.   30,  '22. 

Frame   up    $3937.50 

Rrown    coated     3937.50 

Completed      3037.50 

Usual    35    days 3937.50 

TOTAL  COST.  $15,750.00 
liond,  none.  Limit.  90  days.  Forfeit, 
none.       FMans    :inf!    speciflcalions    filed. 


.\DDITIONS 

(.509)      NO.    129    .A.N'ZA.       All    work    for 

additions  to  residence. 
Owner — Chas.   A.   Cooper.   Promises.  . 
Architect — None. 
Contractor — M     E.    Greene,    180    Jessie 

St.,   San   Francisco. 
Filed  Feb.  6.  '22.      Dated  Jan.   25.  '22. 
To  be  paid  as  work  progresses 

Upon     completion     Balance 

TOTAL  COST,  $777.50 
Bond,  limit,  forfeit,  plans  and  .spocifl- 
cations,  none. 


STORR   AND    FLATS 

(510)      SB   AI^BAMA    AND    TWENTY- 

sixth.       Two-story    and     basement 

frame  store  and  flats. 
Owner — James  Bernie,  485  30th  St.,  San 

Francisco. 
.Architect — None. 
Day's  work.  $6000 


FLATS 

(511)  SB  CIA.LIFORNIA  &  THIRTT- 
second  Ave.  Two-story  and  base- 
ment  Irairu;   (  1    li.it«. 

Owner — Ida  F.  McCain,  313  Kearny  St.. 
.San    Francisco. 

.'Vrchitect — Ida  F.  McCain,  318  Kearny 
St.,  San  Francisco. 

Contractor — E.  Ellinsrson.  180  Jessie  St, 
Snii  l''rancisc().  :,"1.>.000 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'  EJxchangre) 
loss  siAiiKBrr  bt. 

Phone  Market  891     Slan  Francisco 


DWELLI.NfJf; 

(512)      S   <;ABK1LL0    32-6    and    57-«    W 

16th.      Two    1-Btory    and    basement 

frame  dwellings. 
Owner — E.  A.  Janssen.  402  Hearst  Bldg, 

San    Francisco. 
Architect — None. 
Day's    work.  $3500    each 


FACTORY 

(514)  S  CLARA  195  E  6th.  Two-Btory 
frame    fur.    manufacturing   plant. 

Owner — F.  Neatler,  Hotel  Royal.  Oak- 
land. 

Plans   by  owner. 

Contractor — L.  M.  Cogglns,  115  Turk 
St.,  San  Francisco.  $3200 


HEATING   PLANT 

(515)      .V    CALIFORNIA     112    W    Hyde. 

Install     steam    heating    plant    for 

apartments. 
Owner— D.    McKlllop.   540   Cole  St.,   Ston 

Francisco. 
Architect — None. 
Contractor — McKlllop     Bros.,     540     Cole 

St.,   San   Francisco.  $2500 


DWELLING 

(516)      E     EDINBURGH     200     S     Brazil. 

One-story      and      basement      frame 

dwelling. 
Owner — Martin    Smith,    114    Olrard    St., 

San   Francisco. 
Architect — None. 
Day's  work.  $8600 


DWELLINGS 

(518)      NE  GARCIA  AND   IDOR.\  AVE. 

and    E    GarcK   45    and    80    N   Idora. 

Three   1-story  and  basement   frame 

dwellings. 
Owner — St.     George     Holden,     Crocker 

Bldg.,    San    Francisco. 
Architect — Walter     C.      Falch.      Hearst 

Bldg..  San  Francisco. 
Contractor — J.     Prout,    2020     Turk     St., 

San   Francisco.  $4000   each 


DWELLING 

(520)     S     MAGELLAN     67     W     Cortex. 

One-story      and      basement      frame 

dwelling. 
Owner — J.    Prout,    2020    Turk    St..    San 

Francisco. 
Architect — None.  / 

Day's  work.  |5000 


DWELLING 

(521)  W  MISSION  390  N  Charles.  Two 
story    and    basement    frame    dwlg. 

Owner — John  Bjorkman.  Carolina  -Ap- 
artments.  San   Francisco. 

Architect — None. 

Days   work.        ^  $3000 


ADDITION 

(523)      NO.     750     TENTH     \\~E.       .Vddi- 

tions  to  flats. 
Owner — Percy  Gates.  Premises. 
Architect — None. 
Contractor — Harry       Moran.       778     10th 

Ave.,  San  Francisco.  $5000 


DWELLING 

(525)      W      MISSION    365      N      Charles. 

Two-story     and     basement      frame 

dwelling. 
Owner — John    Bjorkman.    Carolina    .Ap- 

partments,  San   Francisco. 
.Vrchitect — None. 
Day's  work.  $300ii 


FR.VME    FLATS 

(526>      S      HARRIET    100    S      Harrison 

Two-story  and  basement  frame   (4) 

flats. 
Owner — Gustave  B.  Hohnberg.  152  Park 

St.    San  Francisco. 
Architect — None. 
Day's   work.  $6100 


ALTERATIONS 

(528)   .'^W  BROADWAY   &   FRANK- 

Un.     Alter  for  apartments. 
Owner — Mrs.   H.   Pelser.   Premises. 
Architect — M.  J    Lycn.  Premises. 
Contractor — Constr.    Division    of    A.    J. 

Rich    Co..    Premises.  $20,000 


^ 


BDiLblNG       AND       ENGINEERING       NEWS  Saturday,     February    li,    id22 


APARTMENTS 

(529)      S     JACKSON      bet.    Laurel      and 

Spruce.     Finishing'  three-story  and 

basement    frame    (10   apartments. 
Owner — Geo.    V.    Benson,    725    Pine    St.. 

San  Francisco. 
Architect — D.    J.    Patterson.    46    Kearny 

St.,   San   Francisco. 
Day's  work.  $20,000 


RECORDED 

BUNGALOW 

(S30)      W  MASON  77-6   N  Vallejo.        All 

work  for  bung:alow. 
Owner — J.  C.  Astrcdo. 
Architect — Anpelo  Hewet.son. 
Contractor  —  EUing       Ellingson,       180 

Jessie    St.,    San    Francisco. 
Filed   Feb.    7,   '22.      Dated    Feb.    6,   '22. 

Frame   up    11971 

Plastered     1971 

Completed   and   .accepted 1971 

Usual    35    days 197) 

TOTAL  COST.  $7KK4 
Bond,  none  Limit,  70  days.  Forfeit, 
none.      Plans  ;ind   specifications   filed. 


STORAGE   SHED 

(531)      E    GUERRERO   148    N   19th   49-6 
xE    105.        All   work    for      one-story 
frame    storage   shed. 
Owner — Dairy    Delivery    Co..    3.)50    19fh 

SM.,    San    Francisco. 
Architect — Will   H.   Toopke,   942  Market 

St.,    San    Francisco. 
Contractor — John  Morton.  Balboa  Bldg., 

San    Francisco. 
Filed   Feb.    7.   '22.     Dated  Jan.   26,  '22 
Frame  up  &  roof  sheathing  on.  $1586 
Skyligrht  on  and  1st  coat   plaster 

on     1586 

Completed    and    accepted 1586 

Usual  «5  days 15S6 

TOTAL  COST,  $6:{4  4 
Bond,  13172.  Surety,  New  Ani&terdaii; 
Casualty  Co.  Limit,  40  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 

FILM   EXCHANGE 

t532)     N    TURK    37-6    W    Leavenworth 
50\  137-6.      All      work    except      lath 
and  plaster  for  two-story  reinforc- 
ed  concrete  film   exchange   building 
Owner — F.    J.   S.    Conlan,    135    Stockton 

St.,    San    Francisco. 
Architect — Jos.   L.   Stewart,    703   Market 

St.,  Kan   Francisco. 
Contractor— G.    P.   W.  Jensen,  320   Mar- 
ket St.,  San  Francisco, 
Filed   Feb.    7.   '22.      Dated   Feb.   3,   '22. 
2nd  floor  of  concrete  poured.  $6889.. "lO 

Roof   poured 6889.50 

Completed    and    accepted.....    688^.~fT 

Usual     35     days 6889.50 

TOTAL  COST,  $27,558.00 
Bond,  $14,000.  Sureties,  Jno.  A.  Gren- 
van  and  Geo.  W.  Hooper.  Limit,  for- 
feit, none.  Plans  and  spcciflcations 
tiled. 


(533)      LATIIINC;      AND     PLASTERING 

on   above. 
Contractor — Peter    Bradley,    ISO    Jessie 

St.,  .San   Fr.'incisco. 
Filed    Feb.    7,    '22.      Dated   Feb.    3,   '22. 
Lath    and    brown    coal    plaster 

on      $876.75 

Lnth    and    pla.siui    compicted..    876.00 

Usual    35    days 584.25 

TOTAL  roar.  $2337.00 
Bond,  $1200.  Hnr»ty,  National  Lalhlnn 
Co.  Limit,  forfeit,  none.  Plnns  and 
■pcclficatlKtiH  nip'l. 


APARTMENTS 

(6J4)      H    cn.AY    200    R    Hydo.      Three- 

■  lory     and     bancmcnt     frame     (12) 

apnrtmcntH. 
Own««r — Cf.    W.    nurnelt,    816    O'Farroll 

8t.,  Kan  Franclnco. 
Archltoct— C.    H.    Kkldmoro,    New    Call 

ntdir.,    San    Franrlnro. 
Contractor-    Ifnrry     C      Warwick,     3191 

WnahlnRton    St.,    Knn     Frnnrlnro. 

$86,000 


Owner — D.    Keating-,    600    Andover    St, 

San  Francisco. 
Plans    by    owner. 
Day's  work.  $2500 


FLATS 

(536)  N  CALIFORNIA  70  and  95  W  9th 
Ave.  Two  2-story  and  basement 
frame    (2    fiats   each)    flats. 

Owner — O.  M.  Oyen,  67  Carmel  St.,  San 
Francisco. 

Architect — None. 

Day's  work.  $6000 


DWELLING 

(537)      NO.    64    GRANADA   AVE.      One- 
story    and    basement   frame   dwell- 

iner. 

Owner — Herman    Carlson,    62    Granada 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Gust   Carlson,    62    Granada 

Ave.,  San  Francisco.  $2600 


APARTMENTS 

(538)  SW  HYDE  AND  PINE.  Three- 
story  and  basement  f!rame  (15) 
apartments. 

Owner — W.  Props,  1665  Clay  St.,  San 
Francisco. 

Architect — None. 

Day's  work.  $40,000 


FLATS 

(539)      N    NINETEENTH    AVE.    194    N 

Cabrillo.     Two-story  and  basement 

frame  (2)  flats. 
Owner — John  Welch,  3816  18th  St.,  San 

Francisco. 
Architect — None. 
Contractor — P.      Midbust,      177      Caselli 

Ave.,    San    Francisco.  $8000 


FLATS 

(540)      W    NINETEENTH    AVE.    250    N 

Anza.       Two-story     and     basement 

frame    (2)    flats. 
Owner — B.     A.     Janssen,     402     Hearst 

Bldg.,   San   Francisco. 
Architect — None. 
Day's  work.  $6600 


APARTMENTS 

(541)  N  PINE  43  E  Jones.  Three- 
story  and  basement  frame  (6) 
apartments. 

Owner — Blanckenburg  and  Williamson, 
105  Montgomery  St.,  San  Francisco. 

Architect — None. 

Contractor  —  E.  Blanckenburgr,  106 
Montgomery  St.,   San   Francisco. 

$16,000 


DWELLINGS 

(542)  N  REVERE  25  and  60  W  In- 
galls.  Two  l'^ -story  and  base- 
ment  frajTie   dwellings. 

Owner — Rclnhold  Bothe,  1616  Railroad 
Ave.,  San  Francisco. 

Architect — None. 

Day's    work.  $1960    each 


ALTEHATlONh 

(548)  NO.  1166  rA(;E.  Rc-nrrauge  2- 
.siory  and  bnsi'ment  frame  resi- 
dence   for    2    dnl.'*. 

Owner — Mrs.  Ruby  Thoman,  1852  Foil 
.St.,   San    FranciFt'o. 

Afchileci — None. 

Contractor — linvlri  C>.  Mirrlll.  ;il64 
Texas   SI  .   Oakliin.l  j.^iiOO 


DWBLLINO 

(616)      NO.   241   CKE.SCRNT  AVE.     Ono- 
■tory  and  basoment  frame  dwelling. 


ItKCOItlll'.D 

BUNGALOW 

(550)      W     TWENTY-SEVENTH     AVE. 
20(1   N   Gi-aiy   N   25xW    I  LMl.    .ill    w.irk 
lor    «)no-«tory    frame    bungalow, 
(*wnfr — H,    O.    Llmlrmiui.    232    .\nza    St., 

.'•!i?i    Fraiu'lHoo 
Art'hliect — None, 
«  <  ntrarlnr-  W,    K.    Llmbtn/iir,    520    Hal- 

brill  SI.,  .Sail   FranclMCii. 
Kllnl    ImI).    8,   -22.      Dated   Feb.    i,   '22. 

h'riun4>  up  and  enclosed |10(;2.50 

Uo.itcli   plat-lrrod    1062. 59 

Coniplutcd     1062.60 

IhuuI    35    ilaya 106  2  50 

TOTAL.  COtiT,   KSbU.oO 


Bond,    none.      Limit,    90    days.      Forfeit 
13.      Plans   and   specifications   filed. 


CONCRETE   BLDG. 

N  TURK  37-6  W  Leavenworth.  Two- 
story  and  basement  concrete  build- 
ing. 

Owner— F.  J.  S.  Conlan,  135  Stockton 
SI.,  San   Francisco. 

Architect — Jos.  L.  Stewart,  703  Market 
St.,    San    Francisco. 

Contractor— G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco.  $2S,000 

FRAME  FLATS 

(551)      E     TWENTIETH       AVE     275      S 

Anza.       Two-story     and  basement 

frame    (2)    fiats. 

Owner — Wm.    T.    Ryan.    382  20th    Ave., 

San   Francisco.  '| 
Architect — None. 

Contractor— J.    C.      Thomas.  380      20th 

Ave.,  San   Francisco.  $8(>00 


FRAME    DWELLING 

(553)  NE  JOOST  AND  GENNESSEE. 
One-story  .and  basement  frame 
dwelling. 

Owner — Aint  Anderson.  995  Market  St., 

San  Francisco. 
Architect — None. 
Contractor — J.  H.     Campbell,     558  Ash- 

bury  St..  San  Francisco.  $3000 

DWELLING 

(554)  S  IRVING  32-6  E  Forty-first 
Ave.  One-story  and  ba,sement 
frame  dwelling. 

Owner — W.    C.    Peterson.    1570 -A    Eddy 

St.,  San  Francisco. 
Architect — None. 
Day's  work.  J40OO 


FRAME   DWELLING 

(555)  W  SAN  LEANDRO  155  S  Mon- 
terey Blvd.  Two-story  and  base- 
ment frame  dwelling. 

Owner— L.  K.  Siverson,  1234  30th  Ave.. 
San  Francisco. 

Architect — None. 

Contractor — Julius  Berge,  1234  30th 
Ave..  San  Francisco.  $.t600 


RECORDED 

ROOFING    FLASHING.    ETC. 
(558)      NW    GOLDEN   GATE   AVE   AND 
Taylor.        Roofing      flashings      and 
counter      flashing    and      cast      iron 
sumps   for   theatre   building. 
Owner— Junior  Orpheum    of   San   Fran- 
cisco   by   W.    S.    Dinwiddle,   Crocker 
BIdg.,  San  Francisco. 
Architect  —  G.    Albert    Lansburgh.    709 

Alh's-ion   St,,  San   Fr.^nclsco. 
Contractor  —  Malott  &    Peterson,   241» 

Harrison    St.,    San    Francisco. 
Filed  Fob.   9,  '22.     Dated  Jan.  26,  '22. 

.Monthly    jiayments    of. 75% 

Usual    35    days 25% 

TOTAL  COST.  $2447 
Bond,  $1223.50.  Surety,  London  &  Lan- 
cashire Indemnity  Co.  Limit,  forfeit, 
pInnR   anil    specifications,    none. 


BU.NGAl.OW 

(559)      K    TWENTY-FIFTH     AVE    near 
Balboa       All    work      for     flve-room 
f.-aine  bungalow. 
Owner— Ale  xander    11.    Holtli.    4121    I8th 

St  .    .Sjiii    KriinclHco. 
Architect — None. 
Contractor    -    'I'lioodore    O.    and    Kollin 

E.   Meyer,   5326  Gearv  St  ,   .«^    F. 
Filed    Feb.    9,   '22.      Dated    Dec.    6.   '21. 

Frame    up    ^ $1022.60 

Brown    co.itcd     1022.80 

Conipli  led      1022.50 

I'HUal    35    dayn 1022.50 

TOTAL  COST.  $4  090  00 
Bond,  none.  Limit.  90  dnyw.  Forfeit, 
nonp.      I'lann   and    Hiieciflcat lon».   nono. 


FHA.MI';    IliriMdNcs 

(500)      E  TWKNTY-THinn   AVE   175   N 

Cabrillo    76x120.        All      work      for 

three      one-story      and      boitoment 

rrnmc  ImiidlngN. 
Owner— A.    M.    Ilollh,   4121    IKtIi   St.,   .Sun 

Francisco. 
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Architect — None. 

Contractor — T.  E.  Mohler,  593  21st  Ave., 
San  Francisco. 

Filed   Feb.   9,   '22.      Dated   .Tan.   31,  '22. 

Rougrh     frame     up $322,") 

Brown    coated    322.5 

Completed   and  accepted 3225 

Usual     35    days 3225 

TOTATj   cost,    $12,901) 

Bond.    none.      Limit,    90    days.      Forfeit. 

none.      1  lans   and    specification.^    fllrd. 


Al/rERATIONS 

(5t!l)  S  EIGHTEENTH  bet.  Castro  *i. 
Hartford,  No.  4077-4079  18th  St. 
All  work  for  alterations  and  addi- 
tions  to    two-story   frame    buildinf?. 

Owner — K.  Zakeassian,  4077  18th  St.. 
S'Oin   Francisco. 

Architect — None. 

Contractor — W.  Horstmeyer  &  Co..  31 
Ord  St.,  San  Francisco. 

Filed    Feb.    9,    '22.      Dated   Feb.    7,   '22. 

Brown    coated     $1000 

Completed    and     accepted.  ..  .Balance 
TOTAL  COST,  $28.^>0 

Bond,    none.      Limit,    45    days.      Forfeit, 

$10.     Plans   and  specifications   filed. 


COMPLETION  NOTICES 

SAN   FRANCISCO   COtlNTY 


Recorded  Accepted 
Feb.    9,    1922 — W    TENTH   AVE    100    S 
Kirkham    25x    120;    No.    1509    Tenth 
Ave.     Rose  Donlgan  to  Jno  E  Mc- 
Carthy  Feb.     8,     1922 

Feb.  9,  1922 — SW  SANSOME  AND 
Broadway;  No.  825  Sansouie.  Har- 
riette   De   Witt   Kittle    to    Alfred    H 

Vogt Feb.     7.     1922 

Feb.  9.  1922— NW  GEARY  &  SECONI> 
Ave  W  61-5XN  100.  Ulrich  F  Rem- 
ensperger  to  A  W  Lawson.  Strana- 
han  &  De  Bord,  Schwartz;  Elec.  Co. 
Herman   Lawson  and  J  P  Hayes  & 

Co Feb.     9,    1922 

Feb.  9,  1922 — N  18.66  FT.  LOT  27  and 
,SW  18.34  Lot  28  Blk  8,  Forest  Hill. 
L  K  and  Ragna  Siversen  to  Julius 

Berge Feb.     7,     1922 

Feb.  9,  1922— SW  DIVISADERO  AND 
Waller       195       Divisadero       32x100. 

Robert  R  Russ  to  S  A  Chase 

Feb.   7,  1922 

Feb.  9,  .1922— S  CARMEL  183-10  E 
Cole    25x125.      O   M  Oyen   to    whom 

it  may  concern Feb.  4,  1922 

Feb.  8,  1922— NE  NEW  MONTGOM- 
ery  and  Mission  (Crossley  Bldg.)  A 
Aronson.  L  Metzger  and  L  Schoen- 
berg  to  Eri  Richardson  (2  ac- 
ceptances    filed     as     above) 

Feb.    7.    1922 

Feb.  7,  1922— S  VALLEJO  1:12-0  E 
Sieiner.     Emma  Owens   to   whom   it 

may    concern Feb.    3.    1923 

Fob.  8,  1922 — SE  TWENTIETH  AVE 
and    Clement    70x100.      Fred    Spreen 

to   whom    it    may    concern 

Feb.     6.     1922 

Feb.  8,  1922 — E  TENTH  AVE  175  N 
Anza   N    25xE    120.      H   O   Lindernan 

to    W    R   Lindeman Feb.    8.    1922 

Feb.  7,  1922 — W  BAKER  120  from 
Golden  Gate  Ave  N  37-6.  Theresa 
M   C    Wagner    to   F    H    John    &    Co 

Feb.   1,    1922 

Feb.  7,  1922— LOT  9  BLK  16  St  Fran- 
cis Wood  Extn.  Homes  Loan  Corp 
to  W  J  Mangels  and  H  C  Mangels 

as  Mangels   Bros Feb.   6,    1922 

Feb.  7,  1922— E  FUNSTON  AVE  225  S 
Lake  S  25xE   120.  Jno.   J   Kingwell 
to  whom  it  may  concern. Feb.  7,  1922 
Feb.   7,   1922 — \V   EIGHTH    AVE    15.-;   S 
Balboa  S   25x120.     Alfred  T  Morris 
to  whom  it  may  concern. Feb.  6,  1922 
Feb.    7,   1922— W   NI.NETEENTH    .AVl'^ 
225  S  Cabrillo  S  25xW   120;  W   19th 
Ave    250    S    Cabrillo    S    25xW     120. 
Bryan    and    Patrick    J     Feerick    to^ 
whom  It  may  concern  ...  .Feb.   6,   1922 
Feb.     7,     1922— W       GIRARD     100       S 
Woolsey  S  50xl2'0.     Mary  Goolts  to 
Whom    it    may    concern .  .Feb.    7.    1922 


Feb.    6,    1922— N   TURK    181-3   W    Lar- 

kin   W   25xN    137-6.      Salmon   Jacob- 

owski  to  Thco  .S  Hoin .  .  .  .Fel).  4,  1922 

Feb.  6,  I922--S  GJtIOEN WICH  162-6  E 

Broderick.      l^hilip      and      Anloning 

Lombardo    to    A    L    Spingola 

Feb.     C,     1922 

Fob.  6,  1922 — W  F0RTY-THII;D  AVE 
180  N  Fulton  N  50xW  120.  John 
BJorkman  to  whom  it  may  con- 
cern  Feb.     6.     192J 

Fob.  6,  1922— LOT  6  BLK  3108  West- 
wood     Park.       Kate    A     Dennis     to 

Hans  Nelson Jan.   30,   1922 

Feb.  6,  1922 — N  ELLIS  37.5  E  Brod- 
erick E  25  N  112.5.  Pacific  Gas  & 
Electric  Co  to  Clinton  Construc- 
tion Co  of  Cal Feb.  1,  1922 

Feb.   6,   1922— E  TWENTY-SEVE.XTH 
Ave     125     X     Clement     25x64     9/12. 
Edw    M    Puntney    to    whom   it   may 

concern Jan.  5,  1922 

F'eb.  6,  1922— E  TENTH  AVE  150  N 
Anza  N  25xE  120.  Laura  M  Lan- 
ders to  John  Little Feb.   6,   1922 

Feb.  4,  1922— W  DOLORES  64  X  30th 
N    25x\V    90.      Chas    A    Gertsbacher 

to   Anders   M   Boe Feb.    4.    1922 

Feb.  4,  1922— SW  CLEMENT  AND 
Tenth  Ave  W  lOOxS  50.  David  H 
Eisenbach  to  Schwartz  Elec  Co, 
David  GibliS,  Louis  Fontaiiella  and 

Peter    Bradlej Feb.    1,    1922 

Feb.  4,  1922— SW  FRANKLIN  AND 
Ivy  W  75xS  60.  Thos  F  Kiernan 
and   Richard   J    O'Brien    to    Kiernan 

<fe    O'Brien Fob.    4,    1022 

Feb.  3,  1922 — LOTS  12  TO  16  BLK  "O" 
Mis.sion  Terrace.     Amanda  A  Olson 

to   Olaf    Olson Feb.    3,    1922 

Feb.  3,  1922— N  ACADEMY  AND 
Charles  NE  47  NVV  89-6  SW  47  m 
or  I  SE  92  Pen  Lot?  7  to  10  Blk  17. 
Fairmount    Tract.      Alfred    E    Hind 

'  to  Harry  W  Hind Jan.  31.   1S22 

Feb.  3.  1922 — S  GEARY  134-9  E.  30th 
Ave  32-6x59  m  or  1.  Sol  Getz  & 
Sons,  Inc  to  Day  Thorsell.Feb.  2.  1922 


LIENS  FILED 


SAN   FRANCISCO  COUNTY 


Recorded  Amount 

Feb.  8.  1922— S  STAl'LIOP  A  VIC  25  K 
Genesee  E  2-"ixK'  75,  Ptn  Sunnyside 
Blk  14.  Spring  Valley  Lumber 
Yard  vs  A  (.'lenient  Glaubert  and 
wife.    Mae    Glaubert    $200 


RELEASE  OF  LIENS 


SAN    FRANCISCO    COUNTY 


Recorded  Amount 
Feb.  4.  1922 — W  TWENTY-EIGHTH 
Ave  250  S  Anza  25x120.  B'red  il 
Fiokl  to  whom  it  may  concern..  $90 
Feb.  2.  1922— S  CALIFORNIA  181-3 
W  Baker  W  25xS  137-6.  Charles 
Shiroy   to  .1  J    Ijakin 


Notice  of  Non-Responsibility 


SAN     FR.\NClS(-<)     (  <)l  NTV 


Feb.  7.  1922— SE  SUTTER  &  POWELL 
S  13S-5xE  115-9.  Real  Property 
Investment  Co  as  to  improvements 
on    property    

Feb.    7,    1922— SW   GEARY   &    GRANT 

Ave  Si  27-6xW  80.  Annie  E  Bates 
estate  as  to  improvements  on 
property       

Feb.  7.  1922— S  SUTTER  112-6  E 
Scott  E  80xS  137-6.  Emelle  J  F 
Hageman  as  to  improvements  on 
property     

Feb.  6.  1922— SW  SUTTER  &  POLK 
W  6S-9X&  120.  Ortega  Investment 
Co  as  to  improvements  on  property 


ARCHITECT'S  CERTIFICATE 


.SA.\    FR.%.\<  IS<  O    <Ol.>T\ 


Feb.  2.  1922 — Vernon  W  Houghton  has 
filed  hl8  certificate  of  architecture 
for  .San   FranclRCO  County. 


BUILDING  CONTRACTS 

ALASIEDA 

COUNTY 

92,500    and    Over    Reported 

Th 

o    following    is 

an    index    for 

the 

contracts    for    thi.s    issue. 

.No. 

Owner 

Contractor 

Amt. 

171 

Lun''gren 

Owner 

350G 

472 

MacGregor 

Owner 

6500 

473 

MacGregor 

Owner 

6500 

474 

Cooley 

Owner 

6100 

475 

EntorpriBe 

Owner 

4800 

4  77 

FIronzo 

Johnson 

3200 

478 

Ames 

Bulcher 

682.^ 

-ISO 

Booth 

Warner 

300'}0 

481 

Donnell 

Owner 

5000 

482 

Connick 

Owner 

4000 

483 

SimK 

Owner 

4000 

484 

Visrla 

Kopf 

800U 

fUfy 

Santord 

Kopf 

6920 

486 

Kepple 

Owner 

32Cf' 

487 

Stormer 

Rutherford 

23493 

488 

Denbigh 

Jepsen 

3775 

489 

.Same 

Conner 

210C 

490 

Sunie 

Knights 

SOU 

491 

Same 

Austin 

1120 

493 

Ris-zio 

Johnson 

3735 

494 

Carlson 

Owner 

COOO 

495 

Swa.sc> 

Johnson 

4500 

4W 

Breiling 

Healy 

3000 

497 

Isaacs 

Owner 

430ii 

498 

Same 

Same 

3500 

499 

.Same 

Same 

375l' 

500 

Same 

Same 

4450 

501 

Same 

Same 

7500 

502 

Lawtcn 

Owner 

4900 

503 

Glantz 

Owner* 

3500 

504 

McCord 

Owner 

260^.. 

5115 

Same 

Same 

2  Bar. 

508 

Anderson 

Owner 

3000 

509 

Harrison 

Potter 

3750 

Gill 

Faulkes 

Owner 

2700 

513 

Soroni 

Pond 

2900 

516 

Dwight 

Qw  n  e  r 

3500 

518 

Price 

Owner 

30O0 

r.  1 9 

Harms 

MacGregor 

2750 

520 

Same 

Same 

350" 

521 

Same 

Same 

3ffoo 

522 

E-ame 

Same 

3600 

523 

Same 

Same 

ysoo 

524 

Goss 

Owner 

3500 

525 

Wilson 

Owner 

7000 

526 

Furlong 

Owner 

5000 

!,29 

Rrasch 

Owner 

8000 

531 

Rasmussen 

Bernhardy 

$000 

53" 

Rowlanils 

Ht-ndnckE 

40OO 

533 

Monela 

Meracle 

3000 

534 

Jensen 

Nail 

gnOTi 

535 

Farrt  II 

Myer 

4000 

536 

Howard 

Owner 

3000 

537 

Noble 

Owner 

4000 

538 

Same 

Same 

4000 

541 

N ova ok 

Owner 

400U 

542 

PG&E 

Tibbetts 

45490 

544 

Franklin 

California 

20000 

547 

Lubekeman 

Rogers 

4501 

550 

Assuma 

Owner 

3000 

:.5i 

Norris 

Owner 

400f< 

552 

Hill 

Owner 

300B 

5r3 

Moiieta 

Meracle 

590S 

55  4 

Solucline 

Nelson 

1698'! 

5  5  5 

Wiiarton 

Owner 

5000 

556 

Hibhard 

Owner 

370r> 

:.iil 

Atoller 

Petersen 

3400 

558 

Bain 

Petersen 

13000 

559 

Nirholt> 

Petersen 

190nu 

560 

Pf  I  keley 

Owner 

6000 

:<(•: 

Birkole.v 

Owner 

.<00«> 

56-! 

Pearson 

Owner 

2.S0it 

564 

Marquis 

Owner 

12000 

565 

Marquis 

Owner 

3000 

566 

Gilman 

Owner 

4000 

568 

T'nderhill 

Sharpe 

4800 

570 

Costello 

Wleben 

3800 

571 

Johnson 

Wlnther 

2500 

572 

Pavert 

Owner 

5000 

573 

S.   P.  Co. 

Owner 

10000 

574 

Graham 

Owner 

2500 

575 

Hufschmldt 

Healy 

?500 
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XO: 

Owner 

Contractor 

Amt. 

576 

Hufschmidt 

Healy 

3500 

577 

Kahn 

MacDonald 

20000 

578 

S.   P.   Co. 

Automatic 

3895 

579 

Coughlin 

Ryder 

6100 

PERMITS 

(471)      X  CHAXXIXG  30  W  Curtis,  Ber- 

'kbley.      One-story    5-room   dwlg. 
Owner — Andrew   I^underren,   2334   Curtis 

St..  Berkeley. 
Architect — Xone. 
Day's  work,  $3500 


DWEI.LIXG 

(472)      MOUXTAIX      AVE.,       Piedmont. 

.Two     and     one-half     story     frame 

dwelling    and    garage. 
Owner — C.   M.   MacGregor,   470    13th  St., 

Oakland. 
.\rcjiitect — Xone. 
Day's   work  $6500 


DWELLIXG 

(473)  HIGHLAND  AVE.  AND  PIED- 
;mont  Court,  Piedmont.  Two  and 
one-half  story  frame  dwelling  and 
-garage. 

Owiier — C.  M.  MacGregor,  470  13th  St., 
Oakland. 

Architect— Xone. 

Day's   work  $6500 


DWELLIXG 

(474)      CARMEL  AND  OAKLAND  AVE., 

Piedmont.     Two  and  one-half  story 

frame   dwelling. 
Owner — R.   C.    Cooley. 
Architect — None. 
Day's    work.  $6100 


DWELLING 

(475)  CARMEL  AVE.  nr.  Oakland  Ave., 
Piedmont.  Two-story  frame  dwell- 
ing. 

Owner — Enterprise    Hall   Association. 

Architect — None. 

Day's    work.  $4800 


r>\\  ELLl.NGS 

(177)      ,S        FOKTY-FOlUTH  UHi        K 

Shorter 'Av*'..  Oakland.  Two  oiie- 
.strry   ;i-room    dwellings. 

Ov  tier  -  Victor  Firenzl,  818  47lh  .*-t.. 
Oakland. 

Aichitect — None. 

Contractor — Johnson  &  Deweese,  Syn- 
dicate  IMdg.,  Oakland.       $1600  each 


ALTKRATlONft 

(478)      NO.    30i;,'>    (JHOVIO    ST. 

Alterations, 
(jwncr — Nona  G.   Aine.". 
Architect — None. 
Conlractor    —     IMurher    I'.r.s. 

Dyke    Ave.,    Oakland. 


Oakland. 


ir.l    Van 
$6825 


.MtMOKV 

(48'))      N       TWENTVTHIUD       l.')0       \V 

(trove.    Oakland.      Two-8tory    brick 

and   tile  armory. 
Oivnor — (\    S.    Roolh.    37.'i    Ku-^lld    Av«>.. 

Oakland. 
Arr  hitect— li.    F.    Hyde,    2645    28lh    Ave., 

(Jflkland. 
Contractor   —   S.    A.    Warner,    Builders' 

KxchanKc,    Oakland.  $30,000 


DWELLING 

MANOR    DRIVE.    Piedmont.      Two    and 

one-half    Miory    frame    dwelling. 
f>\vner — Edna  a.   Johnson. 
Archllett — None. 
Contractor— W.   J.    Baker.  $6602 


I»WKM.IN(. 

HH\)      CAMI'UIIXJK    WAV    &    .IKKOMK 

Ave..  IMcdmonl.     <>i!«'  and  one-half- 

Kiory  frame  dwelllnn. 
()>vnrr     'W.   J.    Donnell,    J'l.fl    Prince   Hi  , 

It.  rkeU-y. 
Arrhll'Tt  —  Noiii- 
J)ay'n  work  »  •""" 


DWJfaLM.NC 

(4(12)      H  FOHTY-HKCOND  70  10  Hhaftei 

Ave,,  Oakland.  •     On^-nlory  6. room 

dWrtllnK 


Owner — R.  Cormack.  891  43rd  St..  O'kd. 

Architect — None, 

Day's  work.  $4000 


DWELLIXG 

(483)      E    FORTY-SECOXD   AVE    200    X 

Fooihlll  Blvd.,  Oakland.     One-story 

6-room  dwelling. 
Owner — Wm.    H.    Sims,    1926    64th    Ave.. 

Oakland. 
.Vrchitect — Xone. 
Day's  work  $4000 


FLATS 

(484)  X  GLEXVIBW  AVE  60  W  Rand 
Ave..  Oakland.  Two-story  lO-rootn 
flats. 

Owner — F.  C.  Viscia,  Castro  Apart- 
ments, Oakland. 

Architect — Xone. 

Contractor  ■ —  Ben  F.  Kopf,  1015  ?2nci 
Ave.,    Oakland.  $80on 


DW  KLLIXO 

(485)      X   HUBERT   ROAD    400    E    Gros- 

venor    Road.    Oakland.      Two-story 

(i-room  dwelling. 
Ownei- — W.    F.    Sanford.    69- A    llth    St.. 

Oakland. 
Architect — Harris  Allen. 
Contractor  —  Ben    F.    Kopf,    1015    82nd 

Ave..  Oakland.  $6920 


DWELLl.NG 

(486)  W  SIXTIETH  AVE  160  N  Foot- 
hill Blvd..  Oakland.  One-story  5- 
room  dwelling. 

Owner— Wm.  S.  Kepple,  2619  62nd  Ave.. 
Oakland. 

Architect^Xono. 

Day's   work.  $3200 


ri;coi{I>i:d 

apartments 

(487)      E  BROADWAY   100  X  40tli   E  ^(«> 
N    19.37    W    100    S    .tO,   Oakland.      .Ml 
work   for  three-story  apartmonis. 
Owner — Jcannette   M.   Stormer. 
.\nhitect — A.     W.     Smith.     1010     Hroad- 

wa.\ .  Oakland. 
Contractor   —   Thomas    Rutherford.    08.") 

;i.'.lh   .St..   Oakland. 
Filed    Feb.    4.    '22.      Dated    Feb.    1.    '22. 

Krameup      *,* 

Brown    coated     M 

Completed    and    accepted h* 

Usual    35    days W 

TOTAL  COST.  |2;i.49:i 
Bond,  $12,500.  Sureties.  J.  E.  Mac- 
Cormac  and  He)iry  Darth.  Limit,  jdd 
days.  Forfeit.  J.V  Bonus,  $.■>.  I'Jan:-.  i<: 
specillcatlons  filed. 


STORE   BLDtJ. 

(488)  PTX  LOTS  :!  AWD  1  i:i,K  :t. 
Barker  Tract,  Berkeley,  ("oncrf.r 
work  for  one^Htory  reinforced  con- 
crete   store    building- 

Owner — U.  K.  Denbigh.  2;>ll  Sliattucl. 
Ave..   Berkeley. 

Ai\:hltect— Ja««.  W.  Plachek.  2014  Shaf- 
luck  Ave..  Berkeley. 

Contractor — Jepsen    Bros.,    Berkele.v. 

Filed    Feb.   4,   '22.      Dated    Feb.   3.  '22. 
On    iHt    and    Inlli   <>f  each   month      76% 

Usual    35    days 2it'^'; 

TOTAL  COST.   $377.-. 

Bond,   none.     I.,lnili.  as  soon  as  posalblf. 

Forfeit,   none.      I'laii.s  and   s-pi  iKlcat  loii"* 

hied. 


(^S'.l)    CARI'KNTEIt    .\NI>   .Mil, I.    WoKK 

on  above. 
Cniitraolor — C'lniur      &      ('oiiiioi-,      Iter- 

keloy  Way  and  Shaituck  Ave,  Bkly 
Filed    I-'eb.    4.     22.      Dated    Feb.    3.   '22. 

I'nymentH    Hame    as   above 

TOTAL  COST.  $2100 
<'.'ii:(l.  nonr.  L'.mlt.  an  noon  nn  poHHlble. 
Forfeit,  iioni-  I'lnnn  und  Hprclflc.'itinii.s 
II  led. 


(I'.Mi)       PLUMIll.Nt!     A     SKWKItlNG     0.\ 

hIiovc, 
Coiilr.ictor- -CharleH    W.     KiilKhtH,     19i:i 

I  nlvorBlly  Ave,.  Berkeley. 
Filed   Feb.   4,   '22,      Diiled   Feb.    .1.  '22. 

ravmenlN    Maine    ah    nhovi' 

TO       TAL  COST,  $.'.011 


Bond,  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  Plans  and  specifications 
hied. 


(491)      LATHIXG     AXD     PLASTERING 

on  above. 
Contractor — W.  C.  Austin. 
Filed   Feb.   4,   '22.     Dated  Feb.    3,  "22. 

Payments    same    as    above 

TOTAL  COST.  $112i 
Bond,  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLIXG 

(,493)  NO.  1632  KAIXS  AVE.,  Berkeley. 
One-story     5-room    dwelling. 

Owner — Michail  IMzzio.  1908  Steiner  St.. 
San    Francisco.  « 

.\rchitect — Xone. 

Contractor — S.  G.  Johnson.  4652  Do- 
lores Ave.,  Oakland.  $3735 


DWELLIXC. 

(494)  E  MARIPOSA  400  S  Los  An- 
geles. Berkeley.  Two-story  eight - 
room   dwelling. 

Owner — C.  K.  (.'arl.son.  2919  Benvenue 
Ave,.  Berkeley. 

Architect — Nono. 

Day's  work.  $6000 


I 


DWELLIXG 

(495)      XO.    824   OXFORD  ST..   Berkeley 

Two- story  7-room  dwelling. 
Owner — F.  M.  Swasey.  Lafayette  Apis.. 

Berkeley. 
Architect  —  H.    H.   Ciutterson.    278    Po!-t 

St..   San    Francisco. 
Contractor  —  .Albert        Johnson.        1727 

Stuart  St..  Berkeley.  $4500 


rnVELLlNG 

(496)      E  PARK  70  X  Russell,  Berkeley. 

One-story  5-room  dwelling. 
Owner — E.    J.    Breilin.s-,    Federal    BIdg,. 

Oakland. 
Architect — .Xone. 
Contractor — I".  J.  Hcaly.  $;i0O(i 


DWELLING 

(497)      X    BEST    AVE.    360    W    Fleming 

Oakland.     One-story  6-room  dwelling 
Owner — Harry  W.  Isaacs,  2800  Modesto 

.\ve.,  Oakland. 
-Architect — None. 
Day's  work.  $4500 


DWELLl.NC. 

(498)      S      i;iO,'-T    .\VK      SO    IC      Fleming. 

Oakland.     Oiie-stor.v   5-rooni  dwlg. 
Owner — Harr.v   W.  Isaacs,  2S0O  Modeato 

Ave.,  Oakland. 
Architect — None. 
Day's     work.  $3500 


DWELLLVG 

(499)    SE    HKSr   .\NP   FLi;.MING    AVKS 

Oaklaiiii,     ()n<>-siory  5-room  dwlg. 
Owner — iljirry   W.   Isaacs,   2800  Afodesto 

Avi  ..   O.ikiaiul. 
Architect — None. 
Day's  work,  $;»7oO 


DWELLINtS 

(500)      SW    FLK.MINii       AND    .M.VDEK.^. 

Ave.,    O.ikland.  One-story    slx-rooni 

dwelling. 
Owner — Harry   W.   Lsaacs.   2800  Modesto 

Ave.,   Oakland, 
Aichltect--N<'ne. 
Day's  work.  $44. ">o 


DWELLINGS 

(501)  S  U.VWSON  AVE  160  and  210  i: 
FleinliiK.  O.'iklaml.  Two  one  stor.v 
."••rr'oni  dw  <'lllngs. 

Owner— Hurry  W.  Isaacs.  2800  Modesto 
Ave..   Oakland, 

Archltect--None. 

Dny'»  work.  $:i7.'iO  each 


DWKLLINti 

(502)      E      BELGUAVI-:      PLA».M!;    80      N 

Miondwiiy   Terra(  e,   Oakland.      One- 

Mtory   (i-rooni   dwelling, 
owner  -  Lawton    .t    VvZey.    Plaxa    BIdg.. 

Oh  k  land. 
.\rrhlteei  —  None 
Day'.s  woik,  $4!)00 
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DWELLING 

(503;      W    BAY    VIEW    AVE    250    N   E- 

28th,    Oakland.      One-story    S-room 

dwelling. 
Owner — A.    A.    Glantz,    4651    San   Seba.s- 

tian    St.,    Oakland. 
Architfcct — None. 
Day's   work.  $3500 


DWELLING 

(504)  E  COLE  75  N  Princeton,  Oak- 
land     One-story  4-room  dwelling. 

Owner— T.  J.  McCord,  4741  E-14th  St., 
Oakland. 

Architect — None. 

Day's  work.  $2600 


DWELLING 

(505)      NE    COLE      AND      PRINCETON, 

Oakland.     One-story  4-room  dwlg. 

land.      One-story  4-room  dwelling. 
Owner — T.   J.    McCord,    4741    E-14th    St., 

Oakland. 
Architect — None. 
Day's  work.  $U600 


DWBLLINC- 

(508)  E  FCKTIETH  AVE  430  N  Mel- 
rose Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner — C.  B.  Anderson,  2123  45lh  Ave., 
Oakland. 

Architect — None. 

Day's    work.  $3000 


DWELLING 

(509)  E  GREENWOOD  AVE  300  S 
Brighton,  Oakland.  One-story  five- 
room   dwelling. 

Owner — Dora  Harrison,  1316  Pearl  St., 
Alameda. 

Architect — None. 

t-'cntractor — Geo.  R.  Potter,  10  Rand- 
wich    Ave    Oakland.  $.'!7i)0 


DWELLING 

(^10)  S  HOLLY  190  E  98 Lh  Ave.,  Oak- 
land.    One-story  4-room  dwelling. 

Owner— John  R.  Faulkes,  9828  E-14L!i 
St.,  Oakland. 

Architect — None. 

Day's  work.  $2700 


STORES 

NO.    2426-28-30   SHATTUCK   AVE,,   Ber 

kelcy.      One-story   concrete  stores. 
Owner — B.    K.    Denbigh,    Shattuck    and 

Durant.    Berkeley. 
Architect — James      W.      Plachek,      201i 

Shattuck  Ave.,  Berkeley. 
Segregated    Contracts.  $9001' 


DWELLING 

(513)      SB   BANCROFT     AND      SACRA- 

mento,  Berkeley.   One-story   5-rooni 

dwelling. 
Owner — Louis    Soroni,    612    Howard    St., 

.San  Francisco. 
Architect — None. 
Contractor — C.  P.  Pond.   1163   Ashmount 

Ave..   Oakland.  $29fiO 


DW  ELLING 

(516)      NW     IMILVIA       AND       HEARST. 
Berkeley.      One-story   6-room   dwlg. 
Owner — Victor  Dwight. 
Architect — None. 
Day's   work.  $350n 


DW  ELLING 

(518)      N   TACOMA    AVE    260   E   Colusa. 

Berkeley.     Or.e-story   5-room  dwlg. 
Owner — T.  W.  Price,  1734  Tacoma  Ave., 

Berkeley. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(510)  E  TWENTY-FIFTH  AVE.  276 
S'  B-28th,  Oakland.  One-story  4- 
room  dwelling. 

Owner — Frona  P.  Harms. 

Architect — A.  W.  Smith,  1010  Broad- 
way.  Oakland. 

Contractor— C.  M.  MacGregor,  470  13th 
St..   Oakland.  $2750 


DWELLING 

(520)     W  GARDEN  236  S  E-28th,  Oak- 
land,    One-story  6-room   ^welling, 


Owner — Frona    P.   Harms. 

Architect — A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Contractor — C.  M.  MacGregror,  470  13th 
St.,   Oakland.  $3500 

DWELLING 

(521)  W  GARDEN  196  S  E-28th.  Oak- 
land.     One-story    5-room    dwelling:. 

Owner — F'rona  P.  Harms. 

Architect— A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Contractor— C.  M.  MacGregror,  470  13th 
St.,    Oakland.  $3000 


DWELLING 

(522)  W  GARDEN  156  S  E-2Sth,  Oak- 
land.     One-story    6-room    dwellingr. 

Owner — Frona    P.    Harms. 

Architect — A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Contractor — C.  M.  MacGregor,  470  13th 
St.,    Oakland.  $3500 


DWELLING 

(523)      E  TWENTY-FIFTH  AVE.   236  S 

E-28th,   Oakland.  One-story  6-room 

dwelling. 
Owner — Frona    P.    Harms. 
Architect — A.    W.    Smith,    1010    Broad- 
way,  Oakland. 
Contractor — C.   M.   MacGregor,   470   13th 

St.,  Oakland.  $3500 


DWELLING 

(524)      N       E-THIRTY-FIRST       30        E 

Stuart,      Oakland.        One-story      5- 

room  dwelling. 
Owner — R.     A.     Goss,     1228     23rd     Ave., 

Oakland. 
Architect — None. 
Day's    work.  $3500 


GARAGE 

(525)      S    E-FOURTEBNTH    33    E    88th 

Ave..     Oakland.       One-story     brick 

and   tile   garage. 
Owner — Roy    Wilson,     1459    86th    Ave, 

Oakland. 
Architect — None. 
Day's   work.  $7000 


DWELLING 

(52fi)      E     EL    CENTRO    AVE.     185     W 

Edgewood,   Oakland.     One-story   6- 

room  dwelling. 
Owner — Thos.    F.    L.    Furlong,    61    Echo 

Ave.,   Oakland. 
Architect — None. 
Day's  work.  $5000 


dwI';llixgs 

(520)    s    ple.4sant   valley    ave. 

200  and  211   E  Piedmont  Ave..  Oakland. 

Two     1-story     5-room    dwellings. 
Owner — AT.    P.    Brasch,    3068    Broadway, 

Oakliind. 
Arch  i  tec  t — None. 
Day'i    work.  $4000    each 


STORES 

(531)      S   BOND    95    W    60th    A\e..    Oak- 

•    land.     One-story  2-room  stores. 
Owner — Theodor   Rasmus^en. 
Architect — None. 

Contractor — John  Bernhardy,  6257  Har- 
mon   Ave.,    Oakland.  $3oOi> 


HRCORDED 

DWELLING 

(532)      LOT    IS    BLK.    27   Amended    map 
Fairmont      Park,      Albany.        One- 
story    5-room    dwelling    and    garage. 
Owner — Mrs.    Mary    E.    Rowland,    Ber- 
keley. 
Architect — Geori^e  O'Brien,  Bason  Bldg, 

Oakland. 
Contractor — Arthur     T.     Hendricks,     47 

Fairview    Ave.,    Piedmont. 
Filed    Feb.    7,    '22.       Dated    Feb.    6,    '2: 

Frame  up   to  floor   level $1000 

Plastered     1000 

Completed  and  accepted 1000 

Usual  35  days 1000 

TOTAL  COST,  $4,000 
Bond,  none.  Limit,  50  days.  Forfeit, 
$5.00  day,  piRHS  and  specifications 
pied. 
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DW  IJLHN(; 

r533)      W    CALIFORNIA    138    N    Cedar, 

Berkeley.      One-story   5-room   dwigr. 
Owner — Moneta     Investment     Co.,      232 

I'aciJIc   Bldg.,   K-an   Frar.ciBCo. 
Architect — None, 
•contractor — Meracle      &    Burney.      5105 

Mile.s    Ave.,    Oakland.  $3U0U 

FLA'l.i 

(534)  W  GROVE  45  .V  Woolaey  Ber- 
keley.    Two-Btory  i2-room  flats. 

Owner — J.  K.  Jensen.  3110  GroTo  it.. 
Berkeley. 

Architect — None. 

Contractor — Geo.  C.  Nail,  930  4l8t  St., 
Oakland.  $8500 


DWELLING 

(535)     NO.   1520  JOSEPHINE,  Berkeley. 

One-story   6-room   dwelling. 
0>vncr — Mrs.    Farran. 
Architect — None. 
Contractor  —  J.    F.    Myer,    846    Allston 

Way,   Berkeley.  $4000 


DWELLl.VG 

(536)    END  POWERS  COURT,  Aiameda. 

One-story  6-room  dwelling. 
Ownt  r — C.  C.  Howard. 
Architect — Nono. 
Day's  work.  $3000 


D  WE  LUNG 

(537)  NO.    1009    PEARL   ST.,   Alameda. 
Ore-story  'j-room  dwelling. 

Owntr-Geo.  H.  Noble,  2205  Santa  Clara 

A\e.,  Alameda. 
Architect — None. 
Day'."   work.  $4000 

DWKLl.l.NG 

(538)  NO.    1005    PEARL   ST.,    Alameda. 
On<;-story  5-room  dwelling. 

Owner— Geo.  H.  Noble,  2205  Santa  Clara 

Ave..  Alameda. 
Architect — None. 
Day's   wcrk.  $4000 


DWELLING 

(540)      SW       E-TWENTY-FIRST      AND 

11th    Ave.,    Oakland.      One-story    6- 

room   dwelling. 
Owner — George    Campourris. 
Architect — None. 
Contractor  —  J.    M.    Boga.    1471    Pacific 

Ave.,  San  Leandro.  $4001 


FACTORY 

(541)    S  E-TVVeLFTH   100  W  14th  Are.. 

Oakland.     One-story  factory. 
Cwncr- W.  A.  Novack.   1355  E-12th  St.. 

Oakland. 
Architect — None. 
Day's    work.  $40^0 


FOUNDATION 

(542)  S  FIRST  beiween  Castro  and 
Brush.  Oakland.  Pile  and  con- 
crete  foundation. 

Owner — Pacific  Gas  &  Electric  Co.,  13ih 
aid   Clay  Sts.,   Oakland. 

Architect — None. 

Contractor  —  Tibbetts-Paciflc  Co.,  10 
California  St.,  San  Francisco. 

$45.49) 


APARTMENTS 

(544)  E  M.VNILA  .WE.  opp.  Carour, 
Oakland.  Two-story  J6-room  apart- 
ments. 

Owner  —  Harvey  R  Franklin.  1534 
Franklin   St.,  Oakland. 

.•\  re  h  1 1  ect — Nonaw 

Cor.tractor — California  Buildrri:  Co.. 
I.".;i4    Kionklin   St.,  Oakland. 

$20,000 


DWELLING 

(547)  NE  PRINCE  AND  YORK.  Oak- 
land.     One-story    5-room    dwelling. 

Owner — L.  H.  Lubekeman,  556  Ken- 
niore    .■Xve.,    Oakland. 

.\rchitect — None. 

Contractor — Chas.  Rogers,  J115  84th 
Ave.,    Oakland.  ^450<) 
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DWELLING 

(550)  E  TV'HITNEY    100   N    6Bth,    Oak- 
land.     One-story    5-room    dwelling:. 

Owner — Leonard  Assuma,  1605  Harmon 

St..  Berkeley. 
Architect — None. 
Day's  work.  $2000 

DWELLING 

(551)  N  WALLA  VISTA   225   E  Arimo. 
Oakland.     One-story  6-room  dwell- 

ingr. 
Owner— Morri.x    &    (Jnio,    423    Hill    Lane 

Oakland. 
Architect — None. 
DaVs   work.  $4000 


Pifdmoni.     Two  and  one-half-story 

dwelling. 
Owner — Chas.  Bain.  24  Montecello  Ave.. 

l^iedmont. 
Architect — None. 
Coniraclor — A.  Petcisen,  3918  Lynwood 

Ave..  Oakland.  $13,000 


DWELLING 

(552)      N    YONACIO    AVE.     96    W    46th 

Ave..    Oakland.      One-story    5-room 

dwelling. 
0,vner— Hill    &   Walters.    1600   High   St., 

Oakland. 
Architect — None. 
Day-s  work.  530"0 


RKCOHDKU 

DWELLINGS 

(553)  (1)  W  CALIFORNIA  138.53  N 
Cedar  N  40xVV  117.7;  (2)  W  Cali'- 
fojnia  178.53  N  C  edar  N  40xW  117.7. 
nerkeley.  All  work  except  paint- 
ing, finish  hardware,  light  fixtures 
and  shades  for  two  one-story 
dwellings. 
Ovt-ner  —  Moneta    Investment    Co..    233 

Pacific  P.ldg.,  San  Francisco. 
Architect — None. 

Contractor — Meracle  &  Burney.  Bkly. 
l'il«-d    Feb.    8.   '22.      Dated    Feb.    3.    '22. 

Frames   up    J'-J 

r.rown    coated    4 

Complete!  and  accepted Vi 

I'nual    35    days '' 

TOTAL  COST,  $2953  each 
Bond.  none.  Limit.  60  days.  Forfeit. 
$in.      Plans    and    si>ecific.itions    filed. 

APAPTMKNTK 

E  BROADWAY  100  N  40th  St..  Oakland. 
Three-story   29-room  apartments. 

owner— H.  C.  Stormer.  170  Oak  Ridge 
Road.  Oakland. 

Architect— A.  W.  Smith,  1010  Broad- 
way.  Oakland. 

Contractor— Thos.  Rutherford,  985  35th 
St..   Oakland.  $23,493 

l»\\  KLLINC 

(.-,54)      KINt;       AVE       AND       LINCOLN. 

Piedmont.   Two    and    one-half-story 

dwelling  and   garagf. 
OWTM-r-  Louis    Schocline.     408     Pih    Si. 

Oakland. 
.\r(  hll»cl--Non<v 
Contractor  -H.      P.      N.lsou.     3469     391  h 

Avf  .   Oakland.  $16,980 


DWEl-LINC 

(555)      C.llKIONBANK   AVE.  near  (irand. 

P»    dtnoiit.  Two-story        dwelling 

and    KaraK<-. 
O^vner — H.    E.     Wharton.     702     35tli     St. 

Oakland. 
Architect — None. 
r)nyii  work.  If""" 


DWELLLNti 

(.->'.6)      OAKI..\.M>        .Wl' 

CniloH.     I'lertmont. 

hair-ntor>       framr 

ffaraRc 
(•wnor— A.     C      M  Iblui  nl. 

Ave..  Piedmont 
Architect— None, 
Duv'K  work. 


DWELLING 

(659)    CROCKER   AND   LINCOLN    AVF. 

Piedmont.     Dwelling. 
Owner — H.  D.  Nichols.  44  Crocker  Ave.. 

Piedmont. 
Architect — None. 
Contractor — A.   Petersen,   3918   Lynwood 

Ave..    Oakland.  $19,000 


DW  EL  LINGS 

(560)      S  CATALINA  149  and  190  W  The 

Alameda.  Berkeley.     Two  one-story 

o-rcom    dwellings. 
Owner — Berkeley    Building    Co..    Colusa 

and   Solano  Aves..  Berkeley. 
Architect — None. 
Day's    work.  $.3000    each 


:  A.N'K  SA.V 
One  and  onc- 
dwelllng      and 

1127     Oakland 


$3700 


DW  ELLING 

(562)      E  S-.TATION   PLACE    160   S  Cata- 

lina.    Berkeley.      Oi;e-story    5-roon-. 

dv.-elling. 
Owner— I!f  rkeley    Building    Co.,    CoIus.t 

and  Solano  Aves..  Berkeley. 
.\rchit  eel— None. 
Day's   work   .  $30i'0 


DW'ELLlNtJ 

(563)      WARD    AND      DOHR.    Berkeley. 

One-story   6-room  dwelling. 
t>wn*r — W  m.    L.    Pearson.    62    Sherid.nn 

Si..  San   Francisco. 
Archiiect — None. 
Duy's  work.  .$2,*00 


DWELLINGS 

(564)  W  ROSEDALE  AVE.  80,  115.  150. 
180,  220  and  250  S  Santa  Rita,  Oak- 
land. Six  l-8tory  4-room  dwell- 
ings. 

Owner — E.  M.  Marquis.  2827  Russell  St., 
Berkeley. 

Architect — None. 

Day's    work.  $2000    each 


DWELLING 

(565)      E    FORTY-FIRST    AVE.     300     S 

San     Carlos,     Oakland.       One-etory 

5-room    dwelling. 
Owner — E.  M.  Marquis,  2827  Russell  St., 

Berkeley. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(572)      SE      BLANCH      AND      EIGHTY- 

seventh    Ave.,    Oakland.      One    and 

one-half-story       6-room       dwelling 

and  store. 
Owner — R.   J.    Pavert,    1st   National    Bk. 

Bldg..  Berkeley. 
Architect — None. 
Day's  work.  $500'j 


DWELLING 

'6r,7)      HEA       VIKW'       ,\  M »       LlSCOl-N 

Piedmont     Two    imd    c»iii--lmlf -Ml'ir.\ 

dwi'illiiK    HXd    K<*rng<> 
Owii«T~Mri<.    Annie   Alolln. 
Anhlt'Ti-    Nono. 
Contrnrior— A.   Vvti>rfcn.  r,«tll  hynwood 

Ave.     onklund  fiUnn 


ALTERATIONS 

(573)      S.  P.   YARDS.  Oakland.     Altera- 
tions. 
Owner — Southern   Pacific  Company. 
Architect — None. 
Day's    work.  $10,000 


DW  ELLING 

(574)      S   MANGLES      15U    E   35th      Av.-. 

Oakland.     One-story  4-room  dwlg. 
Owner — C.  H.  Graham.  4228  E-16th  St 

Oakland. 
Architect — .\one. 
Day's    work.  $250i 


DW^ELLING 

(566)      E     WAKEFIELD     AVE.     1000     N 

23rd    Av<\.  Oakland.      One-story    6- 

ronm    dwelling. 
Owner— Jos.    Gllman,     2155    E-28th    St., 

Oakland. 
Architect — None. 
Day's   work.  $4000 

DWELLIN© 

(56S)      W    BROADWAY    600    N    College 

Ave  .    Oakland.      One-story    5-room 

dwelling. 
Owner— W.    F.    Underhlll.    850    58rd    St.. 

Oakland. 
.Architect  —  None. 
Contractor— A.    C.    Sharpe.    1327    E-28th 

St.,   Oakland.  $4800 

DW  KI.LLN<; 

ir,lU)      SW     MINNA     AND     PESNIM.W 

Oakland.     One-story   6-room   dwlu 
Owner — E.    K.    Cosjello,    Oakland 
Architect — Noni. 
Cnnir.iclor — Alex       c.       Wli  Ix  n,       3fi'":i 

Kniitvulr   Avi..  OuUlnnd.  $3I<'mi 


DWELLING 

(575)     S   EXCELSIOR    40    E    Randolph,       . 
Oakland.     One-story  5-room  dwell- 
ing. 

Owner — Walter      Hufschmidt,      Federal 
Bldg..  Oakland. 

Architect — None. 

Contractor — P.   J.   Healy.   59   Nace   Ave., 
Piedmont.  $3500 


DWELLING 

(576)      SE      EXCELSIOR      AND      RAN- 

dolph.     One-story  5-room  dwelling. 
Owner — Walter      Hufschmidt,      Federal 

Bldg.,   Oakland. 
Architect — None. 
Contractor — P.   J.    Healy,   59   Nace  Ave., 

Piedmont.  |3B00 


STORES 

(577)      NE   GRAND   AVE   &   WEBSTER. 

Oakland.     One-story  stores. 
Owner — F      Kahn         130       Montgomery 

St..  San   Francisco. 
.\rchitect — Reed  &  Corktt.  Oakland  Rk. 

of    Savintr.s    Rldg..    Oakland. 
Contractor — Mac-Donald    &      Kahn.      13ti 

MonlRoincry    St..    San    Francisco. 

$20.0()0 


REFRIGERATOR   PLANT 

(578)      WEST     OAKLAND.       Automatic 

refrigerator  plant. 
Owner — S.   P.  Co.,  Oakland. 
Architect — None. 

Contractor  —  Automatic     Refrigerator 

Co..     Hearst     Bldg..    San     Francisco. 

Filed    Feb.    9,    '22.       Dated   Jan.    25.    '22 

Monthly   payments    76% 

Usual    35    days 25% 

TOTAL  COST,  $3,895 
Bond,  $2,920.  Surety.  American  Surety 
<"o.  Limit,  lio  days.  Forfeit,  mine. 
Plans  and  specifications  filed. 


DWEI.LI.Nti 

(ff5l)      BBA     VIEW 


ANI»       l,IN«'OLN, 


DW  KLLINC 

(.-.71)       E     SIXTV-EIC.M'IM      AVK     HT.     .«■ 

.VvrnnI     .Vve..    Onkljiinl        Ono-sloij 

.',-room  ilwrlllng 
Owner--A.    .lohnson.      l«3<t      Hist      Ave 

Oaklnnd 
Vn-hili-ct — None 
Contractor — V.       W  Intlier,     I7'i0       autii 

Ave.  Oakliind  $2i>nu 


DWELLING 

(570)      lyOT    26    BLK    3    Northbrae,    Ber- 
keley.    One-story  8-room  dwelling. 
Ownesr--Ceorge     J.     and     Harriet     M. 

Coughlln. 
Architect- bamuel   M.    Ryder.   1505   29th 

Ave.,    Oakland. 
Contractor — Louie     O.      Hansson,      1409 

Bonlta   St..    Berkeley. 
Filed    Feb.    9.    '22.        Dated    Fob.    7,    'St 

Frame   up    H 

Itrown    coated    ^4 

Completed  and  accepted % 

Usual  16  days M 

TOTAL  COST.  $6,100 
Bond,    none.      Limit,    90    days.      Forfeit, 
none.       Plans    and    specifications    filed 
« 

COMPLETION  NOTICES 

Ai,\>ii:n%   col  M'\ 

Ureorded  Accepted 


Feb.  9.  1922  — E  CLAV  SO  N  9th.  N  40 
R  7S.  Oakland.  .losoph  Arena  to  .1 
porona Jan.    15.    1922 

Feb  9.  1922—2119  WARD.  Berkeley 
Charles  H  Wood  to  whom  It  may 
concern..  ^""^    "•    »»" 
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Feb.  9.  1922— N  LAKE  PARK  AVE 
70  W  Rand  Ave  50x102-6,  Oakland. 
A  W  Kiel  to  Alfred  Peterson.... 
Feb.   8,   1922 

Feb.  9,  1922 — S  JEAN  250  W  Grand 
Ave  Oakland.  Arthur  A  Smith  to 
McWethy  &  Greenleaf .  .  .Feb.   6,   1922 

Feb.  8.  1922— E  MOUNTAIN  AVE  at 
CyW  cor  lot  16  plot  G  Piedmont 
Park  K  131  fm  pt  begin  NE  125 
SE    90,    Piedmont.      George    Roeth 

Jr   to    whom    it   may   concern 

Jan.    31,    1922 

Ftb.  8,  1922 — VV  IlKNUY  20.")  N 
f'odar  35xi:',5,  P.erkeloy.  Edith 
Sprague  by  P  10  Marqui.'^  to  P  K 
Marquis Feb.     6,     lyJX 

Fob.  8.  1922— LOT  25  BLK  13.  North- 
brae.  Berkeley.  E  N  Bertheaud 
\r,  whom   it   may  concern .  Feb.   7.   Iy22 

Fel).     6,     1922— E     HARRISON     154     X 
14th  N   (JOxE   150,  Oakland.     Oak- 
land  Garag-e   to  John  Bartlett 

Feb.    4,    1922 

F<'b.  7.  1922 — LOT  9  BLK  'I"  Map 
Nr.rthbrae  Terrace,  Berkeley.  <: 
H  and  Chariot  I e  E  McKoe  to  Thos 
A    Cuthbertson Ian.    30,    1922 

Feb.  7,  1922— PTN  LOTS  1  AND  2 
Blk  "C"  Map  Elmvi^ood  T'ark,  Ber- 
keley. F  E  Romie  to  L  R  Wilson.  . 
". Feb.     G,     1922 

Feb.  6,  1922 — 880  WALNUT,  Alameda. 
Maye  A  and  George  C  Addison  to 
Harry  C  Knight Jan.  18,  1922 

Feb.  4,  1922 — SE  E-EIOHTEENTH 
and  Third  Ave  E  and  SW  to  S.  F. 
O.  T.  Railway  and  bordered  by  said 
right-of-way,    Oakland.       .1    and    F 

M  Somps  to  Mullen   &  La   Vole 

Fel).    3,    192J 

Feb.  4,  1922— E  ALICE  724.10  N  14th 
N  50xE  133.94.  Oakland.  L  and 
Rachel  Lewkowitz  to  M  P  Sofn- 
marstrom ....Jan.     21,    1922 

Feb.  3, '1922— NO.  5705  TO  5711  COL- 
lege       Avie.,       Oakland.  William 

Shore  to  O  M  Bullock ...  Jan.   31,   1922 

Feb.  3,  1922 — LOTS  8  TO  24  inclu  and 
Ptn  Lots  4,  5,  6,  7,  25,  26,  27,  28,  29, 
30,  31  and  32,  R  J  McMullen's  Sub- 
division Blk  576,  Oakland.  Pacific 
Coast  Shredded  Wheat  Co  to  Harry 
McManu.s Jan.     18,     1922 

Feb.  3,  1922— NE  ALMOND  230  NW 
98th    Ave    NW    36xNE    146.74,    Okd. 

Robert  HJllis  to  C  L  Hewitt 

Tan.    27,    1922 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amount 

Feb.  9,  1922— LOT  1  BLK  B  Water- 
side Terrace,  Alameda.  K  Uchlda 
vs   M   E  Whitney $149.95 

Feb.  8,  1922 — LOT  33  BLK  2,  Map 
Thousand  Oak.s  Station  Tract,  Ber- 
keley. Tilden  Lumber  Co  vs 
Blanche  and  Wm   H   Wehrlie.  .$690.54 

Feb.  3.  1P22— \V  TELECRAPXl  AVfO 
160  N  Bancroft  Way  N  40xW  100. 
Berkeley.  A  T  Spence  vs  John 
Sutton,  Candy  Land,  a  Corp.,  H  Mel- 
drum,  A  M  Gebelt,  .lohn  Doe, 
Richard    Doe   and   Jane   Doe  .  .  .  $9!"7.6  I 


RELEASE  OF  LIENS 

ALAMEDA    COUNTY 


Recorded  ^?°"°* 

Feb.  6,  1922— LOT  3  BLK  0  MAP 
Melrose  Acres,  Oakland.  John  P 
Maxwell,  $136.37;  Sunset  Lumber 
Co,  $714.32;  H  L  Jones,  $95;  to  W  J 
Scott    •  •  • 

Feb.    6,    1922— SW    ^    SEC   31   TP   1   S 

range  4  E .     Chester  F  Lyons. 

$200:  Cecil  Sharpe,  $37.50;  John 
Farrell,  $60;  Wm.  T&chaerschky. 
$86;  H  C  Wilson,  $95.25;  F  W  Bart- 
lett, $16.30;  Lee  Ledford,  $190;  to 
Henry  Lindemann    •  "A;;,- 

Feb  3.  1922— W  EIGHTY-SECOND 
Ave  425  N  "D"  N  25xW  100,  Oak- 
land. Garrett  Lumber  Co  to 
Manuel    Cabral    Jiib  »* 


Notice  of  Non  RMponiibility 


ALAMEDA    COUNTY 


Feb.  6,  1922— LOTS  12,  13,  18,  19,  20, 
21,  22,  map  showing  resubdivisiona 
ptns  blks  E,  T,  G,  H,  I  and  J, 
Huntington  Tract,  Oakland.  S  P 
Co  as  to  improvements  on  property 


HOMESTEADS 


ALAMEDA  COUNTY 


Feb.  8,  1922 — i-:\V  .SANTA  CLARA  AV 
and  Grand  W  150xS  40,  Alameda. 
Dora  L  Berquest   (v?f  N  J) $4900 

Feb.  6.   1922— SW   E-T WFCNTY-FIR.ST 
75   NW    17th    Ave   NW    38xSW    140, 
Oakland.       Krwin    C    and    Leona    G 
Easton     $5I)0C 

Feb.  6.  1922— LOT  12  AND  PTN  LOT 
11,  Map  ("laremont  Manor,  Oak- 
land. Cora  Looney  Lindsay  <wf 
Harvey     B) > $5'00'i 

F'eb.  6.  1922— S  16.67  LOT  7  BLK  J 
and  N  16.67  lot  8  blk  1254  map  No 
2     blk     J     Vernon     Park,     Oakland. 

Albert   R  Wight $3000 

Feb.  6,  1922— E  40  LOT  9  BLK  R 
map  Central  Piedmont  Tract  No  4, 
Piedmont.      Ada    L    Rodger $4900 

Feb     3,    1922- -S   SANTA    CLARA   AVE 
36   VV  St.  Charles   W   36  —  2   S  113-7 
E    36    N    lis,    Alamed.i.      K    M    Rcid 
$4000 


UECISSION   OF  BUILDING    COXTHACT 


ALAMEDA   CO!   \TY 


F'eb.  tj.  1922 — Owner,  Thomas  and  Rose 
Marcefsky  w.tb  J.  A  Marcefsky. 
Contiaclor.  Fil-^d  Feb.  1,  1922.  Dated 
Jan.    ;<1,    1S'21. 


BUILDING  CONTRACTS 

SAORAMBNTO   COrirTT 


$2,50<t  and  Over  Reported 

DWELLING 

NO.  1401  FORTY-SECOND  ST..  Sac- 
ramento. One  and  one-hall-story 
6-room  dwelling. 

Owner — R.  McKim. 

Architect — None. 

Contractor— W.    V.    Whitsell.   Fair  Oak.s 

$5000 


DWELLING 

NO.  2100  FIFTY-SEVLNTH  ST..  Sac- 
ramento.    Ore-story   4-room   dwlg. 

Owner — Frank  Defazio. 

.Architect — None. 

Contractor  —  Gus  Snyder,  Anderson 
Ave.,    Sacramento.  $2500 

BCRelAND31\VU.  .. 


FIRE    PROTECTION    SYSTEM 

RAILROAD  GROUNDS  in  Sacramento. 
Installation  of  mains  for  flre  pro- 
tection   syBtem. 

Owner — Southern    Pacific    Company. 

.Architect — None. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


Contractor — Schultz     Con«truction     Co., 
46  Kearny  St.,  San  Francisco. 

$9,600 
Filed    Feb.    1,    '22.       Dated    Jan.    14,    '22 

DWELLING 

NO.    1118   THIRTY-SE:VENTH    ST..   Sac- 
ramento.     Two-story    5-room    dwig. 
Owner — H.   A.   Hendren.   Fair  Oaks.  Cal. 
Architect — None. 
Day's  work.  $30n<i 


OFFICE  BLDG. 

L    ST..    bet.    Tenth    and    Eleventh    St.«.. 

Sacramento.      Two-story    store    ami 

oMice  building. 
Owner— Archlball   M.    Mull. 
Architect — Woollett     &      Lamb.   Hagel 

8tein   Blcig.,   fc'acrfimtnto. 
Coriiructor — Herndon    &    Finnigan.    1811 

17th   St.,  Sacramento. 
Filed    Feb.    3,     22.      Dated    Feb.    2.    '22. 

$129,280  50 


BUILDINa  CONTRACTS 


FRESNO    COINTY 


«.1,(HK»  and   Over   Reported 


Iwo 


.STATIONS 

COURT    HOL'Sl-:    I'.MtK.    Fr*>.sni). 

comfort  stations. 
Owner — Fresno  County. 
Architect — None. 

Contractor — Martin  Constr.  Co..  Fresno 
$23,373  each 


APARTMENTS 

NO.    135    FORTHCAMP      AVE,    Fresno. 

Apartment  house. 
Owner — W.      E.    Patterson,    131      Forth- 

camp   Ave.,   Fresno. 
Architect — C.  M.  Guiley.  444  J  St  .  Fres- 

np. 
Days  work.  $7i>00 


DWKLLING 

NO.    209    NORTH    ANGLES    ST..    Fresno. 

Dwelling. 
Owner — C.   X..    Saylor.    3734    Illinois    St.. 

Fresno."\ 
Architect — None. 
Day's   work.  $.=5000 


DWELLINGS 

NO.  904-910  SOUTH  FIFTH  ST..  Fresno. 

Two   frame   dwellings. 
Owner  —  Fresno    Home    Builders.    1231 

Broadway,  Fresno. 
Architect — None. 
Days    Work.  $3000    each 


COMPLETION  NOTICES 

FRESNO    COUNTY 

Recorded  Accepted 

Recorded  Accep'.id 

Feb.  7.  1922— LOTS  54  AND  55  BLK  5 
Van  Ness  Heights,  Fresno.  Irwin 
E  Haines  to  whom  It  may  concern 
Feb.    6,    1922 

Feb.  7.  1922— LOTS  7  AND  8  BLK  1. 
Roeding  Addition,  Fresno.  Clara 
1  Harcourt  to  whom  it  may  conotrn 
Feb.    1.    1922 

Feb.  6.  1922— W  50  FT.  LOT  3  BLK  3. 
Hazelwood.  Fresno.  Samuel  Frank- 
lin   to    whom    it    may    concern 

Feb.    6.    1922 

Feb.  2,  1922— NO.  627  McKlNLEY  AV 
Fresno.  Sidney  Zobel  to  w  honi  it 
mav    concern Jan.    28.    1922 

Feb.  2.  1922 — PART  SW  "i  OF  SEC 
.i.   13-18,   Fresno.      Clovis  B   Hylton 

et  ux  to  whom  it  may  conc»rn 

Jan.   21,    1921 

Vvh.  1.  1922— NW  WISHON  &  UNl- 
vorsity    Ave.    Fresno.      Chas    Dubbs 

to  whom   It  may  concern 

Jan.    26,    1S2S 

Fob.  1.  1922— NO.  S34  N-BROAD- 
way,  Fresno.  De  Vaux  Motor  Co  to 
whom  It  may  concern ..  .Jan.   31.   1923! 
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LIENS  FILED 


FRESNO    COUXTV 

Recorded  Amount 

Feb.  4.  1922— LOTS  8.  y.  10  La  Salle 
Tract,  Fresno.  H  S  Stange  vs  Tom 
Pinner    and    Teresa    Ferrezzeno.  .5352 

Feb.  3,  1922— LOTS  8,  9,  and  10  La 
Salle  Tract,  Fresno.  Pat  Fox  vs 
Tom  Pinner  .ind  Teresa  Ferrezzeno 
?457 

Feb.  2.  1922 — LOTS  5  AND  6  BLK  368, 
Fresno.  J  D  Shorb  and  J  F  Neads 
vs  E  Allen   White    $010 

Feb.  1,  1922 — SE  22»4  FT.  OF  LOT  13 
all  Lots  14,  15,  16  Blk  63.  Fresno. 
W  F  Bogart  vs  G  &  G  Tire  Co  et 
al     JlOt 

Feb.  1.  1922 — LOTS  17  AND  18  BLlC 
55,  East  Fresno  Kyle  &  Co.  Inc  vs 
E    W    Morris     J43 


Notice  of  Non-Responsibility 

FRESNO    COUNTY 


'Feb.  7,  1922 — LOTS  16  TO  19  BLK  B. 
Sronce  Addition.  Fresno.  H  O  and 
Bessie  D  Buker  as  to  improve- 
ments    on     jiropcrty 

Feb.  7,  1922- LOT  l"  BLK  6,  Cedar 
Park,  Fresno.  Susie  E  Biser  as 
to    improvements    on    property 

Feb.  2,  1922 — LOT  1.  Hays  Addition, 
Fresno.  Geo  A  Faris  as  to  im- 
provemenl    on     jiroper'y 

Feb.  1.  1922— OX  RAILROAD  PPTY. 
leased  by  Guy  F  Atkinson,  Bates  <& 
Borland  and  Ftderril  Constr  Co, 
Fresno.  S  P  Company  as  to  im- 
provements    oil     property 


BUILDINO  CONTRACTS 

SANTA    CI..VUA    COUNTY, 


fl,000   and    Over    Reported 


SHOP 

S   MONTGOMERY,   San    Jose.      Shop. 

Owner — A.    C.    Kearny. 

Architect — None. 

Contractor — L.     Joiner.  $1895 


COTTAGE 

SHORTRIDGE    AND    THIRTY-THIRD, 

San    Jose.      5-room    cottage. 
Owner — C.  A.  Reese,  93  N  33rd  St.,  San 

Joae. 
Plans    by   owner. 
Day's  work.  } 


FtLLI.NG  STATION 

BAN  CARLOS  AND  DELMAS,  San  Jose: 

Filling  station. 
Owner— Shell     Oil     Co.,     Stocktoa    and 

Hedding  Sts.,  San  Jose. 
Plans  by  owner. 
Day's   work.  |1400 


/  DWELLING 

'  NO.    479    S    FOrRTH,    San    Jose.      Two- 
story   8-room   dwelling. 
Owner — L.   S.    Davis. 
4 Plans   by  owner. 
'Day's  work.  $1600 


HUNG A LOW 

LOT  11,  Murphy-Columbot  Sbdvn.  No. 
3.  rif-nr  Morgan  Hill.  All  work  for 
onc'-Htory  fr.imc  liuh>;alow  and  four 
oomparinii-nt   ncptic   i.-mk. 

OwiuT — Will    .\t.    Tl|>loti 

Archl  t«Tt — Nonr. 

Coniraftor— - Wm.    Ducoly. 

KlUd    K«  h.    6.    '22.      Dalid    Fob.    4.   '22. 
lioot    on    and    outnldi-    wallH    en- 

ClOXOd       f.'iOi) 

PlRHiiTlnff    done    nnd     rmdy    for 

\nn\uf     niiish :.oo 

Conipl)  i<m1  &   Hrpilc  tank  nnliiliod   oiMi 

Usual  3&  d<iya 7An 

TOTAL  COST,    $2210 

Bond,      1600.      Rurrly,       U.      T.     Llitton, 

,  LImll.    bO    'A'orklt'g    dnys    from    Feb.    K. 

1H22       Korf.  II.      >H    II    .lay.        i'laii|i   nnd 

..■pccliicutlunN  tllfd. 


COMPLETION  NOTICES 

SANTA    CLARA    COUNTY. 


Recorded  Accepted 

Feb.  8,  1922— SAN  JOSE.  Alice  Bas- 
sler   to   F   J    Huxtable .  .  .  .Feb.   4,    1922 

Feb.  7,  1922 — SAN  JOSE.  F  C  Monnot 
to  whom  it  may  concern.  Feb.   7,   1922 

Feb.  7.  1922— SAN  JOSE.  George  E 
Powell  to  Z  .0  Field Jan.  30,  1922 

Feb.  6,  1922 — LOT  18  BLK  5,  Han- 
chett   Residence   Park,  San  Jose.     J 

L  Farnum  to  J   Earl  McCombs 

Feb.     2.     1922 

Feb.    6,    1922- CITY   OF   PALO   .\LTO. 

H    P   Ingram    to    M    C    Ingram 

Feb.    4.    1922 

Feb.  6,  1922— SANTA  CLARA.  Car- 
melite Monastery  of  San  Francisco 
to   George    D   Hewston .  . .  Feb.    4,    1922 

Feb.  6,  1922 — SAN  JOSE.  Joseph 
Traina   to  E  G  Finlay..Jan.   16,    1922 


RELEASL  OF  LIENS 


.SANTA    CLAUA    COUNTY, 


Recorded                                                Amount 
Feb.   6,    1922— NO.   676   N-SAN  PEDRO 
St..    San    Jose.      W    F    Stevenson    to 
O    M    and    Nan    I.,    Sk.iggs ?12.'. 


BUILDING  CONTRACTS 


BAN  JOAQUIN  COUNTY 


$2,500   and    0-»-er   Reported 

RESIDENCE 

SOUTH     CALIFORNIA     ST.,     Stockton. 

Residence. 
Owner— C.  Russell,  874  Fair  Oaks  Ave., 

Stockton. 
Architect — None. 
Day's    work.  $2900 


RESIDENCE 

NORTH  LEXINTON.  Stockton.  Resi- 
dence and  garage. 

Owner— Charles  Jory,  847  E  Hazelton 
St.,    Stockton. 

Architect — None. 

Day's    work.  $4450 


RESIDENCE 

VERNAL    ^^■AY,    Stockton.       Residence 

and  garage. 
Owner — W.     H.    Cole,    Stockton. 
Architect — None. 
Day's    work.  $4250 


STOKE  AND  HOTEL 

LAFAYETTE  ST.,  t-"tockton.  Three- 
story  Class  C  store  and  hotel  builil- 
ing  (48  rooms  and  3  stores). 

Owner — V.  &  G.  Pluma. 

Architect  —  Ralph  P.  Morrell,  I.  O.  O.  F. 
MIdp..    Sinck+on. 

Contractor — Domingo  Bregante,  1602  S- 
Sianlslaus  St.,  Stockton.  $38,200 

Filed    Feb.    2,    '22.      Dated    Feb.    1.   '22. 


COMPLETION  NOTICES 


SAN  JOAaUIN  COUNTY 

Recorded  Accepted 

Feb.  4.  1922— LOT  6  BLK  6.  Hutchlns 
Oak  Street  .Vddltlon  to  Lodl.  J  L 
Mlchelpen  to  whom  It  may  concern 

Jan.    2S.    1S22 

r.'b.  3.  1922— LOT  6  BLK  8  City  Park 
Terrncf.  Stockton.  M.  K.  Kelly  to 
whom    It    in;iy    concern ...  Feb     1,    1922 


Telephone:      West     1720 

J.  A.  MOHk  &  SON 

CirnrrnI   i'nIntInK   Contrnrtnra 

.s'piTlaliHtH   in 

ifLMI'ltlCNMIOI)      AIR      PAINTING 

AND    HANI)     ni.AKTINO 

Dulldcra'  Exchnngo.  IKO  Jeaalo  81. 

2216-18    Klllmoro   St., 

Ban    Franclaco 


COMPLETION  NOTICIS 

SAN   MATBO   COUKTY 


Recorded  Accepted 

Feb.  4,  1922— LOT  3:'.  BLK  47.  Drake 
St.  near  Adeline  Drive,  Burlingame 

Frank    Louis   to   Alfred    Dahl 

Jan.    19.    192i 

Feb.  2,  1922— LOT  11  BLK  36,  Second 
Addition  to  Burlingame.  Millard 
L  and  Agnes  M  Page  to  W  O 
Nicolaides Jan.     30,     192l 


BI  ILDING   I.\    SAN    FRANCISCO 


(Continued  from  Page  6) 


are   among    the    corporations    active    in 
making    realty    improvements. 

The  West  Coast  Life  Insurance  Com- 
pany has  acquired  the  Santa  Fe  build- 
ing on  Lower  Market  street  and  is 
adding  two  stories  to  it  before  moving 
into  it  for  permanent  quarters.  The 
company  will  occupy  the  two  upper 
floors  and  have  a  roof  garden  for  Its 
employees. 

A  seventeen-story  addition  is  plan- 
ned by  the  Western  States  Life  In- 
surance Company  to  its  present  build- 
ing at  Market  and  Sixth  streets,  the 
new  building  to  be  on  the  Sixth  street 
side.  The  building  now  occupied  by 
the  company  Avas  formerly  known  as 
the  Hewes  building  and  is  one  of  the 
landmarks    of   upper   Market    street. 

The  California  Pacific  Title  Insur- 
ance Company  completed  a  new  flve- 
story  building  on  Bush  street,  near 
Montgomery,  during  the  year.  This 
building  runs  in  an  L  and  has  an  en- 
trance also  on  Montgomery  street. 
Next  to  it  on  Ihe  southeast  corner 
of  Bush  and  Montgomery  streets  is  a 
new  concrete  building,  the  ground 
floor  of  which  will  be  occupied  by  B. 
F.  Hutton  &  Company,  brokers,  and 
the   upper   floors   by   oflfices. 

Six  stories  were  added  to  the  Liver- 
pool &  London  &  Globe  Insurance 
Company  building,  at  Leisdesdorff  and 
California  streets,  during  the  year,  and 
the  structure  is  now  one  of  the  com- 
manding ottice  ediflces  in  the  busy 
block  in  which  the  Insurance  Exchange, 
the  Merchants'  Exchange,  the  Fire- 
man'.s  Fund,  the  Bank  of  California, 
the  Kohl  building,  the  American  Na- 
tional Bank  and  other  handsome 
facades   dominate   attention. 

A  new  four-story  office  building  Is 
being  erected  on  Montgomery  street 
next  to  the  California  Pacific  Title  In- 
surance Company's  entrance.  Next  to 
that,  to  the  south.  Is  a  new  two-story 
building  occupied  by  the  Club  Grill 
and  MacDonald  &  Kahn,  construction 
superintendents. 

This  block  on  Montgomery  street,  be- 
tween Sutter  nnd  Bush,  has  seen  much 
new  building  the  past  year.  On  the 
west  side  of  the  street,  south  of  the 
.Mexander  building,  are  two  other  new 
structures — the  four  story  Stcll  build- 
ing and  the  new  two-story  building 
erected  for  Strussburger  &  Company, 
brokers. 

The  steel  frame  Is  virtually  com- 
pleted for  the  new  San  Frnnclsco 
Federal  Reserve  B.nnk  building  In  the 
block  bounded  by  Sansome,  Sacramento, 
Battery  and  Commercl:il  streets.  The 
original  plans  have  been  altered,  and 
the  btillding  will  be  seven  stories  high, 
costing  In  excess  of  $2,000,000,  It  ia 
estimated,  although  no  official  figures 
have    been    given    out. 

The  Rcsearrh  Department  of  the 
Chamber  of  Commerce  has  made  a 
check  which  shows  that  approximately 
3,000  aildltlonal  ofllce  rooms  will  be 
provided  In  fifteen  new  office  hulldlnrs 
now  In  <'o\irHe  of  construction  In  San 
KrnnclMco.  With  now  construction  to 
bo  tindertnUon  this  year,  (hia  figure 
will  bu  grgally  exceeded. 


Saturday.     February     11.     I<.i22 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufar.tiired  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CHOCK Elt    BUILDING  YEON   BUILDI.NG 

San    Francisco.   Cal.  Portland,  Oregon 


Tel.   Market  1935 


Skilled  Workmen 
Prompt   Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contractor 


221  OAK  ST. 


San  Francisco 


For    Better   and    IVIore   Durable    I-Iomes    Use 

DORITE  IVIAGIMESIXE  STUCCO 

Manufactured   by   Tlie  Dorite   ManufacturiniE;   Conipjiny — 116    Utah    Street,    San  Pranciscu 
AGKXCIES:     60n   Metropolitan   Bldg-.,  Los  Angeles  —  501    Fifth   Avenue,   N'ew   York 
SEND    FOR   LITERATURE 


LIBERTY 

MOiil  BOARD 

KEY- HOLD  PlAmR  UtHjCOMPAHY 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitaiy  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot! 


A  Flbered  aypsam  Planter 
Board  that  will  not  shrink, 
warp   or  buckl*. 
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PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


^M 
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Tenth  and 

Harrison 

Streets 


SAX    Fli.v.XCISi'O   STATIC    lU'ILItlXG — Arohitoct?-       V^liss    .<t     Pavilk- 

OU>AlIi:N'rAI.    IROX 

Stairs,    Kailinffs,    Klevator    Fronts,    Cast   Iron   Flag   Polo   Rases,  Steel  Sash  and 

Doors   in   Boiler   Room,   etc. 

Furnished    By 

Michel  &  Pfeffer 

Iron  Works 


Phone 

Market 

730 


IGars^n  (Eonatrurttmt  ISrpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560   MISSION   STIIKET  SAN   FRANCISCO,   CAli. 


Reinhart  Lumber  and  Planing  Mill  Company 

CG.MORAI.    I.UMDRR   YARD 

Dry  Kiln  Capacity,   10  Million  Feet  per  Annum 
rirnrrnl    IHIII    nnd    (nlHnrt     Work,    Slock    Doora,    Sanh 

Krnmrn    nnd    MoiilditiKi 
ITTIl    A    KANSAS    STS.  -  SAN    FIlANCISrO 

I'hono    Market    10B7 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bust!  St. 


SAN  FRANCISCO 


Member 
insurance  Kroke rs  Exchange 


Just     FLUSH     it     on! 
lAPIPOIITH 

Wmmmm^^B     TRADC    HARK      mmmmi^ 

will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.    SONJIVEBORM  SOIMS,  Inc. 


355  Pacific  EJectric  Builriing,  \jrtn  Angelrn 


77  O'FarreH  Street,  San  Franciaco 


Publication    Office  a  A  \r  T-iM?  AMrT^wli  V  i    (  '  \  F  TT-^      rPITUPTT  A  T^\'  1 «     1  (»90      Published  Every  Saturday 

SOO      lUi.sIon      Street  ^^^^   TMiAN(  JSl  (».  (   ALU  ..    b^BKL  AK\    IS,   l.tJJ         parent, -««.<■«... I    V.„r   N...  7 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITK   KOK  INFOItniATlON 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  GarBeld   17 


FOR  SAIiB  BY  ALL.    LUMBiSR  DBALRRS 
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CONCRETE 


Omctete 
Road  Building 

Bieaiks  All  Records 

62,000,000  square  yards  of  Concrete 
highway  pavement — equivalent  to 
6000  miles  of  18-foot  road — were  built 
last  year.  This  is  nearly  double  the 
amount  built  in  any  other  year. 

People  demand  roads  which  give  the 
greatest  measure  of  service,  saving  and 
safety.  That  is  why  highway  oflBcials 
everywhere  are  building  Concrete 
hard-surfaced  roads.  They  know  from 
experience  no  other  road  performs 
like  Concrete. 

PORTLAND  CEMENT  ASSOCIATION 

c//  National  Organization 
to  Improve  and  Extend  the  Uses  of  Concrete 

Atlanta  San  Franciico 

Chicago  Detroit  Lot  Ansrlct  Parkrmburg  Seattle 

t)alU«  f  lelena  Milwaukee  Piltihiirsh  St.  Lotiii 

Denver  Indiananolil  MinneapoIU  Portland,  Oreg.  Vancouver,  B.C. 

DcaMoinci  KanMiCily  New  York  Salt  Lake  Oty  WuhinKlon,  D.C 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAX  FRANCISCO,  CALTF,  FEBRUARY  18,  1922 


Twenty-second  Yf-ar  Xo 


PLUMBKRS     ORGANIZATION    IS 
PEIU<'KCTED   AT  SALINAS 


No.   560   Mission   Street, 
San  Francisco,  Calif. 

MHS.    I..    A.    IjARSKN,    PiibliNhcr 
.1.    I*.    KAUREMi,    Maiiiigring    Kdltor 


J)evoted  to  the  Engineering-,  Archl- 
tfclural,  Building  and  Industrial  Ac- 
tivities of  ttie  PaciHc  Coast. 


Ofltcial    Paper    of    Vallejo    Builders' 
Exehange 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year.. $4. 00 
(Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  as  secoiid-clas.s  matter  at 
San  Praneiseo  I'ost  Ofliee  under  act  of 
(;onj;reM!«    of    March    3,    1879. 


PALO     ALTO     SAVES     $27,613     ON 
STREET  PAVING  IN  1021 

A  saving  of  $27,613.83  in  the  city's 
street  paving  work  done  in  1921  is 
shown  in  the  statistical  report  on  the 
paving  work  made  by  City  Engineer 
J.  F.  Byxbee,  Jr.,  of  Palo  Alto,  sub- 
mitted to  the  Board  of  Public  Works. 
This  saving  is  computed  by  compar- 
ing the  cost  of  the  work  as  done 
under  municipal  direction  with  the 
estimates  for  private  contract.  The 
pavement  laid  is  also  thicker  than 
that  on  which  the  contractors'  bids 
were  submitted,  and  the  work  was 
done  within  the  engineer's  estimates. 
The  type  of  pavement  laid  was  hy- 
draulic cement  concrete  unreinforced 
4  inches  thick  with  a  topping  of  heavy 
road  oil  and  screenings.  The  cost  for 
the  work  as  determined  by  the  board 
was  as  follows: 

Paving  (including  oil  topping),  16.2 
cents   per  square   foot. 

Grading,   2   cents  per   square   foot. 
Concrete  curbing,  65  cents  per  linear 
!■  foot. 

In  preparing  to  undertake  the  pav- 
ing program,  the  city  invested  $1S.- 
691.31  for  machinery  and  construction 
of  the  paving  plant,  which  will  be 
available  also  for  future  paving  work. 
The  report  shows  an  estimated  profit 
of  ?5,233.52  to  the  city  from  the  paving 
work,  which  will  be  largely  used  in 
putting  the  bituminous  carpet  onto  the 
pavements. 

The  number  of  square  feet  of  con- 
crete pavement  laid  was  379,266,  or 
4,700   cubic   yards. 

The  thickness  of  the  pavements  is 
said  by  the  engineer  to  average  prob- 
ably   41/^    inches. 

The  total  cost  of  concrete  delivered 
at  the  job  is  figured  to  be  $8.15  per 
cubic  yard. 


The  Coast  Counties  Branch  of  Cali- 
fornia State  Master  Plumbers'  Ass'n. 
was  organized  at  a  recent  meeting  in 
Salinas,  and  the  following  officers 
elected:  Edward  Simpson,  Pacific 
Grove,  President;  J.  N.  Anderson,  Sa- 
linas, vice-president;  P.  A.  Whitney, 
.9anta  Cruz,  secretary;  A.  P.  Beck,  Wat- 
sonville,    treasurer. 

The  purposes  of  the  newly  organized 
branch  are  in  line  with  those  of  the 
state  association,  namely,  to  put  the 
jjlumbing  business  on  a  semi-profes- 
sional basis  and  to  promote  health  and 
sanitation  in  connection  with  the  busi- 
ness. Another  meeting  will  bo  held 
In    Salinas,   February   25th. 

The  organization  meeting  was  dis- 
tinctly of  an  educational  character,  the 
principal  speaker  being  Colonel  W.  G. 
Archer  of  Washington,  D.  C,  lecturer 
of  the  state  extension  bureau  of  the 
National  Master  Plumbers'  Association. 
Colonel  Archer  discussed  modern 
plumbing  methods  in  relation  to  sani- 
tation. 

Among  those  who  attended  the  meet- 
ing were  F'rank  .1.  Klimm,  health  com- 
missioner of  San  Francisco;  Harry  G. 
Xewman  of  Oakland,  member  of  the 
executive  committee  of  the  State  Mas- 
ter Plumbers'  Association;  .1.  H.  Blake, 
president  of  the  Master  Plumbers'  As- 
sociation of  Oakland;  W.  F.  Goss,  presi- 
dent of  the  Master  Plumbers'  Associ- 
ation of  S'an  Francisco;  Alexander 
Coleman  and  Albert  J.  Wilson,  past 
presidents  of  the  State  Master  Plum- 
bers' .Association;  D.  W.  Durvans  of 
Oakland,  member  of  the  .conference 
committee  of  the  state  association. 
Others  in  attendance  were:  A.  C.  Melt- 
zen  of  Gilroy;  George  Fitzsimmons  and 
AV.  A.  Smith  of  Pacific  Grove;  P.  A. 
Igant,  Paso  Uobles;  B.  H.  Izani,  Santa 
Cruz:  William  E.  Yost.  Atascadero; 
Irving  Kelly,  King  City;  George  H. 
Wilson,  Santa  Cruz;  C.  !>.  Bookeir, 
Soledad:  Charles  M.  Ryan,  Pacific 
Grove:  Thomas  Cope,  Pacific  Grove;  B. 
10.  Underwood,  Salinas:  Frank  Kertell, 
Morgan  Hill;  IT.  A.  Brostrom,  Santa 
Cruz;  P.  A.  Whitney,  Santa  Cruz;  W. 
W.  Becker,  Santa  Cruz;  O.  E.  Newhall, 
Santa  Cruz;  C.  L,.  Maze,  Paso  Robles; 
.T.  N.  Anderson,  Salinas;  A.  P.  Beck, 
Watsonville:  J.  F.  Sturdevant,  San 
Francisco;  Ed.  Simpson,  Pacific  Grove; 
Paul  G.  de  Mange,  Gilroy;  E.  H. 
Braden,  Gilroy:  J.  D.  Friermuth.  Wat- 
sonville. 


11)21     FIRE     LOSS     IN     IT.     S.     WOULD 
BUILD  .134.000   HOMES 


Three  hundred  and  thirty-four  thous- 
and dwellings  at  ?5,000  each,  sufllcient 
to  house  1,700,000  persons,  could  be 
built  with  the  money  lost  in  fires  in 
the  TTnitcd  Slates  from  1915  to  1920, 
according  to  figures  given  out  by  the 
National    Board    of    Fire    Underwriters. 

The  board  places  the  national  fire 
loss  during  the  five-year  period  at 
$1,672,722,677.  based  on  an  examina- 
tion   of   over    3.000,000   reports   of   fires. 

Matches  and  smoking  hazards  are 
held  responsible  for  $90,000,000  of 
losses,  according  to  the  report.  Next 
comes  electricity,  which  caused  fires 
costing  $86,000,000.  Stoves,  furnaces, 
boilers  and  pipes  caused  a  loss  ot 
$63,000,000:  defective  chimneys  ana 
flues,  $61,000,000  and  "exposure,"  which 
means  communicated  fires,  $223,000,000. 


As  a  basis  of  comparison,  the  under, 
writers  figure  that  the  flve-year  fire 
lo.sses  of  the  nation  would  build  $5000 
homes  for  the  entire  population  of  Ne- 
vada, Wyoming  and  Connecticut.  They 
would  erect  16,722  school  houses  ai 
$100,000  each;  or  would  purchase  18,- 
722  grams  of  radium,  the  costliest  or 
earth's  producta. 

Sixty-seven  per  cent,  $856,000,000,  of 
the  total  loss  was  classed  as  strictly 
or  partly  preventable. 

New  York  suffered  most  heavily  with 
a  loss  of  $164,000,000;  Pennsylvania 
came  .second  with  $97,000,000;  IPinols 
third  with  $S0,0OO,OOO.  Follow  New 
Jersey  with  $70,000,000;  Ohio  with  $63,- 
000:'  Texas,  $59,000,000;  Massachusetts. 
$.08,000,000,    and    California,    $54,000,000. 


CRANEII.       DAM       BUILDER,       LOSES 
SUIT  FOR  $783,000 


Litigation  between  the  Snow  Moun- 
tain I.,ight  &  Power  Company  and 
William  A.  Craner,  dam  builder,  which 
has  been  pending  in  Judge  ShortaH'.s 
court  (San  Francisco)  for  many  weeks 
has  been  decided  in  favor  of  the  power 
company. 

Evidence  taken  during  the  eight 
weeks'  trial  of  the  case  showed  that 
Craner  had  contracted  to  build  a  dam 
across  the  .South  Eel  river  above  Ukiah 
for  $1,122,350  under  certain  specifica- 
tions. When  the  dam  had  been  ex- 
tended about  three-fourths  of  the  way 
across  the  stream,  it  was  found  that  a 
change  in  plans  was  necessary  because 
the  original  footing  was  found  insecure. 
^  --Vt  this  juncture,  tfie  evidence  show.'.-. 
Craner  refused  to  proceed  except  un- 
der the  original  specifications,  unless 
paid  for  all  of  the  work  on  a  basis 
of  cost  plus  121^  per  cent.  The  r..m- 
pany  rejected  his  proposal  and  had  the 
work  finished  by  Stone  and  Webster, 
other   contractors. 

The  company  sought  to  compel 
Craner  to  leave  his  equipment  at  the 
dam  site  and  succeeded  after  obtain- 
ing injunctions  preventing  its  removal 
Craner  sought  to  obtain  $783,000  for 
breach    of   the   contract. 


NATION  \|.      ItlVKlts      AND      HVRIIOKS 
fONGKESS 

Thi  .Seventeenth  Convcntia.)  of  the 
-National  Rlver.T  and  Harbors  Congress 
will  be  held  in  Washington.  P.  C.  on 
March  1  and  2.  Among  those  have  ac- 
cepted invitations  to  address  the  con- 
vention arc  Secretary  of  the  Navy 
Denby.  .Secretary  of  Commerce  Hoover 
and  .Maj.  General  Lansing  H.  Beach. 
Chief  of  Engineers,  I'.  S.   .\rmy. 

Peside.s  the  prepared  addresKe.>i.  .i 
)iumlier  of  live  topics  will  be  present- 
ed fur  general  discussion,  such  as  the 
Aluscle  Shoals  Lease.  Panama  Canal 
Tolls,  and  the  Government  Barge  Line.» 
on  the  Missi.5sippi  and  Warrior  Hiver.^. 
wliich.  il  is  claimed  in  .some  •luartor.-'. 
crer.te  unfair  competition  wich  privat** 
transportation  lines  and  unjust  dis- 
crimination against  ports  and  sections 
of  the  country  other  than  tiio.se  directly 
pcrved.  Perhaps  the  I i vest  of  all  the 
topics  that  will  be  discussed  Is  the 
prcposed  St.  !>aw  rence  River  Ship 
Channel,  which  it,  strongly  supported 
i;i  t.Hi  part  of  the  country  and  quite 
as  strongly   opposed   in   .mother. 
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ALONG  THE  LINE 


The   Observer 


Tnc  Calil Oriiiit  Fiiiaiicc  aiul  Iloiisin;; 
''ompiiny.  rtotntly  organiz<:>d  with  of- 
fices in  Los  Ansrelcs,  n.TS  op<>ned  branch 
ottices  in  the  Comrrercial  Savingrs  & 
Uaiik  liuilding.  Stockton,  under  the 
manaerernent  of  L.  S.  Fraser,  former 
insurar.ce  man.  The  purpose  of  the 
company  ol"  which  E.  C.  Bellows,  for- 
merly commisj^ionor  of  corporations  of 
the  State  of  California,  is  president,  is 
lo  loan  money  to  contract  holders  at 
;■;  per  cent  per  annum  for  the  purpose 
of  building:  home.s.  payir.s:  off  mort- 
sajres.  'buyine  farms  and  goinp  into 
busmess.  The  contract  entered  into 
with  the  individual  is.  as  far  as  known, 
the  only  one  of  its  kind  now  oiieratinp. 

How  many  people  who  pay  rent 
realize  that  a  few  dollars  added  to 
those  handed  the  landlord  each  month 
will  purchase  a  modem  Ihome?  A 
home  that  is  your  own  built  according 
lo  your  wishes.  In  your  own  home 
you  have  no  fear  of  the  "Vacate  in 
Thirty  Days"  notice  that  might  come 
with  the  next  I'ent  bill.  In  your  own 
home  you  have  no  fear  of  further  in- 
crease in  rent.  If  you  are  numbered 
among  the  millons  who  pay  rent,  in- 
vestigate and  learn  on  what  excellent 
terms  you  may  purchase  a  modern 
home —  a  reasonable  amount  on  ac- 
ceptance and  moderate  monthly  in- 
stallments. 


L;usinrt.s  iias  jusi  turned  the  corner. 
Architects  arc  oittimistic— Contractors 
declare  a  busy  sea.son  lies  .ius'  ahead — 
Materialmen  says  "its  coming"  and 
everyone  in  geneial  wear.*-  the  smile 
that  wont  come  off.  The  Kood  shij) 
"Building  Activity"  after  being  tossed 
ana  battered  in  rough  waters  is  now 
sailing  as  in  an  artificial  lake — bound 
for  the  port  of  Big  Bu.^iness.  Re- 
ports from  practically  every  section 
of  the  State  indicate  that  1922  will  be 
a    big   year   for   tb(    building   interests. 


A  novel  practice  indicating  how 
economies  arc  practiced  by  a  large 
railroad  is  pointed  out  by  the  fact 
that  in  the  general  shops  of  the  South- 
ern Pacific  Company  at  Los  Angeles 
and  Sacramento,  old  boiler  lubes  are 
reclaimed  and  utilized  in  the  construc- 
tion of  freight  car  ladders.  To  con- 
vert the  tubes  into  the  desired  shape 
they  are  heated  and  pneumatically 
pressed.  Uailroad  olllcials  estimate 
that  a  large  saving  In  new  material 
is   effected    through    this  practice. 


Although  the  preliminary  export 
figures  for  1921  show  a  decline  In  the 
exports  of  logs,  limber  and  lumber 
compared  with  figures  covering  pre- 
vious years,  the  outlook  for  the  future 
Is  good,  In  view  of  the  marked  increase 
In  exports  during  the  month  of  Decem- 
ber, which  proved  lo  be  the  banner 
month  of  1921.  During  that  month  the 
export  of  certain  spedles  cf  lumber 
even  came   up  to  pre-war  records. 


Itulldlng  "»d  lo'i'i  Mlcullll<■^»  .iro 
"miikinx  '  Sotithorn  •■(iliiornla.  nccord- 
hiK  to  K.  \N  lllanchard.  Mnancler.  In  nn 
address  befor-  the  Woodland  Ad  Club. 
The  spe.iK.r  de.-Ured  I  but  |2(i.iiOO.()0« 
IM  In  rlrculalii.n  In  lh<  >'.  iitln'i  ,.  clly 
for  building  new  bom<'S  u  ■  loinpared  lo 
f,;,(Mi(i,(iOO       In     Hiin       l-'rHn -iHeo  The 

tiulldliiK  Mtid  loiin  imHooln'lonH  of  ih" 
nouih  lire  reMponnlble  for  the  grint 
boom,  Ulunchurd  suys. 


Reduced  passenger  rates  of  one  and 
one  half  fares  for  the  round  trip  from 
all  points  on  Southern  Pacific  lines  in 
Arizona,  California,  Nevada  and  Utah, 
to  Salt  Lake  City,  for  delegates  who 
attend  the  Western  Retail  Lumber- 
men's Association  convention  to  be 
held  in  that  city  February  16th  to  ISth, 
have  been  announced  by  Chas.  S.  Fee, 
Passenger  Traffic  Manager.  Tickets 
will  be  placed  on  sale  from  February 
1.3th  to  ISth  with  privilege  of  return 
February   16th  to   22nd. 


The  Vallejo  Builders'  Exchange  will 
not  meet  with  the  Vallejo  Building 
Trades  Association  in  an  effort  to  reach 
a  reconcilation  in  the  present  labor 
coiitroveisy  according  to  a  statement 
of  the  exchange.  Tlie  builders  claim 
their  announcement  that  .ill  work  un- 
dertaken by  them  would  henceforth  he 
done  on  the  American  plant  of  labor  is 
a  fair  statement  of  their  intentions 
and  that  a  meeting  with  labor  repre- 
sentatives  is   not    necessary. 


Advertising  signs  of  all  kinds  are 
prv»hibited  on  State  highways  in  Cali- 
fornia, according  to  ruling  of  the  High- 
way Commission,  and  when  found 
thereon  are  immediately  reinoved  by 
maintenance  forces.  While  this  polic.v 
ketps  the  right-of-way  of  the  State 
highway  free  from  obstructions,  it  does 
not  prevent  con.struction  of  bilHioards 
on  i)rivate  property  ad.iacent  lo  State 
highways. 


Contracting  Plasterers'  Association 
of  Los  Angeles,  elects  following 
officers:  President,  George  Pedgrift, 
vice-president;  G.  Kewerman,  secre- 
tary; J.  W.  Dixon;  treasurer;  J.  N. 
Ritchie;  trustees,  Edwin  Pedgrift.  A. 
Russel  and  Fred  Young;  teller,  1.  J. 
Shoemaker;  law  and  legislative  com- 
mittee, J.  P.  Sexton,  J.  Li.  Shoemaker, 
E.  C.    Harding  and   Gust   Johnson. 


A  rate  of  96Mi  cents  .a  hundred 
pounds,  effective  February  2Sth,  on 
marble  ,  onyx  and  granite,  sawed, 
dressed,  rough  or  hammered,  from 
California  producing  points  to  El  Paso, 
Te.vas,  and  Deming.  N.  M..  a  reduction 
from  the  present  rate  of  $1.17V^,  has 
been  announced  from  the  Los  Angeles 
offices  of  the  Alchinaon,  Topeka  and 
Santa  Fe  railway. 


Machinery  is  being  Installed  in  the 
asbestos  mines  35  miles  northwest  of 
Coalinge.  Norrls  K.  Davis,  prime 
mover  in  the  project,  declares  the  plant 
will  represent  an  expendlliire  of  l.'iO.- 
000.  when  completed.  It  Is  expected 
that  oporiitlons  will  be  started  In  two 
weeks. 


An  order  of  20i).000  pole  feel  of  fir 
piling  for  UNe  In  bridges  and  other 
I'onHtriict Ion  work  has  been  placed 
will.  IClnier  lUiHScIl,  Oregon  contractor, 
acei.rding  lo  an  iinnoilnoenjent  by  the 
.Southern  I'acKIc  <'ompan\.  The  plloK 
will  rnnge  tii  filametor  from  14  to  20 
Inches  and  In  bnKth  from  2r.  lo  7r.  feet. 


The  $186,000  bond  Issue  of  the  Mnn- 
lern  Union  High  School  District  was 
sohl  by  the  Ssn  Jonquln  County  Su- 
pervisors for  H  premium  of  $12,41S. 
Five  bids  wero  rocolved  for  the  bonds 
which  henr  fi '4  per  cent  Interest.  Pro- 
ceeds of  ih«  sale  will  finiince  con- 
struction of  a  sohool   bulldlDV. 


The  General  Electric  Company  has 
purchased  twenty-four  acres  of  land  in 
Oakland  on  which  it  wmII  build  a  $1 
000.000  manufacturing  plant  and  otfic. 
building.  This  plant  will  be  operated 
in  addition  to  the  West  Oakland  mazda 
lamp  factory  of  the  General  Elect rii 
Company. 


The  Washington  State  Contraotors' 
Association,  Seattle,  is  preparing  to 
ho'-d  the  annual  convention  of  the  or- 
ganization in  that  city  the  latter  part 
of  this  month.  R.  W.  Jacobson  Is 
chairman  of  the  Convention  Com- 
mittee. 


E.  D.  Swift,  pioneer  San  Francisco 
lumber  merchant  and  owner  of  Swift 
&  Co.,  has  established  a  yard  opposite 
Melrose  station,  Oakland,  to  supply 
lumber  and  mill  work  to  customers 
in    that    section. 


Burton  Gartln,  son  of  James  Qartln, 
formerly  manager  of  the  Ceres  branch 
of  the  Modesto  Lumber  Company,  has 
been  appointed  to  the  position,  suc- 
ceeding J.   M.   Clarke,   deceased. 


The  Colusa  County  Supervisors  havo 
set  March  28  as  the  date  to  decide  th- 
queFtion  of  issuing  bonds  of  $79,").00ii 
lo  finance  construction  of  a  good  roadN 
system. 


Solano  County  Supervisors  will  con- 
sider bids  for  constructing  concrete 
bituminous  5-mlle  stretch  of  highway 
on  March  6th.  The  road  will  coat  in 
the    neighborhood    of    $125,000. 


The  State  Highway  Commission  has 
appropriated  $150,000  for  the  construc- 
tion of  the  11-mlle  link  of  the  Willows- 
Oroville  State  highway  lateral  between 
Willows  and   (Jlenn. 

"Pave   on<    hundred   blocks   of  stree: 
before     1!12,1."     Is     the     slogan     of     U  < 
Visalia,     Tiilnie     County.     Chamber     ei 
Commerce. 

The  Andrews  Electric  Co.,  formerly 
located  at  9319  East  14th  St.,  Oakland, 
has  moved  to  new  and  larger  Qunrteri" 
at  9234  En.""!    Fourteenth  street. 


The  Adams  Lumber  Co.,  will  make 
extensive  improvements  to  Its  plant 
at  Los  Onlos  New  machinery  will  hf 
Installed. 


Francis  WIest,  president  of  the  Wle^t 
Lorving  Co.  of  Portland,  died  In  that 
city  February  2nd,  following  sn  nool- 
dcnt   on   n   logging   train 


Christian  Oannhl,  j)rcsldoni  of  the 
Ganahl  Luinbet  Company  of  Lop  Art- 
gelos,  died   In    thai    city   Februnry   S, 


Major  Oscar  A.  Piper  has  been  ap- 
pointed siiporlntendent  of  streets  of 
Seattle.     \lo  succcede  Chas.  R.  Case. 

Clifton  II.  \\  ildninn  has  boon  ap- 
pointed City   Engineer  of  PlacervlUe, 


A 
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BFPKCT      OP     MOISTURE      CONTENT 
UPON   EXPAN.SION   AND   CONTRAC- 
TION   OF    CONCRE2TI<; 


While  the  properties  of  concrete 
have  been  Investigated  for  many  years, 
attention  has  largely  been  given  to 
considerations  of  strength  alone. 
Aside  from  the  action  of  direct  load, 
deformations  are  produced  in  concrete 
by  changes  in  temperature  and  in  mois- 
ture content.  With  reference  to  tem- 
perature changes  in  reinforced  con- 
crete, it  is  well  known  that  concrete 
has  practically  the  same  coelHcic-nt  of 
expansion  as  steel,  so  that  the  two 
materials  contract  or  expand  together. 
Moisture  content,  on  the  other  liand, 
has  the  undesirable  property  of  affect- 
ing: concrete  alone.  Concrete,  like 
wood,  clay,  and  some  other  materials, 
expands  when  it  absorbs  moisture,  and 
contracts  when  it  is  dried.  Steel  has 
no  such  action. 

Bulletin  No.  123  of  the  Engineering 
Kyp-'rimont  Station  of  the  University 
of  Illinois,  entitled  "A  Study  of  the 
Effect  of  Moisture  Content  upon  the 
Expansion  and  Contraction  of  Plain 
and  Reinforced  Concrete,"  contains 
some  of  the  results  of  experiments 
made  by  Torata  Matsumoto,  a. graduate 
student  in  Theoretical  and  Applied  Me- 
chanics at  the  University  of  Illinois, 
in  1918.  Owing  to  his  years  of  experi- 
ence as  an  engineer  on  harbor  works 
on  the  Island  of  Formosa,  he  was  par- 
ticularly interested  in  the  question  of 
the  durability  of  concrete  exposed  to 
sea  air  and  to  the  conditions  found 
in  a  tropical  climate.  It  is  felt,  how- 
ever, that  the  results  obtained  apply 
to  our  (  rdinary  conditions  and  may 
have   many  practical  applications. 

Copies  of  this  Bulletin  No.  126  may 
bo  had  without  charge  by  addressing 
the  Engineering  Experiment  Station, 
Urbana,   Illinois. 

♦ 

MARBLE    Q.IAHRY'    AT    <  ARUAUA    TO 
BF.    M^ORKKIl 


According  to  word  from  Tonopali. 
Nevada,  work  is  proceeding  at  the 
marble  quarrief  of  Carrara  with  a 
force  of  thirty  men  and  by  March  1st 
the  management  expects  to  have  the 
property  operating  with  a  full  crew. 
.\rrangements  have  been  made  to  ship 
10,000  cubic  feet  of  marble,  valued  at 
¥.50,000.  per  month  to  Los  Angeles  and 
other  Coast   cities. 

The  company  will  restrict  produc- 
tion to  its  green  and  black-and-white 
marble,  tor  which  a  strong  demand  pre- 
vails. Approximately  ?1, 100. 002  has 
been  opendcd  in  developiuK  'he  de- 
posits and  iii&tallation  of  eciuipmont. 
The  deposits  are  said  to  contain  tho 
largest  tonnage  of  high  grade  marhU' 
in   America. 


LUMBER     TRAFFIC     TllUOIiJH     Till-: 
PANAMA    CANAL    SHOWS   BI«   GAI.N 


An  increase  of  118  per  cent  in  luni- 
hor  traltic  through  the  Panama  ('ana. 
from  the  Pacific  to  the  Atlantic  coasi 
o£  North  America  and  Europe  in  l!»21  i.^ 
cited  in  the  Panama  canal  record  a.- 
the  most  conspicuous  feature  of  the 
canal's  trathc  history  for  the  year.  Th,' 
stimulation  was  largely  attributed  i  c 
increased  rail  rates  on  lumber. 

Of  the  total  of  448.087  tons  to  which 
this  traflic  increa.sed  from  20.5,172  ton.s 
in  1920,  the. record  showed  .■?87,9!t3  ton.s 
came  from  the  United  States  and  .")".- 
42:)  from  Western  Canada,  with  sniail 
shipments  from  (Ventral  and  Sou'h 
American  and  the  Far  Eatt  makinj;  up 
the  balance.  The  east  coast  of  ih« 
United  States  received  of  this  tot;il 
34-6, 24t  tons,  the  British  Isles  60,04s 
tons  and  the  rest  of  Flurope  11,800  tons. 
The  foreign  sliipnuiits  were  said  to 
have  declined  sharply  during  the  la&l 
six  nionths  of  the  year. 


Lumbermen  in  Combine  is  Charge 

of  Federal  Trade  Commission 


Uumber  manufacturers  of  Idaho, 
western  Montana  and  eastern  Oregon 
"have  organized  and  conducted  the 
Western  Pine  Manufacturers'  Associ- 
ation for  the  primary  purpose  of  agree- 
ing on  prices  of  their  lumber,"  the 
T<'cdcral  Trade  Commission  declares  in 
submitting  to  Congress  the  fourth  of 
a  .series  of  rei)orts  dealing  with  the 
lumber   industry. 

The  activities  of  the  association  in 
advancing  prices  by  concerted  action 
w.as  contemporaneous  with  the  steadily 
rising  price  level  between  1913  and 
1920,  the  report  asserted,  adding  that 
in  periods  of  depression,  members  of 
the  association  acted  in  concert  to 
regulate  production  so  as  to  maintain 
prices. 

Told     in     Record* 

The  association  has  a  separate  or- 
ganization in  Montana  which  fixes 
prices  within  that  State,  the  Commis- 
sion also  charged,  and  "there  has  been 
active  co-operation  between  the  West- 
ern Pine  Manufacturers'  Association 
and  the  West  Coast  Lumbermen's  As- 
sociation with  the  purpose  and  effect 
of  harmonious  action  on  prices  and 
production. 

The  conclusions  submitted  in  the  re- 
port were  declared  to  be  based  on 
documentary  evidence  "secured  from 
(he  files  of  the  company  and  its  more 
prominent    members." 

"It  should  be  understood,"  the  com- 
mission said,  "that  this  rather  detailed 
presentation  is  far  from  exhausting 
the  documentary  evidence  in  the  com- 
mission's   possession." 

Other  "ultimate  conclusions  of  fact" 
contained  in  the  summary  of  the  report 
published    by    the    commission    include: 

Notwithstanding  price  reductions 
from  the  peak  of  the  runaway  market 
of    1919-1920,    ranging    as    high    as    88 


per  c-^nt  on  the  lower  grades,  most  of 
the  present  prevailing  quotations  are 
far  in  advance  of  war-time  Ii:v<-ls  and 
none   touch   pre-war   levels. 

RanJiwar  Pricen 

The  price  advances  made  by  promi- 
nent members  of  the  Western  Pine 
Mannfaclurers  Association  during  the 
runaway  market  of  1919  were  charac- 
terized by  the  more  conservative  raem- 
hers  and  manufacturers  as  "radical," 
"Incredible,"  and  "tremendous."  •  •  • 
When  prices  had  reached  their  peak 
in  February.  1920,  and  demand  waa 
wavering,  an  advertising  campaign 
was   proposed   to  stimulate   it. 

In  periods  of  depression  the  associ- 
ation members  have  resorted  to  con- 
certed regulation  of  production  for  the 
purpose  of  maintaining  the  prices  ar- 
rived at  through  concerted  action,  and 
as  a  basis  for  recurring  cycles  of  in- 
creased prices  when  demand  springs 
up  again.  In  the  fall  of  1921  prices 
were  again  advanced  on  the  basis  of 
depleted  stocks  brought  about  by  a 
reduction  of  over  .50  per  cent  below 
normal  in  the  1921  output.  Notwith- 
standing a  nation-wide  housing  short- 
age, members  estimate  that  their  pro- 
duction for  1922  will  not  be  over  50 
tc  60  per  cent  of  their  1921  production, 
and  their  is  trade  talk  of  another  run- 
away market. 


Charges  that  the  Western  Pine 
M.iiuifacf  urers'  Association  was  or- 
ganized among  lumber  manufacturers 
to  secure  agreement  on  prices  were 
denied  as  false  In  Spokane,  Wash.,  by 
W.  S.  Rosenberry,  director  of  the  As- 
sociation for  the  Spok.ane  district.  He 
declared  there  was  "nothing  to"  the 
Federal  Trade  Commission's  state- 
ments. 


CAI-IFOHMA'S     FIKE    BILL 

A  million  dollar  loss  to  timber  range 
and  grain  was  California's  tribute  to 
the  fire  demon  during  the  past  season, 
iiccording  to  the  annual  fire  report 
issued  by  the  United  States  Forest 
Service  and  the  ''alifornia  Stale  Board 
of  Forestry. 

The  report  states  that  2,245  fires 
were  handled  by  the  Federal  Govern- 
ment and  State  organization.  Infor- 
mation secured  by  these  bureaus  shows 
that  in  addition  2U3  grain  fires  burned 
within  the  State.  The  alarming  and 
disconcerting  tact  that  ninety  per  cent 
ot  these  fires  result  tlirough  caleless- 
ness  and  negligence  of  man,  the  of- 
ficials of  these  bureaus  state,  deserves 
the  serious  attention  of  all  Ca'ifor- 
uians,  particularly  when  the  siatistics 
indicate  that  745  of  these  fires  are  di- 
rectly chargeable  to  campers  and 
smokers.  As  travel  a,long  the  highway:- 
and  in  our  mountains  increases  the 
public  must  exercise  greater  care  with 
fire  it  our  resource.-  are  not  to  suffer 
ineparalile  losb. 

The  report  shows  that  the  losses 
were  made  up  of  the  following:  Tim- 
ber !f67,851.  range  $367,243.  improve- 
ments -$189,738,  and  hay  and  grain 
$370,506.  The  fire  bill  is  further  aug- 
mented by  an  item  of  $175,000  spent  for 
fighting  these  fires.  Six-hundred 
State  and  Federal  ofiicers  are  engaged 
in  the  difiicult  task  of  controlling  the 
fires  in  California's  forest  and  on  the 
watersheds. 


WK     i;SE    4    TIMES    AS     MICH    WOOD 
AS   CROWS 


Timber  in  the  U.  S.  is  being  consumed 
four  times  as  rapidly  as  it  is  being 
grown,  W.  B.  Greeley,  chief  of  the 
forest  service,  told  the  house  agricul- 
tural committee,  in  urging  federal 
legislation  designed  to  conserve  the 
country's  forests. 

The  V.  S.,  according  to  the  chief 
foresrer,  faces  the  definite  prospect 
of  a  growing  scarcity  and  increased 
cost  of  everything  made  of  wood.  Mr. 
(IreeKy  emphasized  that  61  per  cent 
of  the  timber  left  in  the  T'.  S.  is  west 
of  the  Rocky  mountains,  at  some  dis 
tance  he  said,  from  markets  and  the 
bulk    of    the    country's    population. 


UlU 


TIN     PLATE     ORDER 


One  of  the  largest  orders  for  lin- 
idate  that  has  been  placed  in  a  long 
time  has  .iust  been  awarded  by  the 
Standard  Oil  of  New  Jersey.  The  con- 
cern has  ordered  750,000  boxes  for  Us 
Bayoiine,  X.  J.,  plant.  The  order  has 
i)een  divided  among  various  plants 
(hrouph(>ut  the  country.  One  half  of 
the  order  went  to  the  United  States 
Steel  Corporation.  No  price  ^s  given 
out  on  the  contract.  l>ut  the  <|Uotation 
it-  around  $4.75  a  box.  so  that  the  con- 
tract will  involve  $3. 56::. 500.  The  Texas 
«\impa>iy  has  placed  an  order  for  30.000 
boxes  for  ure  at  Its  Port  Arthur.  Tex- 
a:=.   plant 


BUILD  NOW— its  like  putting  money 
in   the   bank. 


IF    you    must    use    a    hammer — bullu 
a  house, 
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The  Building  Indu^ry  As  It  Should  Be  Conduded 

(By  George  £.  Kodiiiaii,  Attorney  at  Latv,  Oaklaud) 

(Copyrig-hled,   1921,  by  George  E.   Rodman.     All  rights  reserved) 


When  we  consider  the  manner  in  which  ttie  building'  in- 
dustry i.«!  conducted,  and  when  we  scrutinize  it  closely  under 
the  magnifying-  ff'.ass  of  business  methods,  we  are  positively 
astonished. 

To  bcsrin  with,  we  first  see  the  man  who  desires  tc  build 
a  home  with  a  clear  lot  and  perhaps  a  little  cash.  Picture 
number  two  show?5  this  prospective  builder  negotiating  a 
building  loan  and  giving  a  deed  of  trust  to  the  man  who 
makes  the  loan,  but  who  retains  both  the  money  and  the 
deed  of  trust  in  his  possession. 

Then  we  see  the  owner  letting  a  contract  to,  we  will  say, 
•he  lowest  bidder,  who  may  be  a  bona  fide  contractor, 
capable  of  financing  the  job  himself,  and  able  to  pay  all 
bills  and  sub-contractors  with  whom  he  has  contracted, 
regardless  of  whether  or  not  he  will  make  a  profit  on  his 
contract;  but,  frequently  on  the  other  hand,  he  is  nothing 
more  than  a  saw  and  hammer  carpenter  who  would  not 
buy  and  pay  cash  for  a  thousaid  feet  of  lumber,  but  who 
has  figured  the  job  $10n  less  than  the  other  fellow;  and 
the  owner  naturally  thinks  that 
he    is  saving  $100. 

Then  we  seo  this  so-called  con- 
tractor buying  lumber  and  letting 
subcontracts.  The  job  proceeds,  the 
frame  is  up  and  the  so-called  con- 
tractor receives  a  payment  from 
Mr.  Loan  man  and  pays  off  some 
of  his  bills;  the  roof  is  on,  an- 
other payment  is  received  from 
Mr.  Loan  Man  and  some  more  of 
the  bills  paid  off. 

As  the  job  progresses  other 
payments  are  received  from  Mr. 
Loan  Man  until  the  job  has  been 
completed,  when,  lo  and  behold, 
it  is  disco>cred  that  the  fund  has 
been  oxhausted  without  any  notice 
to  the  sub-contractors  or  material 
men  and  without  any  possible 
means  of  knowing  that  the  fund 
was  exhausted,  because  the  cnn- 
trailor  wants  his  job  finished 
and  the  loan  man  wants  his  com- 
plclfd  security  because  his  deed 
of  trust  takes  priority  over  labor 
and  material  men.  Tho  labor  and 
material  men,  therefore,  not  know- 
ing the  funds  were  exiiausted, 
proceede<l  to  finish  their  part  of 
the   job. 

The  contractor,  whether  legi- 
timate and  responsible  or  a  saw 
and  hammer  carpenter  and  ir- 
resi)on8ible,  dispensed  tho  funds 
ilnring  the  course  of  construction, 
in  hi.s  imagination  saw  a  profit, 
and  from  time  to  time  spent  some 
of  his  anticipati-d  profit,  with  the 
result  that  he  Is  not  able  to  pay 
ofl"  In  full  his  material  men  and 
sub-conlrnctora,  and  the  material 
men  and  sub-contractors  arc  com- 
relled  to  aci-ept  the  prorate  settle- 
ment or  file  liens.  They  are  out  of 
pocket   any    way    you    figure    it. 

Who  really  furnished  the 
urouUT    portion      of     the    security 

npcn  which  the  <\viht  obtained  his  building  loan?  In  the 
bi'^lnnlng  he  only  had  a  lot  upon  which  ho  possibly  might 
borrow  .'i  thoiiBiinl  d<>llnrn.  wl'h  perhaps  anf)thrr  thou.'^and 
dnllnrs  In  cash.  You  will  readily  see  that  the  material  men 
and  »n1i-cnntra<forn  furnli-hed  the  balance  of  the  security 
without  any  Herurlly  lo  them  and  withrul  their  being 
aide  to  know  at  i.ny  time  when  the  bullillng  fund  was  ex- 
liKUMtod.  If  the  Itnlance  due  In  a  <imnll  amount  It  does  not 
l«a>  If  K<'  <'»  'aw  I >%■<••  It  and  thc'  IrreHponslhlc  contractor 
U)-tN   the   benefit  of  tbone  Hrnall   clalmH. 

If  th'Te  hail  l«e<  n  .'iny  way  In  which  they  crmld  h.-ive 
at  all  llni<'S  In  e'l  lufornii'd  u«  lo  the  ctindlllon  >>{  llu  funds 
and  kn'ixkn  w'hcii  the  K.-ime  were  exhnuf<led.  would  they  havo 
fInlNhed  th«-  Job?  N<>.  nit!  They  only  completed  the  job 
'iciauMe  they  (hvuilit  they  w<  re  going  lo  get  fhclr  money 
iind  had  no  way  of  knowlnar  whether  they  wotiUl  or  not,  and 
that   In  the  wyntrm  nnd  the  condition  today. 

Muli-C'nntrMctnrii  nnd   Mnfrrlnl   Mrn   Fnrp  nilrmma 

Thi'v    ar'     now    cunf  i  hhIimI    wiili    twn   'll»MKr.<  nbli-    nltun- 

'' '     ■  'MuT   iini-   ff   wllich    will    ri'.Mull    In    a   lonn.      They    iniixt 

'le  on  R   prorate  bane  or  flio  a   m<>rhaiil<-'fi  lien.     If 

ui.   for   thi'   Biike  of   llluiilrn)1'>n.  la  |100.   It   will   not 

\>.,\    iiiti    I.     flic,    a    lien    hooniinr    the   <'ohI    of   tlif    nUnK   of   a 


lien,  we  will  say.  is  $7.50,  and  before  the  expiration  of  the 
following  ninety  days,  must  file  suit  in  the  superior  court 
to  foreclose  said  lien,  the  minimum  attorne>-  s  fees  in  su.'h 
case  being  ?.^0  The  claimant,  therefore,  is  out  ?57.50  be- 
foi'e  he  starts  in.  not  taking  into  consideration  his  loss  of 
time  in  the  trial  of  the  suit,  etc.  You  can  readily  see  that 
he  is  ahead  by  settling  on  a  50  per  cent  basis. 

The  other  condition  which  frequently  happens,  and  is 
far  more  serious,  is  where  the  claim  runs  into  the  hun- 
dreds and  sometimes  thousands,  with  a  prior  deed  of  trust, 
and  sometimes  two.  ahead  of  the  mechanic's  lien.  The 
claimant  is  then  placed  in  a  position  of  having  to  take  care 
of  the  prior  Incumbrances  in  order  to  get  his  money  out  of 
it.  Such  is  the  system  and  method  of  the  building  industry 
.TS  it  has  existed  for  many  years  and  as  it   exists  today. 

Material  Converted  into  Mortgas^A  Real  Estate 

The    material    furnished    by   the    material   man   and   sub- 
contractor is   personal   property,  and.  we  will   say.   free  and 
clear.      But    every    ntorning     when 
they    open    their  place    of  business 
they    befin    to    haul  out    material 
and    deliberately    dump    it    upon    a 
mortg-aged    lot.     Thereby    they    al- 
low     their     material     to     lose     its 
cliaractor  as  personal  property.     It 
takes   upon   itself  the   character  of 
real    estate    mortgaged.     It    serves 
as     security      for     the     man      wli 
loaned  the  money.  AVhy  should  tli 
material    man    and    sub-contract" 
be     exjiect'^d     to     furnish     securi:  . 
with.Tut     having     some    say     as    t 
where   the   money  is  deposited  an 
the    manner     in     which      it  is    di- 
bursed  and   the  means  of  knowiii 
at    all    t?mes   the   condition    of    tin 
ftind     and    when     it    is   exhausted 
Why    should    they   be    expected,    >■■ 
as      a     m.ttter     of     principle     ati^ 
sr,uare    dealing,     be    permitted     i 
proceed    to    finish    their   job     when 
there    are    not    suflicient    funds? 


\o    CoiiNiderntion    for   Thono   AVIio 
(iive    Security 

The     material     mati      and     tli. 
sub-ccntractor       certainly      shouM 
have   some   right   to  say   whore   ('• 
mone.v  should   be  deposited,  how 
sh'-mld   be   paid   out.   and   the   rigli 
t>    know    that    there    Is    no    lon.trei 
f»ny     money     with     which     to     i>a.\- 
them  before  they  proceed  to  ftnlsli 
till'    .ioli.       The    coi'.nty    records     .> 
liens  filed   In   th.»  county  recorder 
oiHce     involve    hundreds     of   thou 
sands    of    dollars,    every    dollar    oi 
which  means  bad  business  and  has 
n   ti'iideitcv   to   discourage   bulldlii; 
by  those  who  fear  stich  condltien 
and     possible     sittiat  lotis.      It     als 
naturally    results    In    higher    costs 
of   building  all    along   the   line,    fm 
all   business  to  succeed  must  at   tli 
en«l     of    the    year    show     n     proii 
Consefmi->ntly,    somebody,   and   tli. 
means    that    portion    of  the  piih'i 
has  to  pav   for  those  who  do  not. 


OKOnOE    K.    RODMAN 

Attorney  and  .Assistant  Secit-tary  of  the  dak- 
land  .M.  P.  A..  si)eaks  from  •■letual  knowledge 
iiiid  experience  of  many  years  as  to  the  impor- 
t.ii;ee  and  nece.wslty  of  protecting  every  mer- 
ch.'ini  who  supplies"  material  for  the  construc- 
t'f>n    of   .-iny    building. 


who   p:i\-   their  bl|i.» 

A    BeUrr    'j-ntein    In   Rrqnlred 

When    we   fully   consider.    In    its  sever.Tl    parts,    the   man 
ner    in    which    the    building   Indiistrv    Is   conducted,    we   must 
:idmlt   that    It    Is   posltUely  tinsound   and    unbusinesslike. 

The   building  liMslness   Is   not.  nor  should    It  be,   a  que.'; 
tlon    of    credit,    or    the    responsibility    of    the    owner    or    tli. 
contrftcter.    hiii     is    strictly    a    cash    transaction.      When    .-m 
evner    iindertnUes    to    build,    he    Is    presumed    to    have    tlv 
meiu'v    to   pay    for   It    nnd  evrr>    dollar   of  lh;it    money    shonl 
UK   lntf>   the   b'li'ding  before  a   dollar   of  It    goes   into   the   co-i 
lr:ictor'«  ijixUet.  whom  the  owner  has  selected,  who  handb 
all   the   money   belonging  to  the   material  man   and   s»ib-co'i 
trni'tor.  who  lijive  hart  no  voice  whatever  In   the  si  lection   . 
(he  contractor,  which  virtually  amounts  to  the  fact   that   tin 
m.iterlal    men    :ind   niih-contraetors   are   com|)e||i>d    to   trust    ■> 
man  to  bnmlle  their  money  without  any  security  therefor 

A  man's  er"dit  mny  be  t'ood  today,  and  for  one  reason  ■' 
.■mother  be  may  go  wrong  tomorrow.  Many  a  good  coi 
tractor  ban  mnde  n  inlntnke  and  hn.i  had  to  meet   condition 

V  hicli    hr uld    not    foresee,    nllh    the   rosiilt    that    he    wei 

hroke  and   ran  led   other«  down   with   him.      W^   read  of  tli.. 
m«.><t    rveiy    d.iy.     The    only    portion    of    thi»    biilldliu;    fiiiui 
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which  the  contractor  should  handle  is  that  which  Is  left 
for  his  profit  after  the  buildlnjr  has  been  completed  and  all 
bills    have    been    paid. 

How,  then,  are  we  going-  to  remedy  such  a  system  and 
place   it  upon   a   soijjnd   business   foundation? 

The  mp.teria)  man  and  Ihe  sub-contractor  must  have 
some  way  of  loiowing  at  all  times  ihe  conditions  of  the 
finances  of  the  job,  reg-ardlcss  of  whether  It  is  being  flnanjced 
by  the  owner,  the  contractor  himself,  or  by  a  building  loan; 
and  fhere   is  only  one  way  to  accomplish  that. 

Before  tjivinK  in  detail  tho  plan  that  will  place  tho 
building'  industry  upon  a  sound  business  foundation,  it 
might  be  well  to  answer  the  question  that  would  naturally 
be  asked:  Supposed  the  building  fund  is  exhausted  before 
the    job    is   completed,    and    the    owner,   having  no   other   re- 


Job 


Dmcwaw    No.  1 


FIgr.  1— Representation  of  the  Man  Who  Denlrca  to 
Build  a  Home 

sources  and  already  having  given  a  deed  of  trust  to  the 
loan  man,  who  will  not  advance  any  more  money,  as  he 
already  has  a  deed  of  trust  for  the  completed  job,  what 
becomes   of  the  job? 

The  ansyer  is:  This  is  a  mattor  entirely  between  the 
owner  and  the  contractor  whom  th(>  owner  has  selected,  but 
whom  the  material  men  and  sub-contractor  have  had  no 
voice   whatever   in   selecting. 

If  the  contra(;tor  selected  l.iy  the  owner  has  not  been 
able  to  finish  the  job  f^r  amount  of  his  contract,  that  is  no 
reason  v/hy  the  owner  should  (!xi)ccl  the  material  man  and 
sub-contractor  to  be  the  angel.  But  that  is  exactly  what 
the  material  man  and  sub-contractor  have  been,  and  under 
the  present  system   still   are. 

The  material  man  and  sub-contractor,  r.ot  being  mind 
readers  and  having  no  way  of  ascertaining  at  all  times 
ho^w   much   money   is    in    the   fund,   are   confronted   with    the 


i23 


* 


Loon  Hon 


Controctoc 
Diagram    No.  2 


Job 


Figr.  2 — .Siiows  file  Owiut  Coniieotod  Tp  to  the  Lonn  Man 

proposition  that  in  order  to  do  business  they  must  either 
furnish  the  material  and  accept  the  contract  and  take  a 
chance  on  getting  their  money,  or  they  must  refuse  to  take 
the  job  for  fear  they  may  not  get  their  money.  Rither 
way  ycu   look  at  it  it   is  a  rank  gamble. 

By  the  series  of  diagrams  appearing  herewith  one  can 
get  .a  thorough  understanding  of  how  the  present  Incom- 
plete system  may  be  completed,  whereby  everyone  from  the 
owner  to  the  last  man  on  the  job  will  be  absolutely  pro- 
tected. 

You  will  see  how  every  dollar  of  the  owner's  money 
will  have  gone  into  the  job,  the  material  man  and  sub-con- 
tractor wiil  ha\-e  been  paid,  and  the  contractor,  if  he  has 
a  profit   coming,   will  get  his. 

In  order  that  the  reader  will  get  a  clear  and  thorough 
understandirg   of   the   plan,   he   should   study   the   three   dia- 
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Loon  Man  ControcTor 


Material  tlon 
Diagram    No. 5 


3ub- Contractor 


Fis.  :5- 


-Tlie  Material  Man  and  tUv  Suli-Contractor  Connected 
"With    the    J«>l»,    hnt    Not    the    Money 


grams  designated  as  Figs.  1.  2 
complete  system  as  It  exists  ti 
the  owner's  lot.  Diagram  K'ii 
nected    up    with    the    loan    inari. 


viKi   3,  which  explain   the  in- 

l;i\.      Diagram   Fig.   1   shows 

.    2    shows    the    owner    con- 

l^i:igram    Fig.    3    shows    the 


material    man    and    sub-contraclxr    connected    up    with    the 
job,  but   not  connected  up  with   tbe  money. 

You  will  see  by  the  diagrams,  first,  where  the  ownoi 
has  his  lot.  He  goes  over  to  the  loan  man,  which  square 
Is  shaded  for  the  purpose  of  showing  that  the  building  fund 


Is  covered  up.  Between  the  two  you  notice  an  X,  which  Is 
the  contractor,  through   whose  sands  the  fund  Is  dispensed. 

You  then  notice  tlie  lower  square  on  the  right  hand 
side  connected  up  with  the  owner's  mortgaged  lot,  where 
the  material  man  and  the  sub-contractor  are  seen  in  the  aci 
of  furnisliing  labor  and  material;  after  which  they  can 
chase  after  the  contractor,  not  once  but  usually  many 
times,  which  results,  te  say  the  least,  In  the  loss  of  a  great 
deal  of  valuable  time,  which  was  not  figured  on  in  the  con- 
tract, and  which  otherwise  could  have  been  put  to  more 
profitable  use. 

rpon  the  completion  of  the  job,  of  course,  the  material 
man  and  sub-contractor  may  have  been  paid  in  full,  for  not 
all  jcbs  go  wrong.  On  the  other  hand,  the  ones  who  have 
furnished  the  material  and  labor,  which  is  the  security  up- 
on which  the  loan  has  been  made,  after  having  finished  the 

Contractor 


Loan  Man 


Clearing  Mouse 


naitrial  Men 
Diagram    No   4 


5ub-Conf  factor 


Fig.  4 — .s 


howK   lioM    ili€'  t;ioarinK  HouKe  Can   He  BroiiKht 
into   tlic   Operation 


job,  instead  of  having'  the  owner,  contractor  or  loan  man 
voluntarily  go  and  pay  them,  have  not  only  had  tc  chase 
after  them  for  the  money  that  they  rightfully  deserve  and 
should  ha\e  been  paid  without  expense,  worry  cr  loss  of 
tim.e,  but  must  fa-^e  one  of  the  situations  described  in  the 
early   pare  of  this  article. 

Miiterinl    Men'n    and    Suit-Con tractorK'    fuiarantee    of    Getting 
Their  Money  ^i^en  Due 

You  will  al.-so  note  by  the  diagrams  that  there  is  no 
direct  connecting  circuit  or  circulating  system  whereby  tlu- 
material  man  and  sub-contractor  are  directly  connected 
with  Ihe  loan  man.  that  is  to  say.  the  money  which  is 
really  the  only  thing  which  concerns  the  material  man  and 
sub-contraci.or.  Thus  you  see  that  diagrams  show  the 
present  fv.stem    to   be   n'-ither   perfect  nor  complete. 

Don't  fool  yourself.  Mr.  Material  Man  and  Sub-Con- 
traotor,  ff)r  that  is  ixactly  the  way  you  are  doing  business 
today.  I 

Fig.  4  shows  Figs.  1.  2  and  ?,  with  a  circle  in  the  center 
connected    both   to   the   owner  and  loan   man,   the  circle   re- 


Loan  Mon 


Contractor 


Job 


Bank 


Cleormq    House 


DlAGRAH       No    5 


Fi»c.  5 — Loan  Man  Connected  to  Ranlv  Wliere  lie  Unt  De- 
posited  Money  to  He  I'aid  Out  Oniy  l>y  Ciearinic  House  l>rafti« 

presenting  what  is  known  as  the  Builders'  Clearing  House, 
in  which  a  book  of  accounts  only  is  kept  of  the  fund.  The 
material  man  and  sub-contractor  are  not  yet  connected  up 
with  the  job. 

Fig.  5  shows  tho  loan  man  connected  to  the  hank,  where 
he  has  deposited  the  money  to  be  paid  out  only  by  Clearing 
House  Drafts,  similar  to  a  trade  acceptance. 

Fig.  6  shows  the  material  man  and  sub-contractor  con- 
nected up  to  tho  ji>b  and  connected  up  by  arrows  though  the 
Clearing  House   to  ilio  niorev   in  the  bank  to  his  pocket. 

Thus,  we  SCO.  tho  dia.cram  's  complete,  connecting  up 
overv   link    of   the   business   industry. 

You  will  readily  see  that  the  Clearing  House  Draft. 
passing  through  the  Clearing  House  and  subtracted  from 
tho  book  account,  loaves  a  now  balance,  and  when  for- 
warded to  the  bank  and  charged  against  the  money  In  the 
bank,  tho  balaiii-o  of  tho  account  in  the  Clearing  House  and 
iho   lianli  v'orreipdn.i.''. 

Thus  we  sec  the  Oiiring  House  does  not  handle  any 
money  whatever.  It  is  only  n  medium  and  a  system  through 
w  liich  and  whereby  tho  material  man  and  sub-contractor, 
before  proceeding  to  furnish  any  material  or  perform  any 


8 


BUILDING     AND     ENGINEERING     NEWS 


Saturday.     February     18.     1922 


labor,  or  before  finishing:  up,  can  call  up  the  Clearing  House 
and  ascertain  at  any  and  all  times  the  condition  of  the 
building  fund.  The  system  is  a  very  simple  one  and,  in  a 
few  words,  explained  as  follows: 

Owner  obtains  building  loan;  instead  of  the  loan  man 
keeping  the  money  covered  up.  it  is  deposited  in  the  bank 
with  a  duplicate  account  in  the  Clearing  House.  The  ma- 
terial man  and  sub-contractor  send  Clearing  House  drafts 
through  Clearing  House  for  entry  against  loan  in  bank. 
Draft  is  forwarded  to  the  bank,  where  payment  is  made 
directlv  to  material  man  and  sub-contractor.     Fig.  7  shows, 


the  owner  to  the  last  man  on  the  job,  and,  as  previously 
stated,  completes  the  otherwise  incomplete  system  and  puts 
upon  a  sound  business  basis  the  unsound  methods  and  sys- 
tems of  today. 

Instead    of    an    unbroken    diagram    with    a    dead    end,    it 


Contractor 


Loan  Hon 


Contractor 


Job 


Job 


Sonh 


Moterloi  Mon  V  Sub- Contrvc^-or 
Diagram   No  7 


Bonli  liaterioi  nan  \  3ub-Controitor 

DIacram    tio-  6 

Fir.    (; — Snb-('«>iitTiielor    C'oiiiiefU-«l    to    the   Job    anil   Through 
the  rU-arinsr  lloiiNe  to   Money   In  Ilnnk 

by  heavy  lines,  how  exceedingly  simple  the  system  is  after 
a  record  of  same  ha.s  been  entered  in  the  Clearing  House 
and   the  money  deposited   in   the  bank. 

By    this    arrangement     being    made    before    the    job    is 
started,   it   will   save   a   "lot    of   lime,   \vorry  and    money,    from 


I'^isr.   7 — Shows    by   Heavy   Lines   the   .'Simplicity   of   tiie 
Sfheine  Whereby   Sub-Contractor   Gets  Paid 

shows  a  completed  diagram  with  a  perfect  circulating  sys- 
tem giving  100   per  cent  eiflciency. 

If.  for  any  reason,  either  on  account  of  misunderstand- 
ing, etc.,  siglit  draft  is  not  honored  at  the  bank,  it  is  im- 
mediately returned  to  the  Clearing  House  and  the  drawer 
immediately  notified  for  the  purpose  of  having  the  matter 
adjusted.  If  it  should  be  found  that  the  difference  between 
the  two  cannot  be  adjusted,  a  certain  sum  agreed  upon  is 
withheld,  until  the  matter  is  adjusted,  which  guarantees  the 
payment  of  the  draft,  but  does  not  necessitate  the  holding 
up  of  the  job.  The  Clearing  House  is  to  the  building  indu.«!try 
what   the   indicator     is  to  the  gasoline   tank. 


STATU.   HI<;il\VAY     ((HI  MISSION 

FIGKTIXt;     Kl.t)OI>S     WITH 

"S.Vl  SA«KS." 


Fighting  storms  with  "sausages"  ir, 
an  effective  method  the  Californifi. 
Highway  Commission  has  tried  out  this 
winter    in    .Southern' California. 

The  "sausages,"  however,  are  not  of 
the  "fido"  kind  but  con.<isl  of  dykes 
constructed  of  heiiv>  steel  mosh  wire 
and  Hiled  with  heavy  rock.  These 
dykes  ihf  workn-.eii  havi'  dubbed 
"sausages."  Thoy  are  '  i)roving  to  be 
an  effective  method  of  combaliiuK 
streams  swollen  to  torrential  propor- 
tions that  threaten  the  Slate  highway 
.lystem. 

Official  reports  of  storm  damage  in 
Southern  <alifornia  reaching  llie  Cal- 
ifornia Highway  Conimi.ssion  loll  an 
Interesting  story  of  the  tight  of  high- 
way maintenance  forces  to  keep  iraf- 
Mc    moving. 

Hetween  San  Bernardino  and  .Sum- 
mit thirty  inches  of  rain  fell  in  a  very 
short  time.  Three  hundred  feet  of 
pavement,  where  the  road  hugged  tlie 
narrow  edge  of  the  mountain  side. 
were  HW"pt  away  liy  a  nine  fool  florxi 
which  came  down  Cajon  Creek.  Fur- 
ther down,  a  seetlon  of  road  two  hun- 
flred  feet  long.  t<'n  feet  witle  and  fif- 
teen feet  deep  was  IohI.  Slides  and 
debris  covered  the  road  In  thirty-tvvo 
'.ther  pl.-iceH.  r.-ingliiK  In  length  from 
Hlxty    to   one    thousand    feet. 

N'otwIthHtandIng  llie  severity  of  Hie 
Hlorm  and  11m  resulting  dumnge.  tralVn! 
through  thlH  gateway  to  Southern 
California  was  stopped  only  two  and 
one  half  dayh.  Wlieii  <'uJon  Crei-k 
wan  fo  cwollei,  with  tWmd.x  that  It  was 
linp()»i4lble  for  travnllerH  to  get  across 
Mllliout  axMlstunce.  trucks  iiinl  teHiii.> 
were  ki-pt  Tar  Mevi  ral  d:iyH  by  the  Cal- 
irorni.i  Highway  (  MniinlHslctu  at  I  wo 
lorriH  aHHiHtliiK  travel  in  erohHliiK  the 
HireaniM  uiul  KUardlng  ukhIiihI  Reel- 
dent. 

In    lllvernlde    county    two    luul    wush 
nuts      iifcurred      nr>r(li      of      Keauinonl. 
Travi  I    on    this    road    was    Mt    no    time 
Mtopped. 

between    HnuKUH   and    Cii.tiile.    n    hUKQ 
volume     or      water     and      -i"  hrls     were 
thrown    on    to    the    lilKliwn>        In    ordiT 
to   keitp  the  road  oprn   to  IraM  I    ^Milcli 
was  very   heuvy  owMik    f'   Hh;   hollda.v 


season,  maintenance  forces  were  im- 
mediately tripled.  At  no  time  was  Hie 
road  entirely  blocked  except  for  a  few 
hours  on  the  morning  of  December  28. 
when  two  trucks  got  stuck  in  parallel 
position. 

Maintenance  forces  worked  niglu 
and  day,  disregarding  Sundays  and 
holidays,  in  combatting  the  storms. 
The  energy  with  which  this  work  was 
jiushed  saved  a  heavj  loss  in  l.os 
Angeles  County  between  San  Fernando 
and  La  <'anada.  There  the  Big  Tujun- 
ga  has  a  wide  bed.  The  floods  sought 
a  channel  on  the  northerly  side  ot  the 
river  bed  and  the  current  swinging  in 
a  wide  curve  cut  deeply  into  a  high 
blulf.  Several  acres  planted  to  wal- 
nuts and  citrus  trees  were  carried 
away.  The  ground  was  cut  to  within 
twenty-five  feet  of  the  edge  of  the 
,State  highway  pavement  and  within 
three  feet  of  the  highway  right  of 
way. 

Highway  forces  were  rushed  to  the 
scene  and  the  wire  nie^-h  and  rock 
".sausages"  were  Installed.  Another 
storm  sent  a  fresh  fiood  down.  -Ad- 
ditional orchard,  lands  were  swept 
away  Init  the  "SITusages"  however  de- 
flected the  channel  from  the  foot  of 
the  high  bank  and  thus  prevented  fur- 
ther damage  to  the  highway  right  of 
way. 

Flood  damage  is  being  repaired  un- 
('er  allotments  from  m.iintenaiu-e 
funds   and    uiuler    rush    orders. 


SYSTRMATIC     PROGRESS     AXD     EX- 
PAVSION  L'RGKD  BY  LUMBERM.\1V 


Systematic  progress  and  expansion 
with  strict  attention  to  the  small  de- 
tails of  the  Industry  was  urged  by  C. 
D.  I^eMastcr,  secretary  of  the  Fresno 
Lumbermen's  Association,  at  a  meeting 
of  live  hundred  retail  lumbermen  from 
eight  states  and  Canada,  at  Salt  lAike 
City.  Representatives  registered  from 
California.  Nevada,  Arizona,  Utah. 
Oregon.  Washington  Idaho,  Montana 
and  British  Columbia. 

I.eMaster  declared  the  urgent  need 
of  the  planing  mill  business  is  an 
association  to  study  costs  and  condi- 
tions to  enable  the  retailers  to  conduct 
their  business  with  profit  to  both 
dealer  and  consumer,  and  wih  service 
as  the  chief  aim  in  commercial  trans- 
actions. 


PROPOSK     WKST      SA>      .lO.^QVIK 
VAM.IOY  STATi:  II  Kilt  WAT 


MONTANA     M'MIIKH     SHIPMENTS 
SHOW    SI,.\('K 

Lumber  shipments  for  the  past  month 
show  n  marked  decrease  In  slocks  in 
the  manuf.'ioturers'  hands,  due  to  the 
excess  of  shipments  over  the  produc- 
tion. The  monthly  report  of  the  secre- 
tary of  the  Montana  Larch  and  IMne 
.Maiiurncl  ur<;rH'  Association  shows  the 
otal  shipments  amotinted  to  632  car- 
loads or  II. .103.2^7  feet,  ns  compnrid 
to  433  ears  or  10,34fi.r>97  for  the  same 
month  In  1020,  Out  of  the  r>82  cars 
.xhlpped  lOS  went  to  Illinois,  87  to  Min- 
nesotn  and  48  to  Wisconsin.  Only  «9 
cars  were  tnarkc'ted  In  Montana,  47 
went  to  Atlantle  Const  stsles  and  11 
to  Canada.  The  cut  for  the  month  was 
n,448,h91  feet  as  ngnlnnt  ir>. 1142, 729  for 
the  corresponding'  m^nth  of  1920 


A  delegation  from  the  West  Side 
San  Joaquin  Valley  cities  of  Tatterson. 
Newman  and  Custine,  appeared  before 
the  California  Highway  Commission 
recently  urging  aid  in  the  completion 
of  a  west  side  highway  from  Tracy 
to  Fresno.  Only  about  25  miles  re- 
nuiln  unimproved,  the  balance  of  the 
distance  having  been  built  by  the 
counties.  The  Commission  advised  the 
ilelegatlon  that  the  route  suggested, 
while  a  logical  route  for  a  State  road, 
was  not  now  included  In  the  State 
systerv,  and  therefore  Ineligible  to  re- 
ceive state  bond  or  maintenance  funds. 
The  delegation  discussed  with  the 
(  "ommlsslon  the  formation  of  a  Joint 
highway  district,  and  the  Inclusion  of 
the  route  in  any  future  additions  to 
the   State    highway    system. 


NTi':%M    .siio\  i':i.-s   i*ou  I'.ii 


In  constructing  the  Herthoud  I'ass 
r«iad  In  ("olorado.  a  .•;teain  shovel  wa.'^ 
moved  1  •'>  nillen  unib-r  ll.-i  own  power 
up  Ifi  per  cent  grndeii  to  start  work  at 
the  hlKlieHt  point.  The  govemninnt 
rtiresl  road  crosses  H>e  Front  UiiiiKe  at 
in  elevation  of  n.3nn  ft. 
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AMKHICAIV        I'I,AI\         IN        OAKLAND 

DESCRIBKD       HY       HAimiSOIV      9. 

IIOHIIVSOIV,    ATTOHNKY 

Efteci  of  the  American  plan  upon 
the  city  ot  Onkland  is  strongly 
brought  out  by  Harrison  S.  ]lobinson, 
first  vice-president  of  the  Oakland 
Chamber  of  Commerce,  chairman  ot 
the  industrial  relaations  board,  chair- 
man of  the  Alameda  County  public 
health  center,  member  of  the  county 
institutions  commission,  former  chair- 
man of  (he  civic  service  board  of  Oak- 
lai'.d,  and  well  known  lawyer  and  busi- 
ness man  wi*h  a  long  record  of  private 
and  public  worlc,  in  the  following 
statement: 

"Tilt  American  plan  was  put  in 
operation  in  Alamocla  County  gy  agree- 
ment of  the  Builders'  F^xchangc  and 
the  Building  Trades  Council,  which 
ialter  represents  most  of  the  unions 
in  the  building  trades.  The  movement 
was  fostered  by  the  industrial  Itoard 
of  the  Oakland  Chamber  of  Commerce. 

"Neither  in  theory  nor  practice  do 
we  attempt  to  crush  unions.  On  the 
other  hand  we  insist  that  unions  shall 
imt  crush  industry.  All  jurisdictional 
(lucstions  and  disputes  arc  done  away 
with.  Apprentices  are  now  artmiitcrt 
to  cratts  which  they  were  excluded 
from  lor  years.  (Contractors  are  re- 
(luired  to  pay  the  scale  decreed  by  the 
San  j<''rancisco  wage  board,  consisting 
of  P>randensteiii  and  Michaels.  The 
industrial  relations  board  maintains  an 
employment  olfice — a  manager  and 
three  field  mer.  who  are  in  touch  with 
all  jobs  at  least  every  third  day.  They 
come  more  nearly  to  enforcing  the 
universal  i)a>meiit  of  the  standard 
wages  than  union  business  agents  ever 
did  find  this  is  one  of  their  principal 
duties. 

"A  long  list  of  specific  cases  can 
be  given  where  union  and  no-unlpn 
men  work  side  ))y  side  and  arc  given 
C(iual  consideration.  Without  any  in- 
crease in  hours  of  labor  and  with  only 
.=  light  reductions  Jn  wages,  allowed  by 
the  San  Fraancisco  v/age  board,  the 
cost  o.^"  building  has  boun  reduced  ap- 
proximately 25  per  cent.  At  least  half 
of  this  is  due  to  increased  efficiency. 

■Certain  building  trades  unions 
oppose  the  American  plan  in  this 
county,  but  the  results  of  the  plan 
lirciperly  administered  are  so  fair  to 
the  men  and  so  beneficial  to  the  com- 
mnuity  that  after  si.x  months  of  ex- 
l)crience  the  people  continue  to  sui)pcrt 
the  organization  treasury  for  the  con- 
tinued  operation   of   our  system." 
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NEW    DISTRICT    OFFICES    FOR 
CEMENT  ASS'N 

Portland  Cement  Association  an- 
nounces the  opening  of  a  district  office 
at  10  North  High  street,  Boston,  with 
L.  T.  C.  Loring  in  charge  and  at  1001 
Finance  Bldg.,  Philadelphia,  with  D.  S. 
MacBride  in  charge. 

Loring  has  had  large  experience  as 
engineer  and  coTistructlon  superinten- 
dent in  charge  of  public  and  private 
works  in  the  Boston  district.  For  the 
past  two  years  he  has  been  a  fleldman 
for  the  Portland  Cement  Association, 
in  charge  of  diversified  promotion  in 
eastern  Massachusetts  and  Khode 
Island. 

MacBride  entered  the  employ  of  the 
Cement  Associatiomi  three  years  ago 
and  has  been  conducting  Association 
educational-promotional  work  in  east- 
ern Pennsylvania.  Previous  to  this 
connection  he  served  as  testing,  design- 
ing and  constructioTi  engineer  on  large 
private  and  public  works.  One  of  his 
connections  was  that  of  Construction 
Engineer,  Department  of  Wharves, 
Docks  and  Ferries,  Philadelphia. 

Colorado's  gold  output  last  year  was 
$6,780,000  and  its  tourist  business 
amounted  to  $35,000,000. 


Building  Statistics 
Department  of  Public  Health  and  Safety 
City  of  Oakland,  California 


FPkANK  COL.BURN,  Commissioner 


T.   W.   RYAN,  Building  Inspector 


Compiled  Ity   Buildine;  Department  —  Year  1921 


Da  te 

.Tan. 

Feb. 

March 

April 

May 

June 

July 

Aug. 

Sept. 

Oct. 

Nov. 

Dec. 

TOTAIj 


Permits 
23  Y 
468 
577 
524 
469 
423 
388 
470 
545 
526 
532 
415 

5574 


New  Con- 
struction 
%     459,479 
897,218 
1,250,070 
1.135,487 
937,603 
1,424,009 
1,062,628 
1,789,816 
1.409,920 
1,188,441 
1,127,323 
2,106,865 

14,883,765 


Alterations 
I'ermits         Sr  Repairs 


113 
119 
126 
112 

96 
110 
104 
182 
174 
147 
114 

85 

1484 


I  87.760 
R8,985 
64,387 
85,759 
95,720 
62.013 
100,094 
62,793 
68,819 
56,779 
107,861 
42,891 

902,851 


Permits 
352 
587 
703 
636 
565 
533 
492 
652 
719 
678 
646 
500 

7058 


Total 

Cost 

$     54-T.230 

966,203 

1,314,457 

1,321,246 

1.033,323 

1.486,022 

1.162,628 

l.S52,60'.< 

1,478.739 

1,246.220 

1,235,174 

2,149,756 

15,791.616 


FRAME  CONSTRUCTION 

Classification    of  No. 

Buildings                 Permits  Cost 

1-st.  dwellings     1917     $   5,057,003 

1-st.  dwelling's  &  stores  14  33,300 

1-st.  2    family    dwelling  18  84,175 

1-st.  4    family    dwelling  1  9,700 

IVi-st.  dwelling     55  264,291 

2-st.  dwellings      110  783,611 

2-st.  dwellings     &     sf  s.  4  22,150 

2-st.  flats   &   stores 12  107,978 

2-st.  flats      40  352,200 

2-st.  apartments    46  699,650 

2-st.  apartm.     &    stores  5  55,700 

3-st.  apartments    14  408,600 

3-st.  hotel    1  60.000 

2-st.  stores  &  loft  bldg.  4  40,000 

1-st.  stores     49  125,882 

2-st.  dormitory     1  68,857 

2-st.  schools    S  204,721 

1-st.  schools    33  283,472 

2-st.  Convent    1  20,000 

2-st.  church     bldg 1  24,000 

1 -at.  church     bldg 1  19,368 

2-st.  hall     bldg 2  S.SOO 

1-st.  auditorium    2  13,500 

1-st.  gymnasium    5  167,944 

2-st.  office  bldg 5  2,015 

1-st.  office  bldg H  2.765 

2-st.  factorv    1  12,000 

1-st.  factory    9  96-900 

2-st.  planing     mill 1  1-250 

1-st.  warehouse      10  94,430 

2-st   Shops     '  ]'600 

1-st.  shops      10  *.235 

1-st.  creamery    2  ^ic?- 

]-st.  rest   room   &   toil..  5  ll,61o 

1-st.  dining   r.   &   kitch.  2  12,150 

1-st.  greenhouse    H  a 

1-st.  boiler    room     1  o'onn 

Hand  ball  court    1  2,200 

Amusement    concession  1  nn 

1-st.  studio    1  600 

Water  cooler   1  '°0 

-vvharf     1  l''^^ 

Oaraces  and  sheds 1855  ^^^'ofn 

Tank   frames  &  barns.  10  „,^^:^ 

Additions     914  642.370 

Kief  trie   signs    177  ^l't::'i 

Marquees     5  „„„'o-? 

Alterations    &    repairs.  1484  902, Sol 

Total.. 6867      $11,153,954 
CONCRETE  CONSTRUCTION 

Classification    of  No. 

Buildings  Permits       <^ost 

S-st.  apartments     1        *     ^30,000 

7-st.  hospital     1  6=0,000 

4-st.  hospitals     2          1-026.000 

3-si.  stores    &    offices..  1  6t.,000 

3-st.  stores     1  =00.000 

2-st.  stores  &  flats   ....  1  10.000 

1-st   stores           !■>  60.100 

-St.home    for    girls...  1  120.000 

4-st.  loft  bldg 1  60.000 

2-st.  loft  bldg 1  *2,iso6 


CI 

3-st 
2-st 
1-st. 
2-st. 
2-st. 
l-st. 
1-st. 
l-st. 
l-st 
l-st 
l-st 
l-st 
l-st 
l-st 
l-st 
Add 
Fou 


assiflcation    of  No. 

Buildings  Permits 

.  factory     1 

factory     1 

factory    1 

church    bldg 1 

condensing     tower        1 

sub  station    1 

crematorium     ....        1 

.  dwelling     2 

.  freight  shed,  add'l  cost 


power    house 
boiler  house 

garage    

mixing    bldg. 
stable    

. shop     

itions     

ndations     .... 


1 

1 

49 

1 


Cost 

49,000 

750,000 

10,000 

29,719 

2,000 
32,000 
10,000 
13,500 
88,614 
16,500 

2,000 
219,362 

4.S00 

1,200 
30,418 
12,868 
14,000 


Total..      81        J3, 969, 937 
.STEEU   CONSTRUCTION 

l-st.  gas    holder    2  6.000 

l-st.  service    station    ..        9  26,400 

l-st.  foundry     1  5.000 

Water   tower    2  9,860 


Total...      14 
TILE   CONSTRUCTION 


2-st. 
l-st. 

l-9t. 

l-st. 
l-st. 
l-st. 
1-st. 
l-st. 
Addi 
l-st. 
l-st. 


apartments    . . . . 

dwelling     

factory    

stores  ^. 

garages   

battery   station 

bakery     

sheds     

tion     

service    station 
shop     , 


1 
3 
1 
3 
23 
1 


47,260 

16,000 

8,500 

6.500 

16,900 

74.772 

1.200 

15.000 

750 

.-.00 

450 

3.500 


Total...      38  144. 

RRICK     CONSTRUCTION 


ll-st. 
l-st. 
1-st. 
l-st. 
2-st. 
l-st. 
l-st. 
l-st. 
1-st. 
l-st 
1-st. 
1-s;. 
Addi 


store    buildings 
store   buildings 

dwellinp:s     

bank  building  . 
factory  building 
factory   building.. 

garages     1 

warehouses     

barn    and   stable. . 
service  stations  . . 

sheds     J 

lioiler  houses    ....        i 
tions     \'. 


61. 
66. 

34! 
Add'l  cost.  15, 

8, 
142, 


16 

10 

1 

101 


578 
844 
750 
000 
OOn 
500 
650 
950 
000 
150 
350 
725 
S96 


Total...      58 
SUMMARY 

Frame  construction.  .  .6S67 
I'rick  construction  ...  58 
Tile  construction  ....  38 
Concrete  construction.  81 
Ste« 1  construction    ....      14 


476,393 

11.153.954 

476.393 

144.072 

3.969.937 

47.260 


Total...  7058        15,791,616 
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Building  News  Section 


APARTMENT  HOUSES 


Sub-figures   Being   Taken. 
APARTMENTS  Cost,    $62,500 

SAN    FRANCISCO.      Pine    near    Powell. 
Four-story   and  basement  Class  C   (16) 

apartments. 
Owner — W.  F.  Blasse,  1370  Washington 

St.,  San  Francisco. 
Architect — E.   H.   Denke,   1317   Hyde  St., 
San   Francisco. 


Sub-figures   Being   Taken. 

APARTMENTS  Cost,    $16,000 

SAN  FRANCISCO,  S  19th  and  E  Castro. 

Tliree-.story  and  basement  frame  apart- 
ments. 

Owner — Ij.   MuUer,   %  Architect. 

Architect — John  F.  Beuttler,  110  Sut- 
ter St.,   San    Francisco. 


Sub-figures  Being  Taken. 

APARTMENTS  Cost,    $22,000 

SAN  FRANCISCO.  Ashbury  and  Ful- 
ton. 

Three-story  and  basement  frame  (9) 
apartments. 

Owner — W.  L.  Hemminga,  47  Ashbury 
St.,    San    Francisco. 

Architect — None. 


Sub-figures   Being  Taken. 
.M'ARTMENTS  Cost,    $40,000 

S'AN    FI'.ANCISCO.       N    Fulton    in    15th 

Avenue. 
Three-story    and    basement    frame    and 

plaster    (18)    apartments. 
Owner — Arthur  Stevens,  4026  Fulton  St, 

San   Francisco. 
Architect — None. 


Owner  Taking  Sub-figures. 
APARTMENTS  Cost,     $15,000 

OAKLAND,     Alameda    Co.,    Cal.       Park 

Blvd.  and  Mont  Clair   Ave. 
Two-story  frame  and  plaster  (4)  apart- 
ments. 
Owner — Mr.     Petersen,     140     Towftsend 

St.,  San    Francisco. 
Architect — A.    W.    Smith.     1010     Broad- 
way. 
Owner     will      superintend     construc- 
tion. 

Plans    P.iinff   Pre  pand 

APART  ME.NTS  <'o.4t,    $20,000 

RlTKLlNfiAME.  San   Mateo  Co..  Cal. 

Two-Hiory  frame  and  pl.isler  (4  fi-rm.) 
aparlnienlB  and  garaRe.  RrU  k 
pav(d    t-ntrancc    patio. 

Owner-  M'S.   .1.    F'.   Dwan.   IturlinKame. 

Anhlteti  — Ernest  IllldeUrand.  ll'i  Sut- 
ter St.,   San   Fi-nnrlsro. 

nids  Received  On  Apartment  House. 

APARTMENTS  Cost,    $ 

SAN     FItANCISCO.      Leavenworth    and 

WaHhlngton    Streets. 
Five-story    reinforced    concrete    apart- 
ments. 
Owner~Dr.  J.  A.  Simpson,  Flood  BldK, 

San    Francisco. 
Architect— Joseph     L.     Stewart,     Glaus 

Spreckcls   BldK.,   San    Francisco. 
John      Morton,      180      Jessie     St. 

(low)      $66,496 

Monson    Hroi 69,287 

AMiin   Mortar   Oo 71,260 

O.  C.   Holt    '^.^'O 

M.  C.  Imcraham    76. BOO 

Bids    iiikcn    undT    ftdvli«»men' 

To   Be  Done  By  Day'i  Labor. 
APARTMENTS  Cost.   $18,000 

HAN  FRANCISCO.  Clsment  and  17th 
Ave. 


Three-story  and  basement  (8)  apart- 
ments. 

Owner — Chas.  A.  Johnson,  36  Steiner 
St.,    San   Francisco. 

Architect — None. 

Day's  work. 


Be 


Plans      Completed  —   Figures     To 

Taken    Next   Week. 
APARTMENTS 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
Eleven-story    reinforced    concrete    and 

stucco   (118)    apartments  46x144. 
Owner — Omar  Hubbard,  Long  Beach. 
Architect — John  and  Donald  Parkinson, 

Title  Insurance  Bldg.,  Los  Angeles. 


To   be   Done   by  Day's  Work. 
APARTMENTS  Cost,    $10,000 

SAN   ANSELMO,    Marin   Co.,   Cal. 
Two-story     reinforced    concrete       store 

and    apartment    building    (2    stores 

and   4    3-room   apts). 
Owner — Leach  Realty  Co.,  San  Anselmo 
Architect — J.    W.   Deliver,    114   Sansome 

St.,  San  Francisco. 


Plans  Prepared. 

APARTMENTS  Cost,    $45,000 

BURLINGAME,     San     Mateo     Co.,     Cal. 

N  \V    El    Camino    Real    and    Burlin- 

game  Ave. 
Three-story  frame  and  stucco  (12)  apts. 
Owner — Thos.    J.    Turner,    350    EUm    St., 

San   Mateo. 
Architect — W.    H.    Toepke,    942    Market 

St.,  San  Francisco. 


Cost,  $100,000 
7  th      Ave.      and 


Contract  Awarded. 

ALTERATIONS 

SAN       FRANCISCO. 
Clement. 

Alter  and   add    to   one-story  and   base- 
ment  brick    bank   building. 

Owner — S.  F.  Savings  and  Loan  Society 
(Presidio    branch). 

Architect — Herbert   Schmidt,   251  Kear- 
ny St.,  San  Francisco. 

Contractor — Chas.    W.    Heyer,   Jr.,   Mills 
Bldg.,   San    Francisco. 


Contract  Awarded. 

ALTERATIONS  C08t,    $11,000 

SACRAMENTO,   Cal.     Ninth  and  G  Sta 

Alter  two-story  frame  apartment  house 

Owner— Fred    Ankener. 

Architect — E.     C.     Henunlngs,     Ochsner 

Bldg.,    Sacramento. 
Contract'rs-    Herndon       &       Flnnlngan, 

18)4    J  7th   St.,   Sacramento. 
Kleclric  WirinM:  to  J.  C.   Hobrecht,    1014 

6th     St.,     Sacramento. 


Plans    Being    Prepared. 

APARTMENTS  Cost,    $60,000 

SAN  FRANCISCO.  SE  Francl»co  and 
Franklin. 

Three-story  frame  and  plaster  apart- 
ment house  (14,  2,  8  and  4-roora 
apartments). 

Owner— Flnocchlo  Bros. 

Architect — I.  Zanollnl,  604  Montgoniory 
S't.,    San    Francisco. 


I.cw     r.ldder. 

ADDITION  Cost.    $1S.090 

SAN     RAFAEL,    Marin     Co.,    Cal.       »th 

and  B  Sts. 
one-story   frame   addition    to   ono-story 

^to^«    bldn.     for    uparlinents    (5,    8- 

rn  im   apts.,    plaster   oxlcrlor). 
(iwnir — J.     Albert. 
yVrchlloct — ».   Hclman,  67   I'ost  St.,   San 

l''ranclsco. 
Low      iilddcr  — Peter      Hamilton,      Kuss 

UI<Ik.,    tian    Franolaoo. 


Cost,    $ 

Maryland     and 


i^lans  Being  Prepared 

APARTMENTS 

LOS  ANGELES,      Cal. 

Bi.xel  Streets. 
Foar-story      and      basement    Class      J 

apartment     house,     100x104. 
Owner — Geo.  Maroell.  New  York  City. 
.Vrchitect — H       C.      Dockbar.         Wright 

Callend;.r   Bldg.,    Los    Angeles. 


I'lans  Being  Prepared. 

APARTMENTS.  Cost,  $100,000 

SAN  FRANCISCO.      Location  Not  Given 
Five-stcry    Class    A    store    and    apart- 
ment building. 
Owner — A.   F.  Jlousseau. 
Architect — W.    H.    Wteks,    369    I'iue    St.. 
San   Francisco. 


SEATTLE.  Wash. — .Architect  Harry 
H.  James,  American  Bank  Bldg.,  has 
completed  plans  for  a  four-stoiy,  60.\ 
]2(  ft.  mill,  brick  and  terra  cotta 
apartment  house  to  contain  43  2  and  o 
room  apartments  and  will  cost  $100. OOu 
.\amo  of  owner   withheld. 


BANKS 


Plans    Being   Prepared. 

BANK  Cost,    $60,000 

SAN  FRANCISCO.  SE  Broadway  and 
Columbus   Ave. 

Ojie-story  and  basement  reinforced 
concrete  bank  building  (safe  de- 
posit vaults,  etc.) 

Owner — Italian-American  Bank. 

Architect — I.  Zanollni,  604  Montgomery 
St.,    San    Francisco. 


BONDS 


SAN  ANSELMO,  Marin  Co..  Cal.— Un- 
til March  7,  bids  will  be  received  by 
Sanitary  District  No.  1,  Marin  County 
for  purchase  of  $200,000  bond  iflsu<< 
proceeds  of  sale  to  finance  sewer  con- 
struction. J.  E.  Manning,  secretary  of 
district. 


MARYSVILLE,  Yuba  Co.,  Cal. — Lions' 
Club  of  this  city  will  urge  supervisors 
to  call  election  to  vote  bonds  of  $800,- 
000  to  finance  system  of  paved  roads. 
Leslie  B.   Crook,   county   surveyor. 


CUTLER.  Tulare  Co..  Cal. — Election 
will  bo  held  March  7lh  in  Cutler  School 
District  to  vote  bond.s  of  $iri,000  io 
finance  construction  of  a  new  .»ichool. 
Trustees  of  the  district  are:  Thoma.-* 
I.   Reed.   W.   M.  Clark  and  J.    P.  ONeal. 


TAFT.  Kern  Co..  Cal. — Bonds  oi 
$380,000  were  voted  at  a  recent  elee 
lion  to  finance  conbtiuction  of  a  lUilon 
High  Seliooi  Itulhlint'.  plant*  for  which 
are  lielnn  prepared  by  Archlteet 
Orvlllf  L.  Clark.  Brower  Bldg..  Baker- 
llehl. 


COLUSA,  Colusa  Co.,  C*l. — Colusa 
County  Supervisors  set  March  28,  as 
date  to  decide  question  of  Issuing  bonds 
of  $796,000  to  build  a  system  of  frood 
roada  Chas.  d«  St.  lifsurloe,  county 
surveyor. 


SARATOGA.  Santa  Clara  Co.,  Cal.— 
Trustees  of  Saratoga  Grammar  School 
contemplate  election  to  vote  bonds  to 
finance   construction    of   a    new    school. 
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OAKLAND,  Cal.— Until  March  6,  bids 
will  be  received  by  Supervisors  for 
purchase  of  $110,000  bond  Issue  of 
Liivermore  High  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provement*. 


NEWPORT  BEACH,  Cal.— A  bond  is- 
sue of  $75,000  to  build  a  container  for 
a  reserve  gas  supply  will  be  submitted 
at  the  election  April  10.  Paul  E. 
Kressly,  H.  W.  Hellman  Bldg.,  Los 
Angeles,    city    engineer. 


RKDONDO,  Cal. — Petitions  being  cir- 
culated to  call  election  to  vote  bonds 
of  $100,000   for  a  new  public  library. 


CHOWCHILLA,  Madera  Co.,  Cal. — 
Trustees  of  ChowchlUa  Grammar 
School  District  will  call  election  to 
vote  bonds  to  finance  construction  of 
new  school,  replacing  structure  de- 
stroyed   by   fire. 


T'ORTERVILLE,  Tulare  Co.,  Cal. — 
Due  to  irregularities  in  proceedings, 
-Supervisors  cancel  $44,500  bond  issue 
ot  Sultana  School  District  and  another 
ulection  will  be  called.  Proceeds  of 
sale  of  bonds  to  finance  construction 
of  a  new  school. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
April  4  is  date  set  to  vote  bonds  of 
$50,000  to  finance  improvements  to 
municipal  water  worlis  plant.  Engi- 
neer C.  C.  Kennedy,  5'»  Sutter  St.,  San 
Francisco,  has  submitted  recommenda- 
tions  for  improvements. 


CARMICHAEL  COLONY,  Sacramento 
Co.,  Cal. — Directors  of  Carmlchael 
Colony,  sitting  as  the  utility  district 
board  , proposes  to  call  election  to  vote 
bonds  of  $40,000  to  finance  Installation 
of  a  lightirg  system.  Plans  prepared 
by   C.    M.    Hoskinson. 


MODESTO,  Stanislaus  Co.,  Cal. — The 
$80,000  bond  issue  of  the  Oakdale 
Union  High  School  District  sold  by 
county  supervisors  for  a  premium  of 
$5,238:  proceeds  of  sale  to  finance  ad- 
ditions to  present  school.  W.  H. 
Weeks,  369  Pine  St.,  San  Francisco,  is 
the    architect. 


SELMA,  Fresno  Co.,  Cal. — Until  Mar. 
10,'  bids  will  be  received  by  Super- 
visars  for  purchase  of  $230,000  bond 
issue  of  Selma  Union  High  School  Dis- 
trict bonds;  proceeds  of  sale  to  finance 
school  improvements.  Norman  R. 
Marsh,  Los  Angeles,  is  the  architect. 


HERMAN,  Fresno  Co.,  Cal.— Bond.i 
of  $150,000  voted  in  Kerman  Union 
High  School  District;  proceeds  of  sale 
of  bonds  to  finance  construction  of  a 
new  high  school.  Anton  John.sor.  of 
Kingsburg  is  the  architect. 


KLAMATH  FALLS,  Ore. — Election 
will  be  held  in  Klamath  County,  Feb. 
21,  to  vote  bonds  of  $800,000  for  a 
system  of  good  roads. 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 
— Lone  Tree  irrigation  District  votes 
bonds  of  $160,000  for  an  irrigation 
district:  $80,000  of  the  total  voted  will 
be  used  for  improvement,  the  balance 
to  purchase  stock  in  the  East  Contra 
Costa  Irrigation  Company.  A.  Kemp- 
key,  Hobart  Bldg.,  San  Francisco,  is 
consultinsr    engineer    for     the    district. 


CHURCHES 


FRESNO,  Fresno  Co.,  Cal.  —  The 
Grace  Methodist  Church,  Rev.  E.  E. 
Marshall,  pastor,  has  appointed  a  com- 
mittee to  confer  with  architects  re- 
garding the  construction  of  an  addi- 
tion   to    the    church    building   for    Sun- 


day  Bchool   rooms.      The  addition    will 
c(st,    $20,000. 


FACTORIES  &   WAREHOUSES 


Sub-figures    Being    Taken. 
FACTORY   BUILDING  Cost,    $50,000 

SAN    FRANCISCO.      Mission   and    13th. 
Two-story     steel     and     brick      factory 

building. 
Owner — Pacific  Embroidery  Co. 
Architect — Albert    Burgren,    110    Sutter 

St.,    San    Francisco. 
Steel    work    awarded    to    Dyer    Bros. 
Segregated   bids  are  being  received  on 
balance    cf    work. 


Contract  Awarded. 

PAINT  SHOP  Cost,   $100,000 

FRESNO,  Fresno  Co.,  Cal.  Los  An- 
geles and  M  Streets. 

Two-story  reinforced  concrete  ana 
stucco  paint  jobbing  (branch) 
plant. 

Owner — W.  P.  Fuller  &  Co.,  Beale  and 
Mission  Sts.,  San  Francisco  (Chas. 
O.  Norton,  San  Joaquin  Valley  rep- 
resentative). 

Architect — Eugene  Mathewsen,  Cory 
Bldg.,    Fresno. 

General  Contractor — M.  C.  Vaughn,  357 
12th  St.,  Oakland. 


Plans  Being  Prepared. 

WAREHOUSE  Cost,  $10,000 

REDWOOD  CITY.     Main  Street. 

One-story  brick  store  and  warehouse 
50x100. 

Owner — Ross  &  Ross,  attorneys.  Red- 
wood City. 

Architect — Gus  Waller,  220  Hudson  St, 
Redwood    City. 


Contract  Awarded. 

REPAIRS  Cost,    $23,000 

SAN  FRANCISCO.     Beach  near  Larkln. 
Repair  flre  damage  to  factory  building. 
Owner — Rose    Arata,    %    Contractor. 
Architect — None. 

Contractor — M.    V.    Brady,    Monadnock 
Bldg.,  San  Francisco. 


Contract    Awarded. 

OFFICE  &  WAREHOUSE    Cost,  $20,000 

SAN  FRANCISCO.  N  Howard  in  F'iftli 
Street. 

One-story  and  basement  reinforced 
concrete  office  and  warehouse 
building. 

Owner — Louis  R.  Lurie,  240  Mont- 
gomery   St.,    San    Francisco. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery St.,   San   Francisco. 

Contractor — F.  L.  Hansen,  251  Kearny 
St.,  San  Francisco. 


POMONA,  Cal. — Pomona  Valley  Tele- 
phone and  Telegraph  Co.  Union  con- 
templates spending  $25,000  for  exten- 
sions and  improvements,  $10,000  for 
building  and  equipment,  $31,000  for 
switchboard       equipment      for      Chino, 


Lewis  Rooting  and 
Asbestos  Works 

ISO  JESSIK  ST.  S.  F. 

Phone   Sutter   6700 

Branch — 2022  University  Ave., 

Berkeley — Phone  Berk.  4360 

Roof  Pnint.s — Roofing   Repairs 

ShliiK^Ie    iMetal    Gravel 

Asbestos     and     Magneala      Steam 

PIp«  and  Boiler  Coverlnar 


Claremoat,  La  Verne  and  San  Dima«, 
and  $25,000  for  reconstruction  of  de- 
preciated lines. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Uuncanson-Harrelson,  Chronicle  Bldg., 
San  Francisco,  at  approximately  $20,- 
000,  awarded  contract  to  construct 
ferry  slip  for  Martinez-Benlcia  Ferry 
Co.  Main  Iron  Works,  16th  and  Daggett 
.Sts.,  .San  Francisco,  awarded  contract 
for  iron  work  on  slip  at  approximately 
$2,000.  Slip  will  be  275  ft.  long, 
.lames  J.  Walsh,  112  Market  St.,  San 
Francisco,   engineer   for  company. 


.SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
One  bid  received  by  Council  fcr  re- 
pairing municipal  wharf  rejected  and 
work  ordered  done  by  day  labor  under 
suiHTvision  of  city  engineer  James  K. 
James.      Pilings,    etc.    wil    be    replaced. 


FLATS 


I'lans    Being    Prepared. 
FLATS  Cost.     $15,000 

FRESNO,  Fresno  Co.,  Cal. 
Two-sioiy    Irame   an. I    stucco    Hat.**. 
Owner — Fred  Stevenson. 
Architects — Swartz    dc    Ilyland,    RuwtJl 
Bldg.,  Freuno. 


To   Be   Done   By   Day's   Work. 

FLATS  Cost,   $20,000 

SAN   FRANCISCO.   E   21st  Ave.   N   Ful- 
ton  Street.  t 

Four  2-story  and  basement  frame  fiata. 

Owner — Costello   Bros.,    18   Ney  St.,  San 
Francisco. 

Architect — None. 

To    be    erected     by     day's    labor    and 

sub-contracts. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,    $15,000 

SAN     FRANCISCO.       SE    Ashbury    and 

Fulton   Sts. 
Two-story    and    basement    frame    flats. 
Owners — Jos.      and     Silvia      Licht,      709 

Masonic  Ave.,  San  Francisco. 
Architect  and  Contractor — A.  M.  Hardy, 

6217   California  St.,   San   Francisco. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,     $24,000 

SAN  FRANCISCO.     California  St.   near 

10th   Ave. 
T\\o  2-story  and  basement  frame  flats. 
Owner — M.  Lager,   320   Market  St.,  San 

Francisco. 
.\rchitect — Edward       E.       Young,       251 

Kearny  St.,  San  Francisco. 


Cost,    $12,000 
20th     Ave.     near 


Contract  Awarded. 

FLATS 

SAN     FRANQISCO. 

Anza. 
Two-story    and    basement    frame    flata 
Owner — A.    H.    Korn,    720    Mission    St., 

San    Francisco. 
Architect — Samuel  Lightner  Hyman,  6S 

Post  St.,  San  Francisco. 
Contractor — Ed.     Zinkind     &     Son,     434 

10th    Ave.,   San   Francisco. 


GARAGES 


Sub-figures   Being  Taken. 

GARAGE  Cost,    $70,000 

1-'1;ESX0,    Fresno   Co..   Cal. 

Four-story  reinforced  concrete  com- 
mercial garage. 

Owner — Dolson  &  Anderson,  Fresno. 

Architect — W.  W.  Brelte,  Clunie  Bldg.. 
San   Francisco. 


MERCED.  Merced  Co..  Cal. — T.  Wil- 
son of  Petaluma,  will  erect  a  $20,000 
fireproof  garage  building  on  Front  St., 
in  this  city. 
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GOVERNMENT    WORK    AND 
SUPPLIES 


\\  ASHING TOX,  D.  C. — Wisconsin 
Wire  &  Iron  Works,  1660  Booth  St., 
Milwaukee,  Wis.,  at  $2,600  has  been 
a\.ardeil  a  contract  by  Supervising  Ar- 
chitect. Treasury  Dcpt.,  to  construct 
lironze  entrance-  at  Everett.  Wa.'^h., 
Pi'St  Office:  time  for  completion  tlO 
days. 


SEATTLE,  Wash. — Uniil  Feb.  25,  11 
A.  M.,  under  Rcq.  SC-3507  bids  will  be 
reoeived  by  Alaskan  Engineerinjr 
''ommissioii.  Bell  .Street  Terminal,  foi- 
lurnishing  and  delivering  Seattle.  500.- 
<iO0  tie  plugs,  similar  to  Grayling  Dawei 
and  Tie  Plug  Compan.v's  Pyramid  tie 
piugs.  Alternate  bid  may  be  submit leil 
co\ering  delivery  f.  o.  b.  contractor's 
works.  Furtiier  information  iiKiy  be  iiad 
from  San  Francisco  offices  of  Commis- 
sion in   the  Custom  House. 


BEXICIA,  Solano  Co..  ("al. — Until 
Feb.  25,  11:45  A.  M..  bids  will  be  re- 
ceived by  Commanding  Officer,  Benicia 
Arsenal,  under  Supply  Xo.  .■)!.  for  fur- 
nishing and  delivering  6.000  ft.  Manila 
roije,  2-in.  circumference.  ultimate 
siienj^ih  at  Ic-ist  OOOli  lbs.  sq.  in.  of 
not  sectional   area. 


WASHIXGTOX,  D.  C.— Bids  are  be- 
ing'received  by  Bureau  of  Supplies  and 
,\ccoun!s,  Xavy  r)ei)arimnnt.  for  the 
Jollowing  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  9277,  for  delivering  at  all 
navy  yards.  Large  <iuantities  of  mis- 
celianeous  tool  st^'cl.     Feb.   2S. 

Schedule  942!>,  for  Mare  I.sland,  12.6m» 
gallons   mi\ii:g   varnish.      March    7, 

Schedule  9430,  Eastern  and  western 
yards,  5,900  feet  leather  belting.  Mar. 
7. 

Schedule  9435,  for  Mare  Island,  550 
reams  emery  cloth  and  120  reams  sand- 
paper.    March   7. 


WASHlX'iTOX.  I).  C— liuicau  of 
Yards  and  Docks,  Treasury  Depart- 
meiit,  will  receive  applica'ions  for 
plans  for  the  following  Pacific  Coast 
prolects,  bids  for  wliich  will  be  asked 
shortly: 

Specification  4574.  Taloosh.  Wash., 
radio    station. 

Specification  4577,  Pugit  Sound, 
Waf-li,.  extensioi.  to  bulldii.v.  ^''8  for 
i-rdance   storage. 

Sixclflc.itlon  4579,  San  J)i<go.  (alif., 
gun   shed  and   stabb.s. 

Plans  will  be  forwarded  on  dcpo.sit 
of  111),  cntcks  or  money  orders  made 
jiayable  lo  Bunau  of  Yarns  and   Dorks. 

&AN  FRANCISCO— Until  Feb.  23.  11 
A.  M.,  undi-r  Order  No.  8558,  hid?  will 
be  received  by  U.  S.  Engineer  Offlce, 
240  Montgomery  St.,  for  furnishing 
wharf,  Bio  Vista,  Solano  county:  inls- 
(  ellaneous  machinery  and  har^war* 
Hiipplies. 


VAI.,I..EJO,  Solano  Co.,  Cal. — (.'a plain 
I.,.  M.  Cox.  U,  S,  X.,  Public  WorkH 
orncer  of  the  Mare  Island  ."^avy  Yard. 
haH  prepared  n  new  plan  to  hoIvc  th* 
H'l'.  problem  of  the  Marc  I.iluml  Chan- 
nel and  Dr.  .1.  .1.  HoKan,  Prenldeni 
i-f  the  Vallejo  Chamber  of  Ctmnierc*' 
has  left  for  WaHhlngton.  to  further 
llu-  Ht;hcme,  The  plan  rnll.'i  for  as 
apiiroprlnllon  of  »!.. '.00,00  f..r  three 
years.  An  Initial  appropriation  cf 
i.'>00.000  will  be  nought  for  »his  year 
Th«-  C"X  plan  pr<ivtd<s  for  two  liiH" 
(!<  ticrote  dyke  wulln  nl  the  monib  of 
the  channel. 


Office,  240  Montgomery  St.,  for  furnish- 
ing f.  o.  b.  regular  wharf,  Rio  Vista, 
improved  plow  steel  wire  rope;  6  pieces 
%-in.  diameter,  1000  ft.  long;  4  pieces 
■J^-in.  diameter,  650  ft.  long;  and  2 
pieces  1-ln.  diameter,  275  ft.  long. 
.Specifications  will  be  furnished  en  re- 
quest. 


Architect — J.  W.  Dolliver,  114  Sansome 
St.,   San   Francisco. 

Contractor— Watson  Bros.,  San  An- 
sel mo. 


SAX  FRANCISCO — Until  Feb.  24,  11 
A.  M.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  240  Montgomery  St., 
for  furnishing  under  Order  No.  3548- 
3480,  thirty  8-ft.  and  30  10-ft.  oars, 
spruce  or  ash;  delivered  Rio  Vista. 
Solano  county,  Calif. 


SAN  FRANCISCO— Until  Feb.  25,  10 
A.  M.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  240  Montgomery  St., 
under  Order  Xo.  3549,  for  furnishing 
and  delivering  regular  wharf,  Rio 
Vista,  Solano  county:  miscellaneous 
machinery  packings,  washers,  etc. 
Specifications  will  be  furnished  on  re- 
quest. 

HALLS  AND  SOCIETY  BUILD- 
INGS 


Contract  Awarded. 

LODtJE  HALU  Cost,  $12,700 

MOXTEREV,   Monterey   Co.,   Cal.      Main 

Street. 
Reinforced   concrete   lodge    hall. 
Owner — Knights  of  Pythias,   Lodge   No. 

180,  S.   Ruthven,  Secretary  Building 

Committee,  Monterey. 
Architect — Tuttlo       &       Millar,       Pacific 

Grove,    '"al. 
Contractor  —  Fred      McCrary.      Pacific 

Grcve. 


Plans   Being   Prep;ired. 

LODGE    BLDG.  Cost.    $ 

PORTLAXD,  Ore.  SW  Tenth  and 
Salmon    Streets. 

Four-story  fireproof  lodge  building. 
lOO.vlOn;   80   feet    high. 

Owner — Odd  Fellows'  Lodge  of  Port- 
land. 

Architect  —  Ernest  Kroner.  Worcester 
Bldg.,   Portland,  Ore. 


RIVERDALE,  Fresno  Co.,  Cal.— I.  O. 
O.  F.  Lodge  of  Riverdale  votes  to 
purchase  site  and  erect  two-story  store 
and  lodge  hall. 


SAN  .JOSE,  Santa  Clara  Co.,  Cal. — 
Druids'  Hall  Association  has  permis- 
sion from  the  State  Cor|ioration  De- 
partment to  issue  $50,000  worth  of 
stock  to  flnaiuu'  additions  and  improve- 
ments to  the  building  at  the  northeast 
corner    of    San    Carlos    and    Market    .Sis. 

for    lodge   room.s .N.    K.    Wretman.    .M- 

torney   of   San    .losr-,    i.s   ::ccni(i  vv   c,i    ih, 
.•issncl,'!  ion. 


HOSPITALS 


Conlractd  Awarded. 

HOSJ'ITAL  Cost.    $ 

SA\'    .lOSE,    Santa    Clara    Co.,    Cal.       N 

E  Santa   Clara   St.    near   14th    St. 
Three-story  reinforced  concrete  ho.spl- 

tal    (75  beds). 
Owner — San   Jose   Hospital   Asaoclation 

a  corporation. 
Architects— Binder   &   Curtis,    255 V4    S- 

I'lrst   St.,   Snn   Jose, 
C;t>iirr:il     Conlrnrt     (u     E,     E,     Ethcrtiin, 

Monadnock     Bldg.,     Sun     PranclHco, 

»172,000. 
lleniinK  to  J.  E.  O'Mara.  443  Minna  St., 

San  FrnnelHco,  $34,644. 


Cost,    $- 


SAN  intANCTSCO— Until  Fob.  '23.  11 
A.  M..  bide  will  bo  rccelv«Ml  under 
order     No.     3547.     by     U.    8.     E3nrin*«r 


Contract  Awarded. 
ADDITIONS 
H088,  Marin  Co..  Cal. 
Three  coltftBe  additions  to  sanitarium. 
Owner  Hows  Sanitarium  (Dr.  A.  Hit- 
ter). 


Figures  to  be  Taken  Shortly. 

ALTERATIONS  Cost.     $35.0"' 

FRESNO,   Fresno  Co..  Cal. 

Alterations  and  additions  for  Nurse.-;' 
Home  and  Training  School. 

Owner — County  of  Fresno,  D.  M.  Barn- 
well,  County   Clerk. 

Architects — Glass  &  Burner.  Cory 
Bldg..  Fresno. 


E.  E.  Etherton  Co.,  Monadnock  Bldg,, 
San  Francisco,  at  $172,000,  submitted 
the  lowest  bid  to  Architects  Binder  St, 
Curtis  of  San  Jose,  for  the  construction 
of  the  proposed  four-story  reinforced 
concrete  hospital  to  be  erected  at  Four- 
teenth and  Santa  Clara  streets,  San 
Jose,  for  the  San  Jose  Hospital  As- 
sociation. J.  E.  O'Mara  of  San  Fran- 
cisco, at  $24,624,  submitted  the  lowest 
bid  for  heating  and  ventilating;  and 
Pacific  Elevator  Co.  of  San  Francisco, 
for  elevators  at  $3,466.  A  complete 
list  of  bids  follow: 
R.   O.   Summers,   San  Jose $189,911 

D.  J.    Byron,   San   Jose 197,587 

C.  L.  Wold  &  Company,  S.  F 179,000 

E.  E.  Etherton  Company,  S.  F..    172,000 

Lawton   &   Vezey,   S.    F 181,000 

Larsen-Siegrist   Company,   S.   F.   188,855 

M.    C.    Vaughn,    Oakland 4..    179,500 

M.  E.  Hopper  &  Son,  Oakland..    192,500 

Cobby   &    Owsley,   S.    F 194,600 

Cahill-Vensano   Co..   S.    F 186,600 

Hcntins    and   Ventilatliiar 
Moennlng  &    Howard,   San   Jose.  $26,125 

Scott   Company,   S.   F 27,520 

J.   E,    O'Mara,   S.   F 24,624 

Turner   Company,   S.    F 26,540 

James  H.    Pinkerton,   &.  F 29,199 

James  A.    Nelson,    S.    F 29,460 

C.   Petersen  Company,   S.  F 26,765 

Klevatora 

Otis  Elevator  Co.,  S.  F. $3,490 

Van  Emon  Elevator  Co 3,475 

Pacific  Elevator  Company,  S.  F. , .    3,466 


OAKLAND,  Cal. — Until  March  13,  10 
A.  M.,  bids  will  be  received  by  Geo.  E. 
Gross,  county  clerk,  for  excavating  and 
grading  work  at  the  Alameda  county 
hospital:  also  for  moving,  underpin- 
ning concrete  foundations,  concrete 
oil  tank,  etc.  See  call  for  bids  ander 
ofllclal    prnpoiial    aectlon    tn    this    Isaac 


SAN  FRANCISCO — Supervisors  ap- 
I)ropri.ate  $3,000  to  replace  hot  and  cold 
water  pipes  al  the  San  Francisco  hos- 
I>iial,   now  showing  leaks. 


EUREKA,  Humboldt  Co.,  Cal.— Mer- 
cer Eraser  Co.,  Eureka,  at  $9,994, 
awarded  contract  by  supervisors  to 
construct  building  for  housing  heating 
plant  and  laundry  at  Tubercular  hos- 
pital, from  plans  of  Architect  Newton 
Ackerman,  Eureka.  Other  bidders: 
W.  C.  Elsmore,  $12,294;  A.  N.  Foster. 
Jt1.4t>0;    Louis    Halvorsen,    $12,421. 


HOTELS 


KlKUl'e.-^    to    be     Tiikfii    .Sluirllv, 

HOTEL  Cost,    $7,000,001' 

LOS    AN(ilOLK.^\    Cal.      Fifth    and    OIlVo 

Stieets 
Ucliiforeeil      coiicrole      or    brick      hotel 

i>ull(ilnK. 
Owner— lllltinorc      Hotel      Co.,      Lee    C 

Phillips   ct  ul. 
Archllcct  -      Leonard    SchUllRo.    PncKlr 

Mutual  Uldg.,  LoH  Anffoles. 
38765)       iHl    report    Apr.    2l»;    2nd    Nov 


I4ONG  BEACH,  Los  AngeleH  Co..  Cal 
— yMlonifys  Rohe,  Yakey  ^  Devlii,  11  IS 
t?ltUenn  National  Bunk  nidtf.,  Los  Aii- 
K<I' s.  upr.  Ken'  a  H.>iidlcate  forming  a 
eorporallon  to  erect  at  $1,000,000  hold 
un  Ocean  Blvd>  al  Cvdur   Way,   the  site 
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recently  purchased  from  the  I'ark  View 
Land  Co.  Plan.s  will  bo  drawn  by 
.Spokane,  Wash.,  architects.  Incorpor- 
ators include  Mrs.  V.  S.  Gundry.  LC2  W. 
Ocean  P.lvd.,  Long  Leach;  llichaid 
Kane,  A.  W.  Wakeman  and  M.  W.  Falls. 
Long"  Beach;  L.  S.  Farmer,  Lot;  An- 
geles, and  the  owner  of  the  Hwlliday 
and    Carlisl''   ITotels,    Spol<arn'.    Wash. 


FALLON,  Nevada — Chamber  of  Com- 
merce will  appoint  committee  to 
organize  business  men  to  finance  con- 
struction of  a  $250,000  hotel  building. 
J.   W.   Flood    heads  the   movement. 


POWER  PLANTS 


EL  DOHADO  COUNTY,  Cal.— The 
Bl  Dorado  Power  Company  has  been 
granted  permission  by  the  Federal 
Power  Commission  to  develop  a  4- 
stage  100,000  horsepower  hydro-electric 
project  on  the  south  fork  of  the 
American  river,  in  tihe  vicinity  of 
I'lacerville.  The  plan  includes  en- 
largement of  the  "El  Dorado  ditch," 
twenty-five  miles  in  length,  to  a  flow 
capacity  of  350  cubic  feet  per  second, 
as  against  its  present  forty  cubic  feet, 
and  operation  of  turbines  under  a  1900- 
foot  head.  The  El  Dorado  Power  Com- 
pany, which  is  a  subsidiary  of  the 
Western  States  Gas  and  Electric  Com- 
pany, plans  after  enlargement  of  the 
canal,  to  provide  for  conducting  the 
water  through  a  three-mile  conduit  to 
the  penstocks  which  supply  the  tur- 
bines to  be  located  in  a  power  house 
on  the  American  River,  about  one  mile 
below  the  mouth  of  Silver  Creek.  The 
turbines  will  operate  under  a  head  of 
1,900  feet.  The  project  includes  six 
storage  reservoirs  on  the  headwaters 
of  the  American  River,  with  an  ulti- 
mate capacity  of  90,000  acre-feet. 
Three  of  the  reservoirs,  to  the  capacity 
already  constructed,  are  included  in 
the  license  for  Project  No.  78,  which 
was  recently  issued  to  the  Western 
States  Gas  and  Electric  Company. 


LOS  ANGELES,  Cal.— Shattuck  Con- 
struction Co.,  Marsh-Strong  Bldg.,  ne- 
gotiating with  the  Sespe  Light  & 
Power  Co.  for  financing  and  building 
the  Hammel  dam  and  power  plant, 
Bradfteld  dam  and  main  power  plant 
and  an  auxiliary  power  plant  under  the 
Bradfteld  dam.  Present  plan  is  to  Is- 
sue bonds  through  a  holding  company, 
the  construction  company  to  acquire 
an  interest  in  the  properties.  The 
Hammel  dam  will  be  240  ft.  high  and 
the  Bradfteld  dam  will  also  be  240  ft. 
hi«h.  The  former  will  impound  11,000 
acre  ft.  water  and  power  plant  will 
develop  VOOO  H.  P.  The  latter  will 
impound  40,000  acre  ft.  and  main 
power  i)lant  will  develop  9500  H.  P. 
;md  auxiliary  plant  4500  H.   P. 


PUBLIC  BUILDINGS 


Pluns    Being    Fi^urfcd — Luis   Close    Mar. 
7.    10   A.    M. 

LIBRARY    ,  Cost.    $ 

LlVIN(JSTON,    Merced   Co.,   Cal. 

Branch   County   Libraiy. 

Owner — County  of  Merced.  P.  .1.  Thorn- 
ton,  Clerk.    Merced,   Cal. 

Architect — Plans     by    County    Survcyo' 
A.  B.  Cowell,  Merced,  Cal. 
I'lans  may  be  had  from   the  clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Western  States  Gas  and  Electric  Co., 
Flks  Bldg..  Stockton,  planning  to  start 
work  on  development  of  90,000  acre- 
feet  of  storage  on  watershed  on  the 
South  Fork  of  the  American  river  in 
El  Dorado,  Alpine  and  Amador  coun- 
ties and  the  construction  of  new  power 
plants  near  Placerville.  The  program 
of  work  to  be  undertaken  this  Spring 
and  concluded  before  .January  1,  1924, 
includes: 

1 — Construction  of  new  power  house 
in  canyon  of  South  Pork  of  American 
River  above  Placerville  and  near 
Camino.  Two  units,  each  developing 
10,000  kilowatts  or  a  total  of  more  than 
26,000  horsepower,  are  to  be  installed. 
Eventually  other  units  will  be  added, 
bringing  the  total  capacity  of  the  plant 
to  80,000  horsepower. 

2 — Enlarging  and  lining  of  twenty - 
five  miles  of  the  El  Dorado  ditch  from 
the  Forehay  above  new  power  house 
to  point  on  American  River  near 
Kyburz,  just  below  mouth  of  Silver 
Creek,  which  carries  the  water  of  Twin 
(Caples)  and  Silver  Lakes  into  the 
American. 

3. — Construction  of  penstocks.  The 
water  wheels  in  the  power  house  will 
operate  under  a  1900-ft.  drop,  which 
will  make  this  one  of  the  high  head 
plants  of  the  country. 

4 — Enlargement  of  Twin  Lakes  to 
create  16,000  acre  feet  of  storage. 

5 — Construction  of  diversion  dam  in 
the  South  Fork  of  the  American  liiver 
at  head  of  El  Dorado  ditch,  just  be- 
low Kyburx. 

6— Construction  of  double  transmis- 
sion line  to  connect  new  plant  with 
present  transmiiision  system. 


Plans  Being   Flgured-^Bids  Close   Mar. 
13,  10  A.  M. 

BUILDING  Cost,    I 

BAKERSFIELD,    Kern    Co.,    Cal. 

P2recting    frame    building    at    U.    S.    Ex- 
perimental  Farm,   near   Shafter. 

Owner — County    of   Kern,    F.    E.    Smith, 
county  clerk. 

Architect — Chas.   H.    Biggar,   First   Na- 
tional   Bank    Bldg.,    Bakersfleld. 
Plans  may  be  had  from  county  clerk 

at   Bakersfleld. 


SACIJAMIOXTO.  Cal.  Koliov.  iiiK  bi'I.> 
loceived  by  the  State  Department  of 
Public  Work-^,  Divisioi,  of  Architecture, 
fcr  various  .sugrcgation.s  of  work  on 
the  Capitol  Extension  liuilding.s  a! 
Sacramento; 

KxenvatliiK    >\'<>ik 
Geo.    Pollock    Co..    Sacto.    ( low)  .  .  ?18.44n 

Matthews  Con.^tr.   Co..   Sacto 29.58; 

McGilvray  Coiih-tr.   Co..  S.   F 37,15(1 

Robt.    Trost.    &.    F 28,985 

C.    Miles    27.S6II 

Steel    siiul    Ir«m    V  «»rk 
Dvi>r   Bros.      Golden    Gate      Iron 

Works     $2:!4.n(lO 

Omaha     Steel     Co 248,49.1 

lennfcjylvania    Bridge    Co :',14.78" 

.'udson  Mfg.  Co..  S.  F 2;<0.775 

.las.    Burke   Iron    Works '.    257. 47H 

■Cal.    Sieel    Co.,    Inc 257,00.1 

Minneapolis  St.el  &  ?vlchy.  Co...  284.;)5!i 
Willis  B.  Kyle  Steel  &  Irn  AVks.  229.977 
U.      S.    Steel      Produc:ts.      llialto 

Bldg.,    S.    F 225,500 

Palm   Iron   Works    Sacto 246, 850 

Hriok    Work 

W.    G.    Reed    (low) :i;i51,421 

White   &    Gloor.    S.    F 197.8("i 

Hock    iVi    I/otVmey.r.    S.    F 229.751. 

Matthew  Conslr.   Co..   Saeto 169.748 

Mealy   &    Collins,   S.    F 178.000 

Clinton  Constr.  Co..  S.  F ^';^-"ll? 

Larsen    &    Sigrist.    S.    F 168.777 

Harold    Larson.    S.    F 190.000 

T»"jirra   <'ot  fa 

Gladding,    M<  Bean.    Crocker    Bldg..    Sa'i 

Fiancisco    (a)    ?220.000.    (b)    il5.20(>. 

X.    Claik    &    Sons.    116   Natoma    St,    Sa;i 

Francisco    (a)    J225.370:    (b)    $15,178 

Matthews  C..n.'=tr.   Co.    (a)    $225. 0)C;    (o) 

$15. 840. 

Uruntte 
McGilvrav  Kavmond  Co..  6;54   TownsenI 
St..  S.   F.    (al    ?768.885;    (b)    54;<2.835: 
(e)    143.560. 
Matthews  Constr.   Co..   Sacto.    (a)    J839.- 
165;     (b)     !i!r>!M>0»:     t'^'     S-' "»-.<' >>v>- 
Conercf*'  «"d  I'IHmic 
J.    M.    McLaughlin.    San    Francisco    (P 
I ;    (2)    ulteruaie,    1389,900. 


.McGilvray   Constr.  Co.,  Sacraniejito    (1) 

{427.650;    (2)    1419.900. 
Robt.    Trosi,   San    Francisco    (1>    $ . 

(c)    1415,715. 
W.    G.    Ried    (U    »486,47!;    <2)    $488,471. 
Clinton    Constr.    Co.,   San    Francisco    (I) 

1397.800;    (2)    391,100. 
-VlalthewK    Constr.    Co.,    Sacramento    (1) 

t447  185;    (2>    196.000    (piling). 
K.    K.    Parker,   S:in    Francisco   (i)    i37e.- 

900;    (2)    ♦36'j,90ii. 

Cut    ('«iit    (•ranitp 
L.Miedicl    Stone   Corp.    (a)    $380,100;    (li| 

S;i!»7.<'<i(i 
roiiil<inalion    iiid — itri<-k,   (oiM-rrtc,   Kx- 
f:>\allnK.   Terra    (  itKa,   f^rnnitr 

.MailiKWS   CoikUi.   Co..   ."-.acto.  .  $l.e»5,7Sl 


VltEKA.  Siskiyou  Co..  Cal.— City 
Trustees  planning  construction  of  a 
municipal  swimming  pool  on  property 
north    of   the   city    hall. 


fJAKLAND,  Cal. — Bids  were  received 
by  Chae.  S.  Greene,  .Secretary  of  the 
Board  of  Library  Directors  of  the  City 
of  Oakland,  for  cleaning  and  painting 
the  Oakland  Free  Library  Building  at 
14fh  and  Grove  Sts.  Contract  will 
probably  be  awarded  at  meeting  held 
evening  of  Feb.  14,  to  low  bidder: 
IJ.  Zcllnsky,-  180  Jessie  St.,  S.  F...I   885 

II.    McManus     925 

Martin   L.   &  Jacob   Cramer 1165 

Wm.    McDougal     1450 

I.   C    Hogan 1750 

J.  A.  Turgeon    1787 

T.   Stallard    1800 

Eastern   Decorating  Co 1950 


SAN  FRANCISCO — Until  March  2. 
2.30  P.  M.,  bids  will  be  received  by  J. 
H.  Zemansky,  Registrar  of  Voters,  for 
furnishing  shelving  fcr  Registrar's 
office  in  city  hall.  Specifications  will 
be  furnished  on  request. 


BERKELEY,  Alameda  Co.,  Cal.— 
Council  contemplates  construction  of 
annex  for  city  hall  building.  E.  M. 
Hann,    city    clerk. 


MODESTO,  Stanislaus  Co..  Cal.— 
Stanislaus  County  Grand  .Jury  recom- 
mends the  construction  of  a  modern 
count v  courthouse. 


FRESNO;  Fresno  Co.,  Cal. — Fresno 
Labor  Council  urges  city  council  to 
order  construction  of  municipal  swim- 
ming pool.  Plans  for  the  pool  have 
alrcad.v   been    prepared. 


RESIDENCES 


Contract  Awarded. 

r.ESIDENCE  Cost,   120,000 

S.AN  FRANCISCO.  Pacific  Ave.  be- 
tween   Stelner  and   Fillmore. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Sidney  Lippett,  726  Mar- 
ket St..  San  Francisco. 

.Architect — Milton  Latham,  454  Mont- 
gomery   St.,    San    Francisco. 

Contractor — O.  W.  Britt,  1257  Arguello 
Blvd.,   San    Francisco. 


C(iiiti;\t  I     .\\\  anlt  d. 

Ki:sn)KNCK  Cost.    $78i'2 

S.\CRAMENTO      Cal.        Foi  ty-fir.«i      .ttmI 

.1   Streets. 
Two-story  frame  residence. 
Ownei--Ernest   Sympfy.  714    K   .-^'..  Sa-- 

r-imento. 
.\rfhitec?   —  Frederick       .<.       Harrison. 

I*<oi:les    Bank    Bldg..    Sa'-ramento 
Low      Bidder — Herndon      &      Flr.ncK-nn. 

Sacramento, 
tit  her   bidders    were:      W.    t  h.itJerton. 
?7883    and    G.    P.    Stahl.    $9,200. 


Plans    Being    Figured. 

BUNGALOWS  Cost,   $3500   each 

SAN    FRANCISCO.      Sunset    and    Rich- 
roond  Districts. 
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Ten    1-story   and   basement  frame   bun- 
gralo^s  (5  rooms  and  garage  each) 
Owner — Cryder    Home    Building  Co. 
;\rchitect — O'Brien     Bros.,      240     Mont- 
gomery   St.,    San    Francisco. 
This    is    the   first    group    of    about    30 
bungalows  to  be  erected.     Figures  are 
being    taken    for.  a    general    contract 


Contract  Awarded. 

IIESIDENCE  Cost.    ?27,000 

SAX  FRANCISCO.  X  Broadway  154-6 
W  Balboa. 

Three-story  and  basement  frame  resi- 
dence. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Saretta  B.    Hindes. 

Architect — Xone. 

Contractor — San  Francisco  Bridge  Co., 
Nevada  Bank  Bldg.,  San  Francisco. 


Plans   Being   Figured. 

r.ESIDEXCE  Cost,    $12,000 

SAN    FR.\NCISCO.      St.    Francis    Wood. 
Two-story    and    basement    frame     and 

plaster    residence. 
Owner — Martin    A.    Roth. 
Architect — H.  C.  Baumann,  251   Kearny 

St.,    San    Francisco. 


SCHOOLS 


Plans  Completed — Figures  To  Be  Taken 

Next   Week. 
SCHOOL  Cost,    $480,000 

BUKLIXGAME,    San    Mateo    Co.,    Cal. 
Two-story     reinforced     concrete     higli 

schorl  building. 
Owner — San   Mateo   Union  High   School 

District. 
Architect — W.    H.    Weeks,   369   Pine   St., 

San  Francisco. 


Plans  Being  I'loparcd. 

SCHOOL  Cost,    $110,000 

I'AJtLlEK.    Fre.sno   Co.,    Cal. 
Tv,  o-.stoiy    iirick   .school. 
Ownei — Parlior   School    District. 
.\rchitccts— Swart'/,    it     Hyland.     I^owcll 
I'.lflg.,    l-'rcsno. 


Plans    lieing   Prepared. 

.SCHOOL    ILD'^S.  Cost.    $600,000 

LOS  AX(;Li.,ES  CO.     Glondalc.    ' 
Grou];    ot    reinforced    concrete    or    briclc 

high   Kchool   buildings.  • 
Owner  —  Glendalc    Union    Hip;h    School 

District. 
Associate    Architects. — John      C     Austin. 

Hakcr-Dctwiler  Bldg.,  Lo.s  AngeTos, 

and  Geo.  .M.  Lindsay,  127  W-Broad- 

way,   Glendalc. 
A    Hpecial    election    will    lie    called    I') 
vole  bonds  for  these  buildings. 


Plans   Being   Figured — Bids    (Mose    Fob 

28.  7:30   P.   M. 

.S<llOOL  Co&t.   $ 

LOS    ANGELES   CO.      Glendalc. 

One  .'ind  iwo-Htory  ClasH  C  intermediate 

Hchool    building,    169xi»B    (lirick    and 

tei  t.a  cotta  trim). 
(Jwncr — (jiondale    City    School     District 

Board   of  I'Jdui-al  ion. 
Architect— Alfred    K.    Priest.   Fay   Bldg.. 

Lo8  AnirolcH. 
Scifrcgatod    ligureH  on   general   work. 
plunibInK,      elect  ricnl    work,      progruni 
fInrkH,  tire  alainis  and    heating. 


Plana  Completed— Figures  To  Be  Taken 

Shortly. 
SCHOOL  Co«t.    1248,000 

LOS    ANGBLPiS,    \.i>h    Angeles   Co.,    Cal 

McKlnloy   Ave. 
Two-Btory      und      bnnemcnt      reinforced 

concrete  and  atucco  admlnlNtratlon 

hulldinv  nnd  iiudltorlum  223x141. 
fiwiu'r-    I.,o»    AngeliN    Board    of    Educa- 

ttpB. 
Architect-  Train   *    Williams,   Western 

Mutual   Life   BIdi;  ,   Los   AnKelnn. 


Gymnasium    building. 

Owner — Taft  Union  High  School  Dis- 
trict. 

Architect — Orville  L.  Clark.  Brown 
Bldg.,    Bakersfield. 


Plans   Being  Figured— Bids   Close  Mar. 

16,   7.30   P.   M. 

SCHOOL  Cost,  $ 

BUKLIXGAME,   San  Mateo  Co.,   Cal. 
Two-story      reinforced     concrete     high 

school. 
Owner — San   Mateo   Union   High   School 

District,    J.    R.   Murphy,   Clerk,   San 

Mateo. 
Architect — W.    H.   Weeks,    369   Pine   St., 

San   Francisco. 
Bonds    of    $360,000    voted    to    finance 
ccn!<truction.      Se«   call  for  bids  nnder 
official    proposnl    section    In    this    Issne. 


Final  Plans  Approved — Bids  To  Be 
Called  For  In  About  A  Week. 

SCHOOL  Cost,     $200,000 

KICHMOXD,  Contra  Costa  Co.,  Cal. 
9th    and    Bissel   Ave. 

One  and  three-story  reinforced  con- 
crete and  hollow  tile  junior  high 
school    216x321. 

Owner — City  of  Richmond  School  Dis- 
trict. 

Architect — Jas.  T.  Narbett,  910  Mac- 
donald  Ave.,   Richmond. 


Plans  Completed. 

.SCHOOL  Cost,    $104,000 

LOS  ANGELES,  Cal.     Raymond  Avenue 

Srhool. 
Twc-slory      reinforced      concrete      and 

brick  grammar  school. 
0\vner — City  of  Los  Angeles. 
Architect — Albert    C.    Martin.    4:;(i    Hig- 

gins   Bldg.,   Los   Angeles. 


Low  Bidders. 

SCHOOL  Cost.    $ 

PAfcADENA,   Lo.s   .Angeles  Co..   Cal.   An- 
drew Jackson  Grammar  School, 
Brick   school,   231xlP4    (6   rooms   and  an 

auditorium). 
Owner — Pasadena  School  District. 
Architects — Marston    &     Van     I'elt    and 
E.    W.      Maybury.      Associated,    600 
Chamber    of    Commerce    Bldg.,    Los 
Angeles. 
'I'he  following  arc  (lie  lowest  bidders: 
L.  I*,  pomoroy,  338  Chamber  of  Com- 
nierce    Bldg.,     Pasatiena,    general    con- 
struction,   $75,959;    Edward    Roeth,    90i'. 
10.    Colorado    St.,    Pasadena,    |)lumbing. 
$6367;    Edward    Roeth,    steum    heating, 
!!;7963;    Pacific    Gas    Appliance    Co.,    gas 
ladliitors,         $2072;         itainting,         Paul 
.Schwenzfeier.  100  E.  Colorado  St.,  Pas- 
adfvna.   $3470;    wiring.   Miller  Co..   $15Cti. 

Plans   Beint;    Kigund — Bids   Close   Mar. 

6.  7:30  P.   iVl^ 
SCHOOL  Cost.    $40,000 

PALO  ALTO.  Santa  ciar.i  Co..  Cal.  Mid- 

dlcfield  Road. 
Oiic-story  frame  scliool   (6  classrooms). 
Owner — Palo   Alto  City  School   District. 

A.  C.  Barker.  Secretary. 
Architect  —  (has.    K,    Sumner,    .'.V    Tost 

St.,  San  Fr;inciHc<>. 
Mee    eiill    for    lilcN    iiiiiler    <illieliil    pro- 
IMiMiil    Meetlttn    in    tblM    iMHiir. 


OAKLAND.  ChI.  —  Petltion.s  have  lieen 
Hied  with  the  County  Superiiiteiideiu 
of  .H,  hools  BeekiiiK  lormatlo.i  nt  tlie 
Amador  Valley  ITnioii  Higb  School  DIs- 
tri(t  .Should  the  diHirlcl  be  formed 
an  cl't'llon  will  be  held  to  vote  l>on<ls 
n|    »«(!.(, (10    for   a    new    hchool. 


Prrllmlnsry    Plans    P-ilnir   I'mparod. 
fJVMNASIUM  Coit,    I108.OOO 

TAl-'T.   Kern  Co.,  Cal 


HAN  FKANCISCO— Bducatlon,  Parks 
and  Playgrounds  Committeo  of  the 
Board  of  .Sniiervlsom  will  recommend 
that  $1,0(10,000  bo  provided  in  the  l'.i22- 
23  liiidKel  for  the  c<)nHtrnctlon  of  n 
new  Mission  hiKh  nchool  to  replace 
th«i  stniciuro  destroyed  by  fire.  John 
Hold.  Jr..  First  National  Bnnk  Bldg,. 
city  archltpct.  will  i>r<iliftlily  prepare 
thu    plans. 


SAX  FRANCISCO— James  Smith,  180 
Jessie  St.,  at  $37,650,  submits  low  bid 
to  Board  of  Public  Works  for  plaster- 
ing Mission  High  School  addition  at 
18th  and  Dolores  streets.  Other  bid- 
ders: Francis  Reilly,  $44,660;  J.  Green- 
back, $39,725;  A.  Knowles,  $43,500. 
John   Reid,   city  architect. 


REEDLEY,  Fresno  Co..  Cal. — Until 
Feb.  24,  S  P.  M..  bids  will  be  re.-eived 
by  Marion  Deneen,  clerk,  Reedley  Joint 
I'nion  High  School  District  for  erect- 
ing grandstand  and  constructing  run- 
ning track  on  athletic  grounds  of  high 
school.  Plans  may  be  had  from  clerk 
at  Reedley  National   Bank. 


SACRAMEXTO,  Cal.— Board  of  Edu- 
cation accepts  bids  of  C.  F.  Weber  Co. 
and  Wood  Rencvating  Co.  for  furnish- 
ing and  installing  approximately  800 
sehool  desks. 


LOS  AXGELES,  Cal.— 1{.  II.  Whinery, 
Deita  Bldg..  was  low  bidder  at  $66,500 
on  the  general  contiact  for  the  new 
.school  building  ai  Selma  Ave.  school 
site:  Molt  M.  Marston.  is  the  architect. 
Low  bidders  on  other  contracts  were: 
D.  Zelinsky  &  Sons  on  painting  ai 
$2516;  American  Electiic  Constr.  Co 
on  wiring  at  $2386;  W.  S.  Goodrich  on 
plumbing  at  $5021;  and  Frank  David- 
son, 611  We.sley  Roberts  Bldg.,  on  heal- 
ing at  $4440. 


FRESXO,  Fresno  Co..  Cal.— March  4 
is  the  date  set  to  decide  on  formation 
of  the  union  high  .school  district  in 
the  mountains  northeast  of  Fresno. 
Should  the  district  be  organized  an 
election  will  be  called  to  vote  bonds 
of  $16,000  t(  ti.iance  construction  of  a 
new  school. 


STORES  AND  OFFICES 

Plans    Being    Figured. 

OFFICE   BLDG.  Cost,   $400,0(m. 

LOS  ANGELES,   Cal.     iiW    Eighth     and 

Spring  Sit,. 
Twelve-story      and    basement      Class    A 

store  and  olHce  building.  50.\155. 
Owner — C.   H.   Price  and   W.   W.   Paden, 

Story  Bldg.,  Los  Angeles. 
Architect— L.    L.    Smith,    Higgins   Bldg., 

Lis  Angeles. 
Bids  are  being  submitted   by  selected 
contractors. 


Plans  Being  Prepared. 

STORES    K-    OFFICES  Cost,    $40,000 

PALO    ALTO,     Santa     Clara     Co.,     Cal. 

University   Ave.   and  Bryant   St. 
Two-story    reinforced    concrete    stores 

and  olttces. 
Owners — Ualph      Follmer      and      O.      O. 

Rhodes. 
Architectural  Designer— Ralph  W.  Poll- 

mer,    465    Lytton    Ave..    Palo    Alto. 


Plan.s    t.     I.e    Kigured    Ne.M    Week. 
STOULS  Cost.    $200,000 

OAKL.\.\l>.  .Mameda  Co..  Cal.     W  Te|e- 

graiili     .\venue     between     19th     and 

WilUam.s  Streett*. 
Two-.story     reinforced     concrete     store:; 

and    market    bulidiiig.    176.\300. 
Owner — .Norman      de      Vaux,       Koothili 

Blvd.   and   fi'.ttli   Si..   Oaklanii. 
Architect    -Maury   I.   Dl^gs.   1108  lOaNton 

HIdK.   Oakland. 


^lnll^    IteitiK    Kiguied. 

S'l'OHES  Coiil.    $45,000 

IIPIILINGAME.    San      Mateo     Co..      Cal. 

Biirllngiime   .\venue. 
One-8torv      rel.iforced      concrete        (;t> 

;<tor<  s.    100x80 
Owncrh — Jas.    Lawrence.    K.   C.    Douglii.'* 

and   O.   J.    \\  illlam5.    BurlinBame. 
Archlt<  ctH--Edward«      Ai       Knhn,       8:i3 

MR>'l<ct    St.,   .S;in    Franci.scii 
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To  Be  Done  By  Day's  Work. 
STORES  Cost.    ?15,000 

SAN    FRANCISCO.      Turk    near   Taylor. 
One-story    and    basement    Class    C    (2) 

stores. 
Owner — H.   B.   Allen,   %  Architect. 
Architect — Earle  &  Co.,   168   Sutter   St., 

San   Francisco. 


rians  Completed  —  Figures  To  Be 
Taken  Next  Week. 

ALTERATION'S  Cost.  $100,000 

STOCKTON,  Cal.     SB  Main  and  Hunter. 

Alter  four-story  store  and  office  build- 
ing: fnew  interior  store  fixtures, 
etc.). 

Owner — N.   Levi    &   Bro. 

Architect  —  Bernard  J.  Jo.seph,  Call 
Bldg.,    San    Francisco. 


Site   Purchased   For   Offlce  Building. 

OFFICE  BUILDING  Cost,   $ 

LOS  ANGELES.      SW   9th  and   Hill   Sts. 
Twelve-story   Class   A    oflice    and    store 

building    45x155. 
Owner — R.    E.    Miller,    Mgr.    Owl    Drug 

Co.,    San    Francisco. 


Plans  Being  Prepared. 

MARKET    BUILDING  Cost,    $ 

OAKLAND.      19th    and    Broadway. 
Two-story    reinforced    concrete    market 

building. 
Owner — L.  M.  Tapscott. 
Architect — Reed     &     Corlett,     Oakland 

Bank   of  Savings  Bldg.,  Oakland. 


Plans    Being    Prepared. 

ALTERATIONS  Cost.    $40,000 

SACRAMENTO.    Cal.      918    K   Street. 

Extensive  alterations  to  first  floor  of 
three-s'tory  briok  hotel  building 
for  candy  store   and  cafe. 

Owner — Wm.   Trust. 

Architect — E.  C.  Hemmings.  Ochsner 
Bldg.,    Sacramento. 


Cost,   $25,000 
Corner    Seventh 


("ontract   Awarded. 
ALTERATIONS 
SACRAMENTO,     Cal. 

and  K  Streets. 
Extensive  alterations  to  first  floor  and 

show  windows  of  department  store. 
Owner — Bon    Marche    (C.    P.    Nathan    & 

Sons). 
Architect  —  E.    C.    Hemmings,    OchSner 

Bldg.,    Sacramento. 
General  Contractors — Siller  Bros.,    1614 

13th  St.,   Sacramento. 
NOTE — The     fixture     work     will     be' 
done  by  L.  <fe  E.  Emanuel  Co.,  Inc.,  1530 
F'ilbert    St.,   San   Francisco. 


Plans  Completed— To  be  Done  by  Day'ri 

Work. 
STORE  ''ost,    $30,000 

FULLERTOiN.  Orange  Co.,  Cal. 
One-story   brick  store   building,   50xl.'i'>. 
Owner — "Pacific  uc  to  25c  Stores." 
Aichitect —  Henry      Shtrmund,      Hearst 

Bldg.,   San   Francisco. 


Grading  Contract  Awarded — Sub-fig- 
ures Being  Taken. 

STORE    BUILDING  Cost,    $50,000 

SAN  FRANCISCO.  SW  Sutter  and 
Mason. 

Tv'o-story  basement  and  mezzanine 
floor  class  C  store  and  loft  build- 
ing. 

Owner — Proctor    &    Chamberlain. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery   St.,    San    Francisco. 

Grndlns  Awarded  to  Carlin  Grading  Co, 
180   Jessie  St.,   San   Francisco. 


THEATRES 


Contract    Awarded— Contractor    Taking 

Sub-figures. 
THEATRE  Cost,    $525,000 

OAKLAND.      E    Broadway    150    N    17th. 
Three-story  reinforced  concrete  theatre 

office  and  store  building. 
Owner — Broadway    Building    Co. 
Lessee — Fox    Film    Corporation. 
Architect.s — M.    I.    Diggs,    Easton    Bldg., 

Oakland,  and  Weeks  &  Day,  Phelan 

Bldg.,    San    Francis(.'0. 
Contractor — MacDonald    &     Kahn.     130 

Montgomery    St.,    San    Francisco. 


FRESKO,  Fresno  Co..  Cal.  — The 
Fre.=no  Junior  Dramatic  Club,  whoso 
nuri)OPe  i.s  to  erect  a  $100,000  "Junior 
Theatre."  is  b.ing  organized  in  Fres- 
no. It  is  proposed  to  er'jct  a  struc- 
ture with  a  seating  capacity  of  lOOn 
anil  75  by  loO  feet  in  size.  Officers  of 
(he  i>lub  are:  Willis  Slater,  president; 
Edwin  P.  Chambers,  vice-president  and 
Kinl(.n   Eccles,   senreiary. 


\>ii<;»M  AN      i'i,v\    SI  (  (  i;ssi-i  I.      IN 
LO.S    .4XGKM-:s 

Speaking  of  the  American  I'ian  ot 
lOmpioynient  in  Los  Angeles,  W.  T. 
Bishop.  First  Vice  President  of  ilie 
Chamber  of  Commerce  of  that  city, 
says: 

"In  my  opinion,  the  Anioricain  Plan 
in  industry  ha,s  been  one  of  ehe  main 
fartur.s  in  the  industrial  and  commer- 
cial   (levclopmcMit    of  Los   Angeles.      The 


plan  of  cpen  shop  as  appl''"*  -  -  -  and 
its  |)rir;cipleB  provide  no  ■  lion 

III  •mployment  betwK-n   u  r.on- 

uiiion  men,  for  the  payriK  i.i  of  a  fai' 
wag<-  nased  upon  individual  efforts  of 
efficiency  and  ability,  with  working 
conditions  fair  and  jjst  to  all  fonccrn- 
ed.  We  believe  in  the  right  of  work- 
ing men  to  unionize,  provid'-d  'h^-y  do 
not  interfere  with  ti)o  rights  of  ih*- 
"•mployers,  or  of  tho.-c  who  do  not  b«-- 
i'jng  to  the  unions.  Building  permit- 
in  Los  Angeles  for  1921  amounted  ti 
$8:'.ono,0f  0.  and  over  $8,000,000  for  Jan- 
iMiy,  19^2.  This  community  is  pI'-dKCI 
lo  the  Annrican  Plm.  and  has  beer, 
progri'ssing  under  those  conditions  for 
more    than   20   years." 


S.*\TA   CRUZ  PORTLAXD  CEMENT 
COMPAXY  SEEKS  DAM.\GES 


One  of  the  most  important  damage 
actions  in  the  Superior  Courts  in  Santa 
Clara  county  opened  recently  when  the 
case  of  the  Santa  Cruz  Portland  Ce- 
ment Company  against  Santa  Clara 
county,  the  Bernard  Ransome  Company 
and  the  Garden  City  Bank  and  Trust 
CJompany,  in  which  the  plaintiff  cor- 
1. oration  seeks  $47,212.81  In  damages, 
started  before  a  jury  in  Judge  J.  R. 
Welch's  department  of  the  Superior 
Court.  , 

The  case  promises  to  be  one  of  the 
most  bitterly  contested  in  some  time 
.ind  a  battery  of  prominent  attorneys 
are  arrayed  against  each  other  in  the 
legal   fight. 

The  plaintiffs  seek  $23,575.05  from 
Santa  Clara  county,  alleging  this 
amount  to  be  due  on  tho  highway  and 
bridge  construction  work  on  Fremont 
avenue,  near  Los  Altos,  and  further 
seek  a  deficiency  claim  of  $23,637.76 
and  costs  of  suit  against  Ransome  and 
the  Garden  City  Bank  and  Trust  com- 
pany. 

The  Santa  Cruz  Portland  Cement 
Company  contends  that  Bernard  Ran- 
some assigned  the  $63,000  contract  re- 
turns due  on  the  highway  construction 
work  to  the  Garden  City  Bank  people 
and  that  the  latter  agreed  to  pay  for 
labor  and  material  used  in  said  con- 
struction work.  The  plaintiff  contends 
to  have  furnished  7552  barrels  of 
cement,  valued  at  $23,637.76,  which 
they  claim   has  not  been  paid  for. 


Colorado  has  the  highest  broacl- 
gauge  railroad  and  the  Highest  sky- 
line auto^rive  in  the  United  States,  at 
an   altitude  approximating   12.00n   feet. 
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il 


Official    Proposals 


XOTICK    TO    COXTRACTORS 


SI  TTKR  COl  NTV   HIGHWAY  SYSTEM 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Clerk  of  the 
P.oard  of  Supervisors,  Hall  of  Records, 
Yuba  City,  California,  until  10  o'clock 
V.  M.,  on  Tuesday,  March  7th,  1922,  for 
the  construction  of,  or  furnishing  ma- 
terials for  the  following  named  high- 
ways: _„ 
ENGINEER'S  ESTIMATE 
I. 

MERIDIAN  -  KIRKSVILLE  ROAD— 
First  Street,  Meridian,  to  be  paved  with 
lieinforced  Concrete  15  feet  wide  and 
'.    inches    thick;    length,    0.38    of   a    mile. 

Item    1. — 7»;iS  sq.  yds.    Grading. 

Item  2. — ICIl  ou.  yds.  Reinforced  Con- 
crete  Pavement. 

(The  Contractor  is  to  furnish  all 
materials). 

IL 

LONG  BRIDGE-TARKE  ROAD— To 
be  constructed  of  Butte  House  Rock 
15  feet  wide  and  6  inches  thick;  length, 
2.55   miles. 

Item    1. — 0,0OO   cu.   yds.   Excavation. 

Item   2. — 100  lln.  ft.   Culvert   Pipe. 

Item  :t. — 4  cu.  yds.  Concrete  Head- 
walls. 

Item  4. — n.WM  cu.  yds.  Butte  House 
Rock. 

Item   .'. — 200    tin.   ft.   Guard   Roil. 

(The  County  will  furni.sh  Culvert 
Pipe.) 

III. 

KNIGHTS  LANDING-KIRKSVILLE 
RO.\D — Materials  to  be  ftirnished  by 
the    County. 

.S.OOO    barrels    Portland   Cement. 

Item  1. — Price,  f.  o.  b.  cars,  Knlsrhts 
Iyniidiii!£.   (nlif. 

Item  2. —  Price  f.  o.  b.  cars,  Maddock, 
4  alif. 

Item  ;{. — Credit,  empty  sacks  re- 
lumed. 

Item  4. — Discount,  payment  In  10 
(lays. 

Clans  and  specifications  may  be  ob- 
tained at  the  office  of  the  Engineer 
of  the  Sutter  County  Highway  System, 
Court  House,  Yuba  City,  California. 
A  deposii  of  $10  will  be  required  on 
t-arh  .set.  to  insure  return  of  same 
within    10  days  after  bids  are  accepted. 

The  Board  of  Supervisors  reserves 
the  riiarht  to  reject  any  or  all  bids  or 
to  accept  the  bid  deemed  best  for  th« 
interest    of    the    County. 

0!9t^AR  W.  LANZKNUORF. 

Krfgineer   Sntter   County 
ITIghwav    S'vstem- 
nOAHI)   OF   SirPKRVISORS 
SITTIOR  COUNTY 

r5v  A.  R.  SCHELLENGER.  Chairmaji. 
Attest       ALBERT    M.    BROWN.  Clerk. 

YnbM     CItv.    Calif..     Februarv    7.     1022. 


i>\iTi\(;      niDs 

MATKRIAl.MKN 


tPipr    and    FlttluK"* 


Notice  Ih  Iierehy  given  that  .Sealerl 
bids  will  b<  received  by  the  Clerk  of 
the  flonrrt  of  Trtif<tr>pn  of  the  City  of 
<'orror;in.  (Jouiily  of  Kings.  Stale  of 
'•allfon.lu.  at  the  'ily  Hall  in  the 
city  of  CorcoT.'in.  Ctmnty  and  .Sfil' 
;iliove  named,  up  to  and  until  the 
hour  of  2  <»*cl<>ck  P.  M.  of  Kcbriiiir> 
I'lili.    1022,  lor  the    followlr.g: 

1,0       lei   t       of       «-llMh       ClUHM       "It"      Cajti 

Iron.      Pell    and      Splrol       Water      Pipe; 
(This  to  be   In    18-fo(t    jrnKthH). 

2100  feet  of  6-lneh  <'Iiimk  'It"  t'n>*r 
Iron.  Bell  and  Hnlgol  Water  Pipe; 
criils  to  be   In    16-root    l.nghlH.) 

'lOxtriis,"  such  as  t^n-.^ses.  Tecs,  un<l 
C.iiidK— I'libnilt  prb-e  i.n  from  lOon 
pounds  up. 

The  above  ■pipiil  II  les  inuy  v<ry  at 
N.i  I  10  per  eoni  above  <>r  below  the 
.  I    . . .    amount. 

I  i.i.;-!  mil   I     lit"    r    II    b    Ciiiiomn. 

'     l.y    a 

Ml    iiol 

.'M    I, Id, 

pu>abli.     lu     ihu     Cit>     c'f    Coicura,!!,    us 


evidence   of   good   faith   on    the   part   of 
the   bidder. 

The  Board  ot  Trustees  of  t"he  City 
of  Corcoran  reserves  the  right  to  reject 
any  and  all  bids,  or  to  accept  the  bid 
considered  by  them  best  for  fhe  said 
City    of   Corcoran. 

Corcoran,  Calif.,  February  10th, 
1922. 

(Seal)  G.    G.    AMIRAUX. 

Clerk  of   the  City  of  Corcoran,  County 
of  Kings,  State  of  California. 


BIDS   WANTED  FOR  HIGHWAY 
I.MPROVEMENT 


\OTICE   TO   CONTRACrrORS 


SEALED  I'ROPOSALS  will  be  re- 
ceived by  the  undersigned,  until  2 
o'clock  P.  M.,  March  6,  1022.  for  con- 
structing a  portion  of  the  State  High- 
way System  in  Washoe  County,  be- 
tween Reno  and  Purdy,  work  consist- 
ing: of  grading  and  construction  of 
culverts. 

Plans  may  be  examined  and  form 
of  propo.sal,  contract  and  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  County  Clerk's 
Ofbce  in  Reno.  Cash  deposit  of  $15 
with  undersigned  required  for  copy  of 
lilans.  which  will  be  refunded  on  their 
retiirn     i!i     good    condition.       Bids    mtist 


.•\  call  for  bids  published  in 
this  section  indicates  that  bids 
are  desired  from  other  than  local 
bidder.s.  Maximum  competition 
is  desired,  and  this  is  assured 
tl.t(,ugh  BUILDINC.  AND  ENGI- 
\KT:i;iN("r  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  an(l 
Xurthern  California  who  bids  or 
l)ul>lic'    work. 

Kate:  lo  cents  per  line,  per 
insert  ion. 

All  official  calls  for  bids  of 
;he  California  State  Highway 
Commission  and  Nevada.  State 
Highway  Commission  are  pub- 
lished   in    this    secHon. 


lie  I.n  propo.sal  form  of  Highway  De- 
pa-tnient,  and  must  be  accompanied  by 
:i  eertilled  ch"ck  in  the  amount  of  5% 
of    the    bid. 

Each  bidder  must  accompany  hla  bid 
with  n.  certificate  from  a  surety  com- 
|i.in.\-.  duly  authorized  to  do  bu.ilness 
ill  this  .State,  stating  that  such  surety 
company  will  provide  said  bidder  with 
;i  bond  in  .such  sum  its  is  required  in 
and  in  accordance  with  the  provisions 
of  said  .specification*,  conditioned  for 
the  faithful  p"rformance  of  the  pro- 
visions of  the  contract  an<l  specifica- 
tions. 

Right  Is  reserved  In  reject  anv  or 
.•ill    bids. 

OI<X).    W.    BORDEN. 
Stat"    Highway   Engineer,  Carson   City, 
Nevada. 

NOTICE    FOR    BIDS    FOR    EXTENSION 

OF    MAI\S    OF   THK    PAKAI»IME 

IKKM;  \TION   DISTKICT 


SKALi;i»  I'UOl'OS.XLS  will  be  re- 
ceived by  the  Board  of  nirectora  of 
the  Paradl.Hc  Irrigation  District  at 
their  olllcc  111  I'.'iriuIlHe.  Butte  County, 
Calif,  until  l»  o'clock  A.  M..  on  l^ira- 
day.  the  7«h  day  of  March.  Ii>22.  nt 
which  time  (he  Hald  bids  will  bo  opened. 
f<ir  the  following  Items  or  any  purl  or 
l>arls    thereof: 

No,  1. — 4900  ft.  18x28  trench  and  back 

nil 

No  2-8200  ft  14x24  trench  and  buck 
All. 


No.  3. — 13,119  ft.  wood  stave  pipe  and 
fittings  in  accordance  with  specifica- 
tions. 

No.  4. — 600  ft.  standard  wrought  iron 
pipe  and  fittings  and  accessories  in 
accordance    with    specifications. 

No.  5.-^-Hauling  of  all  pipe  and  fit- 
tings. 

No.  6. — Laying  of  all  pipe  and  fit- 
tings. 

Plans  and  specifications  may  be  seen 
at  the  office  of  said  Board  and  copies 
may  be  obtained  from  L.  M.  Edwards. 
Superintendent. 

The  right  is  reserved  to  reject  any 
and  all  bids,  or  to  accept  the  bid  or 
bids  which  are  deemed  to  be  to  the  best 
interests  of  the  District. 

By  order  of  the  Board  of  Directors 
of  the  Paradise  Irrigation  District; 
dated    Feb.    7th.    1922. 

L.   M.    EDWARDS, 

Superintendent. 
G.   C.    BILLE, 

Secretary. 


NOTICE   TO    BIDDERS 


(Reno,  Nevada.  Pavinf;) 


NOTICE  IS  HEREBY  GIVEN  That 
the  City  Council  of  the  City  of  Reno, 
Nevada,  invite  and  will  receive  sealed 
bids  up  to  ,s  o'clock  P.  M.,  Monday,  the 
i:tth  day  of  March.  A.  D..  1022.  at  the 
ortice  of  City  Clerk,  for  the  paving  of 
certain  designated  streets  in  the  City 
of   Reno,   Nevada. 

The  work  to  be  done  consists  of  the 
following    estimated    quantities; 

.")5,7J6  .sq.  yds.  or  more  of  three  and 
one-half  (S'^")  inch  asphaltic  concrete 
ba.se  with  one  and  one-half  inch  dVi") 
bituminous   wearing  surface. 

28.628  sq.  yds.  or  more  of  two  inch 
(2")  l>itumin<>us  wearing  surface  on 
existing   rock    macadam   base. 

Copies  of  the  specifications  may  be 
obtained  from  Harry  ("Thism,  C^ity  En- 
gineer, upon  the  deposit  of  five  ($5.00) 
<lollars;  said  money  to  be  returned  if 
thi'  ST>ecifications  are  returned  within 
tlve  (5)  days  after  the  .award  of  the 
contract. 

Plats  and  plans  may  be  seen  and  ex- 
amined at  the  office  of  the  City  Clerk 
or    the   City    Engineer. 

Each  bid  must  be  accompanied  by  a 
check,  p.-yable  to  the  city  of  Reno, 
certified  by  ;i  responsible  bank,  for  an 
amount  not  less  than  ten  (10  per  cent) 
per  cent   of  the  aggregate  of  the  bid. 

For  fiirtber  information  Inquire  in 
writing  to  the  City  Engineer. 

The  City  Council  reserves  the  right 
to   reject  any  and  all   bids. 

Dated  i-.t  Reno.  Nevada,  thi.s  l.".th  (la\ 
of    February,    .\.    D,.    I:t22. 

J.   B.    REESE, 
City  Clerk   and  Clerk   of  the  CItv  Coun- 
cil of  the  City  of  Reno. 


NOriCK        TO        <-(»NTII  %CTORS        FttlC 

CONSTUI  CTH)\  OF  m;\\ 

sciioiti.  Ill  ilium; 

<  Oiic-Ntor.v     Frnnic    Si\-rt>oni    .Slriielnre, 
l':Htlnuitc<l    (  ONt,    .■544MNM)t 


The    Board    of   Education    of    the   Cii 
of    Palo    Alto    and    the    Palo    .Mto    CU  ^ 
School   District    In    the   Cotinty   of  .Saniu 
Cliira,    .Slate    of    C!illforiil;i.    Invites    am! 
will   receive   nt    Its   oiriee.,  B(.'»    CluinnliiR 
Avenue.   Palo  Alto.  C.ilifornla    up  to  the 
hour   of   7i,'l«    P.    .M..    ,11  arch    «,    li»22,   at 
which    lime  and   place  .s'lld    bids   will   be 
opened,   .sealed   proiHisals   (or  fiirni.thlng 
nil    the    riocossnry    mnterlals.    tools,    and 
labor    for   const  rucling   a    school    build 
Inir    In    Blocks    10;i   and    104    on    Mdd! 
fit  Id    Ko.id.    City      of    I'lilo    Alto,    lo 
(•ontplrled    by    .Vtigusi     1  ,'>,     1922.    In    ;i. 
cordancc   with    plans  niid   spec  iflcalli- 
and    conditions    adopt eil    by    said    Ito;ii. 
of  Rdue.'itton   on  Kobrunry   11.   1922.  mm 
now    on    tile    In    the    offico    of    th.-    fnbl 
Board  of   Kdiic.itlf.n.  .^43  (^banning  Ave, 
I'alu  Alto,  (  alifornia. 


Saturday,     February     iH, 
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Copies  of  said  plans  and  speciflca- 
lions  and  conditions  may  be  obtained 
from  the  officer  of  Charles  K.  Sum- 
ner, 57  Post  Street.  San  Francisco, 
California,  upon  depositinK'  the  sum 
of  Ten  ($10.00)  Dollars,  and  must  be 
returned  within  flvo  dayK  or  the  said 
der.o.sit  may  bo  forfeited  nnd  turned 
into  the  treasury  of  the  said  Hoard  of 
Education. 

Bids  must  be  on  ijlaiilt  rr,rms  fur- 
nished by  and  obtained  from  said 
Charles  K.  Sumner.  AVorl<  on  the 
above  contract  must  commenee  with- 
in 48  hour.*!  from  nolific:)!  ion  of  the 
Hoard  of  Education  to  commince  said 
work,  and  be  diligently  prosecuted 
until  completion  thereof,  unless  other- 
wise ordered  by  said  Board  of  Educa- 
tion and   the   Architect. 

All  bids  must  be  accompanied  by  a 
cash  deposit  or  a  certified  chock  on 
a  responsible  bank  and  payable  to 
the  Board  of  Education  for  ah  "amount 
enual  to  ten  (10%)  per  cent  of  the 
amount   of  the   bid.     , 

If  the  bidder  to  whom  the  contract 
is  awarded  shall  for  ilvo  (5)  ^a-ys 
after  such  an  award  fail  or  neplect 
to  enter  into  a  contract  and  file  the 
'required  bonds  for  the  faithful  per- 
formance of  the  conti'act  and  the  fur- 
nishing: of  materials  and  labor,  the 
cash  deposit  or  certified  check  of 
snid  bidder  may  be  declar^'d  forfeited 
to  the  Board  of  Education  and  shnll 
tie  collected  and  paid  into  the  Oeneral 
Fund  of  said  Board   of  Education. 

The  Board  of  Education  reserves 
the    rig'ht    to    re.iect    any    and    all    bids. 

Bv  order  of  the  Board  of  Educntion 
of  the  City  of  Palo  Alto,  County  of 
S'anta   Clara,   State   of  Californin. 

A.    C.    B.\KKER. 
Secretary   of   said    Board    of   Education. 
I'alo   Alto,  Calif. 

February   l.S,    1922. 


NOTICE   TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  That 
t'he  Board  of  Trustees  of  the  San 
Mateo  Union  High  School  District,  San 
Mateo  County,  California,  hereby  calls 
for  sealed  proposals  to  be  delivered 
to  the  Clerk  of  the  Board  at  the  High 
School,  &an  Mateo,  California,  until  the 
16th  day  of  March,  1922,  at  T.riO  P.  M. 
of  said  day,  for  the  erection  and  con- 
struction of  a  High  School  Building  to 
be  erected  in  the  above  Union  Hi^h 
School  District  at  Burlingame;  all  in 
accordance  with  plans  and  specifica- 
tions made  for  same  by  W.  H.  Weeks, 
the  authorized  Architect,  employed  by 
the    Board. 

Bids  will  be  received  on  the  General 
Contract  and  other  branches  segre- 
gated as  follows: 

(1)  General  Contract  and  its  alter- 
nate proposals,  including  all  branches 
of  the  work  included  in  specifications 
except  the  following  branches  which 
will    be    bid    upon    separately: 

(2)  Finish    Hardware. 

(3)  Blackboards. 

(4)  Composition    Roofing. 

(5)  Terra    Gotta    Tile    Roofing. 

(6)  Window  Shades. 

(7)  Cork    Carpet. 

(8)  Electrical   Work. 
(!>)      Plumbing   Work. 

(10)  Painting    Work. 

(11)  Heating    and    Ventilating. 
Plans  and  specifications  may  be  seen 

at  the  office  of  the  Clerk  of  the  Board 
in  the  High  School,  San  Mateo,  be- 
tween the  hours  of  9.00  A.  M.  and  3.00 
P.  M.  anv  day  except  Saturday,  Sun- 
dnv  or  Holidays;  or  at  the  office  of  the 
Architect,  W.  H.  Weeks,  36D  Pine 
Street,  San  Francisco,  California,  dur- 
ing  office  hours. 

On  a  deposit  of  Twenty  Dollars 
($20.00),  a  complete  set  of  plans  and 
specifications  for  any  portion  cf  the 
work  may  be  had  by  any  prospective 
bidder,  to  be  retained  until  bids  aro 
opened,  if  desired.  If  not  returned 
within  said  period,  or  if  mutilated,  the 
said  deposit  may  be  retained  by  said 
High  School  District  as  agreed  and 
liquidated  damages  for  said  multila- 
lion  or  detention. 

Bids  must  be  made  on  proposal 
blanks  obtained  at  the  office  of  the 
Architect,  and  signed  by  the  Bidder, 
accompanied  by  check  for  at  least  Ten 
Per  Cent  (10  per  cent)  of  the  amount 
bid,  certified  to  by  some  responsible 
bank    or    banker   and   made   payable   to 


Board  of  Trustees  of  the  San  Mateo 
Union  High  School  District,  to  be  re- 
tained by  said  High  School  District  as 
agreed  and  liquidated  damages  should 
party  or  parties  to  whom  Contract 
shall  be  awarded,  fail  to  enter  Into 
Contract  after  the  award  or  to  give 
bonds  for  the  faithful  performance  of 
the  Contract  or  any  bonds  required 
by  law. 

Bids  will  be  opened  by  the  Board 
of  Trustees  of  the  San  Mateo  Union 
High  School  District  on  the  16th  day 
of  March,  1922,  at  the  hour  of  7.30 
P.  M.,  at  the  office  of  the  Clerk  of 
the  Board,  High  School  Building,  San 
Mateo,    California. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids,  or  any  or  all 
Items  of  such  bids. 

Dated  at  San  Mateo,  California,  Feb- 
ruary   14,    1922. 

J.    R.    MURPHY, 
Clerk    of   the   Board,   San    Mateo    Union 
High  School  District. 


BIDS     VVANTKD     FOlt     KXCA  VATING. 
ETC. 


NOTICE   TO    CONTUACTOH.S 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  .Supervioors  o;' 
■Alameda  County,  at  his  office,  until 
Monday,  March  lath,  iU22,  nt  lO  A.  >l. 
(the  day  when  said  bids  will  bu 
opened  and  the  contract  awarded) 
for  certain  work  to  be  done  at  the 
County  Plospilal,  consisting  of  two 
deparimtnts   as   follows: 

Department  No.  1 — Excavating  and 
grading  for  Alameda  County  Hos- 
pital. 

Department  No.  2 — Housemoving, 
underpinning,  concrete  fouiidaiion.s. 
etc.,  and  concrete  oil  tank  for  the 
.Vlameda  (bounty  Hospital. 

Complete  plans  and  specifications 
for  work  on  file  in  the  office  of  the 
County  Clerk  in  tlie  Hall  of  Record.s 
Building  in  Oakland,  where  copies 
may  be  obtained  by  depositing  ter 
dollars.  C^ontracts  will  be  restricted 
as  to  the  length  of  time  these  plans 
may  be  ret:iined  to  leii  days.  Con- 
tractors failing  to  return  said  plans 
and  specifications  within  said  time 
limit   will   forfeit   their  deposit. 

Each  bid  must  be  acco.-npanied  b.v 
a  check  for  at  least  ten  per  cent  of 
the  amount  of  tiie  bid  or  prouos.'il. 
certified  to  by  some  rescponsible  bank, 
and  made  payable  to  Geo.  E.  Gross, 
Clerk  of  the  Board,  to  be  forfeited  to 
the  County  of  Alameda  as  agri  td  ami 
liquidated  damages  should  the  parly 
or  parlies  to  wh<.-m  the  contract  shall 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award  or  lo  give  iht 
bond  required  by  the  Board  for  the 
faithful    perforraaiiee    of    the    Contract. 

(SEAL)                       GEO.   E.    GROSS, 
Clerk    of    the    Board    of    Supervisors    <)f 
the   County   of   Alameda. 
♦- 

BIDS    AVANTIOD    KOll    SCIfOOl. 


NOTICE    TO    CO>TI».\CTOKS 


Job   N.   8. 

Office  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland. 

Sealed  bids  will  be  received  by  ilie 
Acting  Secretary  of  the  Board  of  Edu- 
cation of  the  City  of  Oakland,  at  his 
office  at  the  City  Hall,  Oakland.  Cali- 
fornia, until  !tIondn},  the  27;h  day  of 
February,  j!>22,  at  :t  o'clock  P.  .11.  ol 
said  da.\,  the  day  when  said  bids  will 
be  opened,  for  the  erection  and  com- 
pletion of  New  Buildings  for  »he 
ALEXANDER  HAMILTON  SCHOOL, 
of  the  Oakland  School  District  and  Oak- 
l.and  High  School  District,  located  at 
Galindo  Street  and  35th  Avenue.  Oak- 
land,   California. 

Separate  bids  will  be  received  f.r: 

(1)  Carpentry  work.  Excavation  ar,d 
Concrete  work.  Miscellaneous  Iron. 
Sheet  Metal.  Built-up  Roofing  and  Tib^ 
Roofing. 

(2)  Brick  work. 

(S)    Plastering   and    Lathing 

(4)    Painting. 

(."))   Steel    lockers. 

(tJ)    Yard  work. 

(7)  Plumbing   work. 

(8)  Heating  and    Veniilaiing   work 

(9)  Electrical   work. 

Plans  and  specifications  for  said 
work  are     oh  file  at  the  office     of  the 


■•''■■  -'-Tetary  of  tUe  Board  of  £du- 
;  at  the  office  of  the  Chief  of 
<ii,   307   12ih  Street,  Oakland, 

'i,  :i  deposit  of  Twenty-five  ($25) 
iiijiliry,  complete  sets  ol  said  plans  and 
^|jt  <  iiicaiions  may  be  had  by  any  prb- 
.■-pi'Mivt  bidder.  These  may  be  re- 
lai.icd  for  a  period  of  t>.-n  •  J<i)  days 
I..V  liii  C"arpeniry  Coniraeior,  and  for  a 
Im'mm;  i,{  Tour  (4)  days  by  the  Brick- 
uoi  k.  Plastering.  Painting.  Steel  Lock- 
-.■;>  Yard  work,  i-iut,  i,,Mtr  Heating:  and 
Ventilating',  an'i  I    Work  Con- 

1 1 ; '.-Uir.s.      If   111  ind   specifica- 

ii'ii..s      are    not    ; -      within      said 

;>•  riod,  or  if  ih«y  be  mutilated,  the  said 
'i'|.(jsi:  may  be  retained  by  said  School 
.')i^t^icts  as  agreed  and  liquidated 
I'l  m.-iL^f  •-:  for  said  dclc-rition  and  muti- 
lai  ion. 

I'ld:.  nufct  be  made  on  proposals  ob- 
tained at  the  oflice  of  the  Chief  of 
Cdiksi  I  uction,  and  be  signed  by  the 
biddtrr,  accompanied  by  a  certified 
eliei-k  for  st  least  ten  (10%)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
c'Ttifled  to  by  some  responsible  bank 
or  banker,  and  made  payable  to  "N. 
W.  Cook."  the  Acting  .Secretary  of  the 
Board  of  Education,  to  be  retained 
by  thr  said  School  IJirftncts  as  agreed 
.•ind  liriuidated  damages  should  the 
j)arty  or  parties  to  whom  the  contract 
fchculd  be  awarded  fail  to  enter  Into 
the  contract  after  the  award,  or  to  give 
bc.'ids  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
requirid   by  law. 

P.ids  will  be  opened  by  the  Board  of 
FniJ  Districts  on  the  27th  day  of  Feb- 
ruary. 1922,  at  the  hour  of  5  P.  M.. 
in  ihe  Board  Room.  211  2nd  Floor  of 
.'aid  r'ity  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  reject 
any  or  all  bids  or  any  or  all  items  of 
.'■uch  bids. 

N.  W.  COOK. 
Acting      Secretary      (f    the      Board      of 
IJducation. 


KIDS    WANTED   FOR    SCHOOL 
BUILDING 


VOTICE   TO   BIDDERS 


.\(jTICE  !S  llEKEBY  GIVEN  That 
sialed  bids  \^  ill  be  received  up  to  and 
opciifd  ut  7.:tU  I*.  M..  on  the  liSth  day 
nt  I'-cbiunry,  1022,  at  the  Sonoma  Val- 
N'.v  Lnion  High  school  building,  So- 
noma. California,  for  the  erection  and 
compietion  of  a  two-story  concrete 
high  school  building  according  to  plans 
ar.d  specifications  jjrepared  by  W.  H. 
W  ci'ks.  tlu-  authorized  architect,  em- 
l)loy<  d    by    the    Board    of    Trustees. 

Separate  bids  will  be  received  oti  the 
Cr.'Mer.-.l  CToniract  and  on  the  Heating 
System  as  called  for  in  the  specifi- 
cations Each  bid  must  be  accompanied 
by  a  certified  check  of  5  per  cent  of 
the  amount  of  the  bid.  check  to  be 
ni.-.de  ptiyable  to  Dr.  W.  B.  Hays,  Clerk 
of  the  Br.^rlrd  of  Trustees  and  certified 
to  by  some  responsible  banking  insti- 
tution. 

iJids  must  be  made  out  on  blank 
fcrms  supplied  by  the  architect.  The 
plans  and  snecific.atioTis  may  be  seen 
ii;  the  office  of  the  Clerk  of  the  Board. 
at  the  high  school  building.  Sonoma, 
(alifornii,  or  may  be  obtained  from 
the  .nrchitect,  W.  H.  Weeks.  369  Pine 
St..  San  Francisco.  California.  A  de- 
po.sit  of  $20.00  will  be  required  for 
pli.ns    loaned    out. 

The  sealed  bids  accompanied  by  Ihtj 
certified  check  should  be  mailed  or  de- 
livered to  Dr.  W.  H.  Hays.  Sonoma. 
C  ilifornia. 

The  Bn.Trd  of  Trustees  reserves  the 
right    lo    reject    any   anil   .all    bids. 

''EOKi'iE  H.  C.ASSIDY.  President. 
DP..    W.  B    H.\YS.  Secretary. 
KKICDK     HKl.BERG. 
THOM.A.?    .lOH.VSON. 
L.   M.    HSIl. 
r.oanl    of    Tr>iste<»s    of    Sonoma    Valley 
T'liinii    I!l:rli    Srho.O    District. 


t    \l  IK.    ?<TArf     ^'IMM.      HI   KK\I       T«» 
iJiSl  K    I'l  UMl.\TIO> 


munthlv 

'.Mining    i:: 
l>y   the  Ca: 
.  u  I  iniing   \ 


•iblicition  entitled 
:,i.""  will  he  issued 
.  ;e  Mining  Bureau, 
lanuary   19U2   nuir- 


■  St   oil   ihf  piess.     The  publicatioi, 
!e   dcNoted    to    the   stimulation    of 
iitvreti      in   California's     mineral     in» 
austry. 
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Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


CAIJFOHXIA — Enlargements  of  res- 
ervo'irsi,  additions  to  the  height  of  dams 
and  erection  of  new  dams  and  water- 
wave,  involving  an  expenditure  of  $1,- 
670.000  is  planned  by  the  Pacific  Gas 
and  Klectric  Co.,  445  Sutter  St.,  San 
Kraiiciscc.  The  largest  .'lingle  develop- 
ment, for  wh'ch  application  has  been 
made  to  the  State  Water  Commission, 
is  for  thf>  diversion  of  26,670  acre  ft. 
annually  from  Fordyce  creek,  a  tri- 
butary to  the  Vuba  river;  estimated 
cost,  $745,000.  Nearly  COOO  acre  feet 
arc  asked  to  be  diverted  from  Butte 
creek  and  9412  acre  feet  are  sought 
from  the  north  fork  of  the  Mokelumne 
river;  improvements  on  both,  including 
dam,  estimated  to  cost,  $610,000.  Other 
improvements:  diversion  of  3700  acre 
feet  from  Feather  river,  $182,000;  5060 
acre  feet  from  Philbrick  creek,  $134,- 
000;  50  acre  feet  from  North  Butte 
cr^ek,  $25,400;  100  acre  feet  in  Placer 
county  for  use  in  Haisey  and  Wise 
power  plants. 


BLYTHE.  Riverside  Co..  Cal.— P.  B. 
Knph.  Pacific  Electric  Bldg.,  Los  An- 
selcs.  submits  low  bid  at  22c  cu.  yd.  for 
constructing  levees  for  Palo  Verde 
.lolnt  Levee  District,  involving  about 
21S,687  cu.  yds.  excavation  and  em- 
bankment. 


IXJS  ANGELES,  Cal.— Until  11  A.  M.. 
March  14,  bids  will  be  received  by 
"iupf-rvlsors  for  constructing  timber 
liridge  over  San  Gabriel  river  on  Ana- 
heim St.:  will  consist  of  six  19-ft. 
spans  with  creosoted  i)iles,  creosoted 
»lut  t     pill-    abutments    and    wood    deck. 


rLA<'KK\  IIJJ-:.    Kl     Dorado    Cv..    Cal. 

liitll  March  X.  J  P.  M..  bid.'*  will  !)»' 
ri-cclv«-<l  liy  supeivisoiH  for  coil-^I  ruct - 
iiiK  rt  liiforccd  com  rcte  bridge  ovt-r 
.south  form  of  Amtrlcau  river,  at  t'hili 
P.iir  sllr,  3.  miles  f r  )m  Placervllle,  in- 
\olvinj;  77.">  (  u.  yd.s.  coiinr.'tc  and  4"i 
loi's  of  .stoil-rock  foundatlon.s:  osli- 
niated  cont,  $2o,on(i.  Plans  may  bo  had 
from  (Oenlgnlng)  Engineer  ,1.  P. 
Lf-onard,  57  Post  St..  San  Francisco. 
Henry    LahlfT.   county   nurveyor. 


OROVTTJ.,E,  Butte  Co.,  Cal.— Until 
Murch  7,  2  P.  M.,  bldw  will  be  received 
ky  Supervl«or«  for  conntruetlng'  bridge 
i>\nr  Mud  creek  on  Cohaaaet  and 
Uichardvon  Sprlngn  road,  at  Station 
274  r>lu«  Of*  Harry  H.  Hume.  coiITity 
read    «nKlneer. 


I H  RIG  ATI  ON  PROJECTS 


,M.\r>KltA.  .Miirt.i;.  I-..,  «'al  -Kngl- 
neefh  «juliit<in.  Ciide  .ind  Mill  of  LcH 
AnueleN,  have  lii-en  retained  by  the  dl- 
ri'ctorK  ol  the  Mnderii  Irrigation  I>ln- 
lilel  »o  prepnri-  pinnn  mid  Hpeclfien- 
llonH  for  the  ilam  and  power  houMein 
Ini  hided  In  the  project  The  diHlrlot 
pliinn  to  .'ippiilnt  n  p'lwei-  engineer  to 
Ntudy  the  pcwer  dint  ribiit  inn  ponMlblW 
Utea.  HIcphenM  and  r'oonii  i>r  Portliin<t. 
Of»..  and  If  r>  Butler  of  Hnn  Fran- 
r{pcn.  have  flletj  nppllcullon  for  the 
poaltlon. 


REDMOND,  Ore.— Until  Feb.  25.  2  P 
M.,  bids  will  be  received  by  Crook 
County  Improvement  District  No.  1, 
Redmond  National  Bank  Bldg  .  for 
constructing  ditches,  flumes,  pipe  lines 
and  pumping  plant.  Quantities  in- 
volved are  16,600  cu.  yds.  canal  excava- 
tion; 100  M.  B.  M.  of  lumber  in  struc- 
tures: 80  cu.  yds.  of  concrete  in  struc- 
tures; 1  cable  suspension  bridg?,  220 
ft.  in  length;  2470  lin.  ft.  of  30-in. 
wood  stave  pipe;  2250  lin.  ft.  of  40-in. 
wood  stave  pipe  (alternate);  170  lin. 
fr  of  20-in.  wood  stave  ippe;  14'10  lin. 
ft.  of  10-in.  wood  slave  pip-^;  one 
pumping  plant  complete  with  J  2- in. 
electric  driven  centrifugal  pump,  etc. 
Baar  &  Cunningham,  engineers,  Spald- 
ing   Bldg.,    Portland,    Ore. 


FRESNO,  Fre.sno  Co.,  Cal. — I.  Tail- 
man,  Fresno,  engr.  for  Mendota  Irri. 
district  has  prepared  plans  for  irriga- 
tion works  for  the  district.  These  pro- 
vide for  about  26%  mi.  of  canals  and 
three  Ixxjster  pumping  stations  to  de- 
li\-er  water  to  highest  point  for  dis- 
tribution by  gravity.  Water  from 
Fresno  slough  will  be  supplemented  by 
150  wells  with  electric  pumps.  A  bond 
issue  for  construction  of  works  will 
be  submitted  in  about  six  or  eight 
months. 


PARADISE,  Butte  Co.,  Cal.— Until 
March  7,  10  A.  M.,  bids  will  be  received 
by  G.  C.  Bille,  secretary  Paradise  Irri- 
gation District,  for  furnishing  and  de- 
livering wood  stave  pipe  and  wrought 
iron  pipe  and  fittings,  and  for  certain 
trenching  work.  See  call  for  bid*  un- 
fler  ofllcini  pr<»i»ONnl  Mectlon  lo  thla 
iXMne. 


LIGHTING  SYSTEMS 


MERCED,  Merced  Co.,  Cal.— Until 
:March  6,  10  A.  M.,  bids  will  be  re- 
ceived by  P.  J.  Thornton,  county  clerk, 
for  installing  24  single  lamp,  electrol- 
iers with  underground  conduit  system 
on  courthouse  grounds.  A.  E.  Cowell, 
county   surveyor. 


PASADENA.  Los  Angeles  Co.,  Cal. — 
City  Directors  Kdopt  specifications  for 
ornamental  lighting  system  on  Grand 
Ave.  from  Colorado  to  California  Sts., 
including  reinforced  concrete  posts, 
conduits,  lamps,  wires  and  all  appur- 
tenances. 


Engineers    and    Contractors 
PLEASE  NOTE 

We    are   ('allfornla    Factory 
niHlrlliutors    for 

KLAXON  (0. 
llOimS   AM)  IIELLS 

r<ir     <'<Mlr     sIkiiiiIh,      \lnrnin,    'I'Inir 
HIkiiiiI<i,  ele. 

AI,K\\M>KI{      MIMU'HN      CO. 

rnrltiilc    riiin>    l.lu'lits    iinri    Oxy- 
\ci>(>l<-iir    >^(>Mlii(;   iiikI    Ctittlnt; 
\|)|))iniliis 

\\  ■     Ml  !■   ai    vonr  hii  \  Ii  !• 


E   D   BULLARD 
.'fts    Marki'f    St.,    Sun    KranrlNro 

Phnnr     OniiKlna     1 1  IN 


MADERA,  Madera  Co.,  Cal. — Engi- 
neers of  Pacific  States  Gas  Co.,  confer- 
ring v.itb  city  trustees  regarding  in- 
•stallation  of  electrolier  svstem;  esti- 
mated cost  $1,600  a  block, 's  standards 
to  block.      Frank   Nikerk,  city  engineer. 


CHICO,  Butte  Co.,  Cal.— Until  Feb. 
21,  S  P.  M.,  bids  will  be  received  by 
Ira  R.  Morrison,  city  clerk,  for  In- 
stalling electrolier  system;  estimated 
cost,  $10,000.  Frank  S.  Robinson,  city 
engineer. 


MACHINERY 


COIU^ORAN,  Kings  Co..  Cal. — Until 
Feb.  24.  2,  P.  j\l..  bids  will  be  received 
by  City  Clerk  for  furnishing  and  de- 
livering water  pipe  and  fittings.  See 
onll  for  liidN  inuler  olllclal  proiiosn! 
•eetlon  in  thin  isitor. 


SAN  ANSELMO,  Marin  Co.,  Cal.— Un- 
til  March  6,  8  P.  M..  bids  will  be  re- 
ceived by  Aruthur  Studley.  town  clerk, 
for  furnishing  and  delivering  one  com- 
bination tar  and  gravel  pot  for  use 
in    repairing    streets. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
March  3,  bids  will  be  received  by  Board 
of  Public  Service,  207  S  Broadway,  for 
suspension  type  Insulators;  Specifica- 
tion  P-246.     Jas.   P.  Vroman,  secretary. 


SAN  FRANCISCO —Jos.  Tynan,  vicc- 
pri'.sideiil  and  geiior.-il  manager  of  th»> 
liethlchem  Shipbuilding  Covporalion. 
announces  his  company  will  commenco 
(onstruclion  of  more  than  $7.000,00i> 
worth  of  Diesel  engines  for  o<iulpnient 
of  steamers  in  the  I'acific.  The  engines 
will  be  built  under  the  personal  super- 
vision el  F.  10.  .Xiel/.el  of  lli,.  Retlilo- 
heni    Ccrpoi  ation. 


FAIR  OAKS,  Sacramento  t 'o  .  t'al.— 
Bids  received  by  Carniichael  Irrigation 
District  for  furnishing  pumping  eiiuip- 
ment  rejected  and  new  bids  will  prob- 
ably be  called.  Bids  were:  l..atour- 
rette-Flcal  Co..  3431  SacrameUiO  Boul., 
Sacramento,  bidding  Bryon-.Iaekson 
jtumps,  $12,000;  $11,700.  and  $10.;H)t>. 
.1.  C.  Hobrecht  Co..  1014  6th  St..  Sacra- 
mento, bidding  De  Laval  pumjis.  $11.- 
616;  $12,255,  and  $10,366.  L.  F.  Youdall, 
Commercial  and  Savings  Bank  Bldg.. 
S'tockton,  biding  Byron-.Iarkson  pumps. 
Proposition  2  only,  $11,253.  Albert 
('.Ivan,  Forum  Bldg.,  Sacramento,  en- 
glnoer   for   district. 


MADERA,  Madera  Co.,  Oal. — Byron- 
.TackB<m  Iron  Works.  55  Now  Mont- 
gomery St.,  at  $2, 990,  ji warded  contract 
by  Trustees  lo  Install  municipal  inimp- 
Ing  plant,  consisting  of  a  deep  well 
turbine  pump,  direct  connected  with  n 
76-hor8epower  motor,  tog'ether  with 
the  control  apparatus,  valven  and  II' 
(Ingt. 


DELHI,  Merced  Co.,  Cal. — C.  B.  On- 
born,  Turlock,  at  $3,135,  submltM  low 
bid  to  State  Land  Settlement  Board 
for  furnishing  and  Installing  two  hori- 
zontal contrlfugnl  piini|>.«<  and  two  3- 
|)h,'iso  molorH.  KrouKh  Pump  Co..  San 
l-'ranclRco  and  Superior  Mfg.  Co.,  LodI, 
next  two  low  bidders  at  $3,204  and 
$3,217,  n'Kiiectfully.  IJIJb  taken  under 
advisement. 
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SACRAMENTO,  Cal.— Until  Feb.  23, 
9  P.  M.,  bids  will  be  received  by  R.  B. 
Carlton,  city  clerk,  for  furnishing  one 
patrol  chassis  andi  body;  bidder  to 
allow  for  turn-in  of  Ford  patrol  now 
in    use. 


RAILROADS 

ri.VN  KHAXCISCO  -At(!hi.soii,  TopeUa 
and  Sjinta  I'e  liailwjiy  will  Kjit-nd  5113,- 
ir)0,(^00  for  improvomenlK  and  better- 
ment.s,  equipment,  new  main  line  sec- 
ond track  and  new  branch  line,  in  1922. 
Of  the  19:i2  expenditures,  $11, 750, 000 
will  bt;  for  the  completion  of  work  in 
hand;  $22,000,000  for  new  work,  in- 
cludine-  seventy-five  miles  of  -  new 
second  track  in  Arizona,  from  Yanjpai 
to  Griflilhs;  $8,000,000  for  new  equip- 
ment, and  $1,100,000  for  a  now  branch 
lino  from  S-'atanta,  Kans:i..s,  liftylivc 
mile.s  west.  Following  are  some  of  the 
larger  items  found   in   the   budfjret: 

Additional     main     line $8,«62,298 

Satanta    branch     line l,)00,O0(i 

Bridges,       trestles      and      cul- 
verts         1,. '•,12, 893 

Rails     and      other   track      ma- 
terials       ■ 1,101,868 

hlatir.ns       and       office       build- 
ings          !,or,G,63'J 

Shop    buildings     1,041,350 

Additional      yard    tracks      and 

sidings     Itlti.llS 

Shop  machines  and   tools 724,281 

Assessments   for      public      im- 
provements     < 533,633 

Widening  cuts,  fills,   etc 459,701 

Signals    and    inierlockers 446,288 


SAN  PRANCISCO^ — Supervisors  au- 
thorise eity  Engineer  M.  M.  O'Shaugh- 
nessy  to  prepare  specifications  for  ex- 
tension of  the  Municipal  Railway  sys- 
tem from  Grafton  and  Brighton  ave- 
nues into  the  Ocean  View  District;  es- 
timated cost  $110,000. 


OAKliAND,  Cal. — San  Francisco-Oak- 
land Terminal  Railways  announces  it 
will  reconstruct  the  Hayward  line 
roadbed.  W.  R.  Alberger,  general 
manager  of  com.pany. 


FIRE  EQUIPMENT 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Seagrave  Co.,  awarded  contract  by 
City  Trustees  to  furnish  and  deliver 
a  pumping  engine  for  the  fire  depart- 
ment;   contract    price,    $13,000. 

TUSCON,  Ariz.— Fire  Chief  Jos.  A. 
Roberts  recommended  purchase  of  1000 
ft.  3-ply  multiple  woven  fire  hose  or 
its  equivalent. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
As  previously  reported  bids  will  be  re- 
ceived by  city  council  until  March  7, 
10-30  a.  m.,  for  constructing  storm 
sewers  in  E'air  Oaks  North,  involving 
2266  ft.  8-in.,  520  ft.  10-in.,  506  ft. 
12-in.,  660  ft.  16-in.,  660  ft.  18-in.,  17 
ft  21-in.,  739  ft.  27-in.,  506  ft.  30  in. 
and  161  ft.  36-in.  vitrified  or  con- 
crete pipe;  seven  4-ft.  and  ten  o-ft. 
manholes;    50   catchbasina 

Separate  bids,  same  date  for  ^con- 
structing sewers  in  portions  of  Chan- 
nel, Oak.  Main  and  other  streets,  in- 
volving M64.8  ft.  S-in.,  vit.  or  concr. 
pipe;  335.8  ft.  8-in.  vit.  or  cone,  pipe 
(to  be  encased  in  concrete);  1,363.9  ft. 
10-in.,  2,319.3  ft.  12-in.  and  363.9  ft.  14- 
in.  vit.  or  cone,  pipe;  25  fonr  i"i.  man- 
holes and  73  catchbasins. 


Separate  bids,  same  date,  for  coii- 
structing  sanitary  sewer  In  City  I'ark 
Terrace,  involving  36  lin.  ft.  4-in.  and 
3,468.33  lin.  ft.  6-in.  vit.  pipe;  eight 
6x4  reducers;  three  6xe-in.  double 
wyes;  18  four  ft.  manholes;  3  flusher 
manholes. 

Separate  bids,  same  date,  for  con- 
structing sanitary  sewer  in  Yosemile 
Sub-Division,  involving  240  lin.  ft.  4-in. 
695  lin.  ft.  6-in.,  and  303.5  lin.  ft.  8-lti. 
vit.  pipe;  four  4-ft.  manholes;  three  4- 
ft.  manholes  with  flushers.  W.  B.  Ho- 
gan,  city  engineer. 
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OAKLAND  Cal. — Until  F'eb.  23,  12 
M.,  bids  will  be  received  by  Council 
to  improve  portions  of  Walnut  St.  be- 
tween 90th  and  96th  Ave.s.,  involving 
37,793  sq.  ft.  grading;  1314  lin.  ft.  con- 
crete curb;  2728  sq  .ft.  concrete  gutter-, 
18,318  sq.  ft.  oil-macadam  pavement. 
Geo.   Maltis,  city   engineer. 


SACRAMENTO,  Cal. — Until  Feb.  23, 
9  P.  M.,  bids  will  be  received  by  City 
Council,  for  improving  alley  between 
1j  and  M,  3rd  and  4th  Sts.,  involving 
271  lin.  ft.  concrete  protective  coating; 
1  concrete  catchbasin;  reconstruct  1 
flush  tank;  25  cu.  yds.  excavation;  18 
cu.  yds.  fill;  6,300  sq.  ft.  asphaltic  con- 
crete   pavement. 

Separate  bids,  same  date,  to  improve 
Santa  Ynez  Way  between  J  and  II, 
involving  1,457  lin.  ft.  concrete  curb 
and  gutter;  15  lin.  ft.  concrete  curb; 
174  lin.  ft.  6-in.  and  630  lin.  ft.  8-ln. 
vitrified  pipe;  8  cast  iron  gutter  drains; 
3  manholes;  22  1-in.  water  services; 
1,991  sq.  yds.  grading;  17,922  sq.  ft. 
asphaltic  concrete  pavement.  Albert 
Givan,   city   engineer. 


MONTEREY,  Monterey  Co.,  Cal. — 
Until  March  7,  7  P.  M.,  bids  will  be 
received  by  Archie  Kay,  city  clerk,  to 
improve  Carmelita  Ave.  between  Mun- 
ras  and  Cass  St.,  paving  with  decom- 
posed granite  gravel,  concrete  curbs, 
gutters   and   sidewalks. 

Separate  bids,  same  date,  for  similar 
improvements  in  El  Dorado  St.  between 
Munras  and  Pacific  in  addition  to  con- 
structing 4  catchbasins  with  12-in. 
pipe  connections  to  existing  storm 
sewer.     H.  D.  Severance,  city  engineer. 


FRESNO,  Fresno  Co.,  Cal. -^California 
Road  and  Street  Improvement  Co.. 
Bank  of  Italy  Bldg.,  Fresno,  at  $16,282. 
submits  low  bid  to  council  to  improve 
Terrace  Ave.  between  Wishon  and  Wil- 
son Aves.,  involving  65,423  sq.  ft.  grad- 
ing; 42,871  sq.  ft.  paving;  1415  lin.  ft. 
curbs;  5334  sq.  ft.  gutters  and  7075 
sq.  ft.  sidewalks.  Other  bidders:  Fed- 
eral Construction  Co.,  Call  Bldg.,  San 
Francisco,  $16,628.83;  Thompson  Bros., 
1514  H  St.,  Fresno,  $16,624.32.  Bids 
talien  under  advisement.  Wm.  Strana- 
han,  city  engineer. 

BURI.ING.VME,  San  Mateo  Co.,  Cal.— 
City  Trustees  overrule  protests  against 
paving  streets  in  Burlingame  Terraco 
and    bids    will    be    asked    shortly. 


FRESNO,  Fresno  Co.,  Cal.— Until  Feb. 
23,  3.30  P.  M.,  bids  will  be  received  by 
Council,  to  improve  alley  between 
Fcrthcamp  and  Yosemlte,  Mildreda  to 
Sumner  Sts.,  involving  9,500  sq.  ft. 
grading  and  9,500  sq.  ft.  5-ln.  cement 
concrete  pavement,  19-ft.  wide.  Wm. 
Stranahan,  city  engineer. 


MERCED.  Merced  Co.,  Cal— City 
Council  plan  to  pave  25  blocks  of  main 
streets  and  10  blocks  of  alleys;  streets 
to  have  5-in.  pavement,  3Vi-in.  asphal- 
tic concrete  base  with  1^-in.  War- 
renile  top;  alleys  to  have  2V2-in.  as- 
phaltic base  with  lV4-in.  Warrenite 
top.      C,    D.   Martin,   city   engineer.    ; 


M  E  RC  E  p,  M  e  r  ce  d  Co.,  jCa  I  -—Jo  hn  _  R . 
flraham,  awarded  contract  t»r  8tip«r- 
vi.sors  to  furnish  rock  and  screenings 
for  improving  3  miles  of  Dugan  Ranch 
road  in  -District  3.  Only  other  bidder 
wa.s  Coast  Rock  and  Gravel  Co.  A.  E. 
CowelJ,  county  surveyor. 

I^ORTERV'ILLE,  Tulare  Co.,  CaL— 
Council  petition  to  pave  Orange  St. 
between  Main  and  Jay  St.  and  ^rd  St. 
between  Oak  and  MorloiL.  JErtd-Pease. 
city  engineer. 


FAIRFIELD.  Solano  Co.,  Cal.— Town 
Trustees  planning  immediate  paving 
of  Union  avenue;  estimates  of  cost  will 
be   submitted  at   the   next  meetlag. 


VAL(I<F>JO,  Solano  Co..  Cal. — L,aur- 
epcu  Thompson,  engineer  In  charge  of 
the  Gordon  Valley  water  project,  for 
tin-  City  of  -Vallejo,  ha.s  resigned  his 
poHition  and  Engineer  C.  E.  Grunsky. 
Mechanics'  Institute  Bldg.,  San  Fran- 
cisco,   appointed    to    fill    the    vacancy. 


CARSON  CITY,  Nevada— Until  March 
6,  2  P.  M.,  bids  will  be  received  by 
.State  Highway  Commission  for  grading 
and  constructing  culverts  in  Washoe 
county  between  Reno  and  Piirdy.  See 
c-all  for  bidn  under  ofHi-lnl  propoaal 
Mi-ftion    in    thin    iitMiie. 


ESCONDIDO,  San  Diego  Co.,  Cal.— 
Until  11  A.  M.,  Feb.  28,  bids  wiU  be 
received  by  city  trustees  for-  paving 
2'^  miles  city  streets,  involving  3699 
cu.  yds.  excavation,  3180  cu.  yds.  em- 
bankment, 2709  cu.  yds.  concrete.. pave- 
ment, 9963  lbs.  reinforced  steel  and  15 
culverts.  Freeman  C.  Witt,  city  en- 
gineer. There  is  $55,000  available  of 
which  $36,000  has  been  paid  Into  city 
treasury.  Both  the  east  and  west  ends 
of  Grant  Ave.  will  be  paved;  also  half 
the  width  of  Grant  Ave.  north  of  city, 
connecting  Lime  St.  with  county  road. 
The  county*will  pave  the  other  half  of 
Grant  Ave.,  bids  to  be  received  at  same 
time  bids  are  received  for  city  paving. 


PRESCOTT.  Ariz. — Until  Feb.  20,  2 
1*.  y\..  bids  will  be  received  by  Yavapai 
County  Highway  Commission,  A.  N. 
Jones,  secretary,  for  constructing  Sect. 
C.  Black  Canyon  to  Camp  Verde  of 
Cottonwood  to  Camp  Verde  highway,  13 
miles  in  length.  Separate  bids,  same 
date,  for  constrXTctlng  Sec.  2,  Kirkland 
to  Yava  of  Prescott  to  iWlckenburg 
highway,    13    miles. 


SAN  DIEGO.  Cal.— B.  B.  Boyd.  East 
San  Diego,  submitted  lowest  bid  at 
$15,190,  for  constructing  Roseville 
sewer  system.  deWaard  &  Cobham 
submitted  only  other  bid  at  $17,270. 
Referred   to   city   manager. 


FRESNO.  Fresno  Co.,  Cal. — Until  Feb. 
24.  2  P.  M..  bids  will  be  received  by 
Supervisors  for  paving  witU  gravel 
macadam  5.23  miles  of  highway  in- 
volving 7040  cu.  yds.  of  earthwork 
without  classification  and  14,3p0  \ons 
of  gravel:  estimated  cost.  $48,000. 
riiris    P.    Jenseiu  county    surveyor. 

SA.\  DIEGO.  Cal.- Until.  11  A.  M.. 
Feb.  28,  bids  will  be  received  by  Su- 
pervisors for  paving  half  tTie  width 
of  Grant  .\ve.  north  of  Esc«>ndidc>.  in- 
\  (living  1722  cu.  yds.  excavation.  1472 
ou.  yds.  embankment.  9S5  cu.  yds.  con- 
crete paving.  ."^66  lbs.  reinforced  steel 
and  8  culverts.  Bids  will  be  opened 
at  same  time  by  city  of  Escondido  for 
leaving   other    half   of   street. 


S.\X  JOSE.  Santa  Clara  Co..  Cal. — 
Cminoil  declares  Intention  to  Improve 
(;eorge  St  .  between  First  .intl  San 
Pedro,  regradlng.  p.-ivlng  with  3-in 
asphalt  concrete  bas»  with  IVs-in.  as- 
phalt concrete  surface,  concrete- c^rbs 
and  gutters.    'Wm.  Popp.  cUy  engineer. 
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BAKERSFIELD.  Kern  Co.,  Cal.— 
Council  declares  intention  to  improve 
Kentucky  St.  between  Baker  and  Gate 
Sts.,  grading-,  construct  cement  con- 
crete gutters,  paving  with  S^^-in.  as- 
phaltlc  concrete  base  with  1^-in. 
Warrenite-Bithulithic  surface;  cement 
concrete  culverts  covered  with  corru- 
gated iron.  Street  District  Xo.  437. 
Protests  Feb.  27.  W.  D.  Clarke,  city 
engineer. 


.  PHOEXIX.  Ariz.— Pacific  (Construc- 
tion f'o.  awarded  contract  at  .'?iX.7H  L.'ii) 
for  paving  Xinth  .strce;. 


EUREKA.  Humboldt  Co.,  Cal.— Until 
Feb.  21,  8  P.  M.,  bids  will  be  received 
by  council  to  construct  12-ft.  wide 
wood  sidewalks  .7  and  Hawthorne  Sts. 
Harry    H.    Hannah,    city    engineer. 


SEAL  BEACH,  Cal.— Until  8  P.  M., 
Jfar.  2.  bids  will  be  received  by  Trus- 
tees, for  paving  the  following  streets, 
work    to    be    done    under    1911    Act: 

Dolphin  Ave.,  13,647  sq.  ft.  grading 
and  4>i-in.  cement  concrete  base  and 
I'^-in.    asphaltic    concrete    surface. 

10th  St.,  41,000  sq.  ft.  grading  and 
4>/2-in.  bituminous  base  with  IV^-in. 
asphaltic  concrete  surface. 

11th  St..  37.200  .sq.  ft.  grading  and 
M/s-in.  bituminous  base  and  1%-in. 
a.sphaltic   concrete   surface. 

12th  St.,  33,236  sq.  ft.  grading  and 
l^i-in.  cement  concrete  base  with  1%- 
in.  asphaltic  concrete  surface. 

13th  St.,  29,156  sq.  ft.  grading  and 
4'-l--in.  cement  concrete  base  and  1%- 
in.    asphaltic   concrete    surface. 

14th  St.,  25,505  sq.  ft.  grading  and 
4»4-ln.  cement  concrete  base  and  1V6- 
in.  asphaltic  concrete  surface. 

Olmsted  &  Gillelen,  Hollingsworth 
Bidg.,  Los  Angeles,  engineers. 


flEUMOSA  BiOAt^H,  Cal.— The  City 
'I'ruslfcs  have  tabled  i  In-  ni;ilt<r  of  im- 
[iroving  .•sewage  di.si)o.';.il  facilitfrs  and 
will   pas.s   it   '>n   to   lh''ir  sufoci-'sor.^. 

SAXT.V  CRUZ,  Santa  Cruz  Co..  Cal.  - 
County  .Surveyor  Lloyil  Bowman  Is 
romjileting  .<^pecifioal  !on.<  for  two  un- 
romphtfd  portion.s  of  the  county 
Highway  .sy.-stcni:  one  .stri'lcb  from  the 
end  cf  the  pr.'Sfil  pavt-nu'i'l  out  to 
W'jilsunvillf  and  the  Chittenden 
bridge  and  the  other  Ironi  I'fti  Loniond 
lo   Fioitlilcr   Crii'k. 


A.XAMKIM.  Cal.--.Mlag«n<)Vi<  h  &  Cil- 
le.si'le.  I02;t  W.  :t6th  St.,  Lo.s  .V.igelrs. 
uwfarde<l  ronlracl  at  |1 3,.')3'.i.88  for  oon- 
Mru<Ming  si'WerH  In  X  I  aim  B'rd  a  l.irge 
iiumb«'t  ol  Kihir  .^incl.s  under  bond 
\Htuv.  Conir.iii  ii.vnivfs.  in.24«;  ft.  fi- 
In.  pipe;  J734  ft.  8-ii..  pipe;  2!6r,  ft.  !(•- 
Ii..  i>i|i<-:  .'3  inanliol.'.-^,  a;:d  Hi  nu.-ih 
la.ikh.      O.    }•-..    Sicwanl,    Cily    lOiigineer. 

."■'A.N'  niI'MO.  -Council  diil.ii  i-s  In- 
I'-nllon   tti  |i:ivi'    K(i(>:-i'\  •  II    Jb-tnorlal   I  ii . 

iioi  111  of  La  .lolla.     <'Hy  wlil  pay  llir 

tlfllin  ol    lolal    coMl,   which   In  ••nt  Ini.i  tid 
III    ?3ft.oon. 


ri'CSOA',  Arl/..-  Comirll  dcrl.in-H  hi- 
leiifloii  Id  p.ivi"  'A>/j  :iill>  of  MirtelH  al 
.1  ro«l  ol  npprox;miil<|y  $22fi,<inO.  Tht< 
prcijeciM  II n:  Kiint  Spc«'dwr.v,  froni 
SioiH-  avenue  t  i  Canipl.eii  n\<  nue,  !;«»«• 
KUlh  Hi.,  froi.i  HiiiH  Avi-.  In  Canipbrll 
,\\<-  ;  Alami  (111  Hi.,  from  Stone  Ave.  to 
Sl.xlh  HI.;  Toole  Avp..  frnm  HInnc  Ave. 
to  Hlxlh   Ave. 


HACnAMKNTO.    C.il       A.    T-ldiiTl     \ 
hon.    (icIiniM  I      I-Mk..     :    m  '•aiii.-nt'i.     liai* 

l.»>i-n       ixvariled     II      eoiill.".  I      liN      CoUnrll 

10  Impiove  .^Tili  and   381  li    -iieiiM.   rri>;n 

11  Hlriel.  iiorllii-rly.  IiivoUiiik  I1:4U  IIii. 
II  ■•oiiiiei«.  ronililiieil  iiirl.  .\<>[  kh'I'*'" 
'*&(,:.    Ilii.    ft   concreic   K»»lt«!:    S<'1    (<     1- 

ii..   viinniii  HewtT   i>ip> .  ;:i '•'<   n    H-m. 

vllrlfleil  BevM  r  iiipe    4<i  '  a.ii   i    "i   t'^jliii 

drain'.     <«    v  niuie  i      w  •  .     in..-,,  h.  :  :      i 


concrete  manholefi;  8t!  i-in  wutt-r  vc.u- 
ncclions;  5846  sq.  yds.  grading;  .■)2,61;i 
sq.  ft.  asphaltic  concrete  pavement. 
Albert     Givan.    City    Engineer. 


KINGMAN,  Ariz.  —  Arizona  State 
Highway  Dept..  Phoenix,  awarded  con- 
tract by  Mohave  County  Highway  Com- 
mission at  cost  plus  $10  for  construct- 
ing Ch'ofide-Kingman  to  Mineral  Park 
project  Xo.  7  of  Unit  B,  involving  6200 
cu.  yds.  excavation,  10,300  lin.  ft. 
grader  work,  drainage  structures  and 
incidental  items;  also  far  constructing 
Chloride  to  Searchlight  Ferry  high- 
way project  Xo.  4,  Unit  B,  involving 
42.000  cu.  yds.  excavation,  100,000  lin. 
ft.  grader  work,  drainage  structures 
and  incidental  items.  Thos.  Maddock. 
Phoenix,    state    engineer. 


BAKERSFIELD,  Kern  Co.,  Cal.— Paul 
E.  Kressley,  H.  W.  Hellman  Bldg..  Lob 
Angeles,  appointed  by  Kern  County 
supervisors  as  engineer  for  four  road 
improvement  districts  and  authorized 
the  preparation  of  plans  and  specifica- 
tions. The  ])rojects  embrace  16  miles 
between  Maricopa  and  Conner;  7  miles 
between  state  highway  and  Conner. 
0  miles  between  Fellows  and  Taft  and 
3  mile.s  between  McKittrlck  and  Re- 
ward. All  the  roads  will  have  new 
concrete  pavements  6  or  more  inches 
thick,  except  that  between  Fellows  and 
Taft,  on  which  the  present  pavement 
will  be   built    up  and  widened. 


CAliSO.N  CITY  Xevada— As  previous- 
b  r-'poried  hids  will  be  received  by  tlit 
State  Highway  Commission  for  con- 
t^trueting  highway  in  AVashoe  County, 
approximately  12  01  miles  in  lenplli. 
urtil  ?ilarch  fi.  2  I'.  M.  Project  in- 
volves. ."i8.00(;  "u.  yds.  ':>xcavaiion 
(without  classification);  480  cu.  yds. 
hr.nd-))l:iced  fill;  3af>  cu.  yds.  (  ias^  A 
concrete;  90  cu.  yds.  Class  B  concrete; 
118  lin.  ft.  I'i-in..  428  lin.  ft.  l8-in..  :i64 
lin.  ft.  24-in..  148  lin.  ft.  30-in.  and  :>4(^ 
lin.  ft.  36-in.  corrugated  iron  pipe  ii. 
place;  26  lin.  ft.  18-in.  and  26  lin.  fi. 
3li->ii.  corugated  iron  siphon  in  place; 
200  monuments.  Slate  w-ill  furnish  5 
sign  p«>sis  and  signs.  Geo.  W.  Borden, 
iiiaie   Highway   Engineer. 


PASADEXA.  Cal. — City  Engineer  pre- 
paring specifications  for  a  new  pave- 
ment on  10  Colorado  St.  from  Broad- 
way or  Marengo  to  Mentor  Ave.;  prob- 
ably 7-in.  concrete  base  with  l',^-in. 
asphaltic  surface.  It  is  proposed  be- 
fore street  Is  paved  to  lay  larger  water 
mains  and  laterals  to  curb  for  gas. 
sewer.s  and   water  connections. 


SAXTA  AXA,  _Orange  Co..  Cal.— 
Southern  Counties  (Jas  Co.  will  spend 
about  $30,0(10  on  imiirovements  during 
1922.  Abcut  8000  ft.  of  6-ln.  pipe  will 
be  laid  In  Santa  An.'i  and  about  7500 
ft.  8-in.  and  2400  ft.  6-in.  pipe  will  bo 
laid    in    and   about  Orange. 

OAKLAND,  Cal.  —  Frank  Uobertf 
awardfMl  contract  by  council  lo  con- 
struct cement  nldewalkii  In  porlloii.s  of 
East  14th  St..  at  32c  sci.  ft.  Geo.  M.it- 
lls.    rlly    ennlneer. 


TACOMA.  Wa»h.  —  Se«(  r  iinp'n\..- 
menlii  cosllnif  approximately  f  1  2f'(i,iMiO 
urged  by  Cominlanloner  II  Hoy  H:ir- 
rlhon  of  public  work'i  doparlpienl. 
I'ropoMod  to  ooniitruct  ,i  romlilncd  •.••nl- 
Inry  and  storm  trunk  newer  te  .serve 
J'oiilh  of  ('enter  nireel  rnd  exieiiclliiK 
West  and  north  Into  other  larKe  nrenn; 
and  llie  conr*lructloii  oi  ^*nlllll^  trunk 
newer  to  drain  Bollle  Swamp  in  Ihp 
RoutheaHteni  section  and  to  Klve  ude- 
j|tllili'  outlet  to  rrwem  of  the  Koonexeli 
MeKliiley  Illll  iind  other  i»<»cl|enr«.  .J. 
C.  Manley,  city  i  nfflnocr. 


tiona  to  improve  Colllnffwood  St.  be- 
tween 20th  and  22nd  and  21at  and  22nd 
Sts.  between  Castro  and  Diamond,  In- 
voh-ing  23,500  cu.  yds.  cut;  4274  cu. 
yds.  fill;  825  lin.  ft.  12-in.  and  1100  lin. 
ft.  8-in.  vitrified  pipe  sewer;  250  lin. 
ft.  6-in.  vitrified  pipe  (side)  sewer;  110 
lin.  ft.  10-ln.  vitrified  pipe  culvert;  48 
8-in.  and  44  12-in.  wye  branches;  17 
brick  manholes;  1  lamphole;  2  brick 
sto'rm  water  inlets;  7  brick  catch- 
basins;  reconstructing  2  brick  catch- 
basins  and  911  lin.  ft.  galvanized  iron 
pipe   railing;   estimated   cost.    $67,000. 


SAXTA  ROSA.  Sonoma  Co.,  Cal.— 
Following  bids  received  by  Supervisors 
for  constructing  Sec.  A,  Pocket  Canyon 
road,  5th  Road  District,  a  distance  of 
3  miles;  involving  16,000  cu.  yds.  ex- 
cavation. 12,750  cu.  yds.  gravel;  600  ft. 
corrugated  metal  pipe  and  24  cu.  yds. 
class  A  concrete: 

F.    C.    Maclntyre,     Farmers    and    Mer- 
chants Xational  Bank  Bldg.,  Stock- 
ton,  $15,542. 
Geo.     Murry.     Manteca,     $19,052. 
J.    M.    DeLuca,    ooOO    Kales    Ave.,    Oak- 
land. $18,878. 
Markel,    Frates    &    McCarthy,    711    Clay 

St..    Oakland,    $17,726. 
D.    E.  Albers,   Santa  Rosa,   $18,928. 
John  Cogo,  Box  501,   Xapa,  Cal.,  $19,559 
Spencer   D.  Miller,   Manteca,   $18,658. 
Joseph     Wilmnhurst,    3860    Folsom    St.. 

San    Francisco,   $22,395. 
W.   L.    Proctor.   Santa   Rosa.   $18,276. 
Frank    Bryant,    San    Carlos    Ave..    San 

Jose,   $18,309. 
"\V.  H.   Carr.  Sebastopol.   $17,777. 
Guerln    Bros..    425    4th    St.,    San    Fran- 
cisco,   $20,211. 
Contract  was  awarded  to  low  bidder, 
P.  C.  Maclntyre.     R.  Press  Smith  county 
surveyor. 

SAX  FRAXCISCO— Jas.  M.  Smith.  407 
nth  St.,  at  $10,617.23,  submits  low  bid 
to  Board  of  Public  Works  for  improv- 
ing Key  Ave.  between  Railroad  and 
.lennings  Aves..  involving  3537  cu.  yds. 
cuit;  769  lin.  ft.  concrete  curbs;  9221 
sq.  ft.  concrete  and  3688  sq.  ft.  as- 
phaltic concrete  pavement;  5229  sq.  ft. 
artificial  stono  sidewalks;  3  catch- 
basins;  77  lin.  ft.  10-ln.  culverts  and 
3  concrete  stairs.  Only  other  bidder. 
Kay    Improvement    Co..    $10,995.24. 


REXO.  Xevada— Until  March  13.  8  p. 
ni  .  bids  will  iie  received  by  City  coun- 
cil for  .uraUing  and  paving  streets,  in- 
volving 3,7."i6.9  sq.  yds.  grading  and 
paving  with  3Vi-in.  asph.  cone,  base 
with  IVs-in.  asph.  con.  surface;  2.s,628..") 
sc|.  yds.  shaping  existing  macadam  base 
and  paving  with  2-in.  asph.  cone,  sur- 
face. Cost  In  neighborhood  of  $200.- 
OOO.     Harry  Chism,  city  engineer. 


SOUTH  PASADEXA.  Cal.— Ducey  &• 
Breitenstein,  1.''>1  S  Hill  Ave..  Pasa 
dena,  awarded  contract  at  $24,060.50, 
for  lmpr»>vlng  .Meridian  St.,  involviiu; 
4000  cu.  ydH.  grading;  62.200  sq.  ft. 
."i-ln.  cement  concrete  pavement;  46,- 
450  sq.  ft.  3-ln.  oil  macadam;  36U0  fi 
curb;  3220  .s(i.  ft.  concrete  Kiilti>r;  1170 
ft.    house   connection    sewers. 

Oucey  &  Breitenstein  also  awarded 
eonlracl  at  |13,S64.20.  for  Improvliu 
Marengo  Ave.,  Involving  124,0(iO  im\.  fi 
3-ln.  oil  macadam  p;ivement;  36  ft. 
curb;  140(1  .sq  ft.  eoni-rete  gutter:  1820 
8i|.  ft.  Bidewalks;  Ifis  fi.  lioiisi  lun- 
nectlon  sewprs. 


HAN    FRANClfiirO— City    KnKln««r    .M. 
M,   ()'.*<hinighne»By.  rompletei  »p»cin««- 


ALBUQnERgUK.  N.  .M  <  otev  \- 
lllHck.  Clifton,  Arly...  Miibmlt.s  low  bid 
to  IT,  M.  bureau  of  public  roads  and 
will  bo  awarded  the  contract  at  $195,- 
6IS.1S,  for  grading  Scon  7-17,  Cllfton- 
Sprlngcrvllle  highway  In  Apache  Nat. 
l-'oient,  Greenlee  County.  Arlr...  44.31 
inlleH.  Other  bidii  were:  H.  E.  Wil- 
liam*. El  Paso,  Tex..  $228,630  IK;  Lee 
Moor  Cf  nutnictlon  Co..  El  Phbo,  Tex., 
I235.00S.54;  .J.   V.  Striker  Co..  East  Laa 
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Vegas,  N.  M.,  1238,336.64;  .r.  11.  Dooley 
&  Co.,  Santa  F'e,  N.  M.,  $242,826.66. 
McClure,  Dobson  &  MacDonald,  Mag- 
dalena,  N.  M.,  bid  $299,342.18,  and  O. 
C.  MoElrath  Construction  Co.,  Mesa, 
Ariz.,  bid  $327,833.32.  Bnglnec-r's  es- 
timate, $219,087.60.  Webster,  Kerby 
&  Hutchins  of  Clifton,  Ariz.,  Hubmitted 
a  bid  as  cost  plus  10%,  which  was  not 
considered.  K.  S.  Wheeler,  district  en- 
gineer. 


pipe,  firc<  hydrants,  service  pipes  and 
appurtenances  in  Isabel  St.  between 
Harvard  and  the  Wash;  work  to  be 
done   under  Vroornan   Act. 


!><•  ')p«-Med  Fc-b.  6.  waK  cancelled  peBd- 
in;{  deciKian  of  the  suit  to  test  the 
lethal   status  of   the  commission. 


NAPA,  Napa  Co.,  Cal. — A.  Kempkey, 
Consulting  Engineer,  Hobart  Bldg., 
San  Francisco,  will  submit  recommen- 
dation to  the  Napa  City  Council  at  its 
next  regular  meetint?  for  development 
of  the  Milliken  canyon  project  for  a 
municipal  water  system.  Construction 
will    1)^'   liuanocd    through   a    bond    issue. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Stanislaus  County  Grand  Jury  recom- 
mends, in  final  report,  that  steps  be 
taken  to  call  an  election  to  vote  bonds 
to  finance  construction  of  a  system 
of  gord  roads.  J.  H.  lloskins,  county 
.surveyor. 


UERMOSA  BEACH,  Cal. — Petitions 
for  improvements  were  referred  to  City 
I'Jngr.  VJctt^r  Staheli  as  follows:  Ca- 
mino  Real  from  Pier  Ave.  to  Gould  Dr., 
cem.  concr.  pavement  25  ft.  wide;  Pros- 
pect Ave.  betw.  20th  St.  and  Pier  Ave., 
Williate  pavement  25  ft.  wide;  18th  St. 
betw.  Camino  Real  and  Prospect  Ave.; 
26th  St.  betw.  Manhattan  and  Myrtle 
Ave.,  Willite  pavement;  10th  St.  betw. 
railroad  and  Pier  Ave.,  board  walk  ex- 
tension of  Loma  Drive  from  Pier  Ave. 
eastward. 


PlIOEXIX,  Ariz.T-Until  2  p.  m.,  Feb. 
27,  bids  will  be  received  by  Mariposa 
County  highway  commission,  517  W. 
Washington  St.,  Phoenix,  Ariz.,  for  con- 
structing 160  miles  of  paved  highway 
comprising  uncompleted  portion  of  the 
original  highway  program.  Bids  will 
be  taken  on  five  types  of  paving:  cem. 
concr.;  bituminous  concr.  base  with 
Warrenite-bitulithic  or  asph.  concr. 
top;  and  compressed  filled  broken  stone 
foundation  with  Warrenite-bitulithic  or 
asph.  concr.  top.  Proceeds  of  the  sale 
of  the  $4,500,000  bond  issue  voted  to 
complete  the  highway  system  are  now 
available  and  authority  of  the  present 
highway  commission  to  expend  the 
money  has  been  established  by  decision 
of  the  court.  Concrete  highways  were 
built  under  the  original  bond  issue. 
Bids  will  be  taken  for  6-in.  concr.  on 
the  uncompleted  portion  of  the  system, 
aggregating  1,680,000  sq.  yds.  If  concr. 
pavement  is  built  420,000  bbls.  cem.  will 
be    required. 


LOS  ANGELES,  Cal. — P.  N.  Snyder, 
^i2  S,  Harvard  Blvd.,  has  contract  to 
construct  38,000  ft.  of  curb,  400,000  sq. 
ft.  sidewalk  and  100,000  sq.  ft.  concr. 
gutter  in  Rimpau  Hill  tract  for  David 
Barry  &  Co.,  agts. ;  cost  about  $115,000 
to  $120,000.  Work  will  be  started  as 
soon  as  grading  is  finished. 
Engn     21 


SOUTH  PASADENA,  Cal.— Call  for 
bids  for  constructing  reinf.  concr.  sub- 
way under  Huntington  Dr.  at  Fremont 
Ave.  v/as  cancelled  pending  determina- 
tion of  legality  of  $15,000  bond  issue 
voted   for  purpose. 


PHOENIX,  Ariz.— City  Commission 
declares  intention  to  grade  and  pave 
with  Warrenite-bitulithic  surface  on 
bitum.  base.  Hoover  and  Vernon  Aves. 
betw.  Central  Ave.  and  Third  St.;  Fill- 
more St.  betw.  Grand  Ave.  and  I5th  St.; 
12th  Ave.  betw.  Woodland  Ave.  and 
Monroe  St.;  22nd  Ave.  betw.  Madison 
and  Adams  Sts.;  alley  in  blk.  B.,  Wood- 
land Place. 


GLENDALB,  Cal. — Until  7  P.  M.,  Feb. 
23,  bids  will  be  received  by  City  Clerk 
A.  J.  Van  Wie  for  laying  665  ft.  6-In. 
and    3946.02    ft.    4-ln.    cast   iron    water 


SANTA  KOSA,  Sonoma  Co.,  Cal. — 
Hugh  Jngle,  Route  2,  Box  575,  Santa 
liosa,  at  65c  lin.  ft.  awarded  contract 
by  Supervisors  to  construct  1350  ft. 
of  guard  rail  along  Northwestern  Pa- 
cific at  Rionido.  Other  bidders:  Frank 
Bryant,  286  San  Carlos  Ave.,  San  .lose, 
68«^c;  A.  A.  Horwege,  306  Call  Bldg., 
San.  Francisco,  73c;  E.  M.  Whipple,  125 
Shasta  St.,  Berkeley,  69V^c;  Lee  .1.  Em- 
muel,  1027  Evelyn  St.,  Berkeley,  82c. 
R.    I'ress   Smith,   county    surveyor. 


EUREKA,  Humboldt  Co.,  Cal.— A.  W. 
Seidell  awarded  contract  by  Super- 
visors to  construct  highway  fence  be- 
twnee  Freshwater  Lagoon  and  Orick; 
$2.55  per  rod  for  sawed  posts;  $2.47 
rod  with  split  posts.  Three  other  bids. 
A.  J,  Logan,  county  surveyor. 

CALIFORNIA — Fclloving  bids  re- 
ceived by  State  Highway  Commission 
B^eb.  14,  for  paving  with  either  Port- 
land cement  concrete  or  bituminized 
macadam  17.3  miles  in  Mendocino 
"county,  between  F'orsythe  Creek  and 
Outlet  Creek;  (a)  concrete,  (b)  ma- 
cadam: 

Mercer  &  Fraser,  Eureka,   (a)    $287,465. 
Bates      &      Rogers      Construction      Co., 

Spokane,    (a)    $318,692.50. 
W.  A.  Kettlewell,  Kingsburg,  (a)  $321,- 

600. 
Rich    &    Markhus,    Missoula,    Montana, 

(a)    $276,652.50. 
Guy    S.    Atkinson.    Portland,    Ore.,     (a) 

$396,495. 
Kaiser  Paving  Co.,  Oakland,   (a)    $351,- 

547.50. 
Warren  Construction  Co.,  Portland,   (b) 

$299,412. 
Conners    &    Hansen,    Santa    Rosa,     (a) 

$375,482.50;     (b)     $274,994. 
Grant  Smith,   San   Francisco,    (a)    $325,- 

057.50;    (b)    $337,030. 
Engineer's   Estimate,    (a)    $271,787.50; 

(b)  $307,800. 
For  grading  16.8  miles  in  Santa 
Clara  county  between  San  Felipe  and 
easterly  boundary;  (a)  corrugated 
metal  pipe;  (b)  reinforced  concrete 
pipe: 
W.  A.  Dontonville,   Hollister,   (a)   $202,- 

668.90;    (b)    $205,240.50. 
Bates      &      Rogers      Construction      Co., 

Spokane,    (a)    $287,765.50. 
Bates   &   Bolander,   Oakland,    (a)    $252,- 

639;    (b)    $258,979. 
P.    L.    Burr,    San    Francisco,    (a)    $346,- 

724.50;    (b)    $351,176.50. 
Chadwick     &     Sykes,    Iqc,    S.    F.,     (a) 

$279,966;    (b)    $285,237.50. 
Redmond  &   Page  Co.,  S.   F.,    (a)    $275.- 

656.40:    (b)    $280, 47L 
Warren     Construction     Co.,      Portland, 

Ore.,   (a)   $319,955.60;   (b)   $329,615.50 
Rhodes   &    Price,    Hilt,    Cal.,    (a)    $195,- 

S90.70;    (b)    $203,466.50. 
Sherer    &    Crowley,    Los    Angeles,     (a) 

$223,620;    (b)    $229,889. 
Grant    Smith    Co.,    S.    F.,    (a)    $843,196; 

(b)    $249,536. 
Engineer's    estimated, 

(b)  $264,208. 
For  paving  1.0  mile 
county,  between  King  City  and  south 
side  of  Salinas  river;  0.5  mile  to  be 
paved  with  asphaltic  concrete  and  0.5 
mile  on  Salinas  river  bridge  tc  be 
surfaced    with    asphaltic    concrete: 

.1.   A.  Costello,  .rr.,  S.  F $22,600 

Grant  Smith.   S.   F. 23,500 

Engineer's    estimate    20,600 


(a)     $261,806; 
in     Monterey 


PHOENIX,  Ariz. — The  superior  court 
has  decided  that  the  present  Maricopa 
county  highway  commission  is  qu.ili- 
fled  to  proceed  with  the  construction 
of  160  miles  of  county  highways  under 
the  $4,500,000  additional  bond  issue, 
and  a  new  call  for  bids  will  be  issued 
at   once.     A    previous  call   for   bids   to 


OAKLAND.  Cal.— City  Engineer  Geo. 
-Mil',  ti.s,  completes  speciflcatlons  to 
sewer  west  side  of  Broadway,  involv- 
ing: 

271  lin.  ft.   10-ln.  vitrified  pipe  sewer. 

574  lin.  ft.  12-in.  vitrified  pipe  sewer. 

-38  lin.  ft.  14-in.  vitrified  pipe  sewer. 

280  lin.  ft.  16-in.  vitrified  pipe  sewer. 

887  lin.   ft.  18-ln.  vitrified  pipe  sewer. 

136  lin.  ft.  10-in.  vitrified  pipe  conduit. 

1  drop  connection. 

50   wye   branches. 

10    manholes. 

'■I    catchbasins. 

::   e.xist.   manholes  to   be  deepened. 

Iti'2  ;in.  ft.  cxisl.  .si'wers  to  be  rt- 
moved 

I    exist.    manliok-."i    to    be    removed. 

0    exist,    catchbasins    to    be    removed. 


SA.V  FnANCISCO — City  Engineer  M. 
M.  O'Shaughnessy,  completes  specifica- 
tions to  improve  20th  St.  between  Zra 
.»nd  Tennessee;  estimated  cost  $3,260. 
involving  180  lin.  ft.  8-in.  vitrified 
pipe  sewer;  10  vitrified  wye  branches; 
1  brick  manhole;  400  lin.  ft.  concrete 
curbs;  2530  sq.  ft.  artificial  stone  side- 
walks; 8400  sq.  ft.  asphaltic  concrete 
pavement. 


SA.N  DIEGO,  Cal.— Geo.  R.  Daley, 
Owl  Drutr  l!l<lg..  wa.-:  awarded  oi.iiiract 
at  $42,239.95  for  paving  Ft.  Stockton 
Dr.,  Sunsrt  Blvd.  and  St.  James  PI.  with 
4-in.  concrete  base  and  l'/4-in.  asphal- 
tic top.  Olaf  .Velson  awarded  contract 
at  $3,083.27  for  paving  alley  in  blk.  5. 
Heed   &  Chase's  Sub. 


FRESNO,  Fresno  Co..  Cal.— Thom|)- 
son  Bros.,  1514  H  St..  Fresno,  at  $10.- 
321.10  submits  low  bid  to  the  Cltv 
Council  to  improve  Roosevelt  avenue, 
between  Pine  and  McKinlev.  involving 
49.700  sq.  ft.  grading;  29.820  sq.  ft.  5-ln. 
concrete  pavement;  1657  lin.  ft.  con- 
crete curbs;  8283  sq.  ft.  artificial  stone 
sidewalks.  Other  bidders:  Federal 
Con.struclion  Co..  Call  Bldg..  San  Fran- 
ci.sco,  $12,160.04:  Frederickson  & 
Shannon.  Cory  Bldg.,  Fresno.  $10,834.42. 
Bids  taken  under  advisement.  Wm. 
Stranahan.  City  Engineer. 


HI 


iM-:ss  <>i>i>oi<  11  MriK.«i 


Kveieady  Manuf;u-turinK  Co..  « 
Knapp  street.  Hoston.  Ma.ss.,  desires  to 
get  in  tout^  with  a  San  Francisco 
.sales  organization,  with  a  view  to  dis- 
tribution of  the  Eveready  paper  fasl- 
i  ner. 

Sauer  Bros..  Fviurlh  and  Main  Sts.. 
t'hioo.  t  al..  wish  to  get  in  cotnmuni- 
ci.tion  with  San  Francisco  firms 
equipped  to  turn  out  turret  lathe  work: 
,»lsc'  I J  make  small  sensitive  coil 
sp'ing.s. 

W.  A.  CoUings  Co..  517  Finance  Bldg.. 
K;insas  City.  Mo.,  is  in  the  market  for 
!)ougl;-,s  Ilr  pitch. 

A.  L.  Randall  Co.,  180  North  Wabash 
Avonue,  Chicago,  III.,  desires  to  ar- 
range for  a  representative  in  this  city 
t.)  handle  the  sale  of  a  high-grade  line 
of    fiber    furniture. 

Aseptic  Furniture  Manufacturing  Co.. 
1.^32  First  Ave..  South  Seattle,  Wash. 
is  in   the  market  for  die  castings. 

Penn  Metal  Co..  65  Franklin  street. 
Huston,  Mass..  wishes  to  secure  a  rep- 
resentative in  San  Francisco  to  put  In 
st<H"k  and  handle,  on  an  excluslv<- 
:mency  basis,  sheet  metal  fireproof 
building  materials. 

Hester  Price.  Berwyn.  Pa.,  desires  to 
get  in  touch  with  wholesale  grocers 
in   this  city. 

D.  K.  Murfree,  care  Better  Farming. 
141  West  Ohio  street.  Chicago.  111.,  is  in 
the  market  for  wire- tying  device  for 
strapping  boxes  and  packages. 


22 


BUILDING       AND       ENGINEERING      NEWS  Saturday,    February     18,     1922 


Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTEACTB 


.SA\      I'll  \N<   IS<  O     (  ()l  N'I'V 


$2,500    an<l    Over    Reported 


The    following 

is    an    index    for    the 

contracts   for    this 

issue. 

N-d. 

Owner 

Contractor 

Amt. 

663 

Clianibei  lain 

Owner 

2r)no() 

ri»J4 

ilaiiah 

McC^ormick 

8."i0(l 

565 

Standard 

Ownei 

1000 

066 

I'elerJ5on 

Owner 

15000 

567 

Restrom 

Moriconi 

4750 

569 

Saunders 

Schultz 

90000 

570 

Corbelli 

DeMarteni 

4500 

571 

Donnelly 

Anderson 

10600 

572 

Campbell 

Owner 

40  0G 

573 

Couhlan 

Sherwood 

4500 

574 

Little 

Owner 

8000 

575 

Bates 

Roof 

2500 

576 

Thomsc  n 

Owner 

2975 

577 

Costcllo 

Owner 

20000 

578 

Hemmitipa 

Owner 

2200" 

57:t 

Stevens 

Owner 

40000 

580 

Lurie 

Hansen 

2O000 

581 

Muller 

Ownrr 

16000 

585 

Canipbi  11 

Owner 

4000 

586 

Lewi.s 

Hansen 

700.1 

587  , 

Homnilnya 

Owner 

8000 

58a 

Lager 

Owner 

2400ii 

590 

S-amuelson 

Owner 

2900 

591 

Miller 

Owner 

4000 

592 

Abren 

Beclicr 

3000 

593 

Hemmin;ia 

Owner 

800<) 

594 

Astrado 

ICllingson 

1210.-) 

595 

Blasse 

Denko 

62500 

596 

Albert! 

Daven 

5000 

597 

Arata 

Brady 

23000 

598 

Licht 

Hardy 

15000 

599 

Lipiiitt 

Briti 

200(p0 

GOO 

Korn 

Zinkand 

12000 

601 

Hanson 

Owner 

8000 

602 

Band 

Hemminga 

8000 

61S 

Andersen 

Barnett 

3900 

6i:j 

Crocker 

Samuel.son 

611 

Wolford 

Binel 

7975 

6ib 

Howard 

Hamlll 

14530 

616 

McCain 

KUingson 

15850 

617 

,  riaul 

■f^^frgfe;ty 

Har.stn 

'/4170 

exs 

Nelson 

■   61.^0 

619 

ttbn.gs  Loan 

Unit 

10G50 

"e^D" 

Jrhn.oon 

Ownt^r 

,18000 

621 

BerKhauscr 

Carson 

8000 

62-^^ 

P.ei*Khaustr 

Carson 

12000 

623 

Kolf-y 

Haden 

3000 

(i24 

Font.nnflla 

Owner 

(iOOO 

626 

All«-n 

AUon 

15000 

62T 

Wyatt 

.len.scn 

238.-, 

629 

Rosenthal 

Steigcr 

4000 

«30, 

Horn 

Stiefcl 

6900 

631 

Cl.<:n-y 

Owner 

:i(H)0 

632 

Anderson 

<'ainpl>"ll 

i:80'i 

636 

Mt  »^ne^ 

M.-iddrn 

5400 

637 

Hindes 

K    K    BrldKc 

2701-0 

6*T 

c'rockc  r 

Arnotl 

5800 

642 

>^elMOii 

Owner 

3000 

643 

y.utnr 

Same 

12001 

644 

Same 

Slime 

ROOil 

645 

Wvscli 

.MIdbusI 

1  laoo 

«49 

Korn 

/h'katid 

lUSK 

iM-.ioins 

rt'l'OKKS   ANI»    l/OKTS 

(.'.63)      H    HI'TTKIJ       to       W       Stork  I  on. 

Two-Mtory    .nirt     I)hmi'Ii<oiiI     ClHkl    I' 

MtiffH  and  liiftN 
0»vnnr — Srliih  «  hninli'Tlaln.  •*;   Ari-hlfeoi 
Arehllrrt  — o'l'.i  liMi        I'.rON.,       Inc.,       240 

Mi)iit«orner>   St..    -;iii  KrnnclKco. 
L'iiy'H  \»')rk,  s2r..i.<'i"i 

KKAMa<:    FLATK 

•  r.JUl      K    Fl  NSTON    A\  K    loo    H    Call 
fV»rnin       Two-nfory    iind    l>anpm<'n» 

Ir 

Own.  . 


A I  c  h  i  t  c  o  1  —  None. 

conir.iclor — Thos.    MoCorniick.    ;57     Hii! 
St.,  San  Francisco.  ?i?50J 


FRAME   FLATS 

(566)  E  ELEVENTH  AVE  127  and  152 
N  Cabrillo.  Two  two-story  and 
ba.?ement   frame   (2   in   each)    flats. 

Owner — Gustav  Peterson  .and  W.  W. 
Magill,  <i83  9th  Ave.,  San  Francisco. 

Archiiect — None. 

Day's  work.  ?7500   each 


ALTERATIONS 

(567)  NO.  3176  "WASHINGTON.  Gen- 
eral  alterations   for    (2)    flats. 

Owner— V.  F.  Restrom,  1422  Larkin 
St.,    San    Francisco. 

Architect — None. 

Contractor — G.  Moriconi,  2200  Larkin 
St.,   San    Francisco.  $4,750 


APARTMENTS' 

(569)  N  Geary  80  E  Polk.  Five-story 
and  basement  concrete  (40)  apart- 
ments. 

Owner  —  Frederick  Saunders,  1110 
Hearst    Bldg.,    San    Francisco. 

Architect — Griewank  &  Buckley,  516 
Call    Bldg.,   San    Francisco. 

Contractor — Schultz  Construction  Co., 
4G    Kearnv    St.,    San    Francisco 

?90,000 


UF.rORDlOD 

FRAME   S-TORES 

(570)  S  CLEMENT  32-6  W  Twenty- 
tliird  Ave  W  25.\S  100.  All  work 
except  front  door  locks  for  one- 
stcry  frame  building  (stores). 

Owner— Angclo   Corbelli.      1232      Pacific 

St.,   San    Franci-sco. 
Architect — None. 
Contractor — Paul      De      Martini,       2869 

Ociavia  St..  San  Francisco.  . 
Filed   Feb.    10,   '22.     Dated   Feb.   6.  '22. 

Frame   up    $1125 

Brown    coated    1125 

Completed    and    accepted 1125 

Usual    35   days 1125 

TOTAL  COST.  $t.->00 
lioiid.  ?2250.  Sureties,  G.  B.  Cordano 
atid  1'.  l^.erta.  Limit,  70  days.  Forfeit, 
none.      Plans  and   spfciflcation.s    filed. 

FRAME   KL.VTS 

(571)  \\  SIXTBnCNTH  AVE  200  S 
An^.a.  All  work  for  two-story 
and  basemtnt-frc'me  flats. 

Owner — Mrs.    J.    A.    Donnelly.    579     lOib 

Ave.,  San  Francisco. 
.Vrehitccl — None. 

Contractor — Otto  E.  Anderson.  4  83 
1.-th  Ave..  San  Francisco. 

Fib  (I    Feb.    10,    22.      Dated  . 

Hoof    on     $2650 

I'ough     plaster     on 2650 

Completed    and    accepted 2650 

•  jMual    ;'5   days ,  •  •  •  •    2650 

TOTAL  COST.  Ilu.r.oo 
Blind.  limit,  forfeit,  none  Plans  and 
Hpeclltcntions  tiled. 


M   MtTMENTH 
.\K    (.EARV    AND      TWIONTV    EIGHTH 

Ave.         Two-Htory      and      nast-in.nt 

rriinie    (3)    npiirtmei.tH    and    xton.. 
.(iwiicr— -H.    Woblir,   6367   Geary  St.,   San 

Kr.'inclfco. 
,\rrhltnct — II.   C.    Biiiimaiin,   2.*>l    Kenny 

SI.,  San  Frnnclsco. 
t'.ritiactor — Meyer     Hroa.,     63?B     Oarv 

Si  .    S.'iii    Franciaeo.  • '  '   "' 


'Mil.    41.'.    lllh    Avi- 


DW  KM.1N() 

ir.TL'l  H  POINT  LOHOS  AVE  .ST'.,  i: 
Kjrty-nUth  Ave.  Onc-«lory  ami 
buHcinciil   frame  dwellliiK. 


Owner  —  J.    V.    Campbell,    1040    Bryant 

St.,   San   Francisco. 
Archiiect — None. 
Day's  work.  $4000 


DWELLING 

(573)  E  RHODE  ISLAND  75  S  23rd. 
One-story  and  basement  frame 
dwelling. 

Owner — Martin  D.  Coghlan.  3866  18th 
St.,    San    Francisco. 

Architect — None. 

Contractor — W.  E.  Sherwood,  164^  Ar- 
lington  St..   S^an   Francisco.        $4500 


FLATtt 

(574)      W     EIGHTEENTH     AVE     150     S 

Uake.      Two-story      and      basement 

frame    (S)    Hats. 
Owner — John   Little,    1035   Lincoln   Way, 

San  Francisco. 
Architect — Milton     Morrison,     716     41st 

Ave..  San   Francl.=co. 
Days   work.  $8000 


D\\  ELLIN (i 

(575)  W  DETROIT  25  S  Flood.  One- 
story  and  basemeit  frame  dwell- 
ing. 

Owner — Mary  A.  i'.ates.  739  Minna  St.. 
San   Francisco. 

Architect — None. 

Contractor — Cha.--.       Roof. 
Ave.,   Sa.i    Francisco. 


Vernon 

$2500 


X>WELL1NGS 

(576)  NW  LISBON  150  and  175  SW 
Brazil.  Two  one  and  one-half-story 
and    basement    frame   dwellings. 

Owner  —  H.  S.  Thomson.  3650  Mission 
St..   San    Francisco. 

Architect — None. 

Days  work.  .  $2975 


FRAME   FLATS 

(577)      E     TWENTY-FIRST     AVE      137 

165.    193    and    222    N    Fulton.      Four 

two-story    ajid    basement    frame    ^2 

in    each)    flats. 
Owner — Costcllo  Bros..   18   Ney  St..  San 

Fraiicisco. 
Architect — None. 
Day's    work.  |5000    each 


APARTMENTS 

(578)      NE     ASHBURV     AND     FULTON. 
Three-story     and   basement     frame 

(9)     .ipnrtn^ents. 
Owner— \V.    I..    Hemmlnpa.    47    AshlMiry 

St.,  San   Fran  cose. 
Architect — None. 
Day's   work.  };22.00(i 


Al'ARTMEN  rs 

t579)     N   FULTON     27-6   W    Ifith     Ave. 

Three-story    and     basement     frame 

(18)    ap.'irtnients. 
Owntr — .\illMir    Stevens,     4026       Ful'.on 

St..  San   Francisco. 
Architect — None. 
Day'H  work.  $40,000 


WAREHOUSE 

(580)  N  HOWARD  47  W  .Mary.  One- 
Btory  and  basement  ooncrVtc  of- 
fice and  warehouHo. 

Owner— Li'uls    H.    Lurie.    240    MimiROm- 

ery  St..  San   Frai. Cisco. 
.Xichllpcl  O'Hrlen       UroH.,       Inc.,       240 

MontKTomciy  St..   San    Francisco. 
Contractor  -F     L.    ilniiMMi  $20,000 

.VI'AUT.MENTS 

(581)  S  NINETEENTH  83  E  Castr.. 
Thr<  I'-Mlory  and  baHoinont  fram. 
(1)    flat    and    (4)    apartments. 

Ownci  — L.  Muller,  %  Archllocl. 


Sa(urday.     February     18,     192!>  BUILDING       AND       ENGINEERING       NEWS 


23 


Architect — John    P.    Beuttlor.     110    Sut- 
ter  .S't.,    San    Francisco. 
Day's  work.  |16,000 


ADDITION 

(582)      E  MISSION  200  S  24th.   Addition 

of    cne-stoiy    frame    to    real    estate 

office. 
Owner — S.   McKee     and     A.  J.   (Conway, 

2809  Mission  St.,  San  Francisco. 
Architect — None, 
("ontractor — .Jo.sepli      S.      Fratossa,      896 

Uirard    St.,   San   Francisco.  !;2000 


iavh:l,ling 

(58.5)    s  point  i^obos  ave  sl%   vv 

4r>th  Ave.     One-story  and   basemenf 

frame   dwelling'. 
Owner — J.    V.    Campbell,      li)40      IJryant 

St.,  San   Fr.ancisco. 
.\rchitect — None. 
Day's    work.  '  ii;4OO0 


FKAMB   FLATS 

(.'■,86)      W  TWEI^FTH  AVE   125  S  Geary 

Two-slory  and  basement   frame   (2) 

flats, 
owner — Aaron     Lewis,     1605     Ohronicle 

Bldg..  San  Francisco. 
Architect— Morrow       &       Garren,       1605 

('hronic)e    Bldg.,    San    Francsico. 
(Contractor  —  Peter   Hansen,   Chronicle 

Bldg.,   San   Francisco.  $7000 


FRAME   FLATS 

(587)      E  ASHBURY  75  N  Fulton.     Two 

story  and  basement  frame   (2)   flats. 
Owner — W.    L.    Hemminga,    47    Ashbury 

St.,   San    Francsico. 
Arcliitect^ — None. 
Day's   work.  18000 


FLATS 

(589)  S  CALIFORNIA  82-6  and  120  W 
lOlh  Ave.  Two  two-story  and  base- 
ment frame   (4   in   each)   flats. 

Owner — M.    Lager,    320    Market   St. 
Francisco. 

Architect — Edward  E.  Young,  251 
Kearny   St..    San   Francisco. 

I>ay's    work.  $12,000    each 


San 


STORES 

(591)  S  CLEMENT  32-6  W  Twenty- 
second.   One-story  frame  (2)   stores. 

Owner— Wm.  A.  Miller,  638  5th  Ave.. 
San   Francisco. 

Architect — None. 

Day's    work.  HOOO 


DWELLING 

(592)      S      TWENTY-SECOND      175      W 

Douglas.      Ona-story   and   basement 

frame  dwelling. 
Owner— Joaquin     T.     Abren,     4263     22nd 

.St.,  San  Francisco. 
Architect — None. 
Contractor— H.     A.     Becker,     3444     22nd 

St.,   San   Francisco.  .f300n 


FRAME   FLATS 

(593)  E  ASHBURY  COURT  40  N  Ful- 
ton. Two-story  and  basement 
frame   (2)   flats. 

Owner — W.  L.  Hemminga,  47  Ashbury 
St..  San  Francsico. 

Architect — None. 

Day's  work.  $8000 


DWELLINGS 

(594)  W  MASON  70  N  Vallclo.  One- 
story  and  basement  frame  dwell- 
ing and  two-story  and  basement 
frame  dwelling. 

Owner — Mrs.    J.   C.    Astrado. 

Architect — Angelo   Hewethson. 

Contractor— E.  Ellingson,  180  .Jessie 
St.,  San  Fr.ancisco. 

$3500   and   ?4300    respectivelly 


APARTMENTS 

(595)  S  PINE  172  W  Powell.  ^Four- 
story  and  basement  Class  C  (16) 
apartments.  . 

Owner— W.  F.  Blasse.  1370  Washing- 
ton   St.,   San   Francisco. 

Architect  —  E.  H.  Denke  1317  Hyde 
St.,  San  Francisco. 


Contractor — E.     H.     Denke.     1317     Hyde 
St.,   San    Francisco.  J62.500 


STOKES 

(596)  W  I'OLK  127-8 '4  N  Paclfi<?. 
One-story    frame    (2)    stores. 

Owner — Dr.  D.  A.  Alberti,  212  Stockton 
St.,  San   Francisco. 

Architect— W.  L.  Schmolle.  40  Mont- 
gomery St.,  San  Francisco. 

Contractor — Joseph  Daven,  40  Mont- 
gomery   St.,    S.    F.  |50nO 


jETepaiks 

(597)  S  BEACH  68-9  JO  Larkm.  Re- 
pair fire  damage   to   factory. 

Owner — Rose    Arata,    %    Contractor. 

Architect — None. 

Contractor — M.  V.  Brady,  Monadnock 
BJdg.,   San    Francisco.  *23,000 


F}:.\ME    FLATS 

(598)  SE  ASHBURV  AND  FULTON. 
Two-story  and  basement  frame  (4) 
Hats. 

Owner — Jos.  and  Silvia  Licht,  709  Ma- 
sonic Ave..  San  Francisco. 

Architect— A.  M.  Hardy.  6217  California 
St.,  San   Francisco. 

Coiitractcr- A.  M.  Hardy.  6217  Califor- 
nia St.,  San  Francisco.  $15,000 


RESIDENCE 

(399)      N    PACIFIC    AVK     2^0    AV     Fill 
more.      Three-story   and      basement 
frame  residence. 

Owner  —  ICstelle    Lippitt.     726    Market 
St.,  San  Francisco. 

Architect — Milton     Latham.     454     Mont- 
gomery St.,  San  Francisco. 

Contractor— O.    VV.   Brilt,    1257    Arguellr 
Blvd.,    San    Fraiiesieo.  $20,000 


FRAME  FLATS 

(6C0)      W      TWENTIETH      AVE      200   N 

Anza.      Twe-story      and      basement 

frame   (2)    flats. 
Owner — A.    H.    Korn,    720     Mission    St.. 

San   Francsico. 
Architect — Samuel   Lisrhtner  Hyman,   68 

Post  St.,  .San  Francsico. 
Contractor— Ed.     Zinkand     &     Son,     431 

10th  Ave..  San  Francisco.         $12,000 


FRAME   FLATS 

(601)      E  SECOND  AVE  127-6  N  Fulton. 

Two-story  and  basement   frame   (2) 

flats. 
Ort-ner — Ida    R.    Hansen,    578    4th    -Ave., 

San    Francisco. 
Arcnitect — Milton      W.      Morrison.       71"> 

41st    Ave.,   San   Francisco. 
Day's    work.  *800" 


FRAME    FLATS 

(602)  N  SROVE  92-6  W  Ashbury. 
Two-stcry  and  basement  frame 
(2)    flats. 

Owner — C.  S.  Band,  47  Ashbury  Pt..  San 
Frar:cisco. 

Architect — None. 

Contractor — W.  L.  Hemminga.  4  7  Ash- 
bury St..  San  Francisco.  $8000 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
10S3   MARKBT   ST. 

Phone  Market  891     San  Francisco 


ALTERATICNK 

(605)  NO.  1140  MARKET.  Rp-arraiig- 
store   front;    tiling,   etc. 

Owner — Eugene  Elsenb^rg.  1140  Mar- 
ket   St.,   San    Francifco. 

Architect — None. 

'"oi. tractor — Kandberg  &  Kstimann.  5fil 
4th   St..   San    Francisco.  $2750 

ELECTRIC  SIGNS 

m;i)7>  N  MARKET  30  K  Taylor.  Erect 
electric   8ign». 

Owner — Loew's    Warflcid   Theatr**,  I'reni 

Architect — None. 

'"ontractor — BrumfleJd  EJectric  Sign 
Co..    18    7th   St.,   .S.    F.  $40(1(1 


RESIDENCE 

(612)    LOT  7  BLK  2.  Clarendon  Heights 

One-story      and      basement      frame 

residence. 
Owner — A.   Andersen,   650    Ellis   St..  Sai: 

Francisco. 
Areliitc  ct-T-Noiie. 
Contractor — Barnett.   Jackson   &    Kniii><. 

516  OFarrelJ   St,  S:ir,    Francisco. 

»390O 


DWELLLXG 

(<;i3j  NE  EDJNBUKG  AND  GE.SE\  .V. 
One-story  and  bahement  frame 
dwelling. 

(>wner — Crocker  Estate  Co.,  525  Crock- 
er Bldg..  San  Francisco. 

Architect — None. 

C^ontraclor  —  A.  M.  Saniuclson,  2?" 
RoJph   St..  .San   Francisco.  $ 


RKCOnDKU 

RESIDENCE 

(614)  N  MOSS  100  E  Howard.  All 
work  except  plumbing,  flnish  hard- 
waie.  electric  fixtures,  hardwood 
Poors  and  wall  l)eds  for  twu-stor.. 
frame  residence. 
Owner — Joe     WoJford.     1240     Mc\lllst»^r 

•St..   .San    Francisco. 
Architect — None. 
Contractor — John    J.    Binet.    68    Ramona 

St..   San    Francisco 
Filed  Feb.   14.  '22.     Dated  Jan.  22.  •22. 

Frame    up     $1993.75 

j'ircwn    coated     1998.75 

Completed      1993.75 

Usual    35    days 1993.75 

TOTAL  COST.  $7'JT5r00 
P.ond.  $4000.  Sureties.  X.  Lund  and 
Gertrude  B.  Huff.  Limit.  May  1.  1B22. 
Forfeit,   none.      Plans  .-ind   speciflcarl.-.n.s 


.\PAHTMENTS.    ETC. 

(615)    SE    GEARY    AND    EIGHTEENTH 

.\ve   S   25xE      82-6.        .All   work      for 

three-stor.v    frame    building    (••ore 

iinc;   apartments). 
Owner — Jrro.    F..    Howard    M.    and    llar\ 

C.    Thurber.    551    7th    Ave..    S.    V. 
Architect — Jrto.   J.    Foley.    779    5th    Ave.. 

San  Francisco. 
Contractor — Thomas    Hamill.    707    *'in.l 

Ave..   San   Francisco. 
Filed  Feb.   14.    22.     Dated  Feb.   11,  "12. 

Brown    coated     $4843.3:^ 

Completed    and    accepted 4843.3': 

Usual     35     days 4843.33 

TOTAL  COST.  $14,510.00 
p.ond.  $75o0.  Sureties.  Nathani  1  Thomp- 
son and  J.  H.  McCallum.  Limit,  80 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed 


FLATS 

(616)      SE     CALIFORNIA     &     THIRTV- 

second  Ave  &  lOOxE  32-6.     All  work 

for   two-story   and   basement    frame 

tiuildinps    (fiats). 

Owi.er — Ida   F.   McCain.   318   Kearny  St.. 

•San   Francisco. 
.Architect — Ida    F.    McCain.    318    Kearny 

St..  .San  Francisco, 
t'ontractor — EUing  Ellingson.  180  Jessie 

St..  San  Francisco. 
Filed   Feb.   14.   '22.     Dated   Feb.   6.   '22. 

Frame    up     $3962. o" 

Brown    coated     3962.50 

Completed     and     accepted....    3962.50 

Usual    3r.    days 3962.50 

TOTAL  COST.   $16,850.00 
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Bond,  $7925.  Suretie.s.  H.  J.  Han.seu  & 
C.  W.  Farrow.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING 

(617)      LOT       17     ULlv     ;U!<S       We.slwood 
Park.     All  work   for  one-.story  and 
basement  frame  dwelling. 
Owner— Harlow   T.    Paul.    315    Turk    SL, 

San    Francisco. 
Plans  by  Owner. 
Contractor — Walter      E       Hansen.    'S2\i'-< 

Market  St..  San  Francitco. 
Filed  Feb.  14,  '2:i.     Dated  Jan.  ^7,  '22. 

Enclosed      11042.50 

Brown    coated     1042.50 

Completed    and    accepted H>42.5u 

Usual    :?")    davs 1042.50 

TOTAL  COST.  14170.00 
Bond,  none.  Limit.  00  days.  I'orfei'- 
none.      I'lans   .md    spf  cifio;' t  i.hk    fitfd 


RESIDENCE 

(618)      LOT      21     P-LK    31G5       Westwoou 
Park.   All  work  for  one- story  frame 
residence. 
Owner — P.    J.    and    Klla    M.    Hasgerty. 
Architect— Chas.  F.  Strothoff.   2274   15ih 

St.,   San   Francisco. 
Contractor — Nelson       Pros,    137.')      Ply- 
mouth Ave.,  San  Franci.«!Co. 
Filed   Feb.   14.  '22.      Dated   Feb.    1.   "--_■ 

Enclosed      ^*^^I«f' 

Brown   coated    1.^3j^.~;t 

Completed    and    accepted 1537.50 

Usual    So    days 1537.50 

TOTAL  COST.  $0150.00 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans-    and    <?pecificut ions   filed. 


DWELLINO 

(619)    LOT  11    P.I.K  (i.  h"t.  Francis   Wood 
Extension    No.    1.      All    work    for   a 
hollow  tile  and    frame   dwelling. 
Owner— Homes    Loan     Corp.,     278     Post 

St.,    San    Francisco. 
Architect  —  Henry    H.    Gutterson,    278 

Post  St.,  San  Franci.sco. 
Contractor — Unit     Conslr.     Co.,     IMulan 

Bldg.,   San    Francisco. 
Filed    Feb.    14,   '22.      Dated   Feb.    13.   '22. 

•Frame    up    ^'-'''|!'i;?'| 

Brown    coated    2G61.  ;)( 

Completed    and    accepted 2!'.r,2..jO 

Usual    35    days ^5?f"^,, 

TOTAL   COST,$10.650.00 

Bond,    $5325.      Sureties,   .Ino.    Eshia   antl 

H     J     Vanderwhiiu.      Limit.    lOi)    days. 

Forfeit.    $5.      Plans    and    ^pecincations 

filed. 


APARTMENTS 

(620)  NE  CLEMENT  ANU  hEVE.x- 
tecnlh  Ave.  Three-story  and  base- 
ment   frame    (8)    apartments 

owner— Chas.  A.  .lohi.soTi.  30  Ste'ii-i 
St.,   San    Frai  i  is'o. 

Arcnltect — None. 


Day's  work. 


.'?1H.0-Hl 


DWELLINGS 

(621)      a    ULLCjA      332-8    and      4(i2-li 

K<nslnKlon.      Two      one-story 

bahemei't    frame  ilw>llin«:.H. 
owner  —  .IuIIuh      H.      ll.TKhauBer. 

Kearny  Kt  ,   S.m   FranclKcn. 
Architect — ChH:<.   K    Slmlhotr,   227  1 

St,.   Han    FrnnclMi'o. 
(•ontrartor — Olto  (arMon.   180  .Te«hle 

Han   FranelHffi  »4i>rHi  « 


DWELLING 

(623)      W   TWENTY-FIRST   AVE   300   N 

Taraval.      One-Story   and    basement 

frame  dwelling. 
Owner — Thos.   Foley,   324  Funston   Ave.. 

San   Francisco. 
Architect — None. 
Contractor — Gustav  Haden,  142  Laidley 

St..  San  Francisco.  $3000 


i.->d 

It'll 

rtt.. 
a--!' 


DWELI.IN'JS 

(622)      N  POKToLA   UKIVE  97,  :ir.0  a«<l 

418-2    E     K<  HMlnirloii        Thf"    "!.<• 

Mtory    an<!    bn'«innMit     ■  .i..  .p 

Inui*. 
Owner    -  Julluii      II        1     ' 

Kearny  hM..   Han   !•  r.ini...  i-). 
>rchH"f •— Char.  K.  Hiroihoff,   2274    ir.ili 

;-■  '•  l<ro. 

(;on'  iiMoii,    lH<t   .l>'»<(*| 


FRAME   FLATS 

(624)      N    CALIFORNIA       77 -G       E     21st 

Ave.       Two-story      and      basement 

frame    (2)    fiats. 
Owner — Fontanella   &   Teza,    1682   Eddy 

St.,  San  Francisco. 
Architect — A.    H.    Knoll.    Hearst    Bldg.. 

San  Francisco. 
Day's  work.  $6000 


STORES 

(626)  N  TURK  68-9  E  Taylor.  One- 
story  and  basement  Class.  C  (2) 
stores. 

Owner — H.   B.    Allen,   %   Architect. 

Architect — Earle  B.  Hertz,  168  Sutter 
St.,   San   Francisco. 

Contractor  —  Allen  &  Co..  168  Sutter 
St..    San    Ftancisco.  $15,000 


UECOItDKI) 

IjESIDENCE 

(629)      E    TWENTY-SIXTH   AVE    120    N 

Lake   S   25  .       Carpenter   work 

for   two-story   frame   residence. 
Owner — Sigmund    Rosenthal,   2640   Lake 

St.,   San   Francisco. 
Architect — None. 
Conlractor  —  H.    Steiger.    1630    Haight 

yt.,  .San  Fr.ancisco. 
Filed  Feb.    15,    22.      Dated  Feb.   3,   •.'2. 
Ow:.er  to  pay  all  bills  Ok  by  con- 
tractor   when    due 

Contiactor   to    be   paid    for    labor, 
etc.,   as    follows: 

Roof    framed     

Ready     for    plaster 

(  ompleted      

On    completion   contractor   to    re- 
ceive       $400 

TOTAL  COST,   $4000;   contractor   to   re- 
ceive,  10%. 
Bond,    limit,    forfeit,    none.       Plans    and 
sj)ccifications    filed. 


STORE  AND   FLAT 

(630)      W  EIGHTH  AVE.  100  S  Clement 
S  25xW    120.      All   work   for  a   two- 
story    frame    building     (store    and 
flat). 
Owner — Harry    L.    and    Lena    C.    Horn, 

328   8th   Ave.,  San  Francisco. 
Architect — None. 

Contractor— Jno.     V.    Stiefel,     184     23rd 
Ave.,  San  Franclsoo. 

Frame   up    $1725 

Brown   coated  _^. 1725 

Completed    and   accepted    1725 

Usual  35  days    1765 

TOTAL  COST,  $6900 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications  filed. 


DWIOLLINC. 

(031)      K      MIKA.MAR      225   N      Grafton. 

One-story      and      b.isement      frame 

(IwellinK. 
Owner  —  Geo.    K.   Cheney,   .124    Parihtt 

St,.  Han  Frunclsco. 
I'l.'iiH    prt'iiared   by   H.    A.    Becker,    :I441 

22iiil    Ave,   San    Ertmemcn 
I  i;.y'H     work.  .'    "(Ill 


Owner  —  Paul      Messner  ,    1348      Palou 

Ave..  San  Prancsico. 
Architect — None. 
Contiactor — P.    Mndden.      1527      Jordan 

Ave.,  San   Francisco.  $2700   each 


l)\VELLL\(; 

(fi:'2»    NE  Joot^r     Avrc   ANO     <:i;n 

npM<«<"e.       Ore-mory     frame    dwljf. 
()wii««r -Ami      Antlermn.     995      M.iikr: 

Ki.,  S«n   FriinclHi'i. 
Vrehllcrl — None. 
•  «•  IriK'tor      .1.     H.     Campbell,     f.r.S      \Hh- 
l.Miv  SI..  Si.n   Fraii'-lseo.  ,  :S(»'> 


«4000 


•  HI., 
cncli 


l»\\  KI,LIN«iS 

(tl.16)  NW  PALOU  200  and  226  NE 
Ki'lili.  Two  one-Nlory  and  base- 
ment frame  dwcUliiKa. 


RESIDENCES 

(637)  N  BROADWAY  J  54-6  W  Baker. 
Three-story  and  ba.sement  frame 
residence. 

Owner — Saretia  B.  Hindes,  2519  Broad- 
way, San  Francisco. 

Architect — None. 

Contractor — San  Francisco  Bridge  Co.. 
NeA-ada  Bank  Bldg.  Sati  Francisco. 

$27,000 


DWELLINGS 

(641)      fi    THlUTV-SlNTil    AVE    215    & 

245    N    Irving.      Two   one-story   and 

basement    frame    dwellings. 
Owner — Crocker     Estate     C^o.,     Crockei- 

Bldg..  San  Francsico. 
Arch  it  eel — None. 
Contractor — Jas.    Arnott      i<:      Son,   416,'' 

20th  St..   S.   F.  $2900  each 


I)\vi:Lmnc, 

(6<2)    e  westwood  drive  205  n 

Wildwocd.  One-story  and  base- 
ment  frame   dwelling. 

t.)wner — Nelson  Bros..  1375  Plymouth 
Ave..   San    Francisco. 

Architect — Chas.  F.  StrotholT  227l  15tl, 
S;..  Sai.   Franci.sco. 

Days  work.  $300" 


D\Vp:LLIN(iS 

(643)      S  STAPLES  90.  124.  158   and   191' 

10  Hazilvvood.     Four  one-story  and 

tiasenii  lit    frame    dwellings. 
Owner — Nelson     Bro.^.,     1375     Plymouth 

Ave.,   San    Francisco. 
Architect — Chas.  F.   Strothoff  2274    15th 

St..  San   Franclsr'o. 
Day's  work.  $3000   each 


DWELLING 

(644)      &  STAPLES  124   W  Phelan   Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — Nel.-ion     Bros..     1375     Plymouth 

Ave..   San   Francisco. 
.\rchitect — Chas.   F.   Strothoff  2274    15th 

St.,   San   Francisco. 
Day's  work.  $3000 


RRCORDED 

FRAME     Bl'lLDING 

(645)      W    NINETEENTH    AVE    194-6    N 
Cabrillo.      All    work    for    two-stor\ 
and   basenient    fr.in.e   building. 
Own.M— J.     H.     Wesch.     3816     18th     Si 

San   Francisco. 
Archltect-None. 
(  ontrnctor — P.      MIdbust,      177      Caselli 

Ave..  San  Fr.ancisco. 
Filed  Feb.  16,  '22.     Dated  Feb.  — ,  '22. 

KouRh     frame     up $282.'? 

Hough    pinr-ter    on 2825 

Completed      2825 

I'siiil    o5    days 2825 

TOTAL  COST.  $11.30n 
Bond,  none.  Limit.  90  days.  Forfeit, 
plans   Biid    speeldcji  t  Ions,    none. 

NOTE— Permit    reported   Feb.   9,   1922. 

FKAME    PLAI'S 

(fi4B)      W       TWENTIETH     AVE       200    N 
Anza    W    120.\N    25.      All    work    fur 
tWo-Hti>r.>     frame    flnl^•. 
Owner — A.    H.    Kurn,    720    Mission    St.. 

Sun   Fr.Tiiel'«'o. 
Arelillid — Samuel    L.    Ilynian.    68    I'osi 

St.,  San    l-VniH-slco. 
I 'oiilraetor     -    I'.il.    /inknnd    &    Son,    434 

lOlli   Ave.,   Sun    Francsico. 
Filed  Fob.  16.  '22.     Daled  Feb.  14,  '22. 

Koof    coini.l,  led     $2822 

Plaster  completed    2822 

•  'onipli'ti'il  and  .(oreptcrt 282.' 

I  .'Ual   3.'.   ilayM 2822 

TOTAL  COST.  $11,288 
P.ond.  |r.«44.  SurelleM.  H.  W.  Gaol  Jen 
and  J.  H.  Mct'allum.  Limit,  9n  dnyw. 
Forfeit,  noni*.  Plans  and  sperlllcatiuns 
tiled. 
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COMPLETION  NOTICES 


SAIV  FRANCISCO   COUNTY 


Recorded  Accepted 

Feb.  J  6.  1922 — W  BUCHANAN  ;ii)  S 
Lombard.      S   Coturri    to   G   Ferroni 

&    Sons Feb.    If.,    1922 

Feb,  16,  1922— g  RANDALL  2ir>  E 
Harijor    E    25xS    110.       Z-icharia    T 

Hay(l(  n   to  Arthur  TI   Klahii 

Feb.      15,     1922 

Feb.  16,  19?2— NW  IJKSSIE  AND 
FolKOm  25x80  Gui.seppi  <t  Dort-tca 
Teresi   to   W  H  Grahn .  .  .  Feb.   16,   1922 

Feb.  16,  1922 — N  GEARY  137-6  K 
Jones   —    28    N    62-6    W    28    S    62-6. 

Carlo  Matraia  to  S  W  Band 

Feb.   8.    1922 

Feb.  16,  1922— SW  MONTGOMERY  (i: 
Bush  W  60xS  68-9.  Crocker  Estate 
Co  to  Atla.s  Heating-  &  Vcntibxting- 
Co Feb.    11,    1922 

E'eb.  15,  1922 — LOT  6  BLK  "M"  Addi- 
tion to  Castro  St.  .Addition  and 
Glen  Park  Terrace.  Arthur  B 
Bennett  to  whom  it  may  concern. 
Feb.    1.".,    1922 

Feb.  15.  1922— SW  PINE  AND  HVDE 
W  100  to  pt  of  beg  W  37-6xS  1B7-6. 
Maud  Warwicli  to  whom  it  may 
concern     

Fab.  15,  1922 — W  THIRTY-NINTH 
Ave  415  S  Clement  S  .'^SxW  120. 
Costello  Bros  to  wliom  it  may  con- 
cern  Feb.    15.    1922 

Feb.  15.  1922— W  THIRTY-NINTH 
Ave  345  S  Clement  S  35xW  120;  W 
39th  Ave  380  S  Clement  S  35xW 
120.  Costello  Bros  to  Avhom  it  m.ay 
concern Feb.     15,     1922 

Feb.  15,  1922— N  HIGHLAND  AVE 
75  W  Mission  25x100;  W  Mission  25 
N     Highland     Ave      75x75.        Philip 

Saiifiloppo    to    Thos    Hamill 

Feb.     14,     1922 

Feb.  15.  1922— SE  FLOOD  AVE  .A.NI) 
Phelan  E  25xS  82-0  Ptn.  Lot  8  Blk 
2.  Sunnyside;  S  Flood  Ave  25,  50  & 
75  E  Phelan  Ave  E  25xS  82-6.  Mon- 
eta  Investment  Co  to  James  Arnoti 
&  Son  to  whom  it  may  concern.. 
Feb.    8,    1922 

Feb.  15.  1922 — S  CLIPPER  240  E 
Douglas  E  26-8xS  114.  Edward 
Olsen  to  whom  it  may  concern... 
Feb.     13,     1922 

Feb.  14,  1922— W  SANSOME  68-9  N 
Pacific.  Harriette  de  Witt  Kittle 
to   Atlas  Concrete   Co Feb.   9.    1922 

Feb.  14,  1922 — NE  26.67  FT.  LOT  28 
and  SW  13.34  ft.  Lot  29  Blk  2, 
Forest  Hill.  Alice  M  Field  to  Fred 
H   Field Feb.    10,    19:^2 

Feb.  14,  192i;— SW  SHORE  VIEW  aV 
and    37th    Ave    S    llOxW    40.      Alton 
R    Lapham    to    whom    it    may    con 
cern     Feb.     G,     1922 

Feb.  14,  1922 — E  FUNSTON  AVE  l.")0 
N  Geary  25x120.  Mrs.  Elizabeth 
Has<gett  to  Kincanon  &  Ferego... 
Jan.    26,    1922 

Feb.  14,  1922 — N  ANZA  82-6  E  Fiflli 
Ave  E  25x100.  Thomas  Hamill  to 
whom   it   may  concern .  .Feb.    It.    1922 

Feb.  11,  1922— SW  SANSOME  AND 
Greenwich  S  136-9xW  137-6.  Acme 
Ice  Cream  Co  to  whom  it  may  con- 
cern     Feb.   7.    1922 

Feb.  11,  1922— PTN  LAND  BOUNOi:!) 
on  NVV  by  Mission,  N  by  Silver  Av(^ 
and  SE  by  Lisbon.  Hebrew  Home 
Aged  Disabled  to  Truscon  Steel 
Co Jan,   27.   1922 

Feb.  11,  1922— E  SIXTEENTH  AVE 
150  S  Balboa  25x271/2-     Albert   Hoo- 

tlich   to   whom   it   may  concern 

Feb.    8.    1922 

Feb.  11,  1922— E  TWENTIETH  AVE 
150  S  Anza.  August  Magnuson 
to   whom   it  may  concern 

Feb.  11,  1922— SE  POST  AND  AVERY 
53x75.  Avery-Fuller      Childrens' 

Center  to   Harvey  A  Klyce 

Feb.    10.    1922 

Feb.  10,  1922— SE  CABRILLO  AND 
Twenty-third  Ave  50x70;  N  Cabrillo 
95    E    23rd    Ave    25x100.      Jonathan 


Anderson  to  Theodore  G  and  RoUin 
E    Meyer Feb.    10.    1922 

Feb.  10.  1922— E  TWENTY-FOURTH 
Ave  175  S  Clement  S  25xE  120;  W 
25th  Ave  225  S  Clement  S  25xF:  130. 
Jonathan  Anderson  to  Theodore 
G  and  Rollin   E  Meyer.. Feb.   10.   1922 

Feb.  10,  1922— E  TWENTY-THIRD 
Ave  50'N  Cabrillo  N  50xE  70.  Harry 
Wissman  to  Theodore  G  and  Rollin 
E    Meyer Feb.    8,    1922 

Feb.  10,  1922— NE  GEARY  AND 
Twenty-third  Av  E  32-6xN  70.  John 
P  Mullane  to  whom  it  may  concern 
Fob.    9.    1922 

Feb.  10,  1922— W  TWENTY-SIOCOND 
Av  100  S  Cabrillo  S  25xW  120.  Wm 
F  Kaiser  to  Theodore  G  and  Rollin 
E  Meyer Jan.   10,   1022 

Feb.  8.  1922 — LOT  19  BLK  2.  St. 
Francis  Wood  Extn.  No.  1,  D  B 
Chandler  to  Wm  J  &  H  C  Mangels 
Feb.    7.    1922 


LIENS   FILED 


SAN   FRANCISCO   COUNTY 


Recorded  Amount 

Feb.  16,  1922— N  CABRILLO  .-.0  W 
47th  Ave  W  30xN  100.  J  H  McCal- 
lum   vs   Harrj-   J   Frank $433.21 

Feb.  16,  1922 — N  CABRILLO  60  W 
47th  Ave  W  3CxN  100.  J  H  Mc- 
Callum   vs  Harry  J   Frank.  ..  .$616.15 

Feb.  15,  1922— S  PACIFIC  68-9  E 
Larkin  E  63-9xS  137-6.  Raphael 
Zelinsky  vs  J  no   Spargo $10  17 

Feb.  11,  1922— W  WEST  WOOD  DR 
20  N  from  N  lino  Lot  7  Blk  3174  S 
45  NW  95  to  pt  on  W  line  Lot  7  N 
42.836  SE  95  Ptn  Lots  6  and  7  Blk 
3174.  AVestwood  Park.  H  A  Nor- 
m.an  (as  F  G  Norman  &  Sons)  vs 
Loui.s  A.  Louise  and  Lucy  A  Bauer 
$95 

Fib.  11,  1922 —  TWENTY-THIRD  125 
W  Douglass  W  25xN  114.  J  E  Hig- 
gins  Lumber  Co  vs  Chas  H  West- 
rup  and  P^rancis  Westiup  and  Wm 
O  Snell  (as  San  Francisco  Hard- 
wood   Floor    Co.) $66.99 

Feb.  P.  1922— S  JACKSON  137-6  E 
Spruce  E  47-6  S  127-8^4-  Alfred 
Leg-ault  vs  Grace    V  Benson  ..  $4168.46 

Feb.  10,  1922 — E  FILLMORE  25  N 
Grove  E  lOCxS  27-6.  J  S  Guerin  & 
Co  vs  S  F  Thomas,  Nellie  Thomas 
and   McHugh    &    Weiss $452.50 


Notice  of  Non-Responsibility 

SAN  FRANCISCO   COUNTY 

Feb.  16,  1922— N  BROADWAY  75  W 
Kearny  W  62-6  N  92  !•:  47-6  S  29  B 
15  S  63.  G  Marini  as  to  improve- 
ments   on   property    

Feb.  10,  1922 — S  O'FARRELL  bet. 
Mason  and  Taylor:  No.  315  O'Far- 
rell.  Percival  S  Scales  as  to  im- 
provements   on    property 


nilLUKH'S    IIOMI 


.S\.\     l''H.\XCIsrO     COl  NTV 

Feb.  11.  1922— S  O'FARRELL  37-6  E 
Jones.  Walter  H.  Sullivan.  Ownei 
with  Louis  J.  Conn,  Contractor.  Bond 
$4700.  Sureties,  George  and  Esther 
Ohn.   Dated   Jan.    21.    1922. 


BUILDING  CONTRACTS 


ALAMEDA     COl'XTY 


$2,500    nnd    Over    Reportrd 


The    following    is    an    inde.x    for    the 

contracts   for   this   issue. 

No.     Owner  Contractor 

Eastman  Geary 

Coughlin  Hansson 

Nielsen  Reite 

Neergard  Owner 

Tiffany  Whitford 

Hof-mer  Anderson 

White  Owner 


580 
581 
583 
584 
585 
586 
587 


Amt. 
4915 

600'> 
3000 
3500 
5000 
1762-' 
.■2.'>0 


No. 

(iwner 

Contractor 

Amt. 

588 

Healy 

Owner 

6000 

589 

Berg 

Owner 

5000 

590 

Eiddiggs 

Hebel 

2800 

591 

Sherhard 

Cox 

6000 

594 

Ernst 

Owner 

3000 

595 

Union    Oil 

Owner 

8500 

597 

Burritt 

Owner 

3750 

598 

Burritt 

Owner 

7500 

599 

Whalin 

Owner 

3500 

601 

Keane 

Peppin 

4000 

603 

Chambers 

Owner 

3000 

604 

Kann 

Owner 

8000 

606 

James 

Frostholm 

7000 

607 

Western 

Christensen 

608 

Huifnc  r 

Herman 

300') 

611 

Miller 

Bixby 

6000 

(AZ 

Bischcff 

Owner 

GOOO 

613 

Tupper 

Dcrnhardt 

2000 

(15 

Cra^'mont 

Brazier 

500U 

620 

Henly 

Owner 

3000 

621 

Heath 

Parks 

3300 

622 

I'frang 

Owner 

7000 

623 

Wendt 

Owner 

3000 

624 

Barker 

Long 

10000 

625 

.McMann 

Sommar3'rom 

6500 

6  2  <• 

Same 

Same 

7500 

628 

Same 

Owner 

4900 

629 

Jacobs 

Owner 

4000 

6311 

Lee 

Owner 

35U0 

631 

Kir.'t 

Christensen 

3700 

632 

Same 

Same 

380C 

633 

Lindholm 

Owner 

2.S0O 

635 

Glantz 

Owner 

5000 

636 

Frick 

Smith 

5260 

637 

McLean 

Snider 

3000 

6  38 

Larkin 

Calif 

10000 

639 

Speck 

Owner 

2600 

6  10 

llcyburn 

Van    Horn 

2500 

611 

riiiich 

Owner 

3000 

64:: 

Welch 

Owner 

1600 

64  4 

Lcimero 

Cederborg 

7450 

64  5 

Same 

Same 

lOOUO 

6^6 

Same 

Same 

9000 

647 

Same 

Same 

8100 

650 

Dives 

Petersen 

3000 

651 

Marshall 

Owner 

5000 

65? 

Se<  man 

Noble 

2500 

654 

Stettner 

Gossett 

9500 

655 

James 

Frostholm 

5300 

656 

Same 

Picard 

565 

657 

Same 

Bruck 

525 

6-8 

Tcdd 

JIacGregor 

25000 

65!" 

Alameda     Co 

Thcrnalley 

37305 

(.00 

S;;me 

King 

4337 

661 

Same 

Dixon 

6987 

66- 

J'iedmont 

Owner 

6000 

663 

Baird 

i'earson 

3000 

664 

Ahrens 

Owner 

8000 

665 

Romie 

Wilson 

4000 

666 

Johnson 

Johnson 

2500 

667 

Lehman 

Owner 

4000 

66S 

Lakcshore 

Carson 

6000 

.669 

Wiren 

Owner 

2600 

670 

Stettner 

Gossett 

9500 

671 

Ferrera 

McDonald 

2000 

673 

Goranson 

Owner 

3500 

674 

Glantz 

Owner 

3000 

675 

Hymans 

Emanuel 

2500 

676 

Am  buhl 

Taylor 

3000 

677 

Cort 

Owner 

3990 

678 

Page 

Lea 

4000 

679 

Hacke 

Clarke 

7400 

6S0 

Dawson 

Peterson 

9500 

PER. M  ITS 

D\\  b:LLlNG 

(580)      E  TULARE  AVE  215  N  Sonoma. 

Berkeley      One-story  6-room  dwlff. 
Ownci    —  T.    F.    Eastman.    632    Haddon 

Road.   Oakland. 
Architect — A.  H.  Peterson.  1st  National 

Hank    Bldg.,   Oakland. 
':^ontractor — L.    G.    (.Jcary.    J24    58th    St.. 

Oakland.  $4975 


l>\\  ELLING 

(581)      NO.  1131   FRESNO  ST,.  Berkeley, 

One-story    7-room    dwelling. 
Owner — Coughlin    &    Ryder.    Berkeley. 
.\  ro  h  tect — None. 
Contractor — Louis      O.      Hansson.      1403 

r.oi.ita   St..   Berkeley.  $6000 


DWELLING 

(5S3>      N      TOWNSEND      AVE.      50      W 

Everett   Ave..    Oakland.      One-story 

5-room   dwelling. 
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Owner — T.    M.    Nielsen,    940    Channing 

Way.    Berkeley. 
Architect — None. 
Contractor — Oscar      C.      Reite,      3276% 

Briggs     Ave.,     Alameda.  $3000 


DWELLING 

(5S4)  N  SCENIC  AVE.  300  E  Laguna. 
Oakland.  One-story  6-room  dwell- 
ing. 

O'vner — N.  Neergard,  1226  53rd  Ave., 
Oakland. 

Architect — None. 

Day's  work.  $3500 


FL.^TS 

(5S5)  S  FORTY-FIRST  450  E  Tele- 
graph Ave..  Oakland.  Two-story 
?-room    flats. 

Owner— Mrs.  Daisy  L.  Tiffany,  3931 
Clark    St..   Oakland. 

Architect — None. 

Contractor — AV.  T.  Whitford.  421  42nd 
St..    Oakland.  .$5000 


HKCOUIIK.I) 

D\\  ELLIXC. 

(.•.86)      ('OP.    I-KUIIV    AND    .IIO.VN    i-'TS.. 

Oakland.      All    work    for    two-story 

dwelling. 
Owner — Abel  Ho.'.nitr,  '.Ml  Chestnut  St.. 

Oakland. 
ArchitfCt— Francis      Harvoy      Slocomb? 

and   Erhraim      FUld.      1st      Savings 
Contractor — (Jcorge    Warren    Anderson. 

281)  rerry  St.,  Oakland. 
Filed  Feb.  11.  "l>.     Dated  Feb.  8,  '22. 

On   7st  day  of  cacl»   month laJc 

Usual    35    days 257f 

TOTAL  COST.  $17,622.1'' 
liond.  $1'000.  Suretie.-i.  T.  Anderson  ani! 
N'Qrjnan  O.  Anderson.  Limit.  120  days. 
Forfeit,  none.  Plans  and  speciHcations 
tiled. 


DWELL1.\"(; 

(■S87)      NO.     1.27     HAN     LORENZO     ST.. 

Thr.usan'l     Oal:s.     Uorkelcy.       Ono- 

.-lory  H-room  dwrllin>;. 
t)wncr--VV.     It.     While    K:!:f    ("urtis    St.. 

Albany. 
y\rt  hitecl- -N->iii'. 
I)H  v's    work.  JiCiiO 


DWELLINGS 

(5S&)      S    FORTY-THIUD    500    and    540 

E    Telegraph,     Oakland.       Two     1- 

story   5-rpom  dwellings. 
Owner — 1'.     J.     Healy,     39     Nac€     Ave., 

Piedmont. 
Architect— None. 
Day's    work.  $3000    each 


DWELLING 

(589)      S   OCEAN    VIKW    DRIVE   900    E 

Broadway,    Oakland.      One-story    9- 

ronm     dwelling. 
own'T      E    ncTK.  2136  San  Antonio  Ave, 

Alameda. 
Architect — None. 
Day'K  work.  J5000 


DWELLING 

(590)  S  NICOL  60  K  Frultvale,  Oak- 
land.     One-Btory    .'i-room    dwelling. 

Owner — Wm.    Rlddiggs. 

Architect — None. 

Contractor— A.  Ilcbel,  4061  Whittle 
Ave,    Oakland.  $2800 


DWELLING 

(591)      W   HUBEHT  ROAD  300   N  OroH- 

venor     rince.      Two-Btory    6-room 

dwclllnfr. 
•  )wn<r-  Uobt.      Kherhard.      Nottingham 

/\  pari  nun  tH.    Oakland. 
Architect  —  Non«. 
f.'«>ntr«ctor — fox  Brox  ,   2212   Bnnidway. 

Onkland.  $flonn 


DWELLING 

(694)      8   NORTH   COURT  200    10    IMc»»- 

ant     Viilloy    Ave.,    Oakland.      One- 

Ktory   4-room  dwellInK'. 
Own«r— Cxfiriro     Ern«t,     838     46lh     St., 

Oakland. 
Arghltect — None. 
pay'i  work.  $1000 


SERVICE    STATION 

(595)      NE   EIGHTH   AND    FRANKLIN, 

Oakland.      One-story   brick    service 

station. 
Owner — Union     Oil    Co.     of    California, 

Emeryville. 
Architect — None. 
Day's   work.  $8500 


DWELLING 

(597)      W    BEST   AVE.    240    S    Fleming. 

One-story   5-room   dwelling. 
Owner— Burritt  &   Shealey. 
Architect — None. 
Day's    work.  $3750 


DWELLINGS 

(598)      E    BEST    AVE.    240    and    280    S 

Fleming.        Two      l-story      5-room 

dwellings. 
Owner — Burritt   &    Shealey,    67   Lincoln 

Ave.,  Piedmont. 
Architect — None. 
Day's    work.  $3750    each 


DWELLING 

(599)  E  MANILA  AVE.  140  N  45th  St., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Whalin  &  Carlos,  Federal 
Bldg.,     Oakland. 

Architect — None. 

Day's    work.  $3500 


DWELLING 

(601)  S  SHAFTER  AVE.  568  E  Pryal 
St.,  Oakland.  One-story  5-room 
dwelling. 

OwTier — Mrs.  D.  J.  Keane,  2918  Tele- 
graph   Ave.,    Berkeley. 

Architect — None. 

Contractor — G.  B.  Peppin.  639  66th  St.. 
Oakland.  $4000 


DWELLING 

(603)  E  VICENTE  50  N  Key  Route 
Right  of  Way,  Oakland.  One- 
story  5-room  dwelling. 

Owner — J.  F.  Chambers.  Plaza  Bldg., 
Oakland. 

Architect — None. 

Day's   work.  $3000 


DWELLINGS 

(604)      E   LINAVOOD   AVE.   280   and    320 

S    Hampel.       Two    1-story     5-room 

dwellings. 
Owner — Joseph  Kann. 
Architect — W.  Wilkinson.  F"'irst  Savings 

Rank  Bldg.,  Oakland. 
Day's    work.  $4000    each 


DWELLING 

(606)  S  ROSEMONT  ROAD  190  W 
North  Vale  Road.  Two-story  6- 
room  dwelling. 

Owner — Edwin  P.  .Tames,  Bank  of  Italy 
Bldg.,    Oakland. 

.\rchitect — llamHton  Murdock,  Syndi- 
cate Bldg.,  Oakland. 

Contractor — 11.  M.  Frostholin,  $7000 


nECOHDED 

CONCllBTE   FT>OOR 

(607)  W  ITOLLIS  N  Verba  Buena  Ave. 
Oakland  and  Emeryville.  Con- 
crete floor. 

Owner — Western  Electric  Co.,  12th  .ind 
Harrison,   Oakland. 

.\rrliltocl — None. 

Contractor — H.  .T.  Chrlstonscn,  Federal 
Bldg.,  Oakland. 

Filed   Feb.    14.  '22.       Dated   Feb.    13,   '22 

First    of  each   month 75% 

I'snnl    35   days 25% 

CXDST.   $.845   per   n<|.   fi 

H'>nd,    12309.      Surety,   Globe   Indemnity 

Cn.       LImll.     60     days.       Forfeit,     none. 

Plans  and  Rpeclflcntlonn  fllod. 


i>wI':llin«; 

(608)  NO.  6.T1  KNHKNADA  .VVIO..  P.it- 
k  •1<  V.      Oiu'-Blory  6-iootn  dwlllnK 

owni'i  -  FrunU  lliilfnir.  293  Dl vIhihIoI'i 
St.,  Han  KranrlBco. 

ArriilK'iM — Nonr 

Coiiirnilor  J.  II  Merman.  811  Cniinil 
.\\.    ,     ll.Tk'-l<-v.  $3000 


DWELLING 

(611)  NO.  1050  MARIPOSA  AVE.,  Ber- 
keley.    Two-story  8-room  dwlg. 

Owner — John  Miller.  2606  Durani  Ave., 
Berkeley. 

Architect — None. 

Contractor — R.  R.  Bixby,  2447  li  Web- 
ster St.,  Berkeley.  $6000 


MARKET 

(612)      W      COLLEGE      256      S   Russell. 

Berkeley.     One-story   tile   market. 
Owner — .lohn    A.   Bischoff,    2717    Ru^s.  11 

St.,  Berkeley. 
Architect — None. 
Day's   work.  $60" 


ALTERATIONS 

(614)      2716      DERBV      ST..       Berkeley 

Alterations  and  additions. 
Owner — 20th  Century  Club. 
Architect — Non.?. 
Contractor — Louis    Engler.    2940    Foro> 

Ave.,  .Berkeley.  $11  ■ 


DWELLINGS 

(615)      E    CALIFORNIA    120    and    150    S 

Ashby.     Berkeley.       Two    one-story 

five- room    dwtlliiigs. 
Owner — Cragmont   Land  Co. 
Architect — None. 
Contractor  — Jas.      \\'.      Brazier,      i;il2 

Blake   St..   Berkeley.  $2500    each 


DAVELLINC 

(620)      NO.       l:;7:!       BKIIKELEV       WAV. 

Berkeley.      Ono-siory   5-room   dwlg. 
Owner — P.      J.      Healy,    39    Nace      Ave.. 

Piedmont. 
Architect — None. 
Day's  work.  $30on 


DWELLING 

(621)  NO.  1017  COLUS.V  A\E..  Ber- 
keley.     One-story    6-rooni    dwelling 

Owner — (i.   R.   Heath. 

Architect — None. 

Contractor — H.  Parks.  1046  Peralta 
Ave..    Brrktloy.  J330M 


DWELLING 

(622)      N    ESCONDIPO    50     K     Alanuila. 

Berkeley.     Two-story  7-rooni  dwlg. 
Owner — H.  C.   Pfrang.  5659  Ocean    V"iew 

Drive.    Oakland. 
.\rchitoct-  -None. 
Day's  work.  $70(m. 


DWELLING 

(623)       W    JOSIOPIIlNK    2tie    .\     Sonoma 

Berkeley.      Ono-stovy    6-rooin    dwlg. 
Owner-     C..    H.    Wendt.    1150   The    .Vla- 

nieOii.    Hi-rkeley. 
.\rchltecl — None. 
DaVs   work.  $3000 


inVELLlNC 

(624)      SE     HILLSIDE     AVK     \-     llILl.- 

slde    Court.     Berkeley.       Two-story 

8-room  dwelling. 
Owner — Bnrker     Estate.     20:!1      Dwiglit 

Way.   Berkeley. 
Architect — None. 
Contractor — Koy    f>.      Long      Co.,      2111 

Khaltuc-k    .\\e.    I!erkel..\  $»0.>>on 


1>WELL1N<; 

(625)      NO.     73(1       AKLINCTON       KOA  D. 

Berkele.N.     Two-.siory  !(-room  dwlg. 
owner  —   It.    E.    McMann.    3754    .Vrdley 

Ave..  Oakland. 
Architect — None 
Contractor — Sonunarslrom     Bros..     1941 

24lh    Ave..    Oitkl;ind  |6.'<00 


l>\N  KLING^ 

(627)      I'AV    !•  AKM    I.sLAND,    Alaintda. 

)  In   •    oni--M(  ■    >     ,">-i.to,ii    (Iwelllnws 
owner      K.    I«.    ami    A.    L.    Slon.'.    Clau.-« 

SpieckelH    Bldn..    Sail    Frahi'li»co. 
.Vrehlteet      None. 
I.iiv'H   wrik.  $J.'.Oi)  each 


OKKICK.    ETC 

(628)      HAY    ISLA.M'    K.XKM.     ,Vliiin-dii. 

Oltlee  and  onelul   hall. 
OivniT — K     n     ami     \.    L.    Stone.    Cinuf 

Spreckelh    Hblg  .    San    FirtiielMCO. 
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Architect— None  DWELLING  RECORDKD 

Day's  work.                                               $4'J00  (641)     N  NEVIL  35  W  38th  Ave.,  Oak-  DvVKLLIXG 

land.      One-story    S-room   dwelling.  (t;.>4>      LOT  *  BLK  J6,  Laktishoro  Higli- 

Owner — Jos.    T.    Hinch,    Federal    Bldg.,  laiifls.  Oakland.     All  work  for  two- 

DVVKLLING  Oakland.  story  8-room  dwcllins. 

(629)      NO.    1324       HAY    ST.,      Alameda.  Architect — None.  Owner — Ludwigr    and    Martha    Stettner. 

Two-story   9-room  dwellinj^r.  Day's  work.                                              $3000  4007   Allendale   Ave..   Oakland. 

Owner — H.     .Jacoos,     i:51i)     Pacific    Ave.,  ArchUtct — Harry   A.    Thomas. 

Alameda.  DWELLING  foiitractor— Chester      A.      Gossett,      327 

Architect— Non-.  (C43)      E  ARDLEY  165  S  Hampel,  Oak-  Qavis    Court,    San    Leandro. 

Contractor— S.     Morris,     1!:M     .Jefferson  land.      One-story    5-room    dwelling.  Filed  Feb.  15.  '22.     Dated  Feb.  14.  '22. 

St.,  Oakland.                                       ?6000  Owner— W.    R     Allen,    2224    19th    Ave.,  j.,^^^^     „p ^ 

Oakland  Brown    coated     H 

Architect— None.  Completed    and    accepted % 

ijWiOLLlNG  Day's   work.        13500  ,.^^^,    .^.    ^,^._^^ ^ 

(G30)      NO.    1726    SAN    JOSE    AVE.,   Ala-  -,^,„, ,  ,^f.  TOTAL    COST.    |3.>0«i 

moda.      One-story    5-room   dwlg.  TfiVlT     v     Cavanattptt     AVF      490     F        '"^""^J-    ? ■      'Sureties.    C.    W.    Lannon 

Owner— S.   Lee.   1832   San    Antonio  Ave..  (614)      N     CAVANAUGH     AVE.     490     E  O-lbert        Limit      110    dava 

Aio,v,„-qo  Mathews.     Oakland.      One-story    6-  •'""    *■     '^  ■    »^  'f^eri        j.imii.     Jiu    aaya. 

Alameda  dwelling.  T-orUit.  .,on.>.      Plans  and  spccincations 

Arch.tecl-Nor.e.  Owner-Walter  H.  Leimert  Co.,  Realty  "i'^d- 

^«y '^  ^'^''^         ^•^•^^'^  .Syndicate   Bldg.,    Oakland.  

,  „.,,,  ,  ,,,,.  Architect — Reed     &     Corbett,    Oakland  0\\  ELLING 

^«^)i^^o     i.ns    ^r-MTrTTTR    <t       vin  13ank   of  Savings  Bldg..   Oakland.  (6r.5)      S   ROSEMONT   liOAD    being  Lot 

(6.n)      NO.    1508    bCHILLl<.U    SI.,    Ala-  contractor— A.    Cederborg,    1445    E-37th  18     Llk     14,     Lakeshore    Highlands. 

meda.      One-f-tory    o-rooni    dwl^-.  g,^     Oakland.                                     17450  Oak:and.     All   work   except   plumb- 
Owner— A.    Ki.sl,    2101    Eagle    Ave.,    Ala.  ing    and    painting      for      two-story 

Alameda.  frame  dwelling. 

Architect— None.  DWELLING  Ownt-r— Edwin  P.  James,  Rank  of  Italy 

Contractor — A.       C.    Christenson,       412"  (045)      .S    CAVANAUGH    ROAD     515    E  Bldg.,  Oakland. 

Redding    St.,    Oakland.                  ^3700  Mathews,    Oakland.      Two-story    8-  Vrchitecl— Hamilton      Murdock     Syndi- 

room    dwelling.               ,  ^       ^      „  '        calo  BIcg.,  Oakland. 

ALTERATIONS  ^'^"l''",^^^  ^^'^'ol        r^Z     ^'      ^^  ^  Con  tractor— H.  M.   Frostholm.  Oakland. 

(632)  NO.    ir,!?    WILLOW    ST.,   Alameda  ^       Syndicate    Bldg.,   ij^^^'f"^-  Fil.d   Feb.    M.  '22.      Dated  Feb.   9.  '22. 
...        ..  Architect — P;eed     &     Corbett,     Oakland  ,,      , 

Alterations.  .rviv-.  •i..:;v-                               T3,,„     k   1  i„    J  Roof    on     V. 

.      ,,■   .     „i,i    T      >       ,            «•  Bank   of  Savings  Bldg.,  Oakland.  ,,,      .        ,                                                      , 

Owner — A.    Kist,    2101    Eagle    Ave..    Aia.  ^      ^        *           .      f-i„.i„..K«..^    iaa::.    -c  -mv.  Plastered 1,4 

.,           ,  Contractor — A.    Cederborg,    144d    E-37th  ,.          ,   .    ^          ^                     ,                       .* 

Alameda.  g^     Oakland                                   $10,000  <  omolettd    and    accepted % 

Architect — None.  '  Usual  35  days % 

Contractor— A.       (\    Cl^risteiisen,       4  121  TOTAL    COST.    I530U 

Redding    St.,    Oakland.                   38iiO  DWELLING  P.ond,   none.      Limit.   120   da.vs.      Forfeit, 

(646)      S     CAVANAUGH    ROAD    421     E  none.      Plans   and   spociticatlons   filed. 

DWELLING  Mathews,    Oakland.      Two-story    7-  NOTE: — Permit   reported  Feb.   15.  '22. 

(633)  S  E-THIRTY-FIRST   210    lO    Hth  '■"O'",'^^.®"'"^ •        .          .    ^        „      ,»  •'"'''■    '^"^• 

Ave.,    Oakland.      One-story    C-room  O^"!"— ^^  ter  H.  Leimert   Co.,   Realty  

.  ,, .  Syndicate   Bldg.,  Oakland. 

..                xt"   o      T       -.     I          i-')7     V  ■'i^'  Architect— Reed     &     Coi-bett,     Oakland  ,6.".(;)      PLUMBLNt'.    oX    ABOVE. 

Owner-N.     P.     Linaholm,     1.37     K-.ls,  Bank   of  Savings  Bldg.,  Oakland.  Contractor-W.     H.     Picard.     56.56    Col- 

St.,    Oakland.  Contractor— A.    Cederborg,    1445    E-37th  1,,^,,.  avc.  Oakland. 

Architect  -None.  S^  _    Oakland.                                      $9000  1..,,^,,   Feb.   14.  '22.      Dated  Feb.   9,  '22. 

^'--y^  ^''''•■■'^-         *-""  Roughed    in     $211.5« 

i^n- 1-1  r  i^T.-.u'  .F.^.r.,T-,T  T  -r-K-rr^  ( 'onii  Iptefi      211.50 

DWELLlN'jS  DWELLING  '       ...      ,                                           14?  no 

,635)      S    VIRGINIA   AVE    l.',    and    80    E  (647)      N    CAVANAUGH     AVE.     380     E  '''"•'"     ■"'     ^  ^'"^^    rrr\^'xi  '  rnvT  '  i.-c-m\ 

Beverly,    Oakland.      Two  •n;ie-.=  tor.v  Mathews,    Oakland.      One-story    6-  ,.     .'*^ ','"/"*    •.;",•. 

,5-room    dwelling.s.  room    dwelling.  15ond.   none.      L.m.t.   120   days,      forfeit, 

owner- C.    W.    Giants,      Itill       Virginia  Owner— Walter  H.  Leimert  Co.,  Realty  "0"e-     Plans  and  specificationB  filed. 

Ave     Oakland  Syndicate    Bldg.,    Oakland.  r^,rw7- 

Architect— None  Architect— Reed     &     Corbdtt,     Oakland  (6-7)      PAINTING   ON    ABOVE. 

Dav\s  work                                       .$'.-.00  each  Bank   of  Savings  Bldg.,   Oakland.  Contractor- -0.«!car   Bruck. 

■   '                        Contractor— A.   Cederborg.    1445    E-37th  7iled    Feb.    14,   '2.      Dated   Feb.   9.     22. 

DWKI  1  IXC  St.,    Oakland.                                      $8100  '•:•    complpted     $196.50 

(636)'  ^s'kEITH    AVE     580    W     Broad-  ^         V.''""-'.'^?-''* i^5nn 

wav     Oflkl-in';        Twostorv    K-rooni  DWELLING  U.-^ual     35     days 132.00 

rweilinR                   Two-btor>    b  ,00m  ^^^^^      N    BROMLEY    400    E    61st    Ave..  ^                  TOTAL  COST.  $S25.0O 

,,„,„^,.     Ti      T,'     i',.i  .1-     inn)    TT   iii„     'f  Oakland.     One-story  5-room  dwell-  Bond.   none.     Limit.   120  days.     Forfeit 

r^-.iriT,Ti  "^S'-  nor.c.      Plans   and   speciflcations   filed. 

uaKianu.                              ,„,„,,         ,  Owner— Chas.  Dives,  102  North  St.,  San  

w'rv";^;,,        ,                 ■                      ■"""  -T^^e-  WAREHOUSE 

T.„„.Y  „.'  ^         *"                                       u.r.,rn  Architect— None.  (p-.g)      NW     FIFTH       AND       CYPRESS 

Days   work.         ^o2oU  Contractor— J.    B.    Petersen,    2053    38th  w   131.25  N  186.50  E  131.25  S  186.50. 

DWELLING  ^^'^"    '^^^^^'^^-                                  ^^'^^^  Oakland.      All    work    for    one-story 

(637)      W    MARKET    100    N    38th,    Oak-  brick    warehouse^ 

Vjr.,1       r>„o    or,/i    ^v,^  \.^^t    ct^y,,    c:  Owner — John    L.    and    Joseph    Z.    Todd, 

land.      One    and    one-half    story    5-  DWELLING  IVralta    \r.ts     Oakland 

room  dwelling.  (651)      E     ROCKWELL     130     N    Floris,  xrchi^ect  Vone       "''''  "^    ° 

""oaklinS;!-  ^''^'^"'   ""'  ST^^'^'^'^-     Two-story  8-room  dwell-  '^ZlZZr-r^l.  MacGregor,   470    13th 

Architect— None.  Owne^r— .T.   A.  Marshall,   18  Tanglewood  r.-,J^r!'T'\T'-^'-'      nnt^rt   f-pH    r    •■>-> 

Contractor— E.    W.    Snider.    3538    Tele-  p,_„^     Pprkelev  F\\e6  Fv-b.   14.    22.     Dated   Feb.  8,    22. 

graph,   Ave.,   Oakland.                   $3000  Architect-None.     "^^  Founda.ions    in     $1800 

Day's   work                                                 $5000  Filling    in     1500 

DWELLING  x.'aya   wofk.        *  r.r\ck    wo;  k      r^ndy    for      celling 

(639)      S  BRANN  118  W  67th  Ave.,  Oak-  ALTERATIONS  .ioists      «""" 

land.      One-story    4-room    dwelling.  (652)      XO.    517    FIFTEENTH,    Oakland.  Ro'.f    on     "^ 

Owner — T.     A.     Speck,    973     92nd    Ave.,  Alterations    and    repairs.  Completed    .    ">l'" 

Oakland.  Owner — Fred   T.    Wood   Co.,   Oakland.  Urusl    35    days ...    625" 

Architect— L.    F.   Hyde,    2745    26th   Ave.,  Architect — None.  TOTAL    COST.    *25.no.> 

Oakland.  Contractor — F.   T.  Kennedy.   434   9th  St.  Bord.  SlU-M^O.     Sureties    O.  .\.  Scott  *n.i 

Day's  work.                                              $2500  Oakland.                                             $1000  ,     f.    Smith.      Limit.    90  days.     Forfeit 

loiie.      Plan."^    aiid    srecificat  ions   filed. 

DWELLING  DWELLING  

(640>      S     MONADNOCK     WAY"     150     W  (653)      S      MOUNTAIN       AVE.       450       E  fRV.AIK    BLOC. 

62nd    Ave..   Oakland.      One-story   5-  Seminary  Ave..  Oakland.  One-story  ,ti-.i)      s\V       K  ELK\  i:XTH      AXD      \\ 

room   dwelling.  5-room    dwelling.  Stcond    Ave   S\V      300    ;h    at      righ' 

Owner— W.    H.    Reyburn,    5935    Murian--       Owner — K.    H.    Seeman,    640     Williams  angles    to   the   outlet    Lake   Merritt 

tana  Ave.,   Oakland.  St..  Oakland.  ">;  ,0  j,,    ^qq  y;^y  ^^  bee-th  72  to  E- 

Architect — None.  Architect — None.  ...^   st    th   aoo   to   nt    "bee    eveec 

Contractor— D.  W.  Van  Horn.  Oakland.        Contractor— R.    K.    Noble,    3060   Kansas  JovieO   -.t   VF   Cor    ahrv/notv  and 

$2500  St.,    Oaltland.                                    $2500  ^^'^1"0  '^^   ^^   i  or.  ahc^e  ppt>    ana 
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ppiy  126  S  aforesaid  pt  beg.  25x 
100.  Oakland.  Excavation,  grad- 
ing, concrete,  carpenter,  roofing. 
Iron,  shed  mctiil  ftnd  painting  for 
ihrte-story   frame   building. 

Owner — Public    Health    Center    of    Ala- 
meda County. 

Architect — Con.str.  Dcpt.  Oakland  Board 
of  Education 

/"or.tractor — W.  C.   Thornallt-y,   351   12th 
Si.,  Oakland. 

Kiled  Feb.   14.  '22.      Dated  Feb.  14,  '22. 

3rd    of    each    month 75% 

Isual    35    days 25% 

TOTAL  COST,   $37,305.20 

Uond.     $1K. «■<,">.       Surety.    Globe    Imr'-n- 

nity   Co.        Limit.    120      days.        yurfeit, 

p.one.      1  Ian.*!   :ni(l   .sijeciticatii'ii.-^    liled. 


(6fi0)      ELECTRIC   WORK   OX   ABOVE. 
Contractor — Robert  King  (King's  Elec- 
trical   Co.),    459    36th  St.,   Oakland. 
Filed    Feb.    14,    '22.      Dated    Feb.    9,    '22 

Payments    same    as   above 

TOTAL  COST,  $4,337 
Bond,  $2,168.50.  Surety,  Globe  Indem- 
nity Co.  Limit,  60  days.  Forfeit,  none. 
Plans    and    specifications    filed. 


(661)      LATHING     AND     PLASTERING 

on   above. 
Contractor — George    Dixon,    541    Apgar, 

Oakland. 
Filed    Feb.    14,    '22.      Dated    Feb.    9,    '22 

Payments    same    as   above 

TOTAL  COST,  $6,987 
Bond,  $3,493.50.  Surety,  Globe,  Indem- 
nity Co.  Limit,  60  days.  Forfeit,  none. 
Plans    and    specifications    filed. 


DWKLLING 

(66'.')      S    KAMONA     AVE    near    Bonita, 
F'i.-dmont.      Two-.story  frame  dwlg. 
Owner — Piedmont    Properties   Co. 
Architect — None. 
V»y-s   work.  $6000 


n\VKLLlN(; 

r663)      NO.   14   .MOSSWOOn   UOAD.   Ber- 

kfcley.       Two-si  cry     5-rooin     dwell - 

i  n  ir. 
Owner — K.    11.    Haird.    PreniiHo.v 
.\rchifrcl —  Nonr. 
''ontraclor — Ben     Pearson.     240;i 

St..    Bt-rkeky. 


Gran' 
$30(111 


KLAT.S 

(664)      .NO.     2522-21-26-28     CKANT     ST.. 

Berkeley.     Two-story  12-rooni  flats 
Ownei — M.    C.    Ahr.Mis,    £526    Grant     .St.. 

BtrkoUy. 
A  rchiti  '•!-  -Nonr. 
Uay'K  work.  jsntio 


DWKLLINf; 

(66.'i)      .NO.    740    <ONTi:.\    CO.ST.V    WK. 

liorkcjiy.      (^iK-story   6-rooni   dwlp. 
(.)wner—  !•'.    10.    UonUr.    lis    .\iwton    Avo.. 

Oakland. 
.\rchllect — None. 
Contractor — L«sllf       Ji.       \\"ll.;on.       2216 

BInkc  St..  Bcrki  Ity.  $4000 


I>\VKLLI.NG 

(««6)    NO.    25|i)    (■  AMKOK.MA    J-T.,    Bcr- 

k«'lfy.      Onc'-story    4-rooni    dwlg. 
owntr    -E.   .lohnBon,   223  Grccnbank   Av 

I'll  dniont. 
Ari-hUcct — Non<'. 
C-mtriiclor — L<  uls   .Inhnson    J<t    S<>n,    22:; 

Grt'tiiliHiik    Am   .    Pitilnionl.        $2.'>(H" 


|i\vi;li.in«j 

<fi<i7)  NO.  IWH.t  T.WtJ.MA  ST..  Il.'rk«-I«'y 
nn»'-Ktory   (l-rmim   dwcljjnK. 

Mwii»T— -J.  Lf-bmiin.  liTi'.t  .Xpgnr  .St..  Uor- 
k*  li-y. 

Arc  hlii'fl — ,Non<-. 

Ifny'M    work 


<.|(I0(. 


I  "W  ELM  NO 

(««ll)      N  K.Xf'EI^IOIl  AVE.  200   K  lliid- 

'Idii   Bond.     Onf  nnd  rinf>-half  story 

6-rf(<>ni    rlw<>lllnir. 
Owner -l^akcwhore    HlKhlmidH   Co, 
Archlto«^t— None, 


Contractor — John   Carson, 
Ave.,   Oakland. 


ENGINEERING 

60 


NBW8 


Saturday,     February     18,     1922 


Yosemlte 
$5000 


DWELLING 

(669)  W  ROSEDALE  AVE.  197  S  Foot- 
hill Blvd.,  Oakland.  One-story  5- 
room  dwelling. 

Owner — Chas.  Wiren,  2412  Fruitvale 
Ave.,   Oakland. 

Architect — None. 

Day's   work.  $2600 


DWELLING 

(670)  N  EXCELSIOR  75  E  Spruce. 
Oakland.  Two-story  S-room  dwell- 
ing. 

Owner — Ludwig    Stettner,     4007 
dale   Ave.,   Oakland. 

Architect — None. 

Contractor — C.     A.     Gossett,     327 
Court,   San   Leandro. 


Allen- 


Davis 
$9500 


DWELLING 

(673)  N  SANTA  RAY  600  W  Carlston, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — H.  Goranson,  3476  Laguna 
Ave.,   Oakland. 

Architect — None. 

Day's    work.  $3500 


DWELLING 

(674)      E    KJNGSLAND    AVE.    40    N    El 

Camile,      Oakland.        One-story      5- 

room   dwelling. 
Owner — Glantz  &   Flagg,   4607    Virginia 

St.,  Oakland. 
Architect — None. 
Dav'8    work.  $3000 


ALTERATIONS 

(675>      NO.   1538   BROADWAY.  Oakland. 

Alterations. 
Owner — M.    Hymans,   Berkeley. 
Architect — None. 
Contractor — L.     &     E.     Emanuel,     Inc., 

1530    Filbert    St.,    San    Francisco. 

$2500 


DWELLING 

(676)      KAST     NINETIETH.    AVE.     85    N 

Walnut,     Oakland.        One-story     5- 

room  dwelling. 
Owner — A.     Ambuhl,     1600     90th     Aven, 

Oakland. 
Architect — None. 
Cbntractor — A.    Taylcr,    1709    89th   Ave., 

Oakland.  $3000 


DWELLING 

(677)  .S  ICAST  TWENTY-SEVENTH 
$00  W  21st  Ave.,  Oakland.  One- 
story   6-room   dwelling. 

Owner— C.  B.  Cort,  306  14lh  St..  Oak- 
land. 

A  rchitcct — None. 

Day's   work. 


$3990 


DWELLINGS  " 

(67S)      S   HARVEY    106  and   146   W   57th 

Ave.,     Oakland.       Two    J-story     5- 

room    (hs'cllidn.s. 
Owiici-  M.    P5igc,    2060 

land. 
Architect — None. 
Contractor — J.    Sea,    6621 

Oakland. 


.tl(    Ave.   Oak- 


Harvey    .\vo., 
$4000   each 


UECORDEU 

DWELLING 

(67!! )      E   BAY   200   N  San   Antonio  Avo., 
K     KiO     .N     .^(1.    AI'liK'd.i.       Two-.-ili.iy 
and    liaMcnicnl     friimi'    <Iw.IIIiik. 
Ownpr — Henry  C.   Hacke,   Alameda 
Archlleol  —   CnrI      Werner,      Htimholilt 

Bank    Bldjr .    San    Francisco 
Ct'iitrHclor- Clarke  &    Allen,   r,iO:,    Il.ir- 

in(>i>    Av«' .   Oakland. 
Filed    Feb.    1«,    "22.      Dalod    VrU.    II,     i:2 

i:<>iikI<    i>i(iti<i>iiiu    (II  $lT()(i 

Electric    wlrlnflf    coniploted 1800 

Completed    .ind    accepted 2060 

llnnal  86  daym 1860 

TOTAL  COST.   $7400 
B.'iul.   $3700       Surclloii.   Ralph   Nf.    Alex- 
ander and   Robert  Wm.  Lou.     Limit 
90  day*.      Forfill.   imii'        I'lim.'*   iind 
HpeciftcatlonH    llleii 


DWELLINa 

(680)  LOT  38  MAP  WILDWOOD  GAR- 
dens  No.  2,  Piedmont.  All  work 
except  plastering,  hardwood  fioors, 
priming,  plumbing,  gas  fitting, 
marble  and  electric  work  and  can- 
vas, tor  a  iwo-story  and  basement 
frame    dwelling   and   garage. 

Owners — Eleanor  Uhl  Dawson  and  H. 
Ward  Dawson,  304  Hillside  Ave., 
Oakland. 

Architect — Albert  Farr.  6S  Post  St., 
San  Francisco. 

Contractor — Alfred  Peterson,  3918  Lyn- 
■wood  Ave.,  Oakland. 

Filed  Feb.    16.   '22.      Dated   Feb.    14,    '22 

1st  and  15th  each   month 75% 

Usual    35    days 26% 

TOTAL   COST,    $9500 

Bond,   none.     Limit.   120   days.     Forfeit, 

$."    day.      Plan.s   and    Piieoificaiions    fiicu. 


COMPLETION  NOTICES 


AL.VMED.V   rOlNTV 


Recorded  Accepted 

Feb.  16.  ir22— NO.  2217  LINCOLN 
.Vve..  Alameda.  1'  Bareilles  to  F 
'-■    Stolte Ian.    12,    1!I22 

Feb  16,  1922— NO.  2136  TMJRTKENTH 
.\ve.,  Oakland.  A\'illiam  Nightin- 
gale  to   J    A    MoCoid.  .  .  .Feb.    11.    1922 

Feb.  15.  1922 — W  :myRTLE  bet.  3rd 
and  5th  Sts.  lieinp  No.  345-347. 
Oakland.  John  Raimondi  to  Harry 
Wessel Feb.     14.     1922 

Feb.  15.  1922— LOT  11  BLK  1.  Map 
Dwight  Way  Terrace.  Berkeley. 
William  F  Neary  to  whom  It  may 
concern Feb.     1,    1922 

Feb.  14.  1!'22— LOT  27  BLK  2094. 
Temescal  Tract.  Oakland.     F.  P  Le- 

roy    to    Thomas    Kutlierford 

Fob.    10.    19ZV 

Feb.  14.  1922— LOT  18  BLK  I.  Thous- 
and Oaks  Station  Tract,  Berkeley. 
Jostph  Berry  to  whom  it  may  con- 
cern  Feb.    17,    19JS2 

Feb.  10,  1922— NE  GRAND  AVE  AND 
VVobster.  Oakland.  H  A  Mitcheii 
to   F   A    Muller Feb.    10,    19:;j 

Feb.  10.  1922— MIGHTEKNTH  AND 
.Market!  20th  and  Broadway  and 
■-'1st  and  Telegraph  Ave..  Oakland. 
Southern  Pacific  Co  to  Hutchinson 
Co Feb.    7,    1922 

Feb.  10,  1922— LOTS  92  AND  93  Man 
Oakland   Prospect  Homestea4.  . 

D  L  and  I\  S  Hllson  to  E  C  Hiester 
(.\dvanee    Electric    Co).. Jan.    3.    1922 

Feb.  10.  1922- -E  SIXTEENTH  ST. 
Station.  O.ikland.  Southern  Pacific 
Co   to    Hutchinson    Co.... Feb.    6,    192.' 

Feb.  11.  1922  -LOT  15  BLK  1,  Ulkf- 
.>.hore     Higiiland.     Oakland.       W     F 

Harris    to    Fred    J    Westlund 

Feb.  '  10.     1922 

Kel).  11,  1922- !■:  OXFORD  220  N 
Cedar  IC  134-7xS  36-8.  Berkeley. 
CharU's  i;  Crane  to  whom  It  may 
conct-rn FeV.     1.    1922 

Feb.  10.  1922— N  FLICMINtJ  A\  402.80 
W  Simin.Try  .Ave.  Oakl.ind.  K  M 
Morse    to    .\le\    C    W  leben  .  Feb.    8,    1922 

Feb.  10,  1922— LOT  100  Map  Piedmont 
by-Tlie-Lake,    Oakland.      Loutse    F 

Klngsland   to  Earl  B  Leonard 

— ,     192  J 

Feb.  10  1922--\V  HKNBV  170  N 
t  edar  .T.1.\13r.,  Ilrrkeley.  Edith 
Fpraguc  by  V  E  Maniuls  to  whom 
II   may  concern Feb.   9,    1922 


LIENS  FILED 


AI.A>li:i>A     4  Ol   M-t 


Recorded  Amount 

K.-b.  14.  1922  N  S.V.XIW  CLAI.'V  .VV 
76  W  Benton  W  3(»xN  90,  Aliiniedu. 
M    F   WiBu   v«   Murle   Redon  .     .  .  $llfifi  «U 

Feb.  It  1922— LOT  1.S  BLK  I,  Map 
l(<>risoK  Trad,  Oakland  Henry 
Cowell  Mine  .\L-  Cenienl  Co  VH  \  L 
and    n    B    Batikliea.l $l»!».7l 

Feb.  II.  1922— S  SI. VTV -SECOND  69 
K   Hhattuek    Ave    K   aixS  «9-6.  Oak- 


Saturflay,     February     18,     1922 


BUILDING     AND     ENGINEERING 


liKul.  AI  M  Fearey  vs  I'mdenoo  A 
Taylor     I22S.29 

Feb.  11,  1922— LOT  13  BLK  "M"  Map 
Herzog  Tel,  Oakland.  Al  M  Pearey 
vs  D  B  and  A  U  Bankhead ....  $723.70 

Feb.  10,  1922 — N  RICH  6.5  W  Webster 
Oakland.  Marshall  &  St(;arii.s  Co 
vs    Joseph     F     RoK-crs $9i) 


Notice  of  Non-Responsibility 


ALAMICDA    COUNTY. 


F.  1).  16,  1922— NO.  2121  BKi)Al)WAV 
Oakland.  .Ausu.st  C  Nor  as  to  im- 
provemenls    on    property 

Fib.  10,  1922— I'T.  OPP.  AND  AT 
right  angles  to  Ens inec  r  Station 
No.  tl  plus  30  on  liailroud  Com- 
pany's main  tract  Nile.s  to  San  .Jose 

W       41.5xN       4r),    .       Southern 

Pacific     Comjjany     as     to     iniprove- 


ment.s    on    property. 
-♦-- 


HOMESTEADS 


AI-.\»IKDA     COVNTY 


Fob.  16,  1922— W  25  LOT  O  and  10  10 
Lot  F  P.Ik  5,  Map  We.sterly  M:  Blk 
().*  Curtis  Tract,  BerkeUy.  .Tohn 
Miller $5000 

Ftb.  16,  1922— W  MIRA  VISTA  AVE 
^75.46  N  Alia  Vista  Ave  NE  30  NW 
100.99  SW  60  SE  97.77,  Oakland. 
A    S    Pencovic    $5000 

Feb.  15,  1922— LOT  7  BLK  1,  Map 
Hopkiiif.  Tcri-aco  No.  4,  Berkeley. 
Mary  O  Schuoler(wt  Harry  J).  $10, 000 

Feb.  15,  1922 — N  EIGHTH  164-81/2  W 
I'eralta  N  138-3M;  W  28  S  146-6  E 
29-2,  Oakland.  llita  O  Madden 
Montgomery    (wf    James    P)....$4000 

Feb.  15,  1922— NW  PP:ARL  135  NE 
San  .lose  .Ave  NE  45  NW  200  SW 
40  SE  7  5  SW  5  SB  125,  Alameda. 
H    W    Roebkc-    $5000 

Feb.  16,  1922— LOT  24  BLK  3,  A  Re- 
vised Map  of  Rock  Ridg-e  Park, 
Oakland.  Sarah  Ellen  McKay  (wf 
.1    Stuart)     $5000 

Feb.  14,  1922 — LOT  4  BLK  5,  Map 
Steinway  Terrace,  Oakland.  ,Iohn 
A    Howard    $5000 

Feb.  10,  1922 — PTN  LOT  165  Map  En- 
cinal    Park    Tct,    Alameda.      Joseph 

F'    Hurley     $4500 

• 

KXTKXSIOX    OF    BUII<DIJVG    fON- 
'IH.^^CT 


AI/AMBDA    COUNTY 


Feb.  14,  1922 — Southern  Pacific  Co.  with 
Hutchinson  Co.  Original  dated  Nov. 
5,  J  921;  30  day.s  more  tJrranted.  Dated 
January   18,   1922. 


BUILDING     CONTRACTS 


SANTA  CXARA  COVIVTT 


^1,000    And   Over   Reiiorted 


COTTAGE 

NO.  243  S-TENTH  ST..  San  Joae.  Six- 
room  cottage. 

Owner — Mrs.  Cline. 

Architect — None. 

Contractor — H.  De  Smet,  230  Tcrraino 
St.,  Sai:  Jose.  $3660 


ALTERATIONS 

S-HORTKIDGE  ST.   near  24th,  San  Jose. 
Alter   barn    into   llvins  apartments. 
Owner — R.    Allen. 
Architect — None. 
Contractor — A.  H.  Petrie.  $1600 


rOTTAtJES 

.lEROME    ST.    near    Delmas,    San    Jose. 

Two  five-room  cottage, 
owner — P.    L.    Roberts.    410    Josefa    St., 

San  Jose. 
Architect — None, 
Contractor— E.  A.  Roberts.     $2750  each 


AJ/J'IOKATIONS 

NO.    630   N-PIFTfl    ST.,   San    Jose.      Re- 
build mission. 
Owner — Japanese    Hudhist    Corp. 
Architect — None. 
Day's  work.  $3000 


COTTAGE 

.VO.    330    N-TWENTY-FIRST    ST.,    San 

.Jose.      Five-room    cottage. 
Owner — N.     Vasf-allo,     344     .\'-21st      Sit.. 

San  Jose. 
Architect — None. 
Day's  work.  $1900 


COTTAGi'J 

N-TWFNTV-FOUIiTH  ST.  near  St.  John 

St..   .San   Jose.      Five-room   cottage. 
Owner — T.  O.   Ennls. 
Arcliilect — None. 
Day's   work.  $1000 


ADDITION 

NO.    210    W-SANTA      CLARA    ST.,      San 

.Jose.      One-story   orick  addition. 
Owner- — H.      J     Pascoe.      220      W-Sanfa 

(Mara  St.,   San   Jose. 
Architect — Wolfe    &    Higgins,    Auzerai.s 

BUlg.,  San  Joso. 
Conlractcr — Rcnj.   Quimet.  $3500 


AiyrER.A.TiONS 

.MARKET      .VXD    SAN      CARLOS      STS., 

San   ,foso.      ,\lter   into   apartments. 
Owner — F.       Mggerman,       Julian       and 

Montgomery  .Sts.,  San  Jose. 
.\rchitect— Chas.     S.    McKenzie.     213    S- 

12th  St..   Sun   Jose 
Day's    work.  $1000 


NEWS  29 

H'lling  Notice  of  CorriplftioTi 320" 

Usual    35    days 256.'> 

TOTAL  COST,  $926i 
Bond,  $10,000.  .Surety.  John  R.  Cahlli. 
I.<imit,  60  working  days  after  Feb.  \Z. 
1922.  Forfeit,  $1.  Plan.i  and  Bpeciflca- 
tions  filed. 

STORE    BLDG. 

.MORGAN   HILL.        .All    work      for   one- 
story      leinforced      concrete      8for«. 
building. 
Owner — Morgan     Hill     Farmers    Union. 

Morgan   Hill.  Calif. 
.\rchitect — Wolfe    &    Hlggins,    Auzerals 

Bldg..  San  Jose. 
Contractor — John    Gales,    Morgan    Hill. 
Filed  Feb.  11.  '22.     Dated  Jan.  30,  '22. 

Foundation    in    25  1 $5«86.8'.' 

Walls  poured  and  roof  siructure- 

comijleied     '.686.89 

Upon    completion     5686.89 

Usual- 35    days 5686.89 

TOTAL  COST,  $22.747.5t< 
Bond,  $11,205.70.  Sureties,  W.  H.  Bont. 
F.  Dolan,  Myra  Dolan  and  J.  J.  Neil- 
sen.  Limit,  90  workirig  da>B  from  Jan 
30,  1922.  Forfeit,  none.  Plans  and 
si)eciflcations    filed. 

♦ 

COMPLETION  NOTICES 


COTTAGE 

ATLANTA    near    Delmas    St..    San    Jose 

Five-room   cottage. 
Owner — Ira    M.    Condfn. 
Architect — None. 
Day's  work.  $2200 


COTTAGE 

S-FIFTH    ST.     near     William     St.,     San 

Jose.     Six-room  cottage. 
Owner — Forrest     Bruch,     899     Bird     St.. 

San  Jose. 
Architect — Wesley    Hastings,    524    East 

St.  James  St.,  San  Jose. 
Contractor — Hastings    Bros.  $4600 


ALTERATIONS 

NO.    28   S-EIGHTH   ST.,   San   Jose.   Alter 

into  apartments. 
Owner — C.   N.    Smith,    605    E-Julian    St.. 

San  Jose. 
-Architect — None. 
Day's  work.  $1500 


CONCRETE  BLDG. 

SAN   .TOSE.      AH   work      for      one-story 
reinrorced  concrete   building. 

Owner  —  .Nicholas     Bowden,     Bank     of 
Italy  Bldg.,   San  Jose. 

Architect— J.  H.    Powers,  S.nn  Francisco 

Contractor — Edward    G.         Cahill.       110 
Sutter   St.,   San   Francisco. 

Filed  Feb.   11.    22.     Dated  Feb.   7.  '22. 

Completion  of  grading  and  founda- 
tion      $1500 

Completion  of  all  concrete  walls  2000 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 

ROSS  E.  PIERCE.  M«na«*f 
905  Sixth  Street 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

Feb.  14.  1922 — SAN  JOSE.  Theodore 
Jesse  Leland  to  whom  it  may  con- 
cern  Fc-b      13,     1922 

Feb.    14,    1922— PALO      ALTO.         R    B 

Cherlngton   to  Harold   R  Moss 

Feb.    8.    1922 

Feb.  15,  1922— PALO  ALTO.  Glenn  C 
and  Elsa  H  Kenyon  to  The  Minton 
Co Fei).    1.     1922 

Feb.  9.  1922— SAN  JOSE.  Charles 
Champagne  to  whom  it  may  con- 
cern   Feb.    8,    1922 

Feb.  10.  1922 — .STANFORD  UNIVER- 
sity.  W  J  Crook  to  George  Jacob- 
sen Feb.    6,    1922 

Feb.  11,  1922 — PALO  ALTO.  J  W 
Wells    to   whom    it    may   concern... 

Feb.    1.    1922 

♦ 

BUILDING  CONTRACTS 


SACRAJfKNTO    OOrifTT 


!|t'.!..'><HI    Vnd    Over    Hi-iiortrd 


D\\  KLLl.NtJ 

NO.  3701  T  ST.,  Sacramento.     One-story 

6-room  dwelling. 
Owner — Matthew  Neil,  Premises. 
.Architect — None. 
Contractor — J.   W.  Brown.  3410  o8th  St., 

Sacraniv^iito.  (5500 


DS\  ELLING 

NO.  1422  FORTY-FIRST  ST..  Sacra- 
mento.     One-stcry    6-room    dwl?r. 

Owner — D.  G.  Mllbrath,  817  J  St..  Sac- 
ramento. 

Architect — None. 

Contractor — J.  W.  Brown,  3410  38th 
St.,  Sacramento.  $5OTii 


DWELLING 

NO.  2431  U  ST..  Sacramento.     One-.'<lory 

5-room    dwelling. 
Owner — T.   Schluckebier,    2660    Marshall 

Way,   Sacramento. 
.\rchiteci — None. 
I">ay's  work.  S380<> 


DWELLING 

NiO,   3224   D  ST,,  Sacramento.  One-story 

flvo-room   dwelling. 
Owner — J.    R.    Bell.    3217    E    St..    Sacr*.- 

mento. 
Architect — None. 
Day's   work.  $250ii 


DW  ELLING 

NO.  3232  D  ST..  Sacramento.     One-story 
five-room   dwelling. 


30 
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Owner-^J.    R.   Bell.    3217    E    St..    Sacra- 
mento. 
Architect — None. 
Da>-'s    work.  $2500 


DWELLING 

XO.    5209    FOURTH    AVE.,    Sacramento. 

One-story   4-room    dwelling. 
Owner — T.    K.    Schulze,    5201    Mth    Ave, 

Sacramento. 
Architect — None. 
Contractor — Cockrum    &    Anthony,    Box 

135  R.  F.  D.  3,  Sacramento.       $2500 


DWELLING 

NO.  226  TWENTY-FIRST  ST.,  Sacra- 
mento. One-story  5-room  dwell- 
ing. 

Owner — Walter  C.  Eck,  14th  and  G  Sts., 
Sacramento. 

Architect — None. 

Contractor— Thos.  B.  Hunt,  2926  S  St., 
Sacramento.  $2900 


DWELLING 

NO.       1430       FORTIETH,       Sacramento. 

Two-story     7-room     dwelling'. 
Owner — M.     .1.     Ferguson,     2511     Q     St., 

Sacramento. 
Architect — None. 
Coiitractor.    E.       D.     Rcher.       n.l      .1    St.. 

Sacramento.  $9500 


DWELLING 

NO.  2257  SECOND  ST.,  Sacramento. 
One-story   frame   dwelling. 

Owner — .1.  Kieve.  2257  2nd  St..  Sacra- 
mento. 

Architect — None. 

Day's   work.  $4000 


DWELLING 

NO.    ."3432   FIFTY-SECOND.    Sacramento. 

One-stcry    5-room    dwelling. 
Owner — Joe      Verga.      3720      53rd      St., 

Sacramento. 
.Architect — None. 
Contractor — L.    V..  Best,    3561    7th    St., 

Sacramento.  $2500 


COMPLETION  NOTICES 


.SACHAMKXTO     COUNTY 


Recorded  Accepted 

Fel).  6  1922 — LOTS  1  TO  8  and  alley 
N,  O,  24th  &  25th  St.<5,  Sacramento. 
Sacramento  City  School  District 
to   K   E   Park'^r  Co Jan.   30.    1922 


LIENS  FILED 


SACKAMIJNTO    COUNTY. 


Recorded  Amount 

Feb.    8.    1922— E    Vi    LOT   7.    H,    1.    21st 

and    22nd    Sts..    Sacramento.      L    R 

Cross   VH  J    W   •"'n.sc,    K   F.   Sunmoiis, 

Mrs.    T'r-nrl    .loms    and    J    F    (vire) 

$145.30 

Feb.  4,  1922 — N  40  FT.  LOT  15,  Alta 
Vista  Sub.  VIgK')  IMiigel  vs  Phoebe 
Emma   Dledrlck  an<'   Newman  Jelly 

Pledrlrk      *24;t 

♦     

Notice  of  Non-Responsibility 

M,\Clt.\  >li;>'l'<>     <  <U    N TV 

Feb.  8,  1922— LOTS  2K2.'.  AND  2820. 
ElmhurMt.  <>  M  (locihe  uh  I"  im- 
provtmonih    on    iiropcrty .  . 


BUILDING  CONTRACTS 


MAN   JOAaUIN   COUNTY 


«i:!..'MN>     *inl    Ov«r    llr|Miil:-M 


RKSIDKNCE 

H-MAN    JOAWI'IN    HT  .   M<u>kl<'n       Rf<l- 

dotiK- 
Owntr     ''    K     Hill,    1327   S-.lan   Jon.|uln 

Ht  .  .Slorkl'.ii. 
Ar«!hlie<'l  N  'ii«-. 
J)a)-H    work  $2800 


RESIDENCE 

SIERRA   NEVAD.A.  Sr..   Stockton.    Resi- 
dence. 
Owner — A.    F.   Javetle. 
Architect — None. 
Day's  work.  $3800 


COMPLETION  NOTICES 


RESIDENCE 

VERNAL  WAY,  Stockton.      Residence. 

Owner — W.  H.  Cole. 

Architect — None. 

Day's    work.  $4000 


RESIDENCE 

N-LEXIXGTON  ST.,  Stockton.  Resi- 
dence. 

Owner — Charles  Jory,  847  IC-Hazeltoii 
St.,    Stockton. 

Architect — None. 

Day's   work.  $4200 


RESIDENCE 

S-SUTTEU    ST..    Stockton.      Residence. 

Owner — .Julia    .A.    Whelan. 

Architect — None. 

Day's  work.  $finO(( 


KES11):0N'CK 

VER.V.AL    WAY,    Stockton.       Residence. 

Owner — R.    L.    Kitchen. 

Architect — None. 

Days   work.  $4400 


Ili:yil)K.\'('K 

lC-Pl.\CHOT    ST..    Stockton.      Residence. 

Owner — Sadie   L.   Ames. 

.Architect — No7ie. 

Day's  work.  $SOnn 


BUILDING  CONTRACTS 


'HK.SNO    COIATY 


."S.->.«0<)    .\iul    Over   Ke|»«»ite«l 


DWELLING 

NO.    2955      VENTURA      AVE.,      Fresno. 

Dwf  lling. 
0%%ncr — Schouse  &  Mischler. 
Architect — None. 
Contractor — Yarnell   &   Gargcs,   1C2G   S- 

4th    St.,    Fresno.  $65U0 


OKFH'K    PLDG. 

.\0.  1221-35  J  ST.,  Fresno.  Office  build- 
ing. 

Owner — Brix  Estate,  2844  Fresno  St.. 
Fresno. 

Architect — .Vone. 

Day's    work.  $300,000 


LIENS  FILED 


FIIKSNO    COUNTY 


Recorded  Amount 

Feb.  3  5.  1922— LOTS  13  .ATCD  44.  Fre.s- 
no..     L  K  Cone  vs  M  Surablan ,  .  .  $242 

Feb.  15.  1322— LOTS  5  AND  6  HLK 
:!fi8,  Fresno.  Shorb  &  Ncads,  |fili»; 
Valley  Lumber  Co.  J230:  Barrel  I - 
Hicks  Co,  $335;  Fresno  Electric  ("■<. 
?I20:  Frc.-no  Planing  Mill  Co,  SM'.i 
vs   Edw   A   While    

Feb.  9.  1922— LOT  7  BLK  23,  Vista 
Tmcl.  Fresno.  A  T  Holmnn  vs  C  F 
\blberK     »91.,-i0 


T-l 

(•phone:      West     1726 

J. 

A.  MOHR  &  SON 

c 

rnrrni   I'nlnllnir   Conlrnrtiira 

S'l.ocl.nllMts    III                                11 

co>ii'iii:nmi:i>    aiii     i'aintix.    J 

ANU    SAND    BLA«TIN«               || 

Hu 

Idem"  Kxchnnjre,  IKO  Jessie  St 

:21f,-lS    Klllninrp   St., 
.S;iTi    I-'raiiclHco 

SAN   MATEO    COUNTY 


Recorded  Accepted 

Feb.  15,  1922 — PTN  LOT  47,  Bur- 
lingame  Heights.  Burlingame, 
Thomas   N   Gesso    to   whom    it   may 

concern Feb.     13,    1922 

Feb.  11,  1922 — LOT  23  and  S  Vi  Lot 
24  Blk  2,  De  Coulon  Sbdvn,  City  of 
Burlingame.  Thomas  H  Tighe  to 
whom   it  may  concern.  .Feb.    10,   1922 


LIENS  FILED 


SAN   MATEO    COUNTY 


Recorded  Amount 
Feb.  10,  1922— ON  RALSTON  AVE. 
Belmont  Vi  to  Vs  mile  west  of 
Station,  Belmont,  Calif.  Mott  Com- 
pany of  California  vs  George  Zaro 
(.Annette  S  Alexander,  owner).... 
$2,815.40 


PETim  31     SINK     COMPANY     HAS 
OFFICE   EXHIBIT 


An  office  that  looks  like  a  kitchen 
is  being  installed  by  the  Petrium  Sani- 
tary Sink  Co.,  manufacturers  of  a  pa- 
tented sanitary  sink,  at  their  plant  at 
Fifth   and    Page    Streets,   Berkeley. 

When  it  came  time  to  remodel  the 
firm's  general  offices,  W.  C.  GoodwiTi, 
secretary  of  the  company,  conceived 
the  idea  of  combining  office  utility  with 
good  advertising. 

A  large  paart  of  the  outer  office  has 
been  made  into  what  appears  to  be  a 
portion  of  a  kitchen.  The  central  fea- 
ture of  the  display  is  a  Petrium  sink, 
the  glossy,  snow-whiteness  of  which 
will  be  matched  by  enameled  wood- 
work   and    tiled-paper    wall    coverings. 

Dummy  windows  are  being  put  in 
and  they  are  to  be  humg  with  kitchen 
curtains.  Even  the  safe  is  to  be 
camouflaged  in  white-enamel  to  give 
the  appearance  of  a  refrigerator  and 
the  drawers  below  the  sink  are  de- 
signed  to   serve   aS'  filling  cases. 

When  completed  the  display  will, 
give  an  excellent  representation  of  a 
modern,  model  kitchen  and  a  graphic 
demonstration  of  the  way  the  Petrium 
Sanitary  Sink  takes  its  place  with  the 
other  modern,  popular  pieces  of  equip- 
ment for  the  kitchen  as  well  as  af- 
fording utility  as   ofl!lce   space. 


EIGHT     MIUMOX     IN    JAN^^\nY' 

i,os    AN(;i;i.Es    nuiuniNG    tot.\i.s 


Building  in  Los  Angeles  for  1922  has 
started  off  well,  a  total  of  3416  i)ermlts 
with  an  esllniaied  valuation  of  $7,975,- 
160  having  been  issued  during  the 
month  of  January.  Compared  with 
.lanuary.  1921,  this  is  a  gain  of  141 
per  cent.  The  total  was  exceeded  in 
only  four  months  of  1921,  September, 
October,  November  and  Di>ceinber.  The 
showing  for  January  Is  remarkable  be- 
caMse  of  adverse  weather  conditions 
which  prevailed.  Ordinary  building 
operations  eoiitlnued  to  make  up  the 
luilk  of  the  total.  Permits  were  is- 
svM  d  for  6  Class  A  reinforced  concreto 
bulldlngB  with  a  total  valuation  of 
$807,870  and  56  Class  C  slruclures  with 
a  vjiluatlon  of  $692,528.  Housing  ac- 
tivities continue  on  a  large  scale  T'er- 
mlls  w<'re  Issued  for  1303  dwelllnKJ>, 
Hats  ;in(l  apartment  houses  with  an 
.Mtlmaled  valuation  of  $3,990,652.  Tlu>.««< 
eoniprlseil  96  apart  nionl  houses,  1085 
vliiglo  and  346  double  dwolllnKS  and 
1  •)  ■>>  flats,  providing  accoinnn>dallon  for 
1675  famllled  or  ajiproxlmately  7500 
peisons.  Housing  activities  comprised 
3S  ::  per  cent  of  the  total  number  of 
l)ermlt«  and  50  per  cent  of  the  total 
valuallon   for  the  entire   month. 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cnpacity  three  gallons 
per  minute. 


Just  tiJp  size  to  fit  the 
avera£6  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manul'actijrp.H  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON   BUILDING 

.San    Francisco,   Cal.  Portland,  Oregon 


Tel.   Market  1935 


SkiUed   Workmen 
Prompt   Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradtor 


221  OAK  ST. 


San  Francisco 


Fop    Better   and    IVIope    DLirat»le   Homes   Use 

DORITE  IVIAGIVJESIXE  STUCCO 

Manufactured   by   Tlie  Dorlte  Manafacturiug'   Comyjiny — 116    Utah    Street,    San  Franci.scn 
AGKNCIES:      HOO   Metropolitan  Bldg-..  L<).<^  Angeles — 501   Fifth  Avenue.  New  York 
SEND   FOR   LITERATURE 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitaiy  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot! 


A  Fibered  Gypsum  Plaster 
Board  that  will  not  ■hrink, 
warp   or  buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


^ 
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1SS    &    Fa\ 


Tenth  and 

Harrison 

Streets 


T ATI-;   i;rii>riiX(^ —  ^  i    i  > 

stairs,    J:ailing:s,    Elevator    Fronts,    Cast  Iron   Flag-  Pole   Bases,  Steel  Sasli   and 

Poors   in   Boiler  Room,   etc. 

Furnished    By 

Michel  &  Pfeffer 

Iron  Works 


Phone 

Market 

730 


ICara^u  (EnuBtrurtiou  iSi^pnrta 

Issued  every  liusiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
SCO   MIMMOJV    STnnFT  SAIV   KU/INCISCO,   C.\ti. 


Reinhart  Lumber  and  Planing  Mill  Company 

(iKMOIt  M.    M   MMKIt    V\ltU 

Dry   Kiln  Capacity,   1(1   Million  Feet  per  Annum 
GenrrnI    Mill    nnd    Cnhlnrt    Work.    Stork    Doorii,    .Snnh 

KrninrM    mid    Mouldlnicn 
17TII    A    KWSAS    STM.  -  SAX    FR.\!VriSCO 

I'lioM.-    .Markft    10.-,7 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
laiuranre  Brokers  Exchange 


Just     FLUSH     it     on! 
I/^PIPOIITH 

■h^hhmb      TRAOC    mark       ^mmamt^ 

I  will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIME: BORIS!  SOIMS,  Inc. 

355   Pacific   F.le<iri<   HinlclinK.  I  xjfi  AdkcIcs  77   O'Farrcll   Street.   San  Francisco 


Coiits    Per    Copy 


Phone   DooKla*   2^72 
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Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'I  Bank  BIdp. 

Telephone  Kearny  2522  Telephone  GarBeld  17 

FOR  SALE  BY  AI^l.    LUMBER  DEALERS 


1 
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Uncle  Sam  Puts  Concrete 

Roads  First 


NO  one  has  better  facilities  for 
determining  the  past  perform- 
ance of  roads  of  all  kinds  in  all  parts 
of  the  country  than  the  United  States 
Government. 

The  Government  approves  the 
types  of  construction  to  which  it 
will  lend  its  aid,  and  in  an  over- 
whelming majority  of  instances  it 
has  approved  Concrete. 

Cooperating  with  the  states,  the 
Government  has  approved  in  the 
past  five  years  expenditures  total- 
ing $229,000,000  for  three  kinds  of 
pavements— Concrete,  brick  and  bi- 
tuminous. Of  this  $184,000,000,  or 
more  than  80  per  cent  has  been  in- 
vested in  Concrete.  That  represents 
79.3  per  cent  of  the  mileage  paved. 

No  other  roads  perform  like  Con- 
crete. 

Our    booklet    R-3    UlU    other    interetting   thingt   aboat 
Concrete  Road:      Write  to  tteareat  office  for  your  copy. 

PORTLAND  CEMENT  ASSOCIATION 


A  National  Organization  to  Improve  and  Extend 
the  Utea  of  Concrete 


AllsDla 

BobIod 

Chicats 

DalUa 

Drover 

Dr*  Moiors 


Delroil 
Helena 
Indianapolia 
Kanaaa  City 
Lo>  Antelea 
Milwaukee 


Minnrapolia 
New   York 
Parkaraburtf 
Philadelphia 
Pillaburjlh 
Porlland.  Oretfor 


Sail  Lake  Cily 
San    Franciaco 
Seattle 
St.  Louis 
Vancouver,    B.  C. 
Wra«hintton,    D.   C. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SANFRAACfSCO,  (AI.IF.,  FEBRUARY  25,  1922 


Twenly-.secoiid   Vear  No.    S 


No.  560   Mission   Street, 

San   Francisco,   Calif. 

MRS.    L.    A.    LAKSEN,    Publinher 

.1.    I'.   FARRElili,    Manaiging:    Editor 


Devoted  to  the  Engineering,  Archi- 
te.ctural,  Building  and  Industrial  Ac- 
tivities or  the  Pacific  Coast. 


Ofllciiil    Paper   of    Vallejo    Riiildcrs' 
Exchange 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year..  ?4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  as  second-class  matter  at 
San  Francisco  Post  Office  nnder  act  of 
Congress    of   Marcli   3,   1879. 

SAN      FRANCISCO      GAINS    NEW      IN- 
DUSTRIES  IN   1921 


Twc  hundred  and  sixtj -eight  ne^" 
factories,  with  an  e.stimnted  annual 
payroll  ot  more  than  $S, 500, COO  and  ein 
ploying  1818  workers,  were  established 
in  San  Francisco  in  1921 — a  decidedly 
off  year  for  industrial  expansion.  These 
figures  are  taken  from  a  report  by  the 
industrial  department  of  the  San  Fran- 
cisco Chamber  of  Commerce.  The  de- 
partment points  out  that  the  showing 
is  an  exceptionally  good  one  when 
comparjative  facts  arc  tak^n  into  con- 
sideration.' 

During  1920,  which  was  a  banner 
year  for  San  Francisco  from  an  in- 
dustrial standpoint,  321  new  factorie;-- 
were  established,  employing  3042 
workers  and  having  an  estimated  pay- 
roll of  ?5, 800, 000. 

"The  ratio  of  increase  shown  for 
the  last  two  years,  if  continued,"  says 
San  Francisco  Business,  "easily  will 
maintain  San  Francisco's  position  as 
the  premier  manufacturing  city  of  the 
Pacific  Coast.  The  decline  in  tlie  metal 
trades  has  been  more  than  offset  m 
other  lines,  particularly  by  the  manu- 
facturers  of  foodstuffs." 

It  is  estimated  that  the  number  oc 
factory  omiiloyes  in  San  Francisco  to- 
<lay  is  in   excess  of  85.000. 


HIDS    A.SKEU      I^OR    SI   ITIOR       HIGH- 
A\  VY    PROJECTS. 

Oscar  W.  Lanzondorf.  Sutter  County 
Road  Engineer,  announces  bids  will  be 
opened  March  7  for  constructing  the 
l.ong  Pridge-Tarke  road.  2.55  miles  of 
Butte  House  Rock.  15  feet  wide  and  S 
inches  thick.  The  estimated  cost  i.- 
?29.400.  Separate  bids  will  be  con- 
.Mdered  on  the  same  date  for  construct- 
ing a  portion.  c£  the  M.M-idian-Kirks- 
villc  ro^rid.  This  stretch  will  consist  of 
a  reinforced  concrete  pavem>'nt.  15  ft. 
wide    and    5    in.    thick    and    will    cost, 


ADEQLATIO     .motor     VIOmCI.E    FEES 
A    NATION  A  I,    PROIII>EM 


In  view  of  the  general  sentiment 
arising  in  California  demanding  that 
the  users  of  highways,  who  are  the 
direct  beneficiaries  of  the  construction 
ot  improved  county  and  stale  systems, 
bear  a  larger  and  more  equitable  share 
of  the  cost  of  construction  and  main- 
taining of  such  highways,  it  is  inter- 
esting to  note  that  the  problem  is  not 
peculiar  to  California,  except  that  in 
this  State  the  situation  ^as  regards  ex- 
cessive loads  and  low  fees  is  more  ag- 
gravated than  ill  almost  any  other 
good  roads  state.  Evidence  of  the  na- 
tional character  of  the  problem  is  con- 
tained in  the  following  resolution 
adopted  at  the  annual  meeting  of  State 
highway  olTicials  held  December  8.  at 
Omaha,    Nebraska: 

"Whereas,  By  far  the  greater  por- 
tion of  the  cost  of  modern  highway 
construction  and  maintenance  is  due 
to   the   necessity   of   adequately   provid- 


STOCKTON     ARCHITECTS 
THANK  BUILDING  AND  EN- 
GINEERING   NEWS 


WHBllEAS,  The  Building  and 
Engineering  News  has  generously 
given  the  Stockton  Architects' 
Association  the  free  use  of  its 
columns,  thereby  securing  the 
Association  much  valuable  pub- 
licity in  connection  with  the 
recent  Architectural  and  Build- 
ing Exhibit  held  at  the  Hotel 
Clark    in    Stockton;    now,    there- 

BE  IT  RESOLVED  by  the 
Stockton  Architects'  Association, 
in  meeting  assembled,  that  the 
Building  and  Engineering  News 
be  and  is  hereby  extended  a  vote 
of  thanks  for  its  generous  co- 
operation and  assistance  in  giv- 
ing publicity  to  the  Architectural 
and  Building  Exhibit  and  the 
proceedings  of  this  Association, 
and  that  this  resolution  be 
spread  on  the  minutes  of  the  As- 
sociation and  an  autographic 
copv  of  the  same  be  sent  to  The 
Bui'Vding  and   Engineering  News. 

Passed  February   10th,   1922. 
(Signed)  GLENN   ALLEN, 

President, 
J.  M.  BURKE, 

Secretary. 


ing  for  the  movement  of  persons  and 
goods    by    motor    vehicles,    and 

'Whereas,  The  taxes  imposed  upon 
real  and  personal  property  have,  in 
many  states,  reached  almost  the  maxi- 
mum possible  to  be  borne  under  pres- 
ent economic  conditions,  and 

"Whereas,  The  principal  users  of  our 
highways,  the  operators  of  motor 
vehicles,  can  be  justly  charged  an  ade- 
quate amount  for  benefits  derived  and 
savings  secured  from  and  by  our  pro- 
gram of  highway  construction  and 
maintenance,    and 

"Whereas,  In  most  of  our  states  the 
owners  of  motor  vehicles  are  paying 
an  insufficient  portion  of  the  cost  ot 
the  state's  highway  program,  as  com- 
pared to  the  portion  of  the  cost  raised 
by  taxation  on  general  property,  de- 
spite the  fact  that  the  individual  owner 
is  always  willing  to  pay  his  fair  share 

"^^"Now^^^fherefore.  Be  It  Resolved,  by 
the  American  Association  of  State 
Highway  Officials,  that  we  urge  upon 
all  states  the  fairness  and  the  necessit> 
of  collecting  an  adequate  portion  of  the 
cost  of  highway  programs  from  the 
users  of  motor  vehicles.  This  fair  share 


is  not'only  the  cost,  of  maintenance  of 
modern  highway.s.  but  includes  a^ltio  a 
fair  proportion  of  the  co.st  of  new-  con- 
struction, because  much  of  thi.s  latter 
cost  is  due  to  the  necessity  of-  ade- 
quately  providing   for  motor   traffif. 

"Be  It  Further  Resolved,  That  we 
recommend  appeals  to  the  individual 
motorist  for  his  support  of  this  policy 
of  providing  for  a  fair  distribution  of 
the  cost  of  highway  improvement,  be- 
cause we  believe  that  when  he  is  made 
to  realize  that  only  in  this  way  tan  a 
continuance  of  the  required  hi0iway 
program  be  guaranteed  to  him.  Ii^will. 
being  a  fair  mind«d  Am<-ricaii  cflizen, 
readly   respond  to  siich  appeals."* 

S.VN  F'R.^NClSt  (>  HI  ll.l>l\i;    PKflMITS 
IN    lU2f 


According  to  a  report  compiled  by 
'^Miief  Inspector  of  Buildir  gs  .John  f". 
Morgan,  1009  one-famiiy  dwellingK 
were  erected  In  San  F'ranclsco  during 
the  year  1921,  these  co.siing  ii;  the 
iiiighl»orhood  of  f4.266.96t.  Two- 
family  dwellings  totaled  228  in  number 
and  are  estimated  to  co.st  |2.0«<..0"i,i. 
Buildings  housing  three  or  more  fami- 
lies numbered  i71  with  a  total  valua- 
tion of  $3.770.102 — these  structures 
housing  1218  families.  One  hotel  cost- 
ing 1128,000  and  one  lodging  House 
costiim  ?27.ii()0  brings  the  total  amuunt 
(jf  new  residential  construction  for  the 
year  up  to  1410  building.s  with  ^  lota: 
valuation  of  $10.268.ii68.  .Mterations. 
repairs  and  additions  to  residential 
building.s  for  the  entire  vear  totaled 
53.638,783. 

Fourteen  recreation  structures,  in- 
cluding theatres,  dance  halls,  etc.,  were 
erected  at  a  cost  of  52,215,800.  Office 
and  bank  buildings,  13  in  number,  lolal 
$2,311,500.  School  construction  totaled 
$l,624.C;p4.  Public  garages.  17  in  all, 
?4U5.975:  32  tactory  buildings.  1292.888; 
2  churches.  162.000,  43  gasoline  service 
stations.  $104,750;  2J  9  private  garages. 
$92,111';  2  hospitals.  $400,000  and  5.S 
commercial    structures.    $659,837. 


l^    S.    nOAD    BUREAU    FINDS    DIFFI- 
CULTY IN  SECrefNG  ROAD  DAT.\ 

-^ ,« 

\A'ith  the  annual  expenditur.i  for 
roads  and  streets  in  the  United  States 
approaching  the  bill;on-doUar  mark, 
more  accurate  information  and  bet- 
ter means  for  obtaining  it  seem  nec- 
essary. This  is  according  to  th«  Bu- 
reau of  Public  Roads  of  the  United 
States    Department    of    Agriculture. 

One  thing  very  much  needed  Is  the 
concentration  of  all  sorts  of  .infor- 
mation and  statistics  concerning  the 
roads  of  the  various  States  In  the 
State  highway  departments,  says  the 
bureau. 

Engineers  of  the  department  are 
now  gathering  complete  infortnation 
regarding  the  road  mileage  and  ex- 
penditures in  the  United  States.  In 
many  of  the  States  much  of  the  in- 
formation desired  Is  easily  obtainable 
from  the  State  Highway  Department. 
In  the  case  of  Iowa  the  figures  were 
obtained  almost  immediately.  In  other 
cases  it  has  been  necessary  to  send 
out  numerous  questionaires  and  some- 
times the  information  has  bee*i  ob- 
tained  only   .ifter   personal    visits. 

In  one  State  l.SOO  questionnaires  had 
to  be  sent  out  to  bring  in  the.  peeded 
figures,  and  in  some  it  has  been' found 
that  practically  no  records  have  been 
kept.  For  some  of  the  counties  In 
New  Jlexico  questionnaires  had  to  be 
translated  into  Spanish  before  the  road 
officials    could    understand    theQ^ 
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Although  no  general  improvennent  is  noted  in  unemployment  conditions. 
a  feeling  of  optimism  for  ]:)22  prevails  throughout  California.  J.  A.  Kelly, 
acting  district  director  of  the  Employment  Division  of  the  U.  S.  Department 
of  Labor,  so  declares  in   his  monthly,  recently   issued. 

Extracts  from  Kelly's  report  covers  California  cities  as  follows: 
&an  Francisco:  Greatest  falling  off  of  employment  occurs  in  food  and  kin- 
dred pirduc;s.  Iron  and  st<?f1  and  shipbuilding  at  a  standstill.  Building  active 
f.hortage  cf  plasterers.  Miscellaneous  jiroup  shows  about  17  per  cent  increase  in 
employment.  Excepting  iron  and  steel  trades,  most  of  the  unemployment  is 
confined  to  this  group.  DoSDite  large  housing  program,  building  shortage 
exists.     Pesirable   home.s   at   moderate   rents   very   scarce. 

Oakland:  No  improvement.s  in  employment  conditions,  aside  from  building 
which  IS  boimmg  and  as  a  consequence  is  keeping  the  lumber  industry  above 
normal.  All  other  industries  below  normal.  Iron  and  s1.eel  75  per  cent  below. 
Shipbuilding  at  standstill:  only  repairs.  Housing  situation  somewhat  easier. 
BerkeUy:  Unemployinent  confined  to  common  labor,  iron  and  steel  trades 
Building  active,   l)Ut   few    places   to    rent.      Optimism    prevails. 

Sacramento:  Excepting  building,  industries  quiet.  Extensive  building  pro- 
gram, both  i-ublic  and  private,  in  sight.  Railroad  repairs  far  below  normal 
Acute  housing  situation  in  evidence. 

Stockton:  No  improvement  in  employment  condir.ion3.  Unemployment  con- 
(intd  chiefly  to  common  laliorc-rs,  agricultural  workers,  iron  and  steel  trades 
Building  active.  Lumber  :;,;  per  cent  below  normal;  iron  and  steel  clav  and 
glas.s  also  considerably  low.      Housing  sitaation  easier. 

San  Jo.se:  General  employment  situation  .shows  some  improvement  over 
last  month.  Building  fairly  active  with  an  extensive  buildine-  oroe-ram  in 
sight.      Housing   shortage.  ^     s»anj    m 

Fresno:  Unemploj  m.nt  existing  in  all  lines,  excepting  building  trades. 
Hydro  conslrucUuii  and  lumber  mills  closed  for  season.  Desirable  homes  for 
rent  very  scarce,   with  rents  high. 

Lo.s  Ange'.es:  Employment  conditions  chow  favorable  improvement  over 
last    month.       Building    activity     continues.       Large    harbor     improvements    to 

rtage 
3fly  to 

v/orking    part    time.      Textiles,    clay    and    glass    and    oil    below    normal       AcuVp 
housing  shortage  exists. 


*-"*^  ■"■'o^'^"-  .^...x'-".  ■">"•  -  .--....*-...«.««  .^tivy.^  i.ci\  Kji txun;  improvement  o' 
last  month.  Building  activity  continues.  Large  harbor  improvements 
employ  many  to  be  undertaken.  Other  public  improvements  to  start  Short- 
uf  plastt-rers.  Lumber  indu.^lry  flourishing.  Unemployment  confined  chieflv 
unskilled  labor,  iron  :ind  .ste*-l  trades.  Shipyards  closed.  Kailroad  slu 
li.'orkinsr     iinrt     tinie_       Textiles      t-lav     and     b-Iusk     anrt     r^ii     k.^i.,-.     .  . 


The  official  call  for  the  1922  conven- 
tion of  the  State  Building  Trades 
Council,  to  be  held  in  San  Francisco, 
commencing  March  20,  has  been  sent  to 
every  building  trades  union  in  the 
state  from  the  otfice  of  P.  H.  McCarthy, 
state  president.  The  convention  will 
be  called  upon  to  deal  with  the  entire 
building  trades  labor  situation  created 
by  the  determination  of  employing  and 
financial  interests  to  establish  the  so- 
called  American  plan  throughout  the 
state.  It  was  originally  planned  to 
hold  the  convention  in  San  Diego.  The 
disaffection  of  the  San  Diego  local 
council  a!»  a  result  of  the  rank  and 
file  movement,  however,  caused  the 
change    to    San    Ftanclsco. 


complete  its  own  municipal  supply 
system,  the  Vallejo  Emergency  Water 
Supply  Company  has  filed  articles  of 
incorporation.  The  company  has  no 
capital  stock,  but  has  a  borrowing 
capacity  of  $75,000.  Following  Val- 
lejo men  are  directors:  Albert  Casper, 
.1.  .1.  Madigan,  W.  J.  Tormey,  S.  J.  Mc- 
Knight  and  C.  L.  Winchell. 


The  East  Bay ,  Corpor.i lion  of  Oak- 
land h.as  filed  articles  of  incorporation. 
Maury  I.  Dlggs,  Oakland  arolilfoct,  and 
Henator  .\.  H.  Breed  of  I'ledniont.  are 
interested.  The  purpo.te  of  the  con- 
cf-rn  Is  to  acquire  and  loa.se  land  and 
buildings  for  market  purposes.  It  Is 
capitalized  at  $100,000  of  which  five 
shares  of  the  iinr  value  of  $100  each 
have  bfpn  sub.scrlbed  by  the  five  In- 
coriioraiors.  .\ssoclated  with  Digga 
and  Brcid  In  the  enterprl.'fr'  are:  Louis 
.T.  Teilo.  Oakland,  Norman  De  Vnux, 
J'irdmont,    and    H.    L.    Breed,    Oakland. 


The  19th  annual  conference  of  the 
Western  Uetail  Lumbermen's  Associ- 
ation, closed  in  Salt  Lake  City,  Feb- 
ruary 18th  with  the  election  of  J.  C 
Ferger  of  Fresno,  Calif.,  as  president, 
and  the  selection  of  Spokane,  Wash.,  as 
the  place  for  the  1923  convention.  O. 
A.  Spear  of  I'rovo.  Utah,  was  elected 
vice-president.  W.  E.  Landrum  of 
Merced  Cal.  and  C.  B.  Shadon  of  Twin 
Falls,  Idaho,  were  eircted  members  of 
the  govf rnlng  board  (o  norvo  for  throe 
years. 


Incomplete  retnrnH  for  the  Drltlsli 
Cf)lumblii  lumber  cut  for  1021,  show 
that  the  production  will  be  practically 
17B, 000,000  feet  below  that  if  1020. 
while  the  export  lunib<r  flgurcF  show 
an  Increapo  of  proba!)ly  :in,ono.ooo  f»«ot. 
In  1020  t)i«  total  luiub.  r  cut  was 
ullwhily  In  cxro^s  of  imn.ion.ooo  feet. 
P.fitiirns   to  dato    In-i  i    the    1021 

cut  will  be  about   '.  fret.     Tho 

flxport    trade    took     i-ii. .nO    fool    In 

1920  and  ft  very  consorvailvo  osilmnia 
nt  the  1021  oxports  Klvrn  n  total  of 
176,000,000    feet. 

s. 

For  tho  primary  purpose  of  "rr^Rt- 
inir  lind  dovoloplnir  a  supiilomnntary 
water  systotn  for  (he  city  of  Vnllojo 
pending   the    time   when    the  oily   ahall 


The  Federal  Trade  Coininission  is 
named  defendant  in  a  suit  filed  In  the 
District  of  Columbia  Supreme  I'curi 
I'y  the  Douglas  Fir  Exploitation  and 
Export  Company  of  San  P'rancisco.  to 
osiabllsh  Its  status  as  a  regularly 
quallfiid  trade  as.soclatlon  In  violation 
of  tho  ^^'el)b  export  trade  act.  The 
company  asks  that  tho  commlSBlon  be 
enjoined  from  taking  any  action 
against  It  for  alleged  violation  of  the 
act. 


The  formation  of  a  largo  atllca  firm 
at  Wcj-d,  f^lsklyou  county,  was  Indi- 
ra I  od  when  oorpornllon  papers  were 
Ulod  In  the  ofilce  of  Secretary  of  Slate. 
I'VaiiU  r,  .lordan.  by  thr  Mt.  Shasta 
Mlllr.i  ronipany  with  capital  aioi-k  uf 
lafiO.oon.  The  followlnR  aro  dlrecU.ra: 
R.  P.  Clark.  Pruoo  Clark.  W.  .1.  West 
and  A.  P.  ItorUwood  of  Weed,  and 
Emory    R.    Smith    of   San    Francisco. 


Chns.  StorniOH  of  Ibo  Standard  ."^tonc- 
wnro  Co  "-  '-  n.  announces  his 
rotiipiiny   I  '  oroot  $20,ono   pot- 

tery   and  plant    at    Choater, 

Waah. 


Frank  H.  Clement,  internationally 
known  engineer,  who  assisted  in  the 
location  of  the  Northern  Pacific.  Mexi- 
can national  railroads,  the  first  rail- 
road in  the  Amazon  river  district  in 
South  American,  and  who  constructed 
the  Niagara  Falls  tunnel,  died  Feb. 
18th  at  his  home  at  West  Palm  Beach 
Florida. 


The  Walker  .and  Pratt  Manufactur- 
ing Co..  Boston,  manufacturing  electric 
ranges,  h.as  appointed  Burton  T.  Gib- 
son as  factory  representative  on  the 
Pacific  Coast  and  in  the  Hawaiian 
Islands.  He  will  have  his  headquar- 
ters at  680  Polsom  Street.  San  Fran- 
cisco. 


City  Engineer  M.  M.  O'Shaughnessy, 
has  been  authorized  to  prepare  speci- 
fications for  extension  of  the  San 
Francisco  Muny  liailway  system  from 
<;raflon  and  Brighton  avenues  into  the 
Ocean  View  District.  Construction  Is 
estimated    at    $110,000. 

The  California  Finance  and  Housing 
Co.  of  Los  Angel,  s.  has  organized  a 
branch  office  at  Bakersfiield  with  J.  M. 
.Tefferson  in  charge.  Offices  will  be 
maintained  in  the  Brower  Building. 

The  resignation  of  Geo.  Mattis  as 
city  engineer  of  Oakland  is  effective 
March  1.  Mel.  Auerbach,  chief  assist- 
ant to  Mattis.  will  be  appointed  ac- 
cording to  rumors. 

Petitions  seeking  the  paving  of  28 
blocks  of  streets  involving  an  expendi- 
ture of  approximately  $150,000  have 
been  presented  to  the  city  trustees 
of  Orland,  Calif. 


Between  BOOO  and  fiOOO  new  buildings 
are  to  be  erected  In  Oakland  this  year, 
accirdinar  to  the  Fast  Bay  Water  Com- 
pany. The  figures  are  based  on  new 
tii'tor     inptallatlons. 


Tho  1921  Stanislaus  County  Grand 
Tury  urges  Improvements.  A  new 
■•ounty  courthouse  and  a  good  roads 
.system. 


It  Is  estimated  that  the  experimental 
highway  at  Pittsburg.  Contra  Costa 
County,  has  cost  the  Columbia  Steel 
Company  approximately    $250,000. 


Madera,  Calif.,  city  trustooa  contein- 
I'lalo  Inatnllntlon  of  an  electrolier 
pytem. 


Santa  Rosa  city  council  seta  April 
■1  aH  date  to  vote  bonds  of  $60,000  to 
Improve  municipal  water  plant 

Tho  Okonlte  Co.,  Pasanlc.  N.  J.,  an- 
nounces the  appointment  of  S.  H.  Lan- 
ynn,   nn  San   Frnnclnco  sales  enirlneer. 


Tho  State  convention  of  PlumberM 
will  be  held  in  Sacramento  during  the 
month  of  May. 


Effective  March  I,  ofllcca  of  the 
State  Water  Commiaslon  will  be  located 
nt  U12   Eighth  street,  Sacramento. 
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Analysis  of  Proposed  Power  Ad  of  California 


California  has  long  been  recognized 
as  a  leader  in  hydro-electric  develop- 
ment in  the  United  States.  Census 
figures  just  announced  show  that  Cali- 
fornia stands  eighth  in  thf  value  of 
her  niannfactured  products  find  fifth 
in  the  number  of  her  manufacturing 
industries.  This  record  of  industrial 
progress  has  .Uirgelj  been  made  pos- 
sible by  the  development  ■  and  utiliza- 
tion of  electric  power.  Seeing  the  pos- 
sibMities  in  the  wealth  of  California's 
raw  product?  and  agricultural  areas, 
private  enterprise  has  gone  into  the 
mountains,  harnessed  the  rivers  and 
tamed  the  waterfalls  and  today  is  fur- 
nishin.g  more  than  a  million  'horse- 
power to  turn  the  wheels  of  the  state's 
numerous  factories  and  lift  the  waters 
for  irrigating  the  many  thousand  acres 
of  fertile  lands.  A'll  this  has  been  done 
with  a  foresight  and  efliciency  that 
have  brought  credit  and  rt-nown  to  the 
Pacific    Coast. 

There  has  been  launched  in  Cali- 
fornia a  campaign  for  a  proposi^d  water 
and  power  act — an  enactment  that 
would  mortgage  the  state  to  the  ex- 
tent of  $500,000,000,  to  be  controlled  by 
a  body  of  five  men  to  be  appointed 
by  the  Governor  every  four  years. 
Under  1ihe  terms  of  the  bill,  bonds  will 
be  issviod  to  finance  the  undertaking, 
which  will  furnish  power  to  various 
communities,  these  in  turn  to  reim- 
burse the  state  from  the  earnings  of 
the  properties,  if  there  are  any.  Prop- 
erty '■'f  any  private  power  corporation 
would  be  liable  to  condemnation  and 
seizure  by  the  board  controlling  the 
funds. 

Naturally  the  scheme  has  been  sub- 
jected to  much  criticism.  The  firsi 
criticism  is  that  it  is  a  subterfuge,  in 
that  it  proposes  to  do  by  indirection — 
th.at  is,  by  a  majority  vote — what  to 
do  by  ordinary  constitutional  pro- 
cedure would  require  a  two-thirds  vote. 

Private  utilities  have  spent  and  are 
spending  millions  of  dollars  in  the  de- 
velopment of  the  water-power  re- 
sources of  the  state,  under  most  rigid 
state  supervision  and  regulation.  For 
the  state  to  enter  into  ootupetition 
with  such  established  companies  is  as- 
serted to  be  highly  unjusi.  Califor- 
nia's tax  requirements  have  already 
reached  the  point  when  any  further 
additions  wou'ld  be  very  biirdensome. 
Yet  despite  the  cry  for  retrenchment, 
less  taxes  and  more  efficiency  in  the 
government  the  proposed  power  bill 
will   add   materially   to  the   tax   burden. 

The  proponents  of  this  bill  state  that 
it  means  no  increased  taxes,  yet  the 
bill  itself  provides  that  state  funds 
may  be  drawn  upon  in  event  of  failure 
to  meet  bond  interest  or  principal  from 
the  sale  of  power. 
Mensuro   to   IJo   SubmHtcd   to   Uie   VoUtk 

The  proposed  enactmciil  \\ill  i"  all 
probability  be  placed  as  an  initiative 
measure  upon  the  ballot  :U  the  No- 
vember. 1922,  election  for  the  citizens 
of  California  to  pass  upon.  If  adopted.- 
it  would  become  pari  of  tho  organic 
law  of  the  state  and  could  o  ily  be  al- 
tered by  another  vote  of  the  people- 
The  act  would  create  a  water  and  pow- 
er board  aiipointed  by  the  Oovemor. 
One  member  of  this  boait'.  the  chair- 
man, would  receive  $15,000  a  year  a^nd 
the  other  four  an  allown:"  <■  of  ?2U  a 
day    plus    expenses. 

It  is  contemplated  that  the  b  o;i  nl 
shall  acquire  or  construct  for  munici- 
palities or  districts  all  nec;  :-sary  ,iis- 
tribuling  systems,  •  The  board  shall 
establish   such   rates   for   service    as   in 


its  judgment  will  provide  expense.s  ol 
and  reserve  for  losses,  and  in  addition 
provide  funds  to  cover  interest  r;hurgfs 
on  all  bonds  issued  under  the  act.  The 
boaid  must  further  add  to  th'-  rriii->- 
such  amount  as  will  in  fifty  years  re- 
pay the  cost  of  the  project  supplying 
the  service.  Where  a  city,  or  town 
or  district  desires  to  purchase  its  dis- 
tributing  .system,    theie    niusi    be    -I'lded 
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Enlargement  of  reservoirs,  ad- 
ditions to  the  height  of  dams, 
and  erection  of  new  dams  and 
waterways,  involving  a  total  e.x- 
penditure  of  about  $1,670,000  - 
all  for  the  jiurpose  of  increasing 
its  hydroelectric  power  capacity 
— is  contemplated  by  the  Pacific 
Gas  &  Electric  Company,  within 
the  next  year  or  two. 

The  extensive  development 
l)rogram  was  revealed  recently 
when  the  company  filed  seven 
applications  for  the  diversion  of 
water  with  the  state  division  of 
water   rights. 

All  the  applications  deal  with 
existing  properties,  which  at 
present  do  not  store  enough 
water  to  operate  to  full  capacity 
during  the  short  water  season. 
The  intention  is  to  impound  the 
flood  waters  in  order  to  permit, 
in  case  of  future  demand,  capa- 
city operation  throughout  the 
year. 

Year-Roiiiid    Power 

The  big  P'itt  river  plant  of  the 
company  will  provide  power  the 
year  around.  Upon  its  comple- 
tion, attention  will  be  directed 
to  the  other  power  plants  of  the 
company. 

The  largest  single  development 
contemplated  by  the  seven  appli- 
cations filed  recently,  calls  for 
the  diversion  of  26,760  acre  feet 
annually  from  Fordyce  creek,  a 
tributary  of  the  Yuba  river.  This 
water  would  generate  additional 
power,  at  the  Spaulding  and 
Drum  iilants  in  Nevada  county. 
The  estimated  cost  of  the  im- 
provement  is  $74.5. .'500. 

Butte    C'reek    Diversion 

Nearly  6000  acre  feet  are  asked 
to  be  diverted  from  Rutte  creek 
for  use  at  the  De  Sable  and  Cen- 
terville  plants,  and  9.412  acre  feet 
are  .•-^ouglit  from  the  north  fork 
of  the  Mokelumne  river,  near 
which  there  is  a  reservoir  site. 
The  improvements  here  include 
the  construction  of  a  dam.  The 
cost  of  the  two  projects  is  esti- 
mated  at   $610,000. 

Other  Improvements  planned 
ar(>  thi>  diversion  of  3.700  ai're 
feet  from  the  Feather  river,  call- 
ing for  the  expenditure  of 
$182,000:  .5.060  acre  feet  from 
Philbrick  creek  for  a  $134.00ii 
improvement:  50  acre  feet  from 
North  Butte  creek,  to  cost  $25.- 
4  0O.  and  100  acre  feet  in  IMaeei 
county,  for  use  in  the  ITalsey  .ind 
Wise   power   plants. 


to  the  rates  sufficient  to  repay  the  cost 
in   twenty-five  years. 

I'owors    Given    Hoard 

The  powers  given  the  boanl  an 
greater  than  those  of  all  oth^r  boams 
in  the  state  coTibiiud.  It  is  given  the 
vnrestricted  power,  without,  the  con- 
eurrei.cc'  of  the  legislature  or  the  ap- 
pre\al  of  any  other  governmental  body, 
to  require  the  Issuance  and  sale  of 
state  bor.ds  in  the  aiiion-it  of  liv"  In-  - 
dred  millions  of  dollars.  This  is  ap- 
proximately seven,  times  the  present 
total   staf-.e    indebtedness. 


The  board  has  power  to  condemn 
in  I  he  name  of  the  state,  any  private 
properly,  including  public  utility  prop- 
erty already  appropriated  to  pubiic  use. 
which  the  board  niay  find  nece.sary  for 
tlu  puriioses  of  the  act.,  and  to  take 
iinnii-dlate  possession  an<i  use  of  nucr. 
properties  by  )>aying  into  court  8u«'h 
■  mount  of  money  as  the  court  upon  Itve 
days'  notice  to  the  owner  of  the  prop- 
el ty  may  determine  to  he  reasonably 
iitiiHtuatn  to  secure  to  the  owner  pay- 
ment of  just  compensation.  No  ap- 
peal lies  to  the  court  as  to  the  neces- 
sity for  the  proposed  taking  of  privai- 
properly.  The  board  acts  as  jud^e 
ar'd  jury  in  its  own  case  in  this  regard. 

The  sole  and  virtually  unrestricted 
power  to  dictate  what  projects  shall 
be  developed,  the  order  of  their  devel- 
''piTii.nt,  what  communities  shall  receiv*' 
pcvver  and  water  from  the  state,  what 
prices  shall  be  paid  by  these  communi- 
ties for  water  and  power  and  all  other 
matters  relating  to  :he  conditions  of 
service    Is   vested    in   the   b^ard. 

It  may  require  the  reservation  from 
sale  of  all  slate  lands,  including  school 
lands.  It  can  use  tliese  lands  and 
materials  on  or  under  them  for  its  own 
uses.  It  has  power  to  reserve  from 
appropriation  for  any  period  H  may 
lie.-iire  all  waters  In' the  st.ate.  It  may 
makes  all  facilities,  materials  and  sup- 
pllts.  raw  or  fini.<tied.  that  may  be  usi.-d 
in  its  work.  Including  anything  from 
th<'  largest  generator  to  the  srnallei 
jiuulator.  It  Is  lo  have  authority  to 
issue  to  pay  interest  on  bonds  of  earl- 
ier If.sue  and  thus  pyramid  the  stale 
debt.  It  may  issue  bonds  also  to  |)ay 
costs  of  operaticn  and  maintenance. 
Among  the  other  authority  granted  the 
licard  IS  the  jinwer  to  adopt  rule.';  and 
legulalions    to    govern    its    activlfie.s. 

The  proposed  act  contains  an  import- 
ant staliinent  of  principle  affecting 
private  companies — n.amely.  that  .«itat«.> 
aiid  political  subdivisions  havt-  a  pre- 
ferred right  lo  service  controlled  by  the 
board  as  against  private  companies, 
and  that  political  subdivisions  rear  th- 
source  of  supp'v  have  a  preference  over 
thosr  more  remote  Then  Is  a  limita- 
tior,  an  the  power  of  the  board  to 
."upply  private  utilities  with  electric- 
it> — the  limit  being  20  per  ceiu  of  the 
total  amount  uiuler  the  control  of  the 
boai  (1. 

Ptis.slltilitieN  of  t'omitetilion 

Wh'le  the  a't  does  not  provide  any 
sptcific  objects  to  lie  umleriaken  or  how 
c>r  in  what  «ird»-r  hydro-eli  ctric  |)roj>er- 
iies  are  to  be  constructed,  aciiuired  or 
condemned,  it  may  be  assumed,  as  far 
as  existing  privately  owned  electric 
utilities  are  concerned,  that  one  of  'hi: 
three  following  plans  will  be  adoptt-d: 

(  1  »  To  take  over  all  existing  elec- 
tric utility  plants  and  supply  electric 
service    to   the   entire   slate. 

(2)  To  parallel  existing  plants  and 
systems. 

(3)  To  take  over  some  of  tht  exi.st- 
ing  electric  plants,  presumably  those 
most  advantageously  located  and  most 
elliciently  operated. 

It  is.  of  course.  i>osslble  the  boani 
inisht  decide  first  to  enter  fields  not 
now   served   by   utility  companies. 

The  present  in\estmcnt  in  privatel.v 
owned  electric  utility  companies  in 
Calilornla  Is  approximately  one  Mllioi: 
dollars.  It  has  been  estimated  l>y 
qualif'ed  experts  that  in  the  next  ten 
years  there  will  be  required  an  addi- 
tional eight  hundred  million  dollars 
for  ievo'njnnent  of  electric  power  In 
the  state,  to  keep  pace  with  the  ex- 
pecte<^    demands.      Obviously,    the    five 
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hundred  rfiHHon  dollars  authorized  by 
the  act  would  go  only  a  short  distance 
in  acquiring'  existing  electric  proper- 
ties   scattered    throughout    the    state. 

If  the-  irtertion  should  he  tj  paraiiel 
existing  plants  and  systems,  such  par- 
alleling would  bring  about  competitive 
conditions  which  are  contrary  to  tlie 
spirit  and  letter  of  the  public  utility 
laws  and  break  faith  with  existing 
utilities  oi)erating  under  them.  Finally, 
if  the  inl<^ntion  should  bo  to  take  over 
some  of  the  existing:  plants,  leaving  the 
rest  to  operate  by  themselves,  ■\%-hat 
justification  could  be  given  to  those 
other  portions  of  the  state  which  would 
have  to  support  the  state  bonds  but 
which  recj'ive  no  service?  If  there  is 
to  be  a  gain  by  the  operations  of  the 
state-coTitiolled  service.  (hen  why 
should  One  section  of  the  state  be  fav- 
ored "(^y^eriknother.  while  the  credit  of 
the  eiitfl'e  state  is   behind   the  scheme? 

Th^' "proposed  act  would  provide  a 
scheme^for  furnisbiiig  water  and  pow- 
er to  take  place  "of  plants  and  systems 
\vhich  are  now  operating  efficiently 
and  adequately  and  are  under  the  con- 
trol 'of  a  public  regulating  body,  the 
Railrc'ad  Commission  of  the  State  of 
California.  A  most  remarkable  elec- 
trical development  has  been  made  in 
California  under  private  ownership  and 
private  initiative  and  enterprise.  No- 
where else  in  the  world  is  the  present 
per  capita  consumption  of  eleclricit.'- 
e(|UalIed;  in  no  part  of  the  United 
States  has  electrical  energy  been  so 
trcely  used  for  agricultural  purposes, 
and  nowhere  else  are  electric  distribu- 
tion lines  so  broadly  distributed  thru 
rural  communities."  All  this  has  been 
brought  about  without  state  aid  or 
assistance — with  rates  for  service  that 
average  lower  than  in  any  other  stat< 
in  the  Union  or  any  other  part  of 
North    Amefica. 

Oliinlun    of    Herbert     H«Hiv«>r 

In  a  report  made  by  the  Secretary 
of  Commerce.  Herbert  Hocvi  r,  to  Pre- 
sident Karding  regarding  a  proposed 
Kup<  i.powfr  ■  i)roject  in  the  Kast.  the 
Sec-ietar.v  says: 

"At.  the  pn-sent  time  California  com- 
panieb  are  carrying  current  over  wires 
300  miles  long,  while  the  greatest  diH- 
tance  contemplated  in  the  Atlantic  jiro- 
Ject  is  only  :iOO  miles.  Furthermore, 
all  of  the  great  C;ilifoniia  |)ower  com- 
panies are  'booked  up'  so  that  contiu- 
UOU8  tervlo — something  almost  un- 
hcarj^  oJL  lu.tlve.  East — is  practically  as- 
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California  Meditates  a  Doubtful 
Experiment 


MAi'i'is.  o\i\i,  \>n  <  iTV  K\(;iM':i:i<, 

HK.SIONS 

Convinced  that  a  successful  oper- 
ation of  Oakland's  rnglneerlng  de- 
partment Is  impossible  under  Ihc 
dl'latorshtp  ol  the  present  ma>or  and 
•  llBgu;«ted  with  the  Internal  politics 
of  the  City  Hall.  Ceorge  Mat  I  is.  for 
1  wo  •yrnrn  cll.v  engineer  and  superln- 
lenrient  of  ntrecls.  resigned.  The  res- 
ignation   will    tak<'    effect    March    1. 

"I  am  convinced  that  there  can  bu 
no  proirrcHH  under  the  jircsent  admln- 
IhI  ration  and  fllHcouraged  at  conditions 
briMight  about  by  niiiiiji-lp.-il  |)olillcs,  I 
have  ill  elded  to  accept  an  opporlunlt> 
for  ennlneerlng  along  more  desiiabl'' 
linen."  nald   MutilM. 

Mntllii  was  appointed  city  enfcineer 
In  A|>r!l.  l'.»2n.  wh-n  CommlsKJonei'  W. 
II.  KdxMirdH  wiin  In  eli;irge  of  Iho  de- 
pariUM'liI      of     Klreel;;  Allhnugh        the 

mayor    hnn    eni'envnred    fltwe    lanl    .Inly 

to     h:.  \i      M.ilIlM     removed.     Hineo     he     WHM 

(in    I  t)potrit<'e,    other   mernt>erM 

of  •  failed   to  fall   In   with   the 

plan.    \\ iimmlnMlopor  NV.  .1.   IJareUH 

WRK  tmiiHf'  rred  K.  the  Mireel  rieparl  • 
mcnl  'In  AuguNi.  ]'J'i\,  lie  retained 
Miltll'<    a  •    elly    enKllieer.  Since       (but 

llnm       the     niiiyi.r       bitw       liHiitimd       Ih^ 

Oltteic  I     .<.     .v.iv     w.iv     "I  hi  I      :iH.I     li'iin- 

pri  >  •'  ' 


sured  in  California.  And  that  feature, 
together  with  economy,  makes  up  the 
underlying  object  of  a  superpower  pro- 
ject. Nowhere  is  power  so  cheap  a?? 
in   California." 

If  such  are  the  conditions  in  Califor- 
nia, it  is  reasonable  to  ask  why  tu€ 
state  should  seek  to  rais?  large  sums 
of  money  to  do  something  that  is  un 
iversally  acknowledged  to  be  already 
well  done,  particularly  when  California 
new  needs  and  will  re.iuire  in  the  near 
future  large  sums  of  money  for  good 
roads,  harbor  facilities,  hospitals,  pris- 
ons and  educational  institutions  which 
are  admittedly  objects  of  state  support 
and  ownership.  Private  enterprise  has 
brought  hundreds  of  millions  of  dollars 
from  the  East  to  help  develop  the  West 
— why  shut  the  door  against  the  in- 
pcuring  of   such  capital   in   the   future? 

Venturesome     Enterprise 

The  money  initially  provided  under 
the  proposed  water  and  power  act  is 
$140,000,000  more  than  the  total  cOol 
of  the  Panama  Canal.  It  would  add 
J146  to  the  public  debt  for  every  man. 
woman  and  child  in  the  slate  and 
would  beyond  any  doubt  greatly  in- 
crease   the   taxes. 

It  may  safely  be  asserted  that  the 
amendment,  if  adopted  and  carried  in- 
to effect,  would  plunge  the  State  of 
California  into  the  most  venturesome 
enterprise  ever  undertaken  by  any 
state  and  under  the  mosi  unfavorable 
circumstances.  The       governmenta' 

machinery  necessary  to  be  set  up 
would  result  in  the  increase  of  stat', 
officials  and  employes  to  many  times 
their  present  number,  and  all  other 
departments  of  state  government 
would  be  completely  overshadowed  in 
importance  and  cost  by  this  new  de- 
partment. The  proposal  goes  fiirthor 
in  the  way  of  injecting  government  in- 
to business  than  has  as  yet  been  un- 
taken  in  America.  This  tremendous 
and  na/.ardous  departure  on  the  pan 
of  the  state  is  being  proposed  without 
the  slightest  apparent  justification  on 
the  ground  of  necessity,  and  the  only 
basis  upon  which  it  is  urged  is  that 
it  will  result  in  cheaper  service  This 
cheap^iT  service  is  being  promised  with- 
out any  proof  that  the  promise  can 
be  fulfilled,  and  the  pledg"  is  being 
made  by  men  without  e:  ,>  eiice  in 
the  subject.  The  entire  ;x'heme  has 
all  the  earmarks  of  a  iiolilical  move- 
ment. 


(Electrical    Work — New    York) 


iik;   niior  i\    i.i  >ihki<   in   <  i  n  \ 
HKiM>i<'n<:i> 

\  drop  in  price  fyf  112  to  |.''>0  per 
thousand  feet  of  lumber  over  the  prk  e 
obtained  a  year  ago  in  Cuba  is  re- 
ported in  advices  to  the  Department 
(it  <  'oPin'erce. 

Lumber  which  a  .Mar  ago  brought 
fTO  to  JRd  a  thoiis.ind  feet,  la  now 
being  sold  for  from  -f^K  to  $30.  ac- 
cording  to   reports   received. 

During  the  last  year  "a  weeding  <>iil 
process  has  been  going  on  which  has 
cleaned  up  the  Cuban  lumber  Import 
trade  and  driven  certain  undesirable 
ricinenis  out  of  the  lumber  import 
bii.'-lness." 


WARRKN   nilOH.  AWAUIIKD  CUVAMA 
llir.llWAY   COXTHAOT 


liL  JUl>       .M>\>  : 
monay  In   th«  ba>>K. 


|ii|i  I  IliK 


Another  iiectlon  of  the  Cuyama  high- 
way between  Snntn  Mnrin  and  Onkern- 
fleld,  a  six  mile  nectlon  between  lUick- 
horn  Creek  and  Cuyama,  ban  been 
awarded  by  the  California  Mlgbwjiy 
Commlaalon  to  the  Warren  Conntruc- 
tlon  Co.  Tho  eontrnci  cnllii  for  grad- 
ing nnd  •trueturcH  only  and  the 
amount,  iiHlng  corriignted  m^lnl  idpe. 
In  $163, ':.')«  Thnro  wn»  netlve  bidding 
for  thin  Joli,  olvhtecn  contrnctori  BUb- 
roittlDV   ottTt. 


While  it  is  prudent  at  all  times  to 
guard  against  premature  and  undue 
.ilarm.  it  is  also  wise  to  face  a  situa- 
tion at  its  potential  worst.  The  elec- 
tric utilities  of  California  are  threat- 
ened with  state  ownership  and  the  fight 
is  now  on.  Why  CaMfornia  should 
want  state  ownership  it  is  difficult  to 
understand.  Either  the  utilities  have 
liot  lived  up  to  their  oiiportunities  or 
else  politicians  are  hoping  to  ride  to 
power  by  awakening  and  capitalizintr 
the  latent  populistic  ideas  of  some  of 
the  inhabitants.  Be  that  as  it  may. 
the  fact  remains  that  in  a'state  covered 
with  an  interconnected  network  of 
transmission  lines,  where  electricity 
Is  generated  efficient^-  and  economic- 
ally and  where  its  cost  is  lower  and  its 
use  mor£  intense  than  in  any  other 
state  in  the  Union,  a  state-owned  sys- 
tem   is    seriously    considered. 

We  ha've  been  wont  to  look  upon 
California  as  a  very  progressive  state, 
on  its  electric  utilities  as  enterprising 
and  resourceful,  and  on  its  railroad 
ommission  as  one  of  the  wisest  and 
fairest  in  the  country.  To  us  it  is 
unthinkable  that  this  whole  system. 
which  has  contributed  so  much  to  Call- 
fcrnia's  upbuilding  and  to  the  wel- 
fare of  her  people,  should  now  be  dis- 
carded for  such  an  i-))herneral.  untried 
and  visionary  a  scheme  as  that  noA- 
proposed.  Stranger  things  have  hap- 
pened, however,  and  if  this  menace  to 
American  institutions,  traditions  ami 
ideals  is  to  bo  killed  once  for  all,  tho 
people  of  Califoinia  must  be  iiut  in 
))ossession  of  the  facts.  All  the  dema- 
gogy and  wind  of  political  oratory  can- 
not prevail  against  fact,  and  unless  the 
lieople  at  the  ttolden  (late  have  gone 
mad  ,ir  become  vindicative  for  some 
reason  or  other,  they  will  bo  guided 
by  fact.  On  a  ciuostion  of  fact  (he 
Uniied  States  government,  through,  its 
census  bureau,  has  this  to  say:  "Cali- 
fornia, in  which  are  found  the  most 
inlensivi  hydl  o-electric  developinenls 
111  any  state  in  the  Union,  ranks  among 
the  highest  in  jier  capita  consumption 
of  power,  in  addition  to  being'  first  In 
the  use  of  current  for  lighting  pur- 
jiose.s." 

Notwithstanding  the  very  large  con- 
sumption of  highprlced  oil  by  the  luib- 
lic  utilities  of  California  In  1917,  the 
date  of  the  last  census,  and  tho  con  • 
se<iuent  effect  on  the  price  of  elec- 
tricity, the  census  report  of  that  year 
t  hows  that  the  nvei'.Mgi-  lighting  rale 
for  electricity  was  lesn  on  the  Pacific 
Coast  than  anywhere  else  In  the  coun- 
try and  that  California'."-  rate  for  elec- 
tricity was  lower  than  that  of  eitlu'i' 
Washington  or  ()r«>goii.  Having  ren- 
dered ."^ucli  an  excellent  Mccounl  of 
their  stewardship,  it  Is  not  likely,  if 
t  ht-  people  ari'  In  possef-slon  i.f  I  ln' 
facts.  that  prlvat(>  ownership  and 
operation  of  electric  pulillc  utilities 
will  be  discarded  In  California  for  pol- 
itical ownership.  We  credit  f'ulifor- 
>ila    with    more   wisdom    that    tliiit. 


ASPHALT   ASSOriATlON  OPBNS 
ATLANTA    OKFICB 


.1  K.  Pennybacker.  secretary  of  the 
Asphalt  Association.  New  "\'ork.  an- 
nounces the  appoint ineni  of  .lames  U. 
\iilk  UN  District  Manager  for  the  As- 
phalt .\HBocljit  Ion  with  beadquarters 
In  Atlanta,  Oeorgla.  Mr.  Vnlk  has  had 
.1  lonK  nnd  successful  experience  In  all 
phiiaes  of  asphalt  work  and  Is  widely 
known,  particularly  in  the  soiitheaatern 
tnrrltoiy  hi  which  he  will  operate  Ills 
fit  tent  Ion  will  he  devoted  principally 
to  Georgia,  South  Carolina  and  Florida. 
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The  Observer. 


(Conllnued  from   Page  4> 

Lumber  and  wood-using-  industries 
In  the  United  States  represent  an  in- 
vestment of  $12,000,000,000  and  employ 
approximately  one  million  people,  be- 
ing first  among-  the  nation's  industries 
In  the  number  of  employees  and 
second  in  invested  capital  and  the  an- 
nual value  of  their  products,  accord- 
ing to  an  estimate  recently  made  by 
Frederick  J.  Haskin,  economic  author- 
ity. 


The  California  Farm  Bureau  Eleva- 
tor Corporation  will  build  a  1,000,000 
bushel  capacity  grain  elevator  in  Oak- 
land, according  to  W.  H.  Heileman. 
secretary  of  the  company.  Similar 
structures  are  planned  in  the  San 
.Joaquin,  Sacramento  and  Salinas  val- 
leys. 


J.  H.  Merrill,  president  of  the  Inter- 
national Organ  Co.  of  S'an  Francisco, 
announces  the  merger  of  the  Spencer 
Organ  Co.,  and  Schoeff  Organ  Co. 
Property  valued  at  $45,000  will  be  pur- 
chased in  Berkeley  on  which  it  is  pro- 
posed to  construct  a  plant,  the  first 
unit  of  which  will  contain  20,000 
square  feet,  costing  approximately 
$75,000. 


A  certificate  of  change  of  name  of 
the  Coos  Bay  Lumber  Co.,  to  the  Pa- 
cific States  Lumber  Co.,  has  been  filed 
with  the  Contra  Costa  county  clerk. 
The  capital  stock  of  the  concern  has 
been  increased  to  $8,028,600.  Pacific 
Coast  yards  of  the  company  are 
located  at  Bay  Point. 


A.  C.  Dixon  was  elected  president 
of  the  AVest  Coast  Lumbermen's  As- 
sociation, at  the  regular  annual  meet- 
ing of  the  organization  in  Seattle,  at 
which  more  than  100  lumbermen  were 
present  from  Oregon,  Washington  and 
British  Columbia.  Robert  B.  Allen  was 
elected    secretary-manager. 


John  J.  Donovan,  Oakland  architect, 
will  contribute  a  paper  to  the  national 
convention  of  School  Superintendents, 
to  be  held  in  Chicago,  next  month. 
Architect  Donovan  has  been  assigned 
the  subject,  "California's  Contribution 
to  the  School  Architecture  of  the 
Country." 


Modesto  has  been  selected  as  the 
next  meeting  place  of  the  Central  Cali- 
fornia Lumbermen's  Association.  The 
meeting  will  be  held  the  latter  part 
of  next  month.  The  association  is 
comprised  of  lumber  dealers  in  the 
Sacramento,  San  Joaquin  and  Santa 
Clara   valleys. 


The  Stockton  branch  of  the  Western 
Loan  and  Building  Co.  has  been  or- 
ganized with  R.  M.  Bacheller,  vice- 
president  of  the  Sterling  Iron  Works, 
as  president;  Wm.  M.  Edwards,  vice- 
president  and  P.  H.  Strtt,  secretary- 
treasurer.  Offices  of  the  home  com- 
pany  are   located   in   Salt    Lake   City. 

Ernest  T.  Trigi^',  pr'sidonl.  told 
delegates  to  the  annual  coiivcmii  ion  of 
the  Nation.al  Association  of  P.iiildcrs 
E-Kchanges  in  so.ssion  nt  Momphi;-.. 
Tenn.,  that  betoie  a  permanent  i-cvival 
of  construction  aotivi;  ies--  en  n  1>>>  e\- 
ppctod.  the  Viuiklers  must  jusMfy  to 
the    I)Ul>lif"    lull   ("oiifidence    in    y;i1ih'S. 

Approximately  140  miles  of  .madinfj 
and  graveling  at^d  more  th.m  Hi'  rniloa 
of  paving  are  on  the  program  "f  the 
Washington  State  Irlighway  (".injiii.'-:- 
slon  lor  1922,  according  to  Jame>^  AHpli, 
State  Supervisor  of  Highways. 


Ihe  office  of  th^;  Supervising  Archi- 
tect, Trea.sury  Dei)artment,  ha.s  ap- 
pointed an  investigator  to  look  into 
conditions  at  the  Oakland  Poet'  Oftice. 
recently  declareci  i)iad(  (|uat e  Oykland'a 
i,ew  Post  Office  depends  upon  tlie  re- 
port of  the  investigator.  ... 


Alfred  Bannister.  Berkeley  engineer, 
suggests,  the  construction  of  an  auto- 
mobile subway  from  the  foot  of  Folsom 
i-trect  to  the  end  of  the  Alameda  pier. 
Bannister  would  transport  the  cars  on 
low  built  electric  train.';.  The  tube 
would  consist  of  a  wooden  shell  witn 
rei.. forced  concrete  lining  and  would 
cost   approximately   $6,000,000. 


The  North  Beach  Promotion  .\s.so- 
caation  has  petitiom.d  the  City  \'>n<iin)\fi 
("ommisKion  to  immediately  i)repare 
an  ordinance  regulating  the  heights  oi' 
buildings  adjacent   to  each  other. 


Coaliiiga  City   Trustees  will    levy  as 
.se.ssment       totaling    $1"J,('C0    lo      secure 
funds   for  constructing   Warthan   creek 
bridge;  enlarge  city  gas  plant  and  i)ur- 
chase  eciuipment  to  improve  streets. 


The  Galena  Signal  Oil  Co.  of  Frank- 
lin, Penr,.,  has  purchased  a  4-acre  site 
111  Richmond  and  plans  the  erection  of 
a  SfiOO.OOO  refinery,  according-  to  an  an- 
nouncemint  of  the  Richmond  Industrial 
Commission. 


Main,  Walnut  and  Oak  streets  in  Red 
Bluff  Will  be  paved  with  concrete,  it 
was  decided  at  the  last  meeting  of  the 
City    Trustees. 


A.  W.  Xorris  of  the  Sacrament.'- 
Builders'  Exchange  will  address  Reno. 
Nevada,  Chamber  of  Commerce  on  the 
advantages  to  be  gained  through  ibe 
crganizaiion  of  an  exchange  in  Reno. 

Stockton  Match  Co.  of  Stockton  will 
build  a  factory  at  Alturas,  Modoc 
County,   for  the  manufacture  of  pencils-. 


Senator  Hiram  Johnson  i.s  seeking  an 
appropriation  of  .?88.O00  to  erect  an 
In,;ian  srchool  at  '.Ji-eenvilie,  Plumas 
County,   Calif. 


Fred  L.  Baker.  Pre.s;dent.  and  Erie 
M.  Leaf,  Vice-President  of  the  Los 
Angeles  Shipbuilding  &  Dry  Dock  ('o.. 
have  sailed  lor  London  where  they  ex- 
pect to  interest  capital  in  the  building 
of  a  large  paper  mill  at  San  Pedro. 
Pulp  wood  will  be  obtain. -d  from  Britis'- 
Columbia. 


The  City  of  Sacramento  contemplates 
approximately  200,000  yards  of  paving 
this  season,  according  to  .^s-sistant 
''ity  Engineer  J.  E.  Tempest.  The  fig- 
ures are  based  on  resolutions  ordering 
.'^pecificat  ion.-<  and  on  petitions  o'' 
property   owners. 


The  Gendeco  Manufacturing  Com- 
pany has  completed  construction  of  a 
new  factory  building  'n  West  Berkeley 
and  will  manufacture  waterproofing, 
cement  hardener  and  art  marble.  H. 
Lcffman   is  manager  of  the  plant. 


The  Cement  Finishers'  Union  of  St. 
Louis,  Mo.,  has  voted  to  accept  a  re- 
duction of  from  $1.25  to  $1  an  hour. 
The  reduction  was  voted  in  an  effort 
to   stimulate  construction. 


Silk  and  Wheelock  have  opened  up 
their  new  planing  mill  and  cabinet 
shop  in  Lodi  and  are  completing  the 
installation  of  new  machinery  which 
will  enable  the  firm  to  handle  contracts 
of  any  size   in   the  San  Joaquin  valley. 

Sixty  building  permits  were  issued 
in  Bakers'field  during  .lanuary.  Kort\-- 
three  residences  costing  $84,275,  were 
erected  during  the  month.  Total  ac- 
tivities  were   $93,685. 


WKSTi'/RN   PACIFIC  'WIIL   SFEJWD 

926.000,000 


Proposed  expenditures  of  $25,0(K),000 
for  improvements,  recently  decided 
upon  by  the  Western  Pacific  Kailroad 
in  connection  with  the  enlarged  sys- 
tem known  as  the  Western  Pacific  and 
Denver  Rio  Grande  and  Western  com- 
bination, has  reached  the  stage  of  a 
definite  program,  it  became  known  fol- 
lowing a  series  of  conferences  be- 
tween   officials. 

It  is  said  that  from  $10,000,000  lo 
$15,000,000  will  be  expended  to  en- 
hance the  operating  features  of  the 
Denver,  Rio  Grande  and  Western,  so 
as  to  establish  a  unified  trunk  line 
between    this   city    and    Denver. 

As  a  means  of  improving  transpor- 
tation to  Northern  California  and 
Oregon,  with  the  idea  of  eventually 
connecting  with  the  Hill  system,  the 
Western  Pacific  stands  ready  to  buy 
from  the  Moran  Syndicate  of  New  York 
its  holdings  In  the  i^evada-California- 
Oregon  narrow  gauge  road  that  runs 
from  the  Western  Pacific  station  at 
Hackstaff,  Cal.,  to  Lakeview,  Ore.  It 
is  exepected  that  this  purchase,  if 
negotiated  will  amount  to  more  than 
$1,000,000. 

Also,  It  is  planned  to  expend  about 
$2,000,000  on  a  refrigerator  car  system 
to  handle  California  fruits,  and  another 
million  or  more  on  an  extension  to 
Vallejo  of  the  Sacramento  Northern 
Electric  Railroad  now  owned  by  the 
Western    Pacific. 


AVKSTFJRK    BRICK    TRADE    HELD 
BEST  IN  COUNTRY 


Builders  here  who  have  received  a 
digest  of  conditions  in  the  common 
l>rick  industry  as  found  at  the  close  of 
the  third  anual  convention  of  the  Com- 
mon Brick  Manufacturers'  Association 
of  America,  note  that  the  tenth  dis- 
trict, composed  of  California,  Arizona 
and  Nevada,  makes  a  better  sales 
shewing  than  any  other  district.  Brick 
manufacturers  in  this  district  reported 
a  total  of  6,098,000  burned  bricks  on 
hand  and  orders  for  5,960,000  on  their 
books.  Prices  at  the  brickyards  stand 
at  from  $14.50  to  $15  a  thousand.  There 
has  been  little  change  in  prices  gen- 
erally   and  none    in    this   district    from 


HI   ll.niNU        TR.ADK.v        l>l-'.CIUI^        0.\ 

\<riOX    AGAINST    >l.\-rF;UI  Al, 

DEAI.KKS 


DeU'gates  to  the  Building  Trades 
Council  liave  voted  unanimously  to  in- 
voke the  initiative  lo  compel  materia' 
dealers  lo  sell  material  to  any  contrac- 
tor or  person  who  car  and  is  willing 
to  buy  same.  It  is  the  intention  of  the 
'-^ap  Fiancisco  Building  Trades  Council 
to  begin  the  circulation  of  such  peti- 
tions as  soon  as  certain  information  is 
received  from  Secretary  of  Slate  Frank 
C.   Jordan. 


IIOI.T    MFG.    COMP.4.NY    CLAIMS 
PATENT   INFRINGED 


The  Holt  Manufacturing  eonvpany  of 
Stockton,  has  filed  an  action  in  the 
I'nited  States  District  court  asking  for 
.1  perpetual  injunction  to  restrain  the 
('leveland  Tractor  company  of  Ohio, 
from  the  use  of  a  self-laying  track 
veiiicle,  the  invention  of  William  Turn- 
bull  and  owned  by  the  Stockton  firm 
The  complaint  avers  that  the  eastern 
company  has  infringed  the  patent  of 
the  California  man  and.  aside  from 
.1..-  injunction,  seeks  an  accounting  of 
.ill  profits  alleged  to  have  accrued 
from  the  infringement  and  also  for 
an  assessment  of  damages. 
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Construction  Bodies  Reach  Agreement  Penalizing  Union  Workmen  Who 
Refuse  to  Abide  by  Decisions  of  National  Board  of  Jurisdictional  Awards 


The  Associated  General  Contractors 
of  America,  The  American  Institute  of 
Architects,  The  Engineering  Council, 
The  National  Building-  Trades  Em- 
ployers Association,  and  the  Building 
Trades  Department  of  the  American 
Federation  of  Labor  thru  the  Xationa! 
Board  for  Jurisdictional  Awards  which 
has  juft  concluded  its  regular  quar- 
terly meeting  in  AYashington,  have 
reached  a  national  agreement  through 
a  rcsoluticn  heavily  penalizing  union 
v.orkmen  who  refuse  to  abide  by  the 
decisions   of   the   Board. 

The  resolution  provides  that  local 
building  trade  councils  of  union  labor 
shall  suspend  unions  and  refuse  to 
recognize  or  support  those  unions 
which  refuse  to  abide  by  decisions  of 
the  National  Board;  it  also  provides 
that  general  contractors  and  sub-con- 
tractors who  employ  only  union  labor 
•shall  incorporate  in  their  agreements 
with  labor,  a  provision  that  will  secure 
compliance  with  all  decisions  of  the 
Board,  and  that  they  shall  refuse  em- 
ployment to  members  of  local  unions 
which  do  not  abide  by  such  decisions 
and  further  that  architects  and  engi- 
neers shall  insert  in  all  their  speci- 
fications and  contracts  a  clause  that 
such  deoi.slons  shall  be  followed. 

This  resolution  is  of  far  reaching 
fonsenucnce  to  settle  those  jurisdic- 
tion disj)uios.  which  in  the  past  have 
constituted  the  majority  of  the  causes 
for  strikes  and  resulting  delays  and  eco- 
nomic  losses. 

It  is  the  most  effective  cooperation 
between  workmen,  employers  and  pro- 
fessional men  interested  in  construc- 
tion looking  toward  the  settlement  of 
these  jurisdictional  disputes  without 
resort    to   strikes. 

This  ;iplion  has  been  taken  as  a 
result  of  the  report  of  a  special  com- 
mittee of  the  National  Board  appointed 
to  outline  the  procedure  to  be  followed 
in  charing  up  the  situation  created  by 
the  refusal  of  the  United  Brotherhood 
of  Carpenters  and  .Toincrs  to  conform 
to  the  decisions  of  the  Board  in  the 
case  of  settling  the  dispute  between 
the  carpenters  and  the  sheet  metal 
workers,  which  was  decided  in  favor 
of  th<  lntt<  r.  This  dispute  lnvolve<l 
the  setting  of  sheet  metal  trim  on 
doors  and  windows.  The  carpenters 
have  rffusfd  to  abldr  by  the  decisions 
and  hav«-  rallid  .strikes  and  sii.speiided 
work  on  bit;  ci-mstruction  Job.R  in  many 
|)ttrt8  of  the  country  causing  serious 
irriuble  and  nn«»mpioyment  iti  other 
irndes. 

The   resolullon   follows: 

Whereaii,  The  United  Brotherhood  ot 
furpentcrs  and  Joln<r«  of  America  has 
not  been  observing  or  conforming  to 
thf  derisions  of  the  Nallf)nal  I^oard  of 
liirl^dlcll<^nal  Awards  In  tho  Building 
Industry;   and 

Whereas,  Tho  attitude  of  that  or- 
ifjinlzatlon  In  falling  to  observe  those 
clfciMlotis  Is  (ieriously  cmbarrnsslng 
'inncrH,  architects,  entf jnciTs,  contrac- 
tors and  workmen  engaged  In  the 
linilding  Indunlry,  and  such  n.  condition 
iiH      d'o'ilons      of      tlu-      .Turl^fllctlnnnl 


or    refuflng    to    tibide    bv    declnloTr 
the    .Tiirl-'UflU.ruit    TlonrO: 

Th.i'       

invn' 

any    i-l  -i     ,      _  r        ■  ,      ...  .-m    ,,  ■. 

with    auch    deotntons,   And   that    mmooI- 


ated  International  Unions  shall  in- 
struct their  respective  locals  to  extend 
neither  recognition  nor  support  until 
such  time  ai=  delinquent  locals  accept 
and  abide  by  all  decisions  of  the  Juris- 
dictional   Beard: 

Resolved  further,  that  this  resolu- 
tion shall  be  enforced  as  expeditiously 
as  possible  beginning  with  those  locali- 
ties in  which  the  trouble  appears  to 
be  most  acute  and  where  action  seems 
most  urgent,  and  that  all  these  sig- 
natories make  special  and  united  ef- 
forts toward  securing  general  and 
complete  compliance  with  all  the  de- 
cisions of  the  Jurisdictional  Board;  and 

Resloved  also,  That  as  and  when 
trouble  in  any  locality  is  brought  to 
the  attention  of  any  of  the  signatories 
such  organization  shall  take  the  initi- 
tends  to  increase  costs  and  to  cause 
delay  and  is  detrimental  to  the  public 
interest  and  the  building  industry  In 
general;    and 


COOS    BAY    liVMBBR    COMPANY 

TO    refixancj: 


Dtt:uls  of  how  the  Pacific  States 
Ijumbcr  (^omiiany  of  Mar;;h(iehl. 
Ore.,  formerly  the  Coos  Bay  lAim- 
ber  Company,  the  largest  whole- 
.s;;le  diPtril)utorR  of  Oregon  lir 
and  Port  Orford  cedar  in  Norlh- 
eiii  California,  liquidated  claims 
amounting  to  $6,700,000  since 
l!il9,  and  tho  approval  of  Ft.doial 
.ludge  Charles  K.  Wolverton  of  a 
plan  to  refinance  the  comiiany 
were  made  i)ublic  by  Williat^i 
ntiinian.  San  Francisco  attorney 
nnd  one  of  the  two  receivers  for 
the  company,  on  his  retu"ii  from 
I'orl  Land.   Ore. 

This  approval  of  the  Federal 
bench  to  .the  refinancin  x  of  the 
(■ompaiiy,  according'  o  \ttorney 
Penman,  assures  the  ;iTiu.\ti<<n 

and  devt'lopment  of  'lie  Jliti.OOO.- 
OdO  pi.". lit  and  holdings  of  the 
(  ompany  in  southwestern  Oregon 
nnd  <'allfornla.  which,  for  the 
iast  three  years,  has  bi'on  in  the 
hands   of    receivers. 

Under  the  receivers,  .\ttorney 
Tienman  and  Frederick  T.  Boles 
f.f  Chlcngo.  the  company  milled 
;ind  sold  $1Q^«00.000  of  lumber 
without  issuance  of  receiver's 
(crtlflcate  or  borrowing  any 
money  for  opt  rating  and  dovel- 
opnient.  Credit  for  keejilng  tbl.--; 
liiiKe  (  oiicern  opernting  and  from 
ImIiik  .--old  on  a  declining  niiirkei 
III  It'l'.i,  was  given  by  Denman 
to  l-'edernl  Judge  AVolverton.  who 
refused  to  gr;iiil  the  plea  of 
bondholders  to  sell  the  property 
at   that  time. 


Whereas,  All  parlies  sign.ilory  to 
the  plan  of  tho  Jurisdictional  Board 
have  been  nrllvcly  supporting  the  de- 
cisions of  that  Board.  Including  six- 
teen of  (he  seventeen  International 
I  nlons  constltaling  the  Building  Trades 
r>"partnient  nt  tho  Inception  of  the 
Hoard; 

Itesolved.  That  In  order  to  correct 
the  nhove  mentioned  conditions,  the 
Kcveral  slgnutorlei  to  the  plan  of  this 
r.».;ird  be  iirited  to  Instruct  their  con- 
!tltuint  membrr«.  each  In  Ita  respec- 
I    lb  Id   na   followa: 

■fb  .»    Mie    members    of   the    American 

(-•     of     Archil.  •  ■  'of     the 

•  d     Atuprlrnii  ng    .So- 

iiisert    In    all  "••>•'    ""<' 

aunirnnia     for     bulldlitH     vp^iallons     u 


stipulation    that    the    decisions    of    tho 
Jurisdictional  Board  shall  be  observed: 

That  the   members  of  the   Associated 
Ceneral    Contractors    and    of    the    X 
tional    Association    of    Building   Trad 
Employers   incorporate    in    their   agr< 
ments  with  their  sub-contractors  a  pro- 
vision that  will  secure  compliance  wiili 
ative   in    forming   a   general    committo 
<'f    representatives    from    all    the    s; 
natories    for    the    purpose    of    dealii 
with    the    situation    in   that   locality. 

Of  the  seventeen  international  unions 
that  constitute  the  Building  Trades 
Department  of  the  A.  F.  of  L.,  sixteen 
have  unqualifiedly  endorsed  the  work 
of  the  Board  and  supported  its  de- 
cisions. The  carpenters  union  alone 
although  one  of  the  original  or- 
ganizers of  the  Board  now  refuse  to 
support  it.  As  a  result  they  have  been 
suspended  from  the  Building  Trades 
Department  of  the  American  Feder- 
ation of  L,abor,  and  been  outlawed  by 
every  building  trade  council,  and  the 
leading  organizations  of  general  con- 
tractors. sub-Contractors,  engineers  and 
architects    in    the   country.  , 

The  purposes  of  this  national  board 
for  jurisdictional  awards  is  to  settle 
diflicultles  between  unions  over  what 
crafts  shTll  do  certain  work  in  the 
construction  Industry  by  orderly  and 
judicial  procedure  rather  than  by  costly 
strikes.  The  metal  trim  case  above 
referred  to  was  under  consideration 
for  nearly  a  year  during  which  both 
sides  were  given  ample  opportunity  to 
be  heard.  Fifty  decisions  of  nation- 
n-lde  scovie  have  been  rendered  in  the 
past  two  years,  and  these  decisions 
have  settled  or  .averted  over  200  strikes 
In  1921. 

An  important  decision  ^Iso  finally 
settled  at  the  recent  meeting  of  the 
Board  was  that  of  the  Elevator  con- 
structors vs.  the  Electrical  Workers 
as  to  which  trade  should  h.ave  juris- 
diction over  the  work  of  hoisting, 
lowering  and  placing  of  elevator  ma- 
chinery. The  work  was  aw.arded  to 
the  Elevator  Constt  uctors,  and  the 
international  presidents  of  both- unions 
state  tbeir  mutual  willingness  to  abide 
by    the    diclslon    Issued    by    the    Board. 

The    members    of    the    Jurisdictional 
Board  are:     E.   J.   lUissell  of  St.  Loula, 
Chairman.    American    Institute    of    Ar- 
chitects;    R.    P.    Miller    of    New    York 
Engineering      Council       of      Federal-   i 
American     lOiiglneerIng    Soclotits;    C' 
John   R.    Wiggins    of   Philadelphia,  ar 
F.   J.  C.   Dresser   of  Cleveland,    both    • 
the  Associated   Ceneral   Contractors   ■ 
America;     C.    C.    Plerson    of    Indian 
apolis  Building  Trades    Eniiiloyers   A 
snclalion;    John    J.    llynes.    John    Co. 
(Uld    and    Thomas    K.    Preece.    of    tl 
Kullding     Trades     Department     of     tli 
.\mcrlcan    Federation     of    I^abor;     nti  i 
Wm.    J.    Sponcor.    Executive    Secretar- 


<    \l,ll  OIIMA    I.I'MIIIOH    It ATKH   IIF.I.1> 
TOO   HIGH 

.\ccordlnK    lo    word    from    Washlm- 
ton,     rarlon<l     rales     on     lumber     frco 
Weod       and        Westwnod.       Cal..       and 
Klamnlh    KalM.   Ore,   to   points   In    Min- 
nesota and  South   Dakota,  are  declared 
unreasonable     In     a     derision      hnnded 
down  hy  the  Interstate  Commerce  Com 
ml.islon.       Decision     Is    msult    of    com 
idaint      filed      Willi      comtnlsslon      I.t  ' 
.March,  by  Oaynnr  Lumber  Company  .■: 
Sioux  City.  lown. 
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CONFERENCE  IS  CALLED  ON  CROSS- 
ING   .SPECIFICATIONS 


PROCES.S    rF^HFKCTED   TO    PRODICK 
Rl   STMOSS    STRKI-    AM)    IRON 


A.   AND    STKKI.    MA.M'FACTl  H- 
KRS    JLOIN     \.    K.    S.   r. 


At  the  request  of  the  American 
Electric  Railway  Association,  a  con- 
ference is  being-  called  by  the  Ameri- 
can Engineering-  Standards  Committee 
to  decide  -whether  there  shall  be  uni- 
form specifications  for  the  crosslng- 
of  overhead  wires,  and  to  dispose,  if 
possible,  of  certain  differences  of  opin- 
ion in  regard  to  those  parts  of  the 
National  Safety  Code  which  deal  with 
overhead  lines.  It  will  be  remembered 
that  the  Code  has  been  submitted  to 
the  American  Engineering  Standards 
Committee  for  approval.  Invitations 
have  been  issued  to  all  interested 
bodies  to  attend  the  conference,  which 
will   be   held  March  2nd,   in   New  York. 

The  following  has  been  planned  for 
the  agenda   of   the   conference: 

1. — Shall  there  be  a  set  of  national 
speciflcation.s  for  crossings  between 
overhead  electric  wire  line.s  and  rail- 
ways, and  between  different  wire 
lines? 

2. — If  so,  what  should  be  it.s  relation 
on  Part  2  of  the  National  Electrical 
Safety  Code,  "Rules  for  the  installation 
and  maintenance  of  overhead  and  un- 
derground electrical  supply  and  signal 
lines?" 

3. — Can  disposition  be  made  of  the 
differences  of  opinion  on  Part  2  of 
the  National  Electrical  Safety  Code  by: 

(a)  Approving  the  present  edi- 
tion, 

(b)  Revising  the  present  edition 
through  a  sectional  committee  uf  the 
American  Engineering  Standards 
Committee? 

4.- — -What  procedure  shall  be  recom- 
mended for  carrying"  out  the  conclu- 
sions  reached   by    the   conference? 

The  American  Electric  Railway  As- 
sociation has  summarized  its  reason 
for   calling   the   conference   as   follows: 

"For  many  years  various  associations 
and  interests,  either  individually  or 
jointly,  have  developed  and  in  many 
instances  adopted,  specifications  in- 
tended to  govern  the  construction  of 
electric  light,  power,  trolley,  signal 
and  communication  lines  across  steam 
and    electric    railways. 

"Recently  the  National  Bureau  of 
Standards  has  promulgated  the  Na- 
tional Electrical  Safety  Code,  Part  2, 
of  which  applies  to  the  general  con- 
struction of  overhead  lines,  including 
reiLiuirements  at  railroad  crossings. 
The  difference  between  the  several 
specifications  and  codes  has  led  to  con- 
fusion. 

"Realizing-  the  desirability  of  having 
a  standard  that  would  be  generally 
acceptable,  the  American  Electric  Rail- 
way Association  has  requested  the 
American  Engineering  Standards  Com- 
mittee, by  conference  of  the  bodies  in- 
terested, to  determine  the  desirability 
of  developing  an  American  Standard 
Specification  which  will  include  the 
requirements    at    railroad    crossings." 

« 

MONOLITH      CEMENT     PLANT      NOW 

CONTROLLED  BY  NEW  INTERESTS 


The  Monolith  cement  plant,  origi- 
nally built  by  the  City  of  Los  Angeles, 
has  been  transferred  to  the  Monolith 
Portland  Cement  Co.  under  a  new  con- 
tract. The  plant  was  sold  in  .July, 
1921,  to  the  U.  S.  Potash  Co.  for  $450,- 
OOO  to  be  paid  in  installments  of  $50,- 
000  a  year.  One  installment  bad  been 
paid  under  this  contract.  Under  the 
contract  by  which  the  plant  is  trans- 
ferred to  the  Monolith  Portland  Ce- 
men  Co.  the  balance  of  $400,000  is  as- 
sumed by  that  corporation  Of  this 
amount  $250,000  will  be  paid  in  casb 
and  $150,000  in  Portland  cement  to  be 
delivered  in  amounts  not  exceeding 
30.000  barrels  a  year  at  a  price  equiva- 
lent to  the  average  cost  per  barrel  of 
manufacture  plus  cost  of  delivery  n 
sacks  f  o.  b.  plant  and  a  profit  of  10 
per  cent  Interest  at  6  per  cent  will 
be   received    on    deferred    payments. 


Discovery  of  a  method  liy  which 
iron  and  steel  may  be  made  rustproof 
was  announced  by  Dr.  Miller  Reese 
Hutchison,  inventor  and  engineer,  in 
an  address  before  the  Alumni  Associa- 
tion of  Cooper  Union  in  New  York. 
Chief  credit  for  the  discovery,  which 
was  said  to  lie  one  of  the  most  im- 
portant in  modern  metallurgy,  was 
given  to  H.  15.  Ballantine,  an  English 
metallurgist. 

Dr.  Hutchison,  who  for  many  years 
was  Thomas  A.  Edison's  confidant  and 
chief  engineer,  exi)lained  that  the 
method  consisted  of  manufacturing 
materials  which,  when  mixed  with 
molten  steel  or  iron,  makes  it  entirely 
rustproof  and,  to  a  great  extent,  acid 
proof. 


HYDRO  -  ELECTRIC   PROJECT 

FOR  EL  DORADO  COl  NTV 

APPROVED 

License  for  development  of  a 
fcur-stage,  100,000  -  horsepower 
hydro-electric  project  on  the 
south  fork  of  the  American  river 
in  the  vicinity  of  Placervillc 
Calif.,  has  been  issued  by  Iht 
Federal  power  commission  to  the 
El  Dorado  Power  Company.  The 
plan  includes  enlargement  of  the 
"El  Dorado  ditch,"  25  miles  In 
length,  to  a  flow  capacity  of  350 
cubic  feet  a  second,  as  against 
its  present  40  cubic  feet,  and 
operation  of  turbines  under  a 
1900-foot    head. 

The  El  Dorado  Power  Com- 
pany, which  is  a  subsidiary  of 
the  Western  States  Gas  &  Elec- 
tric Company,  plans  after  en- 
largement of  the  canal  to  provide 
for  conducting  the  water  through 
a  three-mile  conduit  to  tht;  pen- 
stocks, which  supply  the  turbine.'-- 
to  be  located  in  a  power  house  on 
the  American  river,  about  on'.' 
mile  below  thf»  mouth  of  Silver 
creek.  The  turl)ines  will  oper- 
ate under  a   head  of  1900  feet. 

The  project  includes  six  stor- 
cige  reservoirs  on  the  headwaters 
of  the  American  river,  with  an 
ultimate  capacity  of  90,000  acre- 
feet.  Three  of  the  reservoirs,  to 
the  capacity  already  constructed, 
are  included  in  the  license  for 
project  number  78.  which  was  re- 
cently issued  to  the  Western  Cav 
&  Electric  Company.  The  E! 
Dorado  Power  ('^ompany  will  ac- 
quire all  water  and  properly 
i-ights  involved  in  these  reser- 
voirs, and  it  is  intended  to  amend 
th<>  present  license  later  to  in- 
clude them. 


ORKAT    FALLS     F\«;i\KF.I{S    OH<;A\- 
IZE 


The  Engineers'  Club  of  Great  Falls. 
Montana,  has  completed  its  organiza- 
tion, by  the  election  of  officers  and 
adoption  of  a  constitution.  R.  T.  Har- 
low, resident  engineer  of  the  statf> 
iiighway  ooniinission.  was  elected 
president:  K.  S.  Roth,  secretary  and 
treosurer.  and  George  O.  Sanford.  M.  L. 
Morris.  F.  E.  Weisner  and  O.  A.  Baar- 
.son  were  cliosen  as  members  of  tho 
board  of  directors.  The  oi>ject  of  the 
club  is  the  advancement  of  engineer- 
ing knowledge  and  the  maintenance  oi 
a  high  professional  standard  among  its 
numbers.  The  membership  is  confined 
to  those  who  are  or  who  hav.»  been 
activelv  engaged  in  some  engineering 
profession.  It  is  estimated  that  there 
are  fifty  members  of  the  engineering 
profession   in   Great  Falls. 


Beginning  with  1922.  ilir-  American 
Itf.ilway  Association  (engineering  divi- 
sion) and  t.he  Association  of  American 
Steel  Manufacturers  became  member- 
bodies  of  the  American  Engineering;- 
.Standards   committee  _ 

The  Association  of  American  -  Kl»-el 
.Manufacturers  is  an  organization  of 
torty  iron  and  steel  manufacturing 
companies.  Its  activities  are  limited  to 
the  standardization  of  rolling  mill  prac- 
tices, and  to  the  standardization  and 
ii.spection  of  Iron  .and  steel  jiroducis. 
The  association  was  organized  in  1895. 
Its  official  representative  on  the  Anifr- 
ican  Engineering  Standards  committee 
has   not   yet   been   designated. 

The  American  Railway  Association. 
'Ahich  spe.aks  for  practically  all  the 
steam  railways  of  the  country,  has  four 
;(reat  technical  branches,  each  having 
its  own  secretary,  the  engineeiing  and 
mechanical  divisions  and  the  telepbone 
:.iid  telegraph  sections.  The  engineer- 
ing division,  which  ia  intimately  con- 
nected with  the  .\morican  Itailway  Kn- 
Kir.ei'ring  .Association,  the  two  organ- 
iz.'itlons  having  the  same  officers,  cov- 
ers broadly  the  civil  engineering  activ- 
ities of  the  railways.  The  standard- 
ization work  in  which  the  two  associa- 
tions are  engaged,  and  whicli  they,  have 
accomplished,  is  very  extensive,  both 
in  scope  and  in  amount.  K.  A.  Frink. 
of  the  Seaboard  Airline  railway,  who 
i^■  chairman  of  the  standardization 
(-ommiltees  of  the  two  associations 
lepresents  the  .Vmerican  Railway  Asso- 
ciation (engineering  division)  upon  the 
.American  Engineering  Standards  corn- 
mittet. 

These  two  new  member-bodies  bring 
the  total  number  of  national  organiza- 
ti(>ns  represented  upon  the  American 
ICnginoering  Standards  cominitte.  -jj) 
to  twenty-eight,  and  of  representatives 
to    hfty-two. 


OverU-nd  Park  camp  grounds  in 
Denver  had  a  tent  city  last  year  that 
housed  '39,854  automobile  tourists  ot 
the  United  Stales.  Canada.  Mexico  and 
the  Hawaiian  Islands. 


.\E\l'    GOOD    RO.\DS    PROJECTS    ARE 
.APPROVED    IN    28    STATES 


Ninety-three  road  construction  proj- 
ects in  28  states  were  approved  for  fed- 
eral aid  during  October  by  the  bureau 
of  public  roads.  United  States  depart- 
ment of  agriculture,  according  to  a 
compilation  just  made  public.  Virtually 
every  type  of  construction  is  repre- 
sented   in    the    approved    projects. 

The  states  in  which  these  projects 
were  approved  and  the  number  of  proj- 
ects approved  in  each  staate  follow: 
.\!abama,  3,  Arkansas  3,  California  2. 
Colorado  1,  Florida  1,  Idaho  1,  Kansas 
8.  Maryland  5,  Massachusetts  2,  Minne- 
sota 15,  Mississippi  6,  Missouri  4,  Mon- 
tana 1,  Nebraska  2,  Nevada  1,  New 
Mexico  2,  North  Dakota  2,  Ohio  2, 
Oklahoma  1,  Pennsylvania  5.  South 
Carolina  5,  South  Dakota  1,  Texas  I, 
Utah  I.  Virginia  12,  Washington  1, 
Wisconsin  2  and  Wyoming  1.  The 
longest  single  stretch  of  roadway  ap- 
proved in  one  project  during  the 
month  was  an  earth  road  in  Calhoun 
county,  :Miss.,  35.3  miles  long:  the 
shortest,  .9  mile,  -v\-a3  a  brick  road  i» 
T.ark    county,    Ohio. 


S.   F.   I.E.ADS   COAST   IN   FOREIGN 
TR.ADE 


The  import  and  export  business  of 
the  port  of  San  Francisco  is  nine  times 
greater  than  that  of  Los  .\ngeles. 
nearly  treble  that  of  Portland  and  50 
per  cent  greater  than  Seattle,  accord- 
itiET  to  fiarures  compiltd  by  E.  G.  Babitt 
of  the  United  States  Bureau  of  Foreign 
and  Pomcstio  rommercc.  Imports  and 
exports  of  San  Francisco  for  the 
eleven  months  of  1921  give  San  Fran- 
cisco a  total  of  $195,608,995;  Seattle. 
$122,455,730;  Portland.  $««, 573. 51-4 :  Los 
Angeles,  $26,824,498. 


id 
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Building  News  Section 


APARTMENT  HOUSES 


I'laiis   Being  Prepared. 

APARTMENTS'  Cost.   §22,000 

SAX   FIIAN'CISCO.      Dolores  Street   near 

Fifteenth. 
Two-rtory    and    basement      frame      and 

plaster  apartments  (8  3  and  4-rooni 

apts.) 
Owner — Withheld. 
Architect — C.   O.   (Mausi  n,    Hearst    Bldg., 

Kan    Francisco. 


Owner    Taking   Sub-flgurea 
AF^AKTMENTS  Cost,    $45,000 

HAN    FRANCISCO.      SW    23rd    Ave.    and 

Geary. 
Three-story    frame    apartments    (8,    4- 

room  apartments  and  5  stores). 
Owner — Robt.     Smith,     180    Jessie    St., 

San   Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San   Francisco. 


Plans  To  Be  Prepared. 

APARTMENTS  Cost,   J300,000 

S.AN     FRANCISCO.       NW     Geary     and 

Lveavenwortb. 
?oven-8tory    and    basement    briclt    and 

steel  apartment  house   (161  rooms; 

2  and  3-room  apartments). 
Owner — A.   F.   Rousseau,   110  Sutter  St., 

San    FVancisco. 
Architect — Not  Given. 


Contracts   Awarded. 

AIARTMENTfe  Cost.    ?58,500 

S.A.\  FR.A.NCISCO.  S  G  jary  St.  137-6 
W   Leavenworth  St. 

Five-Btory  and  basement  class  C  apart- 
ment   house    (20)    apartments. 

Owner — M.  Cohn,  1036  Go-lden  Gate  Ave, 
San  FranolBoo. 

Architect — Sylvain  Schnaitiacher,  237 
Post    St.,   San   Francisco. 

Contractor — G.  1'.  W.  Jensen.  320  Mar- 
ket St.,  San   FYancisco. 

Manun  Work  to  Fennell  &  Chrisholm, 
180    Jessie    St.,    $12,995. 

Fire  Kiicnitea  and  Ornamental  Iron 
Work  to  C.  W.  Withington,  780 
Brannan   St.,    $2,640. 

PlumbinK  to  Monihan  &  blavln,  180 
Jessie    St.,    $6,565. 

llrntliiR  to  Gllley-.Schmid  Co..  198  Otis 
St.,    $2,836. 

Klrrtric  Wlrlns  to  American  Elec.  EJnff. 
Co..    1723    Polk   St..   $3,093. 


ConPaita   Awarded. 

AIARTMKNTS  Coat.    ?5S,600 

W   L#eavenworth   St. 

Flvc-Ptory  and  basement  clans  C  apart- 
ment   house    (20)    apartments. 

Owner — S.  Rouda,  40  Powell  St,  San 
Franolsoe.  „_„ 

Architect — Sylvain  Schnalttacher,  287 
PoRt   St.,    .'^fcn    Francisco. 

Contractor — G.  P.  W.  Jensen.  320  Mar- 
ket  St.,  Ban    Francisco. 

IMiimhlnK  to  Monihan  &  S>1avin,  180 
.?.'..Kle    St..    $6,565. 

Maaon  W«*rk  to  Fennell  &  Chlsholm, 
180    .lessle   .St..    $12,982. 

Klrt-trtr  WIrinff  to  American  Electric 
EnK.    Co.    1723    Polk    St..    $3,098. 

KIre  Kacapo  and  Ornamrnlal  Iron 
Work  to  C.  VV.  Withington,  780 
Hriinnan    St.,    $2,540. 

Ilra«ln|i  to  Gllloy-.Schmldt  Co..  198  Otis 
Ht..    $2,835. 

Contracts    Awarded.  ...„„„ 

APARTMENTS  Co«t,   $18,000 

WAN     FRANCIflCO        E     Dlvlsadcfo     180 

E    Duhoce. 
Thre»"-«t».ry    and    haioment    frame    (6) 

apartment*.  _. 

C)wn«"r     ';<o     Wiihlhelm,    761    r'age   81., 

Han    KYanclBCO.  ^, 

Archltert      Sidney    H.    and    Not'lo    New- 

■om,    no  Huttpr  St..  Snn   I'  xnciico. 
Ktrririf    Work    tn    Crcacenl     1-leO.    Co., 

2h|    Hth    fit.,    $690 
ffu*Tmt    Contract     to     Molnfoah     Broa., 

IJIO     Ic••l^    8t  ,    $10,470. 
I.atklna    aad    Vlmmtrrinm    to    Thoe.    Oar- 
roll,  110  Jea*l«  Ht,  $1,I4«. 


Plniubiiig;,    .Sevterlns    and    Gaa    Ftttinica 

to   Scott   Co.,   243   Minna  St.,   $2,428. 
Painting   and   Decorating:   to    Rundbers 
&    Whitman,   $1,100. 


Sketches    Being    Prepared. 
APARTMENTS  Cost,    $30,000 

SAN    FRANCISCO.       Western    Addition. 
Three-story    frame,    plaster    and    brick 

veneer    apartment    house    (3,    7    or 

S-room    apartments). 
Owner— Withheld. 
Architect — Wm.    Milwain,   Albany   Bldg, 

Oakland. 


Plans  Being  Figured. 
ALTERATIONS 


Owner  —  Mrs.    Adele    Sober,    1361    Mc- 
Allister   S't.,    San    Francsico. 


-Are  liitect — None. 
Bids   are    wanted    for 


a  general   con- 


liius  are  w^anieu  lor  a  general  con- 
tract and  also  segregated  contracts. 
Phone  owner  at  ^^  est  1421  or  call  at 
l.i61   McAllister  St. 

Se^riKiitt^d  Figures  I'.eing   Taken. 
APARTMENTS  Cost,    *:iO.OOU 

.SAN    FRANCISCO.      Brosnan    Street. 
Threo-siory  frame  apartnunt  hous^e   (12 

J -room   apts.) 
i.)wner — Mr.    H.   Faber. 
Architect — Frederick     VV.    Quandt,    .Mo- 
nadnock    Bldg..    San    Francisco. 
Separate    bids    for    gtne.'al    oontrac'.. 
pliistoriiig,    planibiiitr.    electrical    work, 
painting  and   hardwood   floors. 


Heating-   and    Plumbing    Contracts 
Awarded. 

APARTMENT  HOUSE  Cost,   $175,000 

S.\N  FRANCISCO.  N  O'Farrell  W 
Jones. 

Seven-story  reinforced  concrete  apart- 
ment  house. 

Owner— Carl  Peterson,  Sharon  Bldg., 
S>an    Francisco. 

.Snijervising  Architect — August  Head- 
man. Call  Bldg.,  San  Francisco. 

riiiniltiiiR  awarded  to  S.  W.  Band,  680 
Vahncia    St.,    at    $12,098. 

HcntinK  Awarded  to  Atlas  Heating  & 
Ventilating  Co.,  72  Frcelon  St.,  at 
$3  228. 

IMiiMtvrinic  awarded  to  Peter  Bradley, 
180   .Tessie   St.,   at   $17,970. 


To  be  Done  by  Day's  Work  and  Sub- 
contracts. 

APARTMENTS  "  Coat,    $38,000 

SA.N    FRANCISCO.     S  Clay    100   E   Polk. 

Three-story  and  hasement  frame  (12) 
apartments. 

owner — Kincanon  &  Perego,  159  Sutter 
Street.    Han    Francisco. 

.Vicliilcct  —  Xone. 


Contract  Awarded. 

\PARTMENT  llOT'SE.  Cost  $14,250 

MORKKMCV.    3111    Eton    Ave., 
'r\M>-8iory    frame     16    room    apartment 

house, 
owner— K.     Frentrup,    3115    Eton    Ave., 

Berkeley. 
.Vrehiteit  —  None. 
Contractor — F.    C.    Stolto.    34.'ir.    hatftina 

Ave..  Oaklnnd. 


Ready   for   Flguron  Saturday. 
ADIHTION  Cost,     $65,000 

.S.A.N   Kit A.N(*KS(?0      OFarrel  near  .lone* 
I'our-.Mlory     reinforced     eonoreU'     Clans 
C      iiddltlon      lo      (ine-«triry      slor* 
liuildInK    for    apartments, 
owner- -Frank  Kelley. 
Arehllecl— O'Brien      BroH.,      240      Ment 
Komery    St.,   San    Franclaco. 


Rub-FlKuroH  lo  be  Taki  n   by  Owner. 
llEMOOEHNO  CoKt.    »— •- 

HAN    ,M  \TI0O,    San    Mateo    Co.,    Cal.      B 

Htroet. 
Remodel    two-atory      brick    atore      ana 

ortlco    bulldlnr    Into    apurtmontH. 


Owner — Wisiiom    Co..   San   Mateo. 
Architect — Wm.  H.  Toepke.  942  Marko'. 
St.,  San   Francisco. 

Plans  Completed — To  be  Done  by  Day's 

Labor  and  Sub-contracts. 
APARTMENT  HOUSE  Cost,   $75,000 

SAN     FRANCISCO.        S      Bush      131      E 

Leavenworth. 
Five-story    brick    apartment   house    (27 

apartments). 
Owner — Louis    D.    Stoff,    919    Sutter   St., 

San    Francisco. 
Architect — Albert     Schroepfer,     Nevada 

Bank  Bldg.,  San  Francisco. 


BANKS 


Plans  Being  Prepared. 

BANK  Cost,  $50,000 

LODI.  San  Joaquin  Co.,  Cal.  NW  School 
and    Oak    Streets. 

One-story  hollow  tile  bank  buUdlnff 
50x76. 

Owner — The   Citizens   National  Bank. 

Architect  and  Contractor — Davis-Hel- 
ler-I'rarce  Co..  Delta  Bldg.,  Stock- 
ton. 


Cost,    $10,878 


Contract   Awarded. 

BANK 

PALO   ALTO,   Cal. 

Ono-story  concrete  bank  building. 

Owner — The     Stanford     Bank     of     Palo 

Alto. 
Architect — M.    G.    West    Co.,    115    Front 

St.,  San   Francisco. 
Contractor — T.    B.    Goodwin.    180    Jeasle 

St.,    San    Francisco. 


BONDS 


FRESNO.  Fresno  Co..  Cal. — Consoli- 
dated Irrigation  District  contemplates 
bond  election  to  vote  $775,000  to  pur- 
chase hfildlng  of  Consolidated  Canal 
Co..  and  to  improve  the  system.  L.  A. 
Nares  is  the  president  of  the  Consoli- 
dated Cmal  company  and  R.  M.  Boat- 
%\ick  secretary.  Directors  of  the  Con- 
s-oMdated  Irrigation  district  are  E.  B. 
Oiffen,  .1  P.  Wllkins.  W.  H.  Shafer. 
11.  C.   V.    Hansen  and  C.   E.  Brlckson. 


DANVILLE.  Contra  Costa  Co..  Cal. — 
March  24  th  Is  the  date  set  to  vote 
bonds  of  $20,000  to  finance  construction 
of  a  new  grammar  school.  Trustees  of 
the  district  arc;  C.  W.  Close,  D,  M. 
Blrrell  and  S.  H.  Johnson. 


LOS  ANGELES,  Cal. — Bond  election 
net  for  February  20  In  Van  Nuys  Dis- 
trict to  vote  on  issuance  of  $500,000 
bonds  for  Pacoiina  dam  was  called  off 
hv  the  City  Council  and  new  prooeed- 
Inffs  will  DC  started  eliminating  por- 
tion of  original  district.  The  proposed 
dam  will  cost  $1,500,000.  county  to  ap- 
luoprlate    $1,000,000. 

NEWPORT  BP:ACn.  Cal.— A  bond  la- 
suo  of  $21,000  to  erect  bridge  over  old 
river  channel  will  be  aubmltted  at 
.Vprll    election. 


SACHAMENTO,  Cal.— Election  will 
be  held  M;irch  11.  In  the  Rio  Linda 
.<?cliool  District,  Sacramento  county,  to 
Note  blinds  of  $4  1,000  for  a  new  school 
liulldliiK  Trustees  of  dlHfriel  are: 
.Miirv  KInjr,  Helena  C  Ponalng.  Cynthia 
M.  liean.  C.  S.  Minor.  Stella  R.  Lowald, 
Hiirburu  riili\ne>,  \Nni.  N.  Toma.  Fred 
l.oula  Donslnff.  Goo.  C.  SeMon  &  C>>., 
MItau  nidK.,  Sacramento,  are  the  ar- 
ch I  tecta. 


PARLIKU.  Fresno  Co..  Cal.-^Untll 
Mnr.  10,  bida  will  be  received  br 
HupprvlBora  for  pnrehaao  of  $120,000 
bond  lacue  of  Parller  School  DiKtrlol; 
proceeds  of  nnlo  to  finance  conatruotion 
of   a   new    achool    bulldinff. 
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FRESNO.  Fresno  Co.,  Cal. — Election 
will  he  held  March  14,  In  Monroe 
School  District  to  vote  bonds  of  $50,- 
000  for  a  new  school.  Trustees  of  dis- 
trict are:  H.  P.  Anderson,  Chas.  T. 
Ward  and  M.   O.  Pisor. 


EXETER,  Tulare  Co.,  Cal. — Mar.  14 
set  as  date  for  holding  a  bond  election 
to  vote  $88,000  for  new  grammar 
schools. 


ANAHEIM.  Cal. — Bond  issue  for  joint 
outfall  sewer  will  be  submitted  at 
.special  election  April  4.  S'anta  Ana 
Willi  vote  in  March  on  bond  issue  for 
her   share   of  joint   outfall. 


HUNTINGTON  PARK,  Cal.— Until  8 
P. 'Mi.Mar.  6.  bid.s  will  be  received  by 
City  Trustees  for  purchase  of  $75,000 
%ater  works  bonds  authorized  at  elec- 
tion Dec.  15,  1921,  denomination  $1,000, 
hearing  5^^%  interest  payable  semi- 
annually.    H.   H.  Hunter,  city  clerk. 


MONROVIA,  Cal.— Walter  P.  Dunn, 
president  board  of  city  trustees,  an- 
nounces decision  of  trustees  to  ask 
for  a  bond  issue  of  $20,000  for  con- 
.structing.  or  $40,000  for  land  and 
liuilding,     for    a    new    swimming    pool. 


HUNTINGTON  BEACH,  Cal.— Feb.  24 
is  date  for  bond  election  to  vote  $50,000 
for  a  city  hall;  $25,000  for  municipal 
auditorium;  $20,000  for  extensions  and 
$20,00    for   Are   protection   equipment. 


AVALON,  Catalina  Island— Until  Mar 
10,  bids  will  be  received  by  City  Trus- 
tees, for  purchase  of  $158,000  bonds 
voted  for  municipal  water  works,  in- 
eluding  fresh  and  salt  water  systems. 
A.   L-5.   Waddingham,  city  engineer. 


PORTBRVILLE,  Tulare  Co.,  Cal.— 
City  Council  contemplates  election  to 
vote  l)onds  to  finance  construction  of 
new  firchouse;  extensions  to  water 
.system  and  the  purchase  of  fire  ap- 
paratus. 


YUBA  CITY,  Sutter  Co.,  Cal. — Trus- 
tees contemplate  election  to  vote  bonds 
of  $25,000  to  finance  construction  of 
combined  city  hall  and  fire  house,  and 
purchase    of    motor    chemical    engine. 

EASTON,  Fresno  Co.,  iCal. — Election 
.;Vto  vote  bonds  of  $285,000  for  school 
''.improvements  in  Washington  Union 
<|High  School  District  failed  to  carry; 
"\ote,   422   for  and  279   against. 

BAICERSFIELD,  Kern  Co.,  Cal. — The 
$40,000  bond  issue  of  Delano  Grammar 
School  District  so'ld  by  supervisors  for 
premium  of  $3,213  and  $18,300  issue 
of  Rosedale  School  District  for  pre- 
mium of  $S62.  Proceeds  of  sale  in  both 
instances  wiM  finance  school  improve- 
ments. 


ORLAND,  Glenn  Co.,  Cal. — March  18 
date  set  to  vote  bonds  of  $30,000  in 
Orland  Joint  Union  High  Schol  Dis- 
trict; proceeds  of  sale  of  issue  to 
finance  school  improvements.  Trus- 
tees of  district  are:  George  Clark,  L. 
E.  Brownell,  Mrs.  Sarah  A.  King,  W. 
Iv.    Thompson    and    Guy   Smith. 

KLAMATH  FALLS,  Ore. — Snap  tally 
of  votes  indicates  that  $800,000  bond 
issue  to  finance  construction  of  a  sys- 
tem of  good  roads  for  Klamath  County 
carried   at   a   recent   election. 


COALINGA,  Fresno  Co.,  Cal.— An  as- 
sessment og  $19,000  will  be  levied  by 
citv  trustees  to  provide  for  erection 
of 'Warthan  creek  bridge;  enlargement 
of  city  gas  plant  and  purchase  of 
equipment   to    improve   streets. 

VENICE,  Cal. — City  Trustees  order 
bond  issue  in  sum  of  $250,000  to  con- 
struct new  sewer  system,  ))laeed  on 
the  ballot  at  the  next  general  election, 
April  10.  The  plan  submitted  by 
Koebig  &  Koebig,  consulting  engineers 
Title'  Insurance  Bldg.,  Los  Angeles, 
provide  for  an  outfall  sewer  to  the 
86a,  septic  treatment  tanks,  and  sewer 
lines  parelleling  the   present  system. 


CHURCHES 


Plans  Being  Prepared. 

CHURCH  Cost,    $ 

SAN  FRANCISCO.  SB  Divisadero  and 
Clay   Sts. 

Class   C   Church. 

Owner — Sixth  Church  of  Christ  Scien- 
tist. 

Architect — Wm.  H.  Crim,  ■  Jr.,  425 
Kearny  St.,  San  Francisco. 

Contiact  Awarded. 

CHURCH  Cost,     $70,000 

MONROVIA,     Los     Angeles     Co..     Cal. 

Myrtle   and   White  Oak   Sts. 
Two-story     and     basement     reinforced 

concrete    church. 
Owner — Monrovia  Presbyterian  Church. 
Architect — Harry  L.  Pierce,  901  Wright- 

Callender    Bldg.,    L.os    Angeles. 
Contractor — Jas.     P.     Daniels,     415     W 

White    Oak,    Monrovia. 


Plans  Being   Figured. 

CHURCH  Cost,    $ 

OAKLAND.      NW   41st   and   Gilbert  Sts. 
One-story  frame  and  plaster  (tile  roof) 
Sunday     School     building     as     first 
unit   of   church. 
Owner — Sixth   Church   of   Christ   Scien- 
tists. 
Architect — Wm.   Milwain,   Albany  Bldg, 
Oakland. 
Figures   are    being   taken    for   a   gen- 
eral   contract. 


Contract   Awarded. 

CHURCH  Cost,     $20,000 

OAKLAND.      W   F'allon   40   S    11th. 

Frame   church. 

Owner — Swedish     Evangelical     Missioii 

Church. 
Architect — None. 
Contractor — C.     A.     Hillberg,     443     Van 

Dyke   Ave.,   Oakland. 


C  ontract  to  be  Awarded. 
CHURCH  Cost,  826,300 

BERKELEY.      Oxford    Street. 
One-story    frame    and    plaster    3hurch- 
Owner   —  Second     Church      of     ChrisI 

Scientists. 
Architect — W.     A.     Newman,     Postoirice 

Bldg.,    7th   and  Mission,   San    Fran 

Low  Bidder — Alfred  H.  Vogt,   185  Stev- 
enson   St.,    San   Francisco. 


WOODLAND,  Yolo  Co.,  Cal. — Rev.  G. 
O.  Berger,  pastor.  First  Methodist 
Church,  has  had  plans  prepared  for  a 
$40,000  edifice  to  be  erected  in  North 
Second  street.  Construction  will  be 
started  as  soon  as  sufficient  funds  are 
available. 


FACTORIES  &  WAREHOUSES 


BERKELEY,  Cal.  —  The  following 
bids  were  received  on  February  17th 
by  the  Comptroller  at  the  University 
of  California,  for  a  one-story  hollow 
tile  power  plant  building  and  a  two- 
story  concrete  and  hollow  tile  horti- 
culture building  from  plans  prepared 
by  Architect  Wm.  C.  Hays,  First  Na- 
tional Bank  Bldg.,  San  Francisco: 
General    Contract 

Omit  Lect- 
All  Wk.  ure  Hall 

John   M.   Bartlett    $26,220      $1,350 

1.    M.    Sommer    &    Co 26,783  952 

P.   P.   Reilly.  S.  F 32,500       1,200 


Lewis  Roofing  and 
Asbestos  Works 

180  JESSIK   ST.  S.  F. 

Phone   Sutter   6700 

Branch — 2022  University  Ave., 

Berkeley — Phone  Berk.  4360 

Itoof   Pnlnts — RooflnK   Repairs 

Shingle    Metal    Gravel 

Aabestos     and     Magnesia     Steam 

Pipe  and  Boiler  Covering 


Concrete   ^^ork 

I.   M.    Sommer   Co 26,783       4,-226 

Davison  &  Nlcolsen,  S.  F.   23,500        2,^00 
Hollow  TUe  and  Terra  Cotta 

White  &   Gloor    10,835        l.l'OO 

1.   M.   Sommer  &  Co 11,312        m07 

Morton  Builders  Co 14,829        1,200 

Ornamental    Iron 
Saw  S.   F.   Wire  &    Iron    Works.  .|1, 139 

Pacific  Iron    Works    1,175 

Federal  Ornamental  Iron  Works.    1,250 

Michel  &  Pfeffer 1,296 

California   Artistic   Metal  &   Wire 

Cc 1,325 

Boeflnr    . 
United   Materials   Co    ...      3,750 
Painting 

i).   Zelinsky   &  Sons 2,786 

1.    R.   Kissel    ■  3,250 

Frisk   &   Swanson    4,240' 

R.    Zelinsky    2,945 

Clyde  S.  Simons   3,554 

Electrical    Work      • 
Latourette-Fical    Co.     .  .  .      3,5£6 
Turner  Company    ....y..r,   4,-540'i 
F'.   E.  Newbery  Electric.      Z.SW 
Advance   Electric   Co    ...      3,874- 

PlnmblnK 
Hateley   &   Hateley, 

Sacramento 4,356' 

Latourette-Fical     Co.....      4,465 

Scott  Company    4,475 

Luppen,  Hawley  &  Thing     5,080 
Carl   T.   Doell,  Oakland..     4,886 
F.  W.  Snook  &  Company      4,878 
Heating: 

Scott    Company     2,992 

Carl  T.  Doell    3,356 

Turner   Company    .......      3,660 

VV.    K.   Nottingham    3,222 

Latourette-Fical    Co.     ...      3.000 

Hateley  &   Hateley    3,036 

Luppen,  Hawley  &  Thing     3,294 
Lathing:    and    Plastering: 

A.   Knowles,   S.    F 8,720 

R.  D.  Felt    S,950 

Leonard   Bosch    9,250 

liathins   and    Plastering   For   Dairy 
Power    Plant 

A.    Knowles    410 

L.    Bosch    460       . 

It.    D.    Felt    490 

Kxvavating:     and     Concrete     Work 
Poorer    Plant    Uullding: 

I.    M.   Sommer    1,500 

Tile    For    Power    Plant 

Mealy   &   Collins    $1,200 

White    &   Gloor 975 

1.  M.  Sommer   423 

General     Contract    Power    Plant 

1.   M.  Sommer    2,310 

Power    t>lant    Kquipment    For    Dairy 
Power    Plant 

Substitute 
Boilers 

Carl  t.  Doell    $16,468        

Scott  Company    19,696       2.S00 

Luppen,  Hawiey  &  Thing  19.997.      2.200 


1,070 

125 
310 
450 
245 


150 
200 
135 
147 


32 

75 

125 

65 

32 

312 
256 
240 
222 
270 
292 
460 

1.200 
1,000 
1.350 


50 


50 
For 


800 


Snook  &  Company  20,2atr'      2,245 
20,000        1,612 


Hateley   &   Hateley 
Turner  &  Compaja'S^ 
F.   \\     ~        ■      -    - 
Latourette-Fical    Co 


Contract   Awarded.    ■    ■ 

WAREHOUSE  Cost,  $25,000 

0.\KLAND,  Alameda  Co..  Cal.   NW  Fifth 

and  Cypress  Sts. 
One-story   brick    warehouse. 
Owner — John    L.    and    L.    Z.    Todd,    545 

Poplar  St..  Oakland. 
.\ri'hiteci — None. 
Contractor — C.   M.    MacGregor,   470   13ih 

St.,   Oakland. 


Plans   Being  Prepared. 

FACTORY  Cost.    $150,000 

SAN  FRANCISCO.  NE  2nd  and  Bran- 
nan   Streets. 

Three-story  and  basement  reinforced 
concrete    factory    building    100x160. 

Owner — Los    Angeles   Soap   Co. 

.\rchitect — W.  H.  Crim,  Jr.,  425  Kearny 
.St.,    San    Francisco. 

Figures  Being  Taken  For  Concrete 
Work    and    Reinforcing  Steel. 

FACTOPvY   Bl'lLDING  Cost.   $50,000 

SAN    FRANCISCO.      Mission    and    ISth. 

Two-story  steel  and  brick  factory 
building. 

Owner — Pacific  Embroidery  Co. 

Architect — Albert    Burgren.    110    Sutter 
St..    San    Francisco. 
Steel    work    awarded    to    Dyer    Bros. 


ria:is  neinq:  T'rp]>ared. 
\\  AIUCHOISE  .  .;->.    voO.OO'J 

r.VSO   ROBLES.   San    Lais  Obi.'ipb  Cor 
Reinforced  concrete   warehouse. . 
Owner — Paso    RobUs    Almond    GrbT\*ers 
Association. 


12 


BttlLDiNG       AND       ENGINEERING       NEWS         Saturday.    February    25.     132* 


Architect — D.    J<.    Ilaiky.    1^216    :i5th    St, 
Sacrameiiio. 


I'lans  Being  Prepared. 

STORE  &  LOFT  BLDG.  Co.st,  ?250,000 
LOS  AXGEL?:S,  Cal.  Hill  St.  near  7th. 
Eight-story    (Mass      A      store    and      loft 

builaing. 
Owner — Withheld. 
Architect  —  Chas.    F.    Pluminer,    Story 

Bldg-.,  Los  Angeles. 


Owner    Taking-    Sub-figures. 
FACTORY  Cost,    $27,000 

S'A.N     FliAXCISCO.       NE     Polsom    and 

Dure  Sts. 
One-story   class   C   factory. 
Owner — Carl  II.   Peterson,  Sharon  Bldg, 

San   Francisco. 
.^rchitect — Martin    Sheldon,    110    Sutter 

St.,  San  Francisco. 


LOS  ANGELES,  Cal.— The  harbor 
commission  has  instructed  Harbor  En- 
srineer  Vincent  to  prepare  plans  and 
specifications  for  new  wharf  at  berths 
-No.  175  and  176  in  East  Basin  channel, 
together  with  plans  for  a  steel  transit 
sht'd    thi-renn. 


BENICIA,  Solano  Co.,  Cal.— With  the 
prospects  of  the  tidelands  being  filled 
in,  made  possible  by  an  act  in  the  last 
legislative  session,  granting  Benicia  a 
reclamation  district,  the  G.  W.  Hume 
Cannory  Co.,  plans  the  enlarging  of  Its 
plant.  The  cannery  will  be  enlarged 
.several  times  its  capacity.  Erection  of 
forty  cottages  to  house  employes  Is 
al.s<>    contemplated    by    he    company. 

ALTTJUAS,  Modoc  Co.,  Cal.— U.  S 
Forestry  Office,  located  here,  an- 
nounces Stockton  Match  Co.  of  Stock- 
ttn.  will  build  a  factory  in  Alturas 
for   the   manufacture   of   pencils. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Tlie  Ga-lona  Signal  Oil  Co.  of  Franklin. 
I'cnn.,  has  purchased  a  4-acre  site  near 
Standard  Oil  plant  and  proposes  to 
construct  refinery  to  cost  $500,000.  An- 
nouncement of  the  project  is  made  by 
the  Richmond  Industrial  Commission. 
Chas.  A.  Miller,  superintendent  of  the 
company's  plant  at  Franklin  will 
superintend  construction  ol  the  Ilich- 
mond  plant. 


FLATS 


Plans   Completed. 

PT.iATS  Cost,    $9,000 

RAN   FRANCISCO.     W    17th   Ave.   160  N 

Fulton. 
Two-story     and     basement     frame     (2) 

flats. 
Owner— Mrs     M.     Jaenicke,     378     Rubs 

Bldg  .  San  Francisco. 
Architect — Arthur  T.    Ehrenpfort,   Rush 

B:dg.,    San    Francisco. 


I'lanH    Completed. 

FLATS  Cost,  $10,000 

SAN     FRANCISCO.       W    19lh    Ave.     126 

N   Fulton. 
Two-st'irv     and     basement     frame     (2) 

flats. 
Owner — Mr.    and    Mrs.    Thornton. 
Architect-    Kll    Noumarkel,    544    Market 

St.,    San    Francisco. 


Conlrnct   Awarded. 

PT^AT.'?  Cost.     $7400 

S.\N  FUAN('TS'~'0      V.  Seven! opnlli   Ave 

270  f  Callfornln  SI. 
Two-hlory  and  haiument  frame  (2)  nat.«< 
O^.pp, — .Tohn   Smyth   A-    wiff.   1700   An/a 

St..  Han   Frnnflxrn. 
Arrhllerf  —  A.    H.    Knoll.    ITcnrNl    ruU:.. 

Han   Frnnrlsrn 
Contr.irtor— P.  .1.  I'h.lnn.  17nr,  An/a  Si 

Bap  FrnncKlco 


f)wn«T  TuUlnir  FlBUros 

FLATf*  CoKi.    $24,000 

HAN   KTIANCIMCO.      8  i'«llf»rnl:i   H«  mid 

120    W   Ti-nlh   Avenue. 
Two  Iwo-Miory     iiiid     l-.ine  ni'«;'.     friini" 

flnln 
Owner— M.    LnK<r.    ^20   Mfirkrf    St.    Snn 

Frftnclsco. 
Archlt«rt   —   Kdwnrd    B.       Younir,      251 

K«arny  Hi.,  San  FranclMco. 


i'la)is    Completed. 

FLATS 

SAN    FPANCISCO. 

22nd  Ave. 
Two-story     and     basement 

flats. 

Owner — O.   Michelson. 
Architect — C.   O.  Clausen,  Hearst  Bldg., 

San   Francisco. 


Cost,    $12,000 
SW    Clement    and 

frame     (4) 


Contr.'^ct    Awarded. 

FLATS  Cost,    $14,000 

SAN    FR.A.NC1SCO.      NE   California    and 

3rd    Ave. 
Two-story    and     basement     frame     (4) 

flats. 
Owner — Howard    J.    Griffith. 
Architect — None. 
Contractor — N.    J.    Nelson,    1505    Balboa 

St.,   &an    Francisco. 


PAN  FRANCISCO— W.  L.  Hemminga. 
4  7  Ashbury  St..  has  purchased  a  block 
on  r-'ulton  street  opposite  Ashbury  and 
will    orect    residential    flat    buildings. 


GARAGES 


Contract  Awarded. 

GARAGE  Cost,  $12,000 

I'ACIFIC  GROVE,  Monterey  Co.,  Cal. 
One-story  concrete  garage. 
Owner — L.   F.  Bambauer.  Pacific  Grove. 
.\rchitect — Paul    V.    Tuttle.    565    Light- 
house  Ave..   Pacific  Grove. 
Contractor  —   Wm.      Sweeney,      Pacific 
Grove,    Cal. 
Other  bidders-  T.  H.  Dean,  Monterey, 
brick.    $14,583;    concrete,    $14,083.      Geo. 
Turner,    Pacific    Grove,    concrete,    $15,- 
S06;   brick,   $16,434.      Fred  McCrary,  Pa- 
cific.    Grove,     concrete,     $14,093;     brick, 
$12,S00.     Sweeney  bid   $13,750  for  brick 
construction. 


t. 'on tract  Awarded. 

GARAGE  Cost    $7,994 

EiniEKA.    Humboldt   Co.,    Calif. 

1 -story    Corrugated    Iron     and     Frame 

Garage, 
fiwner— County    of    Humboldt.    Fred   M. 

Kay.   Clerk. 
.Architect — F.   T.   Georgeson,   4th  and  E 

Sts..   Eureka. 
Contractor — H.    L.    &    O.    B.    Acker  man. 

Eureka.  Calif. 
Other  bidders  were:  .T.  T.  Wolford, 
$D.89S;  W.  C.  Dlsmore.  $9,133;  Mercer- 
Kraser.  $8,966:  A.  .N.  Foster,  $9,460; 
Padgett  &  Kellv.  $10.2,'")0;  Smith  Bros., 
$14,992.      All    bidders   from  Eureka. 


I'lans  Completed — Permit  Applied  For. 

GARAGE  Cost,    $20,000 

SV.V  FI'.\NCTSOO.  E  Valencia  195  N 
15th. 

Two-story  reinforced  concrete  class  C 
garage. 

Owner-  Dunn-Williams   Co. 

.Vrchiiect-  .\rthur  S.  Bugbee.  26  Mont- 
gomery   St..    .'>an    Francisco. 


GOVERNMENT     WORK    AND 
SUPPLIES 


WASlUNtJTON.  1).  C— Bids  will  be 
lecelvofl  tintll  March  23.  1922.  by  the 
r.  S.  .Supervising  .\rchltect'8  oillce,  for 
tlic  liiHl.iUatlon  of  two  now  bollor.s  and 
nnchanlciil  changes  In  the  Cold  Storage 
.md  Ice  Plant  at  Whipple  Barracks. 
I'reacotl.  Arlzon;i.  >4e«*  mil  for  bidn 
iindpr    oinrlnl     prnpnani     rnliimn. 


TiCKASlIltY  DEPARTMENT,  Supor- 
vlHlng  Archlfcct's  Oillce,  WaHhIngton, 
1).  C.  Feb.  13.  1922— SEALED  PRO- 
POS.\LS  will  be  opened  In  this  oHlce 
ill  :i  I'.  .M..  M  irrh  6.  1922,  for  fiirnlsh- 
Inir  and  Instnlllnjc  llRhtIng  flxiurea  In 
the  V  S.  Vciernns  lloppltnl  No.  55.  al 
l''<>.'l  lluyurd,  \.  Mex.,  In  iiccnrdanee 
with  lh<-  driiwIngH  nnd  :<im  cKlcuilonH, 
coiiloii  of  wlilrli  iiiiiy  be  bud  nl  this 
oiMce  In  the  dlncrotlon  of  the  Supcr- 
vlslnjr  \rchlipct.  .la^.  A.  Wetmorc. 
Acllnjr    Supervlslnjr   Architect. 

P.ritTvAn  f)K  YAUDS  ANH  HOCKS. 
Viiv\  Kepnrltnenf.  Wftshlngloii.  HWIh 
uie  wiinled  unlll  Miirch  8,  for  con- 
Mtruct  Ing  fi  liiirracki*  and  entrance  untoH 
at  the  nnv:il  ntnllon  ."^an  T')|ego,  ('H.llf. 
Deposit  for  plans,  $20.  For  Informa- 
ilnn  addroii  above. 


KPREAU  OF  YARDS  AND  DOCKS. 
Navy  Departmeni.  Washington. — Bids 
are  wanted  until  March  15.  specifica- 
tion 4586,  for  steam  supply  system  for 
the  naval  training  station,  San  Diego, 
Calif.  Deposit  for  plans,  $10.  For  In- 
formation address  above. 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department,  Washington. — Bids 
:»re  wanted  until  March  22,  specifica- 
tion 4574,  for  constructing  naval  radio 
.•station  at  Tatoosh,  Wash.  For  Infor- 
mation address  above. 


WASHINGTON.  D.  C— Following  bids 
received  by  Supervising  Architect, 
Treasury  Depiirtinent.  for  mail  con- 
voying machinery  for  Portland,  Ore., 
po.stortice:  Saml.  Olson  &  Co.,  Chicago, 
$10,146;  90  days.  North  West  Engi- 
neering <S:  Equipmont  Co.,  Portland. 
Ore.,  $8,490;  90-120  days.  Albey  Mfg. 
Co.,  St.  Louis,  $14,310;  120  days. 
Standard  Conveyor  Co.,  North  St.  Paul, 
Minn.,  $9,485.75;  70  days.  The  Lamson 
Co.,   Boston.   $13,875;    120  days. 

WA&HINGTO.V.  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
.\ccounts.  Navy  Department,  for  the 
i<>l!owing  ni.iterials:  date  for  opening 
bills  as  noted  at  the  end  of  each  para- 
niapli' 

Schedule  9445,  for  Mare  Island,  2,000 
gallons    spar    varnish;   March    14. 

Sched.  9446,  for  Mare  Island,  500 
pounds  A'anDyke  brown  and  1,675  gals, 
paint  drier;   Mar.  14. 

Sched.  9447,  for  navy  yard.  Mare 
Island.  5.000  water-gage  glasses;  Mar. 
14. 

Sched.  9448,  for  navy  yard.  Mare 
Island.  15  valve-reseating  outflits;  Mar. 
14. 

•Sched.  9451.  for  the  Mare  Island  navy 
.\nrd,  2.525  pounds  brass.  1.200  pounds 
phosphor  bronze,  and  1.200  pounds 
sheet  copper;  Mar.   14. 

WASHINGTO.V.  D.  C— Until  April 
17.  10.30  A.  M..  bids  will  be  received 
l>y  P.inaiiia  Cantil  Commission  for  pur- 
chase of  stoel  Seagoing  tug  boat  "Em- 
pire." no  longer  required.  Further  In- 
formation may  be  had  from  Assistant 
Purchasing  Agent  at  Fort  Mason.  Cir- 
cular   No.    1471. 


WASHINGTON.  D.  C.  —  Senator 
Hiram  .Klinson  seeks  $88,000  for  erec- 
tion of  an  Indian  Scht)ol  at  Greenville, 
l^lumas    county,    Calif. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Plans    Peiiig    B^lgurod — Rid.«<    Clope    Fel>. 

25.  1922.  2:30  P.  M. 
CLUB  Cost.   $30,000 

.MODESTO,    SlanlFlaus    Co..    ral.       Utli 

Street   bet.   I  and  J  Sts. 
Two-story     and      ha.sement      brick     :i 

concrete      dub      building.       55x1 

(auditorium   to  seat   700.) 
(>wn<M — Won\eir.-<   Improvemcnl    Clul>  "i 

Mod<>sto. 
.\rchltt  (  t-  I.   W    Marlowe.  %  Hansen   .r. 

\\'oods.   Modesto. 
Bids    will    be    received    by    Mrs.    E.    M 
Levy.     <'hanman     liuilding    Conimltii". 
Wonicn'H  Impriiveineii t  Club.    Plans  ni.i\ 
be  obtained   from  T.  B.  .Scott.  918'.,    \:\  ■■ 
St..  Modesto. 


Contract    .Awtirded. 

GYMNASIUM  Cost,    $13. T 

.\LAMEDA,     Alameda     Co.,    Cal.       2; 

Santa   Clara  Ave. 
tinc-Htnrv    eonerelc    framo    gymnasliim 

building    and     handball     court     for 

club, 
ovner — Elkn   Lodge. 
.\rchltecl     jr.TTnllton  Murdcck  and  Har- 

vi'y     Thompson.     Syndicate      Bldi- 

Oakland 
Conlr.Hcior  — L.    F.    Kochondorfer,    2" 

T-lncnln    Ave..    Alnmcda. 


\NT1»»<'II.  (^ontra  Costa  Co.,  Cal. 
The  Antioch  Masonic  Hall  Association, 
whose  pnipe.Mi'  is  to  (Meet  a  modern 
lodKf  building:,  bus  lllcd  articles  of 
incorporation.  It  Is  (-nnltullzed  at 
jr.0,000.  Dln-ctors  are  It.  V.  Dnvls,  H. 
A  West.  W.  K  Altl/er,  .1,  A.  Bonslett 
and    l{-    P.    Knsley. 
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EL.KO,  Nevada — Elko  Camp  Ko.  829, 
Woodmen  of  the  World,  will  appoint 
committee  to  secure  plans  and  oati- 
mates  of  cost  for  a  modern  lodge 
building. 


HOSPITALS 


SACRAMENTO,  Cal.— Until  March  9, 
1.30  P.  M.,  bids  will  be  received  by 
U.  E.  Callahan,  chairman,  llospiia! 
Central  Committee,  for  installing-  oil 
burning  cciinprncul,  ranges  and  m-eiis 
and  other  equipment  for  Service 
Building  at  Weimar  Sanitarium.  See 
cull  for  bidK  under  ollleial  |iro]i<iKnI 
Nertioii    ill   till"    issue. 


OAKDALE,  Stanislaus  Co.,  Cal. — 
Chamber  of  Commerce,  It.  L.  Acker, 
secretary,  circulating  petitions  .seek- 
ing a  bond  election  to  finance  construc- 
tion   of    $40,000    municipal    hospital. 


HOTELS 


Plans   Being   Figured — Bids  Close   Mar. 

8,    1922. 
HOTEL  Cost,    $7,000,000 

LOS  ANGELES.     5th  and  Olive  Sts.  and 

Grand    Ave. 
Fourteen-story    and    basement   Class    A 

hotel   320x198    (Biltmore  Hotel)    950 

rooms    and    baths. 
Owner — Central    Investment   Co. 
Architects — Schultze     &     Weaver,     New 

York    and  633'Pacific  Mutual   BIdg., 

Los  Angeles. 
Ten  "sct.s  of  plans  have  been  sent  out 
to  contractors.  The  local  contractors 
who  have  received  plans  are  Wey- 
mouth Crowell,  C.  J.  Kubach  Co.,  Lange 
&  Berg.strom,  Scofield  Engineering 
C'onstructioii  Co.  and  .lacoi)s  Construc- 
tion Co.,  representing  Selden-Breck  Co. 
of  St.  Louis.  Other  contractors  figur- 
ing the  plans  are:  Foundation  Co.,  120 
Liberty  St.,  New  York;  Geo.  A.  Fuller 
Co.,  949  Broadway,  New  York;  Jas. 
Stew.-JTt  Co.,  30  Church  St.,  New  Ycrk; 
.las.  W.  Black,  594  Arcade  Bldg.,  St. 
Louis;  Wells  Bros.  Construction  Co., 
Monadnock     Bldg.,    Chicago. 


POWER  PLANTS 


Contract    Awarded. 

ADDITION  Cost,   $ 

SAN    FRANCISCO,    Bush    St.    and   Grant 

Ave. 
1 -story    reinforced    concrete    and    steel 

addition    to    present    1-story    power 

plant. 
Owner — Great   Western   Power    Plant. 
Architect— Willis    Polk,    Hobart    Bldg., 

San  Francisco. 
Contractor— Barnett  &  Hilp,  918  Harri- 
.son  St.,  San  Francisco. 
Barrett  &  Hilp  also  were  the  low 
bidders  and  will  be  awarded  a  contract 
for  a  power  house  to  be  erected  at  El 
Cerrito    in    Contra   Costa   County. 


I 


RESIDENCES 


Contract  Awarded. 

DWELLING  Cost,   $11,000 

SAN  FKANCISCO.  SE  Monterey  and 
San    Benito   Way. 

One-story  and  basement  frame  dwell- 
ing. 

Owner — Dr.    F.    W.   Curtiss. 

Architect — None. 

Contractor — Unit  Construction  Co.,  431 
Phelan    Bldg.,    San    Francisco. 

Plans  Being  Prepared. 

IIESIDENCE  Co.sl.    $6u00 

OAKLAND,   Alameda    Co.,   Cal.      Trestle 

Glenn. 
Two-story   fram.e   residence. 
Ownei — Chester   Miller. 
Architects — Chester      Miller    and      Carl 

Warnecke,   Perry   Bldg.,  Oakland, 


FRESNO,  Fresno  Co.,  Cail. —  Plans  of 
San  .loaciuin  Light  and  Power  Co..  as 
(lied  with  federal  power  coniniission 
provide  for  Kerckhoff  development  pro- 
ject as  follows:  arched  dam  1 U)  ft. 
high  across  narrow  gourge  in  San 
.loaquin  river,  3 '4  mile  tunnel  in  18-ft. 
square  sections  through  granite  moun- 
tain, three  15,000  h.  p.  waterwheels  in 
each  power  house,  110  miles  of  110,000 
volt    transmission   lines. 


PUBLIC  BUILDINGS 


RED  BLTTFF,  Tehama  Co..  Ca!. --Un- 
til March  14.  10  A.  M.,  bids  will  be 
received  by  l-I.  G.  Kuhn,  county  clerk, 
for  installing  heating  system  in  Court- 
house; Geo.  Sellon  &  Co..  Mitau  Bldg.. 
Sacramento,  architects.  Sec  enll  tor 
bids  nnder  official  proposal  section  In 
this  Issue. 


Plans  Completed — Owner  To  Let  Segre- 
gated   Contracts. 

UESIDKNCE  Cost,    $8,000 

IJEUKELEY,  Alameda  Co.,  Cal.  Clare- 
mont   District. 

Two-story  frame  and  p-laster  residence 
(6    rooms). 

Owner — Chas.  Wooll,  6140  Chabot  Rd., 
Berkeley. 

Architect — W.  H.  Ratcliff,  Jr.,  First 
National    Bank    Bldg.,    Berkeley. 


Plans   Being   Figured. 

PJ<:S1DENCE  Cost,    $12,000 

OAKLAND.       Long    Ridge. 

Two-story  frame  and  plaster  residence 

and   garage. 
Owner — W.    W.    Patterson. 
Architect — W.      E.      S'chirmer,      Thayer 

Bldg.,  Oakland. 

Contract  Awarded. 

BUNGALOWS  Cost,   $47,160 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
Rodwood    Highlands,    Dingee    Park. 

Twelve  one-story  5-room  frame  bunga- 
lows. ,.     , 

Owner — Redwood  Highlands  Co.,  Red- 
wood City. 

Architect — Wm.  J:  Wilkinson.  Isl  b;iv- 
ings  Bank  Bldg..  Oakland. 

Contractor- — Harry  C.  Knight,  388  12tn 
SH.,  Oakland. 

Contract  Awarded. 

RESIDENCE  Cost,    $17,600 

OAKLAND.      I'erry  and   Jean. 
Two-story    frame    residence    (10    rooms 

and   garage. 
Owner — Emil    Hosmer. 
Architect — Slocombe      &      Field,  •    First 

Savings  Bank    Bldg.,    Oakland. 
Contractor  —  A.       F.      Andersen,       4332 

Leach   Ave.,   Oakland. 


(  ontracl    Awarded. 

RESIDENCE  Cost,     •>:5' .."JOO 

PIEDMONT,    Aiameda    (.^o.,    Cal.      Wnd- 

wood   Avenue  Lot    150. 
Two-storv   frame  residence   (14   rooms). 
O^vner— (jhas.     C.     Keoney,     38     Crocker 

Ave.,  Pied)noi!t. 
Architect — None.  ^     _ 

Contractor — A.    Cederborg,    1445    E-3(tn 

St.,   Oakland. 

Contract  Awarded. 

IIESIDENCE  Cost.    $10,000 

S.'^N  FRANCISCO.  E  San  Leandro  AVay 
between  Portola  and  St.  Francis 
Blvd. 

Two-story  and  basement  frame  resi- 
dence. 


IMione    Mission    260  r 

Res.    Phone   Alission    M'K 

Fire  Protection  Products  Go. 

FIRE  DOOR  EXPERTS 

Kiiliimeiii.      (oiiimi-      iiikI      Hroiine 

Doors  niKl  Trim 

O  mil  III  on  til  I    l''.iitraiu'o.«» 

Sheet    Metal    Work    of    lOvery 

MeMorlptloii 

CHAS.     SCHULTHKIS.     Mgr. 

:ni7-»11»  TWICNTIKI'll    STHi:i'.T 

iicnr  Hnrrlwou  St. 

SAN    KK.VNtlsrO,    CAMF. 


Owner- — Arnold  Haase. 

Architect — C.  O.  Clausen,   Hearst  Bldg:., 

San   Francisco. 
Contractor — Monson    Bros.,   251   Kearny 

St.,    ?an    Francisco. 


SCHOOLS 


CoiitractH    Awarded. 

SCiiOOl^  Cost,    $70,000 

MEIiCED,   Merced  Co.,  Cal.     J  St.   near 

Twentji-flrst    St. 
One-story    lO-room    reinforced    concrete 

elementary  school. 
Owner  —  Merced       Elementary       School 

District,  J.  W.  Spangoli,  CTerlt. 
.\rehitect  —  Norman      B.      Coulter,      46 

Kearny  St.,  San   Francisco. 
t^enernl    Contract    to    Merced    Concrete 

Pipe  Co.,  Merced,  $55,750. 
lieatlnK   to   Griflln  Sheet  Metal    Works, 

l''r<.sno,    $1,957. 


Contracts   To   Be   Awarded. 

SCHOOL  Cost,     $100,000 

HAY  WARD,  Alameda  Co.,  Cai.  SE 
Walpert  and  E  Streets. 

()n(-  and  two-story  reinforced  concrete 
school  (10  classrooms,  auditorium, 
manual   training  and  domestic). 

(nviier  —  Hayward  Grammar  School 
District    (Jacob   Harder,   Jr.,  clerk). 

Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  San    Francisco. 

(  erpentry  to  Ruegg  Bros..  Pacific  Bids, 
.San    Francisco,    $47,510. 

Coiifrete  AVork  to  Sorenson  Bros.,  Hay- 
ward,    $24,380. 

i'aintiMK    to    Sorenson    Bros.,    $3,400. 

IMunihInK    to    Scott    Co.,    $6581. 

lOlectric  Worli  to  Sorenson  Bros.,  $491S. 

lleatinK    to   Jas.   A.   .Nelson,   517    6th   St., 


(.'ontracts   Awarded. 

SCHOOL  Cost.    $ 

PORTERVILLE,   Tulare   Co.,   Cal. 

Two-story  and  basement  reinforced 
concrete    high    school. 

Owner — Portervllle  High  School  Dis- 
trict.   • 

.\rehitect — Coates  &  Traver,  Roweai 
lUdg.,    Fresno. 

t.eiierni  Contract  to  Trewhitt  & 
.Shields,  Roweli  Bldg.,  Fresno, 
$209,188. 

rniiipliifC  Plant  to  Luppen,  Hawley  & 
Thing    of   Sacramento,    $3,500. 

lleaiinK;  to  Luppen,  Hawley  &  Thing. 
$15,434. 

t  loek  Syntem  to  Pacific  Coast  Electric 
Clock    Co.,    $1,500. 

Illaekhonrds  to  Pacific  Coast  Black- 
hoard    Co..    $2,658. 

Linoleum  to  Van  Fleet-F'rear  Co.,  San 
Francisco,    $2,430. 


Bids    to    beAslced    About    April     15. 
SCHOOL  Cost,    $30,000 

MEKIDIAN^  Sutter  Co.,   Cal. 
One-sloi'y    brick    or   concrete    school    ',3 

clas.srooms   and   assembly   hall). 
Owner — Meridian  Grammar  School   l>is- 

trict. 
Architect — Chester      Cole,      Wateriand- 

Bieslauer  Bldg.,  Chico. 


Will   Call   for  Bid.>*  April    1st. 
SCHOOL  Cost.    $18,000 

BAKERSFIELD,    Kern    Co.,   Cal. 
Ono-story    frame    and     plaster    4-roon'. 

school.      Composition    and    crushed 

briclc  roof. 
Owner — Rosedale  School   District. 
\rohiiect — J.    M.    Saffell,    924     19th    St., 

Bakersfield,  Cal. 

Pl.iiis  Being  Prepared. 
SCHOOL  Co.«:t.     $100,000 

\UBURN.  Placer  Co..  Cal. 
"ligh   ."^chool    buildings. 
Owner — Placer  Union  High  School   Dis- 
trict. 
.\rehilfcts — Jas.    S.    and    Charles    Dean. 
1351    40th  St..  Sacramento. 


("•  filract    Awarded. 

.SCHOOL  Cost.    $7a.95» 

1\S.\MENA.  Los  Angeles  Co..  Cal.  At- 
lanta and  Casii.is  Sis,  (Andrew 
.l;iek.<'on    School). 

Ov. -story  brick  school  (6  roon\3  and 
an   auditorium). 

(>\\!U'r — Pasaden.a   School   District. 
\i    hliect — Marston      and      Vau      Pelt. 
Chivmber    of    Commerce    Bldg.,    Los 
Anstlep, 

i\  II  n  actor— L.  V.  Pomeroy.  CTiamber  of 
pomnieree  Bldg.,  Pasadena. 
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Plans     Completed  —  Will      Take      Bids 

About  April   1,   1922. 
ADDITION'S  Cost,   $20,000 

SHAFTER,    Kern    Co.,    Cal. 
Four-room  addition  to  Richland  school 
.   and      altering      present      structure 

plastering   exterior,   etc.) 
.Owner — RichJand   School    District. 
Architect— J.    M.    Saffell,    924    19th    St., 

Bakersfleld. 


I'lans   Being    Figured — Bidi>   Close   Mar. 

6,  1«22,  8  P.  M 
GYMNASIUM    BLDG.  Cost,    $200,000 

LOXO  BEACH,      bcs  Angeles  Co.,     Cal. 

Polytechnic  High  School  Site. 
Two    brick    gymnasium    buildings,    120k 

140    and    125x115    respectively. 
Owner — Long   Beach   Bd.   of  Education. 
Architects  —  John    C.  "and    W.    Horace 

Austin,    Baker-Detwiler    Blug..    Lo3 

Angeles    and    First    National    Bank 

Bids:.,  Long  Beach. 

:  a  

Bids  to  be  Called   for  in  a   Few  Days. 
AUDITORIUM'-  Cost,    $45,000 

OAKLAND,     Alameda     Co,,     Cal.       16th 

■   St.  and  23rd  Avenue. 
One-story  frame  and  stucco  auditorium 

— gymnasium    building. 
Owner — City  of  Oakland. 
Architect  —  Construction     Department 

Oakland  Board  of  Education,  C.  W. 

Dickey,  Chabot  Hall,   lUh  and  Jef- 
ferson  Sts.,  Oakland. 


Bids  To  Be  Advertised  For  The  First 
Week  of  March. 

SCHOOL  Cost,    $115,000 

LIVEItMORE,    Alameda    Co.,    Cal. 

One-story  hollow  tile  school  (8  class- 
rooms, auditorium,  gymnasium, 
manual  traing,  diomestic  science 
rooms,    etc.) 

Owner  —  Livermore  Grammar  School 
District. 

Architect — Henry      H.      Meyers,      Kohl 
Bldg.,    San    Francisco. 
P'igures   will   be   taken  for  a  general 

contract  and  segregated  contracts. 


Bids  To  Be  Called  For  In  About  A 
Month. 

SCHOOt.    .  Cost,  $500,000 

OAKLAND.  •  University  High  School 
Site. 

Tw«  and  three-story  reinforced  con- 
crete   high    school. 

Owner — City    of  Oakland. 

Architect— Construction  Dept,  Oakland 
Board  of  Education  (C.  W.  Dickey) 
<niab()t  Hall,  11th  and  Jefferson 
.Sts..  Oakland. 


Bids    To    !:<■    Called    For    Next    Week. 

ADDITIO.N  Cost,    $65,000 

TliACY,  San  Joaiiuin  Co.,  Cal.  (West 
I 'ark   iichool). 

On<;.-»tony  ,h*iiK  addition  to  school  (6 
ri.oni.s,,(«Haenil)ly  halt,  manual  train- 
ing, domestic  science  and  art 
rooms). 

Owner — Tracy   School   District. 

Owner — Wright  &  Satterlee,  Bank  of 
Italy    BIdg..    Stockton. 


i;ld><  to  be  CiiPtd  For  Next  Week. 
GlfflUNA.'Sl.'i.M  Cost,    $Hi>.000 

BKjtKKLKV.      (Jrove.   Milvla   St.s.,    Pan- 

ll  croft   Pint   ('hanniiiff    Ways. 
T  w.o  s'ory       rclnforcMjd      concr-3'j      jin/ 

,•  brick   gynina.siuin. 
(nviirr — lurkcley    Board    of    Educ9.tion 
ArihiUct— Wni.  t;.  Hays,  First  National 

f^  Bunk  Uldg.,  San   Francisco. 


f) 


'-•onlruct    Asslgnod. 

HCBOOL  Cost,    $106,921 

HA^YWAUD,     Alameda    Co.,    Cal.         SB 

.  Walpert   and  E  Streets. 

Or»B  aiul    Iwo-Htory   reinforced   concrete 

*HrhboI    ('10    clasHrooniH,    auditorium, 

V'  in.-inual    tralnInK   and   (lorneHtlc). 

«Xii<T  May  ward     (iramniur     School 

^OlHirlci    (Jacob   Harder,  Jr.,  clerk). 

Arrhlt.ri      Henry    C.    Smith.    Humboldt 

Maiik    Hide.    Han    Kr.inc  Ih.o. 
% II   work   rvfrpt   hrntlns  nnil   pliimblnK 
lo     .Monnoii     Hron..    2.M     Kearny     .St, 
:-;;iti     p'ranciHco,    $91,608. 
I'lipiiltinx    !>•    y<:utl    Co.,    $o,r.si. 
llraiinK    i"  .i.m    A    Nelson,  r>i7   6th  Bt, 
$7,732. 
yOTK-    The    concrete    work    was   orl- 
r  I  thrill'.     .  V  nrdi'd    to    HunRir    Rro«.    and 
work     to    florenscn     Bros., 
iifne«I    tli«<lr    ronirititii    lo 


f  onds  Voted — Plans  Being  Prepared. 

fg^IS?GW^   Alameda   Co  .^^IV.  '''•''' 
One-story   frame  and  plaster  school    (6 
rooms    and    Domestic    Science    De- 
partment). 
Owner — Irvington    School  District 
Aichjtect--Harry    C.    Smith,    Humboldt 
Bank  BIdg.,  San  Francisco. 

,,  -^2U'^->'  Los  Angeles  Co..  Cal. — North 
if^o^.?./''"-^^'"-  ^'O'  "'as  low  bidder  at 
!^^o<i,»b4  on  general  contract  for  five 
reinforced  concrete  buildings  for  Citrus 
Union  High  School  District,  between 
Azusa  and  Glendora  Other  low  bids 
received  by  the  school  trustees  were: 
Plumbing.  Arthur  Hess,  610  Baker- 
Detw.ler  Bldg.,  $8363;  steam  heat.  Hill 
6c  Sons,  $9287;  gas  heating.  Pacific  Gas 
u^M^5°^  Co..  $4419;  electric  wiring. 
Hall  &  Son,  701  N.  Gordon  St.,  Pomona, 
?i499;  painting,  Alhambra  Wall  Paper 
&  Paml  Co.,  Alhambra,  $8975;  program 
clocks,  Standard-Electric  Time  Co., 
|116o.  J  C.  Austin.  Baker-Detwiler 
Bldg.  and  W.  H.  Austin,  Long  Beach, 
associated,  architects. 


SAN  FRANCISCO— Jas.  Smith,  180 
JesKie  St.,  at  $37,650  awarded  contract 
by  the  Board  of  Public  Works  for  fur- 
ring, lathing  and  plastering  in  me 
^;,i'ssion  High  School  Addition.  John 
Iteid  Jr.,  City  Architect. 

ONTARIO,  San  Bernardino,  Cat— 
Architect  Harwood  Hewitt,  1130  Van 
•Nuys  Bldg.,  Los  Angeles,  has  been 
commissioned  to  prepare  plans  for  a 
junior  high  school  building  at  On- 
tario, for  Ontario  School  District. 
Eight  classrooms,  two  rooms  for 
domestic  arts  and  an  auditorium  to 
seat  600  people;  2-story  brick  or  con- 
crete construction,  stucco  exterior, 
composition  roofing,  pine  trim,  pine 
and  maple  floors;  $95,000. 

LOS  ANGELES,  Cal.  —  Architects 
r.ussell  &  Alpaugh,  1106  Story  Bldg.. 
Los  .\ngeles,  have  been  selected  by 
the  Board  of  Trustees  of  the  Venice 
High  School  District,  to  prepare  plans 
for  a  grc-up  of  five  school  buildings 
to  bo  erected  at  the  present  high 
sohool  site,  including  a  30-room  junior 
high  schoo'!;  1200-seat  auditorium;  new 
study  hall;  gymnasium;  and  adding  a 
part  second  story  to  the  present  me- 
chanical art  building.  An  election  to 
vote  $350,000  in  bonds  will  be  called 
for  about  Mar.  31.  All  the  new  struc- 
tures will  be  of  brick  to  match  the 
present    buildings. 


WATSONVILLB.  Santa  Cr  ,/,  Co..  Cal. 
-  I'ntil  March  3.  3  1'.  M..  bids  will  be 
r.ctived  by  C.  E.  Hoyt.  R.  F.  D.  No.  4, 
Watsonville  for  constructing  school 
1-iiilding   for   Carrolton    School   District. 


KOLSOM,  Sacramento  Co.,  Cal. — Steps 
luing  taken  to  form  union  high  school 
district.  Should  district  be  organized 
a  bond  election  will  be  called  to  vote 
lioiifls  to  finance  coustruction  of  a  new 
high    school. 


RAKERSPiELD,  Kern  Co.,  f'al  — 
l-'red  Gribbh-.  Bakersfleld,  at  $4,493.50, 
only  bidder,  awarded  contract  by  Marl- 
co|ia  High  Schorl  District,  to  construct 
•fwlmmlng  pool  and  tank  tower  and 
ItiO-linrrel  galvanized  iron  tank  and 
piiniping  nystem.  Plans  prepared  by 
Architect  J.  M.  SafTell,  924  19th  St., 
Baker.sflold. 


COLUSA.  Colusa  Co..  Cnl.— Trustees 
of  Colusa  High  School  Olatrlct  (unofll- 
i-lilly)  determine  to  locale  proposed 
new  high  school  .south  of  state  high- 
way on  blocks  97.  98.  109.  110  and  111. 
lomprising  1 7 '/4  acres.  An  architect 
to   prepare   plans   Is  yet   to   be  selected. 


moUKlOMOY.       Cal— The       following 
'•oil!  r.'iclH    have     been     awarded     by     the 

•  'omiitroller  al  thi-  UiilverHity  of'Call- 
forrila.  for  a  oiie-slorj'  hollow  tllo 
power  plant  building  and  a  two-story 
'oiierele  and  lioMow  Hie  h<  rtlciiltiiro 
biilldlnK.  from  plans  prepared  by  Ar- 
'blleet  Wm.  ('.  Hays,  First  .National 
Itank     HldK  .    .San    Francisco: 

General  eonlraet  (o  John  M,  Mnrllett, 
'.iU2  72nd  .St.,  Onklnnd,  concrete  work 
lo  Davl«4in  A  NIcolsrn.  Sun  Krani-lHco; 
bollow    il'e    and    terra    colla    lo    While 

*  OI< or,  ISO  Jessie  St..  San  Francisco, 
(rnamenlal    Iron    to   New   S.   F.    Wire  Si 


Iron  Works,  San  Francisco;  roofing  to 
L  lilted  Materials  Co.;  painting  to  D. 
Zelinsky  &  Sons.  180  Jessie  St.,  San 
Hancisco;  electrical  work  to  Latour- 
rette-Fical  Co.,  Sacramento;  plumbing 
to  Hateley  &  Hateley,  Sacramento; 
heating  to  Scott  Company;  lathing  and 
plastering  to  A.  Knowles;  excavating 
and  concrete  work  for  power  plant 
bui.ding,  tile  work  for  power  plant  and 
general  contract  for  power  plant,  all 
to  I.  M.  Sommers,  San  Francisco; 
power  plant  equipment  for  dairy  power 
plant  to  Carl  T.  Doell.  Oakland. 

LOS  ANGELES.  Cal.— Until  9  A.  M.. 
Mar.  8.  1922.  bids  will  be  received  by 
the  board  of  education,  for  loth  St 
school  building,  located  en  W  side 
of  Mesa  St.  between  15th  and  16th  St. 
San   Pedro. 

At  the  same  meeting  bids  will  be 
received  for  the  proposed  addition  to 
the  Malabar  St.  school,  3200  Malabar 
St.  Bids  will  be  taken  separately  on 
general  contract,  plumbing,  heating, 
painting  and  wiring.  I'lans  and  speci- 
hcations  may  be  obtained  at  secretary's 
otnce,  730  Security  Bldg. 


STORES  AND  OFFICES 


Ready  For  Figures  In  Two  Weeks. 
B.AKERY  Cost,   $18,000   to  $20,000 

PASO    ROBLES,    San    Luis    Obispo    Co., 

Two-story    brick    bokery. 
Owner — Geo.    Jacobs. 

Architect— Miller    &     Warnecks,    Perry 
Bldg.,     Oakland. 


I'lans  Being   I'repared. 

ALTERATIONS  Cost.    $50,000 

SAX  FRANCISCO.     Cliff  House. 

Extensive  interior  alterations  to  cafe. 
(It  will  be  enlarged  to  seat  550 
people;  the  kitchen  and  serving 
department  will  be  moved  to  the 
basement;  the  interior  will  be 
elaborately  decorated). 

Owner — Charles    Sutro. 

Lessee — Richard    P.    Roberts. 

Architect— C.  O.  Clausen,  Hearst  Bldg.. 
San   Francisco. 


Plans   Being  Figured — Bids   Close   Mar. 

1.  1922. 
ALTERATIONS  t'o^t.  $7,000 

OKOVH.LE.  Butlo  Co..  Cal. 
New      store      front:      Structural      .«-.I.m'1; 

plate  glass;  marble  and  floor  tile. 
Ownei — Ophir    Hardware    Co..    Orovlllr. 
-Architect — Chester      Cole.      Waterland- 

Breslauer  Bldg.,  Chico. 


I'lans    Being    Figured 

ADDITIONS  (.-ost,    $3r.,000 

WILLOWS    .(Jlenn    Co.,    Cal. 

-Additions    to   and    completion    of   Hoch- 

lieimer   Building. 
Owner—Hochheiinor  BuiLliiig,   Willows, 

Cal. 
Architect— Otto    A.    Deichmann.    Barce- 

loux    Bldg..    Willows. 
Work  will  be  let  in  general  contract, 
including    plastering,    ixlumbing,    paint- 
ing,  electric   work,   mill    work,   glaKin^r. 
nietal  sash,  etc. 


I'l;ins  Being  Figured. 

.AlTTt)   S-ALES   BLIK;.  Cost.   $30,000 

O.VKLAND.    Al.iniida    Co.,   (a  I.    Webster 
Street  near   Hth  Street. 

Oiu-story      reinforced      coin-rete      aulo 
sales   buildlns:. 

(>\»iur — A.   D.   Babcock. 

.^  rchllect— Meyer   iX;    Johnson.    742   Mar- 
ket  St..  San   Francisco. 
Figures  arc  being  t.iken  for  a  gi.ii.ial 

t'oniract    Awarded. 

OFFICE    BUILDING  Cost.    $52,478 

SA.\     KRA.NCISCO.       S    California     91-8 

E    Front. 
Five-story     Class     <*     loft      and     offlce 

building. 
(>\\nir  -W.   W.  Crocker. 
.Xnhllect-    Lewis     I'.     Hobnrt.     Crocker 

Itldff..   Son    Fraiicl.sco 
Contractor — W.    T.    Commary.    Crocker 

llldg..    San     l-'ranolMco. 
The    nest    lowest    bid    was   submitted 
by    Lawlon    *    Vexey    at    npproxlmatol v 
$53,500. 


<'i'iilrft«-t   Awarded. 

OFFU'E    BLDO.  Cost.    $12,000 

KEPWOOl)    iITY.    San    .Mateo    Co.,    Csl 
I-:  Wfii.>'ier  t'.:.'-!;  n  Orgn^dwuy- 
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Two-story  reinforced  concreLe  Class 
"C"  office  building-. 

Owner — Geo.   H.    Rice   Abstract   Co. 

Architect — W.  H.  Toepke,  942  Market 
St.,   San   Franci.sc(). 

Contractor — Barrett  &  Hilp,  918  Har- 
rison SI.,  S.'iii  Francisco. 


Plans    Being-    Prepared. 

BUILDING  Cost,     $- 

LrOS   ANGELES.      Hill    near    7tli   Street. 

Class  A  building  100x155  with  wing 
38x90  (number  of  stories  not  de- 
cided). 

Owner — Dunn- Williams  Co.  of  San 
Francisco,  and  A.  C.  Blumenthal  & 
Co.  of  San  Francisco  and  Los  An- 
geles. 

Architect — Samuel  Heiman,  57  Post  St, 
San  Francisco. 

Contractor — MacDonaid  &  Kahn,  Loew 
State    Bldg.,    Los    Angeles. 


Bids  Opened — Contracts  To  Be  Award- 
ed This  Week. 
OFFICE   BUILDING  Cost,    $75,000 

SAN     FRANCISCO.       Howard     St.     and 

Hawthorne    Ave. 
Two-story  and   basement  Class  C  office 

and    loft    building.    . 
Owner — S.    F.    News    Co.,    Howard    St., 

San    F'rancisco. 
Architect — N.      W.      Sexton,      Chronicle 
Bldg.,    San    Francisco. 
I'Ombinatiou    Bid — Excavation,    Con- 
crete and   Carpentry  Work 

Alfred  H.   Vogt    $53,469 

Dxcavatlng  and  Concrete 

Atlas    Concrete    Co $18,387 

Barrett   &    Hilp 20,745 

Farrell   &   Reed 22,58S 

F.    L.    Hansen 24,300 

Carpentry   Work 

N.   F.   Nielsen,    180   Jessie   St $32,620 

Barrett    &    Hilp 34,882 

Wright    &.    Glahn 35,170 

F.  L.  Hansen 37,700 

Brick  and  Terra  Cotta 

Mealy    &   Collins $27,900 

Farrell   &    Reed 29,770 

M.  V.  McGowan 32,968 

Emil    Hogberg    36,420 

Structural    Steel 

Western    Iron    Works $6,226 

Pacific  Rolling  Mill 6,530 

Dyer    Bros 7,475 

Schrader   Iron    Works 8,466 

Bronze    and    Ornamental    Iron 
Federal  Ornamental  Iron  Works.  $1,850 

American   Art  Metal   Works 1,890 

C.  .7.   Hillard  Co 1,920 

Monarch    Iron    Works 2,100 

Miscellaneous  Iron  'Work 

AVestern    Iron    Works $3,680 

Monarch    Iron    Works 3,912 

Schrader    Iron   Works 3,956 

Electrical  Work 

Globe    Electric    Works $2,665 

A.     W.     Howard 4,825 

Atlas    Electric    Co 4,915 

Butte   Electric    &   Mfg.   Co 4,595 

Central    Electric    Co 5,100 


PIninbinK 

C.    Petersen    Co |4,189 

F.  W.   Snook  &  Son 4,690 

Glllev-Schmid    Co 4,262 

Heatlnie 

C.    I'etersen     Co $3,950 

F.   W.    Snook   &    Son 4,966 

Gilley-Schmid    Co 3,198 

Fire  Doora 

Richard    Spencer |1,395 

C.    Jorgensen    &    Co.    (only    6    art 

metal    doors)     1,175 

Waterhouse-Wilcox  Co 1,251 

(37745)      1st    report    Dec.    28,    1920;    6th, 

Feb.   10,   1922.  R     2 

I'lai'.s   Being   P'igured. 

.ADDITION  Cost.   $3,000 

SAN    iniANCISCO.       Stockton    between 

Broadway   and   Vallejo. 
One-story     frame    addition     to     present 

two-storj'    building. 
Owner — A.    F.smiol. 
Architect — Albert  Fabre,   110  Sutter  St, 

San    Francisco. 


Contract  Awarded. 

STEEL  STAIRS,   ETC.  Cost,   $10,000 

SAN  FRANCISCO.  NW  Pine  /fe  Steiner 
Streets. 

Steel  stairs,  brick,  tile  and  piaster  p.o.r- 
titions,  concrete  floors,  etc.,  for 
telephone     exchange     buildirig. 

Ov/ner — Pacific  Tel.  &   Tel.   Co. 

Architect — Engineering  Dept.  of  Ownc-r 

Contractor — Matthies  &  Gale,  180  Jes- 
sie St..  San  Francisco. 


Plans    Being    Prepared. 

OFFICE    BUILDING  Cost.    $ 

SAN  FRANCISCO.     SE  Sutter  &  Taylor. 
Six-story      steel,      brick      and     concrete 

office    building. 
Owner — J.    S.    Morgan. 
Architect — M.  V.  Politeo,  First  National 

Bank    Bldg.,   San   Francisco. 


Plans    Being'    Prepared. 

OFFICE    BUILDING  Cost,    $600,000 

FRESNO.   Fresno  Co.,   Cal.     Tulare  and 

J  .Streets. 
Eight-story    fireproof    offices    75x100. 
Owner — Withheld. 
Architect — R.      F.      Fclchlin,      Bank      of 

Italy    Bldg.,    Fresno. 
It  is  e.xpected  that  bids  will  be  asked 
about  April    15th. 


Contract    Awarded. 

STOiacS  Cost,    $34,000 

I'.URLINGAME,     San     Mateo     Co.,     Cal. 

Burlingame    Avenue. 
One-story       reinforced       concrete       (3) 

stores    80x100. 
Owners — Jas.   Lawrence,   E.  C.   Douglas 

and  O.  J.  Williams,  Burlingame. 
..-Wchitocts -- Edwards      &      Kuhn,     833 

Market   St.,    San   F'rancisco. 
Contractor — Sampson   Construction   Co., 

Monadnock  Bldg.,  San   Francisco. 


Too  Late  to  Classify 


Cost,    $15,000 
N   California   103-4 


Contract    Awarded. 
APAItTMENTS 
SAN    FRANCISCO. 

E    Octavla. 
Three-.story   and    basennent    frame    (12) 

apartments. 
Owner — Geo.    W.   Mensor,    1351   Jackson 

St.,    San    Francisco. 
Architect — None. 
Contractor — Shas.  Schwarz,   1440a  Hyde 

St.,    San    Francisco. 


Te    be   Done   by   Day's   Work. 
APARTMENTS  Cost,    $25,000 

SAN   FRANCnSCO.      SW    Washington   & 

Wetmore. 
Three-story   and    basement    frame    (12) 

apartments. 
O-.vner— C.    S.    Allred,    159    Liberty    SV. 

San    Francisco. 
Architect — None. 
Day's    work. 


Additional   Contracts  Awarded. 

APARTMENTS  Cos...   $ 

SAN    FRANCISCO.       K     Divisadero    130 

E  Duboce. 
'I'hi ee-siory    and    basement    frame    (o) 

apartments. 
Owner — Geo.    Wahlheim,    751    Page    St.. 

San   Francisco. 
Architects — Sidney    B.   and   Noble   New- 

som,   Nevada  Bank   Bldg..   S.  F. 
I'lnsfering  to  Carroll. 
'file  to  Rigney  Tile  Co. 
IInr(i\^ood   Kloom   to    Inlaid   Floor   I'o. 
Willi    Beds    to    Marsnall    &    Stearns. 
Fire    lOMCapes    to     itiiicon    Iron     Works. 


Contract    Awarded. 

AI'ARTMENTS  Cost.    $43,000 

HAKERSFIELD,  Kern  Co..  Cal.  19th 
and   B  Streets. 

Two-story  and  basement  brick  apart- 
ments   (12,    3-room    apartments). 

Owner — R.    W.    McGill,    Bakersfleld. 

Architect — Eugene  K.  Martin.  Bakers- 
field. 

Contractor — Geo.  1.  Harris,  Bakersfleld. 


t'ontracts   Awarded. 

SCHOOLS  Cost,  Hawthorne,  $37,600; 
Nipomo,    $48,400. 

SAN  LUIS  OBISPO,  San  Luis  Obispo 
Co.,  CTal. 

One-story  brick  and  frame  school 
buildinij  at  Hawthorne  School  site 
and    remodel    Nipomo    school. 

Owner — San  Luis  Obispo  School  Dis- 
trict   (Ruth    Merritt,  Clerk). 

.Architect — Oroville  L.  Clark,  Brower 
Bldg.. "Bakersfleld. 

Contractor — W.  J.  Smith.  San  Luis 
Obispo,  Cal. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Today 


.192. 


Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 
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Official    Proposals 


NOTICE   TO    CONTRACTORS 


SI  TTER  CO  I  XT  Y  HIGHAVAY  SYSTEM 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Clerk  of  the 
Board  of  Supervisors,  Hall  of  Records, 
Yuba  City,  California,  until  10  o'clock 
\.  M.,  on  Tuesday.  March  7th.  l»2a,  for 
the  construction  of,  or  furnishing  ma- 
terials  for    the   following   named  high- 

"'*■     ■   ENGINEER'S    EJSTIAIATE 
I. 
MERIDIAN  -  KIRKSVILLE      ROAD— 
First  Street,  Meridian,  to  be  paved  with 
lieinforced   Concrete    15    feet   wide   and 
5    inches   thick;   length,   0.38    of  a   mile. 
Item   1. — 70:i8  »q.  yds,   Grndlngr. 
Item  2. — 40:i  cu.  yds.  Reinforced  Con- 
crete  Pavement. 

(The  Contractor  is  to  furnish  all 
materials). 

IL 
LONG     BRIDGE-TARKE     ROAD— To 
be    constructed    of    Butte    House    Rock 
15  feet  wide  and  6  inches  thick;  length, 
:.'.55   miles. 

Item    1. — O.OOO   en.   yds.   Excavation. 
Item   ::. — KM)  lin.  ft.   Culvert   Pipe. 

Item    .'{. i    oil.    yds.    Concrete     Hend- 

nailK. 

Item  4. — .'.,<MM»  ou.  yds.  Ilutte  House 
Rock. 

Item   a. — ::00   lln.   ft.   Guard   Rail. 
(The     County     will     furnish     Culvert 
Pipe.) 

III. 
KNIGHTS       LANDING-KIRKS  VILLE 
ROAD— rMaterlals     to    be     furnished    by 
the   County. 

R.0OO    barrels    Portland    Cement. 
Item    1. — Price,   f.   o.   h.   cars,   KnlKhts 
l.nndliiK,   tnllf. 

Iti-m  a. — I'rice  f.  o.  I>.  cars,  Maddock, 
(  nlif. 

Item  ;{. — Credit,  emuty  sucks  re- 
turned. 

Item  4. —  Discount,  payment  in  10 
days. 

Plans  and  .specifications  may  be  ob- 
tained at  tlie  office  of  thf  Engineer 
of  the  Sutter  County  Highway  System, 
Court  Hf)u.sf,  Yuba  City,  California. 
A  deposit  of  $10  will  be  required  on 
each  .set.  to  insure  return  of  sam» 
witliin  in  day.s  after  bid.s  are  accepted. 
The  Board  of  Supervisors  reserve* 
th«  right  to  reject  any  or  all  bids  or 
to  accept  the  bid  deemed  best  for  th« 
interest    of    the   County. 

OSCAR   W.    LANZE.NDORF. 

Engineer   Sutter   County 
Highway    Svstem- 
BOARD  OF  «rPERVI«ORII 
SCPTER  COUNTY 
By    a.    K.   SCHELI>r:.\(;p:u.  chairman. 
\tfe«t'      ALBERT   H.   BROWN,  Olerk. 
Yuba    fllv.    Calif..     I<>hru«ry    7,    1922. 

• 

THACTOSI     IIIDS     WANTKD 


SRALKP   I'ROl'O.'- \LS'  will   lit-  ope 1 

.March  \r,.  1922.  at  2  I'  M.,  by  the  I'.  S. 
KoreHt  ."crvlcc,  I'orlland,  Ore.,  for  fur- 
iiiifhli.g  from  f>ne  to  twenty  gHMollne 
ir.'icloih  of  the  track-laying  type,  nl 
woighlM  running  from  apiiroxlninlely 
two  tf  riF.  to  five  toMH.  The  right  Ih 
rfserved  to  make  awtird.s  In  gtoupx 
;«rcoidlng  to  welghtM.  ns  rt-MUlred  by 
(he  varying  nei'(l.M  of  tin-  service.  Formx 
on  whleh  ic  lild  in.iy  be  obtalred  by 
ad<1r<-HKlng  PurrbuHiiiK  ,\g«>nt.  Forest 
Servlf<v    I'orlland.  Ore 


iiiD<«     \\«\tI':d  I'ok  oil,     iiii(\i\<. 
i';tti;iPMr,.\T.  i;tc. 


%«»TICK   TO    CONTHACTOHH 

pinr<  i.f  the  Heereliuy  (,f  the  Hott- 
plKil  Ontriil  Committee  foi  ihi-  eoun- 
llen  of  Amador.  CoIuhu,  Cnntru  Costa. 
ICI  Diiiiulo,  riarcr.  I'lumaH.  J^iierii- 
iiiunio,  Kwiiir.  Tuoluimiw,  Yolo  and 
Vilba,    hJieni/iiiMito    <'|(y,    ( ;alirorni.'i 

J*urHiiiini  to  an  ordei  of  the  Mon- 
pllfil  '"intnil  Cnmmltleo  for  the  abrtvi 
tiiftned  eniintl»s  of  Cnllf'irnlu.  maile 
HraD  (loiertiil  on  rei  iird  on  the  Ifllh  dn- 
oMFi'bruaiy,  litii. 


A  call  for  bids  published  in 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reache.>« 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
tho  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  under- 
signed till  to  and  not  later  than  the 
hour  of  1  ::M>  o'cltHrk  P.  M.,  of  the  Utb 
day  of  Alarch,  102:2,  in  the  Supervisors' 
room  of  the  Sacramento  County  Court 
House  building,  Saoramenio  City, 
California,  for  the  installation  and 
completion  of  oil  burning  equipment, 
ranges  and  oven,  also  on  electric 
ranges  ai.d  ovens,  togethur  witli  oiliei 
kilehen  and  service  eciuipment  in  the 
:iew  teivice  building  at  tne  Weimar 
Joint  Sanitarium,  located  on  a  site 
about  oue-cjuarter  mile  southwest  of 
Weimar  Station,  in  tlie  County  of 
riace!-.  State  ot  California. 

Said  ranges,  kitchen  and  servic-' 
etiuipment  to  be  constructed  and  in- 
stalled in  accordance  with  the  plans 
and  specitications  prepared  therefor 
by  VV.  H.  Weeks,  Architect,  and 
adopttd  by  the  Ho.^pital  Central  Corn- 
miltee  for  the  counties  above  named, 
which  .said  plans  and  specifications 
iuay  be  seen  and  examined  during 
office  hours  by  intendiuK  biiiders  at 
ihe  Architect's  Office,  369  !  lu  St.,  San 
f'rancirco,  California. 

All  bids  must  be  acconiiianicd  by  .i 
cervifled  check  on  some  solvent  uank 
in  the  sum  equal  to  ten  per  cent 
(10%)  of  the  amount  of  bid,  con- 
ditioned that  it  the  contract  is  award- 
ed to  the  party  submitting  the  ac- 
cepted bid,  will  enter  into  contract 
and  furnish  such  bonds  as  may  be 
required  by  law,  or  that  failing  so  to 
do,  the  amount  oi  ;;uch  check  will  bt- 
forfeited  as  li<iuidated  damages  for 
.such  failure.  All  ch«<^'ks  must  bo  made 
l)ayable  to  the  order  of  R.  E.  Callahan, 
(  h.-iirman  of  the  Jiuspiial  Jentral 
( 'iiinnii  llee. 

The  right  it;  licreby  reserved  to  re- 
ject any  and  all  bids. 

I!y  Older  of  the  llosjjital  I  ciural 
'"ommitlee,  for  the  above  named  II 
counties. 

it.  E.  «'ALLAH.\N.  Chainnan. 

Atte.it        W.    A.    itu.saell.    Secretary. 


NOTK  K      roil      .SIIAI.ED      IMIUPOMALN 
(llcatliiB  System) 

NOTICE  IS  IlKREBV  GIVEN  That 
Sealed  proposals  will  be  received  by 
the  B'j.ird  (1  .SupervltiorH  of  the  County 
>>!  Teli.'inia,  Stiite  <>r  ( 'a llferniii,  until 
Tiiesdiiy.  March  14.  ilKU.  Ml  l»  A.  M., 
tor  In.stalllrg  a  heating  pliint  in  the 
new  Teliama  .""ounty  court  Iujuhc  build- 
ing, according  to  plans  and  speclflcii- 
llon.s  adopted  by  the  Hoard  of  Super- 
visors under  (Into  of  .May  20,  1920,  now 
on  file  In  the  ullice  of  the  ('ounty  Clerk 
to    which    blililers    ari>    hereby    r<  ferrod. 

The  Cfuird  of  Suporvlsors  hereby  re- 
serve the  right  to  reject  any  and  all 
bids. 

l»;ile(|  tills  Ifith  d:iy  of  February, 
IK  22 

H.   n     KUHN, 
'•••Ik  of   Hoard  of  Suporvliora. 


BIDS    WANTED    FOR    NEW    BOILERS 

VXD     CHANGES      IN      MECHANICAL 

EQIIPMENT  IN  COLD  STORAGE 

PLANT 


NOTICE   TO    CONTRACTORS  ' 


TKEASURV  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
P.  C.  February  13,  1922 — SEALED 
l'r.OPOS.\LS  will  be  opened  in  the 
ofhce  of  the  Superintendent  of  Con- 
struction, r.  S.  Veterans  Hospital, 
Whipple  Barracks,  Prescott,  Arizona. 
at  1  P.  M..  March  23.  1922.  and  in  the 
o^ice  of  the  Supervising  Architect, 
Treasury  Department,  AVashlngton,  D. 
C.  at  3  P.  M..  March  23.  1922,  for  the 
installation  complete  of  two  new- 
boilers  and  mechanical  changes  in  the 
t'old  Storage  and  Ice  Plant  Building, 
at  the  United  Slates  Veterans  Hospital 
No.  50,  at  Whipple  Barracks.  Prescott, 
.Arizona,  in  accordance  with  the  draw- 
ing and  specification,  copies  of  which 
may  be  had  at  this  office,  or  at  the 
f)fnce  of  the  Superintendent  of  Con- 
struction, at  the  U.  .^.  Veterans  Hos- 
pital. "Whipple  Barracks.  Prescott,  Ari- 
zona, in  the  discretion  of  the  Super- 
\i?ing  Architect  and  Bidders  may  for- 
\\Mrd  their  bids  to  either  place.  .las. 
A.  Welmore.  Acting  Supervising  Archi- 
tect. 


BIDS   WANTED   FOR   LIGHTllVG 
FIXTURES 


NOTICF,    TO    CONTRACTORS 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C.  Feb.  13,  1922— SEALED  PRO- 
POSALS will  be  ooened  in  this  office 
at  3  P.  M..  M:ircli  6.  1922,  for  furnish- 
in':r  and  installinc  lighting  fixtures  in 
the  U.  S.  Veterans  Hospital  No.  55,  at 
Fort  Bayard,  N.  Mex.,  in  accordance 
with  the  drawings  and  specifications, 
copies  of  which  may  be  had  at  this 
office  In  the  discretion  of  the  Super- 
vising Architect.  Jas.  A.  Wetmore, 
Acting    .Supervising    Architect. 


NOTICE  TO    BIDDERS 


(Reno,  Nevada.  Paving) 


NOTICE  IS  HEREBY  (JIVEN  That 
the  City  Council  of  the  City  of  Reno, 
Nivaila.  invite  and  will  receive  sealed 
bids  up  to  .s  o'clock  I*.  M.,  Monday,  the 
tath  day  of  March.  A.  !>.,  1022,  at  the 
office  of  City  Clerk,  for  the  paving  of 
certain  designated  streets  in  the  City 
of    Reno,   Nevada. 

The  work  to  be  done  consists  of  the 
following    estimated    ()u<intitles: 

."iS.TriB  f><i.  .vds.  or  more  of  three  and 
one-half  (3 Hi")  inch  asphaltlo  concrete 
base  with  one  .'ind  one-half  Inch  dVi") 
bituminous    wearing   ."urface. 

28,628  8(1.  yds.  or  more  of  two  Inch 
(2")  bituminous  wearing  surface  on 
existing   rock    macadam   base. 

Copies  of  the  specifications  may  be 
oht.iined  from  Marry  CHilsm.  City  En- 
gineer, upon  the  deposit  of  five  ($6.00) 
ilojlsrH-  .Maid  money  to  be  returned  If 
the  specincations  are  returned  within 
live  (.I)  (lays  after  the  award  of  the 
contract. 

I'la'.K  nnd  plans  may  be  seen  and  ex- 
:iniin -d  nt  the  office  of  the  City  Olerk 
or    the   City    F:nglnepr. 

Each  bl(i  must  bo  accon>i>anled  by  a 
check,  pj'yiible  to  Ihe  city  of  Reno, 
cdtllled  by  a  rcsponslMe  bank,  for  an 
amount  n>>t  less  than  ten  ( 1  (i  per  cent) 
per  cent    of  the  iignreRate  of  the  bid. 

For  further  Information  Inquire  In 
wrtlleg  to  the  City   ICnglneer. 

The  City  Council  reserves  the  rlRht 
to    reject   iuiy  and   all    bids. 

Dated  at  R«no,  Nevada,  this  IMh  day 
•  ■f   February.  A.   D..    I!t22. 

.T.   R   REBSK, 
("lt\   cb  rk  and  (;;ierk  of  the  City  l^oun- 
cll  of  the  City  of  Reno. 
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Engineering  News  Section 


BRIDGES,   BAMS   &   HARBOR 
WORK 


VISAI^IA,  Tulare  Co.,  Cal.— i<:dg■a^ 
Noble,  Visalia,  at  $1,763.25  awarded 
contract  by  the  Supervisors  to  con- 
struct Kings  River  bridge  Improve- 
ment (No.  46)  involving  26.58  cu.  yds. 
Class  A  concrete  in  wing;  173.10  cu.  yds. 
concrete  in  pavement  and  400  cu.  yds. 
excavation  in  pavement.  County  to 
furnish  materials  totaling  .$1,567.95. 
Other  bidders:  Frederickson  &  Shan- 
non, Fresno,  $2251;  Frank  C.  Twadfilc. 
Tulare,  $2750;  Pacific  Constr.  Co..  San 
Francisco.  $2,967.22;  C.  C.  Gurdy.  Por- 
tervllle,  $1,854.42;  C.  C.  Gildersleeve, 
Fresno,  $3,31 5. SO.  Laurence  A.  Moye, 
County  Surveyor. 


S'AN  BERNARDINO.  Cal.— A  river 
protection  district  Will  lie  fornud  on 
the  east  side  of  San  Antonio  wash  in 
San  Bernardino  County  to  construct 
protin;lion  works  in  connection  with 
flood  control  work  along  the  wash  in 
l-ios  Angeles  County. 

SALINAS,  Monterey  Co.,  Cal. — County 
Surveyor  Howard  Cozzens  is  preparin;.;' 
specifications'  for  bridge  over  Salina.s 
river  at  Hilltown. 


S-A.NTA  ROSA,  Somona  Co.,  Cal.— 
Until  March  17,  12  noon,  bids  will  be 
received  by  '  county  supervisors  for 
constructing  reinforced  concrete 

"Mark  West  Bridge;"  estimated  cost, 
$10,900,  involving  200  cu.  yds.  class 
A  concrete;  15 14  tons  reinforcing  steel; 
1720  lin.  ft.  concrete  piles.  R.  Press 
Smith,    county    surveyor. 


S'ANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  March  15,  12  noon.  l)ids  will  be 
received  by  county  supervisors  for 
constructing  steel  bridge  over  Russian 
river  at  Guerneville;  estimated  cost. 
.$115,500,  involving  1545  cu.  yds.  Class 
A  concrete;  78  tons  reinforcins  stool: 
310  ton.?  structural  steel;  260  wood 
piles;  72  concrete  piles.  Concrete  and 
reinforcing  in  piling  not  included  in 
above  quantities.  R.  Press  Smith, 
county    surveyor. 


NEWPORT  BEACH,  Cal.— A  bond  is- 
sue of  $25,000  to  dredge  anchorai?o 
basin  near  yacht  club  will  be  sub- 
mitted at  April  election. 


SAN  BERNARDINO.  Cal.— Until  7.30 
P.  M.,  Mar.  6,  bids  will  be  received  by 
city  council  for  construction  of  rein- 
forced concrete  culvert  8  ft.  wide.  7 
ft.  high.  131.65  ft.  long  in  B  St.  N  of 
Third  St.     .1.   H.   Osborn,  city  clerk. 


NEWPORT  BEACH,  Cal. — Trustees 
have  decided  upon  an  election  to  vote 
on  $46,000  bonds  of  which  $25,000  wiiM 
be  for  addtional  dredging  near  the 
Newport   Harbor   Yacht   Club   house. 

OAKLAND.  Cal. — Ralph  Beebe.  Oak- 
land harbor  engineer,  has  prepared 
specifications  for  dredging  a  new  chan- 
nel from  a  point  north  of  the  S.  P. 
pier  on  a  direct  line  to  deep  water 
south  of  Goat  Island,  affordiner  vessels 
a  safe  passage  into  the  Key  Route 
basin    in    the   western    waterfront   area. 


PHOENIX.  Ariz. — Until  2  P.  M..  Mar. 
15,  bids  will  be  received  at  the  office 
of  the  State  Engineer.  Phoenix,  for 
constructing  a  bridge  at  Granite  Creek 
Crossing.  Proscott-Jerome  hishway, 
Federal  .\id  Project  No.  36.  Bids  arc 
desired  upon  a  concrete  structure  of  3 
spans  with  a  total  length  of  lis  ft. 
Alternate  bids  may  be  submitted  on 
a  riveted  steel   truss  span   138   ft.   long. 

TTntil  3  F.  M.,  Mar.  S.  bids  will  be 
received  for  constructing  bridge  across 
the  Ilassayampa  River  at  Arlin,!?ton. 
Maricopa   County.     The    work    will    In- 


oludo  two  IM)-ll.  steel  spans  and  about 
1000  yds.  excavation,  600  yds.  concrete, 
etc.  Plans  may  be  obtained  from  Thos. 
M.addock.  state  engineer,  upon  pay- 
ment  of   $5. 


IRRIGATION  PROJECTS 


OROVILLB.  Butte  Co.,  Cal. — State 
ICngineer  W.  F.  McClure  authorizes  for- 
mation of  Table  Mountain  and  Ther- 
malito  Irrigation  District  in  Butte 
County.  A  bond  election  will  be  held 
in  May  to  finance  construction  of 
works. 


PLACBRVILLE,  El  Dorado  Co.,  Cal. 
— Plans  for  financing  the  Weber  creek 
storage  project  launched  by  the  El 
Dorado  Water  Co.  were  formulated  at 
a  conference  of  representatives  of  that 
company  and  the  El  Dorado  County 
Irrigation  Committee.  The  committee 
agrees  to  turn  over  water  rights  it 
has  obtained  to  the  El  Dorado  Watei- 
Co.,  v/hich  in  turn  is  to  be  dissolved 
and  a  new  water  concern,  the  El  Do- 
la'do  Water  Corp.,  formed  to  handle  the 
project.  The  new  corporation  would 
issue  $200,000  of  Series  A  bonds  to 
finance  the  work.  The  Weber  Creek 
project  will  furnish  Wc<ter  for  irriga- 
tion of  1800  additional  acres  in  the 
fruit  belt.  .1.  A.  Irving  is  President 
and  Dr.  O.  P.  Fitch,  Secretary  of  the 
El  Dorado  Water  Comjiany. 


TRACY,  San  Joaciuin  Co.,  Cal.— Plans 
for  Engineer  F.  P.  McCray,  for  irri- 
gation of  lands  in  the  Banta-Carbona 
Irigation  District,  compising  approxi- 
mately 18,500  acres,  have  been  ap- 
proved by  the  California  Bond  Certi- 
fication Commission  and  bonds  of 
$696,000  will  be  issued  to  finance  con- 
struction. 


OROVILLE,  Butte  Co.,  Cal.— Direc- 
tois  of  lloncut-Yuba  Irrigation  Dis- 
trict ;innounce  acceptance  of  plans  of 
Assistant  State  Engineer  Brown,  for 
diverting  water  from  Yuba  river.  Steps 
will  be  taken  to  call  an  election  to 
vote  bonds  to  finance  construction  of 
storage  and  distributing  system  to  pro- 
vide the  31,000  acres  of  land  in  Butte 
and   Yuba   counties,   with   water. 


LIGHTING  SYSTEMS 


SACRAMENTO.  Cal. — Until  March  2. 
9  P.  M.,  bids  will  be  received  by  R.  B. 
Cailton,  city  clerk,  for  fur.  and  del. 
280  opal  outer  globes,  6-in.  by  12-in. 
and  90  8-in.  by  16-;n.  Formic  for  bid- 
ding  may    be    had    from   clerk. 


Engineers    and    Contractors 
PLEASE  NOTE 

We   are  California   Factory 
Distributors    tor 

KLAXON  CO. 
HORNS  AND  BELLS 

for    CnAe    SienaN,    .Alnnns,    Time 
Siicnnls,  etc. 

ALKXANDER     MILBURN     CO. 

Carbide  Flare  Lights  aiiv*!  Oxy- 
Acetylene  ^Veldinp  and  Cutting 
Apparatus 

We  are  at  your  service 


E.  D.  BULLARD 
268  Market  St.,   San   Francisco 

Phone   Donelna   mS 


.MI;i;<:eD.  Merced  Cr-..  Cal. — C.  E. 
Osborne,  Turlock,  at  $53,132,  awarded 
contract  to  install  electrolier  system 
in  residence  and  business  district. 
Other   bidders: 

Valley    Electric,    Fresno $58,300 

T.   M.    Robnson.  Fresno 61,932 

II.  C.   Reid  &  Co..  S.  F 58,950 

E.    F.    Jensen,    Merced 64,495 

Globe    Electric,    S.    F 61,218 

Scuihorn  Cal.   Elec.   Co.,  L.  A....    «.0,000 

C.    W.   Sparks,   Los   Angeles 64,275 

Turner   Co..    S.    F 66,225 

.\ePage  McKenny,  S.  F 61.980 


MACHINERY 


MODESTO,  Stanislaus  Co.,  Cal. — 
O'Brien  &  Gilleran,  Hearst  Bide..  San 
Francisco,  awarded  contract  by  the 
Pacific  Tel.  and  Tel.  Co.,  Modesto,  to 
consiruct  conduit  system  in  this  city. 
Ai)proximate  cost,  $40,000. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Engineering  Department  of  the  Stand- 
ard Oil  Co.,  is  completing  plans  for  17 
oil  tanks,  capacity  of  from  45.000  to 
60,000  bbls.  30  feet  high  and  115  fe»t 
in  diameter.  Work  will  be  done  by  the 
company. 


FIREBAUGH,  Fresno  Co.,  Cal.— Mil- 
ler &  Lux,  Merchants'  Exchange  Bldg., 
San  Francisco,  awarded  contract  by 
City  Trustees  for  installing  pumping 
plant.  Bid:  Furnishing  and  installing 
1  400-gal.  capacity  pump.  30  HP  elec 
trie  motor  and  30  HP  gas  engine,  J2.608; 
laying  1,024  8-in.  and  2,312  ft.  6-in. 
converse  lock  joint  pipe,  $6,065;  exca- 
vating pit  and  trcn..hing  for  65  ft.  of 
7-in.  suction  pipe;  concrete  pump  pit 
and  pump  house,  $180.  Total.  $10,280. 
Fresno  Sewer  Co.  or.ly  other  bidder  at 
$11,745. 


PORTLAND,  Ore. — Until  March  15,  2 
P.  M.,  bids  will  be  received  by  L'.  S. 
Forest  Service  for  furnishing  and  de- 
livering from  one  to  twenty  gasoline 
t»-actors  of  the  track-laying  type,  of 
weights  running  from  approximately 
2-tons  to  five  tons.  See  <-nll  for  blda 
under  oHIolnl  iiropoKiiI  aectton  In  thlm 
iN.tiie. 


OAKLAND.  Cal. — The  Council  has  ap- 
propriated ^246  to  purchai-e  ten  rub- 
ber dredge  sleeves  for  dredge  pipe  con- 
nections, and  $6,000  for  purchase  of 
lumber  and  piling  for  Department  of 
Public  AVorks.  Geo.  Mattis.  Citv  Engi- 
neer. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Iniil  March  13,  12  noon,  bids  will  be 
received  by  supervisors  for  construct- 
ing asphalt  heating  plant  at  Santa 
Rosa;  estimated  cost,  $7,500.  R.  Press 
Smith,  county  surveyor. 

OAKLAND,  Cal. — W  .  M.  Heillman. 
secretary  of  the  California  Farm  Bu- 
reau Elevator  Corporation,  announces 
that  plans  for  the  erection  of  from 
six  to  ten  field  elevators  will  be 
erected  in  the  San  Joaquin.  Sacra- 
mento and  Salinas  Valleys.  Thes6  ele- 
vators will  handle  the  grain  from  the 
field  and  load  it  into  the  cars  for 
sbipineiit  into  the  terminal  in  Oakland. 
\»'iO!e  distribution  by  rail  and  water 
u'l;    1)0    made. 

FKKSNO.  Fresno  Co..  Cal. — Gamer- 
well  hire  A'arm  and  Telegraph  Co. 
oiily  bidder,  at  $43,448.  awarded  con- 
tract by  council  to  furnish  central  fire 
alarm        station        etiuipment.  Wm. 

Stranahan,   city   engineer. 


OAKLAND.  Cal.— Until  March  20.  10 
A.  M..  bids  will  be  received  by  Geo. 
Gruss.  c<  iinty  clerk,  for  furnishine 
approximately  2477  lin.  ft.  6-ft.  wire 
fabric  fence  for  Foothi'l  Boul.  Speci- 
fications may  be  had  from  clerk. 
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RENO,  Nevada— Until  March  22,  12 
M.,  bids  will  be  received  by  E.  H. 
Epemer,  county  clerk,  for  furnishing 
one  Fix-horsepower  high  pressure  ver- 
tical steel  boiler  and  one  30"xS6"  steam 
illslnfector,  with  fermaldehj'de  attach- 
ment. Specifications  may  be  had  from 
clerk   at    Reno. 

RIVERSIDE.  Cal. — A  meter  system 
for  the  municipal  water  works  has 
been  approved  bv  the  Board  of  Public 
Utilities.  Meters"  will  cost,  $40,000,  and 
insta'lation  about  $24,000.  Council  Is 
oppo.sed  to  immediate  installation  of 
meters.  Bids  will  be  called  for  when 
council    is   ready   to   proceed. 

SACRAMENTO.  Cal. — American  Cast 
Iron  Pipe  Co..  Balboa  Bldg.,  at  $2,250, 
awarded  contract  by  city  council  to 
fiirnish  3.000  ft.  of  6-in.  cast  iron  Class 
i:  water  pipe.  Albert  Givan,  city  en- 
gineer. 

CHICO.  Butte  Co.,  Cal. — Until  March 
7,  5  K  M.,  bids  will  be  received  by  Ira 
Morrison,  city  clerk,  for  furnishlnpr 
and  delivering  one  5-ton  truck  equipped 
with  .  1500  gallon  sprinkler-flusher ; 
doub'e   unit  power. 

OAKTiA.ND,  Cal. — Council  appropri- 
Hies  t3J>hO  to  purchase  saturated  paper 
in.stilated  lead  covered  combination 
cab'e  for  use  of  Electrical  Department. 
EufTfne    K.    Sturgis,    city    clerk. 
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SkANTA  ROSA.  Sonoma  Co.,  Cal.— 
Until  Harch  6,  12  nocn,  bids  will  be 
received  by  supervisors  for  construct- 
ing: oil  macadam  Sebastopol-Cotati 
highway.  Section  B,  3.19  miles;  esti- 
mated cost.  $20,000,  involving  6.000  cu. 
yds.  excavation;  3,700  vds.  crushed 
rock  base  and  83,600  sq.  yds.  asphaltlc 
surfacing.  R.  Press  Smith,  county 
surveyor. 


M.A.RTINEZ,  Contra  Costa  Co.,  Cal. — 
No  bids  received  by  city  trustees  for 
waterproofing  city   reservoir. 


RAILROADS 


.'^V:ATTLK.  Wm.sIi.  —  A  H.  Ilogelaiul. 
•  hl^f  Engineer.  Great  Northern  Rail- 
way Co.,  King  Street  Station,  is  pre- 
paring specifications  for  9  miles  of 
.second  track  from  Dean  to  Hillyard. 
estimated  cost  $180,000  and  2.7  mile.'- 
trom  Spokane  lo  Fori  Wright,  estimat- 
ed cost,  <55.000. 

M)S  ANCJELES.  Cal.- Until  10  A.  M.. 
Mar.  3.  bids  will  be  received  by  harbor 
iDmmission.  room  33.  city  hall,  for 
swiirhes.  frogs  and  track  e()uipment; 
Specification  No.  358.  Guy  AV.  Wade, 
.s«'crctary. 


(' ALIKOKNIA — Slcickholders  of  the 
Western  Pacific  Railroad  Co.,  meeting 
ill  Wilniington.  De!..  vote  funds  to 
nn.iiii'c  extension  of  the  Western  Pa- 
clfc  line  from  Valbjo  to  Woodland, 
Calif.,    in    addition    to    other    extensions. 

Sail  Kranclsco  ollices  of  the  company 
il.-clarc  it  i.u  planned  to  complete  the 
tralllr  clr<'uil  from  Sacramento  through 
Woodland,  Varavllle,  Napa  and  Vallejo. 


s!:\vi:rs,   street    work, 
roads  &   water  systems 


SAf'HAMENTO,  <«1. — <  Ity  Kngineer 
Albert  nivan  completes  Hpeclflcatlon.^ 
lo  Improve  alley  between  K  and  G,  27th 
and  2«tb  streets.  Involving  6  lln.  ft.  8- 
In.  vll  rifled  sewer  pipe;  1  concrete 
( atclibaKlti;  I•7..^  cu.  yns.  «'xrHvatlon;  2 
cu:  ydH.  fill;  6170  sf|.  ft.  hydraulic  coii- 
crpie   pAvemeni 

.*<pecinc'al  ion^  eotnpleted  to  Improve 
28th  Hlre«l  oeiween  \  anil  Second  Ave.. 
liivolvliiK  l"fl8  lln.  (I.  combination  con- 
crete curb  and  KUlier.  l»  lln  ft  con- 
rrei«>  Ktitter:  2  cf  iicrete  manholes;  r<  - 
ront-liucl  1  manhole;  |  cflHI  Iron  guttei 
drAliih  »or.  ft.  e-lti.  and  850  ft.  8-ln. 
vllrlfied  pipe;  19  «-lii.  and  2  fl-ln.  wye 
lirnnclitH;  «J6  ru.  yds.  excuvallon  (grad- 
InKi.  44  "Ji-ln.  water  services.  4  cu. 
yds  nillng  tgr.'idliiK)  and  HO. 634  s<|  ft. 
.■l^phallte   concrete   pavnmont. 


ItANNING.  rn\. — I  K.  Kiinpp.  Tur- 
liM'k.  awarded  conlrnci  ni  fRl.ooo  for 
coti||lnictlriK  «-ln.  ••onrreie  pHvemrnt 
on  it«mM«-y  street  and  ."i-ln  cotnTele 
paveir.'f.t  fiti  Hiiri  cjorgonlo  Ave.  |{.  E. 
r:i,ri  s,  Cii.   134fl  Kalrfiis   Ave..   |,o« 

A  <nrded    rfirilrHCt     >ii     t39,UO)i 

foi  '  ctInK      reinforced     concrat** 

•  toiMi  n  III!  in  riilman  Cittiyoii  Paul 
K  JvreMly.  H.  W  Hellman  IMd«  .  has 
Aiitfclex.   Eiiffli'oar, 


PASADENA,  Los  Angeles  Co.,  Cal.— 
Work  is  being  started  by  W.  A.  Taylor. 
966  Elizabeth  St..  Pasadena,  on  a  fixed 
fee  basis  on  stadium  in  Arroyo  Seco, 
N  of  Brookside  Park  on  Tournament 
of  Roses  and  city  property,  Pasadena, 
which  has  been  leased  for  Pasadena 
Stadium  Association,  on  a  budget  of 
$260,000.  The  work  includes  175,000 
tf  200,000  cu.  yds.  excavation,  2  large 
and  20  small  tunnels,  150  ft.  each  in 
length  and  cement  box  seats  at  base 
of  slope.  Balance  of  seats  including 
bleachers  will  be  of  wood  construc- 
tion on  fill.  1'art  of  lumber  from  old 
grandstand,  with  a  seating  capacity  of 
40,000  will  be  salvaged  for  this  work. 
The  sections  to  be  completed  this  year 
will  have  a  seating  capacity  of  50,000 
tc  5.5  000.  The  total  capacity  of  the 
oomi)leted  stadium  will  be  65,000,  not 
including  temporary  section  seating 
10,000  which  can  be  erected  at  open 
south  end.  The  capcity  can  be  in- 
creased in  the  future  to  75,000  without 
modifying  scheme.  However,  65,000 
will  be  the  limit.  Myron  Hunt,  1107 
Hibernian  Bld.g.,  Los  Angeles,  architect 

FRESNO,  Fresno  Co.,  Cal. — City  En- 
gineer Wm.  Stianahan  completes  spec- 
ifications to  improve  Calaveras  St.. 
between  H  and  Divisadero,  involving 
120,377  S(i.  ft.  grading,  112,7  51  sf|.  ft. 
31^-in.  asphaltic  concrete  base  with 
I'/^-in.  AV'arrenite  top  ))avement  :  7,282 
sq.  ft.  gutters;  4.513  lin.  ft.  curbs;  208 
lin.  ft.  18-in.  corrugated  culvert  and  4 
manholes. 

Specifications  completed  to  improve 
Callisch  street,  between  Tulare  and 
Ventura,  involving  134.780  sq.  ft.  grad- 
ing; 82.270  sq.  ft.  3 14 -in.  asphaltic  base- 
with  I'/A-in.  Warrenite  top  navement  : 
9006  •.•,(;  ft.  gutters;  3692  lin.  ft.  curbs: 
20.288  sq.  ft.  sidewalks;  136  lin.  ft.  12- 
in.  and  124  lin.  ft.  24-in.  corrugated 
metal  culverts:  6  manholes. 

Specihcations  completed  to  improve 
Norch  First  St.  between  Belmont  and 
Tulari'.  invilving  158.061  .so.  ft.  grad- 
ing; 114  236  sq.  It.  3»,^-in.  asph;iltic  base 
with  I'/t-in.  asphalt  top  paving;  5610 
sq.  ft.  gutters;  3540  lin.  ft.  curbs;  20.393 
SQ.  ft.  sidewalks;  403  lin.  ft.  12-in.  and 
224  lin.  ft.  18-in.  culverts;  12  manholes. 


FRESNO.  Fresno  Co..  Cal. — (Califor- 
nia Street  and  Road  Improvement  Co.. 
Bank  of  Italy  Bldg..  Fresno,  at  ?16,2SL' 
awarded  contract  by  the  City  Couiu'il 
to  improve  Terrai'e  avenue,  between 
Wilson  and  Wlshon  streets.  i;ivolving 
(15.423  s«i.  ft.  grading;  42.871  si|.  ft. 
))aving:  1415  lin.  ft.  curbs-  5334  sq.  ft. 
gutlors  and  7075  sq.  ft.  sidewalks.  Wm. 
Stranahan,    City    Ei.glneer. 


SA.N'TA  ROSA.  Sonoma  Co..  Cal.— 
T'ntil  March  14.  12  noon,  bids  will  be 
recelxed  by  county  supervisors  for 
constnicling  FItch-MoimtaIn  road.  2.6 
miles,  Section  A.  near  Ilealdsbiirg:  es- 
timated cost.  $9,650.  involving  11,000 
cu.  yds.  unclassified  excavation.  R. 
Press   Smith,    county    surveyor. 


SACItAMKNTO,  CBl— Until  March  2. 
9  P.  M.,  bids  will  be  received  by  City 
Commission  to  improve  alley  between 
L  and  M,  8th  and  9th  streets.  Involving 
2  concrete  catchbaslns;  12  lln.  ft.  6-I11. 
vitrified  sewer  pipe:  reconst  rtict  1 
concrete  manhole;  143  cu.  yds.  excava- 
tion (grading)  and  6400  mi.  ft  asplial- 
ilc  <•  mcreie  pavement. 

Sejic  v.'ite  bids,  same  d;Ue,  lo  Improve 
alley  between  Portola  Way  and  Fifth 
avenue  27lli  to  Franklin  Mlvd..  involv- 
ing 2  concrete  catchbarins;  12  lln.  fl. 
fi-ln.  vllrlfleil  Sewer  pipe;  reconstruct  1 
I'onciete  manhole;  145  cu.  yds.  excava- 
tion (grading);  6400  sq.  ft.  asphaltic 
con<;reli  pavemeiil  .Mberl  Glvaii.  I'liv 
ICngiiiei  r. 


{•"■OITH  IASA1»KN.\.  i"al.-  Iiilil  .'>  P 
M.,  Mnrch  13,  bids  will  be  re.-elved  b- 
City  Clerk  I!.  V.  Giirwood  f'n  huprov- 
Ing  Spruce  ,^''t  .  Involving  Uino  cu.  yds. 
excnvnllng,  77,600  sq.  fl.  mnc-idaiii 
paveni<-iil:  7f>ori  m|.  fi  concrete  gutter: 
3600  SI),  ft.  :i|ilewitlk.  7lo  fl.  curb  and 
312  fl.  «-ln.  lateral  sewers;  nit  Act 
It.    \'.    ()i  bison.   City    ICngeneer. 


.SANTA  KOSA.  Ronomn  Co..  Cal.— 
Until  March  6.  12  noon,  bids  will  be 
lerelved  by  ociinl.v  hiiperl  voiiors  for 
•  onstructlnR  1350  lln  ft.  guard  rail 
on  Watprtrough  Mill.  Sebii»lopol-Froe- 
Mtone  highway;  esllmatod  cost,  $800 
U,   Tress   Smith,   foiinly   surveyor. 


CHICO,  Butte  Co..  Cal — Thcs.  H. 
Polk,  511  2nd  St..  Chlco.  at  $2,768.47 
awarded  contract  by  the  City  Trustee.-j 
to  construct  1.M56  ft.  6-in.  sanitarv 
sewer.  Other  bidders:  Geo.  C.  De- 
Gloyer,  Oakland.  ,13.463.88.  Thomas  F. 
(leary,  Oakland.  $3,424.90.  F.  S.  Robin- 
.•-on,   City  Engineer. 


SAN  FRANCISCO— Until  March  1,  3 
P.  M.,  bids  will  be  received  by  Board 
of   Public   W'orks.    for    improving: 

Hanover  St.  between  Guttenburg  and 
Lowell,  including  crossing-  of  Lowell, 
involving  3973  cu.  yds.  cut;  160  cu.  yds. 
fill;  1340  lin.  ft.  concrete  curbs;  660 
sq.  ft.  artificial  stone  sidewalks;  2 
brick  catchbasins;  45  lin.  ft.  10-in. 
vitrified  culvert;  21,579  sq.  ft.  asphaltic 
concrete    pavement. 

Eliza  Place  from  Folsom  southerly, 
involving  1450  sq.  ft.  concrete  pave, 
with  wheel  guards  and  210  sq.  ft.  con- 
crete pavement    without   wheel   guards. 

For  constructing  Third  St.  sewer 
outlets:  reinforced  concrete;  estimated 
cost,    $4,750. 

For  Improving  Balboa  St.  between 
23rd  and  24th  Aves.,  involving  5215 
cu.  yds.  cut;  480  lin.  ft.  concrete  curbs; 
220  lin.  ft.  8-in.  vitrified  side  sewers; 
5  S-ln.  wye  branches;  2  brick  man- 
holes; 2880  aq.  ft.  artificial  stone  side- 
walks; 3360  s(i.  ft.  vertical  fiber  brick 
pavement  and  S640  sq.  ft.  asphaltic 
concrete  pavement.  M.  M.  OShaugh- 
nessy,  city  engineer. 

PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Until  March  1.  8  P.  M.,  bids  will  be 
received  by  Frank  Kasson,  city  clerk, 
for  improving  High  SI.  between  Chan- 
ning  and  .\ddison  Aves.,  by  grading 
and  paving  with  4-in.  concrete,  where 
not  alread\.  .1.  F.  Bxybee.  .Jr..  city 
engineer. 


ALTURAS.  Modoc  Co..  Cal.— Until 
.March  7.  10  A.  .M..  bids  wlH  be  re- 
ceived by  Modoi'  (^ounty  Highway  Ccm- 
mission.  T.  A.  Walls,  secretary,  for 
grading  and  culverts  on  Fort  Hidwell 
unit  of  Fandango  Highway.  3.41  miles, 
involving:  (1)  clearing  right  of  way: 
(2)  constructing  grade  12-ft.  wide  and 
furnishing  :ind  installing  drainage 
sfuctures.  Involving  9.S50  cu.  yds.  un- 
classified excavation;  (3)  construction 
of  grade  16-ft.  wide  and  furnishing 
and  instiiUIng  drainage  structures,  in- 
vilving 16,5S5  cu.  yd.s.  excavation;  (4) 
for  furnishing  materials  and  installing 
guard  r.ills  Specifications  may  be  had 
from    secretary. 


OAKLAND.  Cal.— Geo.  Matt  Is,  city 
engineer,  has  tendered  his  resignation 
lo    the   city   council.    efTectlve   March    1. 


FAIRFIELD.  Solano  Co..  Cal. --Until 
Mnrch  «,  11  A.  M..  bids  will  be  received 
by  supervisors  for  paving  1  'i  miles  of 
highway  connecting  with  A'allejo-Napa 
road.  Bids  will  be  taken  for  both 
.ispballlc  couciele  or  macadam  F  .\ 
Stelger,    county    surveyor. 


STOCKTON,  ."^nn  .To.TuuIn  Co.  C.1I 
(  il.\  Engineer  W.ll.  Hogaii.  completes 
specincBflons  to  Improve  East  Main 
St  between  .V  and  E.  and  A.  B.  C.  D  and 
10  Sts.  between  Main  anil  Market.  In- 
volving I.8S0  cii  yds  cut.  128  cu.  vds. 
rill;  7.272. M  lln  fl.  <urb  and  gutter; 
3,!ill.fl«  .sq  ft  sidewalks:  25,639.96  sq. 
fl.  4-ln.  cement  gravel  base  with  2-ln. 
Jisphaltli-  surface;  estimated  cost,  $85,- 
S«2 


I;L  .MO.NTK.  Cal  -Clly  Trustees  d«- 
cliire  Intention  to  Improve  Main  St. 
from  curb  to  existing  pavement  with 
6-ln.  concrete  pnvlnK.  Incluillng  curbs 
and  walks;  Esmeralda  Aviv.  Monte 
\'lsta  St  ,  Flrsi  St  .  El  Monle  Ave  , 
Knilwav  St  Depot  St  .  Mountain  View 
.\\e,  (Uanadn  Avr.,  Alleys  and  Kaiift- 
inaii  Sts.  with  5-ln  coni'iele  pnvlna. 
curbs  and  walks;  1911  Act  M.  R, 
.Moore,   city   clerk. 
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SAN  FRANCISCO— Until  March  1,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  constructing  3800 
sq.  ft.  artificial  stone  sidewalics  in 
Winfleld  Ave.  between  Virginia  and 
K.smeralda.  M.  M.  O'Shaughnessy, 
city  engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  27,  5  P.  M.,  bids  wMl  be  re- 
ceived by  John  J.  Lynch,  city  clerk, 
to  improve  George  St.  between  First 
and  San  Pedro,  by  regrading  and  pav- 
ing with  3-in.  asphaltic  concrete  base 
with  IV^-in.  asphaltic  concrete  surface; 
concrete  curbs  and  gutters.  Wm. 
Fopp,  city  engineer. 

STOCKTON,  Cal.— City  Engineer  W. 
B.  Hogan,  completes  specifications  to 
Improve  East  Main,  A,  B,  C,  D  and  E 
street.s  in  P:iir  Oaks  Track,  Eastern  ad- 
diti6"ri  to  city  of  Stockton,  involving 
118S  eft.  yds.  cut;  428  cu.  yds.  fill; 
2272.'44  lin.  ft.  curb  and  gutter;  33. Oil. 66 
sq.  ft.  sidewalks;  125,636.95  sq.  ft. 
pavement  with  4-in.  cementing  gravel 
base  with  2-in.  asphaltic  macadam 
wearing  surface. 


VENICE,  Cal. — City  Trustees  decide 
to  submit  bond  is.sue  for  sewage  dis- 
posal; to  vote  on  two  propositions,  one 
for  $260,000  and  the  other  for  $200,000. 


BAKERSFIELD,  Kern  Co.,  Cal. —Un- 
til March  6,  5  P.  M.,  bids  will  be  re- 
ceived by  V.  Van  Riper,  city  clerk,  for 
constructing  sewers  in  District  46,  in- 
volving 3,514  lin.  ft.  8-in.  and  88'5  lin. 
ft.  6-in.  vitrified  pipe;  12  concrete  man- 
holes; 1  lamphole;  estimated  cost,  $13,- 
700.     W.   D.   Clarke,   city  engineer. 


OROVILLE,  Butte  Co.,  Cail.— J.  A. 
Huntington,  Oroville,  who  was  awarded 
contract  to  grade  6.47  miles  of  Cohas- 
set-Richardson  Springs  road  at  $10,755, 
has,  sub-let  the  contract  to  Arthur 
Hodson  of  C'hico.  H.  H.  Hume,  county 
road  engineer. 


LONG  BEACH,  Cal. — City  Manager 
Howes,  submits  to  council  tentative 
plan  for  a  water  system  for  northwest 
section  of  city.  He  estimates  cost  ci 
well,  pumping  plant  and  pipe  line  at 
$50,000,  and  cost  of  distributing  sys- 
tem   at    $250,000. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
City  Engineer  W.  D.  Clarke,  completes 
specifications  to  improve  Kentucky  St. 
between  Baker  and  Gage,  involving 
91,670  sq.  ft.  314-in.  asphaltic  concrete 
base  with  l^^-in.  Warrenite  top,  pave- 
ment; 6194  sq.  ft.  concrete  gutter;  324 
lin.  ft.  cement  concrete  culverts  covered 
with  corugated  iron;  estimated  cost, 
$27,000.  •        ,     .      ,, 

Specifications  co'm,p4i^t,ed-  to;  improve 
alleys  in  District  Nio.  •  436,  'involving 
21,360    sq.    ft.    5-in.    concrete    pavement. 


SACRAMENTO,  Cal.— City  Engineer 
Albert  Givan,  completes  speciftcaticms- 
to  improve  P.ret  Hart  Court  between 
36th  St.  .and  Sacramento  Boul.,  involv- 
ing 1049  lin.  ft.  concrete  curb  and 
gutter;  355  ain.  ft.  8-in.  vitrified  sewer 
pipe:  5  6-in.  wye  branches;  50  lin.  ft. 
6-in.  vitrified  sewer  pipe;  1  concrete 
m.anhole;  23.  %-in.  water  services;  281 
cu.  yds.  excavation;  10,500  sq.  ft.  as- 
phaltic   concrete    pavement. 

Speciflcaticns  completed  to  improve 
48th  St.  between  J  and  Folsom  Boul.. 
involving  4011  lin.  ft.  concrete  curb 
and  gutter;  31  lin.  ft.  concrete  curb; 
10  cast  iron  gutter  drains;  3  concrete 
manholes;  reconstructing  4  concrete 
manholes;  1270  lin.  ft.  6-in.  vitrified 
server  pipe;  56  %-in.  water  services; 
755  cu.  yds.  excavation;  82  cu.  yds.  fill; 
2971  sq.  ft.  asphaltic  concrete  pave- 
ment. 

Specifications  completed  to  improve 
alley  between  J,  K,  21st  and  22nd  Sts., 
involving  2  concrete  catchbasins;  2  lin. 
ft.  6-in.  vitrified  sewer  pipe;  recon- 
structing 1  concrete  manhole;  115.6  cu. 
yds.  excavation;  6460  sq.  ft.  hydraulic 
concrete  pavement. 

Specifications  completed  to  improve 
40th  St  between  H  and  B  Sts.,  involv- 
ing 1990  lin.  ft.  concrete  curb  and 
gutter;  490  lin.  ft.  concrete  gutter;  2 
concrete  manholes;  4  cast  iron  gutter 
drains:  130  lin.  ft.  8-in.  and  1170  lin. 
ft.  6-in.  vitrified  sewer  pipe;  3S  %-in. 
water  services;  reconstructing  3  con- 
crete manholes:  505  cu.  yds.  excavaticn; 
84.5  cu.  yds.  fill;  7435  sq.  ft.  asphaltic 
concrete    pavement, 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  Engineer  Wm.  Popp,  completes 
specifications  to  construct  concrete 
curbs,  gutters  and  sidewalks  in  Santa 
O'ara  .St.  between  28th  and  King  Road. 


FILLMORE,  Cal.— The  Trustees  are 
arranging  a  street  paving  program  for 
this  spring.  Edw.  M.  Lynch,  Central 
Bldg.,  Los  Angeles,  is  consulting  city 
engineer. 

GLENDALE,  Cal. — City  Trustees  de- 
cide to  pave  both  sides  of  Brand  Blvd., 
a  distance  of  four  or  five  blocks  be- 
tween Colorado  Blvd.  and  old  Tropico 
city  limits  at  Tenth  St.  with  either 
Willite  or  asphaltic  or  concrete  base. 
Also  to  start  proceedings  for  paving 
Central  Ave.  between  Broadway  and 
San  Fernando  Road,  a  distance  of  over 
a  mile,  this  street  having  now  only 
a  narrow  strip  of  macadam  down  the 
center. 


OROVILLE,  Butte  Co.,  Cal. — Until 
March  8.  1.30  P.  M.,  bids  will  be  re- 
ceived by  county  supervisors  for  fol- 
lowing strftches  of  county  highway 
system: 

1 — Grading  roadway  and  laying  182,- 
000  sq.  fi.  a.'sphalt  concrete  pavement  in 
2  courses  on  Chico-Butte  City  Road; 
Sec.     fi,    Rt.    11,    2.3    miles. 

2 — Grading  roadway  and  laying  245,- 
000  sq.  ft.  of  asphalt  concrete  pavement 
in  2  courses  on  Chico-Butte  city  road. 
Sec.  C,  Rt.  11,  3.1  miles. 

3 — Grading  roadway  and  laying  690,- 
000  sq.  ft.  asphalt  concrete  pavement 
in  2  courses  on  Oroville-Marysville 
road.  Sec.  D,   Rt.   26,   8.81  miles. 

4 — Grading  roadway  and  laying  243,- 
000  sq.  ft.  asphalt  concrete  pavement 
in  2  courses  on  Oroville-Gridley  road. 
Sec.  B,  Rt.  2,   3.07  miles  long. 

H.   H.  Hume,  county  road  engineer. 


LAGUNA  BEACH,  Cal. — B.  R.  Ford 
i)f  Santa  Ana,  awarded  contract  for 
laying  23,245  sq.  ft.  paving  in  the 
widening  of  Forrest  Ave. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til Mar.  6,  5  P.  M.,  bids  will  be  re- 
ceived by  council  to  improve  Sumner 
St.  between  Beale  and  Haley;  estimated 
cost.  $24,800,  involving  118,824.15  sq.  ft. 
grading;  82,328.40  sq.  ft.  4-in.  asphaltic 
concrete  base  with  li/^-in.  Warrenite 
top;  140  lin.  ft.  cement  concrete  cul- 
verts.     \V.   D.   Clarke,  city   engineer. 

MODESTO.  Stanislaus  Co.,  Qal. — ^Un- 
til March  14.  10  A.  M.,  bids  -will  be 
received  by  C.  C.  Eastin,  Jr.,  county 
clerk,  for,  constructing  1701.7  ft;  of 
cement  concrete  highway,  15  ft.  \yide. 
4-in.  thick,  beginning  at  South  end 
of  Knights  Ferry  bridge  and  running 
southeast  to  intersection  of  Eng.  Stat. 
610  plus  65.4  of  C.  H.  C.  survey.  J.  H. 
Hnskins,    county    surveyor. 


FAIRFIELD,  Solano  Co..  Cail.— As 
Iireviously  reported  bids  will  be  re- 
ceived by  supervisors  March  6,  11  A. 
M.,  for  paving  1%  mile  of  portions  of 
Napa  road  and  Fleming  Ave.,  near 
city  of  Vallejo;  work  consists  of  re- 
shaping and  paving  with  asphaltic  or 
cement  concrete  pavement  5-in.  thick, 
18-ft.  wide  and  about  7.000  lin.  ft. 
long.  Estimated  cost,  $30,000.  F.  A. 
Steiger,    county    surveycr. 

OAKLAND,  Cal. — It  is  unofiicially  re- 
ported that  Mel  Auerbach,  assistant 
to  City  Engineer  Geo.  Mattis,  will  be 
made  city  engineer  when  the  resigna- 
tion of  Mattis  becomes  effective  Mar.  1. 


ORLAND.  Glenn  Co..  Cal.— Petitions 
seeking  the  paving  of  28  blocks  of 
streets  have  been  presented  to  the 
City  Trustees.  The  approximate  cost 
of  "the  work  is  placed  at   $150,000. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Until  March  6,  11  A.  M.,  bids  will  be 
received  by  Henry  A.  Pfister,  county 
clerk,  to  improve  Mamline  Ave.,  in 
Supervisors  Districts  3  and  4;  and 
Murphy  Ave.  in  District  3.  Irving 
Ryder,  county  surveyor. 


BISHOP,  Inyo  Co.,  Cal.— City  Engi- 
neer B.  E.  Sherwin,  preparing  speci- 
fications for  6-in.  reinforced  concrete 
pavement  in  Main  St.,  and  portions  of 
East  Line  St.,  approximately  '%  mile 
in    all. 


OAKLAND,  Cal. — Standard  Industrial 
Engineering  Corp..  550  Montgomery  St., 
San  Francisco,  at  $58,900  awarded  con- 
tJacl  by  the  Supervisors  (subject  to 
approval  of  Southern  Pacific  Co.),  to 
construct  Carroll  overhead  oros;;ing. 
Olhf-r  bidderh': 

Padgett   &   Kelly,   Eureka .$60,318 

R.    W.    Littlefleld,    Oakland 60,750 

J.    E.    McDonald 64,463 

Hart  Constr.  Co.,  Oerber 64,365 

.lenkins   &   Elton,   Sacramento...    65,275 

Bay   Ccnstr.    Co.,   Oakland 67,730 

Bordwell   &   Zimmerman.   Napa..    67,910 
John   G.    Liebert,   San    Rafael....    68,946 

Cowden-Brodcrick   Co.,   S.    F 69,160 

Chas.    Harlowe    Jr.,    £•.    F 72,780 

H.   C.   Vensano,   S.   F 72,931 

Pacific  Constr.   Co.,  S.  F 7»,015 

West  Caost  Constr.   Co.,   S.   F. .  . .   '75,975 
C.   A.   Bruce  &  Sons,   Pleasanton.    84,400 

Clinton   Constr.    Co.,   S.   F 84,900 

Rocc-a   &   Calleti,   San    Rafael 85,000 

C.  H.  &  A.   W.  Gorrill.  Oakland. f.    99,450 

ANTIOCH,  Contra  Costa  Co.,  Cal.- 
Town  Trustees,  J.  E.  McElheney.  Clerk, 
declares  intention  to  improve  portions 
of  K.  5th  and  6th  streets  by  grading, 
concrete  curbs  and  gutters  and  paving 
with  4-in.  cement  concrete  laid  in  one 
course;  corrugated  iron  culverts.  Im- 
provement Act  1911.   Protests  March  13. 

VUM.A,  .\riz. — Architect  J.  Griffin  and 
John  A.  Donovan,  ranchers  of  the 
Yuma  and  Gila  valleys,  have  been 
awarded  a  contract  at  about  $26,000  for 
consiructing  approximately  10  miles  of 
the  Bankhead  highway  west  of  Well- 
ton. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
J.  K.  Johnson,  Stockton  Savings  and 
Lean  Bldg.,  Stockton,  at  $18,706,  only 
bidder,  to  improve  streets  in  Sweitzer 
Addition,  Involving  3,106  cu.  yds.  cut; 
486  cu.  yds.  fill;  3,473  ft.  curb  and 
g'utter;  16,168  sq.  ft.  sidewalk  and 
53,368  sq.  ft.  pavement,  4-in.  cementing 
gravel  base,  2-in.  asphaltic  macadam 
surface. 

Cliirk  &  Henery  Co.,  38  S  Sutter  St.. 
Stockton,  at  $14,457,  only  bidder,  to 
improve  portions  of  Commerce  St..  in- 
volving removal  of  2,779.7  sq.  ft.  basalt 
paving  blocks  and  wasting  of  638  cu. 
yds.  excess  yardage;  relaying  5,511  sq. 
ft.  basalt  paving  blocks;  18,258  sq.  ft. 
asphaltic  concrete  paving,  4-in.  thick 
on  blycks  and  38,317  sq.  ft.  6-in.  as- 
phajbijq.  concrete  pavement  on  sub- 
gradei  : -W.    B.    Hog«n.    city    engineer. 


SALI.N.AS.  Monterey  Co.,  Ca'l. — Coun- 
cil declnres  intention  to  improve  Har- 
vest St.  between  South  Main  and  Cali- 
fornia, including  intersections;  grad- 
ing, consiructing  4-in.  cement  concrete 
pavement:  concrete  curb  and  gutters; 
corrugated  culverts.  Imp.  Act  1911 
and  Bond  .Act  1915.  Donald  F".  Davies, 
city  engineer. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Trustees  petition  to  pave  Third  St. 
between  Oak  and  Morton.  City'  Engi- 
neer Fred  Pease,  preparing  specifica- 
tions for  sidewalks  in  Olive  Ave.  to 
Dale  St.,  south  of  Porterville. 


PO.MON.\,  Cal— Unti'  2  P.  M..  Mar. 
14,  bids  will  be  received  by  T.  R. 
Trotter,  city  clerk,  for  the  following 
street    work: 

F'or  grading.  5-in.  concrete  paving 
with  ^-in.  asphaltum  and  rock  screen- 
ing surface,  and  constructing  cement 
curbs  in  Bertie  St.  between  Rebecca 
St.   and    Eleanor   St. 

For  grading  and  paving  with  5-in. 
concrete  base  and  3^ -in.  surface  in 
Locust   St.   from   2nd   to   3rd  Sts. 

For  grading  and  paving  with  5-in. 
concrete  base  s^-in.  surface  in  Thomas 
St.  between  3rd  St.  and  5th  .\ve..  and 
portions    of   several    other   streets. 

For  same  work  in  Elm  St.  between 
2nd   and   3rd  Sts. 

For  grading  and  paving  with  5-in. 
concree  base  and  Sj-in.  surface,  and 
constructing  cement  curbs  in  Main  St. 
from  U.  P.  Ry.  tracks  to  Holt  .4ve..  and 
in  Gordon  St.  from  2nd  St.  to  Holt   Ave 
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YERINGTOX,  Nevada — City  Council 
plans  to  pave  Main  street;  approxi- 
mate cost,   $50,000;   city   to   pay   $13,000. 


SAN  BEl^NARDINO,  Cal.— Until  7.30 
r.  M.,  March  6,  bids  will  be  received 
by  city  clerk  for  constructing  5-in. 
concrete  pavement,  20  ft.  wide  and  300 
ft.  in  length,  in  I  St.  from  1200  to  1500 
ft.  north  of  Hill  St.,  together  with  300 
ft.  of  concrete  retaining  wall  2  ft.  high, 
S20  ft.  of  concrete  retaining  wall  5  ft. 
high.      J.    H.    Osborn.    city    clerk. 


DINI.'RA.  Tulare  Co.,  Cal. — Trustees 
declrire  intention  to  construct  concrete 
curbs,  gutters  and  sidewalks  in  por- 
tions of  Nicholas  and  Alto  Aves.,  and 
Alta  and  Kl  Monte  Ways.  C.  T.  Reagan 
city    clerk. 


\!SAL1.\.  Tulare  Co..  Cal. — The  city 
tru'-ioes  have  adopted  a  resolution  of 
intontion  to  improve  the  alley  between 
Main  and  Acequia  Sts..  from  Locust  St. 
lo  Floral  St.  with  5-in.  concrete  pave- 
ment. .. 


SACRAMENTO,  Cal.— City  Engineer 
Albert  Givan  completes  specifications 
to  construct  S93  lin.  ft.  24-in.  sewer 
and  2  concrete  manholes  In  alley  be- 
tween F"ront   and   2nd,   S  and  U  Sts. 


RKL)  RLl'FF,  Tehama  Co.,  Cal.— 
Tru.sttcs  decide  to  pave  portions  of 
Main,  Walnut  and  Oak  streets  with 
concrete  and  not  asphaltic  paving  as 
at  first  proposed.  W.  F.  Lunin.g,  tity 
tngineer. 

WATSONVILLE,  Santa  Cruz  Co..  Cal. 
— Trustees  declare  intention  to  im.provo 
Ford  St..  from  Walker  to  city  limits; 
portions  of  Itodriguez  and  Locust  from 
.Second  to  Wall;  Wall  southwest  from 
Walker  to  the  city  limits;  Ford  from 
Walker  to  Main;  Palm  Ave.,  from  Sud- 
den to  .Jefferson;  Fifth  from  Sudden 
to  Lincoln:  Alexander,  Carr  and  Lin- 
coln from  Third  to  Lake;  Union  from 
Kim  to  Third;  Peck  and  Maple  from 
Union  to  Main.  H.  B.  Kitchen,  city 
engineer. 

ALHAMBRA,  Cal.  — Engineering  Ser- 
vic<-  Co..  Washington  Hldg.,  is  prepar- 
ing plans  for  subdividing  562  acres  of 
the  Emery  estate,  near  Alhambra,  for 
.\kyering\t  Lawrenci-,  .".Id  W  6th  Si. 
The  work  will  involve  the  moving  of 
:!fi(i.(Min  yds.  of  earth  in  grading,  24 
miles  of  5-ft.  sidewalks,  22.5  miles  of 
curb  and  guttt-r.  12  miles  of  gas  mains, 
lli  miles  of  l-ln.  water  mains,  and  5.5 
nii'es    of    fiO-ft.    paved    streets. 


PLACEKVILLE,  El  Dorado  Co..  Cal. 
-  P'accrville  Mi-rchants'  Association 
i-ndijrse  routing  of  .Mother  Lode  high- 
way In  twifu  IMacerville  and  Plymouth 
via  Aukum  and  the  Shenan<loah  val- 
b>y.  .^Hsn<•latlo^  also  endorsed  pro- 
Iios.-d  Canyon  Ci«ek  road  in  (leorge- 
lown    district. 


I  REBCOTT,  Ariz.— Fauc.tt  &  Wil- 
ll.tms  awarded  contract  at  $30.3(i!i  for 
loiistructlng  Stc.  2,  KIrland  to  Yava, 
of  Prescott  to  Wick»nlMiru  liinhway, 
13     milcB.  

T'KESCOTT.  .\rlz.  IIokii-m  Hios.  ■•v.' 
Willis  awarded  contract  at  $47.;iOS  for 
lonstrni'llng  S<  i'.  «.:,  Black  Canyon  to 
Camp  Verde,  of  Cottonwood  to  f^mi> 
\  irdc    hlifhwuy,    13    miles. 


PASM>E.S'.\.  Cal.-  City  directors  de- 
.liire  Intention  to  lay  l-ln  class  B  fuHi 
iron  water  main  In  N  Madison  Ave.  from 
Pi-nn  St.  to   l.'.O  ft.  north  of  Atchison  St. 


RICMMO.NI>.  Contra  Costa  Co.,  Cal. — 
•  '"iiinell  decliires  InlinlJon  to  improve 
.Mrp.rvde  and  Lincoln  Aves.  between 
:'3rd  and  2!Hh.  and  I'lth.  IJfilh  and  2Sth 
tHr  lM<lw<-<-n  Andra<le  I'.onl.,  and  alley 
I.I  t  ween  Lincoln  and  Wemlell  Avch..  by 
crndln^,  pavltiK  with  li-ln.  <iuarry  iluHl 
BDd  I-conrse  ii<<iiha')lli:  conerete  pave- 
ment )-tii.  thick,  ccinc.rcle  curbH,  Kut- 
i<r»i  jinil  HldewalkM.  eorruK"l«"d  Iron  or 
uteel  jind  concrfii"  <Milv<irt»<,  «-ln. 
f-yM-v.  brb'k  anil  eitnieril  manholes. 
Improvement  Art  I'll  I  ProieNtn  Mar. 
1,1.       H.    I'.    t'hHpman,    elty    <  ntclnenr. 

I.OM  A.VtiELK.S,  C:il  -  Sbephiird  ^• 
WrbiT  lubnill  low  bid  foi  worjt  at 
Mormon  lulnntl  mcwmko  pumplns  plant 
At  Iil200  for  Inflow  n^wer.  11600  for 
nvcrdow  Hcwif   amJ  I7HO0  for  collection 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  March  7,  10.30  A.  M.,  bids  will  be 
received  by  council  to  construct  lateral 
sewers  with  wye  branches,  house 
branches,  manholes  with  and  without 
automatic  flusher.'s  in  Vosemite  St.  be- 
tween Church  and  Washington,  Sonora 
and  Church  Sts.  between  San  Jose  and 
Stockton  Sts.  Improvement  Act  1911. 
W.   B.    Hogan,   city   engineer. 


LODI.  San  .loaquin  Co.,  Cal. — City 
Engineer  L.  F.  Barzellotti,  preparing 
specilicatifms  to  improve  portion  of 
Tokay  street,  involving  27,575  sq.  ft. 
2^^-in.  asphaltic  concrete  base  with 
l':;-in.  Warrenite  surface;  39,328  sq. 
ft.  grading:  6.336  lin.  ft.  curbs;  7,760 
sq.    ft.    gutters. 

Improve  portions  of  Sacramento  St., 
involving  9.r.S2.25  .sq.  ft.  2%-in.  as- 
phaltic concrete  base  with  1^4 -in.  War- 
renite surface;  5,124.75  sq.  ft.  grading; 
3.110  lin.  ft.  curbs:  3,887.50  sq.  ft.  gut- 
ters. 

Improve  portions  of  Oak  St.,  involv- 
in.g  9.876  sq.  ft.  2>^-in.  asphaltic  con- 
crete base  wiih  li«-in.  Warrenite  sur- 
face; 4,209  sq.  ft.  grading:  2,448  lin. 
ft.    curbs:    3.060    sq.    ft.    gutters. 


SACRAMENTO,  Cal. — Until  March  2. 
9  P.  M..  bids  will  be  received  by  City 
(.'ommissicn.  to  improve  alley  between 
1  and  J,  5th  tc  6th  Sts.,  involving  200 
cu.  vds.  excavation;  600  lin.  ft.  con- 
crete gutter;  16  lin.  ft.  vitrified  sewer; 
reconstruct  3  concrete  manUoles;  2 
cast  iron  gutter  drains;  4,600  sq.  ft. 
6-in.  hydraulic  concrete  base;  4,600  sq. 
ft.  2-in.  rand  cushion  and  placing  4,600 
sq.  ft.  paving  blocks,  to  be  furnished 
bv    city,      .\lbert    Givan,    city    engineer. 


S.A.N  .IU.\N.  San  Benito  Co..  Cal.- - 
Tlios.  !•'.  Geary,  519  25th  St.,  Oakland, 
at  $19,7(10,  awarded  contract  b>  trus- 
tees to  construct  sewer  system,  involv- 
ing 4,f;5(t  ft.  10-in.,  875  ft.  S-in.  and 
s.ren  ft.  6-in.  vitrified  pipe;  manholes. 
(Inshlank.--,  Inihoff  tank,  sludge  bed, 
puni]>ing  plant,  etc.  Other  bidders: 
T.  E.  Clinch.  $24,>i72;  Chambers  and 
DcGovler.  $22,430;  E.  H.  Martin,  $21.- 
372:  H.  C.  Vensano  $26,450;  W.  T. 
Schmidt.  $23,190;  E.  P.  .McCray,  town 
engineer. 


Ui;i>W()OI>,  CITY.  San  Mateo  Co., 
Cal.— (.'ounl.v  Surveyor  Geo.  Kneese. 
(omi'bting  speciflcaticms  to  recon- 
struct eoastside  highway  between 
S  uita  Cruz  county  line  and  Pigeon 
Point.  Work  will  consist  of  scarifying 
and  reshaping  road  for  Its  full  width 
;,iid   rocking  and  oiling  where  required. 


P,AK  KKSFIELD.  Kern  ( 'o.,  Cal. — ITn- 
lil  .March  13.  I<t.3«-A.  M.,  bids  will  be 
reeeiv«d  bv  F.  E.  Smith,  county  clerk, 
for  Improving  portion  of  County  Uoad 
No.   501. 

♦ 
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CAi-IFOBNlA.  —  .\ppll  Mlbiis  tiled 
with  Ihc  State  Depart  n\etil  of  Public 
Woi  kM.  Division  ol  Water  Kl^'hts,  Cal. 
Bldg.,  San  I-rancisco,  during  the  ntonth 
of    .lanuary,    follow: 

.\ppllc:illon  .NO.  2712  (Trinity  Co.)  T. 
.M,  Gibson.  1813  Clinton  Av«mue.  Alame- 
dii.  Cal.,  50  Bi'c.  ft  per  sec.  from  ('an- 
yon  «'rii-k.  Trinity  County,  tributary 
of  Trinity  lllver.  for  mining  purposes 
Diverslim  by  means  of  ditch,  flume  and 
pipe  line  S  miles  long.  Esllnuiled  losi 
$:i<i,ilOO. 

.\ppllcillon  .\o.  2713  (t^ontra  Costa 
(\'.)  Town  of  Antloch.  ('al..  1  cu.  ft.  per 
hei  from  Sanil  Creed.  Contra  <'oHla 
(■■•nnty.  irlbuliuy  ef  Sun  .loac|iiln  River. 
iliroiiKli  .Marsh  ('reek  anil  Dutch 
si'MiKh.  for  munlelpal  purposei*.  Dlvor- 
fioii  by  n)ehnH  of  pipe  line  to  roMer- 
viiir    "■(    mile.      Estimated   coj-l    $..3,000, 

Application  No.  :72(i  (Plac.-r  Co.) 
!•  red  P.  Tutile.  .Ir.,  Auburn.  «:ul..  fioa 
i  M  ft  per  nee.  from  .N'orlh  Fork  Amor- 
1.  Ill  Itlver.  Placer  County,  tributary 
•  I  Amirlenn  lllver.  for  power  purpodus. 
Amount  of  power  to  be  developed  200.- 
iiiio  t  h  p.  T>lver«lnn  by  riinalo  iind 
tiinnolp  I,')  niljcH  lonir.  Kal  coat  $660,- 
000. 


-Application  No.  2725  (Placer  Co.) 
Victor  T.  Mathews,  Lincoln.  Placer 
County,  (bal..  75  cu.  ft.  per  sec.  direct 
diversion  and  400.000  acre  ft.  per  an- 
num storage  from  North  Fork  of  Amer- 
ican River,  Placer  County,  tributary  of 
Sacramento  River,  for  power  purposes 
in    mining   industry. 

Application  No.  2726  (Ventura  Co.) 
I<eedR  A.  Bernard,  Los  Angeles,  Cal., 
22,000  ac.  ft.  per  aniium  storage  from 
Matilija  Creek,  Ventura  County,  tribu- 
tary of  \'entura  Ri\er.  for  irrigation 
of  about  8000  acres.  Diver  by  pipe  line 
about  30  miles  long.  Est.  cost  $175,000. 
Application  No.  2729  (Ventura  Co.) 
Clyde  A.  Stewart,  Ojai.  Cal..  15000  acre 
ft.  per  annum  storage  from  North  Fork 
Ventura  River.  Ventura  County,  for 
domestic  use  and  irrigation  district  to 
be  formed  later. 

Application  No.  2730  (Kern  Co.)  Bar- 
clay McCowan.  Trustee,  Bakersfield, 
Cal.,  1000  cu.  ft.  per  sec.  direct  diver- 
sion and  1,000.000  acre  ft.  per  annum 
storage  from  Kern  River,  Kern  County, 
for  power  purposes.  Amount  for  power 
to  be  developed  500,000  t.  h.  p.  Diver- 
sion  bv   canals   35   miles   long. 

Application  No.  2732  (San  Benito  Co.) 
C.  A.  Tu.sch,  2211  Union  St.,  Berkeley, 
Cal.,  450.001'  ac.  ft  per  annum  storage 
from  San  Benito  River,  tributary  of 
Pajaro  River,  and  from  Tres  Finos 
I'rtclc,  tributary  of  San  Benito  River, 
for  irrigation   of  100, uOO  acres. 

Application  No.  2734  (Placer  Co.) 
B'red  P.  Tuttle.  Jr.,  Auburn.  Cal.,  100.- 
000  ac.  ft.  per  annum  storage  from 
North  Fork  of  American  River,  Placer 
County,  tributary  of  American  River, 
for  irigation  of  50,000  acres.  Diversion 
by   means  of  canal   30   miles  long. 

Application  No.  2736  (Inyo  Co.) 
Hillsdale  Water  Company,  Riverside, 
Cal.,  15  cu.  ft.  per  sec.  from  Bishop, 
Inyo  County,  Cal.,  tributary  of  Owens 
Kiver.  for  irrigation  of  745  acres.  Di- 
vtrsic>n  by  means  of  2  ditches  3iA  and 
2    miles  long. 

Application  No.  273S  (Inyo  Co.) 
Hillsdale  AVater  Company.  Riverside, 
(%al.,  2O0O  acre  feet  per  annum  storagre 
from  Green  Lake  Creek.  Inyo  County, 
tributary  of  Bishop  Creek.  Inyo  County 
for  irrigation  of  745  acres.  Diversion 
bv   pipe   line.      Est.    cost.   $20,000. 

-Vpplication  .No  2739  (Inyo  Co.) 
Hillsdale  Water  Co.,  Riverside,  Cal., 
710  ac.  ft.  per  annum  storage  from 
Green  Lake  Crock  tributary  of  Bishop 
Creek,   for   irriu;ition   of   745   acres. 

Application  .\o.  2740  (Plumas  and 
Sierra  Counties).  II.  L.  Berkey,  Scales. 
Cal..  90,000  acre  ft.  per  annum  storage 
from  Slate  Creek,  I'lumas  and  Sierra 
Counties,  tributary  of  Yuba  River,  for 
power  purposes.  Amount  of  power  to 
be  developed  36.000  t.  h.  p.  Diversion 
bv  pipe  line  and  canal.  Est.  cost, 
$2,500,000. 

Application  .No.  2741  (Yuba  Co.).  H. 
L.  Berkey.  Scales,  Cal.,  250  cu.  ft.  per 
sec.  direct  diversion  and  65,000  acre 
feet  storage  from  Dry  Creek  (per  an- 
num) and  from  Yuba  River,  Yuba 
County  tributary  of  Feather  River,  for 
irrigation  of  25.000  acres.  Diversion 
by  canal.  Est.  cost.  $600,000. 
I'crinKa 
Permits  to  appropriate  water  granted 
liv  DepartnuMit,  as  follows: 

'(Placer  Co.)  Permit  No.  923.  F.  II 
.Newcomb,  .Newcastle.  t:;al.,  1.00  cu.  fi 
per  sec.  from  Auburn  Uavlno.  Placer 
(^ounty.  for  Irrigation  of  80  acres. 
Diversion  of  pipe  line  526  ft.  Eat. 
cost,  $1,000. 

(Trinity  Co.)  Permit  No.  925.  Wni. 
M.  Gray,  Burnt  Ranch,  t?al..  .50  cu.  ft. 
per  rec.  from  tiray'a  Creek,  (Fill 
Creek)  Trinity  County,  for  Irrigation 
of  40  acres.  Diversion  by  means  of 
Hume  4000  ft.    lon«. 

(SUklyoil  Co  )    Permit  No    326.    Jame 
Hirnnii.    I.    1     M'Hphy    and    C.    W.    Mui 
phy,  of   Dunamuir,   Cal.   and   Weed.  Cal.. 
3.00    CM.    fl.    per    sec,    from    Littli>    Soda 
Creek,    Siskiyou    Ctuinty,     tributary    of 
Sairamento     River,     for     mining     pu' 
poses.        Diversion     by     ditch      I9lt0      f 
lonK.     Kst.  cost,  $1,400. 

(PYeano  Co  )  Permit  \o  927.  FrjinK 
R.  Steward.  Los  Angeles,  Cal..  .7.S  cu. 
ft  per  seiv  from  .\che»roln  Croek. 
Fresno  County,  for  Irrlgallnn  of  80 
acres  Diversion  by  ditch  Vii  mile  long 
tinvo  Co.  >  Permit  No,  930,  J  M. 
Ileynblda,  Ulahop,  Cal.  I.oo  eii  ft  |ier 
sec  from  an  unknown  spring  In  Inyo 
County,  for  lrrlK««lon  of  160  aoraa. 
Divrriiinn  bv  means  of  ditch.  Bat. 
coat.   fl.OOO, 


Salur'lay,     Ffl)iuary 
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i.Butt(;  f.'o.)  )''erm1t  -No.  !i:',  I.  Rdwin 
W.  Khniann,  Oroville,  (.'al..  :'.A"  c.xi.  ft. 
))er  sec.  from  main  ditch  of  Drainage 
District  Xo.  1110,  Butte  (Jounty,  for 
irrigation  of  277  V^  acres.  Diversion 
Ity  (lilrii  1.45  mile  long.  K.st.  cost, 
.^2,000. 

CMono  Co.)  Permit  No.  IKiii.  C.  F. 
Wildasinn,  Bishop,  Cal.,  1  cu.  ft.  per 
.sec.  from  drainage  water  from  Mam- 
moth Minin.ti'  Tunnel,  Mono  County,  for 
irrigation  of  640  acres.  Diversion  by 
pipe  line.     Est.  cost,   $S,275. 

(Imperial  Co.)  Permit  No.  'J34.  W.  W. 
j'atch.  Division  Engineer,  California 
Highway  C'ommission,  Depl.  of  Engi- 
neering, for  and  in  behalf  of  the  ap- 
plicant. The  State  of  California,  Los 
.Vngelts,  Cal.,  .25  cu.  ft.  per  sec.  from 
San  Filipe  Creek,  Imperial  County,  for 
conducting,  maintaining  and  irrigating 
the  State  Highway  in  Imperial  County. 
Diversion  bv  pipe  line  IS  miles  long. 
I'ist.  cost,   $10,000. 

(Merced  Co.)  Permit  No.  940.  State 
Department  of  Public  Works,  Division 
of  Land  Settlement,  Berkeley,  Cal.,  1.61 
cu.  ft.  per  sec.  from  Merced  River, 
Merced  County,  for  irrigation  of  128.7 
aces.  Diversion  by  pipe  line  1  mile 
long.      E.'st.    cost,    $5,500. 

(Riverside  Co.)  Permit  No.  941.  W. 
.1  Hole,  Arlington  Station,  Riverside 
County,  Cal.,  2.00  cu.  ft.  per  sec.  from 
Santa  Ana  River,  Riverside  County, 
for  irrigation  of  459  acres.  Diversion 
by  pipe  line  %  mile  long.  Est.  cost, 
$20,000. 

(Riveside  Co.)  Permit  No.  942.  W. 
.1.  Hole,  Arlington  Station  Cal.,  2.00 
cu  ft.  per  sec.  from  Santa  Ana  River, 
Riverside  County,  for  irrigation  of  440 
acres.  Diversion  by  pipe  line  '/,  mile 
long.      Est.    cost,    $15,000. 

(Riverside  Co.)  Permit  No.  943.  W. 
.7  Hole,  Arlington  Station,  Cal.,  0.05 
cu  ft.  per  sec.  from  Santa  Ana  River, 
Riverside  County,  for  irrigation  of  459 
acres  Diversion  by  pipe  line  %  mile 
long.     Est.   cost,   $20,000. 

(Riverside  Co.)  Permit  No.  944.  W. 
.1  Hole,  Arlington  Station,  Cal.,  0.05 
cu.  ft.  per  sec  from  Santa  Ana  River, 
Riverside  County,  for  irrigation  of  440 
acres.  Diversion  by  pipe  line  \i  mile 
long.      Est.   cost,    $15,000. 

(Invo  Co.)  Permit  No.  946.  Warren 
W  Myers.  252  N  Dillion  St.,  Los  An- 
geles, Cal.,  .05  cu.  ft.  per  sec.  from 
Thompson  Canyon  Spring  and  Jack 
Gunn  Spring,  together  with  all  feed 
waters  for  mining  purposes.  Diver- 
sion   by   pipe   line   2.5   miles  long. 

(Trinity  Co.)  Permit  No.  949.  D.  a. 
Fields  and  Christian  Mekel,  Weaver- 
vllle,  Cal.,  3.00  cu.  ft.  per  sec.  from 
West  Weaver  Creek,  Trinity  County, 
tributary  of  Trinity  River,  for  mining 
purposes.  Diversion  by  pipe  line  about 
2000  ft.  long.     Est.  cost,   $1,500. 

(Humboldt  Co.)  Permit  No  957 
Walter  E.  Shore.  Limestairs,  Cal.,  0.1.. 
cu  ft.  per  sec.  from  a  spring  having 
no  name  in  Humboldt  County,  tribu- 
tary of  South  Fork  of  Trinity  River, 
for  irrigation  of  10  acres.  Diversion 
by   ditch   SOO   ft.   long. 

(Mendocino  Co.)  Permit  No J)58  Mis. 
Angie  A.  Emerson.  Box  232,  Ukiah 
Cal.,  0.04  cu.  ft.  per  sec.  f'-oi",^^^^ 
Branch  of  Russian  River,  Mendocino 
County,  tributary  of  Russian  River, 
for  irrigation  of  4  acres.  Diversion  by 
pipe  line  626  ft.  long.  Est  cost  $500. 
(Tuolumne  Co.)  Permit  No.  960.  u. 
W  Price.  Sonora,  Cal.,  3.31  cu.  ft.  per 
sec.  from  Dry  Creek  (North  Fork) 
Tuolumne  County,  tributary  of  Tu- 
olumne River,  for  Irrigation  of  265 
acres  Diversion  by  ditch  l.l.i  miic 
long.      Est.   cost,    $2,000. 

(San  Joaquin  Co.)  Permit  No  964. 
J  P  Vinet,  Ripon,  Cal.,  6.67  cu.  ft.  per 
sec.  from  Lone  Tree  Creek  San  •Toaquin 
County,  tributary  of  San  Joaquin 
River  for  irrigation  of  533.3.'?  acros^ 
Diversion  by  means  of  canal  2  miloS 
long.      Est.    cost,    $5,000.  -r^    n    e 

(Modoc  Co.)  Permit  No.  971.  D-  ?.  & 
J.  M.  Kane,  Canby.  Cal  1200  acre  ft 
per.  annum  storage  from  Howarfl 
Gulch,  Drainage  Area,  Modoc  County 
for  irrigation  of  4  87  acres.  Diversion 
by  means  of  ditch  1.17  mile  long.      fcst. 

'"(AlpineTo.)  Permit  No  973.  nichard 
Heimsoth.  Woodfords,  Cal..  ^'^^  ^"-  ^L; 
ner  W''  from  West  Fork  of  Carscn 
^Iver  Alpln^  County.,  tributary  of 
Carson  River,  for  '"«^^tlon  of  150 
acres.  Diversion  by  ditch  2^is  miies 
long.      Est.   cost.   $1,000. 


f.Mpine  ("o.i  I'crniit  No.  '.Hi.  Fre.s 
Brun.s,  .Jr.,  P'redericksburg  (P.  O.  Gard- 
nfM'ville,  Nevada),  Cal.,  3.94  cu.  ft.  per 
.sec.  from  West  Fork  of  Carson  River, 
Alpine  County,  tributary  to  Carson 
Itivcr,  for  irrigation  of  315.30  acres. 
Diversion  hv  means  of  ditch  3%  miles 
long.     Est.   cost,   $1,500. 

(Yulja  Co.)  Permit  No.  975.  Morris 
Ward,  Challenge,  Cal.,  2.00  cu.  ft.  per 
sen.  from  Burnt  Bridge  Creek,  Yuba 
County,  for  mining  purposes.  Diver- 
sion by  ditch  iVx  mile  long.  Est.  cost, 
$2,000. 

(San  Bernardino  Co.)  Permit  No.  976. 
.lohn  IT).  Crookes,  liucerne  Valley,  Cal., 
.12  cu.  ft.  per  sec.  from  underground 
developed  water  in  S^an  Benardino 
('ounty,  for  irrigation  of  10  acres. 
Diver.sion  by  pipe  line  or  flume  3000 
ft.    long.      Est.   cost,    51,000. 

BUSINESS  OPPORTUNITIES 


Ralph  (j.  Kann,  Theater  Building, 
•Santa  Cruz,  Cal.,  desires  to  get  in 
touch  wit'h  manufacturers  of  solar 
licating    systems. 

A.  A.  Douglas.  S'mith,  Nev.,  is  in  the 
market  for  a  solid  rugger  tired  auto- 
mobile   trailer. 


.S'l'0<'KTO\ 


i;\<'H.%\(;i-: 


I'OH  >1 


li!itnediat(  formation  of  a  Builders' 
rCNchange  in  Stockton  in  proposed.  At 
a  recent  meeting  John  T.  Lewis  was 
Injected  temporary  president  and  Frank 
A.  Kent,  secretary  pro  tem.  The  orga- 
nization com'iiittee  elected  consists  of 
.1.  W.  Pearce.  chairman;  J.  F.  Shepherd. 
E.  H.  Crogan.  F.  C.  Marks.  W.  A.  Mur- 
phy. F.  P.  Sexton.  W.  F  OKeeffc  .  (,lenn 
-Mien  and  Jolm   T.   Lewis. 

.'-■■peakers  who  gave  informative 
talks  or.  the  org.anization  of  .an  ex- 
ihange  were  John  L.  Clynier.  business 
manager  of  the  Builders'  Exchange  of 
.San  Francisco.  .Vewtoii  D.  Rutherford. 
.Stockton  Attorney  and  .1.  W.  Pearce. 
IDAHO     S'rX'I'K     >VIM,     PilOTOCMt  A IM1 


UOAI)   A.\U   HKIDGK   I'KJMKCT.S 


Announcement  is  made  from  the  of- 
fice of  D.  P.  Olsen.  state  director  of 
ldah()  highways,  that  a  jihotographic 
lecord  of  all  highway  work  done  in  the 
state  will  be  kept  by  the  dejiartment. 
A  special  folder  is  heing  ])repared  for 
each  respective  piece  of  road  work  in 
tlie  state.  Each  picture  is  numbered 
and  has  a  title,  giving  a  description  of 
the  work  shown.  Difficult  pieces  of 
construction  offering  a  iiroblein  for  the 
engineer  in  the  field  are  shown  in  the 
various  stages.  Bridges  in  course  of 
construction  are  shown  to  give  the 
state  office  an  idea  of  the  progress  be- 
ing made  on  certain  structures.  The 
system  also  serves  as  a  check  on  con- 
tractors as  to  the  speed  with  which  the 
work  is  being  done,  all  the  jiictures 
being  dated. 


i.o-    \N(;i;i,i>     <  i;mi,>  r   (0\tua(- 

TOKS*   tOUK   OK    l*KA<  TH  K 

Tl).-  drift  to  higher  Id.-uls  ha.-<  b<-<  n 
;i  notable  feature  of  the  conbtructioi. 
business  during  recent  yeurr".  A  code 
of  practice  adO|)ted  by  the  C,'ement  Con- 
tractors' A.sHOciation  of  Los  Angeles 
is  the  latest  outcome  of  thi.*;  movi-ment. 
It  was  drafted  by  the  committee  Oii 
eihich  and  standardH,  composed  oi 
J  as.  N.  Patllllo,  chairman.  W.  A.  Clar'i- 
.md  K.  T.  Rliy.     Following  is  the  code: 

1.  To  conFlder  my  vocation  worthy. 
and  a.s  giving  me  a  distinct  opportunlty 
lo  serve  lh<-  public. 

::.  To  increase  my  eiMciency.  and  :o 
elevate  the  standard  of  my  work  to  a 
hig-h.   ethical   plane. 

:i.  To  stand  firmly  for  fair  and  lioiieKt 
'lei. lings  with  the  public,  and  coiid'^mii 
without  res<TV«  any  unfair  or  di.NlioiK-.sj 
Iir.'tCtices. 

4.  To  do  all  work  Ir.  strict  accordance 
w.ih  tin-  spirit  ano  letter  of  the  niaiid- 
ard  i|uality  sijecittcat  ions  of  the  O- 
iiieiit  Contractors'  Association,  and  to 
absolutely  refuse  to  estimate,  install. 
(  r  i)e  connected  with,  any  work  not  in 
c(>nformity  with  these  specificatioiif. 

.'i.   To    have   the   placing   of   the   A.->80- 
c::.llon    brand   upon    every   job   of   work  ■ 
installed      by    me      ;-on>ititute    a      valid 
guarantee      that      the      work    has      been 
properly  done. 

6.  Trf  employ  the  most  skilled  work- 
men available,  and  to  adequately  crim- 
Ijensate  them  accordiiig  to  their  in- 
dividual  ability. 

7.  To  purchase  and  use  only  the  high- 
est quality  of  building  materials  the 
markets    afford. 

8.  To  meet  my  obligations  in  ac- 
cordance with  the  established  and  ac- 
cepted credit   methods. 

9.  To  be  always  more  concerned  ui 
the  quality  of  the  work  i)roduced  b'- 
me.  than  in  any  possible  profit  there- 
fioni. 

to.  To  be  ever  mindful  of  my  '-e.^poi.- 
.'•ilillty  to  this  Association  when  im- 
pressing its  seal  upon  my  work.  - 
Southwest    Builder. 


MKi.Hoi  n\i:  IM-A\.M\<;  HK.   IM>>\  KI{ 
PHOJKC  T 


The  Victorian  (Australia)  govern- 
ment is  about  to  issue  a  loan  of  £2.000.- 
000.  it  is  understood,  for  the  purpose 
of  obtaining  funds  to  finance  thf  Mor- 
well  <'l\'ctricit>  scheme.  The  total 
cost  of  this  project  for  producing  elec- 
tric power  from  brown  coal,  or  lights. 
.•It  MorWell.  Victoria,  and  transmitting 
it  about  90  miles  to  Melbourne,  is  esti- 
mated at  £1;'. 000. 000.  Mush  of  the 
eciuipment  for  the  scheme  has  already 
been  ordered   in   .\mer:ca. 


The  onlf  daily  newspaper  In  the 
West  nhose  colnmns  are  deroted 
exclnsiTely  to  Building  News.  Coyera 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  In  adTan«c. 
Send  for  sample  copy. 


660  MISSION  STREET 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


SAN    FRANCISCO     COUNTY 


$2,500   and   Over   Reported 


The    following    is 

an    index    for    the 

contracts  for  this  issue. 

No. 

Owner 

Contractor 

Amt. 

647 

VVahlhi  iiii 

Mcintosh 

1800U 

64« 

(^urtisK 

Unit 

11000 

651 

Ja<'nicke 

Owner 

9000 

652 

Klevcsahl 

Owner 

3000 

656 

Mitchell 

Hanna 

3000 

658 

Holl.rook 

Lindgren 

5750 

659 

Mosconi 

Meyci- 

11670 

660 

Sale 

Meyer 

5600 

661 

Thompson 

Meyer 

9000 

662 

Sherer 

Williams 

2500 

663 

Xflsnn 

Owner 

4000 

664 

Thornton 

Owner 

10000 

666 

Hemminga 

Meinberger 

9250 

667 

Dickson 

Schell 

8700 

668 

Wahlheim 

Crescent 

690 

669 

Sam< 

Mcintosh 

10470 

670 

Samo 

Carroll 

1546 

671 

Samo 

Scott 

2428 

672 

bam>' 

Itundberg 

1100 

673 

Roucla 

Monihaii 

656:'i 

674 

S-ame 

Fennel  1 

12932 

675 

Samt- 

American 

3093 

676 

SaiTic 

W  ithiiitTtoii 

254  0 

677 

Same 

Oillev 

2835 

678 

Cohn 

F'ennell 

1299:. 

679 

Same 

Withiiigton 

254(' 

(80 

Sairie 

Monihan 

6565 

68! 

SflUK' 

Gilley 

283.". 

682 

Ham*' 

American 

3093 

687 

J'apa 

Filippis 

8000 

689 

Smyth 

Owner 

7400 

690 

Mohler 

Owner 

7600 

C91 

^,kf  lly 

Meyer 

12100 

692 

Ueal     Kstate 

Wagner 

2497.) 

693 

Lachman 

Vannucci 

13248 

694 

Hergncr 

Owner 

5000 

697 

Ander.son 

Owner 

7500 

702 

Beede 

Vodden 

900U 

703 

Great    We.stern 

Barrett. 

18000 

704 

Klncaiion 

Owner 

38000 

705 

(Jreen 

Green 

oDOIt 

706 

,  Shrinrrs 



200000 

707 

I-arrell 

Adler 

.5900 

708 

Holhrook 

I..iiidf?rcn 

5750 

709 

Stoff 

Owner 

75000 

710 

Grimth 

Nelson 

14000 

711 

Mlchelsop 

Owner 

12000 

713 

Lalb 

Carlson 

.  3650 

714 

Iloud 

DepeW 

7000 

715 

leterson 

Owner 

27000 

717 

Oi  pheiim 

Owner 

3500 

719 

Morris 

Owner 

SOi'O 

720 

MorrlH 

Owner 

,i«DO 

V21 

Same 

Samp 

4000 

72Z 

MlrBKlia 

Cuneo 

340m 

723 

Walter 

("oilman 

2900 

724 

Bode 

I'erson 

2850 

726 

H.H«HC- 

Mi.ii.son 

idoon 

727 

KUvet-ahl 

Owner 

3000 

731 

Dunn 

Owner 

20000 

782 

Conly 

Hamiil 

/COO 

788 

FranuHlch 

I'rnsicUl 

6000 

784 

Pac.  T.   &   T, 

Matthlf>R 

10000 

785 

I'ettTB 

Owner 

r,Boo 

736 

Thrift 

Krateiiaa 

5350 

,737 

U    r    Arrhb 

Dyer 

32936 

738 

Papa 

Flllppls 

sooo 

789 

Mllonan 

ninet 

<J100 

PBRMITM 

AIAUTMKNTH 

(847>      S    KIVISADKItO    130    K    Dubore 

Thne-mory     and   bftHi'nicnt     ftume 

(ft)   nparimrnlN. 
Ownrr     G«-»>.    Wnhlhi'lni.    ".M    P«b««    SI, 

."-;.  '  iMco. 

Arcti  .y    I!     and    Noble    N«w- 

!■■  •til   bank   BI<lK.,  K'.   K. 

Con<rH<  ii.i- W<'lntoHh   riron.,   180   .Icnule 

81..  Han  KrnnnrlKca.  |18,00« 


DWELLING 

t64;i)      SE       MONTEREY       AND        SAX 

Benito    Way.      One-story    and    base- 

menlo  frame  dwelling. 
Owner — Dr.  F.  W.  Curtiss. 
Architect — None. 
Contractor — Unit   Constr.   Co.,    431    Phe- 

lan  Bldg.,  San  Francisco.         Sll.ooo 


FLATS 

(651)      W   SEVENTEENTH   AVE    150   N 

Fulton.      Two-story    and    basement 

frame   (2)   flats. 
Owner — Mrs.      M.   Jaenicke,      373      Russ 

Bldg.,  Sail    F'rancisco. 
Architect — .Arthur    T.     Ehrenpfort.     373 

Ru.'ss  Bldg.,  San  Francisco. 
Day'.s   work.  f'jOOO 


UNDERPIN.   ETC. 

(652)  W  SHGTWELL  50  S  Nineteenth 
Underpinning,  foundation  and  con- 
crete floor  for  flats   (add   4   rooms). 

Owner — M.  E.  Klevesahl,  1222  Treat 
Avt.,  San   Francisco. 

Architect — None. 

Day'i-   worl:.  ?;10'.'0 


DV\  ELLING 

(656)  N\V  I'ERSIA  50  S  London.  One- 
ftory  and  basement  fiame  dwell- 
ing. 

Owner — Michael  Mitchell.  4  27  Munich 
St..   E'an   Francisco. 

Architect — None. 

Contractor — Frank  Hanna.  599  Moscow 
St.,    San   Francisco.  $3000 


ALTERATIONS 

(658)  SK  BE  ALE  AND  MARKET. 
Keniove  and  rebuild  brick  wall:  ex- 
cavation, carpentry,  mill  work, 
rooftng,    i)lastering,    etc. 

Owner — Henry   M.    Holbrook,   58    Sutter 

St..  San   Fr.'iiicisco. 
Arclute.-t  —  Nathaniel      Blaisdell,      255 

California  St.,  San  Francisco. 
'Contractor — Lindgren     Co.,     Monadnock 

Bldg..  Sun   Francisco.  ?5750 

RKCOKDIOI) 

FRAME    FLATS 

(659)  SW  GEARY  AND  TWENTY- 
tcccnd  Aye'  W  26-8xS  100.  All 
woik  for  thrfie-story  frame  flats 
and    store. 

Own^r — J.    Mosconi   and    Louis  Ferrora. 
Architect  —  Milton     W.     Morrison.     716 

4  1st   Ave.,  .^'an  Francisct.. 
Contractor — Meyer     Bros..     5326     Gear> 

St.,   San    F-rnnci.sco. 
FPrd   Ftb.   17.   '22.      Dated  Feb.   3,   "22. 

It'.unh     franiC'     uj' $291 1 

l{<.UKh    pla.KlereJ    and    roof   on..    2917 

Completed    and    accepted 2917 

U.sual     35    dayH 2919 

TOTAL  COST.  $11,670 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      I  lans  and    speclflcatlonH    (lied. 


DWICLLlNG 

iii(.o)     K  T\vi:xTv  'nilun  \\v.  i75  s 

Ciilirlllo.      .Ml    w  ^rk    for   elRht -rooiii 
<l<Ai  lllntr. 
()\viwr— \V.   H.   Hale.   381    2r.th    Ave.   San 

Francisco. 
\rehlt<  <l — None. 
Contractor  —  Moyer   Bron..    5326   Oeary 

St.,  Sun   FrniKiHco. 
F'lod   Fub.  17,  '22.     Dated  Jan.  19.  "22. 

KniMio   up    $1400 

Brown    cmtpd     14'><' 

Computed    and    accepted 140)i 

UMual    36    dayn 1400 

TOTAL  COST.  $6600 
Bond,  non««.  Limit.  90  dayn.  Forfeit, 
pinnn  and  »perincotlonii.  none. 


FRAME    FL.\TS 

(bbl)      \V   SIXTEENTH    A\E    100   S  Ca- 
brillo.        All    work    for      two-story 
frame  flats. 
Owner — Nathaniel  Thompson,  20th  Ave. 

and   Geary  St.,   San   Francsico. 
Architect— None. 
Contractor — Meyer    Bros.,    5326    Geary 

St..  San  France ic'3. 
Filed  Feb.   17,    22.     Date4  Feb,  ,3>  '22. 

Frame   up    ...... -.  .  .'. >  . ,.^.V;. $^?250 

Brown   coated .,i.    2250 

Completed     2250 

Usual    ;)5    days 2250 

TOTAL.  (X)ST,  $9,000 
Bond,  none.  Limit.  'JO  days.  Forfeit, 
plans  and  specifications,  none. 


PERMITS 

DWELLING 

(662)  NE  Moss  175  S  Howard.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — W.  E.  Sherer,  64 7 A  Minna  St., 
San   Francisco. 

Architect — None. 

Contractor — B.  W.  Williams,  793  In- 
gerson   Ave.,  San  Francisco.     $2500 


RESIDENCE 

(fifi3>  E  MADROXE  75  N  Ulloa.  One- 
story  and  basement  frarhe  resi- 
dence. 

Owner — F.  Nelson  &  Sons,  2  West  Por- 
tal Park,  San  Francisco. 

Architect — None. 

Day's  work.  $4000 


FLATS 

(664)  W  NINETEENTH  AVE.  126  N 
Fulton.  Two-story  and  basement 
frame   (2)   flats. 

Owner — Mr.   and   Mrs.   Thornton. 

Architect — E.  A.  Neumarkel,  544  Mar- 
ket St.,   San   Francisco. 

Day's  work.  $10,000 


FLATS 

(666)     B    TWENTIETH    AVE.     876     N 

Fulton.      Two-story   and    basement 

frame    (2)    flats. 
Owner.s — Annie  and  Harvey  Cummlngs, 

278S    Harrison    St.,    San    Francisco. 
A,rchltect — None. 
Contractor — H.      S.      Melnberfrer,      6720 

California    St.,    San    Francisco, 

$9260 


RESIDENCE 

(667)      LOT     fi     BT,K.     3     ST.     FRANCIS 

Wood.      All    work    for   a    two-Story 

and  b.-isement    frame  residence  and 

separate    garage. 

Owner — Dr.     Ernest     C.     Dickson,     2804 

Divlsndero    St..    .''an    FVanclaco. 
Architect-  .Tno.  K.  Br.nnnor.  261  Kearny 

St.,    San    Francisco. 
Contractor — Snmuel    Schell.    180    .Tesale 

St..    Snn    Fr.inclsco. 
Filed   Fob.    IS.    '22.      Dated   Feb.    10,  '22 
RoriR-h    frame    and    roof   rafters 

on     $2176 

Electric    wlr1n»r    and    pln.slerlnK 
don«>    nnd    stnndlnR-    trim    In 

place      2176 

Completed    nnd    accepted 2176 

Usual    35    days 2176 

TOTAL  COST.  $<!.7n0 
Bond.  $4S.';0  StiretlcR,  O  B.  Drowslke 
nnd  Wm.  A  Rnlney.  Limit,  !>0  days. 
Forfeit,  $2  dnv  Pbins  nnd  «ii.<f  Iflrn- 
tlons    filed. 

APABTMKNTS 

(86S)   .SF   DI'BOCK   AVE   AND   DTVISA- 

dero  S  1.1"  »n  iit  of  bep  P  34  R  88.28 
N    34    W    88.23   N   34.      Kleetrlcnl    wopU 

for  live  uparfmont  frame  ■lr«ioturo 
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Owner — George   Wahlheim,      75  1       Paf^c 

St.,   San  Francisco. 
Architect — Sidney   B.   &   Noble  Newsom, 
Nevada  Bank  Bldg-.,  San  Francisco. 
Conlractor — Crescent    Electric    Co.,    289 

8th  St..   Kan   p-ranci.'ico. 
Filed  Feb.    18,    22.      Datf^   Feb.    l.'>,   '-^2. 
Roughed      in      and      ready      for 

plaster     ' $345.00 

Completed      A 172.50 

Usual     35     days .,'1 172.50 

TOTAL,  COST.  |690.00 
Kond,  none.  Limit,  without  delay. 
Forfeit,  $5.  Plans  and  specifications 
filed. 


(♦!«!•)  lOXCKPT  TLUMBINtJ.  ELEC- 
tric  work,  painting,  pia.^tering, 
electrir  fixtL-.res,  beds,  hardwood 
tioors,  floor  and  wall  tiling,  and 
fire  escapes  on  above. 
Cortractor — Mcintosh    Brcs.,    180   Jessi:- 

St.,  San  Francisco. 
Filed  Feb.  18,.'22.     Dated  Feb.  14.  '22. 

I'rame    up     $2017.50 

Interior     and       exterior     brown 

coated      ,   ; 2617.50 

(.'ompleted      2617.50 

ITsui.l    35    days 2017.50 

TOTAL  COST,  $10,470.00 
Bond,$B235.  Sureties,  Theo.  L">e  Pais 
and  J.  J.  McLeod.  Limit,  without  de- 
l.ay.  Forfeit,  $5.  Plan.s  and  specifica- 
tions filed. 


(670)      LATHING       AND    PLASTERING 

on  above. 
Contractor  —  Thos.   Carroll,    180   Jessie 

St.,  San  Francisco. 
Filed  Feb.   18,  '22.     Dated  Feb.  14,  '22. 
Inf.   and    ext.    brown    coated.  ..  $773.00 

Completed     386.50 

Usual  35  days 386.50 

TOTAL  COST,  $1546. 0't 
Bond.  none.  Limit,  without  delay.  For- 
feit, $5.      Plans  and  specifications  iiled. 


(671)      PLUMBING,    SEWERING      AND 

gas  fitting  on   above. 
Contractor — Scott    Co.,     243     Minna     St.. 

San  Francisco. 
Filed   Feb.   18,   '22.      Dated  Feb.   15,  '22. 
Roughed    in,    tubes    set,   ready   to 

plaster     $1214 

Completed 007 

Usual    35    days 607 

TOTAL  COST,  $2423 
Bond,  none.  Limit,  without  delay.  For- 
feit, $5.     Plans  and  specifications  filed. 


'(67?r"  PAINTING    AND    DECORATING 

on  above. 
Contractor — Rundberg    &    Whitni.an. 
Filed  Feb.  18,  '22.     Dated  Feb.  14,  '22. 

Half   completed    ; $412.50 

Completed 412.50 

Usual    :^.5    days '.  . ) 275.00 

TOTAL  COST,  $1100.00 
Bond,  none.  Limit,  without  delaj'.  For- 
feit, $5.     Plans  and  specifications  filed. 


PLUMBING 

(673)      g  GEARY  186-3  W  Leavenworth 

W    48-9xS    137-6.       Plumbing    work 

for  Class   C   brick   apartments. 
Owner — S.    Rouda,    40    Powell    St..    San 

Francisco. 
Architect — Sylvain    Schnaittacher,      233 

Post  St.,  San  Francisco. 
Contractor — Monihan      &      Slavin,    1554 

Fulton  St.,  San  Francisco. 
Filed  Feb.   18,  '22.     Dated  Jan.  28,  '22. 

On  1st  of  each  month T^'io 

Usual    35   days 25% 

TOTAL  COST,  $6565 
Bond,  $3282.50.  Surety,  Fidelity  &  Do- 
posit  Co.  of  Maryland.  Limit,  without 
delay.  Forfeit,  $20.  Plans  and  speci- 
fications filed. 


(674)      MASON    WORK  ON   ABOVE. 
Contractor  —  Fennell   &   Chisholm,   180 

Jessie  St.,  San  Francisco. 
Filed  Feb.  18,  '22.     Dated  Jan.   18.  '22. 

Payments    satne    as    above 

TOTAL  COST.  $12,932 
Bond,  $6466.  Sureties.  D.  J.  Sullivan 
and  H.  C.  Matthles.  Limit,  without 
delay.  Forfeit,  $20.  Plans  and  speci- 
fications filed. 


(675)    ELECTRIC    WIRING   ON    ABOVE 
Contractor — Amerlcsan    Elec.    Eng.    Co., 

1723   Polk   St.,   San   Francisco. 
Filed  Feb.   18,  '22.     Dated  Jan.  28,  '22. 

Payments    same    as    above 

TOTAL  COST,  $3093.35 
Bond.  I — — .  Surety,  Union  Indemnity 
(^o.  of  New  Orleans.  Limit,  without 
delay.  Forfeit,  $20.  Plans  and  speci- 
fications  filed. 


(676>      FIRE    ESCAPES      AND      ORNA- 
mental    iron    v,^ork    on    above. 

Contractor — C.      W.      Withington,       780 
Brannan    St.,    San    Francisco. 

Filed  Feb.    18,  '22.     Dated  Jan.  28,  '22. 

Pjcvments    same    as    above 

TOTAL  COST,  $2540 

Bond,     yi270.       Sur'My.    Fidelity    &    De- 

I)Osit   (-'o.   of  Marvland.      Limit,    without 

delay.      Forfeit,    $20.      Plans    and    specl- 

flcaiions  fibd. 


(677)      HEATING    ON    ABOVE. 
Contractor  —  Gilley     Schmid     Co..     198 

Otis   St..    San   Francisco. 
Filed  Feb.   18.  '22.     Dated  Jan.  28.  '22. 

I'rymonts    same    as    abov( 

TOTAL  COST,  $2835 
Bond,  $1417.50.  Surety,  U.  S.  Fidelity 
&  Guaranty  Co.  Limit.  ;is  soon  a.^ 
possible.  Forfeit.  $20.  Plans  and 
specifications   filed 


APARTMENTS 

(67S)      S  GEARY  137-6  W   Leavenworth 

W    48-9xS    137-6.      Mason    work    for 

Class  C  apartment  building. 
Owner — M.    Cohn.      10;i6      Colder.      G.nte 

Ave.,  San  Francisco. 
Aichitect — Sylvain    Schnaittacher,       233 

Post  S(..  San  Francisco. 
Contractor  —  Fennell   &   ('hisholm,    180 

.lessie  .St.,  San  Francisco. 
Filed  Feb.   18,  '22.      Dated  Jan.   18,  '22. 

On    1st   of   each   month 75% 

Usua  1    35    days 25% 

TOTAL  COST.  $12,995 
Bond.  $6497.50.  Sureties.  D.  J.  Sullivan 
and  H.  C.  Matthies.  Limit,  as  fast  as 
i-equired.  Forfeit,  $29.  Plans  and 
;jpecificaiioi;s  fiied. 


(679)      FIRE    ESCAPES      AND      0)iN.\- 
mental    iron    work    on    above. 

Contractor — C.      W.       Withington,       780 
Br.-innan    St..    San    Francisco. 

Filed  Feb.  18,  '22.     Dated  Jan.  28,  '22. 

Payments    same    as    above 

TOTAL  COST,  $2540 

Bond,  none.     Limit,  as  fast  as  required. 

Forfeit,    $20.        Plans   and    specifications 

filed. 


(680)     'plumbing  ;OX  ABOVE. 
Contractor — Monihan      &      .Slavin,    1554 

Fulton   St..   ^/an   Francisco. 
Filed  Fob.   18,  '22.     Dated  Jan.  28.  '22. 

Payments    same    as    above 

TOTAL  COST.  $6565 
Bond,  !icne.  Limit,  as  required.  For- 
!\!(,  $20.     Plans  and  specifications  filed. 


(681)      HEATING    ON    ABOVE. 
Contractor  —  Gilley     Schmid     Co..     198 
Oils   St.     San    Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
loss   MARKBT   ST. 

Phone  Market  891    S>an  PranolBco 


Fib-d   Feb.    18.  '22.      Datf.d  Jan.  28.    22. 

Payiiients    same    as   above 

TOTAL  COST,  1^835 
Bond,  none.  Limit,  as  fast  as  required. 
Forfeit.  $20.  Plans  and  .specifications 
filed. 


(682)      ELECTRICAL         WIRINc;         ON 

above. 
Contractor — American    Elec.    Eng.    Co., 

1723    Polk    St.,    San    Francisco. 
Filed  Feb.  18,  '22.     Dated  Jan.  28,  '22. 

I'ayments    same    as   above 

TOTAL  COST,  $3093.35 
Bond,  $1547.  Sureties,  Howard  J.  Whiu- 
.'ind  Theo.  S.  Hoin.  Limit,  without  de- 
lay. Forfeit,  none.  Mans  and  speci- 
ficationfc  filed. 


FRAME  FLATS 

(687)      S  PACIFIC   137   W   Jones.      Two- 

.'.lory  and  basement  frame  (2)  flat."*. 
Owner — A.   Papa,   1237    Pacific  Ave.,  San 

Francisco.  •. 
Archil  eel — None. 
Contractor — V.      Filippis,      1527    I'owell 

.St.,  San  Francisco.  $8ttO() 


FRAME   FLATS 

(689)  E  SEVENTEENTH  AVE  27i;-l  S 
California.  Two-story  and  base- 
ment   Iranii-  (2)   flats. 

Owner — John  Smyth  and  wife.  1706 
Anza    St..    .San    Francisco. 

Architect — A.  H.  Knoll.  Heirst  Bldg.. 
San   Francisco. 

Days   \',  ork.  $7400 


DWELLINGS 

(69")       W    TWENTY-SECOND    AVE    225 
and  250  N  Balboa.     Two  one-9tor> 

and   basement   frame  dwellings. 
Owner  —  T.    E.    Mohler,    593    21^t    Ave.. 

San   Francisco. 
A  re  h  i  I  ec  t — N one. 
Days    work.  $3800   each 


KF.(  OltliKD 

RESIDENCES 

(69  1)      NE    THIRTY-SIXTH    AVE    AND 
Fulton.      All    work    for   two    5-roo)n 
residence  and  one  4-rooni   residence 
Owner — Skelly   Estate   Co. 
Architect — Noiie. 
Cor.tractor — Meyer     Bros..     5326     Geary 

St..   San   Francisco. 
Filed   Feb.   20,   "22.     Dated   Feb.   9,   '22. 

Frame   up    $3025 

Brov/n    coated    3025 

'  'ompleted      302.'> 

Usual   S5  days 302.'> 

TOTAL  COST.  $12,100 
Bond  none.  Limit,  90  days.  Forfeit, 
plan.'    ni.d  si)ecSflcations.   none. 


FACTORY 

(692)  SW  SIXTEENTH  AND  (  ON- 
neclicut  W  2on  S  200  E  100  N  100  K 
100  N  100.  All  work  for  one-story 
frame  industrial  building  ( factory f 

Owner  —  Real  Estate  &  Development 
Co.,  Hearst  Bldg.,  San  Francisco. 

Architect — None 

Contractor — (Jeo.  Wagher,  251  Kearny 
St.,  Sail   Francisco. 

Filed    Feb.    20.    '22.      Dated   Jan.    11.    "22. 
Payments  to  be  made  of  actual 
cost    of   labor   and    material    as 

vol  k     progresses      

Usual  35  days.   10%  of  total  cost... 

TOTAL   COST.    $24,970 

Bond,    limit,    forfeit,    none.       Plans    and 

specifications    filed. 


W  AREHOUSE 

1 693)  W  CAPP  125  N  17lh  100x105 
Excavation,  concrete,  reinforcing 
steel,  carpenter  and  mill  work  for 
two-story    Class   C    warehouse. 

Ownci — G.  Lachman,  Mission  and  I6tli 
Sts.,  San  Francisco. 

Architect — S.  Heinian.  57  Post  St..  San 
Francisco. 

Contractor — L.  VannuccI,  16th  and 
Church  Sts..  San  Francsico. 

Filed   Feb.   20,    £2.      Dattd  Feb.    3.   '22. 

TOTAL  COST.   $13.248.B0 

Bond.    none.      Limit.    40    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


^ 
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DWELLING 

(6i'4)    VV  BELVEDERE  150  S  Parnassus 

Ave.        One-story      and       basenionr 

frame    dwelling. 
Owner  —  G     Eergnor.   240   Mor.tgomery 

St.,  San  Francisco. 
Plans  by  Owner. 
Day's  work.  |5000 


DWELLIXCJS 

(()!i7)  X  EXCELSIOR  75,  100  and  125 
E  Madrid.  Throe  one-story  and 
basement  frame  dwellings. 

Owner — K.  Anderson  and  T.  Johnson, 
13S  Bertita  Ave,  San  Francisco. 

Architect — Xone. 

Day's    work.  $2500    each 


FRAME  FLATS 

<702)      E       SIXTEENTH    AVE      300      S 

Anza.      Two-story      and      basement 

frame    (2)    flats. 
Ownei — Stephen    Beede.    540    16th   Ave.. 

San  Francisco. 
Designer — Walter    G.   Vodden.    760   Cole 

St.,  San  Francisco. 
Contractor — Walter  G.  Vodden,  760  Cole 

St.,    .San    Fr.incisco.  |9000 


ADDITION 

(V03)  N  BUSH  68-9  W  Grant  Ave.  Ad- 
dition of  one-story  to  power  house. 

Owner — Groat  Western  Power  Co.,  14 
Sansome  St.,  San   Francisco. 

Architect — Willis  Polk,  Hobart  Bldg., 
Stn    Francisco. 

Contractor — Barrett  &  Hilp.  918  Har- 
rison St..  San  FrancLsco.  $18,00n 


APARTMENTS 

(704)  S  CLAY  190  E  Polk.  Three- 
story  and  basement  frame  (12) 
apartments. 

Owner — Kincanon  &  Pcrego,  159  Sut- 
ter St.,  ,San  Francisco. 

Arcnitect — Xone. 

Day's   work.  $38,000 


KESIDENCi: 

(705)  W  GRANAPA  375  N  Holloway. 
One-.story  and  ba.sement  frame  res- 
idence. 

Owner — George    S.    Green,    2050    Bryant 

St.,  San  Francisco. 
Contractor  —  Bredlcw       Green,       2050 

Bryant    St.,   San    Francisco.        $3000 

HOSPITAL 

(706)  NINETEENTH  &  TWENTIETH 
Aves.  Lawton  and  Moraga  Sts. 
Brick    and    concrete    ho.spiial. 

Ownei — Board  of  Trustees  Shriner  s 
Hospital  for  C^rippled  Children,  650 
Gtaiy  Si. "San  Franci.sco. 

Archllcct— Weeks  &  Day.  Phelan  Bldg 
San   Francisco. 

$200,000 

KESIDENCI-: 

(707)  W  THJUD  ,\\i;  99-9  S  (  abrillo 
Two-story  and  basement  frame 
r('«(id«-nc«_-. 

Owner — Wm.    Knrrell.    I.'i48    Bnlbua    St.. 

.San    Kr.'iiicl»'<-<). 
ArchlKci— Earle    B.    Bert/,    168    Sutter 

Ct.,  San  Francisco. 
Contracfor-^K.     Adicr,     493     2'Jiid     Ave, 

y-iiu   Kran.'Mleo.  $5900 


IlICCOItnKD 

ALTERATIONS 

(718>      K     .\IAI;KI;T     ami     lii:ALK     SK 

138-3   X   NE   137-6.     Making  deeper 

foundations    on     cnstorly     wall    of 

building. 
Owner — Henry    M     Holbrook,   OS  Sutter 

St.,    .San    Kranclaco. 
Architect    —   Nathnnlol      Blaladell,     26S 

California   St.,   San    Franclaco. 
Contractor — Llndgrfn    Co.,    Monadnock 

Bldg..    Han    FYanclaco. 
Fllod    Feb.    21,    '22.      Dated    Feb.    10,   '22 

Complclcd    nn    dacrcptcd |431l 

I'aunl  3B  daya 1437 

TOTAL  COHT,  $6760 
Bond,  t2.87C.  Hurettea,  A1fr«d  B. 
■wlvorton  and  H.  C.  Park.  Llrnlt.  28 
daya.  Forfeit,  $1.00  day.  Plana  and 
tpeclflcatlonn    filed. 


FRAME   FLA'tS 

W    SIXTEENTH    AVE    100    S    Cabrillo. 

Two-story  and  basement  frame   (2) 

flat.*!. 
Owner — N.    Thompson.    .'■)600    Geary    St  . 

San  Francisco. 
Architect — H.   C.   Baumann.   251   Kearny 

t-"'t..  San  Francisco. 
Contractor — Meyer     Bros..     5326     Geary 

St..    San    Francsico.  $8000 


FRAME   FLATS 

^E  GEARY  AND  SECOND  AVE.  Two- 
Story  and  basement  frame  (4)  flats. 

Owner — I.  Epp,  420  Second  Ave..  S.  F. 

.'.rchitect — None. 

Contractor — Emil  Nelson.  4835  Geary 
St..    Sari    Francisco.  JIS.OOO 


DWELLING 

NE     FULTON       AND       THIRTY-SIXTH 

Ave.  and   E   36tn   Ave.    80   N  Fulton 

and      N    Falton    26-2      E    36th    Ave. 

Three  one-story  &  basement  frame 

dwellings. 
Owner — J.  C.  Skelly  Estate,  1153  O'Far- 

rell  St..  San.  Francisco. 
Architect — H.   C.   Baumann.  251   Kearny 

St.,  San  Francisco. 
Contractor — Meye.-     Bros..     5326     Geary 

St.,  San  Francisco.  $4000  each 


APARTMENTS 

(709)      S    BUSH      130    E      Leavenworth. 

Foui -story   and    basement    concrete 

(27)   apartments. 
Owner — Louis    D.    Stoff,    919    Sutter    St., 

San   Francisco. 
-Vrchitect — Albert       Schroepfer.       Well.s 

Fargo  Nevada  Bank  Bldg.  S.   F. 
Day's   work.  $75,000 


FRAME   FLATS 

(710)      NE    CALIFORNIA    AND    THIRD 

Ave.        Two-story      and      basement 

frame   (4)    flats. 
Owner — Howard     J.     Griffith,     109     New 

Montgomery   St.,   San   Fraroirsco. 
-Architect — None. 
Contractor — N.    J.    Nelson,    1505    Balboa 

St..   San    Francisco.  $14,000 


FRAME   FLATS 

(711)  SW  CLEMENT  AND  TWENTY- 
second  Ave.  Two-story  and  base- 
ment  frame    (4)    flats. 

Owner — O.   Micholscn.   %   Architect. 

Architect — C.  O.  Clausen.  Hearst  Bldg.. 
S'an   Francisco. 

Day's    work.  $12,000 


ALTERATIONS 

(713)      NO.   .^103   CLAY.   Alterations  and 

additions  to  dwelling. 
Owner — Olga    Dierks    Lalb.    700    Brod- 

erick   St..   Saji   Francisco. 
I'lan.s    hy  C)wner. 
Contractor — Elmer    Carlson,    180    Jessie 

St.,   San   Francisco.  $3050 


APARTMENTS 

(714)  W  CHURCH  101  S  Army.  Two- 
story  &  baHcmcni  frame  (4)  apart- 
mentH. 

Owner — Martin  H.  Hond.  1466  Church 
St.,   San    Francisco. 

Archltid — None. 

Contractor  --  William  H.  Dcpcw,  8710 
Sacramento  St.*  San    Francisco. 

$7000 


KA<   roRv 

iTI.'i)      MO    FOLSO.M    A.\l>    noiir;       One. 

Ntlry  Cl8!'s  C  faclnry. 
« 'e  net    --Carl     M.     I'elorjun.    •.if.    .shnion 

Bldg,,  .San    Kr  tncisco. 
.Vnhllecl  — Aim  iln    SIh'1«I.>ii.     no    ,Suit.T 

St.,  s.ih  Frannsro, 
In.y'M   work.  {uT.ooo 


KMCVATOR 

I    IT)      .MO   'lOI.DKV   GATE   AVIO      AM) 

Tnyli.r.      Iii.xiall    cleclilc    p.i^y.Mnr.i 

il  •\aii>r  !ur  lUvatre. 
Owner — Junior  Orphoum  <'o. 
Arfhiort  —a.    Albert       l-^nsburKii   .     vrt 

Ml»«|rin  St..  Bun  FrnnilNco, 
Contractor —Elevnlor    C.i     n(    America, 

chiocvo.  III.  isr.oo" 


DWELLINGS 

(719)  W  HAZELWOOD  35  and  75  S 
Monterey.  Two  one-story  and  ba.se- 
ment frame  dwellings. 

Owner — G.  W.  Morris.  132  Judson  Ave., 
San    Francisco. 

Architect—Ida  F.  McCain.  318  Kearny 
St..    San    Francisco. 

Day's  work.  $4000  each 


DWELLING 

(720)  W  HAZELWOOD  36  S  Montecit.) 
One-Etor>  and  basement  frani  ■ 
dwelling. 

Owner— G.    vy.  Morris.   132  Judson  Av, 

San    Francisco. 
Architect— Ida    F.    McCain.    318    Kearny 

St.,    San    Francisco. 
Day's  work-  $4000 

DWELLING 

(721)  W  HAZELWOOD  76  N  Montecit). 
One-.'-toiy  and  basement  frame 
dwelling. 

Owner — G.  W.  Morris,  132  Judson  Ave.. 

San    Francisco. 
Architect— Ida    F.    McCain.    318    Koarn. 

St..    .San    Francii-co. 
Day's  work.  5401,,, 

i:esidence 

(722)  N  MOHAAVK  90  W  Mission. 
One-story  and  basement  frame 
residence. 

Owner— M.  Miraglia,  5861  Mission  St, 
San    Francisco. 

Architect— John  P.  Cuneo,  5097  Mis- 
sion   St.,   San   Francisco. 

Contractor— John  P.  Cuneo,  5097  Mis- 
sion St.,  San  Francisco.  $3400 

ALTERATIONS 

(723)  SW  MARKET  AND  ECKER. 
Change  store  front;  painting;  in- 
tall  gas  radiators,  etc. 

Owner— Walter  Real  Estate  Co.,  Hearst 

Bldg.,    San    Francisco. 
Architect — Houghton     Sawyer,     Hearst 

Bldg.,    San    Francisco. 
Contractor — Collman    and    Speldel,    548 

Monadnock    Bldg.,    San    Fr^anclsco. 

$2900 

DWELLING 

(724)  E  PARIS  100  N  Geneva.  One- 
story  and  basement  frame  dwelling 

Owner— H.  W.  Bode.  2401  San  Jose  Ave, 

San    Francisco. 
Architect    H.   C.    Baumann,    261   Kearny 

St..    San    Francisco. 
Contractor— M.     Person.    217     Hartford 

St..   San    Francisco.  $2860 


RESIDENCE 

(726)  E  SAN  LEANDRO  WAT  be- 
tween Portola  and  St.  FrancU 
Blvd.  Two-story  and  basement 
frame    residence. 

Owner — Arnold    Haase. 
Architect — None. 

Contractor — Monson  Bros.,  251  Kearny 
St.,  San  Francisco.  $10,009 

ALTEilATIONS 

(727)  W  SITOTWELL  60  S  19th 
Underpin;  foundation;  concrete 
floor;  add  4  rooms;  flreproof  ga> 
rage,  otc,  for  flats. 

O\vnor--M.     E.     Klevesahl.     1222     Treat 

Ave.,    San    Francisco. 
Architect — None. 
Day's  work.  $300ii 

OARAOE 

(7S1)  E  VALENCIA  19B  N  16th.  Two- 
story  reinforced  concrete  Class  c 
garage. 

Owner— Dunn  &■  W-illlams,  26  Mont- 
gomery   .St..    .San    Francisco. 

Architect— Arthur  S.  Bugbee.  2«  Mont- 
mery   SI  .   San   Francisco. 

Day'a  work.  $20,000 

UI2SinKNCB 

(782)  SW  ELBVENTH  AVE  and  Bal- 
boa Two-«tory  and  baaemont 
frame    re.'ildence. 

Owner  CTIfTord  ("only,  82  6th  Ave., 
Sun  Francisco. 
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Architect — Milton     Morrison,     715     4lBt 

Ave.,   San  Francisco. 
Contractor — Thos.      Hamill,      707      42nd 

Ave.,  $7000 


FLATS 

(733)      E     NINETEENTH    AVE.     100    S 

Cabrillo.     Two-story  and  basement 

frame    (2)    flats. 
Owner^ — Jolin      Lutich     and     Jolin     F. 

Franuslch,    239    Clinton    Park,    San 

Francisco. 
Architect — Theo.    Lenzen,    Irving    near 

18th    Ave.,    San    Francisco. 
Contractor — Jan  Piasicki,  1219   1st  Ave, 

San  Francisco.  $6000 


ALTERATIONS 

(734)  NW  PINE  AND  STEINER.  In- 
stall new  steel  stairs,  brick,  tile 
and  plaster  partitions,  reinforced 
concrete  floors,  ©tc,  for  Telephone 
Exchange. 

Owneh-/-Paciflc  Telephone  and  iTele- 
gr.aph   Co. 

Plans  by  Engineering'  Department  of 
Company. 

Contractor  —  Matthies  &  Gale,  185 
Stevenson    St.,    San     Francisco. 

$10,000 


DWELLING 

(735)  E  TWELFr. "o  AVE.  225  R  Bal- 
boa. Two-s  Vr  and  basement 
frame   dwellir 


Owner — .1.    M.    Pet  " 
San  Francisco. 
Architect — None. 
Day's    work. 


1010    Balboa    St., 


$5500 


624 


896 


«KC'oinjif:i) 

STORE   AND    FLATS 

(736)      W  SAN  BRUNO  AVE.  75  S  Way- 
land    S    2.''>.\W    !^5.      All    work    (or    ;i 
two-story     frame     building     (store 
and  flats). 
Owner— J.    V.    .ind    Fi-.-vnci--    Thrift, 

Girard    St.,    San    Francisco. 
Architect — Jos.  S.   Fratessa. 
Contractor' —  Jos.      S.      Fratessa, 

Girard    St.,    San    Francisco. 
Filed    Feb,    23,    '22.      Dated   Feb.    21,    '22 

FrajTie    u\>   and    roof   on $1000 

Browr     coated     1000 

Trimming    on     1000 

Completed    and    accepted 1000 

Usual    35    days 1350 

TOTAL  COST,  $5,350 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


CHURCH 

(7:i7)  N  FILTJORT  137-(!  TO  IViU'^U  10 
137-6xN  160.  Structural  steel  work 
for  St.  Peter  and  Paul's  church. 
Owner — The  Roman  Catholic  Arch- 
bishop. 1100  Franklin  St.,  San 
Francisco. 
Architect — Chas.     Fantoui,     HfiO     Moiit- 

gomory  St.,  San  Francisco. 
Contractor — Dyer      EroK.   Golden      We.st 
Iron  Works,  17th  and  Kansas  Sts., 
San   Francisco. 
Filed   Feb.    23,   '22.      Dated   Feb.    17,   '22 
1st    installment    15     days    after 

starting     $4117 

On    15th    of    each    month    there- 
after    until     8     installments 

are    paid    4117 

Usual   35   days    25% 

TOTAL  COST.  $32,936 
Bond,  $17,000.  Surteies,  R.  W.  Dyer 
and  Geo.  H.  Dyer.  Limit,  60  days. 
Forfeit,  $25  day.  Plans  and  specifl- 
cationa  filed. 


FRAME   BLDG. 

(-38)      S    T>AC1FIC     137-0    W     .lone.s     W 

22-6xS    137-6.      All    work    for    t\yo- 

story  and  basement   frame  building 
Owner— Antonio  Papa.  1237  Pacific  Ave. 

San    Francisco. 
Architect— V.    Filippis,    1527    Powell    St., 

San    Francisco. 
Contractor — V.  Filippis,  1527  Powell  St., 

San   Francisco. 
Filed  Feb.   23,  '22.     Dated  Feb,   l.">,  '22, 


lioady    for    roof |20'jn 

Ready    for    plaster 2000 

Completed  anti  accepted. 2ii(it} 

Usual    35    days 2000 

TOTAL  <:O.ST,  $8000 
Bond,  $4000.  Sureties,  Wm.  K'mith  and 
li.  Firmstonc.  Limit,  !iO  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


FLATS 

(73!t)      E   SAN   CrARLOS   AVE    54    K   lOlh 
31x37-6.      All  work   for  a  two-story 
and    basement    frame    bldg.    (flats). 
Owner — Jno.  K.  Milonas,   18th  and   Mis- 
sion   St.,    San    Francisco. 
Architect — None. 
Contractor — John    ,J.    Binet,    68    Ramona 

St.,    !^an    Francisco. 
Filed   Feb.    23,   '22.      Dated   Feb.    17,   '22 

Roof    on     $2025 

Completed    and    accepted 2025 

U.sual    35    days 4050 

TOTAL  COST,  $8100 
Bond,  none.  I.,imit,  90  days  after  Feb. 
25,  1922.  Forfeit,  none.  Plans  and 
specifications    filed. 


COMPLETION  NOTICES 


S.4N    FRAXCI.srO    COnXTY 


Recorded  Accepted 

Feb.  23,  1922 — XW  MISSION  47  SW 
Eckcr  SVV  475  NW  112-6.  Richard 
J  O'Brien  to  Kicrnan  &  O'Brien... 
Feb.    23.    U'22 

Feb.  23,  1922 — E  TWENTIETH  AVE 
175  S  Geary  S  25.\E  120.  Margaret 
Kirby  to  whom  it  may  concern... 
Feb.    23.    n"22 

Feb.  23.  1922—10  TWENTY-FIFTH 
Ave  Gl-6  S  ISalboa  2^.xl20.  Jos 
Howard  to  whom  it  may  concern.. 
Feb.     23.     1922 

Feb.  23,  1922— K  73UREKA  99-8  S 
17th  E  125  S  15-7%  SW  126  N 
32-:!%.  Adolph  C  Juol  to  w'nom  it 
may    concern Feb.    17,    T122 

Feb.  23.  1922— NW  MISSION  GO-7V2 
SW  New  Montgomery  SW  60  NW 
80.  ""Valter  H.  Sullivan  to  Bari-olt 
&    Hilp Feb.    17.    '922 

rV;b.  23,  1922 — S  GEARY  .1-  10  letli 
/  vc.  G  E  Watson  to  whom  it  may 
concern Feb.    23,    1!)22 

Feb.  20.  1922 — W  THIRTY'-XIXT' [ 
Ave  310  S  Clement  S  35x'<''-  IJc. 
Arthur  Quinn  and  Barney  Quinn 
to  whom  it  may  concern. Feb.  17,  1922 

Feb.  21.  1922 — W  SAN  BRUNO  AVIO 
50-21/2  N  Ordway  N  25xW  110. 
Martha  H  Baldwin  to  whom  it  may 
concern Feb.    20,    1922 

Feb.  21,  1922— LOTS  2  I  A,  22A.  28.\  .<:• 
35A  Blk  2989  Metropolis  Sub  Clare- 
mont  Court.-  Julius  H  Berghausor 
to  Jas  Arnott  &  Son Feb.   21.   1922 

Fob.  21,  1922— AV  SIXTH  35  N  Harri- 
son N  40xW  120.  Chris  Petersen 
(as  C  Petersen  To)  to  whom  it  m.;y 
concern Fob.    21.    192*! 

Feb.  21,  1922— E  POWELL  68-6  N 
Bush  .\  69\E  (57-6.  Edward  Beck  tf< 
Judson   Mfg   Co Feb.    21,   1922 

Fel).  21,  1922— W  FTOCKTON  91-6  N 
Bush  N  46x90.  Lloyd  B  Ham  to 
whom  it  may  concern  ..  .Feb.   20.   1922 

Feb.  21.  1922— W  SEVENTH  AVE  29  1 
N  Cabrillo  N  28  W  120  S  30-10'L>  E 
120  to  beg.  Thomas  Hr.mill  ti> 
wliom   it  may  concern .  .Feb.   21.   1922 

Fob.  20.  1922— E  TWENTY-SECOND 
Ave  275  S  Anza  S  2oxE  ]20l  Thos 
E  Mohler  to  whom  it  may  cciicern 
Fob.    20,    i:t.': 

Feb.  20.  1922— SW  MONTGOMERY  & 
Bash  W  GOxS  6S-9.     ("rocker  E.-la'o 

Co   to   W   P  Fuller  &   Co 

Feb.    14.    lit.; 

Feb.  20.  1922— E  TWENTY-THIRD 
Ave  50  &  75  N  Cabrillo.  H  Wis.x- 
nian  to  Theodore  G  and  "itolliri  E 
Meyer Feb.    17.    i;'22 

Feb.  20,  1922— NW  CLEMENT  AXn 
Eighth  Ave  29-9  on  Clement  and 
78  on  Eighth  Ave.     Erie  J  Osborne, 

Tr   to  Ed  Joukand   &   Son 

Feb.     20,     1922 


Fob.  20.  1922 — NO.  15  PARK  HILL 
Ave.  John  E  Zeile  to  O  E  CarlsoM 
Feb.     20.     JS23 

Feb.  £0,  1922— LOT  15  BLK  3135. 
Westwood  Park.  Harold  L  and 
f'lara  Heit-s  to  Waller  E  Hansen.  . . 
Feb.     16.     192? 

Feb.  20,  1922  —  NW  TWENTY- 
fourth  and  Howard.  George  Cum- 
forn-.ann    to    B   K- .ssler.  .Feb.    15,    1922 

y<y.  20.  1922 — TWENTY-SIXTH  AVE 
125  S  Ar.za  S  25xE  120.  Wm  H 
Koei. kc  to  whom  it  may  concern.  .. 
Feb.    15.     1922 

F(  b.  20.  1922— W  THIRTY-NINTH 
Ave  310  S  Clement  S  35xW  120. 
Arthur  and  Barney  Quinn  to  whom 
it   m-'.y   concern Fob.    18,    192)» 

Feb,  20,  1922— LOT  15  BLK  3137. 
Wt.'-twood  Paik.  Walter  E  Hansen 
to  whom  it  may  concern. Feb.  16.  192? 

Feb.  IS.  1922— E  THIRTY-SIXTH  AV 
100.    '25.    150   (fe    175   N   Geary.   Peter 

.McHugh  to  Theodore  G  and  Rollin 
E    Meyer Jan.    28.    1922 

Feb.  IS.  1922— E  SIXTH  AVE  1  .5  N 
Judah  25x120.  Samuel  Schcll  to 
whom  it  may  concern.  .  .Feb.  18,  1922 

Feb.  18.  1922 — E  LYON  82-6  S  Green- 
wich —  f.5  E  100  N  55  W  107.  Axel 
E  Johnson  to  whom  it  may  concern 
Feb.     18.     1922 

Feb.  IS,  1922 — N  MARKET  —  W  Mc- 
Allister Nc.  1116  Market  St.   Walter 

S    Heiler    to   Barrett    &    Hiip 

Feb.    17,    1922 

Feb.  17,  1!I22 — NE  GEARY  &  FIFTH 
A\  c  l'2-6  on  Geary  by  100.  Jas 
Cantley  to  David  Leigh. Feb.  17,  1922 

Fob.  IV,  li'22--N  FRANCISCO  125  AV 
Franklin  50x137-6.  N  Gallucci  to 
H    C    Amoroso Feb.    17.    1922 

Feb.  IB.  1922— E  THIRTY-THIRD 
Ave    225    N    Geary    N    25xE    120.      E 

H   Greslat   to   Thos   Moehler 

Feb.     13,     1922 

Feb.  17.  1922— PTN  LOTS  6  AND  7 
Blk    2.    37  V6    ft.    Fcrest    Hill    Addn. 

Chas  E  Reinhart  to  H  C  Le^vis 

Feb.     17.     1922 

Feb.  17,  1922—10  TWENTY-EIGHTH 
Ave  90  S  Balbo.i,  711-10-18  28th 
.\\o.  Geo  W  Wall  to  whom  it  may 
com  ern Feb.    16,    1922 

Feb.  17.  1922— SK  DOLORES  AND 
Marlif  t  NE  93-6  SE  90.11  m  or  1  SW 
MO  .NW  i:4  m  cr  1.  Associated  Oil 
Co   to  Altred  H   Vogt Feb.  8.   1922 


LIENS  FILED 


SAJV    FU.V.NCISCO  COUNTY 


Recorded  Amount 

Foil.  23.  1922— W  WEJTWOOD  DRV 
X  21:  from  N  line  Lot  7  Blk  3174  S- 
!.■>  NW  95  N  42.836  SE  95  Pin  Loi.« 
6  and  7  Blk  3174.  Westwood  F'ark. 
Frederick  Zahnd  vs  Louis  A  and 
Lucy    Bauer    J26't 

Feb.  18.  1922— S  PACIFIC  68-9  E  Lar- 
kin.  P  Grassi  &  (  o  vs  H  Dragon 
Co   and    John    Spargo $270 

Feb.  18.  1922— E  TWENTY-NI.XTH 
Ave  200  S  California.  J  E  Higgins 
Lumber  Co  vs  Ja'nos  J  Brosr.an. 
Wm  O  SnoU  (as  San  Francisco 
Hardwood    Floor   Co)     $5120 

Feb.  18.  1922 — W  SECOND  AVE  300 
S  An;:a.  J  E  Higgins  Lumber  Co 
vs  W  H  Price.  Ethel  F  Price  and 
W'm  O  Sr.ell  (as  San  Francisco 
Haidwcod    Floor    Co) $72.32 

Feb.  17.  n22— S  PACIFIC  6S-9  E 
Lj'rkin  10  63-9xS  137-6.  J  E  Back 
and  Jas  J  Van  Niel  (as  J  E  Back 
Co)  vs  Jno  Spargo  and  H  Dragon 
Co     $412  31) 


Notice  of  Non-Responsibility 

SAX     Fn.VXCISfO     COIXTY 


F.  h..  21,  1922— XW  MARKET  90-8  H. 
SW  Kearny  SW  4S-5^  NW  54-0^4 
N  65-6V2  E  40-0V.4  S  38-2%  S  52-9',= 
Lrglish  Invcstm.eni  Co  as  to  im- 
pri'<vcifientp     on     propertv 


2« 


BUILDING     AND 


Feb.  17.  1922— NE  VIRGINIA  AVE  & 
Prospect  Ave  E  23.4xN'  70-4.  West- 
ern Loan  Assn.  aa  lo  Improvements 

on   property    

— • — 

BUILDING  CONTRACTS 

ALA.MED.\     COIXTV 


92,500   and   Over   Reported 

The    following    is    an    index    for 
contracts   for    this   issue. 


the 


No. 

Owner 

Contractor 

Amt. 

No. 

Owner 

Contractor 

Amt. 

681 

Spark.'i 

Owner 

4000 

b81' 

McJIatr. 

("ijshiiig' 

2500 

683 

Thomp-'ioii 

Sciuires 

2500 

68.') 

Iri.'-h 

Owner 

4000 

687 

l.ogri.'i 

Owner 

5000 

68» 

ilackif 

Vaughn 

300C 

f.'JO 

l<egn-h< 

Owner 

9000 

691 

Hsame 

Same 

5000 

692 

Todd 

MacGregor 

25000 

6&.3 

I'ublic    Health             Oakland 

4344 

694 

Oakland 

Schnebly  156000 

697 

Whitehouse 

Silva 

3650 

699 

Bain 

Valleron 

5800 

700 

McCoy 

McCoy 

3000 

701 

Robins 

Weiben 

27300 

702 

Brunkhorst 

Flittner 

9880 

703 

ilanniis 

Owner 

3.^00 

704 

Jiohr 

Meracle 

3000 

705 

Hozen 

SJcadden 

Carleton 

12000 

70«; 

Stanley 

2950 

711 

Benson 

Benson 

3500 

712 

pavis 

Valleroy 

5800 

713 

Morgenscn 

Owner 

4000 

715 

JJercovich 

Sommarstrom 

6400 

716 

U.    of  C. 

Pearson 

10460 

717 

Brown 

Baker 

4006 

718 

Uewell 

Catton 

760 

719 

Dewell 

Berkeley 

96 

720 

Keeney 

Cedt-rborg 

3000O 

721 

Frentrup 

Stolte 

142r)0 

724 

Saroni 

Pond 

8500 

725 

Saroni 

Pond 

10200 

727 

Pierce 

Owner 

3200 

729 

Fossa  ti 

Owner 

3500 

730 

Leone 

Owens 

3200 

731 

Hubber 

Barr 

2500 

733 

Boyle 

Isaacs 

3750 

734 

Cal. 

Owner 

2500 

73.'> 

Hinch 

Owner 

3000 

736 

Meader 

Owner 

3000 

738 

Anderson 

Owner 

4000 

73:» 

Kvel'ib 

ISronnan 

70O0 

711 

Hazf«-ti 

1I«  ndev.soii 

5900 

741 

MiramUi- 

Silva 

2500 

7  4.'i 

Turrell 

Stolte 

3950 

746 

Obtrniilkr 

Th.  lie 

280O 

747 

So\H* 

Owner 

100"! 

748 

lOlks 

Kocliendorfer 

13711 

74!t 

Iloyl*' 

Isaacs 

3750 

7.".1 

Smiili 

.MiicKerrlfker 

295"' 

7. 13 

Uouck 

Owner 

"lOito 

7r» 

CltJ-   of  (»k<l. 
Kiani-if 

Tliornalley 

'■7525 

7.')  6 

Hewitt 

250O 

759 

Baldwin 

\  allerov 

36<Ht 

760 

Hlllrn 

<  )wner 

1  00(1 

761 

Stall 

Thorpe 

3878 

762 

SwriiNh 

HllllnTK 

:;ooo.i 

763 

I'lali 

Allen 

r.ooo 

7  6'. 

r.rowi. 

Maker 

400(1 

7  67 

Marshall 

Marshall 

4000 

7«R 

Hln<  h 

Owner 

aooi) 

7«!t 

Laiidr.Knir 

M.irH. 

4  70.-, 

I>\VKLL1N<1 

(KNIi       .\().       17  4.'.    CAI 

ki  |i  >.      Onr-Hlory   '. 
Ov  ner-  II.     K.     Sparkf 

HI.,    pcrki-loy. 
Archlli.cl— None 
iMy'n   work. 


ISTIIANO.      Bi-r- 

r.-r<)on»  rtwillng. 

232.".     ICdwariL-^ 


»  100(1 


Owner — B.    E.    Thompson 

St.,  Berkeley, 
Architect — None. 
Contractor — E.   J. 

St  .  Berkeley. 


r»\VKLL*.\«» 

(«8JI       Sn     1227  OXKoltM   SC  .    l.irkeley 
onr-itlory    3-rooin    ilwnllhiK. 

Owner—  Mrn.   .John   MiHuftle.    1223  t)\- 
ford   HI..    rVTkeU-y. 

Arihlieel  —  Nom*. 

ciixhinir    HI  I   MiMjiMon 


«.*<»nifuei<»r-  -K.   I> 
W  .    Albany. 


(«I3 


LLINO 


KLLl.N 
7     NO 
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S(iuires.    2117 


Rose 
12500 


833   HHATTK'K    AVK  .   UT 
Une>ntory   fl-ronm   awvllInK 


DWELLING- 

(685)      W   FlFTY-FIF'i'H 

Camile.  Oakland.   One- 

dv»-elllng. 
Owner — H.    E.    Irish. 
Architect — None. 
Daj- s  work. 


•WE    40    S   El 
stoiy  5 -room 


$4000 


D^^  KLLING 

(687)      KW    HAMPEL      AND       ELSTON, 

Oakland.     One-story   6-room   dwlg. 
Owner — L.    H.    Lepris.    13.')1    Hainpel   St., 

Oakland. 
Architect — None. 
Day't    .work.  $5000 


D^^  ELLING 

(689)      S    E-EIGHTEENTH     2C0 

Ave..    Oakland.      Two-story 

dwelling. 
Owner — C;irl    Mackie. 
Architect — None. 
Contractor— W.    T.    Vaughn,      38 

St.,   Oakland. 


10     4 1  h 
4-room 


ul.'^t 
$3000 


n\\  ELLINCS 

(690)  S  HAMPEL  75  and  125  E  Wood- 
ruff. Oakland.  Two  one-story  6- 
rcom   dwellings. 

Owner — L.  H.  Legris,  1351  Hampel  St., 
Oakland. 

Arcliitect — None. 

Day's  work.  $4500  each 


DWELLING 

(691)      SE   HAMPEL   AND   WOODUUFK 

Ave..    Oakland.      Ono-story      6-rooin 

dwelling. 
Owner— L.    H.    Logris,    1351    Hanip'I    St.. 

Oakland. 
Architect — None. 
Day's    uork. 


$500"' 


WAHEHOISIO 

(6!*2)      NW     I<MKTII        AND 

Oakland.        Ono-stoi-y 

h'.u.si. 
Owr.er — .John     L.    and     L.     y,.     Tmhl 

Poplar    ."^t..    Oaklam'i. 
Aroliileot — None, 
'.'ontraetor — C   M.    Ma<'Cir' 

St.,    Oakland. 


VI'KIOSS. 
k       w;ire  ■ 


47(»    13th 
$25,000 


I) 


,s;  SICCONH 
heating  and 
-t'>ry     friinn- 

.er    ui     Ala- 


Ill -.('OK  I 

FKAME     P.LDC. 
(693)      SW     E-ELEVENTll 
Ave.,  Oakland.      Steam 
veMlil;>tln>r    for     thr. 
1)11  jidinj.'. 
Ownei-     rnlilie     Mmllh    ( 

medii   County. 
,\rchlteet    —  Cnn.-it  ruot  ion     Dep.-irl  ment. 

Oakland    Board    of    Eduration. 
Contractor  —    Scott    Co.,      3KI    11th    St.. 
Oakland. 
•Piled   Fell.   16,  '22.      Dated   Fob.   15,  '22. 

:!i  fl    of    each    month 75<?r 

Usual    35    days 25% 

TGI  AL  COST,  $4344 
Bonds.  $2172  and  $1086.  Surety.  N.-v. 
Am.'-terciaiTi  Cn.sualty  Co.  Limit.  60 
days.  Forfeit,  none  I'hins  iind  him.  I- 
IkatlrK.s   file  d. 


SCHOOL 

(694)   EAST  FOUUTEENTH  ST  AND 

68fh      Avo.,      Oakland.        Two-story 

hrlck   school, 
owiirr — City  of  Oakland. 
Architeol- — Con  at  ruction    Department. 
C(.nlrRC(or-  Schnebly      &      Hontrawser. 

filh   and   .Tarknon   Sin.,  Oakland. 

$!.'.«, 000 


l»'\  f. 
(697) 


S     F.L 


.\  \'  K 


I  or. 


CAM ILK 
til     Nve.    Oakland       One-j't  iry    f 
f    •  m  dwolllnR. 
owner -Wlllard      K      Wlilleh. •>.«.•       i..ti 

•. th    Av.    Oakland 
Ar^i.iicrl— None. 

.-oniriMior  -     Hllva    *     Mi«ii.',vei      \o<>.' 
Hopl{ln«  8L.  OakUnI  im83 


DWEUUNQS 

(699)     E   LOMA    VISTA     310     and     350 

S   Hopkins.   Oakland.      Two   1-story 

4-room   dwelling,   Oakland. 
Owner — R.    B.     Bain,     3320    E-14th    St., 

Oakland. 
Architect — None. 
Contractor — H.  L.  Valleron 

Ave.,  Oakland. 


3686  Maple 
$2900  each 


DWELLING 

(700)  E  VIEW  200  N  John,  Oakland. 
One-story   5-room   dwelling. 

Owner-/-Chas.  J.   McCoy,  4314   View  St.. 

Oakland. 
Architect — None. 
Contractcr — McCoy  &   Pach.  $3000 

APARTMENTS 

(701)  SW  THIRTT-EIGHTH  AND 
Telegraph  Ave.  W  130  S  50.  Oak- 
land. Two-story  hollow  tile  and 
-Stucco  apartments  and  garage. 

Owner — Percy   and   R.   M.    Robins,    3125 

High    St.,    Oakland. 
A  rchitect — None. 
Contractor  —  Alex      C.      Wieben,      3602 

FVuitvale    Ave.,    (Oakland. 
Filed   Feb.    17,   '2fi.     Dated  Feb.    17,   '22 

Rough  plumbing  in   ^4 

Brown   coated    M 

Completed  and  jaccepted U 

Usual  35  days ^4 

"■f  SrAL  COST,  $27,300 
Bond.  $13,675  S'^.''ety,  Globe  Indem- 
nity Co.  Limit,  llti  days.  Forfeit,  $10 
day.      Plans    and    specifications    flied. 


i 


o 


FLATS 

(702)  LOT  27  BLK.  Q  MAP  No.  2  of 
subdivision  of  Port  Central  Oak- 
land Tract  E  Telegraph  Ave.,  Oak- 
land. Two-story  frame  flats, 
ner — Henrv  C.  and  M.  D.  Brunk- 
horst, 432  29th  St.,  San  Francisco. 
-Architect — J.  Watson  Olver. 
Contractor — .Tos.      Flittner,      1700      35th 

Ave..    Oakland. 
Filed   Feb.    18.    '22.      Dated   Feb.    16,   "22 

Frame  up    M, 

Brown   coated    '4 

Completed  and  accepted M 

Usual  35  days \4 

TOTAL.  COST.  $9,S80 
Bond,  none.  Limit.  90  days  after  Feb. 
20th.  Forfeit.  $5  day.  Plans  and 
specifications  filed. 


J3WELL1NC. 

(703)      NO.     i023    MEKCED    AVE..    Mor- 

kelcy.      One-story    6-room    dwelling: 
Owner— P.    K.    Mar.iui.s.    10.>3   Oxford   St. 

Berkeley. 
Architect  —  None 
Day's    work.  $3500 


DWELLING 

(704)      NO.   1522  CALIFOUNIA   ST..   Bei 

keley.      One-slor.v   5-room   dwelling; 
owner — Hudolph    Mohr    iV:    Sons.    Paoltio 

Bldg..  San   Francisco. 
.\ rchitect  ~  None. 
Contractor — Meracle      «^-      lUirney.     510."i 

Miles  .\vo..   Oaklnn<l.  $3000 


nWELLINGS 

(705)      W    AUSKON     AVE     !3." 

215     N    Birch.     Oakland. 

story    4-room 
Owner — T...    HaKen, 

land. 
\rehltect  — None, 
('..niraclor — S.   Carleton,   5432    Bond   St  . 

Oakland.  $3000   each 


175    and 
Three    1- 
dwelllngs. 
1915   48th   Ave.,  Onk- 


I>  WELLING 

(7o«)      NE    ACSEO.N 

.•\ves.,    Oakland 

dwelling. 
( iwner  -  Civx.    Sciidileii 

Oakland. 
\r<  hitcot — None. 
Contractor     C.     M      .siimle.v 

y\vo..    Oakland. 


.\M>    CLVMOUTH 
<ine-Htory   4-room 


ll.'.o    46lh    Avo 


fiOth 
$29SO 


I -WELLING 

,T:n      HW      LAGUNA      AND      HEAHST. 

Oakland.     One-stOry  6-room  dwell- 

Inc. 
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Owner — J.  M.  Benson,  2541  Hearst  Ave, 

Oakland. 
Architect — None. 
Contractor — Martin    Benson.  $3500 


DWELLINGS 

(712)      E    LOMA   VISTA   AVE.    310    and 

350    S    Hopkins,    Oakland.      Two    1- 

story    l-room    dwellings. 
Owner— R.    B.    Davis,    3320    E-14th    St., 

Oakland. 
Architect — None. 
Contractor — H.  L.  Velleroy,   3636  Maple 

Ave.,    Oakland.  ?2900    "nch 


DWELLING 

(713)  SW  MANILA  AND  BROADWAY, 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — Morg'ensen    Bros.,    5664    Broad- 
way, Oakland. 
\  Architect — None. 

Day's  work.  $4000 

RECORDED 

['  ADDITION 

1  (715)  W  BROADWAY  100  S  Second  W 
lOOxS  50.  Oakland.  All  work  ex- 
cept brick  walls  on  S  and  W  .side 
of  building:  for  onestory  brick  ad- 
dition tc  store. 
Owner — Dora  Bercovich,  Oakland. 
Architect    —    Fred    D.    Voorhees,    1829 

West   St..   Oakland. 
Conlraotor — M.    F.    Sommarstrom.    314.^) 

Champion  St.,  Oakland. 
Filed  Feb.  20,  '22.     Dated  Feb.  17,  '22. 

Partition.s   set    $2175 

Plastered    960 

Completed    and    accepted 1665 

Usual    35    days 1600 

TOTAL  COST.    $6400 
I  Bond,    $6400.      Surety,    Fidelity    &    De- 
posit Co.  Limit,  60  days.     Forfeit,  none. 
Plans   and   specifications   filed. 

MOVE   BLDG. 

(716)    UNIVERSITY    OP    CALIPOKNIA, 
Berkeley.      All    work      for      moviiiL; 
Last  Hall, 
Owner — Resents   of  University    of   Cal- 
ifornia. 
Architect   —  John    Galen     Howard,     l.-^l 
National    Bk.   Bldg-..   San   Francisco 
Ccrtractor — K.    K.    Pearson    and    A.    P. 
john.son   (Pearson  &  Johnson).  2031 
Bryant  St..  San  Francisco. 
Filed  Feb.  20,  '22.     Dated  Jan.  .SO,* -22. 

Monthly  payments   of 75% 

Usual    35  .days 25% 

TOTAL  COST,  $10,450 
Bond,  $10,500.  Surely,  Fidelity  &  De- 
posit Co.  Limit.  65  days.  Forfeit,  $50 
a  day.      Specifications   only  filed. 

DWELLING 

(717)      LOT      23n    Maj)    Fourth      Ave..uc 
Extension,   Oakland.      All   work    for 
one-story     6-room     dwelling. 
Owner — F.  J.  Brown,  Oakland. 
Architect — None. 
Contractor — William      J.      Baker,      22.';6 

Ransome   Ave.,  Oakland. 
Filed  Feb.  20,  '22.     Dated  Feb.  17.  '22. 

Frame  up    $1000 

Brcwn   coated    J  OUO 

Completed    and    accepted 1000 

Usual    35    days lOOa 

TOTAL  COST,  $4005 
Bond,  none.  Limit,  75  days  after  Feb. 
21,  1922.  Forfeit,  none.  Plans  and 
specifications  filed 

FRAME   DWELLING 

(718)  LOT  28  BLK  10  Map  Berkeley 
Heights,  Berkeley.  Plumbing  for 
frame  dwelling'. 

Owner— H.  D.  Dewell.  1416  Milvia  St., 
Berkeley. 

Architect — Jos%ph  J.  Rankin.  1st  Na- 
tional Bank  Bldg.,  San  Francisco. 

Contractor  —  Thos.  R.  Catton.  232" 
Prince  St.,  Berkeley. 

Filed  Feb.  20.  '22.     Dated  Feb.   14,  '22. 

Monthly    payments    of "i^"'" 

Usual    35    days 25% 

TOTAL  COST,  $760 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications  filed, 


(719)      ELECTRIC    WORK    ON    ABOVE 
Contractor  —  Berkeley    Electrical    Co;, 

2142   Center   St.,   Berkeley. 
Filed  Feb.  20,  '22.     Dated   Feb..  — . 

Payments    same    a.-;    above 

TOTAL  COST,  $96 
Bond,  none.  Limit,  6  days.  Forfeit, 
none.     Plan.s  and  specifications   filed. 


DWELLING 

NB  PERRY  AND  JEAN,  Oakland.  One- 
story    10-room    dwelling. 

Owner — A.  Hosmer  941  Chestnut  St., 
Oakland. 

Architect — None. 

Contractor — Geo.  W.  Anderson,  286 
Perry    St.,    Oakland.  $17,622 


DWELLING 

(720)      WILDWOOD      AVE.,       Lot       150. 

Piedmont.  Two-story        14-room 

frame  dwelling. 
Owner — Chas.    C.    Keeney,    38    Crocker 

Ave.,   Piedmont. 
Architect — Sidney    B.    and    Noble    New- 

som,  Nevada  Bank   Bldg.,  &.  F. 
Contractor — A.    Cederhorg,    1445    E-37tM 

St.,   Oakland.  $30,000 


APARTMENTS 

(721)      NO.   3111  ETON  AVE.,  Berkeley. 

Two-story    16-room    apartments. 
Owner — L.    Frentrup,    3115    Eton    Ave., 

Berkeley. 
Architect — None. 
Contractor — F.    C.    Slolie,    3455    Laguna 

Ave.,   Oakland.  $14,250 


DWELLING 

(724)  N  CLARENDON  CRESOENT  357 
S  Ashmount,  Oakland.  Two-story 
7-room   dwelling. 

Owner — L.  Saroni,  608  Howard  St.,  San 
Francisco. 

Architect — None. 

Contractor — C.  P.  Pond,  1163  Ash- 
mount  Ave.,   Oakland.  $8500 


DWELLINGS 

(725)  E  SIXTY-SIXTH  AVE.  354,  380, 
403  and  460  N  E-14th  St.,  Oakland. 
Four    1-story    5-room    dwellings. 

Owner — L.  Saroni,  608  Howard  St.,  San 
Francisco. 

Architect — None. 

Contractor — C.  P.  Pond.  1163  Ash- 
mount  Ave.,  Oakland.       $2800  each 


DWELLING 

(727)  W  AUSEON  AVE.  50  S  Birch, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Jim  Pierce,  1351  Bay  St.,  Ala- 
meda. 

Architect — None. 

Day's   work.  $3200 


DWELLING 

(729)     S     EXCELSIOR     AyE.      110     W 

Capell,  Oakland.     One  and  one-half 

story    6-room    dwelling. 
Owner— D.    Fossati,    442     Pacific    Ave., 

Alameda. 
Architect — None. 
Day's  work.  $3500 


DWELLING 

(730)  SW  FIFTY-THIRD  &  SHAT- 
tuck  Ave.,  Oakland.  One-story  6- 
room  dwelling. 

Owner— C.  Leone,  3239  Peralta  St.,  Oak- 
land. 

Architect — None. 

Contractor — W.  W.  Owens,  1209  Fran- 
cisco   St.,    Berkeley.  $3200 


DWEliLING 

(731)      S    HARMON    AVE.    310    E    62nd 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner— C.    E.    Hubber.    1327    West    St.. 

Oakland. 
Architect — None. 
Contractor— Barr    &    Son.    306    26th    St.^ 

Pakland.  ?2500 


DWELLINGS 

(7:.."'.)  W  KINGSLAXD  !77  and  243  N 
Fleming  Ave.,  Oakland.  Two  oi:  i- 
story   5-room   dwellings. 

Ov.  nr-r — Harry  L.  P.oylc.  2320  Kings- 
land    Ave.,  Oakland. 

Architect — None. 

Contractor — Harry  W.  I.saacs.  2800  Mo- 
desto  Ave.,   Oakland.  :  $3750 


SHED,    ETC. 

«7;;4)      FOOT   KIRKHA.M   ST..   Oakland. 

Shed   and   boiler   room. 
Owner — California    &    Oregon     Lumber 

Company.  i- 

Architect — None. 
Day's   worl:.  $2500 


DWELLING 

(735)  N  NEVIL  110  W  3Sth  Ave..  Oak- 
land.     One-story    5-room    dwelling. 

Owner — Jos.  T.  Hinch,  Federal  Bldg., 
Oakland. 

Architect — None. 

Days   work.  .  $3000 


DWELLING 

(7J6)      W    SIXTY-FOURTH    AVE    350    S 

Beck    St.,    Oakland.      One-stpry    5- 

room    dwelling. 
Owner— C.      E.    Meader,      433    14th      St.. 

Oakland. 
Architect — None. 
Days    work.  $3000 


ALTERATIONS 

(7.'^.7)  ^\NO.    624    SIXTY-SECOND    AVE. 

Oakland.     Alterations. 
Owner — Mrs.  Geo.   W.  Gates,  Premises. 
Architect — None. 
Day's   work.  $100' 


DV.  ?:lling 

(738)  E  THIRTY-EIliHTil  AVE  400  N 
Carrington.  Oakland.  One-story 
5-ioom   dwelling. 

Owner — A.  T.  Anderson,  9302  Birch  St., 
Oakland. 

Architect — Nont. 

Day's  work.  $4000 


DWELLING 

(759)  NO.  860  ARLINGTON  AVE..  Ber- 
keley. Two-story  7-room  dwelling 
and  garage. 

v:)wner — W.  S.  Eveleth.  i 

Architfcct — None. 

Contractor — J.  P.  Brennan.  1519  Hearst 
Ave.,    Berkeley.  $7000 


DWELLING 

(711)      NO.  20^9  SAN  ANTONIO.  Berke- 

lej'.      One-    storv    6-room    dwelling. 
Owner— Margaret  J.  Hailett.   1060  Busl. 

St,.   San   Francisco. 
Architect — None. 
Cent  factor — E.       F.       Henderson.       5744 

Keith    Ave..    Oakland.  $5900 


DW  POLLING 

(744)      'B.A.Y   FARM   ISLAND.   Alameda. 

One-?..toi-y    5-room    dweiiing. 
Owner     J.   Mirander. 
Architect — None. 
Contractor  —  J.    Silva.    1208    Lafayette 

St.,    Alameda.  $2500 


DAVELLING 

(745)  NO.  1315  LINCOLN  AVE..  Ala- 
meda.    One-story  5-room   dwelling 

Owner — H.  N.  Turrell.  La.igdon  Apt.«.. 
Oakland. 

.-Vrehilecl — None. 

Contractor — V.  C.  Stolte.  :?455  Laguna 
.We..  Oakland.  $39»o 


DWELLING 

(74  6)  NO.  3005  MADISON  ST..  Ala- 
meda.     One-story    5-room    dwlg. 

0\y  ner — G.   F.   Ob?rniillcr.    Premises. 

.\rchitecl — None. 

Coiiiractor— F.  J.  Theile.  2905  Madi- 
son St..  Alameda.  $2800 


D%\  ELLING 

(747)      NO.    iOOl    PEARL   ST..   AlAmeda 

One-stcry  6-room  dwelling. 
Ox«  ner — Geo.     H.      Noble.      220!(      ?ar'5 

Clara  Ave..  Alamedl.  " 
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A  rchitect — None. 
Day's  work. 


94000 


RKCREATIOX   BLDG. 

(7)8)  S  SANTA  CLAKA  AVE.,  Ala- 
meda. One-story  recreation  build- 
ing. 

Owner — Elkt  Lodge. 

Architect — None. 

Contractor  —  I«.  F.  Kochcndorfer.  2204 
Lincoln  Ave.,  Alameda.  113,711 


DWELLING 

(7-19)  E  BMST  278  N  Fleming.  Oak- 
land.     One-story   5-room   dwelling. 

Owner — Harry  L.  Boyle,  2820  Kings- 
land   Ave.,  Oakland. 

Arcnitoct — None. 

(  ontractor — Harry  W.  Isaa<.s,  2800  Mo- 
desto   Ave.    Oakland.  13750 


DWELLING 

(751)      N     DELAWARE     307     W    Maple. 

Oakland.     One-story  5 -room  dwlg. 
Owner — Albtrt  W.   Smith,   3061   Blossom 

St.  Oakland. 
Architect— None. 
Contractor — R.    M.    MacKerricker.    3449 

Fruilvalc  Avt..  Oakland.  $2950 


DWELLING 

(753)      K       EDGKWOOD     AVE       21ii       .\" 

Wellington.      Oakland.        One-sior\ 

seven -room    dwelling. 
Owner — H.   L.    Houck,   4445   Evans   Ave., 

Oakland. 
.Architect — None. 
Day'.s    work.  $5000 


IT'OAI^TH    ''ENTER    HLDCJ. 

(7C4)      S    E- ELEVENTH    90    W    Second 

Ave.,    Oakland.         Three-story      40- 

room    health   center    building. 
Owner — (  ity   of  Oakland. 
Vrchilecl— C.    W.    Dickey,    Chabot    Hall, 

11  th   and  .lefferson,   Oakland. 
Contractor--W.  G.  Thornallej.  557   12th 

St..  Oakland.  ?57,525 


DWELLING 

(756)       VV  EKJHTV-SECOND  AVE  300  N 

Birch.   Oakland.      One-stcry   5-rooni 

dwelling 
Cwner-    .\.    D.     Kranci.-^.    I'.'.h'.t    H\sl    Avi., 

Oakl.md. 
Archlltct — Non- . 
(ontractor    — •    Harry     L.     llewill.    2i)l!5 

RU8.sell    St..    R.rkoky.  *2500 


1  (WELL!  NO 

(759)    E    KOCRTEENTH    AVE    fiO    W    E- 

25tli    St..    Oakland.      One-.story    flvc- 

ronm   dwflllni;. 
Owner      E.     Haldwii!.     5211     K-Hth     St.. 

Oakland. 
Architect — Noi-e. 
c'onlractoi- — H.    L.    Nalleroy,   3636   Ma|il<- 

Ave,    Oakland.  flCi'iO 


I»VVELLIN  : 

(760)  }••  FOOTHILL  BLVD.  170  W 
Fairfax,  Oakland.  Ono-«tory  .six- 
room    dwelliiiK. 

owner— It.  C.  Ilillen.  5364  Trask  St.. 
Oakland. 

.\rchlttct  — .Noiii- 

Day'M  work.  flOtiO 


.\LTERATION.^ 

I  761  I       W     IILRLRT     CI"    S    3:'iid,    o.iU 

l.md.        VlliTH  tloiiH. 
owner-   St. ill    A,-    Hlngcn, 
.\ichltc<-t  —  None. 
<'fntraclor — V.     K      Thoiii.     IIK^     :;i'in 

Avi-„    Oakland  »387M 


«ni;i:(  H 

(•.62)      W    FALLON    40    H    Elivcnth    Si.. 

Oakland.     Fram<-  chMrch. 
<Mvn«  r— ."WfOlHh     ICNaiirfellonl       MIhbIo'i 

Church 
Anhliccl — .None. 
Coiitracipr  —  C    A.    HlllhtrK.    Hn    Vm, 

Dyko  Avf..  Oakland.  920. nuo 


DWELLLNG 

«76r)      H  HIL'JIR'I    flUCLE    IMkW    i;  \  • 

<  rlHior,  Ouklatui    (uti   nlnry   i  rooiii 

dwrllInK 
Own«T— Mrn    <"lrira    .\l     I'Liii     JTS:!    Kuh 

it«ll  Ht.  BiTkAloy. 


Architect- — None. 

Contractor — F.    E.    Allen,    2718    ICegent 
St.  Oakland.  $500ti 


DWELLING 

(765)      E   PARK    BLVD    300   S  W'ellingr- 

ton.   Oakland.        One-story     5-room 

dwelling. 
Owner— F.  J.  Biown,  3811  Whittle  Ave.. 

Oakland. 
Architect — None. 
Contractor — W.  J.  Baker,  2255  Ransome 

Ave.     Oakland.  $4i.iOO 


DWELLING 

(767)  E  SIXTIETH  AVE  93  S  Foot- 
hill Blvd..  Oakland.  One-stoiy  6- 
room    tile  dwelling. 

O.vncr — Mary     Marshall. 

Architect — None. 

Contractcr — W.  <.'.  Marsliall,  Bacon 
Bldg..   Oakland.  :f400i! 

DWELLING 

(708)      S   SIXTIETH      100   W'      Canning. 

Oakland.     One-story  S-room   dwlg. 
Owner — E.   M.   Hinch.   420    15th   St.,  Okti. 
Architect — None. 
Days    work.  $3000 


RECORDED 

STORE 

(769)      SW     FIFTY -NINTH     AND     SAN 

Pablo    Ave    S    93    W    100   N    22.50   W 

112    N    70.90    E    212,    Oakland.      All 

work    for   one-stor>    store    building. 

Owner — f'arrie  B.  Landregan.  lUlS  Ard- 

more  St..  Oakland. 
Architect — None. 

Contractor — C.   R.   Morse  and   Harry   W. 
Hind    (Morse  &   Hind).   1922   Hearst 
Ave..  Berkeley. 
Filed  Feb.   23,  '22.     Dated  Feb.  21,    22. 

Roof    on     '4 

Brown    coated     V4 

Completed    and    accepted H 

Usual  35  days V* 

TOTAL  COST.   94705 
Bond.    none.      Limit,    60    days.      F'orfeit, 
noiic.      Plans   and    spccificat  io)i.>^    filed. 
♦ 

COMPLETION  NOTICES 


ALAMEDA     COUNTY 


ilecorded  Accented 

Feb.  23,  1922  — E  F()RTV-.'-l':\l':NTU 
Ave  :;6(i  N  County  Road.  No.  ;i358: 
E  lOOvS  60.  Oakland.  Christie  A 
and  Ida  L  Henry  to  C  (1  Hilde- 
brand Feb.    23.    1922 

Feb.  23,  1922 — LOTS  21  AND  22  Map 
Florence  .Jones  Tract,  tiakland. 
Claude  C  Rivenburg  to  A  E  Orton 
Feh.    21.    1921 

Feb.  20.  1922— K  ELSTON  .AVE  255.77 
S  Harnpel  S  4(V*.E  lOO.  Okd.  .Io.seph 
F  I'crry  to  L  M  Balrd...Frb.   15,  1922 

F.-b.  20.  1922-  LOT  ,i3  M.ip  (".rand 
Ave  Terrj.ce,  Oakland.  Cliirence 
.*<  and  Girlriide  liuxlon  to  Soni- 
in.ir.«*t roni    Bros    Co Feb.     IS.     1921. 

Feb.  20.  1922— SHATTCCK  AVE  & 
Kfltrcdge,       Berkeley.  .Snulherii 

Pacific  Co   to   Hutchinson  Co 

F«  b.     14.     1922 

{•Vb.  20,  1922— WARD  .\NI>  SIIAT- 
tuck       Ave,       Berkcle>.         ."^nut  hern 

PacUi<'    '"o    to    Hutchinson    ''i> 

Feb     14,    1922 

K<-b.  20,  1922  —  NK  K-TWKNTV- 
elghth  128  .\W  Iblla  \lsln  Ave  NE 
131.6!'   NW    44.   Oakland.   MiirRUerlle 

I    HarrlnRlon    to   A    F    Hriii.'«on 

F.'b.    II.    i:t22 

Feb.  20,  1922— LOTS  89  AND  hO  Map 
I'jodmonl  Villa  Tract.  Oakland 
L  W  Roth  to  whom  It  m,iy  roiici-rii 
Ffl)      18,     192.! 

Feb,  21.  1922— IX5T  23  MAP  CE.V- 
tral  T'THce  Extension.  Oakland. 
Kmllb-  Schmidt  to  R  .1  Schmidt 
Fi'l)     14,    1922 

Kcb  .  2L  1922— NW  LAKKSHORK 
Ave  and  i^ottnif  St  HW  «3.02 
NW  9^.^.7  NK  37.90  SK  90. 43,  Oak- 
land. J  F  Miirirln"  and  Emnni  L 
lilKMin*  to   Edwin  C  i!ra(T— Kfl> 

I'-i-b  \n.  1922  — E  PERAI.TA  AV  It.  29 
S    Urookdal"   Ave   H    ("vl-;    90,   Oak- 


land. August  Nlerlck  to  whom  it 
may    concern Jan.    2,    1922 

Feb.  18.  1922— SAV  CENTRAL  AA'^E  & 
NAV  Walnut  NAV  ISOxSW^  140,  Ala- 
meda. First  Church  of  Christ 
Scientist  in  Alameda  to  C  E  Gor- 
don     Jan.    6,    1922 

Feb.  18,  1922— LOT  13  BLK  5,  Map 
Thousand  Oaks  Station  Tract.  Ber- 
keley. C  R  Morse  to  whom  it  may 
concern Feb.    18.    I'JL':: 

Feb.  IS,  1922— LOT  13  BLK  "D"  Lake- 
wooc".  Park.  Piedmont.  Oscar  E 
Nelson  to  whom  it  may  concern... 
Feb.    6.    1922 

Feb.  17,  1922— NA\'  HIGH  125  SW 
E-14th  SAV  82.41  NW  165,  Oakland. 
Automatic  Electrical  Machine  Co 
Inc    to   .S    1    Liindberg Krb.    S.    1922 

Feb.  17,  1922— AV  SAN  PABLO  AVE 
189.2  S  Isabella  S  50  W  100.  Oak- 
land. J  M  Shannon  to  Fred  Ham- 
bleton Feb.    17,    1922 


LIENS  FILED 


AL.\MED.\     COl'.XTY 


Recorded  Amount 

Feb.  23.  1922 — LOT  202  Map  4th  Ave 
Torrace  Exln  .  Oakland.  .1  Ti  M.- 
Teer  vs  Bartolomea  Galliano  and 
W   H   Higgii.s  and   Jam    Crowe,  531*  '  ; 

Feb.  2o.  1922 — LOT  60  Map  AA'oodlawn 
Park.  Oakland.  Charles  Tossell 
vs  Ralph  F  Fickttt  and  Mammie 
Fickett    and    .1    10    Sprague 93i 

Feb.  21.  1922— E  SANTA  CLARA  AVE 
400  S  Walla  A'ista  Ave,  Oakland. 
John  C  Maxwell  (.Alaxwell  Hard- 
ware Co)  vs  Samuel  Moe  and  Clias 
Martin     974.S9 

Feb.  21.  1922 — NE  ^i  LOT  5  BLK  32. 
Map  AVan>er  Trad.  Oakland.  Mel- 
rose Lumber  &  Supply  Co,  9244.69; 
C  L  Adams.  ?lo2  vs  L  J  and  Fanny 
Weinstein  and  C  L  Hewitt 

Feb.  21,  1922— LOT  124  Map  Pied- 
moiil  by-the-Lake,  Oakland.  Thoa 
F  Rigiiey  (  Rigney  Tile  Co)  vs 
Tillic  Carpenter  vM-  C   W  Short  .  $160.51 

Feb.  21.  1922— SW  SANTA  CLAKA  AV 
and  Park  .\v  S  166. 7t^  W  US  N  45 
W  140  N  120.19  E  175.6  S  130  E  55 
N  130  V:  27.5,  Alameda.  L  H  Spott 
(Spott  Electrical  Co)  vs  Tucker  In- 
vestment Co.  Mrs  L  M  Patej  and 
Minnie    E    Tucker 9371 

Feb.    4S.    1922— LOT    1    BLK    "B"    Maj 
AVaiorside   Terrace,    Alameda.      P 
Slot,    vs   M    10   AVhitney ■■••Il 

Feb.    ',s.    i!i-2      LOT    1    BLK    "B"    Mai 
Wattr.«id(     Ti-rrace,    Alameda.    O&V 
land    Building   Material   Co   vs   M 
Whitney      S2I 

Feb.    17,    1922— LOT    19    BLK    19    Map: 
Key  Route  Heights,  Oakland.    Sun- 
set   Luber    Co    vs    Ora    L   and    AVil- 
llam  N   Rogers  and   W   Moore.  .  $46.00 

Feb.  17,  1922— LOT  13  BLK  1  MAP 
Herzog  Tract,  Oakland.  Charles 
F  Osgood  vs  A  L  and  D  B  Bank- 
head     $16.60 


RELEASE  OF  LIENS 


\I.A>li:i)A      (  Ol   Nil 


Recorded  Amount 

AliAMKDA    IIRl.RAJIK    OF    LIRIVM    

Feb.     17,    l'."22      N    RICH    65    W    AVeb- 
■ter,  Oakland.     Marshall   &   Stearns 

Co  fo  Joseph    F   Rogers 996.00 

Feb.  17,  1922— I/OT  3  BLK  6  MAP 
Lakeshore  Highlands,  Oakland 
Powell  Bros  Ine,  $92. .16;  W  H  Pol 
l.ird  .1r.  932.50;  C  L  Adams,  $«B.0o. 
to  F  N  .<7(ranff,  AV  Leeae  &  Lake- 
sore    Highlands    Co 

Notice  of  Non  Responsibility 

ALAMIODA     COUNTY 


K,  b      :..      I'.'-..-    N     I'Ol'UTKION'IH     I 
W    llalll^<|ll    N    1ii;1nW    10.    Oaklainl 
Helen   M   Dllle   hh   to   linproviineiii - 
on    properly 
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Feb.  21.  1922— NW  BROADWAY  AND 
19th  &t  N  93  B  150,  Oakland.  Geo 
A  Douglass  a.s  to  improvements 
on     property     


HOMESTEADS 


ALAMEDA  COUIVTY 


F("l>.  21.  1922— NW  I'EHALTA  AVP: 
140  NR  Lynr'.o  NK  .'iOxNW  110,  Okd. 
Joseiih     K     ;?alaj;'iio     $5000 

Fob.  21,  1922 — NW  107th  AVE  253.25 
S\V  CxrafTian  SW  50xNW  100,  Oak- 
1,1  nd.      S    M    linger S50oO 

i-'.  I.  21.  1922 — LOTS  15  AND  16  BLK 
17,  Sunset  Terracl,  Albnny.  Tho.s 
All-Courtney     ?4nuu 

Felt.  20.  1922— LOT  6  Map  Wadean 
Tract.  Oakland,  Lila  O  Williams 
(vvl  H   K) $3500 

Fob.  20.  1922 — NW  HAYES  AND 
Karrott  .\  lOOxW  150,  San  Laandro. 
Anna    F    Betanco    (wf    Frank)  ..  $400u 

Feb.  20,  1922— LOT  14  Map  Wm  M 
nutters  Tract.  Oakland.  Allen  & 
Harriet    1'    MoUn $4000 

Feb.  17,  1922— S  THIRTY-FIFTH  166 
W    Grove    W    50xS    120-3.    Oakland. 

Mary   M   Moore    (wf  Wm   T) $3000 

• 

BUILDING  CONTR^^CTS 

SANTA    CliARA    COUNTY 


$1,(NM>    :intl    Over   Reported 

(X)TTAOE 

SE     SARATOGA    AND    PRUNE     AVES., 
Santa  Clara  Co.     All   work  for  one- 
story   frame   cottage  and   garage. 
Owner — Ned   C.   Griffln. 
Architect — Charles    S.    McKenzie,    Bank 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — M.      Perino,    160      Race    K't.. 

San    .Jose. 
Filed  Feb.  16,  '22,     Dated  Feb.  14,  '22. 

i-'rame    erected    ,?2500 

I  Master    on     2500 

Dwelling  and  garage  conipleted  2500 

isual    35    days 2500 

TOTAL  COST,  $10,000 
Bond,  55000.  Sureties,  A.  Costiglione 
and  G.  Centola.  Limit.  90  working 
days  from  Feb.  16,  1922..  Forfeit,  none. 
Plans  and  specifications  filed.         , 

COTTACJE 

LOCUST  AND  COLFAX   STS..  San  Jose. 

Six-room   cottage. 
Owner — .T.   Garcia 
Architect — None. 
Day's  work.  $2200 

OFFICE.  ETC. 

TWENTY-FOURTH    at   W.    P.   Crossing. 

San  Jose.     Office  and   factory. 
Ownei— Coa.'-t    Fruit   Products   Mfg.   Co. 
Architect — None. 
Contractor — -A.     .1.    Nielson.     358     N-4th 

St..  San  Jose.  '        $2900 


COTTAGE 

HOBSON  ST.  near  San   Pedro,  San  Jose. 

Six-iooni   cottage. 
Owner — J.    E.      McCombs,    214      Hobson 

St.,  San  Jose. 
Architect — None. 
Day's  work.  $397'. 


ADDITION 

No.   72  N-EIGHTH   ST.,   San   Jose.      Ad- 
dition  to   cottage. 
Owner — A.  L.  Morse. 
Architect — None. 
Day's  work.  $1350 


San 


COTTAGE 

NO.    43      N-.SEVENTEENTH      ST., 

Jose.     Four-room  cottage. 
Owner— R.    L.    Russell,    41    N-17th    St. 

San  Jose. 
Architect — None. 
Day's   work.  $1700 


COTTAGE 

TWENTY-FOURTH     AND    WHITTON, 

San   Jose,     Four-room    cottage. 
Owper — J.  C.  O'Ncil. 
Architect — None. 


Conlrarlor— W.    H     ON'eil. 
St.,  San   Jose. 


.00    N-15tli 
$22.00 


CONCRETE   BLDG. 

CITY  OF  CAMPBELL.  All  oncrcte 
work  for  one  and  two-story  con- 
crete  building. 

Owner — Board  of  Trustees  of  The 
Campbell.  (San  Tomas  Union 
Grammar  School  District,  Campbell 

Architect — W.  H.  Weeks,  369  Pine  St., 
San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St..  San   Francisco. 

Filed  Feb.  20,  '22.     Dated  Feb.   14.  '22. 

As    work    i)rogresses 75'^c 

UsuJi  I    35    days 2o7c 

TOTAL   COST.    $25,840 

Bond,     $12,920.       Sureties,     A.     Lachma.i 

and   J.   T    Cas.3y.        Limit,   90      working 

days   from    Feb.    14,    1922.      Forfeit,    $10. 

Plans   .and   specifications    filed. 


bANK 

I'ALO   ALTO.      All    work    for    one-.5lory 

concrete  bank  building. 
Owner — The     Stanford      Bank   of      Palo 

Alto,  California. 
Architect — M.  G.  West  &  Cu,.  115  Front 

St.,  San  Franiusco. 
Contractor — T.    B.    Goodwin.    180    Jessie 

St.,    San    Francsico. 
i''iled  Feb.   20,   '22.     Dated   Feb.   1.   '22. 
On   1st  and   15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $10,378 
Bond,  $5200.  .Surety.  American  Surety 
Co.  of  New  York.  Limit.  60  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 


Recorded  Acceoted 

Feb.  21,  1922 — SAN  JOS'E.     Elsie  M  H 

Whit   to  L  I  Kelly Feb    21.   1922 

Feb.       17,       1922 — MAYFIBLD.       Nels 

Hansen    to   Hanson   &   Pohrs 

Jan.     15,     1922 

Feb.    17,    1922 — LOT    67    of    the    V.    A. 

Hancock    Sbdvn    No.    1,    San    Jose. 

R  S  Purdy  to  A  Bowen.Feb.  17,  1922 
Feb.   16,   1922— ON  STATE   HIGHWAY 

bet.   San  Jose  and  Los  Gatos.     San 

Jose   Water  Works   to  t'nadwick   <t 

Sykes Feb.     6,     1922 

Feb.   16,   1922— SAN     JOSE.        C   B   Di 

Cristina  to  whom  it  may  concern.. 

Feb.     16.     1982 


LIENS  FILED 


SANTA   t;L.AHA    COl  >TY' 


Recorded                                               Amour,  t 
Feb.    17,    1922— XEAU    SAN    JOSiO.      A 
M   Larry   vs   Crete   A   Crockett    and 
W   D   Arnett $265.75 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


BUILDING  00NTEA0T8 


SACRAMENTO    COLNTY 


*tl,MO  nnd  Over  Reported 


FLATS 

NO.    511    FIFTEENTH   ST.,   Sacramento. 

Two   three-ioom   flats. 
Owner — Percy    I.    Baker.    Premises. 
Architect — None, 
•^'ontractor — M.    E.    Morrill.    5217    T    St. 

Sacramento.  $37rifi 


ALTERATIONS 

.NO.  1312  SEVENTEENTH  ST..  Sacra- 
mento. Raise  and  remodel  build- 
ing. 

Owner — Joe   Sousa    Oakland. 

Architect — None. 

Contractor — M.  A.  Fratis.  1728  S  St., 
Sacramento.  $4  000 


()VVELI.,L\0 

NO.  925  THIRTY-EIGHTH  ST..  Sac- 
ramento,    One-story  5-room  dwl^, 

Ov/ner — L.  E.  Iverson,  909  38lh  St,.  Sac- 
ramento. 

Architect — None. 

Day's  work.  $3(iu<i 

DWKLLl.NG 

-NO.  709  THIRTY-SEVENTH  ST..  Sac- 
ramento,    One-story  5-rooia  dwig. 

Owner — Simpson  Bros..  Hox  484  M.  R. 
A.,   Sacramento. 

Architect — Non<-, 

Day's  work.  $350o 


DWELLING 

.NO.     1001     FORTY-FIRST     ST.,     Sacra - 
'mento.       Two-story    7-room     frame 

dwelling  and   garage. 
Owner — Ernest    Syufy.    3810   J    St.,    Sac- 

lii  nien(.o. 
Architect — Fred'k.  S.  Harrison,  I'eoples 

Bank   Bldg..   .Sacramento. 
Contractor — Herndon    &    Finnigan.    1814 

17th  St.,  Sacramento.  $9000 


DWELLING 

NO.  1841  FORTY- FIFTH  ST..  Sacra- 
mento.     One-story    5-room    dwlg. 

Owner — A.  Small.  1871  45th  St..  Sacra- 
mento. 

Architect — None. 

Days    work.  $3ono 


COMPLETION  NOTICES 


SACRAMBNTO   COUNTY 


Recorded  Accepted 
Feb  17.  1922— LOT  3.  N.  O.  6th  and 
7th  Sts..  Sacramento.  Greek  Com- 
munity or  Sacramento  and  \icinity 
to  v.hom  It  may  concern .  .Feb.  14,  "22 
Feb.  15.  1922— W  M  LOT  2.  I,  J.  23rd 
and  24th  Sts..  Sacramento.  Sarah 
Markowitz  to  whom  it  may  con- 
cern   Feb.    1.     1922 


BUILDING  CONTRACTS 


FRB9NO   COUNTY 


$."S.O<H»   iind   Over  Keported 


DWELLING 

NO,    1217    UNIVERSITY    AVE,.    Fresno. 

Dwelling. 
Owner — Belle    B.    Millward.    973    WU»cn 

Ave..  Fresno. 
Architect — None. 
Day's  work.  $8000 


WAREHOUSE 

LOTS  1  TO  7  Ptn  Lots  8.  9.  and  10  Blk 
189.  Fresno.  All  work  for  rein- 
forced concrete  warehouse. 

Owner — W.  P.  Fuller  &  Co..  301  Mission 
St..  San   Francisco. 

Architect — E.  Mathewson.  Cory  Bldg., 
Fresno. 

Contractor — M.  C.  Vaughn.  357  12th  St  , 
Oakland. 


3b 


BUILDING       AND       ENGINEERING       NEWS  Saturday,     February    2^.     1922 


Filed  Feb.   15,  '22.     Dated  Feb.  G,  '22. 

On    lOlh   of  each   month 75% 

Usual    C5    days 25";^ 

TOTAL    COST.    $80,000 

Bond.   none.      Limii,    100   working   da>  s 

Forfeit,  none.     Plans  and  specifications    ' 

tiled. 


WAREHOUSE 

NO.  182S  LOS  ANGELES  ST..  Fresno. 
Warehouse. 

Owner — O.  J.  Woodward,  2140  Mari- 
posa   St..    Fresno. 

Architect — None. 

Contractor —  Prichard  Bros.,  Rowell 
Bldg.,    Fresno.  $11,000 


DWELLING 

NO..  1535  OLIVE  AVE..  Fresi>.q.    Djeell- 

ing-  .  .  .    _r. 

TftS'Ticf — J:  E.  vJood.  — ""*■*  '--=»"'■■ ' 
Architect — None. 

Contractor — Shorb     &  .\eads.    607   Mc- 

Kinley    St..    Fresno.  $7500 


COMPLETION  NOTICES 


FRKSNO    COITNTT 


Recorded  Accepted 

Feb.  — ,  1922 — PTN  BLK  2,  Van  Ness 
Park,  Fresno.  Belle  T  Harvey  to 
whom    it   may   concern.. Feb.    10,    1922 

Feb.  17,  1922 — LOTS  C,  AND  6  HLK  11. 
Pinehur.st  Adilitioii.  Fresno.  Bcr- 
ton  &  Wolff  to  whom  it  m.iy  .>on- 
cern    Jan.    1.    1922 

Feb.  17,  1922 — LOTS  li»  AND  20  BLK 
2S,  Belmont  Addition,  Fresno.  M^  s 
Gesline  Holmes  to  whom  it  may 
concern Feb.     16,    1921; 

Feb.  18,  1922— LOT  7  BLK  19  Hazel- 
wood,   Fresno.     Manoog  Manooglan 

to    whom    it    may    concern 

Feb.    17.    1922 

Feb.  18,  1922— NO.  2042  LEWIS  AVE 
Fresno.  Berton  &  Wolfe  to  whom 
it   mav  concern Feb.   10,   1922 


LIENS  FILED 


KKl!:.S\0    COIWTY 


vimtK. 


rtfecorded  Amount 

Feb.    23.    1922 — LOTS    8    AND    9    BLK 
37,    Fresno.          Frank    Connolly    vs     ^ 
Felice  BoRpero,  ("lara  Bellantl  and 
N    Brooks    $22 

Peb.   21,   19;i2— LQTS  31   AND.  3,2   BLK^ 

'"  2?,' 'Fr'es^no.     ll  R6senborg' v8"Kash-* 
ador  Najarian    $339 

Feb.   18,   1922— E    V2   OF  LOT  35  Nor-  '' 
m.il       Villa     Tot,       Fr.sno.          F     1! 
Smith    v8   Clara    Bouterious    and    R 
C  and  Theo  Fields $91.00 

Feb.  18.  1922— LOT  2  BLK  1  SANGER. 
SanRcr  Lumber  Co  vs  Jas  Cam- 
pannrro    and    A    T    Crosby $UTI 

Feb.  16,  1922— LOT.S  :,  AND  6  BLK 
nPS,  Fresno.  O  L  Durpln  vs  Edw  A 
Willie      $532 


Notice  of  Non-Responsibility 

KKI£!tNO   C«I;NTY. 

F«-h.  20,  1922  — LOT.*-'  19  TO  23  ULK  22, 
CoiillnKa  Mary  T  HherrofI  .iikI  Ina 
M  WallHc«>  an  l<>  Improvemi'titH  on 
propi  riy     

Kill.  17.  1922 — LOT  4  Kultier  Co.. 
Kr<'Siio.  '\  K  lt"'liih<imcT  iu  In 
l'Tipro\i"iii"hlM    (111    |ii()p«Tty 


BUILDING  CONTRACTS 


.H  \  N     M  A  liOO    <  IX   >  It 
HK<:ORI)KI> 

nrNOALOw 

LOT  29  HLK  9,  Hiirllnitamc  Tcrrnco, 
UurllnKanic.  Five-room  bQn»alow 
und  caritKo. 

Own«T — William  F.  Johnaon  and  Mar- 
tfurrl    v.    Johnaon.    Durllnffamo, 


Architect — None. 

Contractor — Thomas      N      Gesso,      1405 

Grove   Ave.,   Burlingame. 
Filed    Feb.    15,    '22.      Dated    Jan.    5,    '22 

1st   payment    $1187.50 

2nd    payment    , 1187.50 

3rd    paymejit     ." 1187.50 

4th    payment 1187.50 

Promissory  Note  of  even  date 
herewith  Ife  to  draw  in- 
terest and  be  paid  in  con- 
formity   therewith    750.00 

TOTAL  COST,  $5,500 
Bond,  none.  Limit.  60  working  days 
after  Jan.  5,  1922  (bad  weather  ex- 
cepted). Forfeit,  none.  Plans  and 
speciflcations,   none. 


OFFICE   ni.DG. 

F.     WEBSTER    ST.     62-6    N     Broadway, 
Lot  32'   6"xl00'.  Redwood  City.      Ali 
work  for  two-story  reinforced  con- 
crete Class  C  office   building. 
Owner — -'Geo.   H.   Rice  Abstract  Co. 
Architect — W.    H.    Toepke,    942    Market 

S't..   San    Francisco. 
Ccntractor — Barrett    &    Hilp,    918    Har- 
rison  St..   San   Francisco. 
Filed  Feb.  20,  '22.     Dated  Feb.  14.  '22. 
Concrete   w^alls  poured;   2nd  floor 

joists   on    $2250 

All   concrete     poured,     roof     and 

rafters    on     2250 

Enclosed,      sash      set  and      inside 

plaster   completed    2250 

•  'onipicted      225i> 

Usual    35    days 3000 

TOTAL  COST,  ?  12,000 
Bond.  $6000.  Sureties,  Albert  Lachmaii 
and  J.  T.  Casey.  Limit.  95  working 
days.  Forfeit.  $10.  Plans  and  speci- 
fications lllod. 


r.l.TNGALOWS 

REDWOOI^   HTGIiL.\NDS,   Lot    1    Blk    2; 
Lots  8  and   14   Blk  8;   Lot  9   Blk  15; 
Lots    11    and    17   Blk   35;  Lots   21,    10 
and    18    Blk    30;   Lot    18   Blk    31;   Lot 
2    Blk      34;    Loi      8    Blk    33,      Dingee 
Park.   Redwood  City.      All  work   for 
12   one-story   5-room    frame   bunga- 
lows. 
Owner — Redwood    Highlands    Co..    Red- 
wood  City. 
Architect — Wm.   J.   Wilkinson,    Isl   Sav- 
ings Bank  Bldg.,  Oakland. 
Contractor — Harry   O.    Knight,    388    12th 

St.,   Oakland. 
Filed  Feb.  18.  '22.     Dated  Feb.  14.  '22. 
Frame  up  and  roof  .sheathed.  .$982.. ')0 

Brown    coated     982.50 

-GoroPjeted 982.50 

Usual    35    days 882.50 

TOTAL  COST,  $47,160.00 
Bend,  $23,580.  Surety,  National  Surety 
("o.  Limit,  l.">6  days.  Forfeit,  none. 
rian»i  and   sptoiTrcat ions   fllrd. 


AUDITION 

LOT   6   M;ii>   of      Hillsborough      Hoiglit.v. 
IIillsl)()rouKh.    All  work  for  ndditloii 
and  altera!  Ion. 
Owner — L«>lHnd       S.       Riunsdell.       Ilills- 

borougli 
Architect — E.     L.    .VorluiR,    :>\>;\    Market 

St.,   San   Francisco. 
Contractor^T.    J.    Brod(  rick,    1528    fy- 

pres.M    Ave.,    Bu^llIl^;aln»•. 
Filed   Fell.   23.  •'.'2.      Oat.d    F-li.   21.  '22. 
Roof  &   rough   plaster  completed.  $857 

con'plctod     4  29 

Usual    35    days 429 

TOTAL  CO.^T.  $171.'; 
llond,  none.  Limit.  7.^  working  days. 
Forfeit,    noiie.      .^peclflca  t  Kuis   «iil\-   filifl 


T.- 

(•phone:      West     172fi 

J 

A.  MOHR  &  SON 

( 

rnrral  PnlntliiB  Contractor* 

.Special  iHtn   In                             1 

CO.MI'III'.NMICI)      All!      I*\IN'I'I\(;       1 

AIVI>     HANI)     III.AHTlKfi                   1 

Mu 

Idcra'  Bxchnnge,  1^0  Josale  St 

2116-18   Fillmore  St., 
San   Franclaoo 

_  __ 

COMPLETION  NOTICES 


SAN   MATEO   COUBTFT 


Recorded  Accepted 

Feb.  23.  1922— LOT  16  BLK  23.  Easton 
Addition  to  Burlingamo  No.  2.  H  J 
Hughes   to   whom   it   may  coiicern.. 

Feb.    21.    Iit22 

Feb.  21.  1922 — LOT  30  BLK  7.  Centra! 
Add'n  to  San  M.ateo.  Oscar  L  and 
Frank  Cavanagle  to  whom  it  may 
concern Feb.    10.    I'Ji':: 


BUILDING  CONTRACTS 


SAN  JOA^VIN  coiTimr 


:<s::..'MM»  mid   Over   Reported 


FLATS 

N-EDISON    ST.,    Stockton. 

Owner — F.    P.    Dobscn,    21 

Stockton. 
-Architect — None. 
Day's  work. 


Flats. 
W-Oak    Si 


$7  JUi. 


AP.\RTMENTS 

.\-COMMERCE    ST,    Stockton.       Apart- 

m<  nts. 
Owner — Geo.    D.     I'urinton.    4.".    W-Park 

St..  Stockton. 
Architect — None. 
Day's   work.  s;)000 


FL.\T.S 

EAST   WEBER   ST..   Stockton 

Owner — M.   Colosso. 

Architect — None 

Day's   work. 


J^ESIDENCK 

W-UOSE  sr..   Stockton 

garage. 
Owner — S.    Ritchie. 
Arch  i  t  I'Ct — None. 
Day's  work. 


Flats. 
$6500 
Residence  and 


$3400 
Stockton.       Resi- 


RESIDENCE 
E-MONTEREY      ST.. 

donee  and   garage. 
Ownrr — North    Slockton    Town    Lot    Co. 
.Architect — None. 
Days    work.  $4950 


FLATS 

NORTH  COMMERCE,  Stockton.  Frame 
flats   and    garage. 

Owner — Shutes  &  Zinck.  32  N  Com- 
merce St.,  Stockton. 

Architect — None. 

Day's  work.  $8675 

Frame 


APARTMENTS 

NORTH     HITNTER.     Stockton. 

apartments    and    garage. 
Owner — Clara    Stoltz. 
Arch  It ect— None. 
Day's   work. 


DWELLING 

NO.        12S9        FARRIS 

Dwelling. 
Owner — E.   G.   Cooper. 
Architect — None. 
Day's  work. 


$11,200 
ST.,       Stockton. 

$4200 


COMPLETION  NOTICES 


•AN  JOAQltlN  OOVNTY 


Recorded  .Xrcepted 
Feb.    23,    1922— I -TN       LOT    1    BLK       1 
Mos.swood    Park.      .'Stockton.        Karl 
I'';»irfax    to    whom    It    may    concern 
Feb.    18,    1922 


LIENS  FILED 


•AN  JOA(4UIN  COUNTT 


Recorded  Amount 

Feb.    23.    1921      LOT    15    HLK    21.'.    E   of 
Center   .*»t.     .Stockton.      F   C    Brandt 

vn    A    KoxHler    $232  75 

Feb.    18.   1922 -LOT   15   BLK   215.   East 
of    Cihtir    St,     StiU'kto!!,        Uoberl 
Jk  I'lurk   v»  A  Keanlor $147     1 
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\  '*r!ttsburfr^  \ut«inatic 
(lijis  Water  Heaf<'r  in- 
stalled in  th*'  Home  indl- 
cates  hlffh  (|uality 
tlirou(?hout. 

llccommended  and  speci- 
fied by  all  of  the  iradinp 
architects,  plumbers  and 
builders. 

Consider  the  hifrh  merit 
of  the  Pittsburg  coupled 
with  "  l^lttsburg-  Perfect 
Service." 

"Hot  water  riuiek  as  a 
wink." 


PinSBURG  WATER  HEATER  CO, 

Makers  of 

"PITT  SP>rKG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEM'S 
nnd  "LION"  TANK  WATER  HEATERS    . 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  gii^e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON    BUILDING 

San    Francisco,   Cal.  Portland,  Oregon 


Tel.   Market   1935 


Skilled   Workmen 
Prompt   Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contradlor 


221  OAK  ST. 


San  Francisco 


FOR  PKRMAXKINCY  irSK 

Dorite  Magnesite  Stucco 

\\     KXTKRIOR    WALl-    PI-ASTKR 


FOR  KrO>OMY  AND  AN  ATTRACTIVE 
I'l.OORI.NG   rSE 

Dorite  Magnesite  Composition  Fiooring 


Manufactured   by   ITie  Dorite  niunufactui-ing'   Company — 116    Utah    Street,    San  Francisco 
.\GENCIES:      600   Metropolitan  Bldg.,  Lcs  Angeles  —  501   Fifth   Avenue,  Xew  York 
SEND   FOR   LITERATURE 


1^ 


LIBERIA 


KEY- HOLD  PU 


I  COMPANY 


A  Fibered  Oypsum  Piaster 
Board  that  will  not  Mhrlnk, 
warp   or  buolda. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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^A.\    Klt.vN 


Tenth  and 

Harrison 

Streets 


.»  s-iwri':  luii.DixG — Arri'.iti  ,•ls 
ou^A"^II•:^TA^   IROX 
Stairs.    Railiiig-s,    Klevator    Fronts,    Cast  Iro".   Flag  I'ole  Bases.  Steel  Sash  and 
Dour.s   in   Boiler  Boom,   etc. 
Furnished    By 

Michel  &  Pfeffer 

Iron  Works 


Phone 

Market 

730 


KarHnt  (Enustntrttau  iSrpnrtfi 

Issued  every  business  day  of  the  year.  Furnishe.s 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
.',00    MISSION    STRIOKT  SAN    FRANCISCO,   CAL,. 


Reinhad  Lumber  and  Planing  Mill  Company 

(;io\i':nAii  mmhkr  yauu 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
fionrrni    Mill    nnd    tnlilnrt     Work.    Sfock    noorn.    Snuli 

l''r:iiiirN    :in(l     ^liMildltiKM 
I7TII    *    KANSAS    STS.  -  SAN     rU\N(IS<<) 

I'hMii..    Market    in.",- 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-744  BListi  St. 


SAN  FRANCISCO 


Member 
fo'iurancp  Brokers  Exchange 


Just     FLUSH     it     on! 
lAPIPOIITH 

hH^HMB      TRADC    HARK       ■*«■■* 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  oM 

Concrete  Floors 

L*  SOIMIMEBORX  SOIMS,  Inc. 

355  Pacific  Electric  Building.  Lot  Angelci  77  O'Farrell  Street,  San  Francisco 


.oo"  M','::r„°;  °,»:..     san  francisco,  calif.,  march  4, 1922    %'':iizi^::7y^T""> 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


write:  for  information 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Naf  1  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALG  BY  ALIj    L,UMBI0R   DEALERS 
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Saturday.      MSY-ch      4.      1922 


A  **PIttsbur^  Automatic 
Oas  "Water  Heater  in- 
stalled in  the  Home  indi- 
cates high  quality 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading- 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg-  coupled 
with  "  Pittsburg-  Perfect 
Service.'" 

"Hot  -water  quick  as  a 
■wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "TJOX"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufactiireH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha^ving 

No  leaking 

No  headaclies 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON   BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Tel  Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eiedlrical 

Contractor 

221  OAK  ST.  San  Francisco 


Dorite  Magnesite  Stucco 

\N     lOVTKItlOlt    AV.VI.L.    PL.VSTKH 


FOR  KCOXOMY   VXD  .\N  ATTRACTIVB 
r-|,OOltI\G  \SK 

Dorite  Magnesite  Composition  Fiooring 


Manufactured    by   The   Dorite   Mnnufnctiirine   Conipnny — 116    Utah    Street,    San  Francisco 
.\<!K.\CIES:      600   Metropolitan   Bldg..  Los  Angeles — 501    Fifth   Avenue.   New   York 
SEND    FOR   LITERATURE 


\y/y 


LIBERTY 

WAU  BOARD 

HANu^ACTueio  ay 
KEY- HOLD  Plkfriti  I ATH  COMPANY 


)u>iird     thut     will     not     shrink, 
wnrp    or    burkl* 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanita^'  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1/4  inch  thick,  32  and  48  inches  wide, 
by  varinns  lonprths  up  to  12  feet.     1   2/10  lbs.  per  square  foot. 


PliOMPT     DELIVERY 
WHITE   FOli  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


m 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRAN(;iS('0,  CALIF.,  MARCH  4,  1922 


'J'wenty-secon'J    Vt-ar   No.    9 


ENGIIVEER.S    PROPOSK    TO    LEASE    IS 
STORIES   OP   CROCKER  BUILDING 


IN  ri;K\  \Tir»\Ai,   <  o-oPKit  aiion    in 

S'i-AM>Aitlil/. A  riO.N 


Buildii 


News 


No.   560   Mission   Street, 
San   Francisco,   (.'alif. 

]\IKS.    li.    A.    LAItSEN,    Publisher 
J.    P.    FARRELI.,    Miiiiagiiii^    Editor 


Devoted  to  the  lOngrineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  i-'acitic  Coast. 


Official    Paper    of    Valfejo    Builders' 
Excliangre 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year..  $4-00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  an  secoiid-cla.ss  matter  nt 
San  Francisco  Vast  Office  under  act  of 
Congress    of   Mnrcli   3,   1879. 


TAFT       HIGH       SCHOOL        DISTRICT 
VOTES    BONDS    FOR    SCHOOLS. 


Bonds  of  $380,000  were  voted  at  a 
recent  election  in  the  Taft  Union  High 
School  District  the  proceeds  of  the  sale 
to  finance  the  construction  of  a  group 
of  high  school  buildings,  plans  for 
which  are  being  prepared  by  Architect 
Orville  L.  Clark,  Brower  Building, 
Bakersfield. 

The  work  includes  the  erection  of  a 
large  gymnasium  together  with  a 
K>vimming  pool;  gymnasium  to  be  of 
masonry  and  frame  construction,  steel 
roof  trusses  and  will  cost  approximate- 
ly   $150,000. 

It  is  proposed  to  double  the  capacity 
of  the  present  Domestic  Science  and 
Manual  Arts  buildings  at  an  estimat- 
ed cost  of  $50,000  each,  also  to  enlarge 
both  the  boys'  and  girls'  toilets  and 
rest  rooms  at  an  estimated  cost  of  $20,- 
000  each,  and  the  building  of  a  large 
garage  and  shop  at  a  cost  of  $30,000. 

The  construction  of  the  Manual  Arts, 
Domestic  Science,  Boys'  and  Girls'  toi- 
lets and  rest  rooms  will  be  of  mason- 
ry and  frame  construction.  The  garage 
and  shop  to  be  of  complete  steel  frame 
and  sheet  iron  exterior. 


(  AMI^OKMA    MAY      GROW       OWN 
lIAUDWOOnS 


California  iTay  grow  its  ir.vn  hard- 
woods if  an  experiment  now  undor  wa.' 
is  successful  states  Woodbridgc  Moi- 
calf.  Associate  Professor  of  Forest;  >■ 
of  the  University  of  California  Bxiieri- 
mental  Station.  And  experimental  ariM 
e.stablir.hed  near  Fort  Bragg  by  "u 
Union  Lumber  Company  has  boon 
planted  to  six  important  Eastern  hard- 
woods. The  lumber  company  is  fur- 
nishing the  land  and  tree.s  and  the  en- 
tire area  is  under  the  stMcntifio  iliif- 
tion  and  supervision  of  the  Division  ot 
Forestry  of  the  Agricultural  Experi- 
ment Station.  If  the  redwood  re.^ii'H 
can  advantageously  produce  these 
timbers,  it  will  save  the  transconti- 
nental haul  of  a  very  bulky  product. 


A  proposal  to  lease  the  top  eighteen 
stories  of  the  42-story  Crocker  Build- 
ing has  been  received  from  the 
Crocker  Estate  Company,  according  to 
a  statement  made  before  the  Electrical 
Development  League  at  a  recent  meet- 
ing. 

The  league  has  been  planning  a 
building  of  its  own,  to  be  used  as  an 
engineering  center  as  well  as  head- 
quarters. Robert  Sibley,  as  head  of 
the  building  committee.  said  the 
Crocker  Estate  proposed  the  top  floor 
be  used  as  club  rooms  for  the  league, 
and  the  remaining  seventeen  stories 
be  sub-lea.sed  to  engineers. 

At  the  Crocker  Estate  Company  it 
was  said  that  the  whole  project  is 
tentative,  and  no  definite  decision  has 
been  made  as  to  the  size  or  design 
of  the  building.  In  fact,  the  question 
of  putting  up  a  new  building  has  not 
bet'n    started. 

With  the  acquisition  of  property  ad- 
joining the  present  structure  at  the 
gore  of  Market  and  Post  streets,  the 
new  building  would  have  a  floor  space 
equal  to  the  Merchants'  Exchange 
Building. 


FORMER  OAKLA-Vn  CITY  ENGINEER 
W^TH   S.  F.-OAKLAND  RAILRO.AD 

Announceme\it  that  he  has  received 
the  appointment  as  one  oi  tbe  engi- 
neers of  the  San  Francisso-Oakland 
Terminal  Railways,  to  survey  and  value 
all  of  the  property  of  the  company,  is 
inade  by  (ieorge  Mattis,  former  engi- 
neer for  the  State  Railroad  Commission 
and  Oakiaiid  City  Engineer,  who  re- 
signed  Feljruarv   15. 

In  making  tne  announcement,  Mattis 
said  he  would  be  emjiloyed  for  the 
time  being  :n  the  same  capacity  he  held 
during  the  time  he  was  employed  by 
the  Railroad  Commission  when  he 
valued  all  of  the  surface  property  of 
I  he  Key  System  and  San  Franciseo- 
Oaklaiul  Teiminal  liail'.vays  i)ropertics. 
Mattis'  appointmeni  becomes  effective 
March  6.  ' 


ATTORNEY  GENERAL  HOLDS  BITTTE 

BOND    ISSl'E   FOR    ROADS    MUST 

BE    SPLIT    IN    CONTR.\CTS 


In  an  opinion  rendered  to  District 
Attorney  John  R.  Robinson  at  the  re- 
quest "of  the  Butte  County  Board  of 
Supervisors,  Attorney  General  U.  S. 
Webb  has  ruled  that  contracts  for  the 
completion  of  the  Butte  County  good 
roads  program  must  be  let  on  the 
unit  basis  and  advertised  for  bids  in 
tlie    same    manner. 

%Yebb's  opinion  is  based  on  the  idea 
that  the  Butte  County  road  bond  is- 
sue, covering  200  miles  of  road,  was 
authorized  under  the  budget  plan  and 
each  road  is  apportioned  a  certain  sum. 
This  constitutes  a  separate  bond  issue 
for  each  road,  according  to  the  opinion 
rendered   by   Webb. 

This  will  force  the  county  officials 
to  abandon  the  plan  to  give  the  con- 
tract in  block  to  one  large  contract- 
ing firm  with  the  idea  of  saving  coin 
bv  permitting  one  operator  to  do  the 
entire  job.  Rogers  Brothers,  of  Los 
Angeles,  who  has  been  asked  to  enter 
a  bid.  will  not  be  in  the  bidding  on 
this  basis  as  thev  are  not  interested 
In  bidding  on  less  than  150  miles  of 
unfinished  roads. 


The  American  Engineering  Standards 
t'ommittee  has  just  completed  arrange- 
ineiii.s  by  which  co-oi)eration  with  the 
standardizing  bodies  in  other  countries 
will  be  made  more  effective.  In  doing 
this  it  has  followed  out  the  recom- 
mendations of  the  unofficial  fonferenc- 
of  the  secretaries  of  the  national 
standardizing  bodies  held  in  London  in 
.\l»ril,    1921. 

In  order  that  all  standards  shall  be 
uvailable  to  the  industries  of  the  vari- 
ous countries,  it  is  planned  that  each 
national  body  will  sell  the  approved 
standards  of  the  other  bodies.  The 
American  Engineering  Standards  com- 
mittee (29  West  39th  street,  .\ew  Tork 
c:ity)  has  available  the  publications  of 
tilt  standardizing  bodies  in  Austria. 
ISeigium,  Canada,  France.  German  v. 
Gnat  Britain,  Holland,  Sweden  and 
.Switzerland. 

Hereafter  the  A.  E.  S.  C.  will  regu- 
larly exchange  information  with  the 
foreign  bodies  as  to  the  status  of  work 
on  the  various  projects  being  under- 
taken under  its  auspices.  This  informa- 
tion will  be  limited  to  the  indication  of 
the  stage  of  develojiment  of  the  pro- 
ject, it  being  left  in  each  case  to  the 
various  sectional  committees  and  spon- 
sor bodies  to  decide  to  what  extent 
they  desire  to  exchange  technical 
memoianda  or  drafts  of  standards.  This 
exchange  of  information  on  the  gen- 
eral progress  of  the  work  will,  how- 
evtr.  lay  the  basis  for  closer  interna- 
tional co-operation  as  the  need  for  this 
develops  in  rpeeial  instances. 

• 

Fli  TY-EIGHT     MILLION     DOLLARS 
LOANED   TO   BUILD   HOMES 


Fifty-eight  million  dollars  has  been 
loaned  by  the  Metropolitan  Life  In- 
surance Company  throughout  the 
United  States  to  build  homes  and 
apartments. 

The  Chicago  Trust  Company,  hand- 
Mng  the  loans  for  the  Metropolitan 
company  in  Illinois,  Wisconsin  and 
.Vorlhern  Indiana,  announces  that  in 
that  territory  $3,400,000  of  the  fund 
has  been  spread  sufficiently  to  build 
1040  homes  and  apartments,  while  new 
imildings  are  now  going  up  at  the 
rate  of  30  a  month.  These  homes  have 
been    erected    in    66    cities. 

The  unusual  part  of  the  plan,  ac- 
cording to  the  banking  officials,  is  the 
small  average  of  each  loan,  which  is 
said  to  indicate  that  the  construction 
is  done  for  small  home  builders.  The 
Illinois  loans  average  about  $4,000 
each,  which  is  approximately  half  the 
value  of  building  and  lot  in  each  case. 
The  builders  are  given  three  to  fifteen 
years   In    which   to   repay    the   loans. 

•fhe  banking  officials  state  that  the 
Metropolitan  company  does  about  as 
much  clerical  work  in  making  one  of 
these  small  loans  as  it  would  in  put- 
ting; out  the  entire  sixty  million  dol- 
lars in  a  few  big  loans,  and  that  the 
large  loan  policy  is  the  one  usually 
favored  by  American  companies  with 
vast  sums  to  invesl.  This  is  another 
reason  why  this  large  insurance  com- 
p;in\-  deserves  great  credit  for  plaoin.g 
such  large  sums  into  home  building 
I(.a;is. 


Building  permits  issued  during  Feb- 
riiai-y  in  Modesto,  totaled  ISO. 950.  Six- 
teen homes  were  erected  during  the 
month. 
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ALONG  THE  LINE 


The   Observer 


LET'S     GO 

"There   isn't    any   business,"    wailed   the 

sad    and    gloomy    man. 
"I     haven't     made    a     dollar    since     the 

armistice    began." 
But    1     couldn't     help     reflecting,     as    I 

heard    this    story    through. 
That      the      hopeful,      cheerful      hustler 

seems   to   have  a   lot   to  do. 
I've  been   in   business  places  where  the 

air  was  thick  with  gloom. 
And     the     men     were    sad    and    solemn 

like   and    the   mourners   at    a   tomb, 
And    there    wasn't   any    business    or   an 

order    coming    in 
And   what's   more,   there   never   will   be, 

till    those   fellows   start   to   grin. 
"There   isn't  any   business" — aren't  you 

weary    of    the    cry? 
Men    have    caught     the    gloomy    habit, 

and    they   sit   around   and   sign. 
But    the    hustler,    I    have    noticed,    who 

has    quit    his   easy    chair 
And    is    confidently    working,    seems    to 

gather  in   his  share, 
it's     time     to     get     the     business,     it     is 

time   to   hustle   out; 
With  a  man's  faith  in  the  future  much 

too   long  we've  scattered   doubt, 
Much  too  long  we've  sobbed  and  whim- 
pered, much   too  long  we've   talked 

of  woe; 
Now    it's    time    for    optimism    and    the 

hopeful  phrase,  "LET'S  OO." 

C.  J  Bastedo.  sales  manager  of  the 
paper  box  board,  fiber  shipping  case 
and  carton  departments  of  the  Para- 
fflne  Companies,  Inc.,  of  San  Francisco, 
is  leaving  soon  on  a  29,000-mile  tour 
of  the  Orient  for  the  purpose  of  ex- 
tending his  company's  trade  reilations. 
His  mission  will  require  eight  months' 
travel,  taking  him  to  most  of  the 
company's  regularly  established  offices 
throughout  Japan,  China,  Straits  Set- 
tlements, India,  Burma,  Ceylon,  Dutch 
East  Indies,  French  Indo-China,  Aus- 
tralia and  New  Zealand.  D.  S.  Evans, 
export  manager  of  the  paint,  roofing:, 
floor  covering  and  wallboard  division, 
preceded  Bastedo  en  his  regular  swing 
around    the   circle. 


A  continuance  of  the  Vallejo  tie-up 
of  building  operations  is  likely.  F  .G. 
Volkers,  secretary  of  the  Solano 
f-ounty  Building  Trades  Council,  says 
his  organization  could  not  accept  the 
agreement  drawn  up  by  A.  W.  Wehe, 
member  of  the  Industrial  Committee 
of  the  Chamber  of  Commerce,  after 
certain  clauses  had  been  added  by  the 
Builders'  Exchange.  The  agreement 
in  Its  original  form  was  acceptable  to 
both  fartlonw,  but  last  minute  addl- 
llrms  were  made  by  thf«  IC.xrhntige  which 
Kb  is  claimed,  practically  eliminated 
any  concenslons  that  were  to  be  made 
liy  them. 


Membern  of  the  San  Jose  Realty 
Hoard,  who  for  the  past  few  weeks 
havo  been  endouvorlng  to  negotiate 
peace  helwocn  unions  and  the  mlllmen 
and  coniructors  operating  under  the 
Am<Tl<rtn  TMnii,  have  nbanil<>ned  their 
pea(«-  work  and  Inken  up  the  banner 
of  the  American  I'lan  The  acllon  fol- 
lowed a  meeting  which  was  a  direct 
rrmili  of  tlw  refusal  of  ihn  union  men 
to  n«-Kotlnle  with  fho  ItidiiHtTlnl  As- 
sociation of  Manta  Clara  county.  back- 
Ins  the  American  I'lan.  The  unions. 
nerordInK  to  the  realty  inon.  "Hhowed 
no  Incllnsflon  whatever  to  dlm-uns  the 
situation  In  a  fair  and  Impartial  way." 


The  petition  for  a  writ  of  mandate 
»)y  which  flrott  Alexander  of  the  l*on» 
Ueaoh    Clmmbor     of    Commerce     sought 


to  have  the  State  Highway  Commis- 
•sion  compelled  to  build  the  southern 
extension  of  the  coast  highway  through 
Long  Beach  instead  of  inland  and 
around  that  city,  was  dismissed  by 
Judge  J.  Perry  "Wood  of  Los  Angeles 
County  Siiperior  Court.  The  court 
ruled  the  inland  route  was  more  feas- 
ible and  added  the  commission  had 
the  power  to  build  the  thoroughfare 
wherever  it  thought  proper,  unless  bad 
faith    was   shown. 


Little  change  in  lumber  prices  has 
occurred  in  the  last  three  weeks,  ac- 
cording to  the  report  just  received 
from  the  Chicago  lumber  market. 
Steady  buying  still  continues,  but  the 
demand  for  lumber  is  not  sufficiently 
heavy  to  effect  prevailing  prices.  For 
the  week  ending  January  7th  to  the 
n-eek  ending  February  11th,  the  Na- 
tional Lumber  Manufacturers'  Associ- 
ation reports  the  following  statistics: 
Production,  993,224,486  board  feet;  ship- 
ments, 933,964,528  board  feet;  orders, 
978.183,929    board    feet. 


The  revival  of  the  railway  equip- 
ment industry  means  that  the  iron 
and  steel  Industry  will  have  consider- 
able demand  for  its  output,  which 
."Should  greatly  stimulate  its  activity. 
At  present  the  steel  industry  is  oper- 
ating at  50  per  cent  of  its  capacity, 
and  the  prospect  of  increased  demand 
from  the  railway  equipment  builders 
should,  before  many  months,  expand 
operations  to  an  extent  that  will  make 
production  of  steel  and  its  products 
apj. roach    a    level   more    nearly   normal. 


The  California-Oregon  Power  Co., 
has  placed  an  order  with  the  Gold  Hill 
Cement  Co.,  Medford,  Ore.,  to  furnish 
10,000  barrels  of  cement  to  be  delivered 
at  Thrall.  Cal.,  where  it  will  go  over 
the  power  company's  14-mile  railroad 
to  Copco,  where  the  company  Is  in- 
stalling the  second  12,500-kilowatt 
unit,  and  also  raising  the  crest  of  the 
dam  across  the  Klamath  river  to  its 
full  height  of  130  feet  above  the  for- 
mer   water    level. 


The  Shafer,  Mcbaughlln  and  Mlllier 
Co..  plans  the  erection  of  a  plant  at 
Kenton,  Ore.,  for  the  remanufacture  of 
lumber.  The  company  has  taken  an 
option  on  a  tract  of  eight  acres  and 
is  planning  to  put  in  a  plant  that  will 
treble  Its  present  handling  cai>aclty, 
;it  an  outlay  of  approximately  $75,000. 
This  will  require  the  erection  of  sev- 
eral largo  buildings  and  extensive 
Hheds  and  dry  kilns. 


Lumber  trade  Is  getting  near  normal. 
A  i)roductlon  ot  only  lO  per  cint  below 
normal  wah  registered  by  lumbi-r  mlll:< 
of  west<rn  Oregon  and  western  Wnsh- 
iiigion  for  the  week  ending  February 
IH,  nrcording  to  the  luiubor  review  of 
1  be  \\'<'Hl  <  oHHt  Luml'cruien,M  Aswocln- 
llon,  Tills  Is  the  best  showing  In  prc- 
'luctluM  made  for  some  tlnie.  New 
biiHlnt'Ss  and  KhIpmentK  each  r.inged 
.'iround    1 1:    per  cent    below    norninl. 


By  mutual  agreement  Hiirdon  and 
KIrkhouse,  H26  Macdonald  avenue, 
lllchmond  patnting  contr:icloiR,  dls- 
Holved  partnership  on  January  31,  the 
entire  btistnesM  being'  taken  over  by 
Jrttcph  J.  Hurdon.  S.  KIrkhouse,  how- 
ever, will  remain  In  the  employ  of 
Uur4ofi. 


Announcement  is  made  by  the  State 
Board  of  Control  of  the  appointment 
of  Fred.  M.  Killam  of  Sacramento,  as 
superintendent  of  building  operations 
and  maintenance  to  succeed  W.  S. 
Oongler,  resigned.  The  appointment 
is  effective  March  1.  Conger  has  re- 
signed to  engage  in  the  oil  business 
in  San  Bernardino  county,  where  he 
formerly   resided. 


Mitsuichi  Ohshima,  hydraulic  engi- 
neer of  the  Shinyetsu  Electric  Power 
Co.,  of  Tokio,  Japan,  is  in  Chico,  for 
the  purpose  of  looking  over  the  proper- 
ties of  the  Pacific  Gas  and  Electric 
Company.  Ohshima  is  making  a  tour 
of  this  country,  visiting  hydo-electric 
development  projects  with  a  view  to 
slathering  data  for  vast  extensions  by 
his  company    in   Japan. 


The  Kings'  Food  Products  Co.,  of 
I'ortland,  Ore.,  is  conferring  with 
Thomas  Tierney,  president  of  the  Ir- 
vington  (Alameda  County)  Chamber  of 
Commerce,  regarding  the  establishment 
of  a    i)lant   in    that  city. 


The  Warren  .N.  Woodson  bridge, 
spanning  the  Sacramento  Klver  at 
Squaw  Hill,  six  miles  southeast  of 
Corning  has  been  opened  to  traffic. 
The  structure  was  erected  by  Tehama 
county   at    a   cost   of   $236,000. 


The  steam  shovel  operators  of  Los 
.Angeles  and  vicinity  are  planning  to 
form  an  organization.  Regular  meet- 
ings are  being  held  and  It  Is  ex- 
pected olhcers  will  be  elected  in  the 
immediate    future. 


O.  C.  Holt,  one  of  the  best  known 
contractors  in  the  San  Joaquin  valley, 
died  at  his  home  In  Turlock,  February 
24,  following  a  few  days  Ulness  with 
influenza. 


The  .North  Pacific  Construction  Co., 
of  Idaho  Falls,  Ida.,  has  opened  an 
office  In  the  Pacific  Finance  Bldg.,  Los 
Angeles. 


Chief  Building  Inspector  IMummor, 
of  Portland,  Ore.,  has  recommended 
increased  fe<^fl  for  building  permits, 
ranging  from   10  to  20  per  cent. 


Matthew  Fitzgerald,  pioneer  rail- 
road contractor,  and  early  settler  In 
("allfornia,  died  at  his  home  In  Oak- 
land, Kebrnary  26th. 


The     Country     Chib     of     CentervlUe,  j 

Alameda    County,    advocates    the    erec-  I 

lion  of  a  new  high  school  building  for  ' 
that   section. 


The  General  Milk  Co.,  of  CallfornU. 
will  construct  a  $7R,000  milk  conden- 
Hary   In  Tracy. 

San  Mateo  county  will  vote  March 
.list,  on  nuestlon  of  establishing  nt 
.San    Mateo    u    regional    Junior    college 

guntn  Itosa  city  council  grants 
building  porniltf  totaling  $37,891  dur- 
Inr   the   month   of   February. 
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Hoover  Submits  Progress  Report  on  Housing— Urges 
Mobilization  of  Home  Building  Capital 


In 


resnonse    to    a    request    by     the     President     in     connection     with 


mitted  to  the  President  by  Secretary  Hoover 


His    Excellenicy 
The     President 
The    White    House 

Dear   Mr.    President: 

I  am  greatly  obliged  for  your  letter 
cf  February  2nd  enclosing  the  very 
earnest  letter  from  Senator  King  on 
the  subject  of  a  national  conference 
on    housing    . 

That  there  is  a  national  shortage  of 
houses  requires  no  repetition.  The 
shortage  probably  amounts  to  nearly  a 
million  homes — and  is,  of  course,  the 
result  of  suspension  of  building  dur- 
ing the  war.  Since  that  tine  high 
costs  of  building  material  and  labor 
(due  also  to  increased  intermittency 
of  employment)  have  prohibited  the 
erection  of  little  more  than  current 
necessities  without  recovery  of  the 
lost  ground.  I  presume  a  national 
conference  must  proceed  with  a  view 
either  to  secure  community  action  or  to 
secure  legislation.  We  have,  I  be- 
lieve, largely  exhausted  the  possibility 
of  community  action  already,  as  will 
appear  from  the  following  account: 

Effort  has  already  been  made  by  the 
Department  of  Commerce  which  has, 
I  believe,  at  least  contributed  to  the  re- 
sumption of  construction  during  the 
past  few  months  to  a  scale  larger  than 
any  period  since  the  war  began.  As 
the  result  of  your  request  that  this 
Department  should  interest  itself  in 
the  matter  (following  upon  the  report 
of  the  Senate  Committee  on  Housing), 
a  sum  of  $50,000  was  appropriated  by 
Congress  for  the  Housing  Division  in 
this  Department. 

Our  first  effort  was  through  coopera- 
tion with  unofficial  bodies  in  bringing 
about  local  conferences  on  the  hous- 
ing situation  in  the  different  cities  with 
a  view  to  amclioral  ins  comli ;  inns'. 
These  conferences  have  been  held 
representatives  of  Chambers  of  Com- 
merce, labor  organizations,  building 
and  other  trade  associations,  bankers, 
material  manufacturers  and  contrac- 
tors. Through  these  conferences  and 
through  other  forms  of  local  initiative 
a  very  considerable  amount  of  good  has 
been  accomplished,  although  the  re- 
sults have  varied  a  great  deal  between 
cities.  Positive  plans  have  been  work- 
ed out  in  many  of  them  and  great 
stimulation  to  home  building  has  en- 
sued; where  they  have  gone  upon  the 
rocks  it  has  been  over  corrupt  condi- 
tions of  the  building  trades  and  over 
wage  questions.  This  Department  in 
addition  to  giving  every  stimulus  it 
properly  could  to  community  action  has 
served  as  a  clearing  house  for  infor- 
mation   between    these    local    efforts. 

In  addition  to  local  effort  we  have 
created  a  number  of  agencies,  mostly 
voluntary,  for  the  purpose  of  securing 
constructive  solution  to  some  of  the 
more  general  problems  that  cause  the 
blockade  on  housing.  Various  com- 
mittees have  been  established  and  are 
engaged  in  sincere  efforts  in  the  fol- 
lowing fellds,  the  General  Situation  in 
the  Construction  Industry.  Simplifica- 
tion of  Municipal  Building  Rules,  Sim- 
plification of  Plumbing  Requirement* 
fin4  Practice,   Standardisation   of  Con- 


tractora  Speciflcatlons,  Expansion  of 
Small  House  Design  Bureaus,  Simpli- 
fication of  Clay  Products,  Lighting  Fix- 
tures, Lumber,  Paint  and  Varnish,  and 
in  many  other  directions.  By  all  these 
agencies  much  good  has  been  accomp- 
lished in  a  quiet  and  efficient  manner. 
Among  other  things  developed  by 
these  conferences  was  the  total  absence 
of  any  adequate  comparative  price  data 
respecting  building  materials  in  va- 
rious localities.  This  matter  has  been 
gradually  developed  in  the  Department 
and  the  spread  of  these  comparative 
prices  to  the  local  conferences  has  re- 
sulted in  many  reductions. 

As  an  example  of  problems  of  na- 
tional scope  it  was  strongly  empha- 
sized in  the  investigation  of  the  Se- 
nate Committee  on  Reconstruction  that 
the  disordered  and  expensive  require- 
ments of  our  municipal  building  rules 
are  estimated  to  impose  a  10%  to  20% 
unnecessary  cost  upon  housing.  In  this 
matter,  the  committee  appointed  com- 
prised: Ira  H.  Woolson,  Chairman,  Con- 
sulting Engineer,  Natl.  Board  of  Fire 
Underwriters,  New  York  City.  Edwin 
H.  Brown,  Architect,  Minneapolis,  Minn. 
Chairman,  Committee  on  Small  Houses, 
American  Institute  of  Architects.  Wil- 
liam K.  Hatt,  Professor  of  Civil  Engi- 
neering, Purdue  University  , Director, 
National  Research  Council.  Rudolph 
P.  Miller,  Ex-Superintendent  of  Build- 
ings, New  York  City,  Chairman,  Build- 
ing Officials  Conference.  J.  A.  Newlin, 
Forest  Products  Laboratory  U.  S.  Dept. 
of  Agriculture.  Ernest  .1.  Russell,  Ar- 
chitect, St.  Louis,  Mo.,  Chairman,  Natl. 
Board  of  Awards  for  Jurisdictional 
Disputes  in  the  Building  Industry.  Jo- 
seph It.  Worcester,  Consulting  Engi- 
neer, Boston,  Mass. 

This  Committee  is  drafting  a  simpli- 
fied set  of  municipal  building  rules . 
embracing  the  best  practice  of  the  art, 
and  this  work  is  well  advanced.  It  has 
invo'Wed  a  large  amount  of  cooperation 
with  municipalities.  with  different 
trades  and  professions.  Arising  out 
of  this  we  have  also  appointed  a  com- 
mittee who  are  hard  at  work  upon 
plumbing  questions:  George  C.  WTiip- 
ple  Chairmait,  Director,  School  of  Sani- 
tation. Harvard  University.  William 
C.  Groeniger,  President,  American  So- 
ciety of  Sanitary  Engineering.  William 
J.  Spencer,  Secretary-Treasurer  of 
Building  Trades  Dept..  American  Fed- 
eration of  Labor.  H.  Y.  Carson.  Re- 
search Engineer,  American  Cast  Iron 
Pipe  Compjiny.  Birmingham,  Ala.  A.  L. 
Webster,  Sanitarv  Engineer,  112  East 
■10th  Street,  New  York  City.  A.  E.  Han- 
sen, Sanitary  Engineer.  2  Rector  St.. 
New  Vork  City  Thomas  F.  Hanley. 
Chairman,  Standardization  Committee. 
.\atl.  Association  of  Master  Plumbers. 
This  committee  is  making  good  pro- 
gress, and  much  experimental  work  is 
belns  done  at  the  Bureau  of  Standards 
in  the  direction  of  simplification  of 
plumbing   requirements. 

I  appointed  a  national  committee  in 
the  matter  of  city  zoning  in  response 
to  the  urgent  request  of  many  inter 
eated  uatluiuil  assooiallons  with  a  view 
to  development  of  larger  vision  and 
more    uniform     legislation     upon    this 


subject.  The  committee  comprises 
Louis  A.  Moses,  Cleveland,  Ohio,  Re- 
presenting the  Natl.  Association  of  Real 
Estate  Boards.  J.  Horace  McFarland. 
Harrisburg,  Pa.,  Representing  the 
American  Civic  Association.  Nelson  P. 
Lewis,  New  York  City.  Representing 
the  Natl.  Municipal  League  and  the 
.Vatl.  City  Planning  Conference.  Law- 
rence Veiller,  New  York  City.  Repre- 
senting the  Natl.  Housing  Association. 
Morris  Knowles,  Pittsburgh,  Pa.,  of  the 
I'nited  States  Chamber  of  Commerce. 
Edward  M.  Bassett,  New  York  City, 
r'liairman  of  the  Zoning  Committee  of 
New  York.  Frederick  Law  Olmsted. 
Brookline,  Mass.  President  of  the  So- 
ciety of  Landscape  Architects.  John 
Ihlder,  "U'ashington,  D.  C.  of  the  United 
.States   Chamber   of   Commerce. 

At  the  recent  Unemployment  Con- 
ference a  subcommittee  was  appointed 
on  construction  industries,  and  to  all 
intents  acted  as  a  national  conference. 
This  committee  brought  in  a  very  val- 
uable report  and  recommendations. 
Members  of  this  committee  were  re- 
presentative of  all  the  different  nation- 
al elements  in  the  problem  and  the 
committee  recommended  the  further 
development  of  local  conferences  and 
again  urged  the  necessity  of  higher 
moral  standards,  the  reduction  of  costs 
by  materials,  capital  and  labor.  ThlB 
committee  has  been  expanded  into 
more  permanent  form  by  the  appoint- 
ment of  additional  members  and  is  en- 
gaged In  promoting  local  action.  This 
(.ommittee  comprises:  Ernest  T.  Trigg, 
President  Natl.  Federation  of  Construc- 
tion Industries.  Joseph  H.  De  Frees, 
President  United  States  Chamber  of 
Commerce,  Washington,  D.  C.  John 
Donlin.  .American  Federation  of  Labor, 
Washingtcm.  D.  C.  Alexander  M.  Lln- 
nett.  President  U.  S.  League  of  Building 
anil  Loan  Associations.  Newark.  N.  J. 
Irving  B.  Hiett,  President,  Natl.  Real 
Estate  Board,  612  Madison  Avenue,  To- 
ledo. Ohio.  William  Stabler,  Comptrol- 
ler. Metropolitan  Life  Insurance  Com- 
pany, New  York  City.  John  H.  Klrby. 
Houston,  Texas.  Dr.  J.  T.  Duryea.  New 
York  City.  Charles  Warner,  Wilming- 
ton, Del.  Richard  E.  Schmidt,  Chlcag-o. 
111..  Gen.  R.  C.  Marshall,  Washington. 
D.  C.  C.  F.  Lang,  Cleveland,  Ohio.  Da- 
niel Crawford.  Jr..  Philadelphia.  Pa. 
William    r..   Monroe.    Pittsburgh.   Pa. 

Generally.  I  have  the  feeling  that  a 
national  conference  on  the  housing  pro- 
lilem  would  be  likely  to  split  upon 
prices  of  materials  and  wages  and,  in 
any  event,  have  no  power  to  affect 
either  one.  Such  questions  can  be  bet- 
ter settled  by  local  conferences  such  as 
those  already  held.  I  have  held  gen- 
erally that  we  are  or  should  be  a  coun- 
try of  local  community  action,  and  that 
the  province  of  the  Federal  Govern- 
n>ent  was  to  stimulate  and  assist  local 
action  and  to  avoid  every  suggestion  of 
•Kiiionalizinp  these  questions.  The 
blockade  was  due  to  high  levels  of  ma- 
terials, wages,  railway  rates,  and 
shortage  of  home  buildln.g  capital. 
Trices  and  wages  are  slowly  receding, 
etrlclency  of  labor  l.s  IncreasInK  :iii«l 
the   Yolunie  of  buildiuK   Is  giiliiliis. 

(Continued  on  Pa«e  18) 
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\   (;i,i>irsi.  or  san  francisco  nuii.DiN^:    \(  nvriv 

"X"'    "r     """•*""'    •■^'^''L    ">    «an    Francisco.       Tliree    Steam    Shovels    and    a    Train    of    .Motor    Trucks    I'rci.ariiiK     ili, 
way    for    Threo    Modern    Structures    in    San    Francisco's    Downtown    Apartmcni    House    I>istrict. 


While  a  l)ui1dinR  hoom  is  not  irxpocl- 
nl  in  San  Francisco  in  the  immediate 
future,  indications  are  the  activities 
will  <-ontinue  at  a  brisk  pace  and  will 
roll  nr>  a  yearly  total  exceedinK  those 
'«f   any   of   the   past    few   years. 

Thoue  connected  with  the  l)uildlnK 
industry  are  confident  of  a  i>i(i:  bulld- 
IMK  season — espeelailly  with  retoirds  to 
lionslnR: — homes,  flats  and  apartment 
liuildlnK".  Money  Is  easier —  labor  Is 
plf-nllful  and  price*  art  rlRhf.  These 
conditions  coupled  with  the  demand  for 
n<-w  and  modern  buildlntrs  should  r-ann. 
an    usual    spurt    In   oixjratlons. 

The  report  coverhiK  January  bulldInK 
arllvitleH  furnishes  on<-  with  the  Idea 
that  linlldlnn:  boom  lf>oms.  PurlnR 
.Unuary  the  City  HulldlnK  nepartmeni 
rep<ri»  the  Issuance  of  (LMi  permits  rh- 
vrcffHtlnR  a  total  expenditure  of  16.- 
ir.ZH.ftTf  Of  these  227  were  for  now 
biilldlnR*     totnlInK     t2.fl6«.72a  New 

••Irurinrrs  are  siKD-KHtrd  as  follows: 
24  muss  C.  |77J,HTr.;  210  frsmrs.  •!.- 
271.402;    f    public    bulldlngv,    |«0.10l;    1 


I'HildlMK,  for  Sta(jj  Hoard  of  Harbor 
•  ''•mmissioners  I(i7fil.,143.  The  balance 
"f  the  operations  total  J2.662,25R,  this 
. I  mount  lieinKT  for  .Sg.l  permits  to  alter, 
repair  and  make  additions  to  standing; 
structures. 

The  activities  of  .January  are  ex- 
ceeded only  by  those  of  September. 
October.  November  and  December  of 
1  !'<•«>  and  In  J'-ebruary.  March.  Aiiril  and 
May  of  i;tn7.  followluK  the  earth(|uak< 
and  fire  when  conslructicn  w.is  KuinR 
forward  at  a  tremendous  rflte  with  the 
i-nlire  down  town  section  of  the  city 
lo  I.e  rebuilt  The  .January  total  Is 
only  oncj-  airnin  exceeded  by  the  ac- 
tivities of  .January  1914  when  they  re- 
•tlstered  I7.34n.81fl.  During  that  month 
sixteen  buildlnKS  of  the  I'anama-l'n- 
cltlr  Inlernntlonal  lOxposlllon  were  in- 
cludfd  In  the  report  which  totaled  |7.- 
ain.SU  iind  of  which  $fi, 127,000  was  for 
•  xpoMliion    bulldlniirs. 

t>urlnij:  the  month  of  Februsry  the 
f'lly  nulldlnir  Hnreou  rep<irts  the  Is- 
suance   of    609    permits — of    tih«ae    361 


were     for     alterations    an<l     repairs     to 
standlnn    .structures,    totaling    J783.B:! 
the  balance  of  the  operations  being:  (<  ■ 
ne»v      bulldlntr.s.        February      aotlvlti. 
are   sewreeat.Hl    as    follows: 

Class  Permits  Cost 

Class   H  .3  $     120.000 

Class   C    17  3.')9.400 

Frames     22.'i  l.3!tr..8i:; 

.Mterations    3fi2  TR.t.R.T' 

I'ubllc     2  172,240 


TOT.M, 


2.880.9!)! 


One    of    tilt     above    btllliiinKs    Is    IicIiir 
■  rcctc  I    bv    \  Ukeclvicli    !ind    IbiKKt  ,    Ken- 

cral  conlrnctors.  ISii  .Ii  isli  .Street  an- 
other by  the  M<irton  Itnllders.  Italboii 
Mulldlnir  an. I  ibe  Ihlrd  by  Carl  I'eler- 
son.  Shnioii  llulblhiK.  The  iot!«l 
eStlmntel  cost  of  the  three  blilldlnw* 
IS  placed  at    1(254. 400. 
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IMPORTANT     STATE     HIGHWAY 
CONTRACTS   AWARDED 


August    G.     Hoadmau.     Architect 


!{000.4HM)   Aitartnifiil    Iliii 


lalitii:    t'«>r  «  ;irl    H.    Peterson    Now 
ill    0'l<':iri-«'ll    Street   near  Jones. 


liider    Const  met  ion 


Car!  H.  Teterson,  fermerly  of  I  he 
firm  of  McLeran  and  Peterson,  contrac- 
tors, has  commenced  the  erection  of  a 
modern  six  story  and  hasement  arm- 
oured concrete  apartment  house  in  the 
north  side  of  O'Farrell  street  just  west 
of  Jones,  the  heart  of  the  apartment 
house  and  uptown  shopping:  district 
whore  a  considerable  amount  of  new* 
construction  work  is  now  under  way. 

The  structure  will  contain  one  Inin- 
dred  rooms,  these  being:  divided  into 
two  and  three  room  apartments.  Fach 
apartment  will  have  all  the  latest 
built-in  features,  service  and  disposal 
devices,  wall  beds,  large  dressing-  clo- 
sets with  window  ventilation,  latest 
plumbing  fixtures,  steam  heat,  electric 
and  gas  stoves,  vacuum  cleanin?;-  ap- 
paratus and  many  other  new  and  at- 
tractive features  not  included  in  the 
average    apartment    structure. 


A  particularly  attractive  feature  of 
(he  building  is  the  commodious  size  of 
all  the  rooms,  halls  and  closets  which 
together  with  the  abundance  of  light 
and  sun  secured  through  proper  orien- 
tation makes  it  unique  for  a  building' 
on    a   downtown    lot. 

The  white  cement  exterior  and  Caen 
stone  lobby  wWl  be  treated  in  Gothic 
and  the  interior  in  French  and  Italian 
Renaissance. 

It  is  proposed  to  have  the  structure 
completed  in  time  to  meet  the  expected 
demand  for  high  claSvS  apartment  build- 
ings during  the  Spring  Influx  of  East- 
ern   tourists. 

rians  for  the  building,  promoted  and 
financed  by  the  Property  Development, 
were  prepared  by  Architect  Augnist  G. 
Headn>an.  who  placed  the  approximate 
cost  of  construction  in  the  neighbor- 
hood of  $200,000. 


Contracts  on  State  Highway  sections 
lying  in  Mendocino,  Santa  Clara  and 
Monterey  Counties  have  just  been 
awarded  by  the  California  Highway 
Commission. 

The  Mendocino  job  was  for  paving 
about  17  miles  from  north  of  Ukiah 
to  north  of  Willits,  where  the  high- 
way to  Eureka  first  enters  the  coast 
mountains.  Bids  were  called  for  on 
reinforced  concrete  five  inches  thick, 
and  asphaltic  macadam  six  inches 
thick,  both  16  feet  wide.  The  award 
was  made  to  Conners  &  Hansen  of 
Santa  Uosa,  on  a  basis  of  asphaltic 
macadam.  Their  bid  was  for  $274,994. 
plus  $18,396,  State  furnished  materials, 
making  a  total  cost  of  $293,390,  which 
is  $139,117.80  less  than  the  lowest  bid 
for  the  concrete  type.  There  were 
nine  bidders  on  this  work,  the  low 
lieing  $32,806  less  than  the  State  High- 
way Engineer's  estimate  for  the  work. 
Pacheco    Pam» 

The  Santa  Clara  County  State  High- 
way work  just  awarded  Is  a  17  mile 
section  of  the  so-called  Pacheco  Pass 
lateral  connecting  the  north  coast 
counties  with  the  upper  San  Joaquin 
valley.  The  section  runs  from  San 
Felipe  to  the  Merced  County  line,  and 
the  specifications  call  for  a  graded  and 
ifraveled  highway  21  feet  wide  in  cuts 
and  24  feet  on  fills.  The  alignment 
i.s  exceptionally  fine  with  few  curves 
of  less  than  500  feet  radius,  and  no 
grades  over  6%.  There  were  ten  bid- 
ders ranging  from  $195,890.70  to  $346,- 
724.50.  with  an  Engineer's  estimate  of 
$261,806.  The  contract  was  awarded 
to  lihodes  &  Price  of  Hilt,  Cal..  on  a 
low  bid  of  $195,980.70  plus  State  fii_r- 
nished  materials  amounting  to  $15.- 
fi88.61.  or  a  total  cost  of  $211,579.31  for 
the  job. 

A  contract  for  surfacing  the  Kings 
City  bridge  and  the  approaches  thereto 
has  been  awarded  to  J.  A,  Costello  of 
Kan   Francisco.      His   price    was   $22,600. 


llIOL,A'riVK    COST    OF    GRADINO 
PAVING  IS  SHOWN 


What  part  of  the  cost  of  a  road  goes 
into  grading  and  structures  that  are 
more  or  less  permanent,  and  what 
part  goes  into  the  paving  which  may 
eventually- wear  out? 

This  question  is  answered  fully  by 
statistics  compiled  by  the  Bureau  of 
Public  Roads  of  the  Unites  States  De- 
partment of  Agriculture  on  1.350  com- 
pleted Federal-aid  roads,  involving 
7.,S00  miles  of  road,  at  a  total  cost  of 
$112,000,000. 

Of  the  total  cost.  21  per  cent  went 
into  grading,  14  per  cent  into  struc- 
ture. 62  per  cent  into  paving,  and  3 
per  cent  for  engineering.  These  are 
the  average  figures  for  the  whole  of 
the  United  States,  but  there  is  con- 
siderable variation  in  different  sec- 
tions. 

In  the  Middle  Atlantic  gtates.  where 
irrading  is  not  heavy  and  paving  must 
l>e  built  for  heavy  tratlio.  the  cost  of 
the  paving  rises  to  75  per  cent  and  the 
L'la.ding  and  structures  fall  to  15  per 
cent  and  9   per  cent,  respectively. 

In  the  mountain  States  the  problem 
is  very  different,  much  of  the  work 
being  new  construction  with  heavy 
>;rading,  and  the  highest  type  of  sur- 
face is  not  necessary.  In  this  group 
of  States  the  cost  of  grading  amounted 
to  33  per  cent,  structures  2o  per  cent. 
;>.nd   paving    42    per   cent. 


Fossil  specmiens  of  huge  reptiles 
that  inhabited  the  shores  of  an  inland 
:jea  where  the  Rockies  now  stand  have 
netn  excavated  In  Dinosaur  Mountain 
near  Denver. 
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APARTMENT  HOUSES 


Sub-contracts     to      be     Awarded     Next 

Week. 
APARTMEXTS  Cost,    $25,000 

SAN    FRANCISCO.       E    Guerrero    90    S 

17  th. 
Three-story    frame    (9)    apartments    (2, 

3    and    4-room    apartments). 
Owner — J.  Lynch,  304  Ang^lo  Bld&.,  San 

Francisco. 
.Vrchitect — A.  J.   Horstmann,   303   Anglo 

Bldg.,    San    Francisco. 


To  be  Done  by  Day's  Labor  and  Sub- 
contracts. 

AP.\RTMENTS  Cost.    $15,000 

SAN  FRANCISCO.  SE  Broderick  and 
Pine  Streets. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — F.    Edwards. 

Architect — J.  C  Hladik,  Monadnock 
Bide.,    San    Francisco. 


I'lans    Completed.  Cost.    $30,000 

OAKLAND.      Alameda    Co.,    Cal.        NW 

Haddoii    Road    and    Excelsior. 
Three-story    33-room    frame    apartment 

house. 
Owner — M.  F.  Smith,  1001  Excelsior  Av., 

Oakland. 


To  be  Done  by  Day's  Work  and  Sub- 
contracts. 

.\PARTMENTS  Cost.    $20,000 

S.AN  FRANCISCO.  W  Hyde  137-6  N 
Ellis. 

Three-story  and  basement  reinforced 
concrete    (11)    apartments. 

Owner — E.  \.  Lacey,  180  Jessie  St.. 
San    Francisco. 

.\rchltect — None. 

To    be   Done    by   Day's  Labor   and   Sub- 
contracts. 
APARTMENTS  Cost.    $30,000 

.SAN  FRANCISCO.     S  Eddy  62-6  E  Hyde 
l<'our-Btory     and     basement     reinforced 

concrete    (12)    apartments. 
Owner — J.    Greenbach.    371    Waller    St., 

Sar.    Francisco. 
Architect — -Not   given. 

To  be  l>one  by  Day's  Labor  and  Sub- 
contracts. 

APARTMENTS  Cost,    $20,000 

.SAN  FRANCISCO.  E  Polk  88-9  S 
Greenwich. 

Three-story  and  basement  frame  (12) 
apartments. 

<jwner — Alex  A.  Johnson.  632  Belvedere 
St..    Ban    Francisco. 

Architect — None. 

IMaiiH  Completed 

APARTMENTS  Cost.     $10,960 

llKItKELEV,     Alani'jda    <'o..     Cal.       No. 

1301    Uonlta. 
Two-Slory    16-rooni      fiairie      apurlmen! 

house. 
(Jwnor — (J.     B.    Ochtliree.    %    Jusler    & 

Baird,    2027    .Shattuck    Av<-..    Bkly. 
Archil  eel — None. 


Contract  Awarded. 

APART.MKNTS  ^'ovl.  »:U.00ii 

.«AN     FK\NCIW<'0.       W     Hyde    112-6    N 

ICddy  Htrott. 
'I'hrce-Jitory       and     Imki-ihi  ni      cuncrctr 

(11)    apiirinifiit".  .     .   ,    , 

Uwiii^r— <^'hiiM       ].,.    Mki.  >.      610      Daltlol 

Uldg..   Oakland. 
,\iriill<<t      E.   W.  (;»iiiii<>ii.  Cunlrul   UlinK 

1(I<Ik..   Oakland. 
An  hiK'cl      Arthur    .S     llolineH.    IS"    J«i*- 

Mlf  .SI.,  .'•■•ttii  Fram-lrtio. 

WorkliiK   DinwInK"   H'-l'iK    Propanil. 

A  PA  I  Cost,   $-— 

«iAKi  imc'lii    Co..   Cal       Fsclng 

1,  tt 

If'oui  I   iiudointint  I'lahft 

,\  (4J    3    hikI    4 

i.  iiiitni    Ki>riiK<'> 

owner  I'vlu    iJ-iiij    .\ji.ii  tnioiits,    Inc. 


Architect — J.    Martyn      Haenke,    Balboa 
BIdg.,  San  Francisco. 
It  is  planned  to  start  construction  in 
about   thirty   days. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost.   $13.00u 

SAN  FRANCISCO.     E  Leavenworth  100 

N   California   Street. 
Three -story    and    basement    frame     (6) 

apartments. 
Owner — J.    Harold     Johnson,    771      28th 

Ave.,  San  Francisco. 
Architect — None. 


BANKS 


Contract  Awarded. 

BANK.  Cost.    $20,000 

GUERNEVILLE.  Sonoma  Co.,  Cal. 
One-story  reinforced  concrete  bank. 
Owner — Bank    of    Guerneville.    Guerne- 

ville. 
Architects — Miller   &    Warne'cke.    Perry 

Bldg..  Oakland. 
Contractor — W.    L.    I'roctor,    51V-A    4th 

St..  Saiita  Rosa. 


Figures  to  be  Taken  Shortly. 

BANK    BLDG.  Cost.    $ 

LONG  BEACH.  Lo.s  Angeles  Co..  Cal. 
Cor.   Broadway  and  American   .\ve. 

'f  welvc-sto!  y.  basement  and  sub-base- 
ment Class  A  ^?tuei  and  concrete  of- 
fice  and    bank    building. 

Owiior — Ed.  Jones. 

-Architect — \V.  Horace  Austin.  Isl  Nafl. 
Bank   Blug..  Long  Beach. 
A    portion    cl    the    building    has    been 

lea.sed    to    the    City    National    Bank    of 

Long  Beach. 


iMan.s    Being   I'repared. 
ALTERATIONS  Cost.    $20,000 

VALLE.fO.   Solano   Co..   Cal.      Main   and 

Georgia    Sts. 
.\lior    first   floor  of  San   Pablo   Hall  for 

Bank. 
Owner — First    National    Bu'ik. 


Architect — Reed  &  Corlett,  Oakland 
Bank  of  Savings  Bldg..  Oakland. 

Low      Bidders      to    Re-figure      Revised 

Plans. 

BANK  BUILDING  Cost,   $ 

ALAMEDA.  Alameda  Co..  Cal. 
One-story  reinforced   concrete   or  brick 

bank  building. 
Owner — National   Bai'k   of  Alameda. 
Architect — Edw.      T.   Foulkes.      Crockei 

Bldg..    San   Francisco. 
Figures  are  tor  general  contract. 

Steel  Figures  to  be  Taken  in  About 
Three    Weeks. 

BANK  &  OFFICE   BLDG.       Cost,  $ 

OAKLAND.  Alameda  Co..  Cal.  No.  1212 
Broadway    Corner    Twelfth    Street. 

Sixteen-story  Class  A  bank  and  office 
building  (addition  adjoining  pres- 
ent eight-story   structure). 

Owner — Oakland    Bank    of    Savings. 

-Architects  —  Reed  &  Corlett.  Oakland 
Bank   of  Savings  Bldg.,  Oakland. 


BONDS 


SANT.\  ROS.A..  Sonoma  Co..  Cal.— 
April  4lh  is  date  set  to  vote  bonds  of 
$300,000  to  finance  construction  of  two 
new  grammar  schools  to  be  known  as 
Lincoln  and  Fremont  schools.  No  ar-  . 
chitects   have   been   selected  as  yet.  ■ 

MADERA.  Madera  Co..  Cal. — March  ' 
27  is  date  set  in  Howard  School  Dis- 
trict to  decide  q.uestion  of  issuing  bonds 
of  $12,000  to  finance  construction  of  a 
new  school.  Trustees  are'  Wm.  H. 
Hall.  Geo.  H.  Clark  and  Wm.  V.  Hould- 
Ing. 


SAN  MATEO.  San  Mateo  Co.,  Cal.— 
Bonds  of  $80,000  to  finance  construc- 
tion of  two  grammar  schools  for  the 
Mlllbrae  and  lyomita  Park  districts 
\vere   voted   .at    a    recent   election. 


Sibley  Cradinjj  and  Teaming  Co, 

inn<«'  Killi  Nl..  lu'l.  Dol.-roH  Hiul  (  hwrrb  SK. 
I.V,  I,A.>I»KK.S  SlKKIil  Vhum  Markul  HUi 
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BAKERSTflELD,  Kern  Co.,  Cal. — 
Bonds  of  ?225,000  have  been  voted  to 
build  additions  to  seven  school  build- 
ings. 


OAKDALE,  Stanislaus  Co.,  Cal. — 
Bonds  of  145,000  to  finance  street  pav- 
ing and  the  erection  of  a  new  flre 
house  were   voted  at  a  recent   election. 


SANTA  KOSA,  Sonoma  Co.,  Cal. — 
Trustees  of  Dunbar  School  District  set 
March  31  as  date  to  vote  bonds  to 
finance  construction  of  a  new  school, 
cost  of  which   i.s  yet  to  be  determined. 

SACRAMENTO,  Cal.— Bonds  of  fl,- 
150,000  wore  voted  at  a  recent  election 
to  finance  construction  of  school  im- 
Drovoniciits.  Plans  for  the  work  will 
l)e  prepared  by  Board  of  Education's 
Architectural  Commission,  Henimings- 
Petcrsen  and  lludnutt,  Inc.,  City 
Library  BIdg.,  9th  and  .1  streets,  Sacra- 
mento. 


SAN  PABLO,  Contra  Costa  Co.,  Cal.— 
Bonds  of  $45,000  voted  in  San  Pablo 
Sanitary  District  to  finance  construc- 
tion of  sewer  system.  Project  involves 
570  lin.  ft.  6-in.,  1070  lin.  ft.  8-in.,  2200 
lin.  ft.  10-in.,  4600  lin.  ft.  15-in.,  1420 
lin.  ft.  21-in.  and  5250  lin.  ft  .24-in. 
vitrified  sewer;  45  manholes.  Ross  L. 
Calfec,  221  S  22nd  St.,  Richmond,  en- 
gineer  for  district. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
—Bonds  of  $42,000  voted  in  Pajaro 
Scliool  District  to  finance  construction 
of  a  new  school  building.  Wycokoff  & 
White,  Growers  Bank  Bldg.,  San  .lose, 
arc    the    architects. 


REr)WOOD  CITY,  San  Mateo  Co., 
Cal.— LTntil  March  20,  10  A.  M..  bids 
will  bo  received  by  Elizabeth  M.  Nash, 
county  clerk,  for  repairing  and  surfac- 
ing Pescaderoto  Santa  Cruz  county 
line  road:  $50,000  available  from  gen- 
oral  fund.  Geo.  Kneese,  county  sur- 
veyor. 

ELK  GllOVE,  Sacramento  Co.,  Cal. — 
Bonds  of  $10,000  voted  in  Franklin 
.School  District  to  finance  additions  to 
soh.ool. 


PUTXTIXGTON  PARK,  Cal.  —  Until 
Mar.  6,  bids  will  be  received  for  sale 
of  .$75  000  wato.'-  bond  issue.  H.  H. 
Hunter,    city    clerk. 


CARMICTTABL,  Sacramento  Co.,  Cal. 
— Election  will  be  held  March  2<Sth  in 
Carmichacl  Public  Utility  District  to 
vole  bonds  of  $45,000  to  finance  con- 
struction of  an  electrical  distributing 
syslem.  Directors  of  district  are:  A. 
I).  Mc'Donell  ,0.  D.  Boyer  and  Geo.  E. 
Fetters. 


PLEASANTON,  Alameda  Co.,  Cal.— 
March  14,  date  set  to  decide  on  for- 
mation of  high  school  district  com- 
prising Pleasanton,  Antone  and  Mur- 
ray .school  districts.  Should  district 
be  organized  a  bond  election  will  be 
called  to  vote  bonds  to  finance  con- 
struction   of   new    high    school. 


S.-^NTA  ROSA,  Sonoma  Co.,  Cal. — 
March  22.  is  date  set  to  vote  bonds  of 
$25,000,  in  Lewis  School  District  to 
finance  construction  of  a  new  school. 
Trustees  are:  J.  P.  Gibbs,  Archie 
Lockhart   and   A.   A.   Campbell. 


LINDSAY,  Tulare  Co.,  Cal.— Bonds 
of  $10,000  for  grammar  school  improve- 
ments and  $15,000  for  high  school  im- 
in-ovements  were  voted  at  a  recent 
election. 


TURLOCK,  Stanislaus  Co.,  Cal.— 
March  11,  date  set  to  vote  bonds  of 
$36,000  in  Hawthorne  Grammar  School 
District  to  finance  construction  of  new 
school.  Trusteees  are:  Wm.  N.  Gray- 
biel,  Charles  V.  Lundahl  and  Fred  C. 
Eng^'.esby. 


NIOWPORT  BEACH,  Cal.— Election 
ha.s  been  called  for  Mar.  23,  to  vote 
$21,000  for  constructing  a  steel  bridge 
on  Central  Ave.  and  $25,000  for  con- 
structing a  turning  basin  at  Newport 
Harbor.      Paul    PI.    Kressly,    engineer. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Matter  of  establishing  a  regional  col- 
lege in  San  Mateo  county  will  be  voted 
upon  at  March  31  election.  R.  C.  Cloud 
is  county  supt.  of  schools. 


CHURCHES 


Site  I'urchased. — Plans  Being  Prepared. 

TEMPLE    BUILDING  Cost,    $100,000 

FRESNO,  Fresno  Co.,  Cal.  SW  Cala- 
veras  and  N  Sts. 

Fireproof   temple   building   150x175. 

Owner — Temple    Beth    Israel. 

Architect  —  Milton  Wertheimer,  3920 
Verrue    St.,   Fresno. 


FACTORIES  &  WAREHOUSES 


Plans  Being  Prepared. 

MILK   EVAPORATING   PLANT 

Cost,    $75,000. 
TRACY,   San  Joaquin  Co.,  Cal. 
Reinfoixed  concrete  milk     evaporating 

plant  building. 
Owner — General  Milk  Co.  of  California. 


THE  CARLIN  GRADING  CO. 


Architect  &  Superintendent — A.  .J. 
Mazurette,  1002  H  St,  Modesto. 
The  officers  and  directors  of  the 
company  are:  Johji  C.  Hughes  of  Oak- 
land, president.  J.  C.  Droge  of  Tracy; 
Gea.  A.  Davis  of  Berkeley,  secretary;  A. 
J.  Mazurette  of  Modesto,  and  Frank 
S.  Glass  of  Berkeley,  vice-preaident  and 
general  manafirer. 


Cost,   >- 


P'lans  Completed. 

FACTORY    BLDGS. 

MARTINEZ,   Contra  Costa  Co..  Call 

One-story   fireproof    factory    building.s. 

Owner — California    Car    Co.,    Alexander 

Bldg.,  San  Francisco. 
Engineer — C.   R.    Manbert.   496    12th   .St., 

Oakland. 
Work  win  be  done  by  day  labor  and 
will  not  be  started  for  at  least  a  month. 


Wood  Piling  Bids  Being  Taken. 

WAREHOUSE  Cost.    |26,000 

l:ICHMOND,  Contra  Costa  Co.,  Cal.  E 
Potrero  Ave.,  Lot  4,  Turksbury 
Estate. 

One-story  steel  and  sheet  metal  ware- 
house and   storage   tank. 

Owner — Galena  Signal  Oil  Co.,  Monad- 
nock  Bldg.,   San   Francisco. 

Engineer — D.   Dorward,  Jr.,   16  Califor- 
nia St.,  San   Francisco. 
Sub -figures   will  be  taken   shortly  on 

(he   balance  of  the  work. 


Plans   to   be   Prepared. 

FACTORY  Cost,    I 

SAN    FRANCISCO.        N    Folsom      Street 

145  W  Second  Street. 
Three-story    and    basement    reinforced 

concrete    lactory    building.    130x13.'.. 
Owner — CoUins-Hencke    Candy    Co.,    25 

Beale  St.,  San  Francisco. 
Arcliitect — Not  Selected. 


Contracts  Awarded. 

WAREHOUSE,   ETC.  Cost,  $ 

OAKLAND,  Alameda  Co..  ('al.  .Seven':! 
Street. 

One-story  hollow  tile  and  brick  wan- 
house   and   salesroom   building. 

Owner — R.  J.   McMullin. 

Architect — Jas.  T.  Narbett,  Syndicate 
Bldg.,  Oakland. 

Urlck  ^%ork  to  Thos.  E.  Beede,  |3795. 

(ils.s.H  to  W.   P.   Fuller  Co.,  $325. 

Plumbing    to    G.    W.    Durant,    $267. 

Electric  work  to  Si)encer  Electric  Co.. 
$135. 

Lumber    to    Tilden    Lumber   Co,    $939. 

Mill  work,  aash  and  door  to  Tildtn 
Luniber  Co.,  $243. 

I':iiiitlng  to  Machine  Spray  Paint  Co.. 
$350. 

Rooflng  to  National  Roofing  Co  .   $100. 

I'lans   Being  Figured. 

BOILER  ROOM  -  ost,   $4000 

OAKLAND,   Alameda  Co.,   Cal.      No.   730 

Twenty-ninth    Street. 
One-story    brick    and   steel    boiler   room 

building. 
Owner — (The    Calou    Estate).    Oakland 

Laundry  Co. 
Architects — Sidney   B.   and   Noble  New- 

som,  Nevada  Bank  Bldg.,  S.   F. 

Figures   Being   Taken. 
ICE    CREAM    PLAxNT  Cost.    $5,000 

.NEWMAN,   Stanislaus  Co.,   Cal. 
One-story   fireproof   ice   cream   plant. 
Owner — National    Ice    Cream    Co.,     371 

Guerrero  St.,  San  FYancisco. 
Architect — J.       T.    Ludlow,     420    Mont- 
gomery  St.,    San    Francisco. 
Figures  are  being   taken   from   New- 
nian    contractors. 


Cost,    $ 


Plans   Being  Figured. 

WAREHOUSE 

OAKLAND. 

Two-Story  concrete  and  brick  ware- 
house. 

Owner — F.  W.  Deahl. 

Architect — Chas.  W.  McCall,  Central 
Bank  Bldg.,  Oakland. 


180  JESSIE  STREET 


PHONE  SUTTER  6700 


ontracts    Awarded. 

riLDING  Cost    $ 

AN  FRANCISCO.  SW  Natoma  and 
8th  Sts. 

no-story  and  part  basement  rein- 
forced concrete  Class  C  printing 
orlice  building. 

\\  ner— Valentine-Francis    Co. 
chltect — .Arthur  S.   Bugbee,   26  Mont- 
gomery  St.,   San   Francisco. 

outractor — Arras  &  Co.,  180  Jessie 
St.,    San    Francisco. 

lumblna:  to  Henry  Ernst  &  Son,  633 
Hayes   St. 

loctrlc  Work  to  Victor  Lemoge,  2S1 
Natotna  St.,   Saa  Fraaoisoo. 


10 
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IRVJNGTON,  Alameda  Co.,  Cal.— 
Chamber  of  Commerce,  Thos.  Tiemy, 
president,  couferring'  with  King's  Food 
Products  Co.,  of  Portland,  Ore.,  re- 
garding the  establishment  of  a  plant 
here. 


WOODLAXD,  lolo  Co.,  Cal. — Until 
March  20,  11  A.  M.,  bids  will  be  re- 
ceived by  H.  K.  Saunders,  county  clerk, 
for  constructing  addition  to  county 
warehouse  at  Oak  Ave.  and  Fifth  St. 
Plan.s  may   be   had   from  clerk. 


DINUBA,  Tulare  Co.,  Cal.— J.  A.  Mc- 
(^uilough,  architect  for  California 
I'each  and  Fig  Growers'  Association, 
Fresno,  is  completing  plans  for  a 
peach  packing  plant  and  fig  manu- 
facturing plant  to  be  erected  in 
Oinuba.  The  buildings  will  cost  ap- 
proximately ?80,000;  with  etiuipment, 
$105,000. 

YUBA  CITY,  Sutter  Co.,  Cal.— 
Growers  in  the  vicinity  of  Yuba  City 
will  urge  California  liaisin  Growers' 
Association  to  erect  a  stemming  and 
packing  plant  in  this  city.  A.  H. 
White  of  Marysville  heads  the  move- 
ment. 


.WALON".  Cal.— Until  1.30  1'.  M.,  Mar. 
10,  bids  will  bo  recei\ed  by  the  city 
clerk  for  repairing  the  municipal 
wharf  of  the  City  of  Avalon.  Certified 
chtck  for  $500  or  bond  required.  P.  M. 
Tidball,    city   clerk. 


CHICO.  Butte  Co.,  Cal. — Ellamoore 
Co.,  of  Marysville  and  lledding,  Calif., 
will  locate  an  ice  cream  plant  in  this 
city.  W.  J.  Moore  is  president  of  com- 
I)any. 


FIRE  HOUSES  AND  JAILS 


SAX  FUA.XCISCO — Kntil  March  15,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works,  for  constructing  drill 
tower  for  Fire  department  In  Division 
St.  between  10th  and  11th.  Segre- 
gated bids  will  be  taken,  as  follows: 
General  Contract,  estimated  cost,  $24,- 
ijOO;  Brick  and  Hollow  Tile,  $14,000; 
Klectric  Work,  $1,900;  Plumbing  and 
Heating,  $1,500.  Plans  may  be  had 
from  Bureau  of  Architects,  2nd  floor, 
city  hall.  Meyer  &  Johnson,  Banker's 
Investment   Bldg.,  are    the  architects. 


FLATS 


J'lans  Completed. 

PLATS  Cost,    $11,500 

S.\X     FRAXCISCO.       W     14th    Ave.    100 

S   Cabrillo. 
Twr-ftory     and     basement     frame      (2) 

flats. 
Owner— Harry     Walsh,     591     20th    Ave., 

San   Francisco. 
Architect — None. 


PlanH  Being  Figured. 

PLATS  Cost.   $7,500  eacn 

SAN    FRANCISCO.      S    Lombard    E    Oc- 

lavla  Street. 
Two    two-story    and      ba.semenl      franif 
and    plasu-r      flat    buildings      (2    .'Xi- 
rcom  flat.s  and   basement   garages). 
C>wner — Kslate    of    1".    MIchelelte. 
SupervlBJiiK    Archllpct  —  August      Head- 
man,  (all   Bldg.   San    Francisco. 
FlgurcH   are    being    tiikcn    for   a    gen- 
eral contract. 

Conlra^rts   Awarded — Sub-flgurcH    Being 

Taken   for    Itooflng   and    PliiBterlnK- 
FLATS  Co«t.    $10,000    each 

SAN  KUANCI8CO.     N  Lake  32-6  E  27lh 

A  v«nuc. 
Two     iwo-Hiory     and     liaHement     frame 

llul   bulldliiKH    <^   (lata  each)    of  five 

rooms    and    sN-opiiig    porch. 
Own<^r-    N.    Sarnuelii.     15U    Parker    Ave., 

Snn    Francisco. 
Architect  -  -  Mel.     1.    ScliwartB,    Nevada 

Bunk    BldK..   San    Francisco. 
General     Conlrador — Louis     J.     Delbel, 

24.'i3    llurluinan    St..    Han    Francisco. 
IMumblnit  to  Frank  .1.  Klimtn.   P '>  .Ios«lo 

.St  .    .Sun    H'runc-lsco. 
Nhrrt    .Hrial   and   Terr«   Colts   Flass    to 

Atlas   McallngA   Venllliiting  Co.,   72 

Krprlori    .St  ,    Kan    Francisco. 
Klrdrlr    Work    to    American    Else.    Co., 

•  12   IIowBXd  St.,  San   Francisco. 


Plans  Being  Prepared. 

FRAME  FLATS  Cost,   $l.=.,non 

FRESXO,  Fresno  Co..  Cal. 

Two-story  frame  and  plaster  frame   (4) 

flats. 
Owner — Mamie  E.  Donley. 
Architects — Swartz    &    Ryland,    RoweP. 

Bldg.,    Fresno. 


To   be  Done  by  Day's  Work. 

FLATS    _  Cost,    $11,000 

OAKLANt),  Alameda  Co.,  Cal.     N  Fiftv 

fifth  St.  240  W  Grove  St. 
Two-story  16-room  frame  flats. 
Owner — J.    E.    Hennings,    868    55th    St., 

Oakland. 
Architect — None. 


Segregated    Figures    to    be    Taken    End 

of  This   Week. 
PLATS  Cost,    $32,000 

SA.V    FRANCISCO.      Potrero    and    17th 

Ave. 
Two-story     and     basement    frame    and 

plaster     flat     building     (8,     4-room 

flats. 
Owner — Mr.    Dettling. 
Architect — E.     E.     Young,     251    Kearny 

St.,  San  Francisco. 


GARAGES 


Contract    Awarded. 

GARAGE  Cost,     $10,000 

SAN    FRANCISCO.      E    Valencia    355    S 

Army. 
One-story  brick  garage. 
Owner — Brodofsky    Bros. 
Architect — None. 
Contractor — Emil    Nelson,    4835    Geary 

St.,  San  Francisco. 


Contract    Awarded. 

GARAGE  Cost,    $7,000 

COLUSA.     Colusa     Co.,     Cal.        5th     and 

Main   Streets. 
One-story    reinforcpd    concrete    garage. 
Owner — M.   A.  Sparks,  Pioneer  Garage, 

Colusa. 
Architect — Not  given. 
Contractor — W.    C.    Blean.   Colusa. 


Contract   .^warded. 

GARAGE    BUILDING  Cost,    $50,000 

FPvESXO,  Fresno  Co.,  Cal.  1215-23 
Broadway. 

Three -fctory  reinforced  concrete  ga- 
rage building   (2  stores). 

Owner — Dolson  &  Anderson,  Inc.,  902 
Bush  St.,  San   Francisco. 

.\rchitcct — None. 

■  "ontraclor — Frank  H.  Masow,  1932 
Hyde    .St.,    San    Francisco. 


Cost,     $25,000 
E   Valencia    195    N 


Contract    Awarded. 

GARAGE 

SA.V    FRANCISCO. 
15th. 

Two-Story   reinforced   concrete   class  C 

garage- 
Owner — Dunn-Williams    Co. 

.Architect — Aruthur  S.  Bugbee,  26  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Sampson     &     Co.,     Monad- 
n«)ck   Bldg..   .San    F'ranclsco. 


to 


bo       .\wardcd 


Bids    In — (^ontracl 
Shortly. 

GARAGE  CoEt.    $16,000 

&AN  FRANCISCO    N  Mission  bet.  High- 
land Ave.  and  West  Park. 

Onc-Htory  concrete   private   garage. 

Owner — Elfricda   Hanchctt. 

Architect — Albert  W.  Burgren.    110  Sut- 
ter St.,  San  Francisco. 


Permit    Applied— To    be    done   by    I>ay's 

Work. 
•  JARAGE  Cost,     $20,000 

OAKLAND.      NW    19lh  and  Jackson  Sts. 
One-story    concrete    garage. 
Owner — P.      A.      Palmer,      Monadnock 

Bldg.,    San    Franclsi-o. 
Architect — None. 


GOVERNMENT     WORK     AND 
SUPPLIES 


I'liihH    P.ilng    Figured — lilds   Close   Mar. 

15.   1022,   11   A.   M. 

EXTENSION  Cost,    $ 

."VtAUE  ISLAND,  Cal. 

Ono-story  cxtrnston  to  shell  house  and 

ningiixlnc     buildings;     Spccincatlon 

No.    4661. 


Owner— u.    S.    Government    (Bureau    cf 
Yards    and    Docks.    Washington,    D. 

v^. ) 

I'lans  by  owner. 

The  work  will  consist  of  a  one-story 
extension  to  the  shell  house  building 
No.  A-131  and  to  the  magazine  building 
No.  A-130.  Each  will  connect  with  and 
be  similar  to  the  existing  buildings  and 
will  have  wood  finish  flooring  and  con- 
crete flll  on  reinforced  concrete  floor 
base;  exterior,  reinforced  concrete, 
loading  platform;  concrete  foundation 
on  timber  piles;  hollow  tile  walls  with 
exterior  stucco;  steel  columns  and 
trusses;  asbestos  shingle  roofing  on 
wood  deck;  and  a  lightning  protection 
sytem. 

Plans  and  Specifications  No.  4561  may 
be  obtained,  when  available,  by  appli- 
cation 10  the  Bureau  of  Yards  and 
Docks,  Xavy  Department,  Washington, 
D.  C,  or  tc  the  Commandant,  Xavy 
Yard,  Mare  Island.  California,  accom- 
panied with  a  postal  money  order  or 
check  for  ten  dollars  ($10.00)  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  as  security  for  the  safe  re- 
turn   of    the    specifications. 

The  bids  will  be  opened  in  Washing- 
ton. 

SAN  FRANCISCO.— Until  March  8,  10 
A.  M..  bids  will  be  received  by  Depot 
Quartermaster,  Fort  Mason,  for  fur- 
nishing: and  delivering  under  Circular 
22-41:  sheet  brass;  ship  bell  clock; 
lamp  cord:  brass  pipe;  brass  pipe  bush- 
ings, plugs,  elbows,  tecs,  couplings  and 
un;pn«:  brass  angle  and  globe  valves; 
asbestos  baskets;   paints,  etc.,  etc. 

SAX  FRAXCISCO — Until  March  8.  10 
A.  M.  under  Circular  Xo.  22-41.  bids 
will  be  received  by  Depot  Quarter- 
master, Fort  Mason,  for  furnishing  and 
deliverintr  1  portable  rock  drilling  out- 
fit, comprising  of  a  gasoline  engine 
with  fuel  tank  and  radiator,  compres- 
sor, air  receiver,  one  rock  drill,  air 
hose,  necessary  accessories  and  tools; 
mounted  on  steel  truck,  housed  In 
power  plant  must  be  similar  .and  equal 
to  the  Chicago  Pneumatic  Tool  Go's. 
No.  P2-DGL;  the  rock  drill  to  be  simi- 
lar and  equal  to  No.  .A.-86  "Hummer" 
hand    drill. 


OAKLAND,  Cal. — According  to  word 
received  from  Senator  Hiram  Johnson, 
the  Supervising  Architect,  Treasury 
Department,  has  appointed  a  special 
representative  to  Investigate  condi- 
tions in  the  jjresent  Oakland  postofllce, 
the  structure  having  been  declared  In- 
adequ.nte  to  handle  the  increased  busi- 
ness. 


SAX  FU.AXCISCO— ITntll  March  18.  3 
P.  M..  bids  will  be  received  by  J.  S. 
Dunnigan.  clerk.  Board  of  Supervisors, 
f  or  furnishing  and  delivering  lumber 
and  mill  work  and  street  and  sewer 
material  required  by  city  for  3  months, 
ending  June  30th.  Specifications  will 
be   furnished   on    request. 


BEXICIA,  Solano  Co.,  Cal— Until 
March  10,  11.45  A.  M.,  bids  will  be  re- 
ceived by  Commanding  Officer,  Benlcla 
Arsenal,"  under  Proposal  No.  58,  for 
furnishing  and  delivering  1,782  ft.  1\- 
In.  and  230  ft.  IVi-ln.  Xavy  Grade  rope 
machine   laid   In   oil. 


SAX  FRAXCISCO — Until  March  li>, 
10  A  M.,  under  Circular  No.  22-42.  bids 
will  be  received  by  Quartermaster  Sup- 
ply 0(t1c.>r.  Fort  Mason,  for  furnishing 
arid  d»>llver(ng  steH  snatch  blocks; 
copper  sheets;  sheet  Iron;  chest  locks; 
hell  l;ielng;  oopper  nails;  brassnuts; 
parking;  stool  rivets;  holler  tubes; 
turnbucklcs;  washers;  brass  and  cop- 
per   wire,    etc..    etc. 

WASHlNOrON,  D.  C— Until  Mareli 
6,  10.30  A.  M,  bids  will  be  received 
by  Pananui  Canal  Commission,  for  fur- 
nishing .tnd  delivering  Balboa,  Pacific 
Port,  under  Circular  No.  1472:  loi' 
motive  wh(M*ls,  Iron  and  steel  castltn 
ship  taiigeu.  Iron  or  stool  pipe,  cvt, 
denser  lubes,  water-closet  tsnks.  water 
meters,  steel  filing  cabinets,  solid  tires. 
Inner  tube.i,  sctu'o  i>rushen,  brooms, 
sall-wnter  soap,  metal  polish,  paper 
curs,  varnish,  ash  and  cyprens  lumber, 
and  creoBoted  plies.  Further  Infor- 
mation mny  he  had  from  Assistant 
Purcbiising  Agent  of  Commission,  Fort 
Mason.   Calif. 
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FIALLS  AND  SOCIETY  BUILD 
IN08 


BaKERSPIEI^D,  Korn  Co.,  Cal.— The 
following  Is  a  complete  list  of  bids 
received  by  the  Elks  l.odgc  of  Bakers- 
field  for  the  conslruction  of  a  four- 
story  Class  A  steel  and  reinforced  con- 
crete lodge  building.  Meyer  &  John- 
son, Bankers  Investment  Bldg.,  San 
Francisco,  are  the  architects.  Contract;-, 
will  in  all  probability  be  awarded  to 
the   lowest    bidders. 

General    ('cniKtriiolion 
Currie    &    Dulgar,    Bakersfield  ..  $176,000 
Frederickson  &  Shannon,  Fresno  180,800 

H.    McLeran    &    Co 188,519 

l^ange   &   Brrgslrom 193,000 

Matthies    &    Gale 201,800 

MacDonald    &    Kahn 210,000 

r.indgren    Co 211,000 

Strueturjil     .Sleel 

Golden  Gate  Iron  Works 34,244 

Western    Iron    Works 35,490 

McClintock-Marshall     Co 35,590 

Pacific    Rolling   Mills 35,733 

Schrader    Iron     Works 36,840 

Ralston   Iron    Works 37,070 

S.   S.   Herrick  Co.,  Oaklar-.d 37,222 

Llewellyn  Iron   Works,  L.   A $38,890 

.ludson    Iron     Works 39,53;) 

Minncapoli.s   Steel    Mchy.    Co 10.664 

U.  S.  Steel  Products  Co 40,290 

Baker  Iron  Works,  L.  A 48,243 

Pliiinbiii);? 
Frederick  W.  Snook  Co,  S.  F....    17.165 

Wm.    J.    Forester    Co $17,980 

Burnham     Plumbing    Co 17,998 

B.    A.    Newman,    Fresno 19,515 

Scott    Company     20,643 

Smetzer    &    Howard,    Bakersfleld   27,525 
Hentiii^A'    nnil    VciitilatliiK' 

Burnham    Plumbing    Co 25,899 

Scott    Company    $27,86.' 

B.    A.    Newman,    Fresno 28,409 

James    H.    Pinkerton 29.629 

Electrical    Work 

Globe  Eloc.  Works,  S.  F 5973 

M.    E.    Ryan 6811 

Decker    Electrical    AVorks $7000 

H.     P.     Haverkamp 7100 

Browne-Langlais    Elec.    Co 7390 

G.   W.   Jasom 7485 

H.  C.  Reed  &  Co. 7525 

United    Electric    Co 7738 

H.    H.   Fenneman 7879 

Painting 

D.  Zelinsky  &  Son,s.  .' $7970 

'  R.    Zelinsky 7942 

Burnett    &    Chandler 8775 

R.    Pile     8871 

H.    Maundrell     9225 

Dan     Morrins     9873 

Klevatorfe — <1>  Pat<sengi;er;  (2)  Freight 
Otis  Elevator  Co. .  . (1) $5130;  (2)  $2745 
Spencer  Elevator  Co.(l)$5759;   (2)$2800 


VALLEJO,  Solano  Co.,  Cal. — The  Hall 
Association  of  Samoset  Tribe  No.  22, 
Improved  O.  R.  M.,  Is  planning  con- 
struction of  a  modern  building.  Head- 
quarters are  now  maintained  on 
Georgia  street. 

Plans    Being    Prepared. 
LODGE   BUILDING  Cost,   fSO.OOO 

TAFT,  Kern  Co.,   Cal. 
Two-story   lodge    building. 
Owner — Masonic   Lodge    of   Taft. 
Architect — Orville     L.     Clark,     Brewer 
Bldg.,  Bakersfleld. 


HOTELS 


Plans   Being   Prepared. 

ALTERATIONS  Cost,    $30,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  N- 
Hunter  Street. 

AUer  three-story  brick  building  for 
store  and  hotel  or  offlces  (water- 
proof  basement,   etc.) 

Owner — Morris  Bros. 

Architects — Wright  &  Satterlee,  Bank 
of  Italy  Bldg.,  Stockton. 

FULLERTON,  Orange  Co.,  Cal. — J.  P. 
Kobler,  918  W.  8th  St.,  Los  Angeles, 
has  been  awarded  the  general  con- 
tract at  $118,365  for  erecting  new  brick 
hotel  building  at  FuUerton  for  Fuller- 
ton  Community  Hotel  Co.;  M.  Eugene 
Durfee,  Anaheim,  and  P.  K.  Benchley, 
Kullerton,  architects.  Plumbing  was 
let  to  John  McFadden,  Santa  Ana,  at 
$14,700;  electrical  work  to  Martin  & 
Walker,  Fullerton,  at  $5200;  painting 
to  John  McF'adden,  Santa  Ana,  at  $6,- 
750;  and  iron  and  steel  work  to  Union 
Iron  Works,  Los  Angeles,  at  $5,155. 
Bids  for  heating  and  elevators  were 
held    under    advisement. 


POWER  PLANTS 


Contracts  Awarded. 

SUB-STATION  Cost,    approximately 

$125,000. 
EL  CERRITO,  Contra  Costa  Co.,  Cal. 
Two-story      reinforced      concrete      and 

steel    sub-station. 
Owner — Great    Western    Power    Co.,    14 

Sansome  St.,   San  Francisco. 
Architect — Engineering   Department   of 

owner. 
Generiil    Contract    to    Barrett    &    Hilp, 

918  Harrison  St.,  San  Francisco. 
Steel     to     Pacific     Rolling     Mills,     San 

Francisco. 


tion  will  go  ahead.     The  list  of  bidders 
cannot  be  given  out  at  this  time. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Time  for  opening  bids  for  proposed 
Women's  Improvement  Club  building 
postponed  one  week,  due  to  inability 
of  contractors  to  prepare  bids  on  time. 
I.  W.  Marloe,  %  Hansen  and  Woods, 
Modesto,    architects. 

CHICO,  Butte  Co.,  Cal. — Great  Oak 
Camp  No.  136,  Woodmen  of  the  World, 
plan.s  erection  of  modern  lodge  hall. 
Two  architects  have  submitted  pre- 
liminary drawings  for  the  structure  to 
be  erected  at  3rd  and  Normal  Avenue. 
One  plan  provides  for  a  five-story 
structure  with  the  three  upper  floors 
devoted  to  dormitory  use  of  students 
of  the  Chico  State  College,  the  two 
lower  floors  being  given  over  to  stores 
and  lodge  rooms.  Another  plan  pro- 
vides for  a  four-story  building,  the 
lower  floor  for  stores,  the  second  for 
lodge  rooms  and  llie  upper  floors  for 
apartments.  It  is  proposed  to  erect 
a  structure  costing  between  |S5,00-0 
and  $90,000. 

SAN  FRANCISCO  —  San  Francisco 
club  women  are  planning  the  consiruc- 
tion  of  a  new  building  to  cost  ap- 
proximately $150,000.  Mrs.  W.  B. 
Hamilton,  president  of  the  City  and 
County  Federation  of  Women's  Clubs, 
heads  the  movement. 


SACRAMENTO,  Cal. — City  Commis- 
sioners contemplate  construction  of 
hydro-electric  plant  on  the  South  F'ork 
of  the  American  river  at  Sayles  Flat 
to  furnish  power  and  light  for  Camp 
Sacramento,  owned  by  the  city.  It  is 
also  proposed  to  install  a  wireless  tele- 
phone.      Albert    Givan,    city    engineer. 


PUBLIC  BUILDINGS 


Cost,   $■ 


Contracts  Awarded. 
EXTENSION    BLDGS 
SACRAMENTO,   Cal. 

Two  Class   A  Capitol   Extension   Build- 
ings. 
Owner— State  of  California. 
Architects — Weeks       &       Day   ,    Phelan 

Bldg.,  San  Francisco. 
Excavating:   work   to    Geo.    Pollock    Co., 

Sacramento,   $18,440. 
Steel   and   iron    work      to     U.   S.      Steel 

Products,  Rialto  Bldg.,  &.  P.  $22,500 
Brick  work   to   W.   G.    Reed,   $154,421. 
Tern*      Cotta      to      Gladding,      McBean, 

Crocker    Bldg.,    San    Francisco    (a) 

$220,000. 
Granite  to  McGilvray  Raymond  Co..  634 

Townsend   St.,   S.   F.    (a)    $768,885. 
Concrete   and    piling    to    K.    E.    Parker. 

Clunie    Bldg..    S.    P.    (1)    $370,900. 


Bids  in   and   Under  Advisement. 

AQUARIUM  Cost,    $250,000 

SAN  FRANCISCO.     Golden  Gate  Park. 

Reinforced    concrete   and    stone    aquar- 
ium. 

Owner — California    Academy    of    Scien- 
ces,  Gift  of   Ignatz   Steinhart. 

Architect — Louis     P.     Hobart,     Crocker 
Bldg.,    San    Francisco. 
Mr.   Hobart   announces   that   bids  are 

within  the  estimate  and  the  construc- 


OAKLAND,  Cal. — R.  Zelinsky,  Ihii 
JoFsle  St.,  San  Franci.«co,  has  be«,i: 
awarded  a  contract  by  the  Board  of 
Library  Trustees  of  the  City  of  Oak- 
land for  cleaning  and  painting  the 
Oakland  Free  Library  at  14th  and 
Grove  Sts.     Contract  price,   1885. 


EENICIA,  Solano  Co.,  Cal. — S.  W. 
Johnson,  at  |2,6s4  submits  low  bid  to 
city  trustees  for  repairing  city  hall. 
Only  other  bidders  were  FHetcher  and 
Warren  of  V'allejo,  at  $2,888.  J.  P. 
Oust  at  $555,  submitted  only  bid  for  re- 
wiring and  installing  light  fixture.^. 
Bids    taken    under   advisement. 


RESIDENCES 


Plans   Being   Figured. 

ALTERATIONS  Cost,   $15,000 

ATHERTON,    San    Mateo   Co.,   Cal. 
Addition    and    extensive    alterations    to 

residence. 
Owner — E.    S.    Heller. 
Architect — Willis      Polk      Co.,      Hobart 

Bldg.,    San    Francisco. 
Figures   are   being   taken    for  a   gen- 
eral   contract. 


(Vntract    Awarded     on     a     Percentage 

ALTERATIONS  Cost,    $22,000 

PEBBLE  BEACH,  Santa  Cruz  Co.,  Cal. 
Extensive    alteration    and    additions    to 

residence. 
Owner — Col.  John  Poole. 
.Architect — Lewis    P.     Hobart,    Crocker 

Bldg.,   San   Francisco. 
Contractor — Ruhl    &     Dawsett,     Pebble 

Beach. 


Contracts  Awarded. 

RESIDENCE  Cost,     122,000 

PIEDMONT,    Alameda    Co.,    Cal. 

Twc-story  and  basement  frame  and 
plaster  residence  (12  rooms  and 
separate  garage;  French  Rural 
architecture. 

Owner — G.   T.  Henshaw. 

Architect — Sidney  B.  and  Noble  .N'ew- 
som,   Nevada  Bank  Bldg.,  S.   F. 

Carpenter  Work,  Fonndationa,  Etc.  to 
M.  E.  Hooper  &  Son,  1117  Webster 
St.,   Oakland. 

Plumbing  to  Carl  T.  Doell,  427  21st 
St.,  Oakland. 

Grading  to  E.  E.  Armstrong,  3043  Mag- 
nolia,   Oakland. 

Contract   Awarded. 

RESIDENCE  Cost,    $17,000 

BERKELEY,  Alameda  Co.,  Cal.     Clare- 

mont  District. 
Two-story  frame  and  plaster  residence 

(S    rooms). 
Owner— H.     G.     Peake,     2639    Channing 

Way,   Berkeley. 
.Architect — W.     H.     Ratcliff,     Jr.,     First 

National    Bank    Bldg.,   Berkeley. 
I'ontractor — Wm.      A.       Peterson.       318 

Portland    Ave.,    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.    $10,278 

OAKLAND.      Long    Ridge. 

Two-story  frame  and  plaster  residence 

and  garage. 
Owner — W.    W.    Patterson. 
Architect — W.       E.      Shirmer,       Thayer 

Bldg.,   Oakland. 
Contractor — C.   H.    Warren.    2615    Derby 

St.,  Berkeley. 

llans  Being  Prepared. 
RESIDENCE  Cost.    $10,000 

PERKELEY.  Alameda  Co..  Cal. 
Two-story  frame  and  plaster  residence 
owner — AVithheld. 

Architect — Chas.      W.      McCall.   Central 
Bank  Bldg.  Oakland. 

rians  Being  Prepared. 
RESIDENCE  Cost,    $8,000 

BERKELEY,   Alameda   Co.,   Cal. 
Two-story  frame  and  pla.ster  residence 
(.Uvner — Withheld. 

.Vrchitect — Chas.     W.     McCall,     Central 
Bank  Bldg..  Oakland. 

Plans    Being    Figured. 
HUNGALOAVS  Cost.    $5,000    each 

S.VN   FRANCISCO.   Vicinity  of  Lombard 
and   Octavia   Streets. 
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Two    one-story    5-room    frame    bunga 

lows. 
Owner — Estate    of   P.    Michelette. 
Supervising    Architect — August      Head- 
man,  Call  Bldg.,  San   Francisco. 
Figures   are   being    taken    for   a   gen- 
c-ral    contract. 


Plans  Being   Prepared. 
RESIDENCK  Cost,  $15,000 

BERKELEY,   Alameda   Co.,    Cal. 
Two-story  frame  and  plaster  residence 
Owner— Withheld. 

Architect  —  Chas.    W.    McCall,    Central 
Bank  Bldg..  Oakland. 


Plans   Being   Figured. 

RESIDENCE  Cost,    $25,000 

PIEDMONT.    Alameda    Co.,    Cal. 

Two-story  frame  and  plaster  residence. 

Owner — Withheld. 

Architect — Chas.     W.     McCall,     Central 

Bank    Bldg.,   Oakland. 


Plans   Being  Figured. 

KESIDEXCE  Cost,    $12,000 

SAN     FRANCISCO.       Forest    Hill. 
Two-story  frame  and  plaster  residence 

(9    rooms    and    garage). 
Owner — Withheld. 
Architect — Walter      C.      Falch,      Hearst 

r.ldg.,    San    Francisco. 


Plans    BeinjS'   Prepared. 

RESIDENCE  Cost,    $ 

SAN    F'RAXCISCO.      Ingleside    Terrace. 

Two-story  frame  residence  (6  rooms 
and    garage). 

Owners — B.    and    Alice    Eastwood. 

Supervising  Architect  —  August  G. 
Headman,  Call  Bldg.,  San  Fran- 
cisco. 


Contracts  Awarded. 

RESIDENCE  Cost.    $18,000 

SAN   MATEO,  San  Mateo   Co.,  Cal. 
Two-story     and     basement     frame     and 

plaster   residence    (10    rooms   and   3 

bathrooms). 
Owner — P.    U    Bush,    39    13th    St.,    San 

Mateo. 
Architect — S.   Heiman.   57    Post  St.,  San 

Francisco. 
<ioiiernl    Contract    to    Cavanagh    Bros., 

ISO  Jessie  St.,  San  Francisco,  $2745. 
KxcnvatlnK.      Form       Work,      Concrete 

Work,  Ktc.  to  J.   C.   Baker,   515   2nd 

.St.,    San    Mateo.    $825. 
IMuinhini;.    Ktc.    to    Unit    Builders    and 

Kdw.     Ituedy,    1009     Bayswater    St.. 

Burlingame,    $1059. 

Plans  Being  Revised — New  Figures  To 
Be  Taken  In  About  a  Week. 

RESIDENCE  Cost.    $15^00 

PALO  ALTO.  Santa  Clara  Co.,  Cal. 
University  Avenue. 

Two-story  and  basement  frame  and 
plaster  9-room  residence  and  sep- 
arate garage    (Spanish  Style). 

Owner — Geo.  H.  Perlne. 

Architect — C.  A  Muessdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 


Klgurea   Being   Takin   From   a  Selected 

List  of  General   Contractors. 
RESHJENCE  ^    Cost.     $15,000 

SAN  FRANCISCO.     I'aclflc  Avmne 
One-story    a?i<l      bascm<nt      frame     ana 
brick    vi-neer    risldence    and    sepa- 
rate   garage    ('J    rf)OmH   and    :i    hath- 
rooma). 
owner — Withhold. 

Architects— O.  S.  Ashley  &  A.  J.  Ever.^, 
58  Sutler  St.,  San  FranclMco. 

Kk'tchoK    P.  ln>r    Prepared.  ,-„  ^nn 

RESIDENt  K  .'.  ""'v,  ''0.000 

HAN  FRANfl.'^CO.     WoHt  Clay  Park. 
Two-story   Irarn*    and  plftBler   i-r.-^ldonco 

(about    10   roonio). 
Owner — Withheld. 
Archlteut — Louis    M.    Upton.    452   Moni- 

Bomery  St..  Ran  FronclFco. 

ir    Prepared. 

Cost.     $JB.0O(i 

,.;   ,,;... Ii;,   Sum   Mateo   < '«»..   Cal. 

'I'w'i  Bioiv      framft      rcsldonco      (plactor 

and    '/4    timber  «xt»(rlor). 
O^ner — WUhheld. 

Arch  lire  I— Louis  M  Upton.  4r.2  Mont- 
gomi-ry  St..  San  Frnnclsoo 

Coniriiri    Awarded. 

RE.MIDKNCK  „  .    ^,7^  •  JTT 

Han  Frnnrlrco.  Si  Francln  >\  o»d  Lot 
2    Block   2. 

Two-story  and  baHomont  frame  an<J 
stucro  rosldonco  and  sonarnis  ■;«- 
raff*  (9  rooms  and  8  bathrooms.) 


Ovrner — Joseph  L.  Stewart,  riaus 
Spreckels  Bldg.,  San  Francisco. 

Architect  —  Joseph  L.  Stewart,  Claus 
Spreckels   Bldg.,   San   Francisco. 

'"ontractor — Monson  Bros..  251  Kearny 
St..   San   Francisco. 


I'ians  Being  Prepared. 

RESIDENCE        Cost,    $35,000    to    $40,000 

SAN   FRANCISCO.      West   Clay    Park. 

Two-story,  basement  and  attic  con- 
crete and  frame  residence,  (about 
12  rooms  and  basement  garage  for 
3   machines) 

Owner — Withheld. 

Architect — Louis  M.  Upton,  452  Mont- 
gomery St.,  San  Francisco. 


SAN  FRANCISCO— D.  Lyle  Ghlrardelli 
has  purchased  a  lot  on  the  north  side 
of  Jackson  street  77  feet  east  of  Pierce 
and    will    erect    a   large   residence. 


SCHOOLS 


Plans   Being    Figured — Bids   Close   Mar. 

14,   4   P.   M. 
GYMNASIU.M  Cost,    $140,000 

BF:rKEI.EY,  Alameda  Co.,  Cal.     Grove, 

Milvia     Sts.,     Bancroft    and    Chan- 

nir.g   Ways. 
Two-story       reinforced      concrete      and 

brick   gymnasium. 
Owner — lierkeley    City    School    District. 
.\rchitect — Wm.    C.    Hay,    1st    National 

Bank  Bldg.,  San  Francisco. 
See   ciill    (or   bid.<)   niider   official    pro- 
posnl    section    in    this    issue. 


Plans  Being  Figured — Bids  Close  Mar. 
22,    1922,    9   A.    M. 

PHYSICS   BLDG.  Cost,   $ 

BERKELEY,  Alameda  Co.,  Cal.  Uni- 
versity  Grounds. 

Two-story  reinforced  concrete  Physics 
building    (Le    Conte    Hall). 

Owner — University   of  California. 

Architect — John  Galen  Howard.  Ist  Na- 
tional   Bank    Bldg.,    San    Francisco. 

See    call     for     bid.<4     iiitder     olllcial     pro- 

pcsal  column. 

Plans  Being  Figaied — Bids  Close  Mar. 
20.    1922.    8   F.  M. 

SCHOOL  Cost.    $140,000 

GRASS   VALLEr.   Nevada   Co..  Cal. 

Two-story  reinforced  concrete  high 
school    (l-S   rooms). 

Owner — Grass  Valley  High  School 
District. 

Xrchitect — Wm.   Mooser  &   H.  B.   Simp- 
son, associated.  Nevada  Bank  Bldg, 
.San    Krancisco. 
See    call    for    bids    under    official    pro- 

lioHnl    HCPtiuK    in    this    issue. 

I'lans  Being  Figured — Bids  Close  Mar. 
11,   1922,  8  P.  M. 

ADDITIO.N  Cost,    $ 

TIIACY,  San  Joaquin  Co..  Cal.  West 
Park   school. 

One-story  brick  addition  to  school  (6 
rooms,  a8sembl>  hall,  miinual  train- 
ing. doniest~Tc  science  and  art 
rooms). 

Owner — Tracy  Grammar  School  Dis- 
trict. 

Architect — Wrieht     .Sr     Sattorlee,     Bank 
of    It.'ily    l.;ld^■..    Stockton. 
Sec    call    for    bids    under    official    pro- 

po«ni  section   In   this  Isane. 


Final  Plans  Approved — Bids  to  be 
Called    for   Shortly. 

SCHOOL  Cost,    $40«.000 

SA.V  FRANCISCO.  22nd  and  Valencia 
Sts.    (Horace    Mann    school). 

Two-story  reinforced  concrete  school 
building. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— John  Reld,  Jr..  First  Na- 
tional   Bank   Bldg.,   San    Francisco. 


Ciyntracts    Awarded. 

KQITIPMKNT  FOR. SCHOOL       Cost.  $— 
I'IKDMON'T.   Alameda  Co..  Cal. 
I'nIntlnB.     shades,     slato     blackboards. 

cork     linoleum,    staRo    sconety    and 

equipment,     electric     fixtures     and 

steel    lockers    for    hlifh    school. 
Owner — I'ledniont    HlKb  School   District 

(Mrs.    H.    Haas.    Socrolary). 
Archltrcl-    W.    H     Weeks.    S6ii    Pine   St.. 

Knn    Francisco. 
I'iilntlnu    lo   Craomer   Bros..   San    Fran- 

cImco,    |«,9firi 
i.lnolrum    I"    Wallace    \-    Co.,    $82  40. 
Hlnif     Illackhoards     to     Stewart     Sales 

Co..   Snn    Francisco.    $1,«90. 


Stagro  Rqulpnipnt  rejected;  new  bids  i. 
be    called    for. 

Klectric  fixtures  to  Berkeley  Blec.  Co.. 
Berkeley.    $2,690. 

WireleNS  Equipment  to  Atlantic  Pa- 
cific   Radio    Supply   Co.,    $2,476.70. 


Commissioned    to    Prepare    Plans. 

SCHOOL  Cost.    $200,000 

COLUSA.'  Colusa   Co..    Cal. 

Fireproof   high   school   building. 

Owner — Colusa  Union  High  School  Dis- 
trict. 

Architect— W.  H.  Weeks,  369  Pine  St., 
San    FTancisco. 


Bids   to   be   Asked   Shortly. 

SCHOOL  Cost.    $120,000 

PARL;ER,    Fresno   Co.,   Cal. 

Two-story  brick  grammar  school  (15 
clat?srooms    and    auditorium). 

Owner — Parlier  Grammar  School  Dis- 
trict. 

Architect — Swartz  and  Ryland,  Rowell 
Bldg.,   Fresno. 


Sub-contracts  Awarded. 
SCHOOL  Cost,    $260,000 

PETALUALA.,   Sonoma   Co.,    Cal. 
Two-story     and     basement     reinforced 

concrete    and     brick     junior     high 

school. 
Owner — Petaluma    School    District. 
Architect — Brainerd    Jones,    110    Wash- 
ington   St.,     Petaluma. 
Contractor — Ward    &   Jones.    180    Jessie 

St.,    San    Francisco. 
lillectric  AVIriuK  lo   Mundell  &  Fulmer, 

EKc.    Co.,    Santa    Rosa. 
I'iunibinK    to    Latourrette-Flcal    Co.    of 

Sacramento. 
Strnotnrnl  Steel  to  Schrader  Iron  Wks.. 

San   Francisco. 
Ornuuientnl    Iron    Work    to    Michael    & 

Pfeffer,    San    Francisco. 

Plans    Beiny    Prepared.  .„.->„„« 

GYMNASIUM,    ETC.  Cost,   $250,000 

TAFT,    Kern    Co.,    Cal. 
Frame,    masonry   and   steel   gymnasium 
with       swimming      pool.       $150,000; 
niasonrv    and    frame  addition  to  Do- 
mestic "science     and     Manual     Arts 
building,      $50,000;      enlarge      boys 
and    gir'.s"    toilets    and    rest    rooms, 
$20,0(>0  each;  large  steel  frame  and 
sheet  iron  garage  and  shop,  $30,000. 
Q^.ner— Taft    Union    High    School    Dist.       , 
Architect    —   Orville    L.    Clark.    Brower      j 
Bldg..   Bakcrsheld.   Cal.  \ 


Plans   Being    Figured— Bids   Close   Mar. 

13.  1922,  8   P.  M.  ^  ,_,  „„„ 

SCHOOL  Cost.    «.  5,000 

LONG    BEACH.    Cal.      Linden    Ave.    bet.      , 

15th       and     16th       Sts.       (Roosevelt      ( 

School).  ,,  .       , 

Two-siorv    8-roon-.    hollow    tile    school. 

118x61.  ,       ^    ,,, 

Owner — Long    Beach    Board    of    Educa- 

Architect— John  C.  Austin,  Baker-Det- 
wller  Bldg.,  Los  Angeles  and  u .  II. 
Austin,  Isi  National  Bank  Bldg., 
Long   Beach. 

Plans  Being  Figured— Bids  Close  April 

10,  1928. 
SCHOOL  Cost,    $100,000 

LONG    BEACH,    Los    Angeles    Co..    Cal.      ] 

Fremont  School  Site. 
Two-story    brick    grammar   school. 
Owner — L mg   Bea'-h   S-chool  District. 
Architects— Parker      O.      Wright      and 

Francis   H.   Gentry.   Associated.   315     . 

Marini     Bank    (Jldg.,    Long    Beach. 

Contract    Awarded.  ....,,4 

ADDITION  Cost.   $11,844 

.NFW  MONTIORKV,  Monterey  Co..  cal. 

Two-room  lianie  and  cement  stucco 
at'.dliioii   to  ifr.amniar  school. 

Ovvnor  —  Monterey  Ornmmnr  School 
District 

Architect  -I'atil  V.  Tuitlc.  6f6  Light- 
house   Ave..    Pacldc   Grove. 

C<  ntractor — Marshall       Dean.       l'niiil< 
Orove. 
I.'red  McCrary  bid.  $11,781. 

rianw  Being  i'repar«d.  _   , 

School  Cost.  $36  ' 

SAN  JOSK.  .Santa  Clara  Co..  Cal.     N-  .. 

San  Jose. 
One-slorv    framo    and    plaster   school. 
owner — .San      .Martin      .«'vhool      DIslri.  i 

(Id.i   .M.   Jordan     Wni     Kyai    and    ' 

B.  Stewart,  Trustees.) 
Architect— W.    H.    Weeks,    369    Pino    .-^ 

Han  Francisco. 
A    bond      election    will      bo    hold      "m 
.March   24th. 


Saturday,     March     4,     1922 
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Contract  Awarded. 

DWELLING  Cost.  $16,000 

SACRAMENTO.     Near   W.    P.   Shops   on 

Property  of  Union  Ice  Co. 
One-story  reinforced  concrete  artificial 

ice  plant. 
Owner — W.  C.  Phillips  Co. 
Architect — None. 
Contractor  —  Daniel    K.     VVagiier,    (all 

Bldg.,   San   Francisco. 


Plans  Being   Figured — Bids   Close   Mar. 

15,  1922,  9  A.  M. 
SCHOOL  .$72,000 

SAWTELLE.      Woodrow   Wilson    School 

Site. 
Two-story   brick   school,    72x139. 
Owner — Los   Angeles   Board    of    lOduca- 

tion. 
Architect — Wm.    Barber. 

Separate  bids  for  gcntjral  w<ji-k, 
plumbing,  heating,  painting  and  elec- 
tric wiring.  Five  classrooms,  offices 
and  auditorium.  Plans  and  specifica- 
tions may  be  obtained  at  Secretary's 
Office,  730  Security  Bldg.,  Los  Angeles. 


Cost,    $40,000 


Plans    Being    Prepared. 

SCHOOL 

DELANO,   Kern   Co.,   Oal. 

One-story    grammar    school. 

Owner — Delano  Union  Grammar  School 

District. 
Architect — Orville     L.     Clark,     Brower 

Bldg.,    Bakersfleld. 


Commissioned   to   Prepare   Plans. 

SCHOOL   BUILDINGS  Cost,    $500,000 

SANTA   BARBARA.   Cal. 

Group  of  fireproof  high  school  build- 
ings. 

Owner — Santa  Barbara  High  School 
District. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San   Francisco. 


SAN  FRANCISCO — The  Board  of 
Public  Works  requests  supervisors  to 
authorize  construction  of  Andrew 
.Jackson  .school  in  south  side  of  Grove 
St.    between   Clayton   and   Cole   Sts. 


FRESNO,  Fresno  Co..  Cal. — ^Paulsen 
&  Stange.  Fresno,  submitted  lowest 
bid  to  Board  of  Education  to  construct 
garage  and  bicycle  shed  at  Fresno 
high  school.  All  bids  rejected  and 
construction     uostponed     indefinitely. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
Wm.  T.  Loesch,  109  S.  Chester  Ave., 
Ir'asadena,  was  low  bidder  at  $75,200 
for  erecting  a  one-story  hollow  tile  ad- 
dition to  Thomas  Jefferson  Grammar 
School;  Leon  C.  Brockway,  400  Cham- 
ber of  Commerce  Bldg.,  I'asadeiia  is 
the  architect.  The  low  bidders  on 
other  contracts  were:  South  Pasadena 
Plumbing  Co.,  at  $4746  on  plumbing: 
E.  O.  Nay  Co..  186  B.  Union  St.,  a*.  .$78  19 
on  heating;  E.  C.  Harris  &  Co.,  4.58  B 
Orange  Grove  Ave.,  on  painting  at 
$2837;  H.  L.  Miller  Co.  submitted  the 
only  bid  at  !?L'163  on  electric  wiring. 
Eight  classrooms.  8  special  study  and 
utility  rooms,  auditorium,  .57x73  ft.; 
hollow  tile  walls,  plaster  e.xterior,  lile 
reef. 


TUSTIN.  Orange  Co.,  Cal.— W.  E. 
Larkin.  231  Higgins  Bldg.,  Los  An- 
geles, was  'low  bidder  at  $128,734,  on 
the  genral  contract  for  erecting  a  new 
high  school  building  at  Tustin,  Orange 
Co.,  for  Tustin  union  high  school  dis- 
trict. Mott  M.  Marston,  535  1.  W.  llell- 
man  Bldg.,  Los  Angeles,  architect.  Low 
bidders  on  the  other  contracts  were: 
Dale  &  Co.,  Santa  Ana,  on  plumbing 
at  $6245;  Robertson  Electric  Co..  Santa 
Ana,  on  electric  wiring  at  $4245;  Pac. 
Gas  Radiator  Co.  on  heating  at  $S325; 
John  McFadden  Co.,  Santa  Ana.  on 
painting  at  $5330;  and  International 
Time  Recording  Co.  on  program  clock 
system  at  $1623.  The  building  will 
contain  18  classrooms  and  an  audi- 
torium tc  seat  1000  people.  Brick  and 
concrete  construction,  220x82  ft.,  plas- 
ter exterior,  artificial  stone  trim,  tile 
and  composition  roof,  pine  trim,  re- 
inforced concrete  stairwaj-s  and  corri- 
dor  floors,    maple   floors    in   classrooms. 

BERKELEY.  Alameda  Co.,  Cal. — Un- 
til March  14,  4  P.  M..  bids  will  be  re- 
ceived by  Board  of  Education  for  fur- 
nishing: (1)  1,800  ft.  cyclone  wiire 
fence  or  eq.,  at  high  school  grounds; 
(2)  1,000  fencing  at  Le  Conto  school 
grounds.  S'jeciflcationa  may  be  had 
from  secretary,  2133  .-Vllston  Way,  Ber- 
keley. 


CENTERVILLE,  Alameda  Co.,  CaL — 
Country  Club,  an  organization  of 
women,  advocate  the  erection  of  a  new 
high  school  building.  A  citizens  meet- 
ing will  be  held  March  4th  to  discuss 
the   proposal. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  March  14,  7.30  P.  M.,  bids  will  be 
received  by  Walter  L.  Bachrodt,  secre- 
tary. Board  of  Education,  for  supplies 
and  equipment  for  academic  and  vo- 
cational departments  of  high  school. 
Specifications  will  be  furnished  on  re- 
quest. 

GLENDORA,  Los  Angeles  Co.,  Cal. — 
North  Pacific  Construction  Co.,  711  Pa- 
cific Finance  Bldg.,  Los  Angeles,  has 
been  awarded  the  general  contract,  at 
about  $160,000,  for  the  administration 
and  auditorium  buildings  for  Citrus 
union  high  school  district,  between 
Azusa  and  Glendora.  Wopschall  Bros., 
Pasadena,  were  awarded  the  general 
contract,  at  about  $26,000,  for  the  gym- 
nasium building.  The  bids  were  in 
excess  of  the  funds  available  and  two 
of  the  proposed  buildings  have  been 
omitted.  John  C.  Austin,  1125  Baker- 
Detwiler  Bldg.,  Los  Angeles,  and  W. 
Horace  Austin,  Long  Beach,  associate 
architects. 


WOODLAND,  Yolo  Co.,  Cal. — Camp- 
bell Construction  Co.,  of  Sacramento, 
at  $11,380  awarded  contract  by  Monu- 
ment School  District,  Mrs.  E.  Bandy, 
clerk,  for  constructing  2-room  brick 
school.  Other  bidders:  Eben  S.  Barnes, 
Woodland,  $12,470;  Barton  and  Dudley, 
Sacramento,  $15,650  and  J3.  R.  Wagner, 
San    F'rancisco,   $15,400. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
W.  L.  Loesch,  107  S  Chester  St.,  Pasa- 
dena, has  been  awarded  the  general 
contract  at  $80,700  for  the  erection 
of  tire  new  Thomas  Jefferson  grammar 
school.  Leon  C.  Brockway,  400  Cham- 
ber of  Commerce  Bldg.,  Pasadena,  ar- 
chitect. Other  contracts  let  were: 
South  Pasadena  Plumbing  Co.,  plumb- 
ing at  $4746;  H.  L.  Miller  Co.,  wirmg, 
$2212;  E.  C.  Harris  &  Co.,  painting, 
$2837,  and  E.  O.  Nay  Co.,  steam  heat- 
ing,   $7849.  

LOS  ANGELES,  J.  S.  Metzger  &  Son. 
.559  Mission  Road.  Los  Angeles,  were 
low  bidders  at  $24,590,  on  the  general 
contract  for  new  buildings  at  Indiana 
Development  School  site;  H.  M.  Ban- 
field,  Brvsoii  Bldg.,  Los  Angeles,  ar- 
chitect. The  low  bidders  on  other  con- 
tracts were;  E.  W.  Crowell  on  plumb- 
ing at  $2149;  Pacific  Gas  Radiator  Co. 
on  heating  at  $1329;  F.  B.  Potter  Elec- 
tric Co.  on  wiring  at  $475;  and  R.  t.. 
Swan  on  painting  at  $2490.  One-story 
165x64  ft.,  5  class  rooms,  laundry,  ad- 
dition to  tin  shop,  25x30  ft.,  bicycle 
room. 

LONG  BEACH.  Lo.s  Angeles  Co.,  Cal. 
—Architects  John  C.  Austin  1U.,> 
Baker-Detwiler  Bldg.,  Los  Angeles,  anti 
W  Horace  Austin,  Long  Beach,  asso- 
ciate, have  completed  plans  for  the 
new  Benjamin  Franklin  Junior  Higr 
School  building  at  Long  Beach,  and 
bids  will  be  advertised  for  shortly. 
Three  buildings;  main  building,  two 
stories,  24  classrooms;  cafeteria  and 
dining  room  building  with  three  class- 
rooms, 1  storv;  and  a  one-story  shop 
building.  Brick  construction,  selectee, 
common    brick    exterior,    clay    tile    and 
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composition  roofing,  pine  trim,  beech 
floors,  reinforced  concrete  corridors 
iiud   st.'iirways.     (Jost,   $200,000. 


SONOMA,  Sonoma  Co.,  Cal.  —  The 
Board  of  Trustees  of  the  Sonoma  Val- 
ley Union  High  School  District  re- 
ceived the  following  bids  on  February 
25th,  for  the  construction  of  a  two- 
story  reinforced  concrete  school  build- 
ing from  plans  prepared  by  Architect 
W.  H.  Weeks,  369  Pine  St.,  San  Fran- 
ci.sco.  The  three  lowest  bids  on  the 
general  contract  and  Scott  Company's 
bid  on  the  heating  were  taken  under 
advisement  for  one  week: 
General  Contraet 

P.    M.    Sanford,    Richmond $104,858 

Cobby  &  Owsley,  S.   F. 106,900 

Larsen   &    Siegrist,   S.    F 108,777 

Campbell  Constr.   Co.,   Sacto....    109,900 

l.awton    &   Vezey,   S.    F 114,353 

.M.   C.    Vaughn,  Oakland 118,000 

Barrett   &   Hilp,   S.   F 119,365 

Mahony    Bros.,    S.    F 119,436 

West  Coast  Constr.  Co..  S.    F...    129,096 

HeatiuK 
(1)    Steam,    (2)    steam    and    oil    burner, 

(3)   split  system,    (4)   split   with  oil 

burner. 

Scott     Co.,     (1)     $7,790;     (2)     $800;     (3) 

$12,275:     (4)     $828. 
P..    Dalziel,    Jr.,     (1)     $9,237;     (2)     $817; 

<Z)  ;  (4)  . 

l.attourrette-Fical  Co.,  (1)  $9,450;  (2) 
$900;    (3)    $15,092;    (4)    $1,025. 

Luppen.  Hawley  &  Thing,  (1)  $9,524; 
(2)    $669;    (3)    $14,666;    (4)    $747. 

Thos.  Kennedy,  (1)  $10,154;  (2)  $812; 
(S)   ;    (4)   . 


OAKLA.VD.  Cal.— The  following  bids 
were  received  on  February  27th,  by 
the  Oakland  Board  of  Education,  for 
the  construction  of  the  Alexander 
Hamilton  school,  to  be  located  at 
(Jalindc  S't.  and  35th  Ave.  All  bids 
were  taken  under  advisement;  (1) 
carpentry  work,  excavation  and  con- 
crete work,  miscellaneous  iron,  sheet 
inetaL  built-up  roofing  and  tile  roofingr: 

Steel  Shop 
M.      C.      Vaughn,      357 

12th  St.,  Oakland.  $110,000     $115,000 
M.   E.    Hooper   &   Son.    114.800        117,300 
Schnebly    &    Hostraw- 
T.awton   &   Vezey    ....    118,300        124.000 

(I.  P.  W.   Jense-n 121,200        123.120 

West    Coast    Const 121,249  add  1,302 

K.    AV.    Littlefield 122.249        123,300 

Schuller    &    McDonald  127.770  add  2,800 

ser     127.967        133,324 

Brick    Work 
Mealey   &    Collins,    180    Jessie   St, 

San    Fi^ancisco    $12,890 

AVhite   &    Gloor    12,895 

Herbert    Beckwith    13.323 

S«hull.or   &    McDonald 14.407 

Harold    I,,arsen     14,800 

\V.   C.   Marshall    17,800 

Plastering: 

Steel  Shop 

Geo    Dixon    $21,487  $20,337 

Wni.    Makin    21.600  deduct  1.173 

T.  E.  Sexton   22.750  21,250 

Pain  tins 

Steel  Shop 

11.    Zelinsky    $6,572        

O.    Zelinsky $7,700        7.200 

C.    Swanson     8,244         

Yard    Work 

T.   C.  Moore  ..t   McLoran $15,000 

Plniublngr 
.\.     Feldhammer.    1004 

Park    St..    Alameda.  $15,500      

Scott    Co 15.794      

.1.    E.   O'Mara    IS. 300        18,400 

lleatlns  and  Ventilatins 

Scott    Co $19,970      $20,200 

J.    Picard     20.267        20.147 

Kleotrlcnl     Work 
Turner    Co..     272    Na- 

toma   St..   S.    F $21,800      

N'ewbery    Dlec.    Co 22.270      

NePage-McKinney     ....    22,422      

Watts     Elec.    Co 22,900        23,000 

Roberts  Mfg.   Co 22,925        23.000 

M.    E.    Ryan    22.940        23,140 

Spincor    Elec.    Co 23,120      

King   Elec.   Co 23.206      

("al.    Elec.    Const.    Co...    23.216      

Advance   Elec.   Co 23.874       23.998 

St.indard    Elec.   Co 24,000      — 

(OoQtinued  on   Page   13) 
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i:nU=:KA,  Humboldt  Co.,  Cal. — Until 
-MrTch  14,  2  I'.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  to  cen- 
siruct  draw  bridge  across  Mad  River 
.'■■'ungh,  Road  District  No.  r>.  A.  J. 
l.o^an,    county    surveyor. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
(-'ounty  Surveyor  F.  E.  Quail,  prepar- 
ing specifications  for  9  bridges  on  Jack 
Tene  road  near  Burnham,  to  be  8-ft. 
X  12-ft.  X  15-ft.  slabs,  involving  767.4 
cu.  yds.  concrete;  30.7  tons  reinforced 
steel;    estimated   cost,    $16,870. 

Specifications  being  prepared  for 
concrete  bridge  on  West  Lane  at  Diver- 
sion Canal,  involving  approximately 
300  cu.  yds  concrete;  27  tons  rein- 
forced   steel:    estimated   cost.    $15,000. 


CALIFORNIA — Lindstrom  and  Fer- 
Kensen,  Worcester  Bldg..  Portland,  Ore., 
at  $54,899,  awarded  contract  by  U.  S. 
Bureau  of  J'ublic  Roads.  Mills  Bldg.. 
San  Francisco,  for  constructing  Klam- 
ath River  bridge,  about  23  miles  from 
Happy  Camp.  Siskiyou  County.  Struc- 
ture will  be  310-ft.  span  with  plank 
floor:  concrete  abutments,  involving  24.=i 
tons  structural  steel!  102  cu.  yds.  class 
A    concrete   and   39   M.   B.    M.   of   lumber. 


OAKLAND.  Cal. — City  will  commence 
dredging  operations  immediately  in 
new  channel  on  AVeatern  waterfront. 
The  channel  will  be  600-ft.  wide  to 
deep  wHter.  Ilie  first  unit  200-ft.  wide. 
Work  to  be  done  with  city  eciuipment. 
Ralph    Beebee,   harbor   engineer. 

WALLA  WALLA.  VV^ash.  —  Until 
.March  28,  bids  will  be  received  by  City 
Council  for  c;)nstructing  rein.  cone,  re- 
servoir, cone,  lined,  to  be  constructed 
in  balance  cut  and  fill  on  gravel  base; 
15,000.000  gal.s.  capacity.  Project  in- 
cludes connecting  reservoir  with  pres- 
ent supply  ci.nduit  and  with  discharge 
conduit,  etc.  F^rnest  B.  Hussey,  Alas- 
ka  Bldg..   Seattle,    Wash.,   engineer. 

PHOENIX,  Ariz. — The  bridge  depart- 
ment of  the  state  highway  commission 
is  preparing  plans  for  a  160-ft.  bridge 
over  Hell's  canyon  on  the  road  between 
I'rescctt  and  Ash  Fork.  It  is  being 
designed  in  concrete  but  alternate  de- 
signs of  .steel  will  be  considered.  Planp 
ar.-  being  prepared  for  a  133-ft.  steel 
liridge  across  Kirkland  Wash  for  Ya- 
vapai County  highway  commission.  It 
will  be  a  single  span.  Plans  are  also 
Iteiiig  prepared  for  a  bridge  across 
Lvnx  Creek  on  the  road  to  Dewey,  S 
miles    from     Prescolt 


IRRIdATWN  PROJECTS! 


LIVK  OAK,  Sutter  Co..  Cal.— Until 
.March  4.  2  P.  M.,  hid"  will  be  received 
by  K.  It.  Hauck.  secretary  of  Uoclama- 
ilon  District  No  20.14.  for  excavation  of 
iil.proxlnifttely  380,000  lu.  yds.  of  earth, 
bflng  ff«r  drainage  ditchen  and  canBis 
In  diHlrlcl.  CcrllMed  check  $1,000,  pay- 
able |<>  trusteoii  of  district  nqulred 
wHh  each  bid.  Polk  and  KoblnBon, 
«'hlcn,  enirlneerR. 

r\t\C(t,  Unite  Co.,  Cal  Land  r.wncrM 
..f  nortbi-rn  Butte  county  ar«  planning 
the  ff)rmntlon  of  an  Irrlktatlon  district 
ITellmlnary  report  prepnrod  by  Rngl- 
nt-rr  .T    A.    Harnlnh. 

IIKLICNA.  Montana  —  Htatp  Public 
.H<TVlr#>  CommloKlon  approver  propon«d 
workx  "f  HHver  Lake  Irrigation  Dl«- 
irlrt  i<p  irrigate  rm.ri'  limn  U'.OOO  tirr^n 
Approxlniatt   cont    of  workn.  t^^B.f'OO, 


TALENT,  Ore. — Until  March  14,  10 
A.  M..  bids  will  be  received  by  Louis 
Brown,  Secretary  Talent  Irrigation 
District,  for  constructing  IS. 3  miles  of 
canals  involving  97,000  cu.  yds.  exca- 
\aiion  and  for  constructing  Hyatt 
Prairie  Dam,  earth  embankment,  in- 
volving 72,000  cu.  yds.  Estimated  cost, 
$160,000.  F.  E.  Di'Uard,  district  engi- 
neer.   Talent.    Ore. 


LIGHTING  SYSTEMS 


CHICO.  Butte  Co.,  Cal. — Due  to  pro- 
tests. City  Trustees  decide  to  abandon 
proceedings  to  extend  electrolier  sys- 
tem from  present  system  to  the  Junc- 
tion. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Trustees  approve  plans  to  install  12 
electroliers  in  Estudillo  Ave.;  estimated 
cost,  $1,200.  R.  H.  Goodwin,  city  en- 
gineer. 

SACRAMENTO,  Cal. — City  Engineer 
Albert  Givan,  completes  specifications 
to  install  22  single  concrete  standard 
electroliers  (equal  to  Marbelite  No.  700) 
to  be  installed  in  Lighting  District 
No.   10. 

GLENDALE,  Cal. — Until  7  P.  M..  Mar. 
n.  bids  will  be  received  by  City  Clerk 
Van  Wie,  City  Hall,  for  constructing 
ornamental  lighting  system,  involving 
16  cast  iron  5-light  standards,  con- 
duits and  necessary  wiring,  on  Colo- 
rado Blvd.  between  Brand  Blvd.  and 
Central  Ave.,  according  to  plans  and 
.tipecif^cations  on  file  in  office  of  city 
clerk.  Certified  check  or  bond  of  10<7r. 
Imp.    Act    1911. 

TAFT.  Kern  Co.,  Cal. — City  Trustees 
lilan  in-^tallation  of  electroliers  In 
Fourth,  North  Fifth  and  a  portion  of 
Cerler  streets  F:dw.  M.  Lynch,  city 
engini'cr. 


MACHINERY 


SAN  FRANCISCO — Until  April  12,  3 
r  M  bids  will  be  received  by  Board 
uf  riiblic  Works,  for  furnishing  jvnd 
delivering      under      Contract      -No.      79 — 

1  letch  Hetchy  Water  Supply  Project; 
Water  wheels  and  valves  for  Moccasin 
Creek  power  plant  .^  Bids  will  be  taken 
under    Section    A;    Water    Wheel    Units: 

2  3  or  4  25,000  b.  i).  double  overhung 
Frnpulse  water  wheel  units,  each  to 
drive   a   20,000   kv-a   electric   generator. 

Under  Section  B:  Valves  4.  6  or  8, 
:iri-iii  valves — 2  for  each  water  wheel 
unit. 


Engineers    and    Contractors 
PLEASE  NOTE 

Wo    are   California    Factory 

HlHtrllnilors    tor 

KI-WON  CO. 
IIOUNS   AND  HKMiS 

for    <"«Mlr     Slurnnls,      \lnrin».    Time 
SliriinU.  ele. 

AI-F,\  \M)F,K      Mll.in  K>      TO. 

(jirhldc   riiiiT   Mu'lils   nnd   ()\j- 
Arp(.>l<ii<-   \><>l(liii>r  and  riittinf; 
\p|iiirtiliiN 
We  arc  fti    your  servici' 


E.  D.  BULLARD 

2(IS    Miirkel    Sf„    Snn    IrnnHsro 

I'honr     DntiKlnn     11  IK 


NOTE — A  single  contract  may  be 
awarded  covering  both  the  water 
wheel  units  and  the  36-in.  Valves 
or  a  contract  may  be  awarded  for 
water  wheel  units  and  another  for 
vales. 

Plans  may  be  had  from  City  Engi- 
neer M.  M.  O'Shaughnessv,  3rd  floor, 
City   Hall. 


SAN  FRANCISCO — Until  April  12,  3 
P.  M.,  bids  will  be  received  by  Board 
cf  Public  Works  under  Contract  No. 
180,  Hetch  Hetchy  Water  Supply  Proj- 
ect, for  furnishing  and  delivering  elec- 
tric generators  and  accessory  equip- 
ment for  the  Moccasin  Creek  Power 
Plant: 

Two  20.000  kv-a,  electric  gen- 
erators, each  with  a  direct  con- 
nected exciter,  also  with  one  in- 
dependent motor  generator  exciter 
set  ((Provision  is  made  to  Increase 
number  of  electric  units  to  3  or  4 
within  a  period  of  6  months). 
Each  of  the  main  electric  generator 
units  will  be  driven  by  two  12.500 
H.  P.  water  wheels  overhung  on 
the  generator  shaft.  The  shaft, 
the  extension  for  the  exciter,  and 
the  bearings,  will  be  furnished 
with  wafer  wheels,  under  a  sep- 
arate   contract. 

Plans  may  be  had  from  City  Engi- 
neer M.  M.  OShaughnessy,  3rd  floor. 
City    Hall. 


PALO  ALTO.  Santa  Clara  Co.,  Cal.— 
City  (Council  contemplates  purchase  of 
tractor  for  use  in  1922  street  improve- 
ment program.  Frank  Kasson  is  city 
clerk. 


EUREKA.  Humboldt  Co.,  Cal.— Until 
March  2.  bids  will  be  received  by  John 
Griflilh.  Superintendent  of  Public 
Works,  for  10,000  j>onnds  of  Standard 
Lump  Siili)b.ate  of  .Vlumina  to  contain 
not  less  than  17  >i  per  cent.  .\.  L.  203 
aluminum  ovide  and  not  more  than  '4 
of  1  per  vent  iron  in  bags  of  250 
l)ounds  each  paper  lined  F.  O.  B.  Dock, 
San     Franclscoi 


O.VKLAND.  Cal.— Until  March  2,  12 
noon,  bids  will  be  received  by  Eugene 
K.  Sturcis,  city  clerk,  for  furnishing 
and  delivering  shovels  as  required  by 
citv  for  b.il.ince  of  fiscal  year  ending 
June   30,    1922. 


FRESNO,  Fresno  Co.,  Cal. — Western 
Pipe  and  Steel  Co.,  444  Market  St.,  San 
Francisco,  at  approximately  $14,000. 
awarded  contract  by  Minerets  and 
Western  Railroad  to  furnish  steel  cul- 
vert pipe  to  be  used  in  connection 
with  railroad  improvements.  T.  L. 
RuBsell,  1514  H  St..  Fresno,  chief  en- 
gineer. 

PORTL.AND.  Ore. — County  Commis- 
sioners will  receive  bids  up  1o  March 
8,  10.30  A.  M..  for  furnishing  and  de- 
livering 60  H.  P.  track  laying  tractor 
and    one    2-lon    truck 


FALLON,  Nevada— Until  March  28,  7 
P.  M..  bids  wIM  be  received  by  Grace 
Wildes,  (Tlv  Clerk,  for  constructing 
;uldlllonal  pumping  plant  for  mtinlclpal 
water  system.  Srr  cnll  for  hldn  tinder 
offlrliil    pro|i»<inl    nerOnii     In    thin    iaanr. 


RAILROADS 

SAN  FH.\NCISCV>— Until  March  29, 
:t  P.  M.,  bids  will  be  received  l)y  Board 
iif  Tubllc  AN'orks,  for  furnishing  and 
dellverlnK.  tinder  .section  A.  (^ontract 
No  125.  Municipal  Railway  System, 
street  car  bodlen;  bond  of  $20,000  re- 
•  inlred     "f    KUCcoHsful     bldd(<r. 

Separate  bids,  same  date,  for  fur- 
iilnhlnR  and  delivering  under  Sectlcn 
H    0>niract   No,   125:    street   car  trucks; 
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bond  of  $5,000  required  of  successful 
bidder. 

Separate   bids   same   date,    under   Sec. 

C.  Contract  No.  12.^:  for  furnishing  and 
delivering  motor  equipmeht;  bond  of 
$12,500    rerniired    of    succes.sful    bidder. 

Separate   bids,   same   date,   under  E?ec. 

D,  Contract  No.  125:  for  furnishing-  and 
delivering-  street  car  air  bralio  equip- 
ment; bond  of  $2,000  required  of  suc- 
cessful bidder. 

Specifications  may  be  had  from  city 
engineer's    office,    3rd    floor,    city    hall. 

I^OS  AN'OELBS",  Cal. — Until  Mar.  15, 
bids  will  be  received  by  the  Union 
Pacific  Ky.  Co..  1'a.cific  E'lectric.  Bldg., 
for  gradinf?  about  twelve  miles  of  read- 
bed  for  new  railway  line  from  mile 
post  3  to  mile  post  15,  from  Whittier 
to  Santa  Fe  crossing  at  Fullerlon. 
Work  will  include  a  small  amount  of 
drainage,  culverts,  curbing  and  paving. 

FRESNO,  Fresno  Co.,  Cal. — Southern 
Pacific  making  surveys  for  branch  line 
of  Fresno  Traction  Co.,  to  the  site  of 
the  Sugar  Pine  mill.  7  miles  north 
of   Fresno.  . 


L,OS  ANG-BLES,  Cal. — C.  A.  Fellows, 
Central  Bldg.,  Los  Angeles,  awarded 
contract  to  construct  approximately  75 
miles  of  main  line  railway  track  In 
Ariz.,  from  Yampai  ea-st,  for  the  Santa 
Fe  Ry.  Co.,  as  part  of  its  program 
for  double  tracking  its  entire  line.  The 
work  will  also  include  a  number  of 
additional  miles  of  track  for  sidings, 
bridges,  culverts,  fencings,  drainage, 
track   laying,   etc.       Cost,   $8,000,000. 

OAKLAND,  Cal.— Geo.  Mattis,  former 
city  en(?ineer  of  Oakland,  has  been 
employed  by  the  S'an  Francisco-Oak- 
land Terminal  Railways  to  survey  and 
value  all    the  property  of  the  company. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


( 'AI.,lFORNIA — ConnoiK  and  Hun.sen, 
Sania  Uosa,  at  $274,994,  awarded  con- 
tract by  State  Highway  Commission  to 
pave  with  asphaltic  macadam  17.3 
miles  between  Forsythe  and  Outlet 
Creeks   in   Mendocino  county. 

Rhodes  and  Prince,  Hilt,  Cal.,  at 
$195,890,  awarded  contract  to  grade 
16.8  miles  in  Santa  Clara  county  be- 
tween   San    Felipe   and   easterly   bound- 

'^"".T.  A.  Costello,  1083  Shotwell  St..  San 
Francisco,  at  $22,600,  awarded  contract 
to  pave  one  mile  with  asphaltic  con- 
crete between  King  City  and  south 
side  of  Salinas  river  and  one-halt  mile 
on  Salinas  river  bridge  to  the  paved 
with  asphalt  concrete  surfacing.  Aus- 
tin B.  Fletcher,  state  highway  engi- 
ueer. 


FRESNO.  Fresno  Co..  Cal. — Wed- 
erickson  &  Shannon,  Cory  Bldg., 
Fresno,  at  approximately  2,375,  submits 
low  bid  to  council  to  improve  alley 
between  Forthcamp  and  Yosennte, 
Mildreda  and  Sumner  Sts.,  involving 
9,b00  sq.  ft.  grading;  9500  sq.  ft.  ■'j-in. 
concrete  pavement.  Wm.  Strananan. 
city    engineer. 

FRBISNO,  Fresno  Co.,  Cal.' — N.  M. 
Hall,  Porterville,  at  $48,303,  awarded 
contract  by  supervisors  for  construct- 
ing 5.2  miles  of  macadam  highway  on 
Centerville-Dunlop  road,  involving  7,- 
040  cu.  vds.  grading  and  14.350  Ions 
of  gravel  Other  bidders:  Englehart 
T'avlng  and  Construction  Co.,  Eureka, 
f.49  946:  W.  A.  KettleweM  &  Sons, 
Kingsburg.    $50,740.  ,    ,,.  ,  ,„„ 

Thompson  Bros..  G.  and  DivisaOtio 
Sts..  onlv  bidders  at  $2,230.60.  awarded 
contract  to  pave  in  Liberty  Cenu-tery, 
involving  10,700  sq.  ft.  asphaltic  con- 
crete pavement  IV^-in.  base  and  1,655 
sq.  ft.  4-in.  macadam  walk.  Chris,  f. 
.Tensen.   county  surveyor. 

FRBSNO,  Fresno  Co..  Cal.  '."^'j 
March  0.  3  P.  M..  bids  will  be  r.-ceived 
bv  council  to  construct  366  Im.  ft. 
6-in  vitrified  clay  pipe  sewer.  :  '»an- 
hol-^s  and  4S  wyo  branches  in  loicK  i-. 
Grand  Ave.  Wm<  Stranahan.  city  en- 
gineer- 


LONG  BEACH,  Cal. — City  Council 
adopted  resolution  of  intention  on  Feb. 
14,  for  5-in.  concrete  paving  and  con- 
structing cement  curb,  sidewalk,  gut- 
ter, corrugated  iron  and  concrete  cul- 
verts, and  vitrified  pipe  sewer  in 
Esther  St.  between  Atlantic  and  Cali- 
fornia Aves.  and  a  portion  of  Lime 
Ave.  Also  for  6-in.  concrete  paving 
with  bltum.  coat,  constructing  cement 
curb,  gutter  and  sidewalk  and  con- 
crete and  corrugated  iron  culverts  in 
10th  St.  from  Cherry  Ave.  to  Loma  Ave. 
and    in    portions    of   other    streets. 

TUCSON,  Ariz. — City  Engineer  G.  H. 
AtchOey,  has  prepared  plans  for  im- 
proving portion  of  Speedway  from 
Stcme  Ave.  to  Campbell  Ave.,  8600  ft. 
in  length  and  36  ft.  wide,  2% -in. 
bituminous  base  with  IVi-in.  bitulithi* 
surface,  f;urbs  and  gutters;  also  paving 
6ih  St.  from  Stone  Ave.  to  Campbell 
Ave.,  and  3,000  .sq.  yds.  of  paving  on 
Toole  and  Alameda  St.  between  Stone 
Ave.  and  6th  Ave.,  and  3,000  ft.  of  curb; 
estimated     cost,     $275,000. 

FRESNO,  Fresno  Co.,  Cal. — Thomp- 
son Bros.,  G  and  Divisadero  Sts., 
Fresno,  at  $10,321,  awarded  contract 
by  council  to  improve  Roosevelt  Ave. 
between  Pine  and  McKiu'ley  Sts.,  in- 
volving 49,700  sq.  ft.  grading;  29,820 
sq.  ft.  5-in.  concrete  pavement;  16o7 
lin.  ft.  concrete  curbs;  8283  sq.  ft. 
artificial  stone  sidewalks.  Wm.  Strana- 
han, city   engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Council  declares  intention  to  improve 
William  St.  befiveen  13th  and  16th; 
grading,  paving  with  3-in.  asphaltic 
concrete  base  with  1Vi-in.  Warrenite 
surface,  concrete  curbs  and  gutters.  3 
brick  catchbasins  and  8-in.  vitrified 
pipe    drains.  _ 

Intention  declared  to  improve  W^il- 
liam  St.  between  10th  and  line  distant 
215. 6S  ft.  east  of  12th  St.;  grading, 
jiaving  with  3-in.  asphaltic  concrete 
base  with  lUi-in.  Warenite  surface; 
concrete  curbs  and  gutters;  3  brick 
catchbasins  and  8-in.  vitrified  pipe 
drain?.  ^_^, 

Intention  declared  to  improve  17th 
St.  between  Empire  and  Ro.sa  Sts.; 
grading;  paving  with  3i/2-in.  asphal- 
tic concrete  base  with  2-in.  Warrenite 
surface;  asphaltic  concrete  headers; 
concrete  curbs  and  gutters;  8  brick 
catchbasins  and  S-in.  vitrified  pipe 
drains.      Wm.    Popp,    city   engineer. 

PALO  ALTO.  Santa  Clara  Co.,  Cal. — 
City  Engineer  .T.  F.  Byxbee.  .Jr..  com- 
pletes specifications  to  grade  and  pare 
with  4V. -in.  hydraulic  cement  pave- 
ment, iio'rtions  of  the  following  streets: 
Mma  112.079  sq.  ft..  $20,821.17;  Web- 
ter  168.480  sq.  ft..  $32,553.90;  Oilman. 
12.000  m.  ft.,  $2,1S4;  Scott.  12,000  sq.  ft.. 
$2  134:  Forester.  60,016  sq.  ft.,  $12.- 
793.12;  Addison.  138.436  sq.  ft..  $27,- 
004. 4Q;  Lincoln.  105.182  sq.  ft..  $20 - 
'06.65  •  Emerson.  25.000  sq.  ft.,  $4.iM)n; 
Cowper.    35.000    sq.    ft..    $7,000. 

BAKERSFEILD,  Kern  Co..  Cal.— Un- 
til March  13.  10  A.  M.,  bids  will  be 
received  by  F.  E.  Smith,  county  clerk, 
for  constructing  highway  fence  along 
Road  No,   470.      

MARYSVILLE,  Yuba  Co.,  Cal. — City 
Council  declares  intention  to  'mP';?^^ 
1st  St.  between  D  and  B;  B  and  C  Sts.. 
rst  tc  2nd;  Willow  St..  3rd  to  8th;  Elm 
and  Oak  Sts.,  1st  to  7th.  and  Maple  St. 
between  1st  and  Sth;  D  St..  5th  to  9th; 
5th  St..  D  to  B.  and  6th  St..  C  to  A. 
W.   M.  Meek,  city  engineer. 

S-.\CRAMENTO.  Cal.— The  California 
Highwav  Commission  received  the  fol- 
lowing bids  on  February  27th.  for  high- 
way   improvements    as    follows: 

Monterey  County,  between  San  Lucas 
and  2^4  miles  east  of  Long  \  alley 
School'  fV-Mon-10-A>,  about  eleven 
rtl.O  miles  in  length  to  be  graded; 
(1)  corrugated  metal  pipe,  (2)  con- 
crete pipe:  .,.^  .  ,,,, 
Redmond   Page   Co.,   San   FVancisco,    (1) 

$07,049.25:     (2)     $101.483.o0. 
W     \     Pontanville.  HoUister.   (n    $143.- 
927.10:    (2)    $147,280.       ^,      ,  ,  ... 

Bli.menkranz    &    Bernon     Stockton.    (1) 

$160,499;    (2>     $166,812.50. 
Sherer    &    Crowley.    Los    Angeles,     (D 
$169,616.60;     (2)     $173,968.85. 


Bates    &    Borland,    Oakland,    (1)    $176,- 

305.75;    (2)    $181,213.50. 
Bates    &     Rogers,    Spokane.    (1)    $188.- 

457.75;    (2)    $195,136. 
W.    H.    Kettlewell    &    Son,    Kingsburg. 
(I)    $214,681.75;    (2)    $217,709. 
Engineer's  estimated,   (1)    $130,145.75; 
(2)    $133,849.50. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
March  20,  bids  will  be  received  by 
f'ity  Trustees,  tc  improve  Central  Ave. 
between  Railroad  Ave.  and  south  city 
liniit.s,  involving  147,875  sq.  ft.  2%-in. 
a.sphallic  concrete  base  with  1%-in. 
Warrenite  surface  paving;  161,855  sq. 
ft.  grading;  7,700  lin.  ft.  hydraulic  con- 
crete curbs;  and  8,625  s(|.  ft.  hydraulic 
c;oncrete  gutters;  estimated  cost,  $37,- 
200. 

Sfparate  bids,  same  date,  to  improve 
Hilborn  St.  from  Stockton  Ave.  to  eaai 
city  limits,  involving  9&,375  sq  ft. 
2'i-in.  asphaltic  concrete  base  with 
IV^-in.  Warrenitj  surface  paving;  103,- 
4^5  sq.  ft.  grading;  4,740  lin.  ft.  hy- 
draulic concrete  curbs,  and  5,925  sq.  ft. 
hydraulic  concrete  gutters;  estimated 
cost.   $23,752. 

.Separate  bids,  same  date,  to  improve 
Daisy  A\e.  between  Church  St.  and 
west  city  limits,  involving  46,875  sq 
ft.  2H-in.  asphaltic  concrete  base  with 
IVj-in.  Warrenite  surface;  51,250  sq.  ft. 
grading;  2,500  lin  ft.  hydraulic  con- 
crete curbs  and  3,125  sq.  ft.  hydraulic 
concrete  grutters;  estimated  cost,  $11,- 
728.      L.    F.    Barze'lofti,    city    engineer. 


SANTA  BARBARA,  Cal. — City  Coun- 
cil declares  intention  to  construct  vitri- 
fied and  cast  iron  pipe  sewers  and  cast 
iron  water  mains  in  portions  of  HoUis- 
ter Ave.,   Lacey    •Vve.   and   Arden   Road. 


LOS  ANGFJLES,  Cal. — AVm.  Lidding- 
ton  awarded  contract  to  improve  Sth 
St.  from  Western  Ave.  to  Bronscn  Ave. 
at  2.5c  grading,  22.9c  concrete  paving, 
65c  cement  curb,  $1.15  house  connec- 
tion  sewers;   total,  $31,122.14. 

LODI,  San  Joaquin  Co.,  Cal.— City 
Engineer  L.  F.  Barzellotti  preparing 
specifications  to  improve  portion  of 
W(st  Locust  St..  involving  42,000  sq 
ft.  2^ -in.  asphaltic  concrete  base  with 
l\.-in.  Warrenite  surface  pavement; 
45.374  sq.  ft.  grading;  1,928  lin  ft. 
hydraulic  concrete  curbs  and  2,410  sq. 
ft.  hydraulic  concrete  gutters;  esti- 
mated  cost,   $10,268. 

HEKMOS.\  BEACH,  Cal.— Trustees 
declare  intention  to  improve  30th  PI.. 
30th  St.  to  31st  St..  31st  PI.,  32nd  PI., 
and  ^lorningside  Drive,  with  4-in  and 
5-in.  concrete  paving.  ornamental 
lightirg  .system,  etc.  Victor  H.  Stahele. 
city    engineer. 

SAN  DIEGO,  Cal.  —  B.  B.  Boyd 
:iwarded  contract  at  $15,190  for  con- 
structing sanitary  sewer  system  in 
("arleton  St..  Byron  St..  Addison  St., 
Canon  St.,  Shafter  St.  and  Rosecrans 
St. 


BAKERSFIELD,  Kern  Co..  Cal.— 
TTntil  March  13,  5  P.  M..  bids  will  be 
received  by  V.  Van  Riper,  city  clerk. 
to  lay  approximately  21,360  sq.  ft.  5-in. 
concrete  pavement  in  various  alleys. 
Improvement  .4ct  1911  and  Bond  Act 
1915.      W.    D.    Clarke,    city    engineer. 


POMONA.  Cal. — City  Engineer  in- 
structed to  prepare  plans  for  installing 
latc'ral  sc\\ers  In  city  streets  before 
l>a\  ing  js  done.  The  streets  on  which 
laterals  will  be  laid  are:  Orange  Grove 
from  Park  to  Wisconsin;  Kenoak  and 
Park  Drives;  Preciado  St.  from  Park 
.Ave.  to  Ganesha  Park;  and  Walnut  St. 
!rom    Garey    to   Park. 

BISHOP.  Inyo  Co..  Cal.— Trustees 
postpone  action  on  paving  **  of  a  mile 
of  Main  street  for  six  months,  B.  E. 
Sherwin.  to-wn  engineer. 

IIEKMOSA  BEACH.  Cal. — Trustees 
(l.'o'are  intention  to  improve  2nd.  3rd. 
4ili  5Ih.  6th.  7th.  Sth.  9th  and  10th  St. 
trom  llerniosa  Ave.  to  Strand  Ave.; 
and  also  5  aKeys;  to  be  paved  with 
i;-in.  concrete  -with  oil  and  screenings 
surface,  4-in.  cement  walks  with  curbs 
and  reinforced  concrete  combination 
.urb   an^    gutter;    $90,000, 
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AVALON,  Cal.— Until  1.30  P.  M.,  Mar. 
10,  bids  will  be  received  by  city  clerk 
for  furni.«hing  pipe,  valves,  special 
caitings.  centrifugal  pump,  motors, 
appurtenances  foi*  improvements  to  the 
municipal  water  system.  Certified 
check  for  270  or  bond  for  10%  required. 
F.   M.  Tidball,  city  clerk. 


REXO,  Nevada — Council  petitioned  to 
pave  Lake  St.  46-ft.  wide.  Referred 
to   City    Eng-ineer   Harry   Chism. 


CALIFOKXIA — \Vm.  Vander  Hellen. 
Kagle  Point,  Ore.,  at  $39,414,  awarded 
contract  by  U.  S.  Bureau  of  Public 
Itoads,  mills  Bldg.,  San  Francisco,  for 
constructing  Klamath  River  road,  Tee- 
Bar  Section,  approximately  3.4  miles, 
involving  145  sta.  clearing;  40,000  cu. 
vds.  unclassified  excavation:  2,640  sq. 
h.  log  cfibbiny.  335  lin.  ft  timber 
bridging  and  1,622  lin.  ft.  corrugated 
metal  pipe  culverts. 

SACRAMENTO,  Cal. — City  Engineer 
.Albert  Givan,  completes  specifications 
to  improve  7th  Ave.  between  Riverside 
Boul.,  and  point  1029  ft.  westerly,  in- 
volving 2.1  IS  lin.  ft.  combination  con- 
crete curl)s  and  gutter;  4  cast  iron 
irutter  drains;  1,114  lin.  ft.  8-in.  and 
463  lin.  ft.  6-in.  vitrified  sewer  pipe; 
25  %-in.  water  service  connections;  986 
ou.  yds.  excavation;  7  cu.  yds.  fill;  and 
22,339  sq.  ft.  asphaltic  concrete  pave- 
ment. 

Specifications  completed  to  improve 
alley  between  L  and  M,  2nd  and  3rd 
Sts.,  involving  SO  lin.  ft.  concrete  re- 
taining wall:  51  cu.  yds.  excavation; 
14  cu.  yds.  fill  and  6,440  sq.  ft.  hy- 
draulic concrete  pavement  514-in.  thick. 

Specifications  completed  to  improve 
31st  St.  between  T  and  Y,  involving 
3,129  lin.  ft.  combination  concrete  curb 
and  gutter;  366  lin.  ft.  concrete  curb; 
47  lin.  ft.  8-in.  and  362  lin.  ft.  6-in. 
vitrified  sewer  pipe;  15  cast  iron  gutter 
drains;  constructing  2  and  reconstruct- 
ing 7  concrete  manholes;  7,777  sq.  yds. 
grading;  70,000  sq.  ft.  asphaltic  con- 
crete  pavement. 

Specifications  completed  to  improve 
31st  St.  between  .T  and  P  Sts.,  involv- 
ing 4,453  lin.  ft.  combination  concrete 
curb  .ind  gutter:  220  lin.  ft.  concrete 
curb;  370  lin.  ft.  6-in.  vitrified  pipe 
.•sewer;  13  cast  iron  gutter  drains;  re- 
constructing 4  concrete  manholes;  25 
lin.  ft.  cnnrrete  for  i)ii)e  covering;  10,- 
431  sq,  yds.  grading;  93,880  sq.  ft. 
asphaltic    concrete    pavement. 

Siiecifications  completed  to  improve 
J6th  St.  between  Y  and  Highland  Park, 
involving  2.680  lin..  ft.  combination 
roncret«'  ciiil)  and  gutter:  .')25  lin.  ft. 
(•on''retf  rurlt;  reconstructing  6  con- 
i;reto  manholes;  15  cast  iron  gutter 
drains;  171  lin.  ft.  8-in.  and  435  lin.  ft. 
R-in.  vitrified  sewer  pipe;  4.999  sq.  yds. 
grading:  44,990  sq.  ft.  asphaltic  con- 
•  •reto   pavement. 


OAKLA.NU.  Cal.— Until  March  20.  10 
A.  M.,  bids  will  be  received  by  Oeo. 
R.  OrosH,  county  clerk,  for  con.structlng 
wire  fabric  fence  and  apptirtenances 
on  Foothill  Blvd.,  fronting  the  Ala- 
meda county  Infirmary  near  San 
t,enn<1ro. 


HEEDLEY,  F'resno  Co.,  Cal. — Woltz 
and  Vetler.  Dinuba,  at  $10,078.  awarded 
contract  by  ileedlcy  High  School  Dis- 
trict to  construct  running  track  and 
grandstnnd  on  school  grounds.  F.  F. 
Wall.  Ueedley,  next  low  bidder  at 
$11,100.  

SAN  FHANCIS(X)  .Ian.  M.  Smith,  407 
11th  St..  at  $10,617,  awardrd  contract 
by  Hoard  of  Ilibllc  Works  to  Improve 
Key  Ave.  between  U.illroad  and  .Ten- 
nlngH  Aves.,  Involving  3537  cu.  yds. 
rut;  769  lin.  fl.  ron<ri-to  curbs;  9221 
«q.  ft.  concrete  and  3688  sq.  fl.  as- 
phaltic concrete  pavfiiieni;  5229  sq.  ft. 
iirtlflclul  Mlono  sldewalkH;  3  catch- 
l.asliiH:  77  lin  ft.  10-ln,  culverts  and 
.1    conrri'li'    Mtalrs. 

Pacific  Htiiti'H  CoMMtruillon  Co..  Call 
lildlir..  «l  $8,227.  awardiMl  ctintrurt  to 
Irnprov.'  Cnl.rlllf>  Kl  lietwim  nSnl  and 
34th  Av«s..  Involving  268(i  «ii  yrti*  cut; 
3  brick  ciitrhbaslnn;  I0r»  lin  ft  10-ln. 
culveriH;  I  brick  irianhola:  220  lin.  ft. 
U-ln.  >«iw<r;  15  wye  l.rnnch<M:  574  lin. 
ft.  concrcfe  curbh;  1«.H!t3  s<i  ri  iiK|ilia1- 
I  Ir  fftncreto  pnvr>mcnt  nnd  flfit>  mi|  ft, 
iirllficlnl    iiton<'    nMfWHlkw. 

J  A  Unrrny  awarded  contniol  n( 
ftti  AA.  for  roiidtriictlnir  118«  nq.v  ft. 
•rtlflclnl  monf  nld«»w«lJcii  in  Andover 
9t,    b*twe«n    Qirden    and   Tompkins. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Council  orders  improvement  of  streets 
in  San  Pablo  Villa,  tract  consisting  of 
lateral  sewers,  garding  24-ft.  wide,  pav- 
ing with  5-in.  aspha'ltic  concrete  16-ft. 
wide,  concrete  curbs  and  gutters.  H. 
D.    Chapman,    city    engineer. 


$2  for  6-in.  18  ft.  wide;  $1.7492  for  5- 
in.  18  ft.  wide;  $2.0688  for  6-in.  16  ft. 
wide:  $1.8573  for  5-in.  16  ft.  wide.  Bids 
under  consideration  by  the  highway 
commission. 


FILLMORE,  Cal.— The  city  trustees 
have  determined  upon  a  street  im- 
provement program  which  includes 
paving  five  principal  streets  and  con- 
.structing  sidewalk  and  curb  on  a 
number  of  other  streets. 


O.AKLAND,  Cal. — Hutchinson  Co., 
1706  Broadway.  Oakland,  awarded  con- 
tract by  council  to  improve  AValnut  St., 
l<et.  !Hjth  and  96th  avenues,  involving 
37,793  sq.  ft.  grading,  $.0311;  1.314  lin. 
ft.  cone,  curb,  $0.75;  2,72S  sq.  ft.  cone, 
gutters.  $.21:  IS, 318  sq.  ft.  oil  macadam 
pavement,  $.135;  cement  sidewalks, 
$.16   sq.   ft.     Geo.   Mattis,  city  engineer. 


BERKELEY,  Alameda  Co.,  Cal.— 
(.^'ouncil,  E.  H.  Hann,  city  clerk,  de- 
clares intention  to  construct  6-in.  vit- 
rified pipe  sewer  in  portion  of  Allston 
Way,  brick  manholes,  lanipholes,  etc. 
Imp.  Act  1911.  Protests  March  14.  C. 
L.    Huggins,   city   engineer. 


.SAN  FRANCISCO— City  Engineer  M. 
M.  O'Shaughncssy  .completes  specifica- 
tion ;o  improve  Gilroy  St.  between 
Ingerson  and  Jamestown,  estimated 
cost,  $3,000.  involving  480  lin.  ft.  12-in. 
and  140  lin.  ft.  8-in.  vitrified  sewer;  6 
S-in.  and  25  12-in.  wye  branches;  5 
brick    manholes   and    2    lampholes. 


LOS  ANGELES.  Cal.— J.  G.  Beckjord. 
718  San  Fernando  Bldg.,  Los  Angeles, 
low  bidder  at  $22,800  for  improving 
streets  in  Uoad  Imp.  Dist.  No.  195  in- 
volving 7610  cu.  yds.  excavation,  7140 
lin.  ft.  shaping  roadbed.  13,957  lin.  ft. 
curb,  54.466  sq.  ft.  cement  sidewalks. 
2155    sq.    ft.   concrete   gutter. 

SAN  FRANCISCO  —  Healy-Tibbitts 
Construction  Co.,  9  Main  St..  at  $5,882. 
Hubniits  low  bid  to  Board  of  I'ublic 
Works,  for  constructing  Third  Street 
sewer  extension,  involving  186  lin.  ft. 
2-ft.  by  6-in.  by  3  ft.  x  9-in.  reinforced 
concrete  sewer;  186  lin.  tf.  s-in.  under- 
drain;  3  manholes  and  r  n<^  lin.  ft. 
piles.  Cowden-Broderick  t'oi.  bid 
$6,372. 

Fay  Imp.  Co..  Phelan  Bldg..  at  $11,- 
969,  low  bidder  to  improve  Hanover 
St.  bctvi-een  Guttenberg  and  Lowell, 
involving  3973  cu.  yds.  cut;  160  cu.  yds. 
fill;  1340  lin.  ft.  concrete  curbs;  660 
sq.  ft.  artificial  stone  sidewalks;  2 
brick  catchbasins;  45  lin.  ft.  10-ln. 
\itrifled  culvert:  21,579  sq.  ft.  asphaltic 
concrete  pavement.  Other  bidders:  C. 
B.  Eaton,  $12,661;  Slate  Imp.  Co.,  $12,- 
173.  ^ 

Frank  .1.  McHugh,  474  17tll  St.,  at 
$10,383,  low  bidder  to  Improve  Balboa 
St.  between  23rd  and  2nh  Aves.,  In- 
volving 5215  cu.  yds.  cut;  480  lin.  ft. 
concrete  curbs;  220  Un.  ft.  8-in.  vltri- 
lled  .side  sewer.s;  5  S-ln.  wye  branches; 
2  brick  manholes;  28S0  sq.  ft.  artificial 
stone  sidewalk.-*:  3360  sq.  ft.  vertical 
fiber  brick  pavement  and  8640  sq.  ft. 
iisphaltic  concrete  pavement.  Other 
bidders;  State  Imp.  Co..  $10,886;  Pav 
Itnp.   Co..   $10, 93s. 

.lobn  Bra<ly.  at  $875.  low  bidder  to 
const  met  1450  sq.  ft.  concrete  pavo- 
jneiji  with  wheel  guards  and  210  s<|.  ft. 
concrete  pavement  without  whi'cl 
guards  In  Kllza  St.  tranx  Folsom  St., 
Moutherlv.  Other  bidib'rs:  .las.  Mc- 
IClroy.   $1,163;   .las.   Tobin,   $1,032. 

I'  Sanfilllpo.  at  $636,  low  bidder  to 
lonstnict  3800  h<|.  ft.  artificial  stone 
.Mldewa''kH  In  WlnfieliJ  Ave.  between 
Virginia  and  KHineralda  Other  bld- 
dr-rM:  .1.  A.  Du  Cray.  $7B0;  .las.  Tobln, 
$79S;    .rohn    HS-ndy.    $646. 

I'llOKNlX.  Arl«.  —  Twuhy  Bros. 
Plii'i-ntx,  low  bidders  on  concri<le  jjrv- 
Ing  for  comt>lelliig  highway  .nystem  In 
.Maricopii  count  >.  Arlxona.  at  $3.31  for 
fi-ln  pavlnir  is  ft.  wide;  »J  ii2  for  R-ln. 
IK  ft  wide:  $2  33  for  «-ln.  16  ft.  wide; 
12  n<  for  &-ln,  16  ft.  wide,  f^llfornla 
•  ""aiintriictlon  C«  .  FY»«no,  was  low  bid 
dor    on    asphaltic    conoritto    pftvlnv    n( 


RICHMOND.  Contra  Costa  Co.,  Cal.— 
City  Engineer  H.  D.  Chapman,  com- 
pletes specifications  to  improve  Lincoln 
and  McBryde  Aves.:  estimated  cost, 
$59,000,  involving  5.000  cu.  yds.  cut: 
."lO.OOO  sq.  ft.  4-in.  asphaltic  concrete 
paving;  60,000.  sq.  ft.  concrete  side- 
walks: 12,000  Mn.  ft.  concrete  curbs: 
12,000  sq.  ft.  concrete  gutters  and 
5.000  lin.  ft.  6-in.  lateral  sewers.  Imp. 
Act    1911.      .A..   C.    Faris,    city   clerk. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  .March  16.  2  P.  M.,  bids  will  be 
rpcoived  by  supervisors  for  construct- 
ing Bon  Lomond  to  Boulder  creek  unit 
of  highway  system,  involving  8,S0O  cu. 
yds.  excavation;  4215  cu.  yds.  concrete 
pavement  or  303.462  sq.  ft.  oil  ma- 
cadam pavement. 

Separate  bids,  same  date,  to  construct 
Watsonvllle  Chittenden  road,  involving 
10.100  cu.  yds.  excavation;  5,120  cii. 
yds.  concrete  pavement  or  373,450  sq. 
ft.  oil  m.icadam  pavement.  Lloyd  Bow- 
man, county  sur\eyor.  See  call  for 
l>ids  under  oHicinl  proposal  section  in 
this   isNue. 


PHOENIX,  Ariz. — Until  Mar.  10,  bid.s 
will  be  received  by  state  engineer  for 
grading  four  miles  of  road  north  of 
1 'resect t,  known  as  Federal-aid  Proj- 
ect No.  36. 


BAKERSPMELD,  Kern  Co.,  Cal. — 
til  March  20,  5  I'.  M.,  bids  will  be  re- 
ceived by  V.  Van  Riper,  city  clerk,  to 
improve  Kentucky  St.  between  Baker 
and  Gage  Sts..  involving  1670  sq.  ft. 
'.■\it-in.  asphaltic  concrete  pavement 
with  l:.:-in.  Warronite  surface;  614  S(i. 
ft.  concrete  gut:ers  and  324  lin.  ft. 
cement  concrete  culverts.  W.  D. 
Clarke,  city  engineer. 


BERKELEY.  Alameda  Co..  Cal.— 
Kerkeley  Chamber  of  Commerce  and 
City  Planning  Commission  urges  im- 
l)rovement  of  Grove  St.,  in  downtown 
dif.trlct  \\ith  plans  for  ultimate  widen- 
ing of  the  street.  C.  L.  Huggins.  city 
engineer. 


ESCO.NDinO.  Cal. — Wells  &  Bress- 
ler,  3  (California  Bank  Bldg..  Santa 
.Ana,  .'iw-irded  contract  at  $60.3SS.3t; 
for  paving  half  the  width  of  Grant 
.\.ve.  north  of  Escondidov  involvin»v 
1722  yds.  t>xcavatling.  1472  yds.  em- 
bankment, 9.*<5  cu.  yds.  concrete  paving, 
866  lbs.  reinforced  steel,  and  S  culverts. 


BUSINESS  OPPORTUNITIES 


.VnipbKlt  \-  Howell.  Union  Bank 
Bldg..  Vlitori.i,  B.  C,  desires  to  dis- 
pose of  a  deposit  of  fine  moulding  sand 
.•suitable  for  malleable  iron  and  brass 
casting. 

L.  C.  Wi'llams,  Potter  Valley.  Cal.. 
desires  to  get  in  communication  with 
linns  dealing   In   windmills  and  towers. 

Clay  Thom.is.  M;t  K  Dale  street. 
Culorr.do  Sprlnus,  Colo.,  desires  to 
communlcale  with  San  Francisco  firms 
handling  heavy  duty  trucks  with  front 
wheel    .Irlve. 

''.  Marker,  Valmy,  Nt^vada.  Is  In  thi 
market  to  purchase  a  lank  and  service 
1  ump. 

Wallace  .1.  1,an<lry.  box  641.  Baton 
Uouge,  L.T.,  Is  In  tb,->  market  for  ready- 
cut  hotises. 

O.  Henisworth,  420  Union  street, 
."Seattle,  Wash.,  desires  to  communicate 
with  San  Francisco  firms  e<iulpped  to 
liulld  electric  signs. 

I/.  F'.  Lyne.  .Ir.,  care  of  Oil  Special 
Ill's  A  Supply  Co,  39  Cortlandt  street 
New  York  City,  desires  to  obtain  .'i  re 
presentnllve  In  this  l«'rrllory  to  bandit 
the  salo  of  "Bustavold."  a  product  fot 
the  prevention  of  corro.i^lon  <tT  metsl 
products. 

C  B,  i-onley.  Box  371.  .North  Ben.l 
Ore.,  la  In  the  market  for  oil  well  sup 
pllna. 

The    KIImk   Company.    1032    nnlver.slt  \ 
avenue,    TtiMccn,     .Nrlz  .    de.xlieK    to    get 
Ml  touch  with  Man 'Francisco  firms  mak 
Ing   machinery    for    the    nuinufacture   of 
rubber  stamps. 

F.  McMlll.in.  Snnta  Crux.  Cal..  la  In 
(he  market  for  niiloinatlo  wood-turning 
lathM  and  woodworklnir  toola. 
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Official    Proposals 


IMOTICE  TO  UinOKHS  ON  THACY 
GRAMMAR  SCHOOL  BlJlLUIiVG, 
TRACV,   CALIFORNIA. 


Notice  is  hereby  given  by  the  Board 
of  Trustees  of  the  Tracy  Gramm.-if 
School  Disliict  that  sealed  bids  will  be 
received  by  the  said  Board  of  Trustees 
at  the  Tracy  Grammar  School  building 
located  at  the  southwest  corner  of  the 
intarseclion  of  Central  Avenui.  and 
Eleventh  street  in  the  City  of  Tracy, 
up  to  eight  (8)  o'clock  P.  31.  on  the 
14th  day  ot  March,  lU::^,  at  which  time 
all  bids   will   be  publicly  opened. 

Said  bids  thall  bo  for  the  furnishing 
of  all  labor  and  material  and  con- 
slrucUng  a  one-story  grammar  school 
building  according  to  plans  and  spctci- 
ficatior.s  prei)ared  by  Wright  &  tatter- 
lee,  architects,  employed  by  the  Board, 
:,aid  bids  shall  be  for  all  work  neces- 
sary for  the  completion  of  said  build- 
ings TQudy   for  occupancy. 

Said  building  to  DC  located  on  a 
four-acre  siie  purchased  by  the  said 
Trustees  of  ihe  Tracy  Grammar  School 
District  and  known  as  ihe  Lewis  Paiker 
site  and  located  between  Ninth  and 
Tenth  streets  and  adjoining  the  prop- 
erty owned  by  the  City  of  Tracy,  and 
u&ed  for  the  City  water  pumping 
station. 

All  bids  are  to  be  for  work  accord- 
ing to  plans  and  specifications  which 
may  be  obtained  at  the  office  of 
Wright  &  Satterlee,  Bank  of  Italy 
Bldg.,  Stockton,  California,  during 
business  hours. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  de- 
poi.it  of  one  thousand  dollars  ($1,- 
OO'O.OO)  made  payable  to  T.  Garner, 
Clerk  of  th6  Board  of  Trustees,  and 
conditioned  that  the  successful  bidder 
shall  enter  into  a  contract  in  ac- 
cordance With  such  bid,  and  file  wifch 
said  Board  of  Trustees  an  approved 
bond  within  six  days  after  the  ac- 
ceptance of  his  bid,  which  bonds  shall 
be  conditioned  for  the  faithful  fulfill- 
ment of  the  contract  entered  inlo  and 
to  be  done  thereunder  and  for  tut  pro- 
tection of  all  persons  performing  Uihor 
or  furnishing  materials  for  the  con- 
struction of  said  building. 

In  case  the  contractor  shall  fail  to 
execute  the  required  contract  or  fur- 
nish a  bond  acceptable  to  the  Board 
within  the  six  days,  due  notice  having 
been  given  him,  tlien  shall  the  con- 
tractor forfeit  all  claim  to  the  said  one 
thousand  dollars  ($1,000.00)  and  it  shall 
become  the  property  of  the  'i'racy 
School   District. 

All  bids  must  be  submitted  uiion 
forms    obtained    from    the    Architects. 

Contractor  must  make  a  dciiosit  of 
ten  dollars  ($10)  with  the  archiitcts 
when  taking  plans  and  spt  citicu tions 
from  the  ofhce.  which  amount  wi)l  be 
returned  to  .'^aid  contractor  upon  re- 
tu'n  of  plans  in  good  condition  to  the 
office  of  the  architects. 

The   Board    reserves    the   right    tn   re- 
.1cct  any  or  all  bids, 
bated  February  23,  1922. 

By  order  of  the  B(-ard  of  Tru.^iir  =. 
BERTH  A    M.    IWcCJKlO. 
F.     H.    WESTLAKK. 
THOS,   GARNER,    Clerk. 


BII»S     WANTIOD     FOR     HIGH     .SCIIOOl, 

(T'.^o-Story     Reiiiforool     Concrete,      IS- 

rooni   Strneture.     J<:stlniate«l   Co.sl, 

$14(),<M>0) 


NOTICK    TO    CONTRACTORS 


Pursuant  to  an  ordir  made  this  I'Oth 
day  of  February,  1922,  Notice  is  lure- 
by  given,  by  the  Board  of  Trustees  or 
the  Grass  Vallev  High  School  District. 
County  of  Nevada,  State  of  (.'alitoniia, 
that  bids  v.ill  be  received  bv  s.iid 
Board,  for  the  erection  of  certain  v  ->rk. 
as  specified  below  for  High  School 
Buildings  at  Gra'^s  Valley.  i'ount>  of 
Nevada,  State   of  California. 

Plans  and  Si^eciflcations  may  br  ob- 
tained from  William  Mooser  and  Hor- 
ace  G.   Simpson,   Associated   Architects, 


A  call  for  bids  published  in 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
XKERING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rnte:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


Nevada  Bank  Building,  San  Francisco, 
California. 

A  deposit  of  Twenty  Dollars  ,$20.00) 
will  be  required  for  each  set  of  plans 
and  specifications. 

Sealed  bids  will  be  received  for  both 
buildings  combined  on  the  General 
work,  and  on  oth*jr  branches  segregat- 
ed and  alternates,  as   follows: 

1.  General  contract,  excepting  Plumb- 
ing. Heating  and  Electrical  Works. 

2.  Plumbing,  Sewering  and  Gasfii- 
ting. 

3.  Heating  and  Ventilating. 

4.  Electrical  Works. 

5.  fcombination  of  bids  Nos.  2  or  3  or 
4. 

6.  Separate  bids  for — (1)  General 
Work  Gymnasium;  (2)  Plumbing. 
Sewering  and  Gasfltting;  (3)  Electrical 
Work. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  'Mth  day  of 
March,  1922,  at  S  o'clock  P.  M.,  at  the 
Public  Library  Building,  at  Grass. 
Valley. 

All  bids  must  be  submitted  on  forms 
prepared  by,  and  which  will  be  fur- 
nished   on    request    by,    the   Architects. 

All  bids  must  be  sent  or  handed  to 
the  Clerk  of  said  Board  of  Trustees  on 
of  before  said  hour  and  day  and  en- 
closed in  sealed   envelopes  and   inarked 

on  outside,  "Bids  for  work  to.- 

proposed  High  School  Buildings  at 
Gras.s  Valley,  California." 

All  bids  must  be  accompanied  by 
cash,  a  bidder's  bond,  certified  check, 
or  a  certificate  of  deposit,  equal  to  ten 
per  cent  (10%)  of  the  amount  of  bid, 
and  made  payable  to  the  President  of 
the  High  School  Board  of  Trustees,  and 
to  be  returned  to  the  party  or  parties 
whose  V)id  or  bids  are  not  accepted,  and 
to  the  party  whose  bid  is  accepted, 
upon  his  entering  into  a  contract  with 
the  .'".aid  Board  as  representing  the 
High  School  District,  and  giving  such 
bonds  as  may  be  required  by  law  and 
the  said  Board  of  Trustees. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids,  or  any 
or  all  items  of  such  bids,  and  to  waive 
any  infoi-malitv  in  any  bid  received. 

A.    B.    CHAMPION. 
Clerk   of   the  Board   of  Trustees   of   the 

Grass    Valley    High    School    District. 

County  of  Nevada.  State  of  California. 


niDS    W.\NTEn   FOR   II.   C.   Bl'ILOING 


PROPOSAL   FOR   BIDS 


SEALED  BIDS  will  be  received  at 
the  office  of  the  Comptroller.  Univers- 
ity of  California.  Berkeley.  California, 
nt  or  hefore  !)  A.  M..  Wedne.tdny, 
March  22.  1!>22.  for  general  contract 
including  all  work  for  the  construc- 
tion of  Le  Conte  Hall  on  the  grounds 
of  the  University  of  California,  at 
Berkeley. 

Drawing  and  specifications  mav  be 
obtained  at  the  office  of  .Tohn  Galen 
Howard.  Architect,  500  First  National 
Bank  Building.  San  Francisco,  on  de- 
posit  of   $100.00    for   each,  set   of  draw- 


I'lus  and  specifications  taken  out. 
fClKcks  given  as  deposits  are  to  be 
in  favor  of  the  undersigned).  De- 
posits will  be  refunded  on  submission 
of  a  regular  bid  for  the  work  and  on 
return  of  said  drawings  and  specifl- 
cjitions  in  good  condition.  No  bids 
will  be  considered  unless  accompanied 
by  a  certified  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of 
the  bid.  to  secure  execution  of  the  con- 
tr.ict    by    the    successful    bidder. 

The    right    is    reserved    to   reject    any 
or   all    bids. 

THE     REGi:.NTS    OK    THE     UNIVERS- 
ITY   OF    CALIFORNIA. 


Mins   \V.V\Ti:H  FOR  PL.MPl.NG  PLANT 


SEALED  BIDS  will  be  received  by 
the  City  Council  of  the  City  of  FaHon, 
.Nevala,  at  the  office  of  the  City  Clerk, 
until  7.«»  o'clock  I'.  M.,  Tueaday,  March 

2JS,  l)>22,  for  the  furnishing  of  all  ma- 
t'-rial  and  e(juipment  and  the  construc- 
tion of  an  additional  pumpingr  plant 
for  the  n-  inicipal  water  system.  Items 
included  will  con.-^ist  of  approximately 
<'ne  mile  electric  transmission  line,  one 
mile  wood  p'pe  and  all  necessary 
pur^ps.  motors,  automatic  controls,  air 
pressure  tank,  building,  foundations, 
suction  lines,  valves,  pipe,  etc.,  com- 
Ijltle  .and  in  place.  Plans  and  speci- 
fications miy  be  secured  from  the  City 
ICnfeineer  of  the  City  of  Fallon  for 
$5.00.  or  may  be  inspected  at  his  office 
by  -prospective  bidders  without  charge. 
Dated  .'it  Fallon,  Nevada,  February 
13,   1922. 

GRACE   WILDES, 

City  Clerk. 

BIDS     W.\NTED     FOR     GOVERNMENT 
BUILDING   AT   MARE   ISLAND 


NOTICE   TO    CONTRACTORS 


SEALED  I'ROPOSALS".  indorsed  "Pro- 
1)1. s^s  for  Extension  to  Shell  House  and 
Ma  jpazine.  Mare  Island.  California,  Spec- 
ification No.  4.")61."  will  be  received  at 
the^Bureau  of  Yards  and  Dock,  Navy 
Deiirtment,  Washington,  D.  C,  Mar.  15, 
1922.  and  then  and  there  opened,  for 
I  one-story  extension  to  shell  house 
and  an  identical  extension  to  maga- 
zine, at  the  Navy  Yard  (Ammunition 
Depot).  Mare  Island,  California.  Each 
Extension^  will  have  a  wood-finish 
flooring  and  concrete  fill  on  reinforced 
concrete  floor  base;  exterior  reinforced 
concrete  platform;  concrete  founda- 
tion on  timber  piles;  hollow-tile  walls 
ivith  exterior  stucco;  s'teel  columns 
and  trusses;  asbestos  shingle  roofing 
on  wood  deck;  and  a  lightning  protec- 
tion system.  Drawings  and  Specifica- 
tion .\o.  4561  may  be  obtained  on  ap- 
lili'.ation  to  Bureau  or  to  the  Com- 
mandant Navy  Tard,  Mare  Island,  Cali- 
fornia. Deposit  of  a  check  or  postal 
money  order  for  $10.  payable  to  the 
Chief  of  P.ureau  of  Yards  and  Docks, 
is  required  as  security  for  the  safe 
return  of  the  Drawings  and  specifica- 
tion. 

L.E.     GREGORY. 

Chief  of  Bureau, 
.lanuary    6.    1922. 

♦ 

NOTICE  TO   CONTR.4CTORS   FOR   THE 

CONSTRICTION   OF   BERKELEY 

HIGH  SCHOOL  tiY.MN.lSILM 


The  High  School  Board  of  Educa- 
tion of  the  City  of  Berkeley  and  of 
H.'ikeley  High  School  District  in  the 
Ccunty  of  Alameda.  Stale  of  California, 
mvites  and  the  undersigned  will  re- 
ceive at  his  ortico.  2133  AUston  Way. 
Kerkelev,  California,  up  to  the  hour  of 
4  o'clock  P.  M..  March  14.  1»£!,  seaOed 
)iroi)osals  for  furnishing  the  necessary 
materials,  tools  and  labor  for  the  doing 
of  certain  work  under  se.gregaied  con- 
tracts as  set  forth  below  for  the  con- 
s:ruction  of  the  Berkeley  High  School 
Gymnasium,  situated  on  a  lot  of 
ground  bounded  by  Grove  Street,  Ban- 


IS 
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croft  Way,  Milvia  Street  and  Channing 
Way,  in  the  Berkeley  HigW  School  Dis- 
trict, in  accordance  with  plans  and 
specifications  adopted  by  said  Board 
of  Education,  on  February  21,  1922. 
HUd  now  on  file  in  the  office  of  said 
Board  of  Education,  2133  AUston  Way, 
Berkeley.  California.  Sealed  proposals 
must  be  riled  for  each  portion  of  the 
work  as  segregated  and  set  forth  be- 
low. 

1.  Excavating,    Grading    and    Con- 
crete   Work. 

2.  Carpentry    and    Millwork. 

3.  Alasonry. 

1.     structural    Steel. 

5.     Metal   Lockers. 

t>.     Plumbing. 

7.     Marble   and   Tile. 

N.     Shades   and   Linoleum. 

H.     Ornamental    Iron    Work. 

10.  Hoofing    and   Sheet    Metal. 

11.  Heating   and    Ventilating. 

12.  iilectrical    Work. 

13.  Glass    and    Glazing. 
\l.      I'ainting. 

■  1,").     loathing    and    Plastering. 

Copies  of  said  plans  and  speciflca- 
iluiis  may  be  obtained  either  from  the 
ofiice  of  William  C.  Hays,  1325  First 
National  Bank  Building,  San  Francisco, 
California,  or  from  the  otlice  of  the 
secretary  of  the  Board  of  Education, 
-i:'.3  Allston  Way,  Berkeley,  California, 
upi  n  depositing  the  sum  of  Ten  (110.00) 
l)(dlars,  and  must  be  returned  within 
five  days  or  the  said  deposit  may  be 
forfeited  and  turned  into  the  treasury 
..f    I  he    said    Board    of    Education. 

Bids  must  be  on  blank  firms  fur- 
nished by  and  obtained  from  said  Wil- 
liam C.  Havs,  or  said  Board  of  Educa- 
tion. Work  on  any  of  the  above  segre- 
gated contracts  must  commence  within 
IS  hours  from  nclification  by  the  Board 
of  Education  to  commence  said  work, 
and  lie  diligently  prosecuted  until  com- 
pletion thereof,  unless  otherwise  order- 
,  d  by  said  Board  of  Education  and 
the    Architect. 

The  successful  l>idder  will  be  re- 
<iuired  to  furnish  a  surety  bond  ac- 
ceptable to  the  Board  of  Education  in  a 
sum  not  less  than  twenty-flv»-  (25%) 
per  cent  of  the  contract  price,  guaran- 
t«-t^ing  the  faithful  performance  of  the 
<ontraci;  also  a  bond  in  a  sum  not  less 
Ihiin  fifty  (5n7r)  per  cent  of  the  con- 
tract price,  guaranteeing  the  payment 
of  all  claims  for  labor  employed  or 
materials  used  in  the  construction  of 
.-aid  Berkeley  High  School  (Jymnasium, 
as  provided  by  an  Act  of  the  Legisla- 
lure  of  Ihf  State  of  California  entitled 
•An  .\ci  to  Secure  the  Payment  of 
Claims  of  Material-men,  Mechanics  or 
Laborer.s  Employed  by  Contractors  up- 
on Slat*-.  .Municipal  or  other  Public 
Work,  Approved  March  27,  18".t7,"  and 
iiiUHt  carry  adi'(iuate  insurance  or  give 
bonds  indemnifying  the  board  of  edu- 
cation against  liability  for  compensa- 
tion provided  by  " Workingmen's  Com- 
pensation Insurance  and  Safely  Act, 
Hpijroved  .May  26.  1913,"  satisfactory  to 
ihr   s-'.td    P.oard  of   Education. 

.Ml  bids  must  be  accompanied  by  a 
rahh  depj.Hit  or  a  certified  check  on  a 
r<'HponFll)l«-  bank  and  payable  to  the 
Coard  of  Education  for  an  amount 
t-quul  to  ten  (1U%)  per  cent  of  the 
amounl    of   the   bid. 

If  the  bidder  to  whom  the  contract 
l8  awardofl  shaK  for  five  (5)  days  after 
Huch  an  award  fall  or  neglect  to  enter 
Into  a  contract  and  file  the  required 
bonds  for  the  faithful  performance  of 
ihe  cimtrael  and  the  furnishing  of  ma- 
l.i-aU  ;ind  labor,  the  cash  deposit  or 
cprtlfiod  c-hcck  of  said  bidder  may  be 
(U'cl.Trrd  forfeited  to  the  Board  of  Edu- 
«:iiion  and  shall  be  collected  and  paid 
Into  the  tlennral  Fund  of  said  Board 
iif   Kdncatlon.  . 

The  Board  of  Education  reserves  the 
rlRhi    to  rejecl   any  and  all  bids. 

i:v    ord«T    of    the    lllifh    School    Board 

of   fcduc;ntlon    of   the    City    of   Berkeley, 

■<?oiiniy  of  AlnnieHn.  Stale  of  California. 

CLYDE    BLANCHAHD. 

Act  ins  K^er«»tary  of  said  Board  of  Edu- 

rsifon 

_.  --♦— 

\oini.    «  VI. I  IN*,    ion    Hi;\i.i;n 
i>i(oro>«  \  i.M 


loiiiitii     «   riiK     County     lllKli««n>  Ml 

.  I  i;nv    <;i\i;.N    That 

,11     be     r.-ci-lved     by 
,  I  .    I  ixorn  of  the  County 

of    Sal. 1,1    (111/.,    yi.it-    of    CallfornlH,    nt 


the  office  of  the  County  Clerk  of  said 
County,  in  the  courthouse  in  the  City 
of  Santa  Cruz.  California  up  to  the 
hoar  of  tvro  o'clock  P.  M.  on  March  16, 
1022,  for  improving  3.549  miles  of  the 
county  highway  between  Santa  Cruz 
and  Boulder  Creek  in  said  County  of 
Santa  Cruz  (Division  III.  Section  III, 
Layout    XI). 

Sealed  proposals  will  also  be  re- 
ceived by  said  Board  of  Supervisors  at 
said  time  and  place  for  improving  3.929 
miles  of  the  county  highway  begin- 
ning at  a  point  about  5.36  miles  Xorth- 
easterly  from  the  City  of  Watsonville 
and  extending  in  a  Northeasterly  di- 
rection to  Station  490  -  50  near  the 
railroad  crossing  beyond  Chittenden 
Station,  (Division  I,  Section  III,  Day- 
out  X). 

The  abo\e  mentioned  improvement 
to  be  made  in  accordance  with  the 
profiles,  cross-sections,  plans  and  speci- 
fications filed  with  said  Board  of  Su- 
pervisors February  28,  1922.  to  which 
reference  is  made  for  greater  particu- 
larity. 

Separate  bids  are  called  for  each  of 
the  two  sections  above  referred  to  and 
bids  for  each  are  called  for  in  the  al- 
ternative.s  as  contemplated  by  said 
spenificaMons.  this  Board  reserving  the 
right,  upon  receipt  of  such  bids,  to  de- 
termine in  pach  instance  what  type  of 
improvement    shall    be    constructed. 

The  Board  of  Supervisors  also  re- 
serves the  right  to  reject  any  or  all 
l)roposals. 

Dated.  Santa  Cruz,  California,  March 
1,    1922. 

H.  E.   MILLER. 

Olerk  of  said  Board. 
By    II.    G.     I'oolo.    Deputy    Clerk. 


IIOOVKH'S     UKPORT 


(Continued    from   Page   5) 

There  is  one  problem  that  has.  dis- 
tinctly national  character  that  would 
certainly  fall  within  Senator  King's 
vision  and  upon  which  national  thought 
could  bo  advanced  by  conference;  that 
is.  the  mobilization  of  finance  of  home 
building.  \\'e  have  mobilized  the  com- 
mercial capita-l  of  the  country  through 
the  Federal  Reserve  Banks.  We  have 
mobilized  the  farm  mortgage  capital 
through  the  Farm  Loan  Bureau.  We 
arc  considering  mobilizing  production 
capital  for  the  farmers  through  an- 
otlier  organization.  The  country  badly 
needs  a  mobilization  of  the  home  build- 
ing capita]  based  upon  our  building 
and  loan  a.ssociatlons,  insurance  com- 
panies, and  savings  banks.  We  have  a 
sound  foundation  upon  which  to  build 
some  sort  of  structure  that  would 
cheapen  home  building  capital,  give  it 
more  moldli'y  to  all  regions  and  af- 
ford greater  securrty.  .\  conference  to 
consider  this  problem  would  be  of 
great   value. 

Yours   faithfully, 

Herbert   Hoover. 


SCHOOLS 


I  <  '•  III  iruK'fl    from    Taur    1  :i  i 


LKKKELEY,  Alameda  tjo..  I'al.  Un- 
til March  14,  4.15  V.  M.,  olds  will  he 
received  by  Clyde  Ulanchard,  Acting' 
Se<retary  Hoard  of  Education,  218S 
AllHlon  U'a>,  for  •trcclInK  fence  at  Le 
t'oiile  Public  School  In  Fulton  and 
OrrRon   s'reets. 

SoparHte  bids,  HHiiie  date,  for  erecl- 
Miif  f«'nce  on  3  sides  of  Athletic  Field 
i>r  MerUel-y  hl-ih  Mchool  at  (Jrove,  Ban- 
iiInK  and  <'hHnnlu»i  >V.iy«.  .Speolflca- 
liciti    \^ill   be    fiiinlMhtil   on   request. 


,<TOliES  AND  OFFICES 

I     >iii  I  IK  I    Awarded. 

AI.TEP.ATIONS     ^  Co-(.   fMIMn 

•  i.vKI-ANn.    Alumedu   <?ii  ,   Cnl.      Kahn'H 
.Store. 


Alterations  for  candy  and  soda  fountain 

Owner — W.  J.  O'Brien. 

Architects — Sidney  B.  and  Noble  New- 
som,   Nevada  Bank  Bldg..  S.   F. 

General — S.  Kulchar  &  Son,  8th  Ave. 
and  E-12th  St..  Oakland. 

Tile — Ronert  Howden.  1117  ^Yebster 
St.,  Oakland. 

Marble^ — Joseoh  Musto  Sons-Keenan 
Co..  555  North  Point  St.,  San  Fran- 
cisco. 

steam  Table — Abrams  Co.  S-in  Fran- 
cisco. 

Stools— C  V.  Weber  &  Co.,  985  Market 
St.,  San  Francisco. 

IMuDibIng — H.  G.  Newman,  522  16th  St., 
Oakland. 


Owner  Taking  Sub-Figures  and  Pur- 
chasing  Materials. 

STORE    BLDG.  Cost.   J15.O00 

MARTINEZ  Contra  Costa  Co.,  Cal. 
Howard    and    Ferry    Streets. 

One-story    l)rick    .store    building. 

Owner — George  Huffman  of  the  Mar- 
tinet. Furniture  Co.,  Ferry  St., 
Martinez. 

.Architect — H.    P.   Caskey,   Martina/.. 


Plans   Being   Figured. 

PRODUCE   BUILDING  Cost,   I 

OAKLAND. 

One-story    concrete    and    brick    produce 

building. 
Owner— F.   W.   Deahl. 
Architect — Chas.     W.     McCall,     Central 

Bank   Bldg..   Oakland. 


Cost,    %- 


Plans  Being  Figured. 
BUILDING 
OAKLAND. 

Two-story    brick    building. 
Owner — Withheld. 

Architect — Chas.     W.     McCall,     Central 
Bank  Bldg.,  Oakland. 


Cost,    122,000 
SW   Bush  and  Hyde 


Contract  Awarded. 

ALTERATIONS 

SA.N  FP.ANCISCO. 
Street*. 

Remodel    present    apartments    for   doc- 
tors   oiHces   (.addition  of  2  stories). 

(.iwner— Drs.    A.    and    L.    Green,    Shreve 
Bldg.,    San    Francisco. 

.\rchitect — S.    L.    Hyman,    68    Post    St., 
San   Francisco. 

Contractor — 1.      M.      Summers,      Balboa 
Bldg.,  San   Francisco. 


Plans    Completed — Segregated    Figures 

to   be   Taken   in  a   Week. 
STORE    AND    LOFT  Cost,    $30,000 

S.V.N    FRA.N'CISCO.       S    Mission    E    2nd. 
Two-story     and      basement      reinforced 

concrete     store     and     loft     building 

(elevator). 
Dwner — .\.    .Vronson. 
Architect — -Mel.     1.     Schwartz,     Nevada 

Bank    Bldg.,   San    Francisco. 


Steel  Conlracl  Awarded — Sub-Figure.^ 
Being  Taken  on  Balance  of  the 
Work. 

STORES  Cost,    $200.0011 

O.VKLAND.  Alameda  Co..  Cal.  W  Tele- 
graph Avenue  between  19th  and 
Williams   Streets. 

Two-st»)ry  reinforced  concrete  storeit 
and   market    building,    176.\:{00. 

Owner — Norman  de  Vaux,  Foothill 
Blvd.   and  69th  St.,  Oakland. 

Architect — Maury  1.  UIggs.  1108  Easton 
Bldg..  Oakland. 

Steel  nwarued    to   Judson    Iron    Works. 


.><ub-coniracts  Awarded. 

.VDDITION  Cost,     $ 

SAN     FRANCISCO.        NE     .MIs.slon     and 

.New  Montgomery  Sts. 
.\ddltion  lo  olllce  building. 
Owner — .\.  Aronson  et  a  1. 
.\rchltctl--M.       1.       Schwartz,       Nevada 

Bank    Bldg.,    .San    Francisco. 
l>iiliillnir    ui    .1.    St.     Denis    &    Co.,     1045 

Sutter-  .St..  .San    l'"rancl8CO. 
'I 'erriiy.ir.<i   fur   Corrldura    to  P.  GrassI,    135 

TelKUiia    .St.,    .San    Francisco. 
«  iiiiipoHllliMi     KliMirlitK     for     Ntnlra    and 

l.ntiillnKi*       to       Phoenix       Sidewalk 

Light    Co.,    Monadnock    llldg.,   .S.    F. 


i'litns    Remly     loi     Figures— Stuul    Con 

tract    Awarded. 
STORE    A.\l»    LOFT  Cost,    $600.00ii 

I.OS   A.N<<I':L1-XS.      SK    7th    and    Hill    .Sts. 
Tlilrteen-Htory    Cluss    A    store    and    loft 

building 
owner — Sun    Roully    i-o. 
Archllect      Aleck   E.  Curlelt,  McrchHiilN 

NHlloniil    Uiink    Bldg.,    I./4)t<   Angeles 
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steel  contract  awarded  to  Llewellyn 
Iron  Works.  Bids  for  the  terra  cotta 
and  general  contract  will  be  called 
for  this  week. 


Work  to  Start  Immediately — Sub-con- 
tract   to    be   Awarded. 

BATTERY    STATION  Cost,    $15,000 

OAKLAND.      Webster   near   15th   St. 

One-story    brick    battery    station. 

Owner — Daniel   Crosby. 

.Vrchitect — Reed  &  Corlett,  Oakland 
Bank    of    Savings      Bldg.,    Oakland. 


Completing  Plans. 

OFFICK    BLDG.  Cost,    $35,000 

SAN  .TOSE.  Santa  Clara  Co.,  Cal.     South 

First  Street. 
One-story  reinforcoU  concret^>  stool  a:id 

terra   cotta    orfico   building. 
Owner — Mutual   Building  &   Loan    Co. 
Architects — Binder    &    Curtis,    225  Vi    S- 

First  St.,  San  .Jose. 


Plans  Bein^-  Figured — Bids  Close  Alar. 
15,    1922. 

STORES   &    OFFICES  Cost,    $ 

TAFT,  Kern  Co.,  Cal.  4th  and  Center 
Streets. 

Two-story  reinforced  concrete  (6) 
stores  and    (20)    offices. 

Owner — F'red    O'Brien.    Taft. 

Architect — Chas.  H.  Biggar,  PMrst  Na- 
tional   Bank    BIdg.,    Bakersfield. 


Figures    to     be    Taken    in    About    Two 

Weeks. 

OFFICE    BLDG.  Cost,    $ 

SAN  FRANCISCO.     NE  Post  and  PoweJI 
Nine-story  and  basement  class  A  office 

building    (198    offices). 
Owner — Wm.      Pitzhugh,      Mills     Bldg., 

San   Francisco. 
Architect — Reid  Bros.,  105  Montgomery 

St.,    San    Francisco. 


Contract  Awarded. 

STORE   BLDG.  Cost,    $15,800 

OAKLAND,    Alameda    Co.,    Cal.      3    ICLh 

St.    50   E   Jefferson. 
One-story   brick    store    building. 
Owner — David    McLaughlin,    Lillian     .S. 

Fuller,    Robert    Dalzie)    Jr.    and    W. 

Morgan. 
Architect — Louis       S.       Stone,       .Mbany 

Bldg.,   Oakland. 
Contractor — Geo.  A.   Scott,  685   2:!rd   St., 

Oakland. 


Contract  Awarded. 

STORE  Cost,     $14,720 

OAKLAND.      E    Telegraph   Ave.    260    N 

34th    St. 
Two-story    12-room    frame    stores    and 

apartments. 
Owner— G.    E.    Stroll. 
Architect — None. 
Contractor — Robert     M.     McBeth,     1050 

Stanage    Ave.,    Piedmont. 


THEATRES 


Figures    to    be    Taken    in    About    Two 

Weeks. 
THEATRE  Cost,    $500,000 

OAKLAND.      E   Broadway    near    19th. 
Class   A    theatre   building    (2300    seats). 
Owner — Orpheum    Theatre    Co. 
Architect — G.     Albert     Lansburgh,     709 

Mission   St.,   San   F'rancisco. 


Low    Bidders    Figuring    Revised    Plans. 

THEATRE  Cost,   $ 

SAN    FRANCISCO.       Third    and    Minna 

Streets. 
One-story     Class     A      motion      picture 

theatre. 
Owner — Withheld. 
Architect — A.    W.    Burgren,    110    Suttei* 

St.,  San   Francisco. 


Figures    to    be    Taken    in    About    Ten 

Days. 
THEATRE  Cost,  $150,000 

AVATSONVILLE,    Santa    Cruz    Co.,    Cal. 
Class    A    thoatro    (El    Pajaro    Theatre). 
Owner — Withheld. 
Architect — G.     Albert     Lansburgh,     709 

Mission  St.,  San  Francisco. 


MODESTO.  Stanislaus  Co.,  Cal.— T.  F. 
Griffin,  owner  of  the  srarage  bui'ding 
at  719  Tenth  St.  will  remodel  that 
structure  for  a  theatre  with  a  seating 
capacity  of  1000  persons.  The  building 
will  be  leased  to  Parker  and  Brobeck 
of  Stockton,  owners  of  the  Lyric 
Theatre  in  that  city.  Approximately 
$25,000  will  be  expended  in  the  work. 


GOOIJ  R0.4iDS  WIIvL.  REDUCE  LIVING 
COST.S    AND   CREATE   PROSPERITY 


Good  roads  in  the  country  will  dc 
more  to  lower  the  high  cost  of  living 
and  more  for  the  prosperity,  comfort, 
culture  and  happiness  of  the  people 
thiin  things  lou^bt  over  in  the  1- 
presidential  campaigns.  Governor  Oliver 
H.  Shoup,  of  Colorado,  told  members 
of  the  Pike's  Peak  Ocean  to  Ocean 
Highway  Association,  at  is  annual 
meeting  in  Springfield,  111. 

"The  establishment  of  motor  truck 
express  lines  in  every  farming  com- 
munity will  stimulate  the  production 
of  more  food,  reduce  the  cost  of  liv- 
ing and  probably  will  make  public 
markets  .successful  in  American  cit- 
ies,"    he     continued. 

Contiiiuhig  he  'leclared.  "'Industria' 
revival  is  being  retarded,  we  are  told, 
because  of  the  agricultural  situation. 
When  the  farmer  can't  buy.  the  manu- 
facturer   can't    selil.      The    farmer   can't 


buy  because  he  is  forced  to  carry  a 
large  surplus  of  his  products.  Check- 
ing the  markets  it  is  found,  that  do- 
mestic consumption  is  normal,  the  price 
lew.  We  have  an  overproduction  and 
no  place  to  dispose  of  it. 

"What  needs  to  be  done  is  plain. 
How  to  do  it  is  quite  another  mat- 
ter. The  thing  to  do  is  to  find  a 
market   for  the   surplus." 

Farm   Statu*  Explained 

Depreciating  the  fact  that  the  far- 
mer has  been  held  up  as  the  nation's 
bankrupt.  Governor  Shoup  declared 
that  the  farmer  is  no  worse  off  than 
jTien  in  other  lines  of  business  and  is 
better  off  than  many.  "The  farmer," 
he  continued,  "although  still  far  from 
prosperity  has  his  feet  on  a  more  se- 
eure  economic  footing  than  those  en- 
gaged  in   other  vocations." 

Quoting  from  government  statistics 
for  1918,  Governor  Shoup  declared  that 
"it  cost  30  cents  per  ton  per  mile  to 
haul  wheat  by  wagon  as  against  16 
cents  by  truck.  Statistics  further  show 
that  it  costs  on  good  roads  of  hard 
resistant  surfaces,  eight  cents  to  haul 
one  ton  per  mile.  On  poor  roads  this 
cost  increases  materially  if  as  com- 
pared to  what  it  would  cost  if  we  all 
had    good    roads." 

Cjuoting  from  a  speech  by  Senator 
Beveridge,  Governor  Shoup  declared 
that  "the  throwing  away  of  actual 
products  because  of  bad  roads  or  no 
roads,  would  build  every  year  forty 
permanent  ocean  to  ocean  highways, 
such  as  the  Lincoln  or  Pike's  Peak 
Ocean     to    Ocean    highway. 

"Not  only  would  good  roads  through- 
out the  nation  saves  this  billion  dol- 
lars' worth  of  produce  now  wasted 
annually,  but  they  would  increase  the 
raising  of_  food  stuff  and  other  prod- 
ucts because  the  ease  of  marketing 
would  be  a  se.fish  incentive  to  more 
careful  production.  On  account  of  our 
neglect  of  highways  the  United  States 
is  paying  a  penalty  of  more  than  504 
millibn  dollars  per  year  in  excessive 
cost  for  transportation  alone  of  agri- 
cultural products  from  farm  to  mar- 
ket."  he  said. 


I'ahaskae  Tepee,  the  Buffalo  Bill 
mu.ieum'in  the  Denver  Mountain  Parks 
f-y.'.tem  contains  the  knife  with  which 
Colonel  Cody  scalped  Yellow  Hand,  the 
Sioux  chief,  after  the  Custer  massacre. 
and  the  gun  with  which  he  killed  4.nn(i 
butlalo  in  one  year  for  the  Union 
Pacific  road. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 


Name  

Street  and  No 

Citv State 
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Contracts    Awarded    Liens, Acceptances.  Etc. 


BUILDING  COHTBAOTS 


S.W    FHA>(  ISCO    f  Ol  .\T\ 


s:;,.%(IO  nnd   O^t-r   Reported 


The    following'    is    an    index    for    the 
contracts   for    this    issue. 

Xo.  Owner  Contractor  Amt. 

740  Mersor  Sthwaz  15000 

741  I  rovic'ence  '"ommary  4.t000 
74:2  Koheris  Owner  .50'''0 
74:1  Uarfrrave  Owner  28.50 
74.'>  .Vllrcd  Ownor  2500(1 
748  Lewi.s  Hansen  ,")000 
"50  Klsenhcrji-  Saiidbcrs  2750 
7'il-  Walltr  roUmari  2371 

754  I'rovifi.'ni  ('omniary  5247:! 

755  Curry  Little  7000 

756  .Jafnick<.  Koeni.tr  76!*8 
759  Hilkcn  Owner  3000 

761  Henrottc  Delaney  5000 

762  Artipraioas  Howwelin^  yooo 
7«3  Walph  Owner  11500 
764  Lynch  Owner  25000 
76.i  I'rovano  Serguson  3000 

766  Old  Homestead  Owner  3000 

767  Albcrti  Dunn  4000 
76!<  Hannon  Peterson  8000 
77"  Warden  Owner  8000 
771  Curry  Little  7000 
77:1  Uoth  Prout  3000 
7.75  Urecn  .Somiiier.s  22000 
7'7«  Ortat  Wcsiern  Barrett  18010 
7'fl>  Grilfilli  Nelson  15'J"5 

780  Becdc  Voddon  10925 

781  (Jrcenbach  Ovviier  20000 
7R2  Larey  Owner  20001 
»8:.  Kdv.aids  Owner  15000 
784  Johii.^on  Owner  20000 
T85  Hanrli.  tl  «.>wner  16000 
i'S(i  S.    1.   Ci..  (>wiuT  80im 

787  Shcrer  Owner  25(iO 

788  VVal.'^on  Owner  60o;i 
78!'  Ki-ericU  Owner  8000 
7!tO  Ihuuravc  MoiiiK«mery  7000 
7'Jl  .\lHi.•r^^•ll  Campl).-ll  .'{'.no 
7!li  Hemniinfjii  Owner  800'^ 
7SI8  K;nr.ll  Adler  5900 
::•!»  Lail.  <arl.soii  3650 
8OO  Kuhn  Kuhn  2800 
8<'l  Jaii.-siMi  0>\;ier  loUOO 

802  lietluni  Amoroso  8000 

803  Dt-poiihroik  Owner  5000 

804  Sorlii  Owner  5300 
Hm5  Oriiy  Owiur  7000 

808  Uol.erl  Itobert  3700 

809  Ainrey  Holnu-.s  34000 
an  iCih'.li.'iK  Owntr  IOO0<> 
>11  Lie  II  llirdy  15000 
£12  lilK.^an  Monlani  68u0 
pi.'i  I'OHpnhll  Skoldeii  700.1 
UH;  l'<T:4Hon  OI.Moii  8500 
817  Martin  Akerson  7500 
sin  Wade  Owner  7000 
X2I  ^lldln^<ky  Owner  8000 
^22  I..yne  Sayre  3600 
B2;!  O'Mj'.rn  owiur  lOiiii 
}82«  .|oht!8ofi  uwn.r  I  :iOOii 
1825  Hliw.'irt  .Mi.nNoii  :i50o 
TJ2».  MeymMi  Owner  9000 
>827  O'Criii.r  IJiirreit  18787 
•828  Mfi.rotti  I><  lan.y  5290 

P29  .Shum;ti'«  ,\m.i  42:". 


Ai'Ait'r.>n;,\T.s 

(740(    .\  «'ALIKoU.NL\    103-4   K  0«-iavla. 
'T'tiri  e.),iory   iiiid      iLtHemeiit      friiiii'- 
I    apart  nirtilH. 
'iei.      W       MeiiKiif.     LI.M     .Jneki- 

,n     I'lnlu   iHff, 


.^i  liwar/..  UIOA   ll> 

■iHCfi.  IL'i.i' 


OKFTcrv: 
(741 


Owner — Pro\idence  Surety  Co.,  Crocker 

Bldg.,  San  Francisco. 

Architect — Lewis     P.     Hobart.  Crocker 

Bldg-..    San    Francciso. 

C?ontractor — W.    T.    Coinniary.  Crocker 

CIcIe'.,    .^aii    Francisco.  545,000 

ALTERATIONb 

(742)  GREAT  HIGHWAY  (Cliff  House) 
nemove  certain  bearing  walls  ana 
provide  steel  plate  •  girder  and 
columns:  new  stairway;  metal  lath 
and  plaster  ceiling. 

Owner — R.  P.  Roberts,  Cliff  House,  t;.  F. 

Architect — C.  O.  Clausen,  Hearst  Bldg.. 
San  Francisco. 

Days    work.  $5000 


DWELLTXO 

(743)  W  LONDON  200  N  Persia.  One- 
story   and    basement    frame   dwlg. 

0\>.iier--l'>dmund  .1.  Hargrave,  360 'Lon- 
don  St..   San   Francisco. 

Architect — H.  A.  Hai  grave,  360  London 
St..   San    Francisco. 

Day's    work.  |2S5U 


(iAlt  AC.)'; 

(744)      10    VALENCIA    355  S   Army.   One 

story  brick  garage. 
Owner — Brodofsky   Bros. 
Architect — None. 
(?on  tractor — lOmil     Nelson, 

St..   San   Francisco. 


4835     Geary 
?  10.00(1 


AI'AKT.MKN'l'.^ 

.7!.".i    SW  WA.SIIINCTOX  i<c   WETMOliK 

Thrfe-story     and     basement     frame 

(12)    apartments. 
Owner — C.    S.    Allred,     159     Liberty    St.. 

S{;n    Francisco. 
Architecl"-Nrin<\ 
Day's   work.  ?25,00o 


FKA^ilE  FL.VTS 

1748)       W   TWELFTH    AVE    lno  S  Geary 

Two- story  and   basement    frame   (2) 

flat:  . 
t.w'iier-— Aaron      Lewys.      1605     t'hiHjiiicle 

P.ldg..   San    Francisco. 
.\rchitect — Alorrow  &  Garren,  Chronicle 

lildg.,    San    Francsico. 
Contractor- -P.     Han.'ien.     —     Buchanan 

SI       .^Vui     (<'iaiuise<>.  '?5000 


iiK<  (>Mni:i> 

(VMi)      NO.    1110    MARKET.      All    work 

tor  alterations    to   store   troiil. 
Owner--Eiigene   lOIsi  iiberR,   Premises. 
Plans    by   C<;nt  rat'lor. 
ConI  ractor- -SanribtTg   &    Essmann,    501 

41  h   S't.,  San   Fiancisco. 
I'll.d    Feb.   24.   '22.     Dated   Feb.   fi.  '22. 

(;ia.'<s    set     1750 

Completed      750 


91-8     K    From 
e<|    conTiMe    of* 


.M.  K.  VUKICKTICH 


30    days    after 650 

60     days     alter 600 

TOTAL  COST.  $2750 
Bond,  ncne.  Tjimit.  12  months.  For- 
feit, none.  Plans  and  specifications 
filed. 


■  751)      SW      MAHKET      AND      P^CKEH. 

All    work    for    alterations    to    store 

and  loft  building. 
Owner — Walter  Real  Estate  Co. 
Architect — Houghton     Sawyer,     Hearst 

Bldg..  San  Francisco. 
Contractor — Collman  &  Speidel.  548  Mo- 

nadnock    Bldg..    .San    Francisco. 
Filed  Feb.  24.    22.     Dated  Feb.  21.  '22. 
On   1st   and   15tli    of  each   month      75^t 

Usual   35    days Balance 

TOTAL  COST,  ?2971 
Bond,  $1485.50  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  35  days. 
Forfeit,  none.  Plans  and  specidcalioiis 
filed. 


HrCCOHOKIJ 

(754)      S  CALIFORNIA   91-8   E  Front    K 

45-lOxS    137-6.         All    work      except 

heating      for    five-story      reinforced 

concrete    building    (otlice). 

Owner    —    Provident      Securities      Co., 

■Crocker    Bldg.,    San    Francisco. 
Architect  —  Lewis    P.    Hobart.    Crocker 

Bldg.,  Sail  Francisco, 
(."on tractor — W.    T.    Coinmary.    Crocker 

Bldg..  San  Francisco. 
Kiled  Feb.   25,   '2.      Dated   Feb.   21.  '22. 
On   Isi  and   15th  of  each  month     75'>e 

I'sual    35    days 25',; 

TOTAL  COST,   $52,473 

liond,   $26,236.50.      Surety, .      Limit. 

IJl   days    aftir    Feb.    23.      Forfeit,    none. 
Plans   and    si)eeitieations   filed. 

NOTE — Permit   reported  Feb.  25,  1922. 
No.   741. 

PL.\T  BLDG. 

(7.)5)  E  T  lONTll  .WE  73  N  California 
N  27-10  45.  Concrete,  carpenter, 
lumber,  mill,  plaster,  paintir.g  and 
pUiinbiiig  for  Iwo-stoiy  frame  flat 
buildinu 
Owner — Peui-    .md     .\iinle    Ctir'-y.    4V52 

California   SI..  San   Francisco. 
Architect  —  ."tlilton    Morrison,      716      41st 

Ave..   S;in   Francisco. 
Contractor — John     Little.     1035    Lincoln 

Way,   S!:n    Francisco. 
I'iled  Feb.  25.  '22.     Dated  Feb.  17,  '22. 

liouprh    fr.imo    up $1750 

lOncif.sed    and    brown    coaled....    1750 

Completed   and   accepted 1750 

Uaual  35  <lays 1750 

Tt^TAL  COST,  $7000 
Pond,  none.  IJmlt.  90  day.s.  Forfeit, 
none.      PIniis   and    speclllcat Ions   filed. 

(Continued  on   Page  22) 


SP0NCBU  n.  BAGGIO 


VUKICEVICH  &  BAGGE 

General  Contractors 

|stt  ,h's>ic  Sln'ot 
plH.iie  yultei    6700  '^»"  I  ninrisco,  inMi. 
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Three  Marion  Steam  Shovels  owned  by  three   different   companies,    having   three    separate    contracts    working-   in    same 
locality   in  San   Francisco,   all   in   one  block.     This  speaks  well  f«r — 

THE  MARION  STEAM  SHOVEL  CO. 

HOMK    OFFICE    iWARION,    OHIO 

Branch  Office:  741  MONADNOCK  BLDG. 
SAN  FRANCISCO,  CALIF. 


Telephone  Sutter  50'30 


J.  P.  HOLLAND 

Steam  Shovel  Grading  and  Excavating 

AT!TO  AXD  TE4M  HAliLING 


540  Brannan  Street 


San  Francisco,  Calif. 


itKUUixc;      "»ll^^       i.u.irr      pl.wt 
(  i.KAits  :|ii.!»s7.i:t   i\   T>vi:\TV   nws 


A  financial  statement  ut  the  tipera- 
tions  covering  the  electrical,  depart- 
ment o(  the  city  of  Redding  from  De- 
cember 7,  1921.  to  December  27.  1921. 
a  jterlod  of  20  days,  has  been'com-piled 
by  Winfred  Wright,  expert  account- 
ant. Wright  declares  the  city  operat- 
ed the  system  for  the  tir.-^t  20  days  with 
tht^  following  results:  Sale  of  power 
and  light,  J4,138.14:  interest  on  bonds 
and  depreciation.  $401  38:  maintenance, 
operation,  etc.,  $449.63;  estimated  cost 
of  power  from  December  6  to  Decem- 
ber. 27.  1921,  for  20  days.  $1,300:  total 
cost  of  operation,  $2,151.01;  net  profits 
for  above  20-day  period.  $1,9S7.13. 
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FLATS 

(T5P)      W    Sl'^VENTEENTH    AVE    15<l    N 
Fulton   25x120.      All   work   for   two- 
story  frame  flats. 
Owner — Martha    Jaenicke.       1121       (."ole 

St..  San  Francisco. 
Arcliirecl — Arthur    T.     Ehrenpfort.     ;{7:'. 

Kuss   Bklg..   San   Francisco. 
Contractor — ..'has.      T.    (J.      Koenig-,      520 

Church  St.,  San  Francisco. 
Filed  Feb.  25.  '22.     Dated  Feb.  24,  '22. 

Frame  up.  roof  boards  on |1500 

Brown  coated,   roof  completed.  .    2000 

Computed  and  accepted 2198 

3«   dayH    2000 

TOTAL  COST.  |769« 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  nor.e.  l^laiis  and  specifications 
filed. 


DWELLING 

(759)      X    BOSWORTH     25     E    Lippard. 

Two-story     and      basement     frame 

dwelling. 
Owner — Otto    X.    Hilken,    4026    Mission 

St.,    San    FYancisco. 
Architect — Xone. 
Day's    work.  $3000 


ALTERATIONS 

(7C1)      NO.      26      AND      28      CLEMENT. 

Raise     and     make     alterations     for 

store   and   2   flats. 
Owner — L.    Henrotte,    %    Architect. 
Architect — Arthur  G.  Scholz,  839  Phelan 

Bldg.,    San    Francisco. 
Contractor — Chas.    Delaney,    2955    Pine 

St.,  San   Francisco.  $5000 

DWELLING 

(762)      SW    CHURCH     AND    CLIPPER, 

One -story     and      basement      frame 

dwelling. 
Owner — Frank      Artigaloas,      405      Fair 

Oaks    Ave..    San    Francisco. 
Architect — None. 
Contractor — T.  Howweling,  830  Prague 

St.,   San    Francisco.  $3000 


FLATS 

(763)  \V  FOURTEENTH  AVE.  100  S 
Cabrlllo.  Two-story  and  base- 
ment   frame    (2)    flats. 

Owner — Harry  Walsh,  591  20th  Ave., 
San    Francisco. 

Architect — None. 

Day's  work.  $11,500 


APARTMENTS 

(7e4)        E      GUERRERO      90      &      17th. 

Three-story   frame   (9)   apartments. 
Owner— J.  Lynch,  304  Anglo  Bldg.,  San 

Francisco. 
Architect — A.  .1.  Horstmann,  303  Anglo 

Bldjf.,    San    Francisco. 
Day's  work.  $25000 


DWELLING 

(76B)      W     MISSISSIPPI      275      N     22nd. 

One-Mtory      and      ba.srment       frame 

dwelling. 
Owner — >t.    I'rovano,   63   Mlssisslppt  St. 

San    Francisco. 
Contractor — Geo.      M.      Sergunon,      308 

(;uerr«'ro  St.,  San   FranclHco.      $3000 

ALTERATION.S 

(Tit)  NINETEENTH  100  E  How- 
ard. Tear  down  and  reconstruct 
bake    ovens. 

Owner — Qld  Homestead  Bakery,  Inc. 
Utfh  and  Howard  Sts..  San  Fran- 
cisco. 

Architect — None. 

Day'*  work.  18000 


HTORK 

(787)  W  POLK  62-8  N  Vallejo.  One- 
st'ffy  frnm«i  utoro  and  llvlnf 
(luarters. 

owner— Dr.  D.  A.  Albertl.  212  Stockton 
Fl..    F:in    Frnnclico. 

Arrhln-C  — W.  I.,  ."rhmollp.  40  Mont- 
gomi-ry  Ht  .  8«n    Frnncliico. 

Contractor— Joseph  Dunn.  40  Mont- 
gomery St.,  San  Francisco.       $4000 


FRAME  FLATS 

((69)  E  TWEXTIETH  AVE  175  S 
Cabrillo.  Two-stcry  and  base- 
ment frame   (2)   flats. 

Owner — John  E.  Hannon  and  M.  J. 
Peterson.  ')~'2  22ud  .Ave..  San  Fran- 
cisco. 

Architect — None. 

Contractor  —  M.  J.  Peterson.  ri72  22nd 
.\ve..    San     Francisc-o,  .•<;80J0 


FRAME    FL.\TS 

(770)      E       TWENTIETH     AVE       140     .'I 

Cabrillo.      Two-story  and   basement 

frame   (2)   flats. 
Owner  —  Albin    Warden,    270    Colling- 

wood  St.,  San  Francisco. 
Architect — None. 
Day's  work.  $8000 


FRAME  FLATS 

(771)      E  TENTH  AVE  75  N  California 

Two-story     and     basement     frame 

(2)   flats. 
Owner  —  Peter    Curry.    4752    California 

St..  San  Francisco. 
Architect — Milton     Morrison,     716     41st 

Ave.,   San  Francisco. 
Contractor — John    Little.     1035    Lincoln 

Way.  San  Francisco.  $7000 


ALTERATIONS 

(773)      NO.     1961     TURK.       Alter     two- 

stor>-  frame  residence  into  (2)  flats. 
Owner — Mrs.   D.  Roth,  —  Turk  St..   San 

Francisco. 
Architect — Xone. 
Contractor — J.     Prout.     2020     Turk     St.. 

San  Francisco.  $3000 


.VLTERATIONS 

(775)  SW  BUSH  AND  HYDE.  Re- 
model present  apartments  for 
doctors'  offices  and  add  two  stories. 

Owner — Drs.  A.  and  L.  Green.  Shreve 
Bldg..   San   Francisco. 

Architect — Samuel  Lightner  Hyman.  68 
Post   Si..  San  Francisco. 

(Contractor — 1.  M.  Soininei-c.  Bal'ooa 
Bldg..  \       ?22,noo 


UKCOHDKD 

.\DDITIONS 

(778)  N  BUSH  68-9  W  Grant  .We  W 
68-9xN  137-6.  All  work  for  addi- 
ticns   to  existing  sub-station. 

Owner — Great  Western  Power  Co..  1  1 
Sansome  St.,  San  Francisco. 

Engineer — S.  L.  Napthaly,  ""/c    Owner. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San   Francisco. 

Filed  Feb.  27.  '22.     Dated  Feb.  23,  '22. 

On    20th   of   each   month 75^; 

Usual    35    day.* 25',, 

TOTAL  COST.    $18,910 

Bond,    $10,000.      Sureties,    Albert    Lack- 

inan  and  Jas.  T.   (^sey.     Limit,   May  5. 

1922.     Forfeit,  )ione.     Plans  .and  sporlfl- 

catlon.o  hied. 


l-'KAME    FLATS 

(779)      NE     THIItD     AVE     AND     CALI- 

fornla  N   106  E  37-8  >4   S  102-3  m  or 

I   SW    37-10.44.      All    work   for   two- 

Htory   framj    buliding    (llais). 

Owner— Howard      J.    (irKIIlh.    I(i9      New 

Montgomeiy  St.,  San  Francisco. 
Afchltect — None. 

('••ntri'Clor — N.    John    Nelson,    1506    Bal- 
boa St..  Sjiii   Francisco. 
Filed   Feb.  27,  '22.      Dated  Feb.   23.  '22. 

Frame    up    $399.'t.7f) 

Brown    coated     3993. 7f". 

Completed     and     accepted....    3993.75 

iHual    35    dayn 3993.75 

TOTAL  -'OST,  $15,075.00 
Bond.  IKOOO  SurelloH.  Kdwin  T,  Peler- 
Mon  and  Fred  S.  .Sniencor.  I^lnilt.  120 
dayx  after  Feb,  27.  1922.  Forfeit,  $10 
I'luns   and    rpecillralionH   ftlcil 


FKAME    FLATS 

(7K0)      t:  SIXTKKNTII    AVE   :iO(l  S  An/ii 

All      Work    for      lw<)-jtt>ry      fnuri 

building    (llaiK). 
Ouni-r    -SlcphiMi     M.     iinil     Alnrgari'l     T. 

H«Tilc.   546    l«th    Av...   S.   F. 
I'laiiN   by   (  oni  ractor. 
Contracior — Walter  <J.  Vodden,  760  Cob- 

Ht.,  Han  Francisco. 


Filed  Feb.  27.  '22.     Dated  Feb.  21.  '22. 

Roof   on    building $2731.25 

White    coated    2731.25 

(Completed    2731.25 

L'sual    35   days 2731.25 

TOTAL   COST.    $10,925.00 

Bond.      none.      Limit.      June    30.       1922. 

Fcrfeit,  none.     Plans  and  specifications 

filed. 


APARTMENTS 

(Y81)  S  EDDY  62-6  E  Hyde.  Four- 
story  and  basement  reinforced 
concrete    (12)    apartments. 

Owner — J.  Greenbach,  371  Waller  St., 
San  Francisco. 

Architect — None. 

Days  work.  $20,000 


APARTMENTS 

(782)  W  HYDE  137-6  N  Ellis.  Three 
story  and  basement  reinforced  con- 
crete   (11)   apartments. 

Owner — E.  V.  Lacey,  180  Jessie  St..  San 
Frencisco. 

Architect — None. 

Day's   work.  $20,000 


APARTMENTS 

(783)      SE    BRODERICK      AND      PINE. 

Throo-story  and     basement     frame 

(12)    .apartments. 
Owner — F.     Edwards.     825     Monadnock 

Bldg..  San  Francisco. 
Architect   —  J.    C.    Hladik.    Monadnock 

Bldg..    San    Francisco. 
Day's  werk.  $15,000 


APARTMENTS 

(784)      E       POLK      88-9    S      Greenwich. 

Three-story     and   basement     frame 
(12)  apartments. 
Owner- — Axel  A.  Johnson,  632  Belvedere 

St..  San  Francisco. 
Architect — None. 
Day's  work.  $20,000 


GARAGE 

(785)  N  MISSION  bet.  Highland  Ave. 
and  Wist  Park.  One-story  con- 
crete private  garage. 

Owner — Elfrieria  Hanchett,  Rm.  711. 
110  Sutter  St.,  San  Francisco. 

Architect — Albert  W.  Burgren.  110  Sut- 
ter St..   ,San   Francisco. 

Day's  work.  $16,000 


VAULT 

(786)     THIRD    AND    KING.      Construct 

flrei)roof  vault. 
Owner — !-'outlurn    Pacific    Co..    Third    * 

Townscnd    Sts..    San    Francisco. 
Plans  b.\    Ow  ner. 
Day's  wcrk.  $8000 


DWELLING 

(787)      E     MOSS     175    S    Howard.       Onc- 

story  and  basoinont   frame  dwelling 
Grt-ner — W.    E     Sherer.      fi47-.\      Minna 

St..   San    Franci.^co. 
Architect — None. 
Day's    work.  $2500 


FRAME    I'M. ATS 

(788)      W    TWENTY-SECOND    AVE    2«it 

S  Cnllfornl.i.      Two-story  and  base- 

ment  frame  (2)  flats. 
Owner — (3.     E.     Wal.son     Bldg.    (^o..    28" 

17lli    Ave.,   San    Francisco. 
Architect — None. 
Contractor  —  G.    E.    Watson    Bldg.    Co. 

280   17th  Ave.,  S.   P.  $6000 


UE81DENCES 

(789)      S    NINETEENTH    AVE    200    and 

225      S   Cabrlllo.        Two      two-story 

and    biiscMTient    frame    residence. 
Owner — H.      nn<l       1".    J.      Feerick,      253 

Downi  V  >M..  Sun   I-'ranclaco. 
l>CHlgiier — liryai)    Feerlok,    253    Downey 

81,,  Han   Frnnclwo. 
Day's  work.  $4000  each 


|)VVKLLIN(. 

(790)      S      TWENTV-EIGHTH      100      W 
du' rri  ro.      ()ne-««lory   and      ^jasemont 

frame  dwelllhg 
owntT — .Mbeii  and  May  Hargrnve,  1721 

Quesadn  Ave.,  San  Francisco. 
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Architect — None. 

Contractor  —  K.    .1.    Montgonu  i  .\ ,     132ii 
nroartway,   San    Francisco.  $70n0 


UKSIDKNCJO 

(7!il)  B  STAN  VAN  25  N  Kivoli.  One- 
story  and  basement  frame  resi- 
dence. 

Ov/ner —  A.  Andersen,  1018  Hewes 
Bldg.,    San    Francisco. 

Aichilecl — None. 

Contractor — Campbell,  Myers  &  MyerP, 
558   Aslihury   St.,  San    Fnincisco. 

.^3900 


DWELLINGS 

(792)  W  TWENTY -SECOND  AVE  325 
and  350  S  Cabrillo.  Two  two-story 
and    basement    frame    dwellings. 

Owner — Nick  Hemming-a,  705  22nd 
Ave.,  San  Franci.sco 

Architect — None. 

Day's  work.  $4IM(o  each 


KKCOUUKIJ 

KKSIDENCE 

(798)  W  THIRD  AVE.  99-9%  S  Ca- 
brillo 25  W  110  N  30  E  22-6  S  5 
E  87-6.  All  work  for  a  two-story 
and  basement  frame  residence. 
Owners — Wm.  A.  Farrell  and  Mrs. 
Anna  Farrell,  1548  Balboa  St.,  San 
F'ranoisco. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,   San  Francisco. 
Contractor — K.    Adler,    493    22nd    Ave., 

San  Francisco. 
Filed   Feb.    28,    '22.     Dated   Feb.   10,   '22 

Roof    on    11475 

Brown   coated    1476 

Completed    and    accepted 1475 

Usual  35  days    1475 

TOTAL  COST,  $5,900 
Bond,  none.  Limit,  60  days.  Forfeit, 
$5.00  day.  Plans  and  specifications 
filed. 


DWELLING 
(803)      E     NOT' 

Two-story 

dwelling, 
owner — Frank 

St.,   San   Francisco 
I'lans  by  Own(  r. 
Day's  work. 


ALTERATIONS 

(799)        NO.       3103       CLAY  '    Carpenter, 

ALTERATIONS 

plumbing  and  electric  work  for  al- 
terations   to    building. 
Owner— Olga  Dierks  Laib,   ';00   Broder- 

ick  St.,   San  Francisco. 
Architect — None. 
Contractor — Carlson    &     Peterson,     180 

Jessie  St.,  San  Francisco. 
Filed   Feb.    28,   '22.      Dated   Feb.    27,   '22 
Bay    windows   framed   out   and 

interior   ready  for  lathing.  .$912.60 

Brown    coated    ^Jo'cn 

Completed    and   accepted „,,!„ 

Usual   35    days ••    912.50 

TOTAL  COST,  $3,660 
Bond,  $1825.  Surety,  Jno.  Beck.  Limit, 
60  days.  Forfeit,  none.  Plans  and 
.specifications  filed. 


ALTERATIONS  ^^t.^tt    ci' 

(80C)      NO.    1503-1505    BRODERICK    SI. 

Alter  two-story  frame  building  into 

(2)    flats.  ^^,      „ 

Owner  —  R.    Kuhn.    4111    lV<h    St.    San 

Francisco. 
Architect — None.  ,-,..,      oo„ 

contractor— R.  Kuhn.  4111    l.iH  ^'  •  .S^n 

Franci.sco. 


$280*1 


.■51f)-6     N     Seventeenth, 
and      basement      frame 

Deix-nbrock,    3875     17th 


$500') 


DWELLINGS 

(804)  N  SEVILLE  165  and  191  W 
Rolph.  Two  one-story  and  base- 
ment frame  dwellings. 

Ovsner — A.    Sorbi,    Premises. 

Architect— L.  Traverso,  S54  Union  St.. 
San   Francisco. 

Day's  work.  $2650  each 


FRAME   FLATS 

(801)  E  FRANKLIN  26  and  ol  b 
Union.  Two  two-story  and  base- 
mtnt  friime  fiats  (2  flats  in  ^-acli). 

Owner— E.  A.  Janssen,  402  Heaisi  Bldg. 
San  Francisco. 

Architect — None. 

Day's    work. 


$69r)(t  each 


DWl"  LLING 

(805)       W    TWIO.NTV-FIR.ST    AVE    200    S 

Cabrillo.     Two-slory  and   basenie.it 

frame  dwelling. 
Owner — Mrs.    Alfred    J.    (Jray,    763    11th 

Ave.,  San   Francisco. 
Architect — Norn-. 
Day's  work.  ?7000 


ALTERATIONS 

(SOS)      SE    THIRD    AVE.    AND    LAKE. 

Remodel  two-story  frame  residence 

for  two  flats;   plaster  exterior,  etc. 
Owner — Mary  A.  Robert,  100  Third  Ave, 

San  Francisco. 
Architect — Walter  King,  312  Call  Bldg., 

San  Francisco. 
Contractor — C.     A.     Robert,     100     Third 

Ave.,  San  Francisco.  $3700 


APARTMENTS 

(809)      W   HYDE   112-6   .\   Eddy.   Three - 

story    and    baseinent    Concrete    (11) 

ai;artmcnts. 
Owner  —  Chas.     L.     Alorey.    tiln     Oalzicl 

Bldg..  Oakland. 
Aichitect — l^.   W.  Camion.  Central  Bank 

Bldg..  Oakland 
Contractor — Arthur      S.       Holmes,       18ii 

Je.ssic    St.,   San    Francisco.        $34.oni) 


f8^2r^NE'^GlRIBALDI    AND    GREEN. 

Two-story    and      basement      frame 

(4)    flats,  .,    ,,.    „, 

owner  —  B.    Bottoni.    52    Garibaldi    St., 

San    Francisco. 
Architect— None, 
contractor— F.  C.   Amoroso,    133t.   Kear 

ny  St.,  San  Franciflco.  »»uou 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'  Exchangre) 
loss  MARKBT   ST. 

Phone  Market  891    San  Francisco 


FRAME  STORES 

(812)  S  GEARY  >»--<>  ^>  ElgliI.eiilU 
Ave.      One-sto.y   frame   stores. 

Owner— J.  H.  Dignan,  76  Palm  Ave.. 
San   FranciHco. 

Ar'.hltect — J.  A.  Porporato,  619  Wash- 
ington St.,  San  Francisco. 

Conlracior — S.  Moniani,  17.'.'{  Greei-- 
wlch  St.,  San   Francisc,  tfiS-in 


DWELLING 

(810)  E  TWE.NTY-THTRD  AVE  75  and 
100  S  Cabrillo.  Two  one-story  and 
basement  frame  dv/elling. 

Owner- — Dahlberg      Bros.,       122      Buena 

Vista   Ave.,   San   I<'ranciFCo. 
.\ichitect — None. 
Day's  work  $5000   each 

KECOHHEn 

FRAME   FLATS 

(811)  SE  ASHBURY  AND  FULTON  !'. 
lOOxS  25.  All  work  for  two-story 
frame   buildin:?    (4    flats). 

Owner  —  Jos.  L.  and  Sylvia  K.  Licht. 
70!t  Masonic  Ave.,  San   Francisco. 

I'lans  by  Contractor. 

Contractor — A.  M.  Hardy,  6217  Califor- 
nia St.,  San  Francisco. 

Filed  Mar.    i.  '22.      Dated   Feb   20,   '22. 

Frame    up     $3750 

Brown   coated    3751 

Completed     37r>n 

Usual    35    davs 3750 

TOTAL    COST,    $15,000 

Bond,  $7500.   Surety,  Fidelity  &  Deposit 

Co.    of      Maryland.         i>imit,    100      days. 

Forfeit,   none.      Plans  and   specifications 

filed. 


FRAME    FLATS 

(815)      E    TWENTV-FIRST    AVE    lOtt    N 

Anza.      Tv/o-stoiy      and      basement 

frame  (2)   flats. 
Owner — Rudolph     J'osposil,     1451     An/..-; 

St..   San   Francirjco. 
Architect — None. 
Contractor — I.   Skeiden.    88    fiih    St.,   San 

Franci.sco.  $70(Mi 


FRAME  FLATS 

(816)      E       TWENTi'-SEVENTH       AVE 

3(iO    N    California.      Two-story    ami 

basement  frame  (2)   flats. 
Owner — Mettle   Laws   &   Anita    Persson. 

3795   24th   St.,   San   Franei.sco. 
A  re  1  n t  ec t — N one. 
'"ontractor — Olson   &    Pirsson,    248    F«-l' 

St.,  .r-an    Francisco..  $8.'»00 


FLATS 

(S17)      S     ANZA      107-6      W     19th     Ave. 

Two-story  and  basement  frame  (2) 

flats. 
Owners — T.   H.    Martin   and  T.   Shuman, 

1140   Sutter  St.,   San   Francisco. 
Architect — A.    Akerson,    376    21st    Ave., 

San   Francisco. 
Contractor — A.   Akerson,   376   21st  Ave.. 

San   Francisco.  $7,500 


FLATS 

(818)      W    EIGHTEENTH    AVE.    325    S 

Balboa.      Two-story    and    basement 

frame    (2)    flats. 
Owner — E.    J.    Wadfe,    269    Ney    St.,    San 

Francisco. 
Architect — None. 
Day's    work.  $7000 

FLATS 

(821)      SE  MINNA  AND  FOURTEENTH 

Sts.        Two-story      and      basement 

frame   (4)   flats. 
Owner — F.    F.    Budinsky,    1675    Mission 

St.,  San  Francisco. 
Architect — J.     C.     Hladik,     Monadnock 

Bldg.,   San   Francisco. 
Day's   work.  $8000 


REPAIRS 

(822)      N    NATOMA    75    W    Sth.      Repair 

fire   damage   to   six   flats. 
Owner— C.    H.    Layne,    1322    10th    Ave.. 

San    Francisco. 
.Vrchitect — None. 
Contractor— C.  C.  Sayre.   541   26th  Ave.. 

San   Francisco.  $3500 


FRAME  FLATS 
82.''.)      E       FIFTEENTH     .WE       264       .^ 

.\n/.a.        Two-story      ind      baseman; 

frame   (2)  flat.«. 
Owner^John       0'^iala.       2.'.6     6>h     Ave. 

San  Francisco. 
.\rchitect — None. 
Day's  work.  j.iumi 


.Vl'ARTMENTS 

.824)  E  LEAVENWORTH  100  N  Cal- 
ifornia. Three-story  and  basement 
frame  (6)  apartments. 

Owner — J.  Harold  Johnson.  771  28ih 
Ave..   San   Francisco. 

.Vrchitect — Nor.e 

Davs    work.  $13,000 


IIESIDENCE 

(825)      LOT  2  BLK  9.  St.  Francis  Wood. 

Two-story     and     basement      frame 

residence. 
Owner — Joseph   L.    Stewart,    1214   Claus 

Spreckels   Bldg..   S.   F. 
.vrchitect — J.    L.    Stewart.      1214      Claus 

Spreckels   Bldg..   San   Francisco 
Contractor — Monson    Brns..    251    Kearny 

St.,   San  Francisco.  $9500 


d4 


BUILDING     AND     ENGINEERING     NEWS 


Saturday.     March     4.     ldS2 


FRAME    DWELLINGS 

(826)      W      TWENTY-THinO   AVE    If.O. 

Mb  and    200   N   Fulton.      Three   one- 

.story    and    lia.^sf-iiieiit    frame    dwlps. 
Owner  —  Oscar     H'=-ymun     &    Bro.,     74  2 

Market  St.,  San  Francisco. 
Architect — A.    J.    Slorn.    742   Market    St.. 

Sf  n    Francisco. 
Days  work.  $3000  each 


RK<OIJI>F.D 

FRAME  i;riLDix«; 

(8L7)      SE   \'ALl':.\-i.\    A.VD  SPARROW 
S     50.\E10(i.        Ml     work     for     two- 
story   frame   bu'ldiiii:    (Undertaking 
establishment). 
Ouner — J.   f.    O'Connor  Co. 
Architect — A.    I.    Cf.iTey.    Humboldt    Bk 

Bldg.,    San    Francisco. 
Contractor — Carrell    <t    Hilp.    aiS 

ri.son   Si..  S'ln   Francisco. 
Filed   Mar.   2,   "22.      Dated   Mar. 
each    ■nonth .... 

days 25% 

TOTAL  COST.   $18,787 

Sureties.   Albert   Lachinan 

Casey.        Limit.      90    days. 

Plans    anil    specification.s 


2, 


On     1st    oi 
Usual     35 


Har 


•22. 
75^ 


Bond,  $9400. 
and  Jas.  T. 
Forfeit.  $10. 
filed. 


ALTERATIONS 

(828)  NO.  26-2>  CLEMENT.  All  work 
except  hardwood  floors  and  win- 
dow shades  for  alterations  and  ad- 
ditions to  six  2-story  frame  flat 
building-  into  stores  and  flats. 
Owner — I^eon  .1.  Henrotte. 
Architect — Arthur     G.     Scholz,     Phelan 

Blds->   San   Francisco. 
Contractor — Chas.      S.      Delaney,      2956 

Pine   St.,   San   Francisco. 
Filed    Mar.    2,    '22.       Dated    Feb.    27,    '22 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $5,290 
Bond,  none.  Limit,  none.  Forfeit,  $6 
day.      Plans    and    specifications    filed. 

XOTE — Permit    reported  Feb.  28.  1922, 
No     761. 


•CABINET   WOT'K     ITf\ 
(829)      XE    EIGHTEENTH    AVE.     AND 
Geary.   '  abinc.    work     pain.ing   and 
I  electric   work    for   store. 

Owner — Shumatca  Pharmacy.  Inc.,   1640 

Divlsadero    St  .    San    Francisco, 
Plans   by   Owner. 

Contractor — American     Furniture     Mfg 
Co..  1709  Mission  St..  .San  Francisco. 
Filed   Mar.    2,   '22.      Plated    Mar.    1.    '22. 

On    delivery    of    goods $10,ifi.25 

After    erection    of    same 10.^fi.2.S 

Completed    and    accepted 1056.2'. 

Usual    35    days 1056.2.^ 

TOTAL  COST.   $4  225.00 
Bond.   $2115.     Surely.   American    Surety 
i:o.;    Limit,      30    days.        Forfeit.      none. 
Plans  and   .spc-ciflcii  ions  filed. 
-     ^ . 

COMPLETION  NOTICES 

BAN   FRA.Nf  IH<0   COUXTY 


Recorded  Accepted 

Mar.  2,  1922— SE  PARIS  125  NE  Rua- 
ula  Ave  NE  2.';xSE  100  ptn  blk  20 
Excl  lid  Assn.  Patrick  Horgnn  to 
whom  It  mny  concern ..  .Mar.  2.  1922 
Mar.  2,  1922— S  GKARV  82-6  W  12th 
Ave  W  2.''ixS  100.  Jacob  Welss- 
beln.  Harry  B  and  Leah  H  GotlcBon 
to    Emil    Nelson Feb.    28.    1922 

Mar  1.  1922— w  t\\i;ntv-kirst  AV 

HO  fi  Cnllfornla  H  30xW  120.  L  M 
«"aruiilo  to  whom  It  may  concern.,, 

March    1.    1922 

Mar.  L  1922— N  IRVIN*;  :>'-r<  W  24th 
Ave  W  25xN  100.  .Miiricufrlip  Web- 
litcr   to   Joel    Jnh.iMiii.  .  .Feb.    14.    19Z:: 

Feb.  28.  l!f:2  W  <)  TAVIA  87-6  N 
f:allfoinla  N  fiOxW  107-6.  Kdward 
E  YounR  10  whom  H  mny  conr«Tn.. 

Fell.     28.     1922 

rch  28,  1922— MK  CALIFO|{NI.\  AN'D 
Twffil  v-ninili  Avn  I'.  25x9.'.  M 
Marri-^  1 "  Alli  n  *  «'o.        Fob.   ll.M92f 

Keb.  20.  i;2.;  1.01  8  lU.K  Moii. 
W«<«twoinl  Park  Mamii  iind  EMlher 
K  Nelnon  to  .N'elnon  Uro«.K.'b  ^.l.  l»2l 


Feb.  28.  1922— LOT  tJ  BLK  3109. 
Westwood  Park.  Hans  &  Esther  E 
Nelson   to   Nelson    Bros.. Feb.    23,   192'.^ 

Feb.  22,  1922 — W  TWENTV-SECOND 
Ave  3C0  ff  Cabrillo  S  25xW  120. 
Nick  Hemminga  to  whom  it  may 
concern Feb.    28.    1922 

Feb.  27.  1922— S  CLEMENT  So  E  26tl. 
Ave  E  25xS  100.  Gustave  Moeller 
to    I 'avid    Leigh Feb.    27,    1922 

Feb.  27.  1922— E  FRANKLIN  102-8  ? 
FiU'erl  S  27-6  on  E  Franklin  by  K 
1(10.  G  Hunsith  10  whom  it  may 
concern Feb,    27,     19'.2 

Feb.  27.  1922— E  TENTH  AVE  17.')  N 
Anza  N  23.\E  120,  HO  Lindeman 
to    W    R   Lindeman Fe'n.   8.    1922 

Feb.  27,  1922— E  SIXTEENTH  AVE 
256-6  S  Balboa  S  25xE  127-6.  Frei! 
Lear  Jr  to  David  Leigh.  Feb.    18,   1922 

Feb.  27,  1922 — W  FOURTEENTH  AV 
305  S  Geary  25x140.  Samuel  Wenger 
to    G    E    Watson Feb.    25,    1922 

Feb.  27.  1922— S  GEARY  107-6  E  Fun- 
ston  Ave  25x100.  Emil  Nelson  to 
whom    it   may   concern ..  Feb.    27,    1922 

Feb.  25,  1922— SE  REVERE  AVE. 
25  XE  Jennings  SE  25xSW  100  ptn 
lot  S  hlk  364  So  S  F  Hd  and  R  R 
Ass'n,  A  L  Stewart  to  whom  it 
may   concern Feb,    5,    1922 

Feb.  25,  1922 — N  PIXE  105  E  Leaven- 
worth E  37-6xN  137-6.  Rosalia  V 
De  Ryana  to  V  Filippis.  Monihan 
&  Slavin  and  Stimmel  Electric  Co.. 
Feb.    25.    1922 

Feb.  25,  1922— NW  TWENTIETH  & 
Arkansas  N  50xW  25,  Peter  Der- 
timan  to  whom  it  may  concern 
Feb.   21,   1922 

Feb.  25,  1922— S  MARKET.  94-3%  W 
Ecker  W  60-4xS  155.  H  L  Simon 
to  H  P  Hovt Feb.  24.  19:':! 

Feb.  24,  1922— W  SEVEXTEEXTH 
Ave  275  S  Anza  £■  2r.x\\  120.  Jo.-^ 
J  B  and  Josephine  De  L'.icch:  to 
whom    it   may   concern .  .Feb.    15,    1922 

Feb.  24,  1922 — S  MARKET  94-3%  W 
Ecker  W  60-4x155.  H  P  Hoyt  to 
whom  it  may  concern ,,  ,Feb.  24.  1922 

Feb.  24,  1922 — LOT  21  BLK  3175 
Westwood    Park,     Jos.M  and   Lillie 

B    Martinelll     to    Nelson    Bros 

Feb.   20,   1922 

Feb  21,  1922— LOTS  2  I  A.  22A.  26.\,  2SA 
and  35A  Blk  2989  Metropolis  Sub 
Claremon*  Court  said  L.its  21A  ;in(i 
22A  being  on  N  line  Portola  Drive 
E  of  Kensington  Way  and  said  Lots 
26A,  28A  and  35A  being  on  S  line 
Ulloa  St,  E  of  Kensington  Way. 
Julius  H  Berghauser  to  Jas  Arnott 
&   Sons Feb.    21.    1922 


LIENS   FILED 


SAN   FRANCISCO   COUNTY 


Recorded  Amount 

Mar.  2  1922— SW  SLIVIOK  .WE  .VND 
Mission  bd»d  on  NW  iiy  .Mi.-^sion,  N 
by  Sliver  Ave  and  on  .SE  by  Lisbon. 
P  Montague  vs  The  Hebrew  Home 
for  Aged  Dlsablod  and  R  W  Moller 
$1140 

Mar.  1.  1922— W  THIRTY-FIRST 
Ave  200  N  Cleuicnl  N  2.''.xW  120. 
S    Holding   vp   (Jeo    W    Wilbeck  .  .  .  .  $5.'. 

I''.b.  28,  1922 — SW  Oi'E.'.N  AVE  l()3..'i2 
.>-E  BrlRhton  Ave  SE  38.82  S  118. 7^ 
W  37-6  N  127.8.  J  H  Krusr  va  J 
Trandiliia,  The  MrCarlby  Co  and 
Andrew     J     Lynch..  s.'.novi 


RELEASE  OF  LIENS 


•AN    rRANCISCO    OOVNTT 

Recorded  Amount 

Kill.   28.    1922     -LOr   19   BLK    2619   liiily 

Lyj)ii     A:     ilonir''*     •''Ub     i(f     .\yhliiny 

Terrace      No.    2.      GUnl    J<1  n.       I'.rlr 

\\  li-kliitul  fii   Peter  Hrlckf«<iii  to  <;«o. 

MnnlHldnleh     

Feb.  27,  1922— .IE  TURK  \-  TAYLOR 
K  4OX.S  77-6.  Johnn  .Miiiivill.  In.- 
to      Jullua    H      livrKhuuiiur.      John 


Holsrt  and  Western  Co-Operative 
Cafeteria   Co    

Feb.  27,  1922— X  SEA  CLIFF  AVE. 
if  produced  W  dist  S  83°  32'  W 
429.23  from  SW  Cor.  Lot  76  X  3"  23' 
W  15S.47  .N  SS"  E  50.015  S  3°  23'  E 
151  575  m  or  1  to  W  line  Sea  Cliff 
Ave.  if  produced  S  83°  32'  W  50.073 
Bliss  &  Faville.  $3464.80;  Lucia  K 
Mathews,  $2000  and  J  Harold 
Johnson.  $10  to  whom  it  may  con- 
cern      

Feb.  24,  19i.2 — S  PACIFIC  68-9  E 
Larkin  IC  63-9xS  137-6.  J  E  Bach 
Co  vs  .John  Spargo  and  H  Dragon 
Co      $412.30 


Notice  of  Non-Responsibility 


.SAX    Fit ANCISCO   COl'NTV 


Mar.  2,  1922 — NO.  343  COLUMBUS 
Ave,  J  March!  .as  to  improvements 
on  property    

Feb.  28,  1922— NO.  1219  LOMBARD, 
bet.  Larkin  and  Polk.  Annie  R 
Han.<^en  as  to  improvements  on 
property     

Feb.  28.  1922— N  EDDY  55  E  Polk  E 
.'■7-6\N  120.  Ora  McKoown  as  to 
improvements     on     i)ropertv 

J'cb.  27.  1922 — .NW  BllYA.XT  155  SW 
Third  .SW  20x.\W  80,  No.  518  Bryant 
St.  Christ  Madison  as  to  improve- 
ments    on     i)roi)t  rty 

Feb,  27,  1922— E  FORTY-FIFTH  AV 
75  N  Lawton  N  25xE  57-6.  B  Getz 
as    io    improvements    on    property.. 

Feb.  24.  1922— E  KEARNY  '<2  S  Sac- 
ramento. Realty  &  Reliuilding  Co 
to  S  T'  Halvorsen.  Paul  Nygard  and 
Tom  Johanscn  as  to  improvements 
on   pronerty    


BUILDING  CONTRACTS 


A  I.AM  EDA 

COIXTY 

92.500    nnrt    Ov 

cr   Reported 

Th 

e    following    is 

an    index    fo 

r    the 

contracts    for    this   ii 

3sue. 

No. 

Owner 

Contractor 

Amt. 

770 

Fryer 

Carpenter 

15000 

771 

Thomas 

Thaxter 

5000 

773 

Manasse 

Barrett 

4000 

775 

Johnson 

Owner 

4000 

776 

HInk 

Smith 

5260 

777 

Cede 

Owner 

5000 

779 

Kiiliii 

Kulchar 

4000 

782 

Poke 

Peterson 

17208 

784 

Gall  in 

Hopper 

6084 

787 

Wei-tern   Union 

Owner 

3900 

783 

Shall! 

Arm  it  age 

3000 

789 

Bapnon 

Dolan 

3000 

790 

Herman 

Perry 

4000 

791 

Snir.e 

Same 

4000 

792 

I'nllerson 

\\arren 

10270 

79S 

Fslill 

.Simnn 

2500 

794 

Morlor.uui 

Hamilton 

5800 

796 

SImmonds 

Owner 

3000 

798 

Saroiii 

Pond 

5600 

739 

Same 

Same 

5600 

800 

Rlog.  ihiiupt 

Rich 

4000 

803 

Llotta 

Owner 

3000 

804 

Eryson 

Owner 

SaOU 

805 

Mnnasse 

Kidder 

3600 

806 

Gary 

Hendricks 

5000 

S07 

Boyle 

l.-<aai'N 

3  750 

809 

Jloreovleh          S 

iMiimarstrom 

6400 

812 

B<.yle 

Isaacs 

3750 

813 

Wlinel 

Owner 

2500 

M14 

Whal.  11 

Owner 

3500 

sir. 

Haine 

.Same 

35.10 

NI6 

Schmidt 

Schmidt 

4900 

817 

Bandy 

Owner 

3000 

NIR 

Stroll 

MeP.eth 

14720 

Si9 

Alvar.  s 

Owrer 

.--.ooo 

S20 

Stnhl 

rhnrp 

3878 

s;i 

.\Sh....'l.lt.d 

•alucel 

3986 

^  22 

.Mey.-rr 

lleiidrlckii 

10700 

N'lS 

GrnnBtiiv'  •• 

(.•'HTHUlt 

5700 

8  ••  1 

Tflllnll 

l'<'ieri«<  n 

97(.l 

Luean 

50  (HI 

•  i» 

Owner 

7000 

- 

M          \   •■ 

Hopper 

7000 

8.^ 

I  liainberlnin 

Burkn 

.•18(10 

82k 

Booth 

Warner 

5000 

H30 

Healy 

Owner 

3000 
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No. 

Owner 

Contractor 

Amt. 

831 

Bellman 

Jordan 

3750 

832 

Ocheltree 

Owner 

10950 

833 

Nulting: 

Owner 

3000 

835 

Green 

Turner 

650C 

830 

Luthin 

Johanson 

3000 

837 

Hanlou 

Adams 

1400 

838 

Wood 

Woods 

4000 

842 

MaeDonald 

MacGregor 

6000 

844 

Smith 

Owner 

30000 

S45 

Palmer 

Owner 

20000 

846 

Damgaard 

Owner 

3000 

847 

Bickert 

Graham 

3000 

848 

Reed 

Faulkes 

2750 

849 

Martgrrana 

Jones 

5000 

851 

Grangrasso 

Legault 

5700 

852 

Henshaw 

Hopper 

12940 

853 

P.  G.  &  E. 

Christensen 

1150 

854 

Byrne 

Bartlett 

3700 

855 

Prentrup 

Stolte 

14250 

857 

Martin 

KrafCt 

3000 

858 

Hinch 

Healy 

300O 

800 

Hind 

Owner 

3700 

861 

Lam  b 

Owner 

5000 

862 

Hertwig- 

Ji'ulHvan 

50  00 

865 

Holito 

Hot  tencourt 

3000 

868 

Anderson 

Owiier 

3500 

869 

Fredrickson 

Owner 

4000 

871 

Langry 

Nunes 

5650 

872 

Pavert 

Owner 

7950 

873 

Porter 

2000-:. 

876 

Pavert 

Owner 

7950 

877 

Buck 

Wiliford 

5928 

880 

Faust 

Owner 

3500 

882 

Marshall 

Owner 

3500 

S84 

Chambers 

Owner 

3000 

885 

Burnkhorst 

Flittner 

9500 

887 

Goranson 

Owner 

3250 

888 

Hennings 

Owner 

11000 

8S9 

Goranson 

Owner 

6500 

890 

Baker 

Owner 

4500 

892 

Assmus 

Owner 

3000 

893 

Sloner 

Owner 

3000 

894 

Isaacs 

Owner 

3750 

895 

MaoKay 

Owner 

3500 

896 

Sohucke 

Johnson 

4000 

900 

Howard 

Baird 

4900 

901 

McLaughlin 

Scott 

15800 

902 

Public  Health 

Cotton 

4852 

903 

Smith 

Forbes 

975 

PERMITS 

DWELLINGS 

(770)  E  CALIFORNIA  150,  190,  230, 
270  and  310  S  Bancroft  Way,  Ber- 
keley. Five  1-story  5-room  dwell- 
ings. 

Owner — John   Fryer,   2620  Durant  Ave., 

Berkeley. 
.A.rchitect — None. 
Contractor — Carpenter     &     West,     5675 

College  Ave.,  Oakland.       $3000  each 

DWELLING 

(771)  NO.  801  CONTRA  COSTA  AVE.. 
Berkeley.  One-story  5-room  dwell- 
ing. 

Owner — Mrs.   B.  F.  Thomas,   911   Tulare 

St.,   Berkeley. 
Architect — None. 
Contractor — F.  W.  Thaxter,  2117  Derby 

St.,    Berkeley.  $5000 


HIDE  HOUSE 

(773)      W     FOURTH      110      S     Camelia, 

Berkeley.        One-story      concrete      hide 

house. 
Owner — Manasse     Block     Tanning    Co., 

4th    and    Camelia    Sts.,    Berkeley. 
Architect — None. 

Contractor — Barrett    &    Hilp.    918    Har- 
rison St.,  San  Francisco.  ?4000 


DWELLING 

(775)  NO.  842  INDIAN  ROCK  AVE., 
Berkeley.  One-story  6-room  dwell- 
ing. 

Owner — Albert  N.  Johnson,  1727  Stuart 
St.,    Berkeley. 

Architect — None. 

Day's  work.  $4000 


DWELLING 

(776)  E  SAN  RAFAEL  100  N  Arling- 
ton, Berkeley.  One-story  5-room 
dwelling. 

owner— Henry  Hink,  ?016  Francisco 
^t,,  Berkeley. 


Architect — ^None. 
Contractor — Harry       C       Smith, 
Francisco    St.,    Berkeley. 


2011 
$5250 


DWELLING 

(777)  NO.  1840  SAN  FERNANDO,  Ber- 
keley     Two-story  7-room  dwelling. 

Owner — Henry  Gede,  1416  Milvia  St., 
Berkeley. 

Architect — None. 

Day's  work.  $5000 


ALTERATIONS 

(779)      BROADWAY,  SIXTEE.XTK  A.\f) 

San    Pablo,    Oakland.      Alterations. 
Owner — Kahn    Bros. 
Architect — None. 
Contractor — S.  Kulchar  &  Co.,  8th  Ave. 

and    E-lOth    St.,    Oakland.  $4000 

DWELLING 

(782)  S  EUCALYPTUS  ROAD  12  ft. 
from  Berkeley  line,  Oakland.  Two- 
story  8-room  dwelling. 

Owner — Mrs.  H.  G.  Peake,  2639  Chan- 
ning  Way,   Berkeley. 

Architect — W.  H.  Ratoliff,  Jr.,  First 
National    Bank    Bldg.,    Berkeley. 

Contractor — Wm.  A.  Peterson,  318 
Portland   Ave.,  Oakland.  $17,208 


DWELLING 

(784)  W  RONADA  AVE.  150  N  Pleas- 
ant Valley,  Oakland.  One-story  5- 
room  dwelling. 

Owner — E.  L.  Gallin,  Wells  Fargo  Na- 
tional   Bank    Bldg.,    San    Francisco. 

Architect — None. 

Contractor— M.  E.  Hopper  &  Son,  1117 
Webster    St.,    Oakland.  $5084 


Oak- 


ALTERATIONS 

(787)      NO.     424     THIRTEENTH, 

land.      Alterations. 
Owner — Western   Union   Telegraph   Co., 

49    Geary    St.,    San    Francisco. 
Architect — None. 
Day's   wcrk.  $3900 


DWELLING 

(788)      W     TWENTY-SEVENTH     AVE. 

118   S   E-16th,   Oakland.     One-story 

6-room    dwelling. 
Owner — John  M.  Sharp,  1519   27th  Ave., 

Oakland. 
Architect — None. 
Contractor — R.      Armitage,      1519      27th 

Ave.,   Oakland.  $3000 


DWELLING 

(.789)      E    WALLA    VISTA    AVE.    100    S 

Elwood,     Oakland.       One-story     5- 

room    dwelling. 
Owner — A.     Bannon, 

Oakland. 
Architect — Ncne. 
Contractor — Leo     J. 

Bldg.,  Oakland. 


Syndicate     Bldg., 


Dolan,     Syndicate 
$3000 


AVE.     280 
One-story 


DWELLING 

(790)      AA''     W  OODRUFF 

Hampel,    Oakland. 

room    dwelling. 
Owner — Mrs.  Herman,  733  Haight  Ave.. 

Alameda. 
Architect — None. 
Contractor    —    J.      F'loyd      Perry.       733 

Haight    Ave.,    Alameda.  $1000 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JESSIE  ST.  S.  F. 

Phone   Sutter   6700 
Brnnoh — 2022  University  Ave., 

Berkeley — Phone  Berk.  4360 

noof  Paints — Roonng   Repnlr.s 

Shiiifirlo    Metal    Gravel 

Aabestos     and      Macnesla      Steam 

Pipe  and  Boiler  Covering 


«■ 


IA\-ELLING 

^701)  S  YGNACIO  AVE.  400  E  Cole. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Mrs.  Herman,  733  Haight  Ave.. 
Alameda. 

Architect — None. 

Contractor  —  J.  Floyd  Perry,  733 
Haight    Ave..    Alameda.  $4000 


recorf::du 

nWICLLI.VO 

iT:<^>      I'TX    LOTS    37    AND    38    BLK    7. 

Lakeshore   Highlands.  Oakland.   A!I 

work  for  1  .vo-stoi.v  frame  dwelling 

Owner — W.   W.   Patterson.    545   37th   St.. 

Oakland. 
.\.fhitect  —  .Schirmer    Pugbee      &    Co.. 

Tiiayer    Bldg..    Oakland, 
'"ontraetor — C.    H.    Warren.    2615    Derby 

St..    Berkeley. 
Filfd  Feb.  24,  '22.     Dated  Feb.  20,  '22. 

Hheatlied     i^ 

i.rowti     c<»ated     1,4 

('oniiileted    and    .accepted 14 

L'sual     35     days    y^ 

TOTAL  COST,  $10,276 
IJoi.d,  $5176.  Sureties.  C.  C.  Quinn  and 
fJiorgo  A.  Schu.Mcr.  Limit,  100  days. 
Forfeit,  none.  Plans  and  snecifications 
filed. 


GARAGES 

(793)      NE      NINTH       AND      JACKSON. 
Oakland.     All  work   for  eleven   ga- 
rages. 
Owner— Mrs.    F.    I.    EstUl,    192    9lh    St., 

Oakland. 
.\  re  h  i  tec  i — None. 
Contractor — G.  Siman. 

Filed    Feb.    24.   '22.      Dated   . 

Oarage    floors    completed |625 

Wails  material  on  ground 62.S 

Roof   completed    625 

Completed    625 

TOTAL  COST,  $2500 
Br>ri1.  limit,  forfeit,  plans  and  specl- 
Jications,  none. 


S'rORE 

(794)      W    TELEGRAPH      AVE    100      N 
24th.      70x — .    Oakland.      All      work 
for  one-story  brick  store. 
On-net- — Joe    Mortorano.    Oakland. 
Arc-hitect — None. 
(  cntracior — W.  S.   Hamilton  &  LeonarJ 

Jorrs.   562   24th   St..   Oaiiiand. 
Filed  Feb.  24.  '22.     Dated  Feb.  24,  '22. 

P.oof    on     $2500 

Plastered      looo 

Conipliyed     1300 

Isual    35    days lOOO 

TOTAL  COST.  $5800 
i^.ond,  nrnr.  Limit,  90  days.  Forfeit. 
1  opo.      Plans    and    specifications    filed. 


AlWRTMENTS 

SW  THIRTY-EIGHTH  A.XP  TELE- 
urai'h  .Ave.,  Oakland.  Two-story 
J4-room  tile  apartments  and  ga- 
rage. 

Owner — R.  M.  and  Percy  Robins,  3125 
High    St..   Oakland. 

.\i-i'hilect — None. 

tUmtracior —  Al-^x      C.       Wieben.      3602 

Fruitvale    Ave.,    uaklaid.        $27,500 

NOTE:'— -Recorded    contract     reported 

I\l..  20.   ViV.:.  No.   701. 


O  WELLING 

(T.Hi)      f-    DELAWARE    1:>5    E    Peralta. 

Oakland.     One-story  5-room  dwlg. 
O  ,  iier— L.     E.     Siinmonds,     3802    Canon 

.\^e..  Oakland. 
.\!ehitect — None, 
lily's  work.  $3000 


in\  ELLINGS 

(7;'S)      E    H.WENSCOURT    400    and    437 

N  E-I4tli.  Oakland.     Two  one-story 

6-room  dwellings. 
Owner — L.  Saroni.  806  Howard  St.,  Sau 

Francisco, 
.viihitect — None. 
Contractor — C.  P.  Pond,  1165  Ashmount 

Ave     Oakland  $2800  eac^ 
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lAVELI-IXGS 

(799)  E  SIXTY-SIXTH  XVE  800  and 
840  X  E-14th.  Oakland.  Two  one- 
story   o-room   dwellinErs. 

Owner— "l.  Saroni.  806  Howard  St..  San 
Francisco. 

An  hittct — None. 

Contractor — C.  P.  Pond,  1165  Ashmount 
Ave.,  Oakland.  $2800  each 


DWELLING 

(811(0  S  ROSAL  AVE-  300  W  Lake- 
shore  Ave..  Oakland.  One-slory  5- 
room    dwelling. 

Owner — Mrs.    F.    S.    Riegelhaupl. 

Architect — None. 

rontractor— Jas.  L.  Rich.  243  42nd  St.. 
Oakland.  14000 


nwr^LLiNt; 

X   LOXGUIDGK    UOAP   2U0   \V    .Mjiiidana 

Path.   Oakland.      Two-story    fi-room 

dwelling. 
.:i)wner-— \V.    W.    Patteisor,. 
Aichittct  —  fcthirmcr       Hugbet       <*t       Co.. 

Thayer    Bldg  .    Oakland, 
lontractor — C.    H.    Warren,    2615    Derby 

St..   Berkeley.  $10,000 


DWELLING 

(8Ub)  NO.  1635  KAINS  AVE..  Ber- 
keley.     One-story    7-rooni   dwelling 

()v  iier — h.  V.  Liotta,  1628  Kains  Ave.. 
BerkeUy. 

Atchitect — Non". 

Day's   work.  53000 


DWELLINC 

(S04)      NO.     1231     OHDWAY.     Berkeley. 

One-story    5-room    dwelling. 
()«!ier — Mrs     H.    M.    Bryson.    Premises. 
Architect — None. 
Davs  wcrk.  $2500 


ADDITION 

(805)      THIRD     AXD     CAMELIA     STS.. 

Berkeley.     Addition. 
Owner — Manasse-     Block     Tanning     Co.. 

Piemises. 
Arclulect — None. 
Contractor— H.    C.     Kidder,    2108    Addi- 

.-■on  St..   I'.erkc-le-y.  *3600 


I'WKLLING 

(Kiifi)      V.    AL.M.\    .Wy-    :■•>"    ^    K.Mclsio:. 

Oakland.      Onr    and    onc-half-story 

fi-room  dwelling. 
Ownei- — C.    VV.   Car>-.    2:;n(l     iiul    Wflixter 

.Sts..  Oakland. 
Ar»  iiiln-t — Noni  . 
Contraclor    -A.    T.    H.ndriiks,     IT    Kaii- 

vifw   Ave-..    Piedmont.  $500(i 


DWELLIN<; 

(8('7)  10  BIOST  12'  N  KUming.  Oak- 
I«im!.      Ont-siory   5-room   ilwilliiig. 

owiiei  Harry  L.  Boyle.  282(»  Kings- 
hind    Ave..  Oakland. 

.\r<-hlttct      .None 

Coni  racier — Hnrr\  W  Isaacs.  2800  M'>- 
(p-.wlo     ^\l•..     Oikland.  $3750 


STOKEJ- 

<8(llt)      W   P.IKJADWAY   50  S  Second  St.. 

Oakland       Onc-8tory    brick    Rtoref. 
owjinr  -  I'oia   Bcrcovlch 
Aichllecl  —  F.     D.    Voorhees.     1929     West 

St.,    Oakland. 
<«nlructor     M.    F.    SommarMrom,    3145 

Chiinii'l""   SI..  OaKI.'inrl.  $64ii" 


Oakland.      One-story    6-room    dwlg. 
Owner — Whalen      &      Carlos,      Federal 

Bldg.,   Oakland. 
Architect — None. 
Days    work.  $3500 


dwi;lmn<. 

(Ki;'>       W       KI.N'JSL.WD       AVE      320    N 

FleinlnK-     Duklaiiil.       t)ii< -slory     .'.- 

room  dwi'lllnK- 
Owner     Harry     L.     Boyl.  .     2820     Klnjc).- 

hind   Ave.  Cakhind. 
Ar--ihi<i^ — Non<'. 
I  iiiilrarlor— Harry    W.   Imhuck,  280ti  M<>. 

d<  t»to    .\v«- ,   <.aKlmd.  $370'! 


DWELLING 

(815)      W  MANILA  AVE  199  N  45th  St.. 

Oakland.     One-story  5-room  dwlg. 
Owner — Whalen       &      Carlos,      Federal 

Bldg.,  Oakland. 
Architect — None. 
Day's  work.  $35(i0 


DWKLMN'! 

(HIHiE    MIDVALK    AVE  165    S    KanHa/<. 

(KiKlaiid.     <»ne-Hiory  4-rooin  dwlK 

nwiMT- -Afiron     Wlmcr,  3084     llopkln.< 

Hi..  Oakland.  v 

Archil' n-    Nom 
IxO'k^VI^-  $2500 

'bWELl.».N«; 

(Jll4)      K  .M.\Nll,A   AVE  no  N   4Jth  St.. 


dwp;lling 

(816)  S  PRINCE  50  E  York  St..  Oak- 
land.     One-story   6-room   dwelling. 

Owner — Lena  M.  Schmidt.  5529  Thomas 
.«t..   Oakland. 

Architect — None. 

Ccntractor--R.  .1.  Schmidi.  $4900 


DWELLING 

(817)      E    RANSOME   AVE    110    N    Santa 

Rita.    Oakland.      One-story    5-room 

el  welling. 
Owner — J.    M.    Bandy,     5301     Dover    St.. 

Oakland. 
Architect — None. 
Days    work.  $3000 


APAKTMENTS 

(818)   E  TELEGRAPH  AVE  260  N  34th 

St.,   Oakland.      Two-story      12-rooni 

.stores   and   ai)artmenls. 
Owner — G.   E.   Stroll 
Architect — None. 
Contractor  —   Robt.     H.     McBelh.     1050 

Stanage   Ave.,   Pidemont.  $14,720 


DWELLING 

(819)      SE   VERMONT      AND      llilXC^E. 

Oakland.      One-story    6-room    dwlg. 
Owner— .Jos.      Alvares.      1089      28th    St., 

Oakland. 
Architect — None. 
Day'.'^    work.  $5000 


HIHOItOKD 

ALTERATIONS 

(820)      NO.     3135     FILBERT     ST..    Oak- 
land.     All  work   for  alteration.s  an.l 
additions. 
U\\  iK-r     O.    W.   Stahl   &    William    S.ngeii 

(Imperial   Soda   Works  Co.).   Prem. 
.\r<hitect — Charles   F.   Masten   &    Lester 
\V.    Hurd.    1429    Boiiita   St..   Oakland. 
Coiitractor--Vernon   E.  Thori).  4487  39th 

Ave..    Oakland. 
Filed  Feb.  27,    22.      Dated   Feb.  20.    22. 

Frame   up   In   barn   section V* 

Balance     frame     up 'i 

Acce))ted      _h* 

Usual     35     days ^4 

TOTAL  COST.  $3878 
Bjiid.  none.  Limit,  May  8.  Forfeit. 
n«  nt .      Clans  and   speclflcat ie)n.>;  filed. 


Filed  Feb.   27,  '22.      Dated  Dec.  — .  •21' 
Foundation    in    and    lumber    on 

grounds    $3000 

Frame    up     3500 

Plastered     3500 

Usual    35    days balance 

TOTAL  (X>ST,  $10,700 

Bond.   none.      Limit    SO   days   after   Dec. 

10,    1921         Forfeit,    none.       Plans    and 

specificaticns,    none. 

NOTE — Permit   reported   Dec.   9,   1921, 

No.   4393. 


SERVICE   STATIOI-. 

(821)  NE  CLAREMONT  AND  ASHBV 
Axes..  Berkeley.  All  work  except 
material,  storage  tanks.  electric 
Ilxfurrs.  lamps.  motors.  elce- 
irolWrs.  iiumping  ec|uipment,  fro 
air  unlls.  i>lpe.  ttulngs  and  valve.'< 
for  steel  service  station  and  i-om- 
forl   ntation. 

Owner—  Associated  Oil  Co.,  1  I  iiO  Wen- 
Hter  St.,  Oakland 

.\rclillecl  —  None. 

(  Xitraclor-  J.  Catinci.  1 :;  1 2  IStli  Ave.. 
Oaklanil. 

Filed   Feb.    27.  '12.      Dat.d   K.I.     17.  '22. 
Ill   days  attbr  complcUd  ;>iid  uc- 

ctplid      75',, 

I  'sual    35    dayH 26% 

TOTAL    COST.    $3985 

Bond.    $3985       Surely.    National    Sunt:. 

<"ri        Mrnll      forft'll.     none        Plans    and 

hp<  ellhal  loiif     filed 


,\P.\HTMENTS 

(H22)      lyOT   r.3    BLK     s:i7    Pledmonl-hy- 

the-Lake.        Oakland.  Twii-ntory 

frame    apartmcntn. 
((wnem     C.     <"".     Meyers     and     Maria     L 

Mfytrn.    4302    Went    Hi  ,    Oakland. 
.Nrchltecl  — None. 
Contractor — A.   T.    HondriokB,    47    Falr- 

vlow    Ave.,    Piedmont, 


STORES    AND    FLAT 
(S23)     LOT     18     BLK     S     Map     Melrose 
Heights,         Oakland.  Two-story 

frame    stores    and   flat. 
Owner — Joseph  Grangrasso,  Oakland. 
Architect — None. 

Contractcr — Oliver   Legualt,    3004    Mar- 
ket  St.,   Oakland. 
Filed  Feb.   27,  '22.       Dated   Feb.   28,  '22 

Frame  up    % 

Brown    coated     % 

Completed  and  accepted % 

Usual    35    days % 

TOTAL  COST,  $5,700 
Bond,  none.  Limit,  90  days.  Forfeit, 
$3   day.      Plans  and   specifications   filed. 


APARTMENTS 

(824)      SE     HARRINGTON    AVE.     AND 
San  Juan   St..  Oakland.     Two-story 
frame   apartments. 
Owner — A.  E.   Elliott.  1726  Bridge  Ave., 

Oakland. 
Architect — None. 
Contractor — Jas.  B.  Petersen,  2068  88th 

Ave.,   Oakland. 
Filed    Feb.    27,    '22.      Dat«d   Feb.   24.   '22 

Frame    up     $2440 

Plastered     2440 

Completed  and  accepted 2440 

Usual    35    days 2441 

TOTAL  COST,  $9,761 
Bond,  none.  Limit.  90  days.  Forfeit, 
$1.00  day.  Plans  and  specilcations, 
none. 


DWELLlNt. 

MORAG.V    KO.VD.    Oakland.      Two-story 

7-rooin  dwelling. 
Owner  -Dr.  Mohn-  y.  .Mora,>;a   11  <;id.  Okd 
Architect — None. 
('ontrartor--M     A.   Hose.   58(il    Dover  St.. 

Oakland  $10,401! 


DVVELLINC. 

(825)      RICAKDO      .WK.      Ix't.      Arroyo 

and     Artuna     Ave. .Piedmont        One 

and    one-half  .-^tory   frame   dwelling: 

and     garage, 
owner — Mrs.  C.   F.   Ford.  2532   Piedmont 

Ave..    Berkeley. 
.Wchitect    -None. 
Contractor    -L.    L.    Lucas.    555    59lli    St.. 

Oakland  $5000 


DWELLING 

(826)      PAL.\    AVK..    Lot    102.    Piedmom. 

Two-story    8-room    frame    dwelling. 
Owner--M.    P.  15rasch.   2734    Ashhy   .\v«' 

Berkeley. 
Anhlteet — None. 
Day's  work  $70r'0 


DWELLING 

(X27)  HIGIII,.\M>  .\Vi;..  Lot  6.  Vernal 
Terrace.  I'lednioiit.  Two-story  6- 
rofini    dwelling. 

Owner-     F.   C.    Howe.   418   Blair  St..  Okd 

Arrhlteel — None 

(  ontractor  — M     10.    Mi>iM>''r.     1117    W«'l> 
uter  St..  Oaklan.l  $700(i 


DWKLLINti 

(H28)      FAIItVIEW     AVE,    Lot    25.    Pud 

mon(.        One-Hlory      6-rooni      frnnn 

dwelling 
«i\\-iier-   It     II.    Clianiberlalii    .li'.    S\-ndi- 

cate   BIdK.,  Oakland. 
•Vrchltecl — None. 
<'<inlrHclnr     C.  E.  Burks.   1129   |{aiidol|il< 

Ave  .  Oakland.  $3«oo 


J   WELLING 

(8S»)      NOVA    DKIVE.      Lot    108.       I'le.l 

mont      One-Mlory   6-room   dwclMnK 
pw'nrr — H.    S     Rooth.    375    Euclid    Ave.. 

Oakland, 
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Archi  tect — None. 

Contractor — &.   A.  Warner,   351    12th   St., 
Oakland.  $5000 


DWELLING 

(830)      NO.    2010    ACTON   ST.,   Berkeley. 

One-story   5-room    dwelling. 
Owner — P.    J.      Healy,      39    Nace      Ave.. 

Piedmont. 
Arch!  tec  I — None. 
Day's  work  ?3U0O 


DWELLING 

(831)      NO     1139    ALAMEDA,    Berkeley. 

Ono-story    5-room    dwsiling. 
Owner — V.       Bellman,       1.523    Josephine 

St.,   Berkeley. 
Architect — None. 
Contractor — Jordan    &    Zeile.    2544    Mil- 

via   St.,   Berkeley.  $37S0 


APARTMENTS 

(832)      NO,   l^lOl   BONITA  ST.,  B<3rke!ey. 

Two-story    16-room    apartments. 
Owner — G.    B.    Ocheltree,     %    Juster    & 

Baird,    2027   Shattuck   Ave.,   Kkly. 
Architect — None. 
Day's    work.  ?i0,950 


DWELLING 

(833)      NO.    1137      C.VRLTON      ST.,    Ber 

keley.       One-story    6-room    dw!g. 
Owner — E.    J.    Nutling,    2037    Hayes    St., 

San  Francisco. 
Architect — -None. 
Day's   work.  .'{oOOO 


DWELLINGS 

(835)      NO.     1228     AND     1232     MASONIC 

Ave.,    Berkeley.      Two    one-story    5- 

rooin   dwelling's. 
Owner — Herbert  Green,  4238  Park  Blvd 

Oakland. 
A  rch  i  tect — None. 
Contractor  —  Fred    Turner,    2738     14th 

Ave..  Oakland.  $32.'>0   each 


DWELLING 

(836)  .  NO.    1316    ORDWAY,      Berkeley. 

One-story    fi-room    dwelling'. 
Owner  —  Harry    I-uthin,     1319    Per.-iUa 

Ave..  Berkeley. 
Architect — Nont . 
Contractor — G.    Johansoii,     l,'ir,7    .N'orlh- 

vale  St.,   I5;rkpley.  .f.UiDO 


DWELL1N(J 

(837)  NO.  653  SAN  MIGUEL.  Berke- 
ley.    Ono-f.tory     7-room     dweling'. 

Owner — R.   y.  Hanlon,  Los  Gates. 

Architect — None. 

Contractor — AV.  E.  Adams,  43Pi  (iilbert 
St.,  Berkch-y.  $4400 


DWELLING 

(838)      NO.    1527     TACOMA    AVE.,    lier- 

keley.      One-story  6-room   dwelling. 
O-svner — C.     C.     Wood,     6:i    Lapid.go     St., 

San   Francisco. 
Architect — None. 
C  )ntractor — -Wood.'j    &    McConnell.    2964 

California   St.,   San   Francisco. 

.HOOO 


DV\  ELLlNc; 

(842)  N  FIFTY-MXTH  200  K  I'atton, 
Oakland.     One-story  6-room  dwlg'. 

Owner — W.  I.  MaoDonald,  1731  Broad- 
way,  Oakland. 

Architect — None. 

Contractor — C.  M.  MacCregor,  4  70  13th 
St.,  Oakland.  if6000 


APARTMENTS 

(84  4)   NW  H ADDON  ROAD  AND  EX- 

cclsior.    Oakland.      Three-story    33- 

room  apartments. 
Owner  —  M     F.    Smith,    1001    lOxcelsior 

Ave.,  Oakland 
Architect — None. 
Day's   -Rork.  $30,000 


GARAGE 
(845)      NW     NINETEENTH     &     J.\CK- 

son,    Oal<land.      One-story    concrete 

garage. 
Owner — P.   A.   Palmer,   Monaduook   Bid., 

San  Francisco. 
Architect — None. 
Day's   work.  $20,000 


DWELLING 

(846)      SE     SIXTY-FIFTH     AVF'.       AND 

Flora    St.,    Oakland.      One-story    5- 

•room   dwelling. 
Owner — .'■:•.    Damgaard,    1352    84th    Ave  . 

Oakland. 
Architect — None. 
Day's   work.  $3000 


DWELLIX(5 

(847)      E   SIXTY-SEVENTH   AVE   402    S 

Flora    St.,    Oalcland.      One-story    5- 

room  dwelling. 
Owner — Max    Bickert,     1826    64tn    Ave., 

Oakland. 
Architect — None. 
Contractor — C.  H.  Graham,   4228  E-16tl-. 

St.,    Oakland.  $3000 


DWELLING 

(848)      W   SEMINARY   AVE   50   N   Bond 

St.,    Oakland.        One-story      4-room 

dwelling. 
Owner — F.  M.   Resd. 
Architect — None. 
Contractor — J,    R.    p-aulkes,   9828   E-14th 

St.,    Oakland.  $2750 


STORES 

(849)      W     TELEGRAPH     AVE       100     N 

24th       St.,       Oakland.  One-story 

brick   stores. 
Owner — J.    Martgrana.    3415    Telegraph 

Ave.,   Oakland. 
Architect — None. 
Contractor — Jones      &      Hamilton.      562 

24th  St.,  Oakland.  $5000 


DWELLING 

(851)  F,  YGNACIO  at  Trask  St.,  Oak- 
land. Two-story  stores  and  dwell- 
ing. 

Owner — G.  Grangrasso,  3601  Piedmont 
Ave..   Oakland. 

.Architect — None. 

Contractor — Oliver    Legault.    3004    Mar 
kel    St.,    Oakland.  $5700 


RECORDED 

DWELLING 

(852)  NE  KING  AND  LA  SALLE 
Aves.,  Piedmont.  All  work  except 
grading,  brick,  lathing,  plastering, 
tile,  electric,  plumbing,  painting, 
papering,  heating,  flinish  hard- 
ware, electric  fixtures  and  shades 
for  a  two-story  and  basement 
frame  dwelling. 
Owner — Mrs.    G.    T.    Henshaw,    1143    6th 

Ave.,   Oakland. 
Architect — Sidney    B.    and    Noble    New- 

som,    Nevada    Bank    Bldg.,    S.    F. 
Contractor — M.    E.    Hopper   &   Son,    1117 

Webster    St.,    San    Francisco. 
Filed   Feb.    28,   '22.      Dated   Feb.    24,    '22 

Frame    up     % 

Brown    coated     % 

Completed    and    accepted V4 

Usual    35    days % 

TOTAL  COST,  $12,940 
Bond,  $6,470.  Sureties,  Robert  How- 
den  &  Sons,  and  W.  H.  London.  Limit, 
without  delay.  Forfeit,  $5.00  day. 
Plans  and  specifications  filed. 


ROLLING    DOORS 

(S53)      SECOND     AND     WASHINGTON. 

Oakland.      Six    rolling    wood    doors. 
Owner —  Pacific  Gas  and  Electric  Co. 
Architect — Wm.     Knowles,     Call     Bldg., 

San   Francisco. 
General     Contractor  —  Cahlll     Vensano 

Co..    110   Sutter   St.,   San    Francisco. 
Sub-contractor  —  Charles     Christensen 

Co. 
Filed    Feb.    28.    22.      Dated    Feb.    24,   "22 

Monthly    payments     75% 

Usual    35    days 26% 

TOTAL  COST,  $1,150 
Bond,  none.  Limit,  none.  Forfeit, 
none.      Plans    and    specifications,    none. 


DWELLING 

(854)      E    OXFORD    260    N    Rose    N    38 

E    135,    Berkeley.      Frame   dwelling. 
Owners — Florence    M.    Byrne,    Trustee; 

Florence     M.     Byrne     individually: 

Maria  M.  and  Kate   F.   Byrne,   1313 

Oxfcrd    St.,    Berkeley 


Architect — None. 

Contractor — John  M.  Bartlett,  351  12th 
St.,    Oakland. 

Filed    Feb.    28,   '22.      Dated   Feb.   23,   '22 

Frame    up     % 

Brown   coated    ^ 

Completed    and    accepted    % 

Usual  35  days   % 

TOTAL  COST,  $3,700  plus  V4  profit  made 
on    sale   of   lot   and    building. 

Bond    none.      Limit,    90   days   after   Feb. 

21,     1922.       Forfeit,     none.       Plans    and 

specifications   filed. 


APARTMENTS 

(855)      LOT     12     BLK     1563.     60x120,    B 

Eton    Ave.    between    Woolsey    and 

•CTaremont,       Berkeley.  Slxteen- 

room   apartments. 

Owners — Emma  L.  and  L.  A.  Frentrup, 

3115    Eton    Ave.,    Berkeley. 
Archi  tec  t^ — None. 
Contractor — F.    C!    Stolte,    3455    Laguna 

Ave.,    Oakland. 
Filed   Feb.    27,   '22.      Dated   Feb.    18,   '22 

Frame    up     %, 

Brcwn   coated    % 

Complete    dand    accepted % 

Usual  35  days M, 

TOTAL  COST,  $14,250 
Bond,  $3600.  Sureties,  A.  P.  Pollard 
and  S.  C.  Broderick.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


DWELLING 

(857)  NO.  1819  BLAKE  ST..  Berkeley 
One-story    5-room    dwelling. 

Owner — Julia  A.  Mariin. 

Architect — None. 

Contractor — J.  W.  Krafft,  1904  Univer- 
sity Ave..  Berkf  ley.  $3000 


i>V\  ELLING 

(858)  NO.  2419  EDWARDS  ST..  Ber- 
keley.    One-story   5-rooni  dwelling. 

Ovner — J.  T.  Hinch,  Federal  Bldg., 
Oakland. 

A  re  hitec  t — None. 

contractor — P.  J.  Healy  :;9  Nace  Ave., 
Piedmont.  $3000 


DWELLING 

(860)      NO.    1424   .MlLVl.A   ST..   Berkeley. 

One-slorv    6-roo'ii    dwelling. 
()v.  ner^H.     T.     Hin-.l      1426     Milvia    St.. 

Berkeley. 
Vi^nitoct — Nont. 
Days   work.  $3700 


DWELLING 

(861)      Nb.  1760  SA.N  PEDRO.  Berkeley. 

One-story    5-room    dwelling. 
Owner — E.    R.    Lamo.    3126    Poplar    St. 

Oakland. 
.Ai  ch:teet--None. 
Days  work.  $5000 


DWELLING 

(862)  NO.  llo2  WALNtr  Berkeley. 
Two-story    7-room    dwelling. 

Owner — Raymond    Horlw  ig. 

.\rehitect — None. 

(  ontractoi — .Ichn  .S'jUivai,,  6432  Har- 
mon Cojrl,  Oakland.  $5000 

DWELLINC; 

(S(.5)  FRflTVALE  EXTENSION.  Oak- 
land.    One-story    fi-rcom   dwelling. 

Owner^M.  P.  nolil.  4482  Howe  St.. 
Oakland.' 

Ai  ehitect — N'-rno. 

I'ontractor — J.  C.  Bertcncourt.  1312 
96th    Ave..   Oak'and  jsoon 


DU  ELLLNC. 

(868)  ■  NE    lVoN    a-    THIRTY-EIGHTH 

Ave,.    Oakland,      One-story    5-room 

dwelling. 
Owner-^A.  •  F.    Anderson.    2384     E-22nd 

St..  Oak'and. 
.Vi  ohiiect — None. 
Day's    work.  $3500 


DWELLING 

(S69)  E  VERMONT  S2  N  Prince.  Oak- 
land.     Ciie-story    5-room    dwlg. 

Owner — Karl  S.  Frederickson,  542 
Mcntclair    Ave,    Oakland, 
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Architect — Xon«^.  Owner — H.  Goranaon,  S476  Lagnna  Ave,  Filed   Mar.    2,   '22.      Dated   Feb.    27,   '22 

Day's    worK.                                            ?4000  Oakland.  Brick  work  l-atory  high ^ 

■  Architect — None.  Plastered     ^ 

Day's  work.                                            $3260  Completed  and  accepted % 

UKCOKUI::u  Usual    35    days % 

DWKLLINO  FLATS  TOTAL  COST,  $15,800 

(871)      LOT    29     BLK    13,    Map    North-  (ggg)      >,-   FIFTY-FIFTH  240   W  Genoa.  Bond,     $7900.       Sureties,     C.     M.     Mac- 

br.'ie.  Berkeley.     All  work   for  one-  Oakland.     Two-story  16-room  flats.  Gregor    and    Carl    T.    Doell.      Limit,    60 

story  six-roon;  dwe'.lmg.  Owner— J.    E.    Hennings,    868    55th    St.,  days.     Forfeit,  none.     Plans  and  speci- 

Ovvner— J.  C  Langiy.  Berkeley.  Oakland.  fications   filed. 

Arcnitecl— None.  Architect— None.  

Contractor— Georg..      W.      Nunes,      5430  ^^^.^  ^,^^^                                            $11,000  PLUMBING 

Dover  St.,  Oakhnia.                 ,.    ,„„  (902)      S\V     EAST     ELEVENTH       AND 

Filed  Mar.   1.    22.     Dated  Feb.   1 -.    22^  DWELLINGS  2nd    Ave.    Oakland.      Plumbing. 

Jl^ra.ne    up. Inii  (8^9)      &    HOPKINS    ST.    50    and    90    E  Owner— Public    Health    Center    of   Ala- 

j.rovin   coaieu    ••••;••■-■ ---^"^  Rhoda     Ave.,     Oakland.       Two     1-  meda    County. 

W  ork  commenceu.   deed  o^f^t_rust   3650  ^^^^^    g,^^^^    dwellings.  Architect-Con.-^Iruclion   Department    of 

r.ond.    none.      Limit.    90    days.      Forfeit.  Owner-H.Goranson,  3476  Lag^na  Ave.  Oakland   Board    of   Education, 

none.      Plans   and   .specifications   filed.  .      ^^^^^""^  Contractor  -  Thos.      R.      Catton,      2327 

Architect — -None.  Prince    St.,    Berkeley. 

Day's    work.                                  $3250    each  Filed    Mar.    2.    '22.      Dated    Feb.    28.    '22 

r)UEl.,LIN(;s  3rd  of  each  month 75% 

<872)      NO.  1701  A.\D   ITOr.  OKLAWAKE  DWELLING  Usual    35    days 25% 

St..     Berkoloy.       Two    onc-siory     5-  (S:iO)      N    LERIDA    AVE.    350    W   Carl-  TOTAL   COST.   $4,852 

room    dwelling.^.  ston,    Oakland.      One-story    6-room  Bond,    $2426.      Surety,    Globe   Indemnity 

Owner-it.  .1.  Pavert.  Isl  National  Bank  dwelling.  Co.      Limit,     60     days.       Forfeit,     none. 

Bldg.,    Berkeley.  Owner — W.     J.     Baker,     2255     Ransome  Plans    and    specifications    filed. 

.Srf  hitt-ct — Nono.  .Nve.,   Oakland.  

Day'.s  work.                                    |.'?975  ca<li  Architect — None.  DWELLING 

Days    work.  '                                              $4500  (903)      LOCATION    NOT    GIVEN.      One- 

ADDITION  Story    2-room    dwelling. 

(873)      SE    DUKANT    AND    SHATTUCK  DWELLING  Owner — Mrs.     Ellen    Smith,    Oakland. 

Aves..   Perkelcy.      Add   one-story  to  (892)     N  NICOL  100  E  Fruitvale.     One-  Architect — None. 

garage.  story    -5room    dwelling.  Contractor — J.    W.    Forbes.    841    Union 

Owner — Blanche  L.   Porter.  Piedmont.  Owner — Carl  Assmus.   1250   Rhoda   Ave.,  St.,    Oakland. 

Aicilitect— James      W.      Plachek.      201 J  Oakland.  Filed   Mar.    2,    '22.      Dated    Feb.    20,    '22 

Siiattuck    Ave.,    Berkeley.  Architect — None.  Frame    up     1/5 

Segregated    contracts.                        $20,000  Day's    work.                                              $3000  Ready   for  plaster    1/5 

Plastered     1/5 

I>N\  ICLLINGS  DWELLING  Completed    and    accepted 1/5 

(876)      NO.   1739   A.VD    1743   McOeo.   Ber-  (§93)      e      PIEDMONT      AVE.      185      N  Usual    35    days     1/5 

keley.         Two      onf -story       6-rooni  I'leasant      Valley      Ave.,      Oakland.  TOTAL  COST,    $975 

dwellings.  One-story    5-room  dwelling.  I^ond,     none.       Limit,     none.       Forfeit, 

owner— R    .1.  Pavert    iHt  .Vational  Bank  Owner — M.   B.   Stoner.   4115   Redding  St,  none.      Plans    and    specifications,    none. 

Bldg.,    Berkolev.  Oakland.  

Architect— None.  Architect— None.  nWELLIN<. 

Oays  work.                                      $'97;.   each  i>ays  work.                                                  $8000  NO.  1320   n.\Y  .ST..  Alameda.   Twn-story 

_ 6-roo  n    'IwelliiiK. 

I)\\  ELLI.NG^^  DWELLING  Owner — II.   (^.   Hacke.   Alameda. 

(SW)      MADISON  .<-T.  near  Mouiul.  Ala-  (g^i)      e    RAWSON   AVE     600   E   Flem-  Architect — I'arl    Werner.    Humboldt    Bk. 

moda.         Four      one-story       4-room  ■         j^^^      Oakland.      One-story    5-  Bidg..  .San  Francisco. 

dweliinK.s.  dwelling  (-onlractor-Olark.    &•   .Mian.   .-.80.-,   Har- 

0«ner—E.    rodd  a,id  C.  Buck,    1218  Col-  owner— Harrv     W  '    Isaacs,     2800     Mo-  mon    .We.   Oakland.                        $7400 

Arehifect-Noif  ^'''"^"'  "iesto    Ave..    Oakland.                                                      • 

...ntractor  ■-   Howard    Wiliforrl.       326.-,  Architect-None.  COMPLETION    NOTICES 

reniral  Ave..   .Mameda.  Days    work.        $3750  

$1482   each  AI>AMRDA    COUNTY 

DWELLING  Recorded                                             Accepted 

DWEI  LI\(,  (895)      E    SIXTY-FIFTH    AVE.     300     N  ^"^                            

(8S0)      NO.    911    SA.NTA    (LARA    AVE.  Flora  Ave.,  Oakland.     One-story  5-  j,^,.     j      ,,,22--     (i>    n'W    Sl'.\NY8IDK 

Al.-»n..da.      One  sLory    5-room    dvvlg.  room  dwelling.  Drive    363    NK    K-14lh    NE    40    NW 

Owner — A.    H.    FaUHt,    906    .^antu    (Mara  Owner— D.     MacKay,     1303     E-14th     St..  181.56    SW    40    SF,    181.54:     (2)     NW 

Ave.,   AlamodH.  Oakland.  SunnysUl.-     Drive     -ti:'     NK     K-14tli 

Aroiliteci— None.  .Vrohllect — None.  NK  40   .s'W    181.61   ,SW   40  SIO   1S1.5!'; 

Dav's   W(  rk.                                                  $3riO(t  Day's    work.                                                 $3500  ,3)    js;\v    Sunnyside    Drive    r>23    NE 

--: K-14th    NK   40   NW   181.66  SW   40  SE 

DWELLING  DWELLING  181.63;  <4>  SK  Sum  yslde  Dr  923  NK 

(8S2)      N     BROADWAY    TERRACE    200  (896)      E    SIXTIETH    AVE.    40    S   Scenic  K-14th    NK   37.75    NK    15.71    SE   59.61 

E  Belgrave,  Oakland.     One-story  6-  Ave.,    Oakland.      One-story    6-rooin  NE    94.2.-.    .SK    19.7V    SW    107.47    NW 

room   dwelling.  dwelling.  179.58:    (5)    .SK  Sunnyside   Drive  643 

Ovner— Howard    Marshall.    480    Forest  Owner— Mrs.  M.   A.  Sohucke,   1511    Myr-  NK  E-14th   NK   40  SK   179  77  SW   40 

St      Oakland  tie    St.,    Oakland.  NW  179. 8(v   (6>  SK  .«^unn>Hide  Drive 

Arrhl,ec?-Non?.-  Archltect-:None.  ..63  NK  K-  ID  1.  NK  40  SK   179.83  SW 

Day's  work.                                                  $8600  ( 'ontrartor-O.     R     .lohnson.    3131     Tal-  4  0  NA\    1  .9.8b,  Sni,    Leandro.      Darl- 

'  hot  Ave.,  Oakland.                           $1000  i„g,  HardhiK  &  Co  tc.  whom   it   may 

DWELLING  concern Feb.    J8,    1922 

(.S84)      .SK    FOCRTKKNTH    AND    EAST  DWKLLINd                                         ..,.„,  '^'\'J,'    |''!:.dm!m,''"  i!"|,Im!^    OukPuid' 

23rd     .^..,    Oakland.       One-«tory     5-  (900)      ^  ^^t^'^'T'   OuF.u'l^  Zln\  ;"^^a      eu'^wid  '  V    L'^^mS'^^^^^^^^^^^^ 

room   dwelling.  d,.„.     Oakland.       One-8tnr>     6-room  ,'.,    „anv    Sehwal-n Mar.    1.1922 

owner— J.    F     ChamberH,     Plaza    Bldg.  dwelling^                                          ir„..ii,i  Mar.    1.    1922-N    TENTH    75    E   Jack- 
Oakland.  Owner-Ruth     A.     Howerd.     1«6     Eu.lld  ^^  ^^    j,   ^.^^.    ^^^^^    Oakland       fhRrles 
Architect- Nono.  Ave.,    San    Leandro.  ^    Hut.  bins    to    whom    It    may   con- 
Day's  wrrk.                                               $3000  Arehltpct — None.  ^.^.^u          Sei>i.     15,     19-'l 

Contractor -Loroy    .M.    P.alr.I.    H..ti    Alice  j,^^,^     j,g      1922— (1)    SW    MANOR    AVE 

>LATH  St.,    Oakland.                                       »«»""  ^n,,    HnrrU     Uo.kI;    (2)    SW    Manor 

(»■^^»      H     FOHTV-KlltST    400     E    Tele- Ave    13r..4:.    SK    Harrlw    Road.    Kdeii 

Kraph.     Oakland.       Two-story      11-  ItlOCOHIiKI)  Tp.     A   .M   Dorniaii   to  whom   II   may 

room  Hatti.  SToUK   IH'ILDINO  concern Feb.      1.     191'-' 

•Owner    -U.   <•     Urunkh-.rnt,    439    29lh    HI.  (901)      H    SIXTKKNTll    50    E    Ji-ITorson  Feb.    28.    1922--LOT    IS    RLK     ,\    .'Vlap 

Han    Francisco.  K    112.5    S     103.75.    Oakland.      One-  Flmwi.od      I'nrK,    Iterkeley.        V     J 

Architect— None.  story    brick    store    building.  Kockrlix    to    Ihin.x    f    Knight 

r-ontractor-- Jon       Klllin.r,      ITou      8.'>ili  1  nxner    David     McLaughlin,     Lillian     S.  Ian.     18,     1922 

Avr,   Oakland.                                   $9800  Kull-r.    Robert    DaUlel.    Jr.    and    W.  F.  b,   J7,   l'J22— S  30   LOT    10   BLK   "IV 

___^__  Morgan  Map    Linuo    Rosa    Tract,    Oakland. 

DWKLLINO  Architect— i„ouls      S.       .Slone,       Albany  Loon    K    Glacier    to    whom    It    •"•»>■  ^ 

(1117)      .SK    lloPKINH    8T     &    LAGUNA  Bldg.    Oakland.  * ''"''l.V'    '  .u«..     «\Jl'     "  V-  'I'v'vi'vVv  '■ 

Ave,.    Oakland       One-sfory    Croom  foniractor-Oeorg-    \     * •.";■    23rd  !•  ei^      .,,    , ',''*';r,„,  '      *,;' ^^  .A^^^^^^ 

^wHIInir.  St..  Oakland.  ••:'•"""  ""^  •'"''  '*""  'V^<'  ii^-  <"^S\\ 
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lOft,    Oakland.        A    P    Anrlerron      lo 
whom    it   may   concern ..  Feb.    20,    1922 

Ffcb.  25.  1922— NK  PUNNYSIDE  DIl 
and  E-I4th  being  No.  .382  E-14th 
St.,  San  Leandro.  Minnie  Irono 
Hai:    to    Allen    &    fnark..PPb.    1,    1922 

Feb.  25,  J922 — PTN  I'LOT  40  Map 
Ranches  V  &  D  Peralta,  Emery- 
ville. K  VVinsby  to  Alfred  Peter- 
.son Feb.     16.    1922 

Feb.  25,  1(»22 — 10  MARKET  481  S 
First  S  200xE  100,  Oakland.  V  G 
&  B  Co  to  The  Steel  Tank  &  I'ipc 
Co   of   Calif Pol).    1.''),    iy22 

Feb,  24,  1922— FIRST  &  WEBSTER, 
Oakland.  S.  P.  Co  to  Malott  & 
Peterson Feb.  18,  1922 

Feb.  24,  1922— E  THIRTY-FOURTH 
387.2  N  14th  St  Frultvale,  Oak- 
land. Roman  Ca,th)oIio  Arch- 
bishop of  San  Francisco  to  Fen- 
nell   &  Chisholm Feb.   23,  1922 

Feb.  24,  1922— NW  32  LOT  22  Map 
Allendale  Park,  Oakland.  Celes- 
tlne  Anderson  to  whom  it  may  con- 
cern  Feb.    1,    1922 

Feb.  24,  1922 — LOT  17  Map  Sheffield 
Helgrhts,  Oakland.  Louis  J  Ranis 
and  Hulda  Ranis  to  Joseph  Parker 
Feb.   20,   1922 

Feb.  24,  1922 — COR.  DANA  ST.  AND 
Allston  Way,  Berkeley.  Pacific  Uni- 
tarian School  for  Ministry  to  D 
Zelinskv  &  Son.s,  Feb.  IS;  Roberts  ' 
Mfgr  Co,  Feb.  23:  D  N  &  E  Walter 
&  Co,  Vch.  23;  Butte  Electric  & 
Mfg-  Co,  Feb.  15;  Snead  &  Co,  Feb. 
15;  L  D  Frazee.  Feb.  15;  Barrett 
&    Hllp Feb.    15,    1922 


LIENS  FILED 


al.ame:da  couxty 


Recorded  Amount 

Mar.  1.  1922— LOT  "B"  Map  Water- 
-side  Terrace,  Alameda.  National 
Mill  &  Luml)er  Co  vs  M  E  Whitney 
$600.50 

Mar.  1,  1922— LOT  33  BLK  2  Map 
Thousand  Oaks  Station  Tract.  Ber- 
keley. F  &  V  Montano  vs  Blanche 
and   William   H    Wohrlie $320 

Mar.  1,  1922— SW  COR.  C  &  CASTRO 
Sts  B  83xS  60,  Hayward.  Quist 
Bros  &  Co  vs  Peter  Caviglia  and 
Manuel     Joseph     $89.89 

Feb.  25,  1922— LOT  38  BLK  2  Map 
4th  Ave  Heights,  Oakland.  Rhodes 
Jamieson  &  Co  vs  W  C  and  Lela 
Gardner,  A  T  Hendricks  and  A  Mc- 
Gulness      $279.90 

Feb.  25,  1922— LOT  39  BLK  2  Map 
Fourth  Ave  Heights,  Oakland. 
Rhodes-Jamieson  &  Co  vs  Myrtle 
Harmon,  A  T  Hendricks  and  A  Mc- 
Guiness      $286.15 

Feb.  25,  1922— N  12 1^  LOT  21  and  S 
24%  Lot  22  Blk  C,  Map  Evoy  Tract, 
Oakland.  Hogan  Lumber  &  Mill  Co 
vs  A  T  Hendricks  and  M  and  Annie 
Geraghty     $321.56 


Notice  of  Non-Responsibility 

AI.AMEDA     COUNTY 


Feb.  28,  1922 — SW  12  Va  LOT  2,  all 
Lot  3  Blk  2,  Map  Key  Route 
Heights,  Oakland.  Alameda  In- 
vestment Co  as  to  Improvements 
on     property     


HOMESTEADS 


ALAMBDA    COUNTY 


Mar.  2,  1922 — N  FORTY-FIRST  140 
W  Webster  St  W  38  N  93.28,  Oak- 
land.   Lulu  M  Behler  (wf  F  L).. $1500 

Mar.  2,  1922— W  THOMAS  AVE  343 
S  Prospect  Drive  S  41  W  100,  Oak- 
land.     Benjamin    Nedderman.  . .  $5000 

Mar.  1.  1P22— E  P.i:UBANK  292  S 
Central  Ave  S  oSxE  110,  Alameda. 
Mabel  P  1:  oung  ( wf  Bertram  N) .  .  . 
$5000 

Mar.  1,  1922 — W  HARPER  520  N  Ma- 
son N  40xW  122-4,  Berkeley.     Anna 


E    Gordon    (v/f    IJenry    R) $42.^0 

Feb.  28.  1922— S  ASHBY  AVE  100  K 
Sacramento  K  SOx.S  135,  Berkeley. 
William    Miles I.TS*)"' 

Feb.  28,  1922— W  LINDEN  210-6  N 
26th  N  52xW  132.  Oakland.  Annie 
D   Macdonald    (wf   Robert   B)...$4oOO 

Feb.  27,  1022— LOT  5  BLK  7,  Map  San 
Pablo  Park.  I'erkeley.  .Adelaldc 
E  Dickin.son   (wf  P  L) $450.1 

Feb.  25,  1922^  S  E-THIHTY-SECOND 
25  W  Summit  W  33-4xS  100,  Oak- 
land. Olive  W  [^awrence  (wf  Wil- 
liam   H).... $30(1' 

Feb.  24.  1922 — LOT  41  Map  Myers  & 
■\Vhitf       Tract,       Oakland.  Mary 

Crusko    (wf   Manuel)     $2500 

1922— PTN     BLK     L     MAP 
Park,    Oakland.      Kathleen 
M   Miller    (wf   George   W) $5000 

Feb.  24,  1922— S  THIRTY-SECOND 
310  E  Grove  E  40  S  140,  Oakland. 
Imelda  Gallagher  (wf  Frank  P) 
$5000 


Feb.     24, 
Vernon 


CITY         OK         OAKLA.MJ  BUILDIKG 
SU.MMARY    POn    FEIIRI  AKY.    1922 

(  lassitication   of               No.  of 

Buildings  Permits         Cost 

1 -story     dwellings 187  $571,964 

1% -story    dwellinp:s 5  19,500 

1%-story     dwlgs  &  stores  1  5,0.00 

2-story     liwelLngs 1:«  127,472 

2-st    dwlgs    Xc    store.c 1  5,750 

2-story     Hats 2  13,00') 

2-story    apartments 2  30,00o 

2-slory   apts   &   stores....  1  14,720 

3-story     apartments 2  53,493 

1 -story     stores S  31,700 

1 -story     warehouse 1  1,800 

l-ntory    factory 1  4.000 

1 -.story    bciler    room 1  1,00.'' 

3-st    Health    Center    bldg.  1  57,525 

1 -story  church   building..  I  20,000 

1 -story    brick    armory....  1  30,000 

1-story    brick    garages...  2  17.000 

1-st    brick    smoke    house.  1  450 

1-st   brick   service   station  1  8,500 

2-story     brick     school....  1  156,000 

1-st     brick     warehouse...  1  25,000 

1-st  bk  mchne  shop  Add'l  cost  2,500 

1-story    brick    stores 2  11,400 

1-story    tile    dwelling....  1  4,000 

j -story    tile    stores 2  13,500 

1-story    tile    garage .?  1.65ti 

2-story    tile    apartments..  1  26,500 

1-story    concrete    garage.  1  20,000 

Concrete     foundation....  2  46.490 

1-st   steel   service   station  1  950 

1-slory     office 1  2,000 

1-story    shop 1  550 

Hoof     signs 2  855 

Electric     signs 15.  4,82.") 

Garages    &    sheds 123  18,983 

Tank     frames 2  450 

Additions     47  26,131 

Alterations   &    repairs.  ...  97  50,114 

Total      537   $1,424,772 

SIUMMARY 

New     construction 440   $1,374,658 

Alterations    &    repairs...  97  50,114 


Total 


537    $1,424,772 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


ARCHITECT'S  CERTIFICATE 


%I,\>IKI>A     <OI>T^ 


Mar    2,   1922 — Morton  A.  Williams  ha« 
filed   his  certificate   of  architecture  for 
-Vlameda  County. 
Per..    28,    1922 — Ralph    E.     Wastell,     136.) 

Croadway,     Oakland.       has     filed     hi.s 

("ertificate    of    Architecture    for    .Mn  • 

nieria   County. 


BUILDINa  CONTBACTS 


SACRAMBFTTO    COVNTT 


$2,.'>4MI   mid   Over   KefMirtcii 


FLATS 

.\0.  1811  X  ST..  .Sucramenio.  Two- 
story  frame  flats   (2   4-room   flats). 

Owner — J.  Machado.  1815  X  St..  Sacra- 
mento. 

.\rchittct — None. 

Contractor — .1.  Lucay.  1604  V  St..  Sac- 
rammto.  $9000 


FLATS 

NO.      3454    Y    ST..      Sacramento.        Two- 
story  frame    (3)    flats  and   store. 

Owner — C.  T.  Hazlett. 

•Vrchilect — None. 

Contractor  —  Danimier      &      Har.shaw,- 
3415   2nd  St.,  Sacramento.  $7500 


(iAUAGP: 

NO.  309  THIRTEENTH  ST..  .Sacramento 
Private   garage. 

Owner — F.  Frieske,  30i<  13th  St.,  Sac- 
ramento. 

Aichitect — None. 

Day's    work.  S7500 


DWELLING 

NO.  2627  E  ST..  Sacramento.  One- 
story    frame    S-room    dwelling. 

Owner — EJva  L.  Archibald,  1631  20tli 
St.,  Sacramento. 

Architect — None. 

Day's  work.  $3000 


BTJILDINO 

E    %    LOT    7    P.    Q.    23rd    and    24th    Sts., 

Sacramento.      Building. 
Owner — Geo.     T.     Putman.     721     F     St., 

Sacramento. 
Architect — None. 
Contractor — W.    E.    Truedale   and   J.   C. 

Martin,    2320    13th    St..   Sacramento. 

$5400 
Filed   F'eb.    18,   '22.      Dated   Feb.    14.    '22 


FLATS 

NO.  1041-4^  THiftTY-THIRD  ST..  Sac- 
ramento. Two-story  frame  (3)  flats 
and  garage. 

Owner — J.  S.  Powers,  701  11th  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — L.  C.  Vertrees.  900  2l8t  St.. 
Sacramento.  $6000 


DWELLING 

NO.     3940     U     ST..     Sacramento. 

story  4-room   dwelling. 
Owner — Mabel  Lambert.  3948  U  St. 

ramento. 
Architect — None    . 
Day's  work. 


One- 


Sac - 


$2600 


I^El'AIRS 

.\0.    2401    DONNER      ST..      Sacramento 

General   repairs  on  (parage. 
Owner — H.  X.   King,   Premises 
Architect — None. 
Day's    work.  $2500 


DWELLING 

.\0      1608     W     ST..     ^-.lc^a^lento.       One- 

stcry  5-room  dwelling  and  garaare. 
Owner — F.    L.    Terra.    1704    W    St..    S|ic- 

ramento. 
.\rchitect — None, 
n.iys  work.  $2500 


I  WELLING 

NO.  310  C  ST.,  Sacramento.  One-story 
5-room  dwelling  and  garage. 

Owner — Geo.  Coleman.  Box  292.  River- 
side   Road,   Sacramento. 
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Architect— None.  BUILDING    CONTRACTS  ^^''^t*    ^''^^-   20.   '22.      Dated   Feb.    16,   '22. 

I>ay's   work.                                                $25o0  *Jw**i*^.mw    v>vai  x«,x*v/ap                     Walls   erected    ?1500 

FRESNO   COINTY.                                     n''"^'!"« ^^° 

Cement    floor    in 2000 

DWELLJNO  S500O   nnd    Over    Renorted                           Usual    35    days Balance 

NEAR    W.     P.    SHOPS    on    property    of  »*'"^   ana    u>er    Keportefl  TOTAL   COST.    ?12.900 

Union    Ice    Company.      Sacramento.  Bond.    none.      Limit.    60    days.      Forfeit, 

Dwelling  for  artificial    ice  plant.  DWELLING  i.one.      Plans   only   filed. 

Owner — W.    C.    Phillips   Co  XO.       1690    COLLEGE       .AVE..       P'resno.  NOTE: — Contractor      to    receive      109c 

Architect — None.  Dwelling.  of  cost. 

Contractor — Daniel      R.      Wagner.      Call  Owner — Alice    Dor.sey.     lOS    North     Van                                          

Bldg..    San    Francisco.                $16.00(1  Ncs  Ave     Fresno 

Filed  Fel).   23.    L'i.      Dated   Feb.   18.    22.             Architect None.  RESIDENCE 

Day's   work.                                                  $7500  LOTS  12  AXD   13   ELK   1.  Ilazellon  Ad- 

dition,    being    No.    604    Callisch    St.. 

DWELLING  Fresno.      All    work    for   frame    resi- 

NO.     £526     H     ST..     Sacramento.       One-  DWELLINGS  dence. 

story    5-room    dwelling.  Xq.    316    DIANA    S-T.    and   No.    2015    Mc-  Owner — Joe     Uiggo.     602     Callisch     St.. 

Owner — Cha.«.    Lihman.    724    H    St.,    Sac-  Kenzie    Ave..    Fresno.      Two    dwell-  Ficsno. 

ramento.  ings.  Architect — None. 

Architect — None.  Owner — F.     M.   Pennington,     2021      Mc-  Contractor — Joe  Lo-Forti,  2206  Webster 

Day's  work.                                                $3000  Kenzie  Ave.,  Fresno.  St..   Fresno. 

Architet?!t — None.  Filed  Feb.   21.  '22.     Dated  Feb.   21.  '22. 

Contractor — Jelly  &  Son.         S2S50  each  Concrete    footing    in ?   600 

DWELLING  Brick    work    in 600 

NO.    2147    FOURTH    AVE..    Sacramento.  dw^ELLINGS                                                                      Plastering    on     600 

One-story   6-room   dwelling.  NO.    1622   AND   1628      DEL  MAR      AVE..            Completed      600 

Owner— Mrs.  Annie  E.  Horethcrne.  2155  Fresno.     Two  dwellings.                                     Usual   35   days 6600 

4th    Ave..    Sacramento.  Owner— H.    T.   Humphreys,    1245   Linden  TOTAL   COST.    $9000 

Architect— None.  St.,  Fresno.  Bond.  $9000.     Sureties.  G.   Malanca  and 

Contractor — C.    F.    Smith.    I06o    44th    Si.  Architect — None.  t;.    Isnardi.       Limit.    '.lO    days.       Forfeit. 

Sacramento.                                        $4900  Day's  work.                                     JS.'jOO  each  none.     Plans  and  specifications  filed. 


ADDITION 

%  MILE  OFF  HIGHWAY  to  Fair  Oaks 
and  12  miles  from  Sacramento.  Ad- 
dition  to   residence. 

Owner — Wm.  H.  Devlin,  California 
Fruit   Bldg..   Sacramento. 

.\rcihtcct — None. 

Contractor — W.  L.  Chatterton,  3101  T 
St,.    Sacramento.  »S400 

Filed  Feb.  24.  '22.     Dated  Feb.  21,  '22. 


DWELLING 

NO.  2341  FORTY-FIRST  ST..  Sacra- 
mento. One-story   5-room   dwelling. 

Owner — L.  W.  and  Edw.  Averill.  82:^ 
16th  St..  Sacramento. 

Architect — None. 

Day's  work.  $3500 


WORKSHOl' 

NO.  808-12  TWELFTH  ST.,  Sacramento. 

One-8toiy    workshop. 
Owner — Porter  &  Spiague.  722   12th  St.. 

Sacramento. 
Architect — None. 
Contractor — H.    D.    Hudnutt.    California 

Fruit   Bldg.,  Sacramento.  $11,000 


DWEI  LINCj 

NO.  1057  THIUTV-EKVHTH  ST..  Sac- 
ramento. Onf -story  six-room 
frame  dwollliiK  and   garagi'. 

Owner — Green  &  Harridan.  708  J  St., 
Sacram'-nlo. 

Architect- — .No  i.e. 

Day'B    work.  $39nn 


DWELLING 

NO  1057  nilUTV-SKVF.NTH  ST..  Sac- 
ramento. OiH'-story  5-room  dwell- 
ing and   RuraK''. 

Owner  —  Green  &  Harrlffan,  708  J  St. 
Sacramento. 

Architect  —  N'on*-. 

Day's   work  $2900 


LIENS  FILED 


NA(  UAMKNTO    COLJVTV. 


Kvcorded                                                 Amount 
Feb.    24,     1922— LOT    fi    HLK     11.    Nu- 
tomnw     Sub.     Sniramentt).       N^-wton 
Larhon    v.t    Win    Latmn    .1    al Jtill 


Notice  of  Non-Responslbilitj 


S  \«   II  \  Mi:%  TO      <  Ol    N  I'V 


Fob.  27.  1922— W  %  LOT  3,  K,  L.  7th 
nnd  Nth  Kin.,  Sacrunicnto.  D  M 
CnmliH  a*  to  impruvcmrnta  on 
propvrty     


DWELLING 

NO.    4044    KERCKHOFF    AVE..    Fresno. 

Dwelling  and   garage. 
Owner — C.    E.    Euckmaster.    3220    Piatt 

St..  Fresno. 
Arc'nitect — None. 
D.ty's   work.  JrioOO 


DWELLING 

NO.  3924  HUNTINGTON  BFA'D..   Fresno. 

Dwelling. 
Owner — Otto  W.  Baty.   3406  Nevada  St. 

Fresno. 
Architect — None. 
Day  s  work.  $5000 


DWELLING 

NO.     823    UNIVERSITY     AVE..     Fresno. 

Dwelling. 
Owner — J.  K.  Tuttle.  1101   Fresno  Ave.. 

B'resno. 
Architect — None. 
♦  'ontractor  —  T.    H.    Nelson,    3041    Iowa 

St..  Fresno.  $6675 


DWELLING 

NO.  911    VASSAR  ST..   Fresno.   Dwellinj? 

Owner — Manuel   Costa. 

Arqbitecl — Nono. 

Day's  work.  $0000 


DWELLING 

LOTS  25   AND   26   BLK    122,   Fresno.    Al: 
work    for  dwelling. 

Owner — M.    Goorafchian. 

Architect — None.         ^^ 

Contractor — Geo.     Christian,     58     G     St., 
Fresno. 

Filed  Feb.   20.  '22.     Dated  Feb.   16,  '22. 

Roof    on    and    enclosed $300 

Plaster    on     300 

C;miplet£d      825 

Usual     35    days 47-'> 

TOTAL   COST,    $1900 

P.f>iid,    noiu'.      Limit.    24    days.      Forfeit. 

none.      Plans    and    specincalions    filed. 


BUICK    BLDG. 

LOTS    7    TO    10    BLK    27.    Fresno.         All 

work    for  one-stor.v   brick   building. 
Ownt-r — FrcBiio    Mnrnronl    Mf^:.    Co..   4S() 

1st    St.,    Fr«sno 
Architect — Noni-. 
<'ontraclor  —   U.    P.    K<-Iililii.     Bank    of 

Italy    Rldg..   Fresno. 


T.l. phone:      Wo.-^t    1726 

J.  A.  MOHR  &  SON 

(•rnrrnl   I'nIntlnB   ('nntrnctors 

.S'lii-clnllsta   In 

<'0.>iritl<:.<«.HKI>      A  III      l>AI%TIK(J 

AND    HAIVn     ill.AHTINO 

Bulldora'   KxrlmnKe.   IKOJoanleSt. 

22lfl-lS    Kllltiiore   St., 

.Sun    KranclHoo 


GARAGE 

NO.       1215-23       BROADWAY,       Fresno. 

Three-story       reinforced       concrete 

store  and  garage  building. 
<Jwner--Dolson    ^    Anderson.    Inc..    902 

Bush  St..  San   Francisco. 
-Architect — None. 
Contractor — Frank      H.      Masow,      1932 

Hyde  St..  San   Francisco.  $50.0o<j 


DWELLING 

NO.    838   UNIVERSITY    AVE.      Dwelling 

and  gar.ige. 
Owner — Berton  &   Wolff. 
Architect — Nore. 
Day's  work.  $5000 


COMPLETION  NOTICES 


KRES.XU    COLIVTY 


Kecorded  Accepted 

l-\'b.  28,  1922— LOTS  .•>0  AND  51  BLK 
.'i.  Van  .Vfss  Hei;<hts.  Fresno.  G 
McDougall  to  whom  it  may  concern 
Feb.     27.     1921' 

Fob.  24.  192L— LOTS  11  AND  12  BLK 
2.  Osborn  Tract.  F'resno.  Roy  Mar- 
tin  to   whom    it    may  concern 

Feb.    20.    1922 

Feb.  24.  1922— LOT  2  BLK  I.  Cedar 
Park,  Fresno.  Teresa  BroRan  to 
whom    it    may   coiu-em.  .Feb.    20.    1922 

Fib.  25,  1922— LOTS  26  AND  2  7  BLK 
91.  Fresno.  L  \N'  Klein  to  whom 
it  may  conci-rn F»"b.   25.   1922 

F.  1>.  2i..  1922  — LOTS  35  AND  36  BLK 
1,  Sierra  Vista  Addition,  Fresno. 
A  '.'  Complon  to  whom  it  may  con- 
tern  Feb.     25.      1922 

Feb.  25,  1922— WONDEU  BtnLDING. 
l''rcsno  dnarlilt'  work).  Annie  L 
Wallace  to  whom  it  mnv  concern. 
Feb.     20.     l!tl'2 

Feb.  25.  1922— LOT  IH  S  >^  Lot  17 
hlk  S.  Alhanibra  Tract.  Fresno. 
!•■.  F  Sti'diniin  to  whom  It  m.i.v  con- 
corn Feb.     24.     1922 

Feb.  25,  1912--LOTS  29  TO  32  BLK 
3S.  FreMio.  K  liaKcKuwa  to  whom 
It   may  concern Feb    15.   1922 

Feb.  25,  1922  -LOTS  3  AND  4  BLK 
:i5.    Boln.ont    Addition,    Fresno.       li 

I     Mclntoah    to   B  M   Benson 

Fob.    10,    1»22 

. —  .    ^ 

LIENS  FILED 


■i'l'.«»,>0    <OI    \i\ 


Kccordcd                                                Amount 
I  ,  1.    L'5.   1922  — LOTH  4  AND  5  BLK   09. 
l-'n>hiio.       Valley     Elect  rlf'al     .'•\ip))ly 
'o    va    MIKon    L    Wertlioimur    und 
.lohn   boott    |39i 


Saturday.     R-Iaroh     4.      l'J22 


BUILDING     AND     ENQINBERlKG 


BUILDING     CONTRACTS 

SANTA    CLARA    OOVNTT 


$1,4HH)  tiiid  Over  R*porte«l 

COTTAGP; 

TWEXTY-FiaST  AND  SAN  FERNAN- 
do  Sts.,  Sail  Jose.  Four-room  cot- 
tage. 

Owner — Leo  S.  Schullo.  12  &-21.si  St., 
San  Jo.se. 

Architect — None. 

Day's  work.  $1800 


( OTTAGE 

T'DUM   .\ND     FLOYD     STS.,   San      Jose. 

Five-room  cottagre. 
Owner— Placida   Micoli. 
Architect — None. 
Contractor — S.    Sereno.  ?li'8fi 


C:OTTAGE 

NO.    805    S    EIGHTH,   San    Jose. 

room   cottage. 
Owner — Emmett  McQuoid. 
Architect — li.   B.  .Snapp. 
Contractor — R.    B.    Snapp. 


Four- 


^2000 


P.UILDING 

MARKET  AND  WILLIAM,  San  Jo«e. 
Concrete  business  building. 

Owner — Nicholas  Bowden,  Bank  of  San 
Jcse   Building,  San   Jose. 

Architect — Jno.  H.  Powers,  460  Mont- 
gomery St..  San  Francisco. 

Contractor — Cahill  Bros.,  110  Sutter  St., 
San  Francisco.  $9200 

COTTAGE 

GIFFORD  near  Auzerais,  San  Jose.     4- 

;  room  cottage. 
Owner — Jno.  R.  Byer,  85  Glen  Eyre,  San 

Jose. 
Architect — A.  Willmott. 
Contractor— A.  Willmott.  $2400 


COTTAGE 

S  FIFTEENTH  near  William,  San  Joflfc 

Five-room  cottage. 
Owner — M.  Bridges. 
Architect — None. 
Contractor — H.    A.    Bridges,    Pine    an* 

Lincoln  Sts.,  San  Jose.  $3500 


COTTAGE 

CLAYTON  near  First,  San  Jose.  Six- 
room  cottage. 

Owner — Mrs.  A.  Zolezzi,  400  N  14th  St.. 
San   Jose. 

Architect — Herman  Krause,  Bank  of 
Italy    Bldg.,    San    Jose. 

Contractor — H.  A.  Bridges,  Pine  and 
Lincoln  Sts.,  San  Jose.  $6500 


Jose 


COTTAGE 

CLAYTON    ST.    near      First,    San 

Seven-room  cottage. 
Owner — Frank    Cianciarulo,     iTT     Santa 

Teresa  St.,  San  Jose. 
Architect  —  Chas.    McKenzie.    I'.aiik    of 

San  Jose  Bldg..  San  Jose. 
Contractor— J.  E.  Perkins,  1652  R-Santa 

Clara    St.,   San   Jose.  $8400 

BUILDING  CONTRACTS 
SABT  jOAftriN  oouimr 


92,600  and   Over  Rep«rt«d 


Rosi- 


RESIDENCE 

BAST    WILLOW    ST..    Stockton. 

dence  and  garage. 
Owner— Mrs.    Hattie    Gall,    125    E-Vine 

St.,  Stockton. 
Architect — None. 
Day's  work.  $4800 


FRAME    FLATS 

,S-SAN  JOAQUIN   ST.,   Stockton.  Frame 

flats. 
Owner— Geo.    C.      Hough,      1114      S-San 

Joaquin   St..  Stockton. 
Arcliitect — None. 
Day's  work.  $6850 


RESIDENCE 

NORTH  SAN  JOSE  ST.,  Stockton.  Resi- 
dence and  garage. 


Owner — L.     A.     Cutty, 

Sit.,  Stockton. 
Architect — Norn;. 
Day's  work. 


7  4  5     .\-San     Jok' 


$5250 


UESIDE.VCES 

E-NOl.TH    ST.    and    on    S-Norlh    Street, 

Stockton.      Two    frame    residences 
Owner — Sarah   Sherman. 
Architect — None. 
Day'.'?   work.  $2500   each 


LIENS  FILED 


SAIV    JOAQUIN    COUNTY 


Recorded                                               Amount 
Feb.   28,   1922— PART  SEC  62  AND  52 
Weber   Giant,    Stockton.      R   E   Mc- 
Cauley   vs   John    Whitney $11«! 


NEWS  31 

inMall     liardwood     floors     t'>r    two- 
.story  and  basement  frame  resldenc 
and  garage. 
Owner — Phiiip    L.    Bu.sh.    .San    Mateo. 
-Architect — Sam     Heiman.     57     Post     Si.. 

S-in  Francisco. 
Engineer— P.   L.   Bush.   57    Post   St..  San 

Francisco 
Contractor —  Cavanagh   Bros..    ISO   Jes 

sie  St.,  San  Francisco. 
Filed  Feb.   27,   '22.     Dated    Feb.    24.   '22. 

-•J'ramfc  completed    S  (><)>• 

Plaster    completed    40ti 

Completed     1055 

:»«    doTK    attrr 69'' 

TOTAL  COST,  $274:' 
Bond,  limit,  forfeit,  none.  Fia-iS  ai»(J 
spf cificatlons   filed. 


BUILDIKQ  OONTBAOTS 


SAN    MATKO    COUNTY 


.STORK  BLDG. 

I>TN    LOT    9    BLK    5,    Sup    Map    No.    1. 
Town    of      Burlingame.        All    work 
for  one  story  concrete  store   nldg. 
Owner — Ernest  C.  Douglas.  Burlingame 
Associated   Architect.s — Alfred   C.    Kuiiii 
and   Thomas  M.   lOdward.s.   83:i   Mar- 
ket St.,  .San   Francisco. 
Contractor — J.       S.    ,Sami)Scn      Co.,    Mo- 

nadiiock   Bldg.,  San  Francisco. 

Filed  Feb.  24,  '22.     Dated  Feb.  18.  '22. 

Walls     completed,     ceiling    joists 

on  jambs  set,  etc $4207 

Completed     2100 

Usual    35    day.s 2107 

TOTAL  COST,  $8114 
Bond,  $4  207.  Surety,  Globe  Indemnity 
Co.  Limit,  70  working  days.  Forfeit, 
.fid.      Plan.s  and   speoitic.at  ion.',   filed. 


STORE   BLDG. 

S  BURLING.\ME  AVE.  60-(;xl80.  start- 
ing 150  feet  W  from  W  line  Post 
Road,  Burlingame.  All  work  for 
one-story    concrete    sotre    building. 

Owner-— James  Lawrence,  San  Mateo. 

Af^sociattd  rVrchllects — Alfred  Kuhn 
and  Thomas  M.  Edwards,  833  Mar- 
ket St..  San  Francisco. 

Contractor — J.  S.  Sampson  Co..  Mo- 
nadnock  Bldg.,  San  Francisco. 

Filed  Feb.  24,  '22.     Dated  Feb.  18,  '22. 
Concrete   walls  completed,   columns 
girders,  ceiling  joists,  metal  win- 
dow   frames,    etc $8630 

Completed   and  accepted 4300 

Usual    35    days 432:t 

TOTAL   COST,    $17,25!i 

Bond,  $8629.50.   Surety,  Globe  Indemnity 

Co.      Limit,    70    working   days.      Forfeit. 

$20.      J'lans  and   specifications  filed. 


STORE 

PTN  LOT  9   BI.,K   Sub   Map  No.    1   Bur- 
lingame,    Burlingame,     Cal.       One- 
story    concrete    store    building. 
Owner — Oliver  J.  Williams,  Burlingame 
Architects — Alfred    Kuhn    and    Thomas 
M.    Edward,    833    Market    St.,    San 
Francisco. 
Contractor — J.     S.     Sampson     Company, 
Monadnock    Bldg.,    San    FYancisco. 
Filed   Feb.    24,   '22.     Dated  Feb.    18,   '22 
Walls    completed,    columns    gir- 
ders, wood  ceiling,  joist  metal 

windows,    etc $4207 

Completed  and  accepted 2100 

Usual  35  days 2107 

TOTAL  COST,  $8,414 
Bond,  $4207.  Surety,  Globe  Indemnity 
Co.  Limit,  70  working  days.  Forfeit, 
$10   day.    Plans  and  specifloations  filed. 

RESIDENCE 

NW  COR.  SAN  MATEO  AVE  (now  El 
Orrito  Ave.)  and  El  Cerrito  Ter- 
race (now  Rauleigh  Road).  Sari 
Mateo.  Carpenter  and  mill  work, 
roofing,  finish  hardware,  owner  fur- 
nish all  lumber  as  per  carpenter 
list,  all  mill  work  and  all  rough 
and  finished  hardware;  owner  will 


EXCAVATING,      FORM    WORK.      CON- 
rrote   work,    cement    work.   etc..    ou 
above, 
(•..ntractor— J.    C.    Baker,    515    2nd    St.. 

San  Mateo. 
Filed  Feb.  27.  '22.     Dated  Feb.  21.  '22. 

Completion    of    walls $5"" 

Completed    and    accepted... 11>> 

:{«    ilajn    nrt«T -'i. . 

TOTAL  CO.ST.  $825 
Bond,  none.  Limit.  15  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

PLUMBING.  ETC.,  ON  ABOVE. 
Contractor — Unit   Builders  and   Edward 
Ruedy.     1009     Bayswater    St..    Bur- 
lingame. 
Filed  Feb.  27.  '22.     Dated  Feb.  18.  '22. 

lioughed     in.     etc $400 

Comiileted    and    accepted 394 

;«l    ilnyx    aft«T -6'' 

TOTAL  COST.  $H>5!i 
Bond,  limit,  forfeit,  none.  Plans  and 
si)Pcllieations  filed. 

^ 

COMPLETION  NOTICES 

S.\N    MATKO    COUNTY 

Recorded  Accepted 

Ftb.  28,  1922 — LOT  17  BLK  "K"  Map 
No.  2,  San  Mateo  Heights,  San  Ma- 
teo.     Elinor   H    Siathc    to    whom    it 

.7iav    concern Jan.    19.    192J 

Feb.  27.  1P22 — LOT  15  BLK  7  Map 
No.  1.  Burlingame.  George  SmHh  to 
whom   It  may  concern  ...  .Feb.  1.  1922 

RELEASE  OF  LIENS 


SAN   MATEO   COUNTY 

Recorded                                                     Amount 
.Feb.    27,    1922— LOT      12- A      BLK    31, 
Lyon   &"-Hoag  Sub,  Burlingame.     J 
Heckenkempfr    to    James    .\    Hurt- 
man    et    al     $fi'* 


BUILDING  CONTRACTS 

rONTR.\    COST.4    COUNTY 


DWELLING 

EIGHTH      AND      MAPLE.       Richmond 

Dwelling, 
(iwner — Mr.    W'isser. 
Architect — None. 
Contractor — K.    J.     Henning 

St..    Richmond. 


546     43rd 
$3000 


DWELLING 

N  SIXTEENTH  ST..  i>«  t.  i'linton  and 
Roosevelt  Sts.,  Richmond.  One- 
story   frame   dwelling. 

ONMier — Geo.  Rehak.  677  16ih  St..  Rich- 
mend. 

\nhitect — None. 

Contractor —Carl  Overaa,  2105  Roose- 
velt   Ave..   Richmond.  $2000 


n\\  ELLlNt^. 

v:  VHIRD  ST.  182  .\  Barrett  St.,  Rich- 
mond. One  and  onc-half-story 
frame    dwelling. 

Owner — C.  E.  Mintzer,  255  Second  St.. 
Richmond. 

Architect — None.  ' 

Dav  s   work.  $2500 
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Bliss    &    Favlllc 


Tenth  and 

Harrison 

Streets 


.  .i.x  1- 1..^  sri><  1 1  sTATi':  !u;ii.ni.\i; — .Xvch.wv 

()K.\A>IK\TAI-     Ill<)\ 

Stairs,    P^ailing-s.    Elevator    Fronts,    Cast   Iro.n  Flag:  Pole  Bases,  Steel  Sash  and 

Doors   in  Boiler  Room,  etc. 

Furnished    By 

Michel  &  Pfeffer 

Iron  Works 


Phone 
Market 

730 


iCara^n  (Ennstrurtton  SrpnrtB 

Issued  every  business  day  of  the  yoar.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  wliich  you  are  interested. 
500   MISSION   STUKET  S.4N   FRANCISCO,   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

(;i':\|-.ii  \i.  1,1  >iiii:u   Y\iti> 

Dry  Kiln  Capacity,   in  Million  Feet  per  Annum 
General    Mill    nnd    (°nlilnr<     Work,    Stock    Dnora,    Sniili 

Kriiinrn    nnil    MoiildinKN 
ITTH    A    KANSAS    STS.  -  SAN    FRANCISCO 

I'll  MM-    MnrUit    inr.7 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busfi  St. 


SAN  FRANCISCO 


M(  mber 
losurance  Brokers  ExrhanKe 


Just     FLUSH     it     on! 
lAPIPOIITH 

klHHMB      TRAOC    MARK      ^^^-^^ 

will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

'^.^      L.    SOlXIMEaORIM  SOI>sJS,  Inc. 

355   F'a<  idr    I  IrriTK   I {iiil.liriK .  I -<)«  AnKclcn  77  0*F«rrell  Street,  San  Francisco 


^»"ii'    iiTi 


en 


15    Cents    Per    Copy 


Pkone   Donglaa   2372 
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I'ublislied   Every  Saturday 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


UKITI       I'Olt     1  \  l(U;  M  V  TION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  BIdg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALE  BY  AL.L.    LITMBER  DEALERS 
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CONCRETE 

IFOR  PERMANENCEF^n 


A  Street 

Has  a  Hard  Job  Nomt 

Carrying  the  light,  horse-drawn  traffic  of  a  few  years 
ago  was  one  thing.  Carrying  the  swiftly  moving  auto- 
mobiles and  pounding  motor  trucks  of  today  is  quite 
another. 

How  much  of  the  trouble  with  street  pavement  in 
your  town  comes  from  not  recognizing  the  difierence? 

Just  as  faster  and  heavier  railway  trains  compelled 
heavy,  modern  rails  and  roadbed,  so  the  heavy  pound- 
ing traffic  of  today  calls  for  rigid  Concrete  streets. 

Experience  shows  that  Concrete  pavement  can  be 
built  to  stand  any  kind  of  traffic,  indefinitely,  practi- 
cally without  repairs. 

Easy  riding,  skid-proof,  hole-proof,  permanent — that 
is  Concrete. 

Our  Booklet  R-4  tells  other  interesting  things 
about  Concrete  streets.    IV rite  for  your  copy. 

PORTLAND  CEMENT  ASSOCIATION 

qA  National  Organization 
to  Improve  and  Extend  the  Uses  of  Concrete 


AtUnu 

Dc*  Moinc* 

Parkenburg 

San  Franciaco 

Botton 

Drtroil 

Lot  Ansrlri 
Milwaukrr 

Philadelphia 

Sentllr 

Chicago 

Helena 

PiltuburBh 
Portland,  Greg. 

Sc.  Louif 

D.tUi 

Indianapolit 
K.an*a*  Cicy 

Minnrapolii 

Vancouver,  B.  C. 

L>rnvrr 

New  York 

Sail  Lake  City 

Wa(hington,D.C. 

Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRANCISCO,  CALIF.,  MARCH  11,  1922 


Tw<-nty-«t-c<jnd   Year   Su.    10 


No.  060  Mission   Street, 

San   Francisco,   Calif. 

MKS.    L,.    A.    LAirSEN,    Pablishcr 

J.    P.    FARRELL,    Mnnsij^iiig    Killtor 


Devoted  to  the  Engineering-,  Archi- 
tectural, Building  and  Industrial  .'Vc- 
ti-vities  of  the  Pacilic  Coast. 


OfHclal    Paper    of    A'^allejo    BiilIderN' 
Exchange 

Subscription  terms  payable  in  advance 
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PRODUCTION    AND    PRICE    OF    LUMH 
IN    1921 


About  2,531,000  short  tons  of  lime, 
valued  at  .$24,536,000,  was  sold  in  the 
United  States,  including  Hawaii  and 
Porto  Rico,  in  1921,  according  to  an 
estimate  made  by  the  U.  S.  Geological 
Survey,  from  reports  made  ;by  the 
principal  producers.  This  quantity  is 
less  than  that  sold  in  any  year  since 
the  survey  has  collected  its  statistics 
and  is  29  per  cent  less  than  that  sold 
in  1920.  The  average  value  per  ton  in 
1921  is  estimated  at  $9.69.  In  1920  It 
^SLS  $10.52,  and  in  1919  it  was  $8.84. 
The  sales  of  hydrated  lime  in  the 
United  States  in  1921  were  estimated 
at  737,000  short  tons,  a  decrease  of  less 
than  14  per  cent  as  compared  with 
those  in  1920,  whereas  the  sales  of 
quicklime  (including  refractory  lime 
or  dead-burned  dolomite)  were  esti- 
mated at  34  per  cent  less  than  in  1920. 
The  estimated  value  of  the  hydrated 
lime  .sold  in  1921  was  $7,673,000.  an 
average  per  ton  of  $10.41.  The  aver- 
age  value  per   ton    in    1920   was    $10.89. 


.SACRAMENTO      ARCHITECTURAL      & 

ENGINEERING    COMMISSION    TVOITLD 

TRANSFER   CONTRACT 


The  Sacramento  Board  of  Education 
will  act  shortly  on  the  ratification  of 
an  agreement  by  which  the  contract 
of  the  Hemmings-Hudnutt-Petersen 
Engineering  and  Architectural  Com- 
mission to  furnish  architectural  and 
engineering  services  on  the  schools 
built  and  being  built  under  the  $3,000,- 
000  bond  issue  of  1919,  will  be  trans- 
ferred to  James  S.  Dean  and  Charl&s 
F.    Dean. 

Should  the  agreement  be  ratified,  the 
Board  of  Education  releases  and  dis- 
charges the  Hemming-Hudnutt-Poter- 
son  Commission  from  all  its  obligations 
under  the  contract.  Dean  it  t")ean. 
un^ie  which  firm  name  the  Dean 
Brothers  are  working,  agree  not  to 
hold  the  Commission  members  for 
liabilities  or  d.-alnis  of  liability  arising 
nr  which  may  have  arisen,  and  as-sume 
those    liabilities. 


WHOSE   DUTY   IS  IT  TO  IN8I.ST  UPON 
A  QUANTITY  SURVEY 


(Engrineerlne    and    ContractlnK) 


We  are  glad  to  note  that  engineers, 
architects  and  contractors  have  at  Last 
sjone  on  record  in  favor  of  the  making 
of  quantity  .surveys  of  buildings  at 
the  owner's  expense.  It  has  long  been 
the  cu.'stom  of  civil  engineers  to  pre- 
pare quantity  surveys,  commonly 
known  a.s  "bidding  sheets,"  for  con- 
struction work  other  than  buildings. 
In  fact  nearly  every  class  of  civil  en- 
gineering structure,  except  buildings, 
is  ([uantified  by  the  engineer  prior  to 
submitting  ii  to  contractors.  How 
does  it  happen,  then,  that  buildings 
have  hitherto  been  an  exception  to 
this  rule?  We  think  the  reason  is  to 
l)e  found  in  the  fact  that  supervising 
architects  are  commonly  paid  for  their 
services  on  a  percentage  basis  and  not 
on  a  salary  basis.  It  is  but  natural, 
therefore,  that  an  architect  should  shift 
onto  the  contractor's  shoulders  the  ex- 
pense burden  of  preparing  the  data 
for  estimating  the  cost  of  construction. 
If  only  one  contractor  were  invited  to 
bid  on  each  building,  there  would  be 
no  economic  loss  from  this  practice, 
but  ordinarily  several  contractors  sub- 
mit bids,  and  in  doing  so  each  one 
duplicates  the  quantity  survey  work 
of   the   other. 

Now  that  the  American  Institute  of 
Architects  has  indorsed  the  plan  to 
have  the  building  owner  pay  for  a 
quantity  survey,  we  suggest  that  the 
architects  increase  the  percentage 
charged  for  their  se-rvices  to  provide 
for  the  cost  of  making  a  quantity  sur- 
vey, and  they  do  not  leave  such  a  sur- 
vey optional  with  the  owner.  The 
omission  of  a  survey  is  conceded  to  be 
an  economic  mistake.  If  so,  why  coun- 
tenance it  any  longer?  In  our  Jan. 
25th  issue  we  reprinted  an  editorial 
from  the  Journal  of  the  American  In- 
stitute of  Architects,  favoring  the 
quantity  survey  and  payment  for  it  by 
the  owner.  The  last  sentence  of  that 
editorial  reads:  "Any  man  proposing 
to  spend  a  considerab^le  sum  of  money 
in  building  should  insist  on  a  quantity 
survey,  as  one  of  the  most  certain 
means  of  economy  that  he  can  dis- 
■play."  True,  but  ^vill  the  average 
owner  insist  upon  a  quantity  survey? 
We  doubt  it,  because  the  average 
owner  knows  very  little  about  build- 
ing economics.  If  so,  the  insistence 
should  come  from  the  men  whose 
specialty  is  to  study  building  eco- 
nomics, namely,  architects  and  engi- 
neers. They  phould  carry  their  insist- 
ence to  the  point  of  refusing  to  take 
charge  of  building  construction  unless 
such  a  survey  is  made  part  of  their 
work. 

(Engineering    and    Contracting) 


FOUR  ENGINEERS   WILU  ADVISE  ON 
ST.\TE  WATER  SURVEY 


Announcement  is  made  by  the  State 
Department  of  Engineering  that  four 
prominent  hydraulic  engineers  have 
been  called  into  consultation  to  advise 
the  Department  in  its  study  of  run-off 
of  the  streams  of  the  State.  The  an- 
nouncement follows  a  meeting  held 
recently  in  San  Francisco,  with  C.  E. 
Grunsky;  Professor  C.  I>.  Marx,  of 
Stanfcrd  University;  Louis  Hill,  of  Los 
Angeles,  formerly  identified  with  the 
U.  S.  Reclamation  Service  in  the  Roose- 


v<lt  Dam  Project:  and  H.  D.  McGlas- 
han.  District  Engineer  of  the  Water 
liesources  Board  of  the  U.  S.  Geologi- 
cal   Survey. 

The  program  for  the  studies  of  the 
run-ofT  of  California  streams  which  has 
been  laid  out  calls  for  an  extensive 
.study  of  the  run-off  from  95,500 
square  miles  of  watershed,  which  com- 
prises practically  the  entire  area  of 
the  State  producing  stream  flow.  The 
basis  of  these  studies  w'ill  be  the 
measured  run-off  records  of  the  Water 
liesources  Branch  of  the  U.  S.  Geologi- 
cal .Survey.  These  will  be  supple- 
mented by  the  measurements  of  pri- 
vate engineers  and  corporations  who 
have  furnished  the  department  with 
thoir    records. 


CONCRETE     HOUSING     PROJECTS 


A  member  of  the  st.iff  of  the  U.  .S. 
Bureau  of  StandarcJs  recently  made  a 
trip  of  inspection  covering  various  cop- 
crele  housing  projects.  This  is  the 
third  trip  cf  the  kino  that  has  been 
carried  out  and  covered  the  territor.i- 
ii.  the  iieighborhoo.i  of  Pittsburgh. 
Cleveland,  Cliicago,  and  Minneapolis. 
A  Technical  News  Bulletin  of  the 
Bureau  summarize;;  the  trip  as  fol- 
lows: Three  days  were  spent  in  th<- 
vicinity  of  Pittsburgh  inspecting  vari- 
those  built  according  to  monolithic  and 
{■oncrete  block  con.sti  uction,  including 
two  important  pro.iects  at  Johnstown. 
Pa.,  and  Donora.  Pa.  The  former  in- 
cludes 89  concrete  houses  built  by  th: 
Cambria  Steel  Co.  in  1920  and  1921. 
while  the  latter  consists  of  concrete 
houses  of  the  Lanibie  type  built  in 
1917  and   1918. 

The  mcst  notable  development  in  the 
vicinity  of  Chicago  is  the  Institution  at 
Moosehcart.  111.,  bui'lt  by  the  members 
v)f  tht  Loyal  Ord^er  of  Moose  for  the 
<ducation  of  the  fatherless  children  of 
the  ordei-.  The  use  of  concrete  has  de- 
veloped to  a  rem.-iikable  degree  not 
only  in  the  construction  of  the  Moose- 
h.art  buildings  but  also  in  the  produc- 
tior.  ot  ornamental  and  architectural 
concrete. 

Inspection  of  Uie  Morgan  Park 
houses,  a  developmei-.t  cf  the  Minnesota 
Sre*J  Co.,  al  Duluih,  occupied  2  day.« 
'i  h*  project  includes  .about  500  houses, 
most  of  them  being  constructed  of 
sriall  concrete  units.  Other  projects  in- 
cluded the  house.>j  built  by  the  Hydrau- 
lic Steel  Co.  at  CUvi-land.  while  at  Can- 
tor the  metal,  lumber,  and  stucco 
houses  developed  by  the  Berger  Manu- 
facturing Co.  were  studied.  Thfe  is  .-. 
greater  diversity  cf  concrete  house 
types  in  the  vicii  ity  of  Youngstown 
than  at  any  other  point,  since  theie 
may  be  found  th-  Donaldson  and 
Liimbie  houses  built  by  the  General 
Fireproofing  Co..  together  with  a  .steel 
and  Stucco  house  of  their  own  design. 

Nearby  is  the  weli-known  project  of 
-81  concrete  hou.'-es  built  by  the 
Voungstown  Sheet  &  Tube  Co.  iii  1917 
The  Carnegie  Steel  Co.  has  a  housing 
liroject  located  at  McDcna'd  in  which 
there  are  72  of  the  Van  Guilder  type  of 
e  •ncret-e  hou.Tes  a::d  a  very  extensive 
usi.  of  concrete  in  city  pavem.  nis,  side- 
walks and  sewer.s.  The  same  oompanv 
na.>^  a  project  of  50  Ynn  Guilder  house's 
at    Steelton. — Engineering   &    Contraot- 

Mg. 


The  cottage  where  George  Pullman 
dreamed  of  sleeping  In  comfort  while 
traveling  still  stands  In  the  shadow  of 
tho  Uockies  near  Denver. 
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ALONG  THE  LINE 


The   Observer 


Apparentlv  it  costs  about  two  and  one-half  times  as  much  to  put  up  an 
averaee  building  now  as  it  did  in  IMOO.  This  is  in  spite  of  the  fact  that  the  cost 
of  buildinK  has  :ome  dewn  30  per  cent  since  it  reached  its  peak  in  May,  1920. 
•  •  •  Wages  increased  at  a  nearly  uniform  rate  from  the  beginning  of  1900  to 
the  end  of  1916  The  general  tendency  cf  material  costs  during  the  same 
period  was  upwards,  but  wit);  a  good  many  fluctuations.  For  more  than  a 
year  after  the  outbreak  of  the  European  War.  they  remained  IcWer  tnan  the 
average  for  the  four  previous  years  In  the  fall  of  1915,  they  started  up  and 
reached  a  maximum  in  1920.  yerv  much  higher  than  the  maximum  index  figtire 
for  wages  The  combined  figure  for  the  cost  of  building  reached  its  maximum 
in  May  1920,  at  263  per  cent  uf  the  1913  average.  It  dropped  to  a  low  figure 
of  180  lasr  September  and  lia?  started  up  again,  reaching  Uo  in  December. 
This  increase  during  the  throe  closing  months  of  the  past  .year,  was  due 
entirely  to  risine-  costs  of  materials,  as  wages  remained  substantially  constant. 
The  indications  seem  to  be  that  the  prices  of  building  m.aterials  will,  in 
general  hold  up  to  ther  present  leve!  or  perhaps  slightly  increaf-e,  during  the 
iiext  few  months  and  it  seems  improbable  that  any  general  or  wide-spread 
reduction  will  take  place,  so  the  prospects  are  against  any  general  reduction 
in  building  costs  for  some  time  to  come.-From  INDEX  a  statistical  service  for 
the  Construction  Industry,  published  by  the  Associated  Oeneral  Contractors  of 
America. 


The  reduction  of  waste  in  lumbering 
is  a  principle  being  furthered  by  all 
organizations  interested  in  the  conser- 
vation of  forests,  says  Walter  Mulford, 
Profe.ssor  of  Forestry  of  the  University 
of  California  Agricultural  Experiment 
Station.  During  1921.  a  preliminary 
study  of  -"vaste  of  redwood  in  logging 
and  at  the  sawmill  was  made  by  the 
California  District  of  the  United  States 
Forest  Service  in  co-operation  with 
tlie  Division  of  Forestry  of  the  Uni- 
v-rslty  of  California.  Certain  pos- 
sibilities in  reducing  waste,  as  de- 
veloped by  the  preliminary  investiga- 
tion, will  be  studied  in  greater  detail 
th.s   year. 

Members  of  the  San  Francisco  Sec- 
tion. American  Society  of  Civil  Engi- 
neers, will  attend  a  dinner  of  the  Com- 
monwealth Club,  March  16th.  In  the 
St.  Francis  Hotel,  to  hear  the  discus- 
sion of  the  pending  Water  and  Power 
Hill  which  has  been  submitted  to  the 
voters  of  California.  Chester  H. 
Howell  will  talk  on  the  provisions  of 
the  bill:  L.  S.  Heady  of  the  California 
Railroad  Commission,  on  the  question 
whether  the  bill  is  so  drawn  as  to  be 
workable;  A.  T.  Brock  on  the  financial 
provisionr.  and  Kobert  E.  Sibley  and 
Louis  Bartlett  on  the  Ontario  Plan  and 
Its  general  application  to  the  proposed 
bill. 


The  Kxtenslon  Division  of  the  Uni- 
versity of  California  announces  a  class 
Is  being  held  at  room  266.  Pacific 
P.ulldlng.  San  Franclsoo.  in  Applied 
Mechanirs  and  Uelnforced  Concrete, 
under  the  direction  of  ILirry  W.  Bolln. 
•fif  the  H.  .r  Brunnler  Company.  The 
course  is  f'>r  draftsmen,  architects  and 
engineers  and  for  others  technically 
qualified.  Each  course  consists  of 
fifteen  one-hour  lessons,  meeting  Mon- 
days and  Fridays.  The  fee  for  each 
course  Is  $8.00.  Ileglstratlons  arc  be- 
\ug  received  at  264  Pacific  Building 
and  HO  Kearny  street,  the  San  Fran- 
rlr.ro  oMlceH  of  the  University  Exlen- 
Hlon. 

ProposliiK  n  l.'.nd  iHSue  of  »3OO,000 
to  finance  the  first  unit  of  dormltorlos 
for  the  University  of  California,  n 
student  committee,  appointed  by  Presi- 
dent Barrows  to  Invcstlgnt.-  dormitory 
needs,  marie  Its  first  report.  The 
slurt.nts  KUKneHt  thai  tax  free  bonds. 
bearln«  a  l..w  r:.lo  of  Interest,  l-o  la- 
aue.l  and  ihiil  Hu-  mnn.y  r.-nllz.-l  :r"m 
this  Bal«  should  1...  nd.l.d  to  kIHs  for 
the  construrth.n  of  dormitory  bulldlna* 
of  thA  tyi.<-  proposed  by  President  Bar- 
rows—a  Mumb.r  of  units  to  he  built, 
vus   c»cb   year,  at   a  coat  of  IIBO.OOO. 


The  Washington  Association  for 
Piuilding  and  Construction  was  re- 
cently formed  in  Seattle.  Those  par- 
ticipating included  architects,  engi- 
neers, plumbing  and  heating  contrac- 
tors, lumber  dealers,  electrical  jobbers 
and  dealers,  financiers  and  other  trades 
and  professions  interested  in  the  build- 
ing business.  D.  R.  Huntington,  Seat- 
tle, former  city  architect  was  elected 
temporary  chairman  and  W.  W.  Hutton, 
secretary,  to  serve  until  offlcers  are 
elected. 


According  to  reports  from  quarries 
in  Xye  County.  Nevada,  marble  from 
that  section  will  enter  considerably 
into  California  building  operations 
after  the  middle  of  April,  when  the 
-American  Carrara  Marble  Co.,  will 
start  forwarding  regular  carload  ship- 
ments. It  is  said  San  Francisco  in- 
terests have  contracted  for  the  black 
and  white  marble  while  Los  Angeles 
will    take   the   green. 

During  the  month  of  February,  this 
year,  Los  Angeles  building  operations 
totaled  2.S42  permits  with  a  valuation 
of  $7,570,798,  as  compared  with  1,8S7 
permits  and  13.131,670  valuation  for 
February.  1921.  The  year  to  date 
shows  6.258  permits  and  $15.5.)4,966 
valuation,  compared  with  3.7.';8  per- 
mits of  $6,433,384  valuation  for  the 
same    period   last   year. 

Charging  fraud  on  the  part  of  the 
holders  of  the  majority  of  the  stock 
of  the  Dow  Pump  and  Engine  Com- 
pany of  Alameda.  Mrs.  Nettle  S.  Dow. 
owner  of  188  shares  In  the  concern 
has  filed  .xuit  in  the  superior  court. 
Oakland,  asking  that  a  receiver  bo  ap- 
pointed for  the  company,  and  t>i.u  the 
books   be  audited. 


City  trustees  of  Orlnnd.  Calif..  i  ijen 
l>efltlons  of  properly  owners  seeking 
Improvement  of  thirty-one  blocks  of 
Hireets.  Itejertlon  made  on  ground 
that  Improvements  would  cost  city 
$35,000  to  pave  street  Intersections  and 
would  be  a  heavy  burden  on  taxpayers 
.it    this    time. 


Members  of  th«»  American  Hardwood 
Mnnufarturrrs'  Assoclnllon.  meeting  In 
Louisville.  Ky.,  adopted  the  report  of 
the  board  of  directors  which  r. •com- 
mended that  Ibe  present  organization 
be  dislianded  and  the  American  Hnrd- 
w<;o.l    Institute    orKanlxed    In    Its    Mtend 


Twenty-four  building  permits  Isaued 
In  Pnlo  Alto  during  the  month  of 
Fchrunrv  totaled  |111.«00,  an  liuroaHe 
of  181.401    OTor   the   month   of  January. 


Ualph  Beebec,  harbor  engineer  of 
Oakland,  has  been  named  as  a  member 
of  the  San  Francisco  Bay  Marine  Pil- 
ing Committee,  which  studies  docks 
and  pilings  with  a  view  to  determine 
which  ccme  from  the  best  materials 
and  which  ■  best  withstand  the  action 
of  water  and  teredos.  Exhaustive 
tests  have  been  made  by  this  com- 
mittee   for    s^:veral    years. 


Samuel  Hart,  formerly  with  the 
State  Department  of  Engineering,  has 
been  appointed  a  deputy  engineer  In 
the  Sacramento  City  Engineering  De- 
partment. Hart  will  devote  most  of 
his  time  to  investigating  the  feasibility 
of  the  Silver  Creek  project  for  a  muni- 
cipal hydro-electric   system. 


U.  G.  Richards,  vice-preaident  and 
general  manager  of  the  E.  K.  Wood 
Lumber  Co  ,  and  formerly  Los  Angeles 
branch  manager,  has  severed  his  con- 
nection with  the  company  effective 
March    1st. 


City  of  iioseville  will  vote  April  10th 
on  question  of  "acquisition,  construc- 
tion and  completion"  of  a  municipal 
w:iter  system.  Cost  of  new  system  es- 
timated at   $155,000. 


Chas.  W.  Dickey,  supervising  archi- 
tect of  the  Oakland  School  building 
program,  urges  another  bond  issue  to 
finance  the  construction  of  more 
schools. 


AVesley  Weyant,  Fresno  building 
contractor,  died  February  28,  following 
a  short  Illness.  Weyant  was  64  years 
old  and  a  native  of  New   York. 


Marysville  city  trustees  plan  exten- 
sive street  Improvement  program. 
Streets  will  be  paved  with  five  inches 
of   asphaltlc   concrete". 


A.  A.  Meyer,  civil  engineer,  contom- 
lilates  locating  in  San  Francisco.  In 
the  immediate  future.  He  Is  now  lo- 
cated at  San   DIego. 


Oregon  Charcoal-Iron  Co.,  of  Port- 
land, A.  VV.  Martin,  president,  will  con- 
struct $200,000  furnace  near  Scapoose 
Ore.,   for   manufacturing  pig  Iron. 


The  Town  of  El  Cerrlfo,  Contra  Costa 
County,  plans  Iniprovemcnt  of  several 
.'^tr^clB;  estimated  cost,  $77,246. 


Olficlal  date  for  breaking  ground 
for  proposed  Capitol  Extension  bulld- 
Ing.M   at    Sacramento    set    for    April    4th. 


The  Builders'  Exchange  of  Vallejo 
has  moved  to  larger  quarters  at  906 
Marin   street. 


Amador  county  Nupervlsors  contem- 
))lnio  the  iippolnlment  of  a  highway 
ccnimlaiion. 


Pl.icervllle    city    trustees    propose     to 
mil    election    to    vote    bond    of    $10,000 
to    purchase    fire    eiiulpment. 
>■ 

Chos.    DcterdiiiK    lia.i    been    appointed 
Sacramento    county    highway   engineer, 
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Incinerator  for  Mill  Refuse  Made  of  Brick  and  Concrete 


(lloprinl    from    Entjineerlng    News-    Jiecord,  New    York) 


An  incinerator  for  destroying  mill 
refuse  designed  for  low  cost  and  long 
life  has  been  in  service  at  the  plant 
of  the  Pacific  Box  Factory  in  San 
Francisco  18  months  and  is  reported 
to  be  wholly  satisfactory.  U  consists 
of  a  concrete  shell  with  fire  brick  lin- 
ing, 14  ft.  in  diameter  at  the  I)ase  and 
60  ft.  high,  built  at  a  cost  of  $6,000. 
Thus  far  the  capacity  has  not  been 
reached  by  the  maximum  rate  at  which 
it  has  been  possible  to  blow  material 
in  through  the  18-in.  feed  pipe.  As 
much  as  400  cu.  yd.  of  refuse  have 
been  consumed  in  9  hours  and  it  is 
claimed  that  the  greater  the  rate  of 
feeding  the  hotter  the  Are  and  hence 
the  greater  the  capacity.  Features  of 
the  design  are  the  means  provided  for 
the  expansion  of  the  brick  work  and 
the  arrangement  of  vents  for  cooling 
concrete  thus  measuring  the  life  of  the 
structure. 

The  outer  or  concrete  shell  was 
made  in  two  pours,  each  pour  being 
made  in  a  day.  The  first  pour  carried 
the  structure  to  height  of  28  ft.  and 
left  reinforcing  projecting  for  bond. 
This  was  the  only  joint  as  the  second 
pour  completed  the  structure  to  full 
height.  Self-supporting  forms  of  the 
ordinary  type  were  built  up  on  the 
outside,  and  outside  forms  were  built 
up  independently  supported  by  scaf- 
folding. The  only  connection  between 
the  two  sets  of  forms  were  the  tie 
wires  run  through  from  side  to  side 
to  prevent  spreading.  A  1:2:4  mix  was 
used,  delivered  by  a  hoist  in  the  scaf- 
fold. All  reinforcing  w*as  deformed 
steel  bars  tied  at  each  intersection  with 
No.  18  soft  annealed  wire.  Inside 
fcrms  Were  removed  in  about  four 
days  but  outer  forms  were  left  in 
place  as  long  as  possible  as  a  protec- 
tion   against    wind    and    weather. 

The  brick  lining  put  in  after  the 
inside  forms  were  removed,  was  'like- 
wise placed  in  two  sections,  the  upper 
section  resting  on  a  shelf  in  the  con- 
crete and  being  entirely  independent 
of  brick  work  below.  This  separation 
makes  it  possible  to  put  an  expansion 
joint  in  the  brick  work  which  is  said 
to  be  the  most  important  feature  of 
the  design.  The  brick  of  the  combus- 
tion chamber  can  expand  upward  with- 
out lifting  the  weight  of  the  lining 
above,  thus  preventing  the  overloading 
that  tends  to  crush  or  buckle  the  lin- 
ing and   shorten   its  life. 

Heat  in  the  combustion  cliamber 
ranges  from  1,500  to  2,000  deg.  F.  and 
is  said  to  cause  the  brick  lining  to 
expand  3  in.  in  a  vertical  direction. 
This  movement  is  taken  up  in  the  ex- 
pansion joint  between  the  two  sections 
of  brick  work.  The  clearance  between 
the  lining  and  the  outer  concrete  shell 
is  nowhere  'less  than  1  in.  and  this  is 
more  than  the  expansion  of  the  brick 
work     circumferentially. 

The  concrete  shell  around  the  com- 
bustion chamber  is  octagonal  in  plan, 
thus  affording-  a  considerable  air  .space 
between  concrete  a!\d  brick.  Sixteen 
4  X  4-in.  terra-cotta  vents  just  above 
ground  level,  admit  cool  air  Into  this 
space.  Heated  air  passes  out  of  this 
space  through  corrcspondlnsi  vents 
near  the  top  of  the  octagonal  section 
28  ft.  above  the  base.  Tn  th(-  upper 
circular  section  the  one-inch  space  be- 
tween brick  and  concrete  is  vented 
by  one-inch  galvanized  pipe  set  In  the 
concrete  at  intervals  that  place  one 
vent  in  every  16  sq.  ft.  of  surface. 


The  firebrick  used  in  the  lining^  are 
rated  as  capable  of  withstanding  3,200 
deg.  F.  and  are  laid  as  headers,  i.  e. 
"end  on"  to  th^  combustion  chamber. 
The  bricks  are  8  in.  long  and  2'/^  in 
thick  with  a  width,  in  a  horizontal 
piano  that  varies  from  3%  in.  on  the 
firebox  face  to  iH  in.  at  the  outer  end, 
thus  giving  a  joint  slightly  narrower 
.at  the  rear  than  at  the  front  end.  In 
the  upper  part  of  the  combustion  cham- 
ber, or  flrcliox,  the  concave  curve  or 
corbeling-in  of  the  brick  work  toward 
a  smaller-diameter  throat  is  said  to 
improve  the  draft  at  the  same  time 
that  reflects  the  heat  in  such  way  that 
high  temperature  and  excellent  com- 
bustion is  secured.  A  very  small 
quantity  of  ash  accumulates  as  the 
draft  and  high  temperature  are  such 
as  to  reduce  the  residue  to  a  minimum 
;ind  to  carry  away  a  part  of  it  as  very 


fine  particles  that  escape  in  the  draft. 
No  grate  bars  are  used,  the  concrete 
foundation  at  ground  level  being 
covered  only  with  a  layer  of  Are  brick 
on   the   flat. 

A  means  of  controlling  the  rate  of 
burning  and,  to  a  certain  extent,  the 
temperature  of  the  brick  lining  Is  pro- 
vided by  four  20  x  20-in.  iron  doors 
at  a  height  of  19  ft.  above  ground  ex- 
tending through  both  the  concrete  and 
brick.  These  doors,  controlled  by  rods 
rtinning  down  to  a  convenient  height 
are  opened  after  the  fire  is  well  started 
and  by  admitting  cold  air  near  the  top 
of  the  combustion  chamber  prevent  ex- 
cessive heating  of  the  brick  work.  The 
inlets  covered  by  these  doors  Incline 
sharply    upward. 

Draft  for  suitalUe  combustion  con- 
ditions   is    secured    by    means    of   short 


tunnels  at  ground  level,  each  of  which 
has  an  Indirect  air  entry  by  way  of 
a  pair  of  iron  doors.  These  doors  are 
held  open  as  desired  by  ratchet  batches 
and  are  set  according  to  the  direction 
of  wind.  At  the  outer  end  of  these 
tunnels  a  wall  with  fire  brick  facing 
lakes  the  direct  heat  from  the  com- 
bustion chamber,  except  in  the  case 
of  one  tunnel  provided  with  a  large 
eiid-door  for  clean-out  purposes  and 
for  convenience  in  passing  in  refuse 
to(i  large  to  be  blown  In  through  the 
IS-in.    pipe. 

The  top  of  the  incinerator  is  covered 
with  screen  of  Vi-in.  mesh  to  catch 
sparks  and  a  gutter  is  built  in  the 
concrete  around  the  top  which  can  be 
flooded  when  desired.  A  1%-in.  gal- 
vanized water  pipe  runs  up  to  this 
gutter  and  a  2-in.  drain  pipe  leads 
down    from   its    lowest   point. 

In  applying  a  design  of  this  sort 
where  hot  air  is  needed  for  some 
auxiliary  use,  such  as  in  a  dry  kiln 
the  concrete  shell  could  be  made  oc- 
tagonal in  cross-section  all  the  way  up 
to  increase  air  volume  between  shell 
and  lining.  Vents  to  the  outer  air 
would  draw  the  heated  air  into  a  pipe 
for   delivery  as   desired. 

The  incinerator  was  designed  by 
Captain  W.  "W.  Breite,  structural  en- 
gineer of  San  Francisco,  and  built  by 
Herman  Ludwig.  who  has  been  granted 
a  patent  under  the  Ludwig  incinerator 
and    hot    air    dry    kiln. 


(;krman  cement  in  competition 


The  German  Portland  cement  indus- 
try has  been  seriously  over-capitalized, 
far  more  a\  orks  having  been  erected 
than  are  recjuired  lo  cope  with  the 
normal  demand  for  this  material, 
which  before  the  war  was  about  12 
million    tons   per    annum. 

The  present  demand  in  Germany  is 
only  about  4  million  tons,  but  as  the 
manufacturers  are  compelled  to  keep 
the  works  going  by  producing  a  lar- 
ger o^Jtput,  there  will  soon  accumulate 
laryc  stocks  which  will  have  to  be 
ilumped  on  other  countries.  Storage 
of  coal  has  kept  the  output  at  a  low 
level,  but  the  import  of  foreign  coal 
is  now  assuming  large  proportions, 
and,  provided  the  necessary  capital  to 
develop  the  export  trade  is  forthcom- 
ing, there  is  every  reason  to  fear  the 
consequences.  The  German  cement  in- 
dustry is  under  the  control  of  a  Na- 
tional Federation — the  Deutscher  Ze- 
nient  bund  of  Berlin — which  is  com- 
posed of  three  powerful  syndicates 
covering  the  whole  country  between 
ihom.  This  federation  has  selected 
Holland  and  South  America  as  its  prin- 
cipal markets,  and  is  about  to  develop 
ih'im  with  all  the  boldness  and  re- 
sourcefulness which  characterized  the 
ilermans  prior  to   the  war. 

Tlie  danger  of  the  production  of  ce- 
ment largely  in  excess  of  the  local  de- 
mand is  accentuateed  by  tiie  recent  ex- 
pansion of  the  Rhenish-Westphalian 
blast  furnace  cement  industry,  which 
will  soon  become  a  formidable  rival 
lo  the  Portland  cement  industry  in  the 
district,  especially  as  blast  furnace  ce- 
ment is  cheaper  than  Portland  cement. 

Further  competition  will  come  from 
the  chemical  industry,  as  the  chemical 
works  of  Bayer  and  Company,  at 
l.,everkusen,  owing  lo  the  scarcity  of 
foreign  supplies  of  sulphur  and  pyrites, 
have  taken  up  the  production  of  sul- 
phuric acid  from  anhydrite  (a  form  of 
calcium  sulphate)  and  clay.  A  wa8t« 
l>r'iduct  of  thi8  process  is  Portland 
cement,  which  can  be  produced  at 
quite  a  nominal  cost. — Western  Canada 
Cotjtractor, 
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State  Highway  Commission  Issues  Statement 
on  Suit  Proposed  by  Southern  Auto  Club 
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BRIDGK     DESIGN     TO     BE 
STANDARDIZED 


(By  State  Highway  CommiBSion) 


The  action  taken  by  the  Automobile 
<'lub  of  Southern  California  In  bring- 
ing: suit  against  Governor  Stephens, 
the  members  of  the  California  High- 
way Commission,  the  State  Board  of 
Control,  and  other  officials,  to  restore 
l)ersonally  to  the  State  Highway  fund 
$222,160  used  in  meeting  highway  bond 
depreciation  in  order  to  market  on 
Feb.  26.  1920,  $3,000,000  in  bonds  is 
obviously  political  in  character  and  Is 
in  line  with  and  typical  of  the  harras- 
sing  policy  towards  State  Highway 
work  in  general  which  has  been 
idopted  during  the  past  few  years  by 
those  in  charge  of  the  Club's  ac- 
tivities. 

Briefly  and  in  general  terms  the 
situation  resurrected  by  this  latest 
political  attack  by  the  Automobile 
Club  of  Southern  California,  is  as 
follov,  s: 

Early  in  February,  1920.  the  first 
Three  Million  Dollar  block  of  the  new 
Korty  Million  Dollar  highway  bond 
issue  was  offered  for  sale  and  bid  in 
by  the  Bank  of  Italy.  The  bonds  bore 
a  fixed  rate  of  ihi%  interest  and  fhe 
ofi'er  was  at  par  and  accrued.  How- 
ever, a  flaw  was  discovered  in  the 
proceedings  and  this  sale  was  de- 
flared   void. 

Another  sale  .was  arranged  for  im- 
mediately, but  on  account  of  a  sudden 
slump  in  the  bond  market,  no  bids 
were  received  and  the  Caillfornia  High- 
way Commission  found  itself  with  a 
large  numlier  of  going  contracts,  but 
with  no  funds  to  meet  contractors' 
progress  estimates  and  material  and 
labor  bills.  In  this  dilemma  the  assist- 
ance of  other  State  officers  and  the 
Attorney-General  was  sought  to  find 
a  way  i"  market  sufficient  bonds  to 
meet  imi'-rative  existing  State  obli- 
gations. 

The  exprdient  of  using  a  portion  of 
Federal  .Md  road  funds  due  the  State 
from  the  Government  for  work  already 
l)erformtd  on  co-operative  road  con- 
struction was  decided  upon  and  a  sale 
w.is     negotiated     with     the    Anglo-Lon- 


1,1  MUEH      IIIHIMCHS      IMfllOVI>«i 
BUILDING    IS    ACTIVE 


In  hiB  February  report  on  business 
conditions.  .John  T'errln,  Chairman  of 
the  Board  and  Federal  Reserve  Agent. 
Federal  Ueserve  Bank  of  San  Fran- 
eiHco,  says.  "The  lumber  Industry  of 
this  district  continued  to  Improve  dur- 
ing .January,  Increases  being  registered 
in  production,  shipments  and  orders 
rer«-lved,  both  AB  compared  with  the 
months  of  December  and  January,  1921. 
The  cut  of  the  larg'-si  lumber  asBOcl- 
allon  In  the  district  fur  the  week  end- 
ing February  llfh  (134  mills  report- 
ing) was  only  11  per  ront  below  nor- 
ms). The  export  movem«>nt  of  Douglas 
Or  during  1921  (465,233,000  feet)  ex- 
reedod  by  T., 000, 000  feet  the  exports 
of    1920 

"Building  HCtlvliy  In  the  district  has 
again  ronrhed  record  proportions,  ex- 
fcedlng  by  |13,'>00,noo.  or  15!i  per  cent, 
the  vftlue  of  operutlon*  reported  for 
.lanusry.  1921  Of  the  20  cities  re- 
tiorllng.  14  ndvisc  ii  Inrgor  number  of 
iiirmMM  ISMUKd  durins  .Tsnunrv,  I9St, 
iisn    during    .fnnusry,    1921. 


don-Paris  Bank  whereby  Three  Million 
Dollars  in  bonds  were  purchased  by 
the  bank  at  the  market  price  and  the 
difference  bet\\een  the  par  and  mar- 
ket value  of  4^%  bond  was  met  by  the 
transfer  of  $222,160  of  Federal  funds 
to  the  State  general  fund,  the  right  to 
do  so  being  sustained  in  the  opinion 
of  the  Attorney-General  by  the  word- 
ing of  the  law  which  stated  that  such 
money  could  be  credited  to  such  State 
fund  or  fund.s  as  might  be  designated 
bj-  the  then  existing  State  Department 
of  Kiigineering.  Furthermore,  the 
legality  of  the  procedure  was  passed 
upon  favorably  by  the  Attorneys  for 
tho    bond    purchaser. 

Had  this  step  not  been  taken,  the 
State  would  not  have  been  able  to  pa> 
a  large  amount  of  bills,  then  due,  and 
State  highway  construction  would  have 
l>een  completely  shut  down  resulting 
in  groat  injury  and  hardship  to  State 
contractors,  material  supplymen  .and 
laborers  and  employees  of  all  kinds, 
and  possibly  sending  many  contractors 
to  the  wall. 

At  one  time  during  this  period  of 
financial  stringency,  the  Commission 
was  several  weeks  behind  in  its  pay- 
ments and  enormous  pressure  was  be- 
ing brought  to  bear  from  all  quarters 
to  furnish  relief.  Had  work  been  ar- 
bitrarily shut  down  by  the  inability 
of  the  State  to  meet  its  obligations, 
numerous  damage  suits  would  have 
followed  and  the  State  would  have 
suffered  tremendous  loss,  not  only  in 
liquidation  of  damages.  but  also 
throu;;h  cessation  of  work  and  loss 
of   organization. 

The  stops  taken  at  that  time  by 
the  California  Highway  Commission 
were  ratified  by  the  people  of  the 
.S'tato  when  they  voted  Constitutional 
Amendment  Number  Nine  permitting 
the  fixing  of  a  flexible  interest  rate 
to  meet  fluctuations  in  the  market 
v.ilue  of  State  Highway  l>'>;ids  up  to 
a    maximum    cf    6%. 

The  sale  in  question,  therefore,  was 
no  different  in  principle  than  those 
subsequently  made  legal  by  direct  vote 
of  tho  people  by  the  adoption  of  the 
ainendmont   above   referred   to. 


S\>T\      KK      >I\^       III  n,l)      IIIHOI  <.ll 

<4ii':i<ii\s 


'I  bat  recent  activities  at  Kiverbank 
liy  the  Santa  Fe  railroad,  and  relaying 
of  rails  of  the  Sierra  railway,  presage 
the  long-predicted  effort  of  the  Santa 
We  to  get  n  short  cut  for  a  transcon- 
IhienlHl  line  Ihrougb  the  Sierras  Is  now 
a    report    among   rallroncl   men. 

Work  on  the  $2.''>0.000  refrigeration 
plant  at  lllverbank  Is  to  bi'  followed 
by  the  construction  of  an  latlng  house, 
so  Santa  Fe  reports  say.  The  plans 
for  an  eating  houH(  to  cost  almost 
> 1 0(1,000  have  been  drawn  up  for  some 
>  ears. 

f'oupled  with  th»*»e  announcementH  Is 
the  work  now  under  way  on  the  Sierra 
rnllwuy  In  relaying  the  mils  between 
CnrpeiHlown  and  Oaktinle.  Threi  more 
curs  of  heavy  rails  arrived  lately 
Th4'se  weri-  purclwi^ed  from  the  .>-"an!n 
Ki',  ami  I  hi'  euilre  Hxsti<m  Is  lo  be  laid 
w'lli    Iwiivler   Iron. 

This  has  revlvpil  the  rotiori  that  the 
.Miinta  Fe  plans  l«  bullil  a  line  through 
the  Sierras  and  on  east,  following  the 
iiill   u«id   l>>    I'le  fiirt> -niners 

rnrontirn  ed  reporls  are  that  the 
,'^nnta  Fe  hai»  nad  suiveyn  made  l.ii 
;usl    such  II   road 


Greater  standardization  of  practice 
in  the  design  and  construction  of  high- 
way bridges  is  urged  by  the  Bureau 
of  Public  Roads  of  the  United  States 
Department   of  Agriculture. 

It  is  believed  that  there  is  no  sound 
reason  for  the  amount  of  variation 
in  specifications  that  now  exists  and 
that  it  results  in  greater  cost  of 
bridges.  State  officials  take  the  same 
view  as  the  bureau,  and  a  committee 
composed  of  bridge  engineers  has  been 
appointed  by  the  American  Associ- 
ation of  State  Highway  Officials  to 
consider  the  matter.  A  "Manual  of 
Practice,"  is  being  prepared,  which 
will  represent  the  best  thought  on  the 
subject  and  which  it  is  believed  will 
be  accepted  by  all  the  State  Highway 
Departments.  Not  only  will  the  adop- 
tion of  such  a  manual  lead  to  the 
building  of  bridges  of  good  design, 
but  it  will  also  make  possible  a  saving 
in  money,  as  bridge  companies  will  not 
be  called  upon  to  meet  so  much  vari- 
ation  in   design. 


EI.ECTRIC    EXPORTS     SHO^W    GAIN 
IX    1921 


Electric  exports  in  December,  the  De- 
partment of  Commerce  says,  amounted 
to  $5,177,276,  making  the  total  pre- 
liminary amount  for  1921,  $95,814,885. 
This  is  a  significant  showing  In  the 
export  trade  of  an  important  Industry. 
B^xports  of  1920  exceeded  those  of  1921 
by  approximately  $,^.000,000  only.  Con- 
sidering the  higher  values  in  1921, 
there  Is  every  indication  that  in  quan- 
tity the  1921  exports  were  well  ahead 
of  any   former   year. 

Comparing  1920  and  1921  by  classes 
of  goods  exported,  interesting  gains 
are  shown.  Nine  of  the  20  items  in 
1921  were  well  ahead  of  l!i20.  Of 
these,  transformers  showed  a  gain  of 
ever  $3,000,000.  electric  locomotives 
more  than  doubled,  and  exports  of  tele- 
phone and  telegraph  equipment  forged 
steadily  ahead.  Foreign  sales  of 
American  motors  have  Increased  re- 
gularly year  by  year,  up  to  and  in- 
eluding  1921.  and  exports  of  insulated 
wire  and  cables  to  foreign  markets 
this    year    were    greater    than    In    1920. 


A.    E.    S.    r.     \lM'UO\  KS    K«)l  It 
SIMM  IKU    \TiO\S 


The  American  Kngineoring  Standards 
Committee  has  approved  as  tentative 
.\intrlcan  standard  the  specifications  of 
the  American  Society  for  Testing  Ma- 
teii;ils   for: 

Cold-Drawn  Bessemer  Steel  Auto- 
matic  Screw   Stock    (A32-14). 

Cold-Drawn    Open     Hearth     Steel 
Automatic  Screw  Stock   (A54-15). 

Methods  of  Chemlcnl   Analysis  of 
Manganese   Bronze    (B27-19). 

Methods  of  ("hemical  Analysis  of 
Clin    Metal    (  I'.L'S-r.i). 

These  specifications  may  be  found  in 
the  1921  volume  of  A.  S.  T.  M.  Stand- 
ards. Copies  may  also  be  olilalned 
from  the  American  lOtigineerlng  Stand- 
ards connnlltee.  29  West  :i9th  street. 
New    York   City       Price   '2r>  ci-nts   eai-b 


TA\<>     MII.MOTV     DOI,I..\nS    KOIt     NEW 
MEXICO    ROAH.N 

.\  two  million  dollar  hlgli\v;i>-  iud- 
gr.'im  will  be  started  In  New  Mexico 
this  year  An  Issue  of  $1,000,000  bonds 
for  federal  sild  projects  will  be  sold 
as  Hi>on  ns  tho  bonds  cm  ho  printed. 
These  bonds  ari<  being  Issued  under 
an  iimendm«>nt  to  the  constitution 
which  provides  that  bonds  for  good 
ronds  up  to  $2,000,000  may  be  Issued 
without  being  submitted  to  a  vote  of 
the  people.  As  state  funds  will  be 
matched  equally  by  Federal  Aid  fundB, 
a  two  million  dollar  program  can  be 
Insiigursted    at    once 
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Building  News  Section 


APARTMENT  HOUSES 


Sub-cuntracts   Awarded. 
APAllTMENTS  Cost,   $120,000 

SAN   FRANCISCO.      N    Geary    Street   80 

E   I'olk   Street. 
Five-.story     Class     C     partment    'house 

(40,    2-room    apartments). 
Owner — Frederick    Saunders,    Gdn.    Est. 

Carrie  Irones. 
Architect — Griewank    &    Buckley,    Call 

Bldg.,   San    Francisco. 
Contractor — Schultz      Constr.      Co.,      46 

Kearny    St.,    San    Francisco. 
l.iumbpr   to   Loop   Lumber   Co. 
Steol    to    W.    S.    Wetenhall   Co. 
Heating'    to    Burnham    Plumbing   Co' 
Plninbing  to  Burnham  Plumbing  Co. 

Figure.s     are     being     taken     on     the 
balance    of    the   work. 


Plans    Being    Prepared. 

STORE   AND   APARTiVIENT    BUILDING 

Cost,    $20,000. 
PASO    ROBLES,    San    Luis    Obispo    Co., 

Cal. 
Two-story    brick    store    and   apartment 

house    building     (3     stores    and    6, 

3-room  apartments). 
Owner — Clark    Smith,    Paso    Robles. 
Architect — Miller    &     Warnecke,    Perry 

Bldg.,   Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,    .$12,000 

OAKLAND.  S  Montell  100  E  Piedmont. 
Two-story  frame  16-room  apartments. 
Owner — B.    T.    Scott,    128    Ricardo    Ave., 

Piedmont. 
Architect — Not   given. 
Contractor — S.   C.    Walker,    3231    Uoston 

Ave.,    Oakland. 


Completing    Plans— Contract    Awarded. 

APARTMENT    HOUSE         Cost,    $500,000 

SAN  FRANCISCO.  SE  Powell  and 
Sacramento. 

Ten-story  class  A  apartment  house  (37 
8-room  apartments);  separate  ga- 
rage  building   on    Sacramento   St. 

Owner — A.   C.   Blumenthal  &  Co. 

Architect — G.  A.  Lansburgh,  709  Mis- 
sion   St.,    San    Francisco. 

Contractor — MacDonald     &     Kahn,     130 
Montgomery  St.,  San   F'rancisco. 
Construction  will  be  started  in  three 

weeks. 


Contract    Awarded. 

APARTMENT    HOUSE  Cost,    $16,800 

SAN  FRANCISCO.  S  Haight  St.  55  W 
Pierce. 

Three  story  and  basement  frame  (6) 
apartments  (all  work  except  hard- 
ware, electric  fixtures,  shades,  wall 
'  paper    and    wall   beds). 

Owner— M.  I.  Asmussen,  723  Haight  St, 
San    Francisco. 

Architect — B.  R.  Christensen,  233  Lick 
Bldg.,   San    Francisco. 

Contractor — Finn  Andersen,  180  .Jessie 
St.,  San   Francisco. 

Contract    Awarded.  ..„^„.. 

APARTMENT  HOUSE  Cost,   $13,500 

SAN  JO.SE,  Santa  Clara  Co.,  Cal.  Nagler 
Park  Tract  No.   1,   Lot   1   Blk   31. 

Two-story  frame  and  plaster  apart- 
ment  house    (8   apartments). 

owner — J.  L.  Williams,  S92  Delmas, 
San   Jose. 

Architect — None.  ^   c^u  ci. 

Contractor — Lewis  &  Nelson,  S  5th  St., 
San    .lose. 

Plans    Being    Prepared.  ,rftnAft« 

.■VPARTMENT    HOUSE         Cost.    $500,000 
SAN     F'RANCISCO.       NW    Jackson    and 

Laguna   Sis.  ^    . 

Eight-storv  class  A  apartment  house 
(200  rooms  of  3  to  6-room  apart- 
ments). 
Owner— A.  C.  Blumenthal. 
Architects— G.  Albert  Lansburgh,  709 
Mission  St.,  and  Kenith  MaoDon- 
ftl4     Jr.,    234    Pine    St.,    associated. 


Contractor — MacDonald     &     Kahn,     130 
Montgomery    St.,    San    FranciBco. 


Plans    to    be    Prepared. 

APARTMENT    HOUSE        Cost,    $750,000 

LO&  ANGELES,  Cal.  Wilshire  Blvd. 
and    Berenda. 

Ten-story   Class   A    apartment   house. 

Owner — A.  C.  Blumenthal,  California- 
Pacific  Bldg.,  San  Francisco,  and 
Pacific  Mutual  Life  Bldg.,  Los  An- 
geles. 

.\rchitect — Not    selected. 


Contractor    Taking    Sub-figures. 

APARTMENTS  Cost,    $34,000 

SAN  FRANCISCO.  S  Pine  206-3  W 
Hyde. 

Throe -story  and  basement  frame  (12) 
apartments. 

Owner — M.  D.  Warwick,  3191  Washing- 
ton  St.,   San    Francisco. 

Architect — C.  H.  Skidmore,  New  Call 
Bldg.,    San    Francisco. 

Contractor — Harry  C.  Warwick,  3191 
Washington    St.,    .San    Francisco. 

Contract   Awarded. 

APARTMENTS  Cost,    $110,000 

SAN    FitANCISCO.       N     Geary     68-9     E 

Leavenworth. 
Five-story  and  basement  concrete   (48) 

apartments. 
Owners — G.    M.   and   N.    Rossi,   465    12th 

St.,  Oakland. 
Architect— C.     H.     Barrett,     34  2     Grant 

Ave.,    San     Francisco. 
Contractor — G.       B.       Pasqualetti,       746 

Union  St.,  San   Francisco. 


To  be  done  by  Day's  Work. 
APARTMENTS  Cost,     $20,000 

SAN    FRANCISCO.       SW    Clement    and 

18th  Ave. 
Two-story     and     basement     frame     (8) 

apartments. 
Owner — Ernest   Johnson,   581    Belvedere 

St..     San     Francisco. 

Contract  Awarded. 

APARTMENTS  Cost.  ♦13,000 

OAKLAND.      Alameda       Co..    Cal.         "W 

Wesley   Ave.   75   S    tirookdale   Ave. 
Two-story    1 8-room    frame    apartments. 
Owner — E.    L.   Blackman. 
Architect — None. 
Contractor— Jos.       FiiLtner,    1700       ootli 

Ave,.   Oakland. 

Plans  Completed— Segregated  Figures 
to    be    Taken    Immediately. 

APARTMENTS  Cost.    $35,000 

SONORA,    Tuolumne    Co.,    Cal. 

Two-story  reinforced  concrete  or  brick 
apartment  and  store  building  (18, 
2-room    apartments). 

Owner — Withheld. 

Architect — Chas.  H.  Young,  Commer- 
cial  Savings  Bank   Bldg.,   Stockton. 


Low  Bidder  for  Concrete  and  Carpenl'^r 
Work.  . ^^ 

ADDITION  Cost.    $(>;i.000 

SAN  FRANCISCO.  O  Farrell  near  Jones 

Four-story  reinforctd  concrete  Class 
C  addition  to  one-story  store 
buUding  for  apartments. 

Owner — Frank  Kelley. 

.Vrchitect — O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Francisco. 

Low  Bidder — F.  L.  Hansen.  251  Kearny 
S'L.,   San   Francisco. 


.Awarded 


Few 


Cost.     $100, UOO 
XW     Filbert     and 


Contract*^    io 

APARTISIENTS 

SAN     FRANCISCO 

Hyde  Streets.  , 

Six-story  and  basement  Class  A  bricl. 
community  aiiarlment  house  (2;' 
apts.) 

Owner — Capo    di    Monte. 

.\rchitect — T.  Faterson  Ross,  310  Cali- 
fornia St.,   Sar.   Francisco. 


Plans    Being    Prepared. 

.\PARTMENT        Cost,   $350,000    ur    more 

SAN    FRANCISCO.       S    California    bet. 

Mason    and    Taylor. 
Eight-story     class     A,^  reinforced     con- 


crete and  steel  frame  apartment 
house  (24  apartments,  16,  6-room 
and    8,    lO-room    apartments). 

Owner — Miss    Laura     Fritz,     116     Fred- 
erick  St.,   San    F'rancisco. 

Architect — E.    -N.    Fritz,    116    Kredericl: 
St.,    San    Francisco. 
Figures    will    be    taken   in   about   two 

nionths. 


To  bo  Done  by  Day'.s  Work. 
APARTMENTS       Cost,   (2)   $10,000  each 

and    (1)    $12,000. 
FKESNO.   Fresno  Co.,  Cal.     No.   711-717 

and  727  Franklin  St. 
Three   frame   apartriients   houses. 
Owner — J.   A.   Manning,      846      Frankiin 

St..  Fresno. 


I'luns  C<.mpleted — To  b-j  Done  by  Day's 

Work. 
APARTMENTS  Cost.   |36,00U 

FRESNO,    Fresno    Co.,    Cal.       No.     1567 

N-Van    Ness    Avenue. 
Apartment    house. 
Owner — Nels    N.    Nelson,    808    Roosevelt 

St.,  Fresno. 


No. 


Contract  Awarded. 

ALAMEDA,    Alameda       Co.,    Cal. 

1501   Encinal   Avenue. 
Two-story    frame    02)    apartments. 
Owner — Chas.    .S.    Porep,    1838    Alameda 

Ave.,    Alameda. 
.\  re  hi  tec  t — None. 
Contractor — J.      H.    Uockingham,      2366 

.San  Jose  Ave.,  Alameda. 


Plans   Being   Figured. 

APARTMENTS  Cost.     $10,00- 

MARTINEZ,       Coniia    Costa       Co..    Cal. 

Ferry  St.  near  Masonic  Ave. 
One-story       frame       apartment        cooirt 

building  (6  or  8  3-room  apts.) 
Owner — A.    Bacillieri. 
Superintendent — C.      H.       Hayden,       3l.j 

Main  St.,   Martinez. 
.\ichitect — Guy  O.   Smith,   Martinez. 

Figures   are    being    taken    for   a    gen- 
eral  contract   by   Mr.   Hayden. 


Grading       Bids       Being       Taken- — Sub- 
Figures  to  be  Taken  Shortly. 

APARTMENTS  Cost.    $ 

SAN    FRANCISCO.      Adjoining    No.    460 
Ellis  St.,   between  Jones  and  Leav- 
enworth. 
Six-story     reinforctu     concrete     apart- 
ment  house. 
Owner — Frank    J.    Klimm,    221    Oak   SL, 

San  Francisco. 
Engineer — H.  J.  Brui.nier,  Sharon  BlUg. 

San  Francisco. 
Supt.  of  Coaslr. —  Wm.  Noppei.  Preni. 
.Ml  bids  will  do  taken  by  Mr.  Nopper. 
The  structure  is  to  be  a  duplicate 
of  the  apartments  at  No.  460  Kllis  St. 
owned  by  Mr.  Klimm.  which  was  erect- 
ed eight  years  ago  irom  plans  hv  Ar- 
cliitects    Salfield    At     Kohlberg. 


BANKS 


.Marble    and     Cabinet    Work     Contracts 

Awarded. 
ALTERATIONS  Cost.    $50,000 

SANTA    ROSA,    Sonoma    Co..    Cal.      4th 

and    Mendocino    Sts. 
.Marble  and  bronze  work  for  alterations 

to  bank. 
Owner — Exchange  Bank. 
-Vrchitect — H.    H.    Winner    Co.,    Cunard 

Bldg.,    San    Francisco. 
Mnrhle      Work      to     Jos.      Musio     Sons- 

Koenan    Co.,    535    North    Point.    San 

Francisco. 
Interior      Fixture      Work      to      Fink      & 

Schindlor,    228    13th    St.,    San    Fran- 
cisco. 


Contract    Awarded. 

BANK     BUILDING  Cost.     $30.V2.=i 

OAKL.-V.VD,     Alameda     Co..     Cal.       36th 

St.   and  San   Pablo  Ave. 
One-story    reinforced   concrete  or  brick 

bank   building. 
Owner — Bank    of    Italy    (see    Mr.    Wm. 

Cuneo,  San  Francisco), 
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Architecl — Edw.  T.  Foulkes.  Crocker 
Bldg.,    San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St..   San   Francisco. 


Plans  Being'  Prepared. 

BANK  Cost,  $35,000 

CALISTOGA.  Napa  Co.,  Cal. 

One-storj-    reinforced      concrete      bank 

(marble  and  bronze  fixtures.) 
Owner — Calistoga  National  Bank. 
Architect — Jas.     T.    Narbett,     Syndicate 

Bldg.,  Oakland. 

Plans  Being   Prepared. 

ALTERATIONS  Cost,   $ 

SAN  FRANCISCO.     Geary  and  Fillmore 

Streets. 
Kxtension   to  banking  room    (taking   in 

three  stores). 
Owner — Anglo-California    Trust    Co. 
.\rchiteci  —  H.  H.   Winner  Co..  Cunard 

Bldg.,   San   Francsico. 


To  be   done   by  Day's  Work. 

BANK  Cost,    $38.00C 

•SAN  FRANCISCO.      SW  Irving  and   8th 

Ave. 
One-siory  and  besement  concrete  bank. 
Owner — Bank     of     Italy,     Montgomery 

and   Clay   Sts.,   San   Francisco. 
Architect — W.    D.    Shea,    527    Chronicle 

Bldg.,    San    Francisco. 
Wm.   Cuneo  of  the  Bank,   has  charge 
of    purchasing     materials    and     letting 
sub-contracts. 


Figures  to  be  T.ikcn  End  of  This  Week. 
BANK    BUILDING  Cost,     $40,00u 

SUNNYVALE.  Santa  Clara  Co.,  Cal. 
tine-story   brick  oi    reinforced   concrete 

bank  building. 
Owner — Bank  of  Italy    (see  Mr.   Cuneo, 

San   Francisco). 
Architect — Ldw.     T.    Foulkes,     Crocker 

Bldg.,   San   Francisco, 
ligurea  aie  to  be  taken  for  a  general 
contract. 


Revised    Bids    Being    Taken. 
BANK  Cost.     140,000 

PLACERVILLE,     El     Dorado     Co.,     Cal. 
One-story      reinforced     concrete      bank 

building. 
Owner — Bank   of  El  Dorado  County. 
Architect — K.     C.     Hemmings,     Ochsner 

Bldg.,   .Sucramento. 
Figures    are    being   taken    for   a   gen- 
eral   contract. 


BONDS 


SACRAMENTO,  Cal.— Election  will 
be  held  Muich  25  in  Arcade  Scnool  Dis- 
trict to  vote  bonds  of  125,000  fcr  .school 
iniprov<in»  Ills.  Truiitecs  of  Ui.-^tri'.t  art  : 
A.  J.  Stout,  H  D.  Stover  and  Frank 
Trimble. 


COALINGA,  Fresno  Co.,  Cal. — An 
election  will  be  held  Apr.  10,  to  vote 
bondH  fnr  constructing  100,000  cu.  ft. 
ir;i«   holder. 


CO.ALINGA.  Cal. — An  election  will  be 
held  Apr.  10,  to  vote  bonds  for  pur- 
chiise  of  a  tractor  and  scarifier  for 
street    work. 


ROSRVILLE.    I'l.'Kfr    Co.,    Cal.— April 

10th    In   datfl    sot    to    rtocldo    nuestlon    of 

l"<«iiing     bondH     of     $150,000     to     flnunce 

";irc|ulHltlon.    conntructlon    and    complc- 

i'ln"    of    a    municipal    water   aystom. 

M.\i:TINEZ,  Contra  Costa  Co.,  Cal.— 
."^upcrvlMiTH  soil  $125,000  bond  Insue  of 
Mt.  l)i;il.lo  HlKh  School  District  for 
l)r«'mluni  of  tD,455.  Proceeds  of  snlo 
Alii  fln.irif.'  copHtruotlon  of  additions 
to  present  nchool.  W.  IT.  Weeks,  36;i 
Plni  St  ■  San  Francisco,  Is  preparing 
pliins  for  (I  2-story  rolnforuod  concrote 
ulrucf  lire. 


DINUBA.  Tular.'  Co..  (,'nl.- -Bonds  of 
Mfi.onn  voted  in  DInuha  Union  School 
l>iNirli-i  to  flnunco  construction  of  a 
now  Ncioncc  building  und  remodellntr 
■  iidltoi  lum. 

MACUAMK.NTO  «^^*iV!*  lection  will 
:.o  h«ld  .Vtnrrh  llih  In  fP^' t  i-.i.  I'nlon 
Hchool    nidtrtct    to   voto   i  '11.- 

noft     Id     finnnro     ■chool     i  ■  ntn.. 

Trii«tr<''«    of    dNtrln    nro  l.lnK>" 

Melenii  <'  I>'>nsln».  Cynthtn  ,M  Honn.  C 
S  Minor.  .Stolla  K.  I<«wnl(l.  linrbarn 
'lilnricy,   Win.   .V.  Tom*  rind   Fred  Loulu 


Donsing.     Geo.  Sellon  Co.,  Mitau  Bldg., 
Sacramento,   is   the  architect. 

FRESNO,  Fresno  Co..  Cal. — Barstow, 
Roosevelt,  Houghton  and  Pershing 
School  District  have  organized  central 
union  high  school  district  and  will  call 
electirn  to  vote  bonds  to  finance  con- 
struction of  a  new  high  school.  Clar- 
ence W.  Edwards,  county  superinten- 
dent   of    school. 


MADERA.  Madera  Co.,  Cal. — March 
2Tth  is  date  set  in  Howard  School 
District  to  vote  bonds  of  $12,000  to 
finance  construction  of  a,  concrete  or 
tile  4-room  school  building.  Trustees 
of  district  are:  William  H.  Hall, 
George  H    Clark,  William  V.  Houlding. 

TPTLARE,  Tulare  Co.,  Cal. — Trustees 
of  Tulare  Union  High  School  District 
plan  election  to  vote  bonds  of  $150,000 
to  finance  construction  of  additions  to 
the   hieh   school. 


DANVILLE,  Contra  Costa  Co..  Cal.— 
March  24  is  the  date  set  in  Danville 
School  District  to  vote  bonda  of  $20,- 
000  to  finance  con.sl ruction  of  a  new 
sciiool.  Trustees  of  t.lie  district  are: 
D.  M.  Birrell,  C.  W.  Close  and  Stephen 
H.    Johnson. 


YUBA  CITY,  Sutter  Co.,  Cal. — Super- 
visors sell  $24,500  bond  issue  of  Meri- 
dian School  District  for  premium  of 
$1,219;  proceeds  of  sale  will  finance 
construction  of  brick  or  concrete 
f-chool,  plans  for  whii'li  have  been  pre- 
pared by  Architect  Chester  Cole, 
Waterland-Breslaier    Bldg.,    Chlco. 


BERKELEY,  Alameda  Co..  Cal.— 
Students  Committee,  appointed  hy 
President  David  P.  Barrows  of  the  Uni- 
versity of  Califorria,  to  investigate 
dormitory  needs,  submits  first  report 
recommending  issi;anco  of  tax  free 
bonds,  the  money  realized  from  this 
sale  to  bo  added  to  gifts  for  the  con- 
struction of  a  dormitory  building  of  the 
tyv<o  proposed  by  President  Barrows, 
calling  for  a  numVer  of  tinits  to  be 
bnill,  one  <»ach  year,  at  a  cost  of  $350,- 
OOn.  Plnns  for  the  f^trncturps  will  un- 
dni.'htedly  be  proparod  by  Architect 
.Tobn  G.nlon  Tlnw.nrrl.  Fir.st  N.tticnal  Bk. 
Bldg..  San  Fr.Tiicisco. 


M.\DFR.\.  Madera  Co..  Cal.— Klec- 
tinn  will  he  held  April  lOth  to  vote 
bonds  of  $ll,non  to  purchase  motor  fire 
engine. 


PLACRTtVTLLE,  El  Dor.ido  Co..  Cal. 
— City  Trustees  contemplate  election 
to  vote  bond.*"  of  .flO.OflO  to  purchase 
chemical  nngine  and  other  fire  fighting 
orinlpmcnt. 


HTTNTTNGTOX  T'ARK.  Cal— The  $75.- 
finn  bond  issuo  for  ovt-Mi'slons  of  Ihr 
city  w.tter  .«<ysleni.  includincr  additional 
main«i  .nnd  wiMls  sold  Tor  premium  of 
$fi,0fi2.  .An  enirlni'or  for  the  work  has 
not    yot    hnen    iipiiointed. 


CHURCnES 


Cf>ntr.'irt     .\  warded. 

<"HUI!CH  Cost,    $24, SIR 

P.EUKELEY.     Oxford   Street. 

One-Rtory    frame    .nnd    plaster    church. 

Owner  —  Second  Church  of  Christ 
Kelentlsts. 

Archlleci — W.  A.  Newman,  Postofflce 
Bldg.,  7th  and  Mission.  San  Fran- 
cisco. 

Contrjiclor— Alfred  Tf.  Vogt,  185  Stev- 
enson   St.,    Snn    Francisco. 


FACTOUJES  &    WAREIlOr^SES 


(Jr.idini:    Bids    Being    Taken. 

LI'MPKU    MILT.,  Cost,    9 

FpF.'^vr)     rnl        ttnnk    of    Snn    .Tnnnuin 

l,M 
f  I 

Vnri'lli    I  p  \\         I  I  olll  l(  kI  KM,     ,>inikHnn. 

Washington. 
All     Mdn     will     be     taken  '  by     U.     C. 
Il.'lner,  K'M  H  St,,  Fresno,  who  Is  rest- 


dent   manager      Grading   bids   are  now- 
being  taken. 


Plans  Being  Figured — Bids  Close  Mar. 
15.    1922. 

WAREHOUSE  Cost,    $60,000 

PASO    ROBLES,    San    Luis    Obispo    Co., 
Cal. 

Reinforced    concrete    warehouse. 

Owner — California  Almond  Growers  As- 
sociation. 

Construction     Engineer — D.    R.    Bailev, 
2216  25th  St.,  Sacramento. 
Plans    may     be     obtained     from     Mr. 

Bailey   on   a    deposit  of   $25.     Bids   will 

be    received    for   a    general   contract   or 

segregated    contracts. 


Contract  Awarded. 

WAREHOUSE  Cost,    $14,749 

OAKLAND.      First   and   Franklin   Sts. 

All  work  except  elevator  for  a  two- 
story  concrete  and  brick  ware- 
house. 

Owner — F.    W.    Diehl. 

Architect — Chas.  W.  McCall,  Central 
Bank    Bldg.,    Oakland. 

Contractor — Thcs.  H.  Cuthertson,  1766 
12th   Ave.,    San    Francisco. 


Work   to  Stan   Immediately. 

WHARFS  Cost,   $ 

SAN     FRANCISCO     AND     SAUSALITO. 

Foot  of  Hyde  St.,  San  FYanclsco. 
Ferry    slip,    creosoled    pile    and    timber 
•wharf     with     parking    space,     rock 
wall     and     fiU    and     2-story     frame 
waiting  rocm,   ticket  and   business 
office. 
Owner — Golden    Gate   Ferry   Co. 
Engineer — Frank  G.  White.  Ferry  Bldg 
San   Francisco. 
There  will  also  be  a  ferry  slip,  creo- 
soted     pile     and     timber     wharf     with 
parking  space,   one-story  waiting  room 
ticket  oflice  buildiag   and  a  2500  gallon 
tank    for    fuel    oil    built   on    the    water 
front     at     Sausalito.        Work     will     be 
started    this    week    by    day's    labor    on 
the    fill    at    the    foot    of    Hyde    street. 
Materials  for   the   balance   of  the   work 
will   be   purchased   shortly.     It   has   not 
been    decided    whether    the    labor    will 
be  let   by  contract. 

Contract    Awarded. 

ADDITION  Cost.    $20,600 

PETALUMA.  Sonoma  Co.,  Cal. 

Brick  ajid  frame  addition  to  silk  fac- 
tory. 

Owner — Bolding    Bros. 

.\rchltect — Brainerd  Jones,  Hit  Wash- 
ington  St.,    1  eialuma. 

Contractor — H.  P.  \'ogcnseii.  i'etalunm. 


RICHMOND,  Contra  Costa  Co.,  Cal,— 
City  Clerk  A.  C.  Karris  instructed  to 
call  bids  for  roofing  municipal  wliart 
shad.     H.  D.   Chapman,  City  lOngincer. 

PORTLAND,  Ore. — The  Oregon  Char- 
coal-Ircn  Co.,  .\.  W.  Martin,  president, 
will  construct  a  $200,000  furnace  for 
tlii>  manufacture  of  jilg  iron  upon  it.s 
property  one  tnlle  west  of  Scappooso, 
("ireprnn. 


FLATS 


To   be   Done   bv   DavK   Woik. 

FRAME   FliATS  Cost,   »12.0(H, 

S.\N    1<MI  VNCISCO.      E    Tweni  v-fieveiiln 

Avenue    2RS-6    S   Cnllfornia    Street. 
Two-story     and     basemeiil     frame     (li 

Hats 
Owner — Dnvid    Leigh,    840     44th     Ave. 

Son   Francisco 
Architect — None. 


lUd.'<    In   iind    ITndtT   Advl.senjenl. 
FRAME    FLATS  C<i«t,    $S.Oon 

SAN     FRANCISCO.       N     Fulton     Sireol 

82-6    E    Nliioleeiith    Avonue. 
Two-Htory     and     basenicnt     fi.iinc     t2) 

nats. 
owner — Mrs.    O     Ungermann,    296    Llb- 

I  r'v   St.    ."^iUi    Prnncisco. 
.'.  r<  hllecl  -  Dodk'i-    A.    Rirdy,    850    Pacific 

ItldR  .  Siin  l-'rancFlco. 

Colli  rnrt    .Awarded. 

I'UAME  FLATS.  Cost.  $9,000  ea.  »i 

:AN   |.'I{A\CISco.   N  Grove  IIF  and   14n 

V,  Ash  bury. 
'J'wo     two-Mii>ry    niul     b.isement     finmo 

buildings,    (2    n.ttn    n.Tch). 
Owner — .Tnhn  A    Mr^Vilnams,  3.12  Pkrco 

St,,  Ssn  Francisco 


Saturday,    March     11,     IQzi 


BUILDING     AND     ENGINEERING     NEWS 


Designer   &   Contractor — J.    M.    Hooper, 
33  Guerrero  St.,  San  Francisco. 


Plans    Completed. 

FLATS  Cost,     $15,000 

SAN  FRANCISCO.  W  14th  Ave.  144-11 
N  Anza. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — Samuel  Rosencrantz,  NE  Guer- 
rero   and    21st   Sts.,    San    Francisco. 

Architect — John  J.  Foley,  770  5th  Ave., 
San   Francisco. 


Cost,     $15,500 


Contract    Awarded. 

PLATS 

SACRAMENTO,    Cal. 

Two-story  frame  and  stucco  flat  build- 
ing (2,  5-room  flats  and  garage). 

Owner — Frank  Renwlck,  1519  11th  St., 
Sacramento. 

Architect — Not   given. 

Contractor — W.  R.  Saunders,  2614  I  St, 
Sacramento. 


Contract    Awarded. 

FLATS'  Cost,   $11,000 

SAN    FRANCISCO.      SB    California    and 

27th  .A.ve. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — Thos.   J.   Feeney,    18th   at   Dan- 

vers,    San   Francisco. 
Architect — Robert   W.   Jenkins. 
Contractor — Thos.  M.  Jones,  3767  Army 

St.,  San  Francisco. 

Contracts    Awarded. 

FRAME    FLATS  Cost,    $ 

SAN     FRANCISCO.        N    Fulton    Street 

82-6   E  Nineteenth  Avenue. 
Two-story     and     basement     frame     (2) 

flats. 
Owner — Mrs.    O.    Ungermann,    296    Lib- 
erty  St.,    San    Francisco. 
Architect — Dodge  A.   Reidy,  850  Pacific 

Bldg.,    San    Francisco. 
Geiiernl    Contract    to    Fred    Moller,    180 

Jessie    St.,    $7,780. 
Pnintinji    to    The    Neal    Co.,    538    Hayes 

St.     $595. 
Pliimliiing'    to    Gus    May,    3668    18th    St., 

$954. 

Contracts    Awarded. 

FLATS  Cost,   $9,820 

SAN  FRANCISCO.  W  19th  Ave.  125  N 
Fulton. 

Two-story  and  basement  frame  (2) 
flats  (All  work  except  plumbing, 
shades    and    light    fixtures). 

Owner — Wm.  G.  Leowe,  271  Tehama 
St.,  San  Francisco. 

Architect — E.  A.  Neumarkel,  544  Mar- 
ket St.,  San  Francisco. 

Contractor — Wm.  Martin,  180  Jessie  St., 
San  Francisco. 

Plnmliinf;  av/arded  to  H.  Williamson, 
1376  Mission  St.,  $1135. 

Contracts  Awarded.  «.„„„^ 

FLATS,  ETC.  Cost,   $10,000 

SAN    FRANCISCO.      W    Castro    198-6    S 

Eighteenth  Street. 
Three-story    and    basement    frame    (2) 

flats  and  store. 
Owner — Celina  Stoltz. 
Arcihtect — None. 
Contractor  —  L.   U.   Grant,    131   Beaver 

St.,  San  Francisco. 

Plans  Ready   for  Figures. 

FLATS  Cost,    $16,000 

SAN  FRANCISCO.  NW  Hillway  and 
Parnassus  Avenues. 

Two-story  and  basement  frame  and 
plaster  flats  (2  flats.  6  rooms, 
sleeping  porch  and  two  bathrooms 
and  conservatory  each,  with  2  ga- 
rages in  basement). 

Owner — Miss  A.  Breeze. 

Architect — S.   Heiman,    57    Post   St.,   San 
Francisco. 
Figures   will   be   taken   for  a   general 
contract. 


(^ontract  Awarded. 

FLATS  Cost,    $14,480 

COLMA,  San  Mat.^o  Co.,  Cal    NE  Mission 

Road   and   Market    St. 
Two-&tory  frame   (2)   stores  &   (2)   Hats. 
Owner — Luigia  and  Domenico  Garibaldi 
Architect— Paul    F.      De      Martini,      940 

Bro.idway.  San  Francisco. 
Contractor — Guiseppo  &  Peter  Carrara, 

750    Fulton     St.    and     33    Cook    £•!., 

San  Francisco. 

Contract  Awarded. 

FLATS  Cost,    $32,000 

SAN    FRANCISCO.   NE    Potrero    Avcnqe 
and  17th  Street. 


Two    two-story    and    basement    frame 

and    plaster    flat    buildings     (S    4- 

room  flats). 
Owner — M.  Dettllng. 
Architect — E.     E,     Voun^,     251     Kearny 

St.,  San  Francisco. 
Contractor — F.    A.    Holdener,    386    Utah 

St.,    San    Francisco. 


Cost,   $10,450 
Franklin    100   N 


Contract  Awarded 

FLATS 

SAN    FRANCISCO.      W 
Chestnut  Street. 

Two-story    and      basement    frame      (2) 
Flats. 

Owner  —  Fred    Thies,    2050    Greenwich 
St.,   San   Francisco. 

Architect — Paul  De  Martini,  946  Broad- 
way, San  Francisco. 

Contractor — John  Harder,  870   39th  Av., 
San    Francisso. 


GARAGES 


Contract   Awarded. 

GARAGE  Cost,    $16,000 

SAN   FRANCISCO.        N   Mission      Street 

bet.    Highland    Ave.    and    West    I'ark. 

One-story  concrete  private  garage. 

Owner — Elfrieda  Hanchett. 

Architect — Albert  \Y.  Burgren,  110  Sut- 
ter St.,  San  Francisco. 

Contractor — Monson  Bros.,  251  Kearny 
St.,   San   Francsico. 


Cost,    $14,300 
E    Fillmore    30    & 


Contract  Awarded. 

GARAGE 

SAN     FRANCISCO. 

Page. 
One-story    brick    garage. 
Owner — Aphra   West,   San    Rafael. 
Architect — F.    S.    Holland,    1629    Folsom 

St.,    San    Francisco. 
Contractor — Samuel    Schell,    180    Jessie 

St.,  San  Francisco. 


Contract  Awarded. 

GARAGE  Cost,    $17,500 

OAKLAND,  Alameda  Co.,  Cal.  W  Web- 
ster St.  380  S  21st  St. 

One-story    brick    garage. 

Owner — D.  B.  Hengen,  431  Lagunitas 
St.,  Oakland. 

Architect — None. 

Contractor  —  F.  A.  Muller,  Syndicate 
Bldg.,  Oakland. 


Plans   To    Be    Prepared. 

ADDITION  Cost,    $22,000 

BERKELEY,  Alameda  Co.,  Cal.  SE 
Durant  and  Shattuck  Ave. 

Add  one  story  to  present  one-story  re- 
inforced concrete   garage. 

Owner — Withheld. 

Architect — James  W.  Plachek,  2014 
Shattuck    Ave.,    Berkeley. 


GOVERNMENT    WORK    AND 
SUPPLIES 


Plans   Being   Figured — Bids   Close   Apr. 

10.   1922,    12   M. 
HOSPITAL  BUILDINGS    Cost  $1,400,000 
PALO   ALTO,    Santa   Clara    Co.,    Cal. 
Group  of  19  hospital  buildings. 
Owner — U.    S.   Government. 
Plans  by   owner. 

See  call  for  bids  under  official  pro- 
posal colnmn. 

BENICIA,  Solano  Co.,  Cal. — Until 
March  11,  11.45  A.  M.,  bids  will  be 
received  by  Commanding  OflJicer,  Beni- 
cia  Arsenal,  for  furnishing  and  deliver- 
ing under  Supply  No.  60:  machinery 
sheet  steel;  twist  drills;  pipe  dhes; 
steam  gauge  cocks  and  hexagonal  nuts. 


SACRAMENTO,  Cal.— Wm.  Murcell, 
Oschner  Bldg.,  Sacramento,  at  $7,284, 
awarded  contract  to  construct  car- 
riers' room  in  basement,  extend  mail- 
ing platform,  etc.,  in  Sacramento  post- 
office. 


WASHINGTON.  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  fcr  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph- 
Schedule  9IGS,  for  Mare  Island.  40.000 
pcunds  galvanized  flat  sheet  soft  steel. 
48  inches  wide  and  144  Inches  long; 
Mar.  21. 

Sched.    9469,    for    Mare    Island.    50,000 

pounds  well   pulverized   silica;   Mar.   21. 

Sched.    9473,     for    Mare    Island    and 


Puget  Sound,  6,020  brass  finished  plain 
•self-lccklng  grease  cups,  type  D,  and 
for  Puget  Sound,  120  do,  type  A;  Mar. 
21. 

Sched.  9474,  for  Mare  Island,  150 
reams  flint  sandpaper,  grain  No.  1,  in 
sheets  9x11  Inches,  480  sheets  to  ream; 
Mar.  21. 

Sched.  9475,  for  the  navy  yard. 
Mare  Island,  900  bronzed  rim  night 
latches,  %  inches  deep,  2V4  Inches  wide 
and    3%    Inches    long;    Mar.    21. 

Sched.  9479,  for  the  navy  yard,  Mare 
Island.  720  diagonal  cutting  pliers,  144 
crosscut  hand  saws  and  1200  engi- 
neers' wrenches;  Mar.  28. 


WASHINGTON,  D.  C— Bureau  of 
Vard.i  find  Docks,  Navy  Department, 
is  preparing  specifications  for  the  fol- 
lowing   Pacific    Coast    improvements: 

Specification  4455,  Puget  .Sound. 
Wash.,  repairs  to  roof,  building  No.   84. 

Specification  4507,  San  Diego,  Calif., 
ijas.-^enger  elevator  for  hospital. 

.Spcciflcation  4518,  Pearl  Harbor,  su- 
,)ei  structure    for    new    machine   shop. 

•S'pecification  4519,  marine  barracks. 
Mare  Island,  installation  of  toilet  fljc- 
tures. 

Specification.  4548,  Pearl  Harbor, 
turbo    alternator. 

.Specification  4566,  Pearl  Harbor,  5 
buildings  for  torpedo  and  ammunition 
storage. 

Specification  4567,  Pearl  Harbor, 
mine  storage  building,  ammunition  de- 

IJOt. 

Specification  4575,  Pearl  Harbor, 
roads. 

Specification  4577,  Puget  Sound, 
Wash.,  extension  to  building  368  for 
ordnance  storage. 

Specification  4579,  San  Diego,  gua 
sliod  and  stables. 

Specification  4581,  San  Diego,  hangar 
and   oil   storehouse. 

.Specification  4582,  San  Diego,  quar- 
itrmaster    guardhouse    and    shops. 

Sepcification  4591.  Pearl  Harbor, 
quay   wall   and   piers. 

Specification  4593,  marine  barracks. 
Mare  Island,  remodeling  commandant's 
iiuarters. 

Specification  4595,  naval  hospital, 
San   Diego,   lighting  flxtures. 

Specification  4596,  naval  hospital,  San 
Diego,  kitchen  and  diet  kitchen  equip- 
ment. 

Specification  4599,  Point  Loma,  Calif., 
.crarage,  and  Imperial  Beach,  Calif.,  coal 
shed. 

Specification  4601,  marine  barracks. 
Mare  Island,  remodeling  south  half  of 
building   No.    53. 


SEATTLE,  Wash.— Until  Mar.  20.  11 
A.  M.,  bids  will  be  received  by  Alaskan 
Engineering  Commission,  Bell  Street 
Terminal,  for  furnishing  and  deliver- 
ing, Smith  Cove  Dock,  Seattle,  3  tourist 
sleeping"  cars  not  exceeding  80  000  lbs. 
in  weight.  Further  information  may 
1)0  had  from  San  Francisco  offices  of 
the    commission    in    the    Customhouse. 


PORTLAND,  Ore. — Northwest  Engi- 
neering Co.,  309  Lewis  Bldg.,  at  $S,490, 
awarded  contract  to  install  mail  con- 
veying machinery  in  Portland  Post- 
office. 


WASHINGTON,  D.  C.  —  Following 
bids  received  by  Bureau  of  Yards  and 
Docks.  Navy  Department,  under  Speci- 
fication No.  4562.  for  constructing  sea 
walls  at  Puget  Sound,  Wash: 

Item  1.  Price  and  time  for  1200  lin- 
ear fi.  of  sea  wall  complete;  2,  add  for 
pach  10  ft.  length  sea  wall  at  west  end. 
addition  limited  to  100  ft.;  3  .add  for 
each  10  ft.  in  excess  of  100  ft.  under 
item  2;  4.  add  for  each  10  ft.  length  In 
excess  of  200  ft.;  5,  deduct  from  item  1 
for  each  10  ft.  length  omitted  at  west 
end,  limited  to  200  ft.;  6,  price  and  time 
for  950  linear  ft.  sea  wall  complete;  7. 
:idd  to  item  6  for  each  10  ft.  length 
added  at  west  end;  8.  add  to  item  6  for 
each  10  ft.  length  in  excess  of  100  ft. 
added  under  Item  7;  9.  deduct  for  each 
10  ft.  length  omitted  under  Item  6;  10. 
price  and  time  for  entire  work  In  ac- 
cordance with  alternative  No.  2;  11. 
add  or  deduct  under  items  1,  6  or  10. 
for  each  uncreosoted  timber  pile  in  ex- 
coss  of  or  loss  thnn  number  shown:  12. 
add  or  deduct  from  items  1.  6  or  10.  for 
e.Tch  linear  ft.  of  uncreosoted  timber 
pl'e  in  excess  of  or  less  than  lengths 
indicated;  13,  unit  price,  add  or  deduct 
items  1.  6  or  10,  for  each  brace  timber 
pile  in  excess  of  or  less  than  the  nura- 
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ber  shown  on  the  drawings;  14,  add  or 
deduct  items  1,  6  or  10,  for  each  linear 
ft.  brace  timber  in  excess  of  or  less  than 
lengths  indicated;  15.  add  or  deduct 
items  6  or  10,  for  each  timber  pile  ex- 
cept fender  in  excess  of  or  less  than 
number  shown;  16,  add  or  deduct  items 
6  or  10  for  each  ft.  creosoted  pile  ex- 
cept fender  in  excess  of  or  less  than 
lengths    indicated: 

A.  W.  Triest  Co.,  Seattle  Wash.,  Item 

(I)  $479,138,  300  days;  (2)  $4,000;  (3) 
$4,000;  (4)  $4,000;  (5)  $3,500;  (6)  $327,- 
454;    (7)    $3,500;    (S)    $3,500;    (9)    $3,100; 

(II)  $11;  (12)  32c;  (13)  $20;  (14)  50c; 
(15)    $35;     (16)    $77. 

W.  T.  Butler,  527  Central  Bldg., 
Seattle.  Wash.,  Item  (1)  $442,500,  300 
days;  (2)  $3,110,  5  days;  (3)  $3,050,  5 
days;  (4)  $3,090,  5  days;  (5)  $3,100,  3 
(lays;  (6)  $278,400,  300  days;  (7)  $2,740, 
5  davs;  (8)  $3,050,  5  days;  (9)  $2,680, 
3  days;  (11)  $14;  (12)  20c;  (13)  $29; 
(14)    40c;    (15)    $42;    (16)    70c. 

.1.  A.  McEachern  Co.,  552  Coleman 
nidg.,  Seattle,  Wash.,  Item  (1)  $418,- 
000,  300  days;  (2)  $4,800,  10  days;  (3) 
$4,900,  10  days;  (4)  $5,200,  10  days;  (5) 
$3  000,  3  days;  (6)  $246,000,  300  days; 
(7)  $2,600.  10  days;  (8)  $2,800,  10  days; 
(9)  $2,200,  3  days;  (11)  $13;  (12)  12c; 
(13)    $20;    (14)    12c;    (15)    $33;    (16)    55c. 

Puget  Sound  Bridge  and  Dredge  Co., 
Seattle,  Wash.,  Item  (10)  $152,000,  250 
days. 

XAVY  DEPARTMENT,  Bureau  of 
Yards  and  Docks,  Office  of  the  Chief, 
A\'ashington. — Bids  are  wanted  until 
March  29,  specification  4587,  for  mess 
and  kitchen  equipment  at  the  naval 
training  station,  San  Diego,  Calif.  De- 
posit for  plans,  $10.  For  information 
address  above. 


HALLS  ANT)  SOCIETY  BUILD 
IN08 


Plans  Being  Prepared. 

BUILDING  Cost,     $225,000 

SAX  FRANCISCO.  N  McAllister  W 
Jones. 

Nine-story  class  B  girls'  home  build- 
ing (territorial  headquarters  on  1st 
two    floors    and    hotel    above). 

Owner — Salvation   Army. 

Architect  —  Norman  R.  Coulter,  46 
Kearny  St.,  San    Francisco. 

Plans   Beinu    Figured. 

ADDITIO.X    &    ALTER  Cost,    $ 

DECOTO,    Alameda   Co.,    Cal. 

New    brick    building   and   alter    present 

build. ng    of    Home. 
Owner — Ma.sunic     Home     of     California. 
Architects — Wm.    Mooser    and    Edw.    G. 
Holies,    associated.    Nevada    Bank    Bldg.. 

San    Francisco. 
To   the   General   Balldlns   Industry) 

Notice  i.s  hereby  given  that  the 
Board  of  Trustees  of  the  Masonic 
Homes  to  all  those  interested  that  ap- 
plications will  be  received  by  the  un- 
derFigned  at  once,  and  not  later  than 
the  13th  March,  1922,  from  all  con- 
tractors who  desire  to  submit  pro- 
posals for  doing  certain  works  on  pro- 
p  .Bed  buildings  for  the  Masonic  Homes 
;il    Ducolo,    California. 

.Applications  must  be  made  in  writ- 
ing, and  Blallng  the  general  business 
of  the  person  or  persons  making  ap- 
pllcnllon. 

Proposals  are  lo  be  received  for 
M  ork    as    follows: 

1.  Excavating   and   concrete   works. 

2.  Brick   and    terra   cottu. 

3.  Steel    work. 

4.  Carpenter,  mlllwork.         Hheet 
metal,   rooflng,   etc. 

5.  <;iast. 

6.  Lath,      plaster,      cementing      and 
cast  Mtone   work. 

7.  Mnrblo  and   lllo   works.   V'ltroUte. 
•tc, 

1.  Elevators. 

9.  Plumbing. 

10.  Hr-ating 

11.  Klpctrlc. 
i'.'  I-Rlntlng. 

WIIILIAM    MOOSEU. 

Architect, 
EDWARD    O.     BOLLE8, 

Aaaoclat*    Architect. 


Owner — Prince   Imperial  Inn. 
Architects — O'Brien     Bros.,     240     Mont- 
gomery   St.,    San    Francisco. 
Separate    figures    will    be    taken    for 
plumbing-,  electrical  work  and  painting. 


Plans  Being   Prepared. 

LODGE    HALL  Cost,    $55,000 

PORTERVILLE,  Tulare  Co.,  Cal.     Main 

and  Morion  Streets. 
Two-story   fireproof    lodge   hall. 
Owner — Porterville    Lodge   No.    1342,   B. 

P.  O.   E..   J.   A.  Newbury.  Chairman 

Building   Committee. 
Architect — Ernest      J.      Kump.      Rowell 

Bldg.,   Fresno. 


HOSPITALS 


Contracts  Awarded. 

HOSPITAL  Cost,    $200,000 

SAX  FRAXCISCO.  19th  Avenue  bet. 
Lawton  and  Moraga  Streets. 

One  and  two-story  and  basement  rein- 
forced concrete  hospital  for  crip- 
pled   children. 

Owner — Mystic   Shrine. 

Architects — Weeks  &  Day,  Phelan  Bldg 
San   Francisco. 

Kxoavating  and  Grading  awarded  to 
H.   N.  McClure,   180  Jessie  St. 

Concrete   Work   to   Farrell   &   Reed,    180 

Structural    Steel   to   Dyer   Bros.,    17th    & 

Kansas  St. 
Brick    and    Structural    Terra    Cotta    to 

X.  Anderson,  180  Jessie  St. 
Architectural    Terra    Cotta    to   N.   Clark 

&  Co.,   116   Natoma  St. 
Sheet  Metal  to  Oscar  Krenz,  626  Bryant 

St. 
ConipoKitiou  Hoofing   to   Insulite   Co. 
InNulite    to    Johns    Manville    Co..    Post 

and  Mason  Sts. 
Tile    Roofing    to    N     Clark    &    Co.,    116 

Natoma  St. 
Carpentry  and  Mill  Work  to  Stockholm 

&  Sons,   180  Jessie  St. 
Onianientnl     and     Ml.vcellaneouti     Metal 

to    Michel   &   Pfeffer,    1415   Harrison 

St. 
Metal    Furring    and    Lathing    to    C.     H. 

Edwards,    773    28th    Ave. 
FInNtering    to    R.    A.    Smith,    180    Jessie 

.Street. 
.Marble    to   J.    E.   Back,    1533   San   Bruno 

Ave. 
Tile    Work    to    Ginsberg    Tile    Co.,    180 

Jessie   St. 
Coiii|ioNition    'Work    to    Hoff    Magnesite 

Co.,    Monadnock    Bldg. 
f;iasN    Work    to    Habenicht      &    ilowlett. 

Inc.,    525   Clay   St. 
Fainting  to   H.  Mauiidrell,   1    J  Jessie  St. 
Vault    Door    to     Mosler    Safe    Co.,    626 

Market    St. 
lOlevator    to    Otis    Elevator    Co.,    Beach 

and  Stockton. 
.>lechanicnl  Kqulpnient  to  Burnham  Co., 

1220    Webster    St. 
i'iiiniblnii    to   Frank   J.    Klimm,    226    Oak 

St. 
i'.leotrleni   Work   to   Atlas   Elec.  Co..    180 

Jessie    St. 
InHullte    Flooring,    Ilawe    and    Stalra    to 

Insuliie   Co.,    180  Jessie  St. 


HOTELS 


ig    Figured 


Coat.    $20,000 
Hloai    Boulevard. 
•!•¥•.  Bi'iy      frnm*     c«f«»     nnd     dunrlng 
pavlll 


VCIHCO 
lion 


Kills   Opened. 

HOTEL  Cost.    |:..(ino.no(i 

Lo.s   AN'IELE.s,   ,".ili  and  Olive  Sts.   and 

Grand  Ave. 
Kourtcon-story    .tiwI    hast  ment    Class    A 

hniel,  3£0xl!t8   «niltmoro   lloftl)   950 

roomH   and    baths. 
Owiifr — Cenlrnl    Investment    Co. 
Archltt-rtH — .Srhultze     *     Weaver.     New 

York,  and  f.:i:t   I'acinc  Mutu.nl  Bldg.. 

LoH  Angeles. 
Liingf    A:   n<rgMliom.  Wafihlnglon   Rldg.. 

l.,oa   Ang(>lr8  and   Monadnock   Bldg.. 

Snn   FranrlHco.    $4.991.77S. 
.^cofleld    I'^ng.    <t    'onstr,    Co..    Lon    An- 

gflos.    $5,086,000. 
Janio«    Stewart       Sr    Co..       New       York. 

$5,210,000. 
C    J     Ktibuoh    Co.   LoH    Angeles.   16.235.- 

181. 
Giorgi     A.    Fuller    Co..    Now    ^  <>rk.    $5,- 

250.000, 
Foiind.allon     Co.,     Now     York     and     San 

Franclsrn,    $6,»49,470. 
Wivnioulh    Crowoll    Co..    Los    AngAlen. 

$5.riH7.200. 
•Si-ldcn-Hrerk     Conslr.     Co.     St.     I>ouli*. 

$5,716,411. 
The    cnntraclors    hnvo    boon    linked    in 
nuhmll    bIdH    on    60    or    more    altornaie 


propositions.  These  bids  will  be  re- 
ceived in  a  few  days  and  until  thev  are 
considered  it  will  not  be  definitely 
known  who  will  eventually  be  the  suc- 
cessful bidder. 


Cost.  $- 


Completing    Plans. 

DEPOT   AND    HOTEL 

CALIEXTE,    Xevada. 

Two-story    frame    and    plaster    railway 

depot   and   hotel    building   200x60. 
Owner — Union    Pacific   Railway  Co. 
Architect — John     Parkinson,     420     Title 

Insurance    Bldg.,    Los   Angeles. 


Plans  Being  Prepared. 

ALTERATIONS  Cost.   $3000 

SACRAMEXTO.  Cal.     Fifth  and  J  Sts. 
Install    Turlcish    baths    in    basement    of 

hotel. 
Owner — Travelers     Hotel,     Premises. 
Architect  —  E.    C.    Hemmings,   Ochsner 

Bldg.,  Sacramento. 


Low    Bidder. 

HOTEL  Cost,    $26,834 

STOCKTON.      San      Joaquin      Co.,      Cal. 

Lafayette   St.    between   Hunter  and 

San   Joaquin. 
Three-story   brick  hotel    (pressed   brick 

exterior    with    plaster    trim). 
Owners — J.     Marciano    and    J.    and    F. 

Solari. 
Architect    —    Victor      Galbraith.      Elks 

Bldg..   Stockton. 
Low  Bidders — Shepherd  &  Riley. 


PUBLIC  BUILDINGS 


SAN    FRANCISCO— The    following    is 
a     complete     list    of    bids    received    on 
March      1st,      by     Architect      Lewis     P. 
Hobart,    crrocker    Bldg.,    for    the    con- 
struction   of  a   reinforced  concrete  and 
stone      aquarium,      to      be      erected      in 
Golden    Gate    Park,    as    a    gift    to    the 
California    Academy    of    Sciences    from 
Ignat;!    Steinhart,    deceased.      Contracts 
to    be    awarded    to    the    lowest    bidders: 
l-^xoavatiiig.          Couerete.          Car|K>nter, 
Structural       Tilo,       Sheet    Metal       and 
Hoofing.      Ornamental    Tile    and    Mar- 
hie. 
Clinton    Constr.    Co..    140    Town- 
send     St $84.93:? 

R.    McLeran    Co 87.436 

K     E.    Parker    Co 91,200 

Barrett     &     Hilp 92,472 

H.   L.   Peterson 92.768 

Mahony    Bros 93.900 

Hannah   Brcs 97.000 

J.     L.     McLaughlin 98,000 

Anderson    &     Ringro.se 100.000 

I'lunibing,     lleatinK     and    llefrigeratlon 

Fred'k.   Snook.   59t;   Clay   Sa $35,805 

Frank    IClImm     39.760 

Gilley-Schmld     40,329 

Atlas  Heating  &   Ventilating  Co.   44.090 

Klectrlcal    Work 
Standard  Klec.  Con.str.  Co.,  80  Na- 
toma   St $3850 

Globe    Klec.    Co 4300 

H.    S.    Tittle 4325 

H.    R.    Fold 4326 

Central    Elec.    Co 6610 

Xcwbery     Elec.     Co 5626 

iUiltP    Elec.    &    Mfg.    Co 6656 

Ne     Page-McK<  nney      5769 

I'laaterlnir 

Peter    Bradley     $17,600 

Hermann    Bosch     19.600 

Lyden     &     Blckel 25.305 

GInitinK 
W    P.   Fuller  t^o.,     Bealo  &   Mis- 
sion   Sts I   9,3K. 

Puller    &    Goepp 9,C25 

Cobblodlck    it    KItilv 10, 17.^ 

Ornnnienlnl     Iron 
C.    J.    Hllt.u.l    Co  .    I'Mh    and    Min- 
nesota   ifta $3986 

Monarch    Inm    Works 6138 

Kodernl    Orn.    Iiim    Works 5576 

Cnl.    Art   Metal   ('o 6«6n 

Kcyatone     Iron     Works 7161 

A.    Haua    7204 

Tllr 

Mnngrum  .«•  Otln.   hJT   Mlsnlon  St.  $7229 

I'ninling 

Guinetto     A    Chandler $6000 

.1      11.    Keefc    Co 6000 

Awiiliisa 
\V      Plummir     Co $650 

rilds  Opened. 

LIBRARY  Coat,   $ 

LIVIN<lRTON.   Mor(.d  Co..  Cal. 
Branch  Coui>t>    Library. 
Owner — County  of  Mercod,  P   J.  Thorn 
ton,  Clerk,   Merieil.  Calif. 


Saturday,     March     11,     1922 


BUILDING     AND     ENGINEERING     NEWS 


11 


Architect — Plans  by  County  Surveyor 
A.  E.  Cowell,  Merced,  Calif. 
Following  bids  were  received:  Mer- 
ced Concrete  Pipe  Co,  Merced  .$12,120; 
John  Groom,  Livingsston,  $9,479;  John 
D.  Carlson,  Turlock,  $9,646;  P.  T.  Wall- 
strum,  Turlock,  $9,990. 

Plans    Completed. 

COMFORT     STATION  Cost,     $2500 

ALAMEDA.    Washington    Park. 
Women's    Comfort    Station. 
Owner — City    of   Alameda. 
Architect  —  Carl      Warner,      Humboldt 
Bank    Bldg.,    San    Francisco. 


RESIDENCES 


Figures   to   be   Taken   Next   Week. 
RESIDENCE  Cost.  $10,000 

ALAMEDA,     Alameda     Co.,     Cal.       San 

Antonio    Ave. 
■Two-story    and    basement     frame     and 

stucco    residence. 
Owner — Capt.    H.    S.    Pond. 
Architect — Jas.    T.    Narbett,    Syndicate 

Bids.,    Oakland. 


Plans    Being-    Prepared. 
RESIDENCE  Cost,     $20,000 

SAN    FRANCISCO.      St.    Francis    Wood. 
One-story    frame    and    stucco    residence 

(8   rooms  and  garage). 
Owner — Hart  Weaver. 
Architect— Henry      H.      Gutterson,      27S 

Post    St..    San    Francisco. 

Contract  Awarded.  ,,.,^„„ 

RESIDENCE  Cost,     $15,000 

SAN    FRANCISCO.      St.    Francis    Wood. 

Two-story  frame  and  plaster  (9  rooms 
and  2  bathrooms)  residence  and 
separate  garage  with  servants' 
quarters. 

Owner — Paul  K.  Judson. 

Architect— H.  H.  Gutteison.  278  Post 
St.,    San    Francisco. 

Contractor— Mangels  Bros.,  4792  Mis- 
sion   St.,    San    Francisco. 


To    be   done    by    Day's    Work. 
RESIDENCES'         Cost,    $18,000    (($2,000 

SAN  FRANCISCO.  W  Edinburgh  175 
to    375   N   Excelsior. 

Nine  1-stcry  and  basement  frame  resi- 
dences. ^   , 

Owners — K.  Anderson  and  T.  Johnson, 
133  Bcrtita  Ave.,  San  Francisco. 

Architect — None. 

Contract   Awarded.  »n  o-n 

RESIDENCE  Cost      $l7,3.->0 

BTTRLINGAME,     San     Mateo     Co.,     Cal. 

Lot    13    Blk    10    Map    2,    Burlingamc 

Land   Co. 
Two-story  frame  residence  and  garage 
Owner— Paul    R.  A.   Wessel,   Burlingame 
Architects — Alfred  Kuhn  and  Thos.  l!.a- 

wardp,    833    Market    St.,    San    Fran - 

Contractor— Clarence  E.  Fowler.  820 
Edgehill,    Burlingame. 

Figures  to  be  taken  in  About  a  ^Yeek. 
RESIDENCE  Cost,    $8,00U 

LODI,    San   Joaquin   Co..   Cal. 
Two-story    frame   colonial   residence    n 

rooms;    pipeless    furnace). 
Owner — Withheld.  ,.i  i.^ 

Architect— Victor  Galbraith.  Elks  bldt,. 

Stockton. 

Plans   Being  Figured. 

RESIDENCE  ,         ^P^Ia  uUr^n 

STOCKTON,   Cal.      Northcrest   AoiUtion. 
Two-storv    frame    residence    7-rooms. 
Owner — Ralph    Jeannelle 
Architect— Losekann  &  Clowdsle>  .  I'-i^s 
Bldg.,    Stockton. 


Contract  Awarded. 

RESIDENCE  iiP^^'  , 

SAN      FRANCISCO.        W      Twenty 

Ave.   247   N  California  St. 
Two-story    and    basement    frame 

Owner— A.   J.   Wilson.      210    22nd 

San   Frincisco. 
Architect — None.  , 

Supt.    of    Constv.— J.    10.    hriill.v.     ,  I 

Bldg.,    San    Francisco. 


5.000 
-first 


Two-story  frame  and   plaster  residence 

(9   rooms  and  garage). 
Owner — Withheld. 
Architect — Walter     C.      Falcn,      Hearst 

Bldg.,  San  Francisco. 
Low  Bidder — J.  J.    Prout,  2020  Turk  St., 

San    Francisco. 

Contract    Awarded. 

DWELLING  Cost,  Jia.oOJ 

OAKLAND,       Alameda       Co.,     Cal.         N 

Florida  Ave.   200  E  Circle. 
Two-story    7-room    dwelling. 
Owner — H.     N.     Tu.-rell,     London     Court 

Apts..   Oakland. 
Architect — John     Hudson     Thomas,     1st 

National  Bank  Bldg.,  Berkeley. 
Contractor — F.    C.    Stolte,    3455    Laguiui 

Ave.,    Oakland. 

C;ontract  Awarded. 

RESIDENCE  Cost,    $12,250 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Han- 

chett  Tract,  Bush  and  Sequoia  St.s. 
Two-story  frame  lesidcncc  and  garage 
Owner— Stanley    Hiller,    35    S-I7th    St.. 

San  Jose. 
Architects — Wolfe   &   Higgins.   Auzeraii' 

Bldg.,  San  Jose. 
Contractor — C.     F.     Keesling.     348     Coc 

Ave.,   San   Jose. 


Owner  Taking  Figures 
RESIDENCE  Cost,    $20,000 

SANTA    CRUZ,    Santa    Cruz    Co.,    Cal. 
Two-story  frame  and  concrete  residenct 
Owner — Samuel    Leask.    Seaside    Store. 

Santa  Cruz. 
Architect — W.    H.   Weeks,    369    Pine   St.. 

San  Francisco. 


To   be  Done  by  Day's  Woik. 
RESIDENCES  Cost,     $5000     each 

SAN    FRANCISCO.      Forty-fourth    Ave. 

bet.  Geary  and  A.nza  Sts. 
Six  one-story  5-room  frame  residences. 
Owner — Me.ver  Bros. 
Aichitect — H.   C.   Baumann,   251   Kearny 

St.,   San    Francisco. 


SCHOOLS 


i'laiis  Being  Figured. 

SCHOOL  Cost,   $ 

LOS  ANGELES.  Cal.  Pico  St.  bet.  Ard- 
more  and  Harvard  Blvd. 

Two-story  und  basement  Class  A  rein- 
forced concrete  and  brick  high 
school,   242x130. 

Owner — Roman  Catholic  Bishop  of 
Monterey  and   Los  Angeles. 

.Architect — Albert  C.  Martin,  430  Hig- 
gins   Bldg.,   Los   Angele.s. 


Figures    to    be    taken    Shortly. 

SCHOOL  Cost,    $135.0011 

LOS  ANGELES,  Cal.  Gardena  High 
School  Site. 

Two-story  and  ba.«ement  reinforced 
concrete  and  brick  h'gh  school,  15.t 
by   64. 

Owner — Los  AngeUs  Board  of  Educa- 
tion. 

Architect— Farrell  &  Miller,  327  I.  W. 
Hellman    Bldg.,   Los  Angeles. 


Low  Bidder. 

residence; 

$11,000. 
SAN  FRANCISCO. 


Coi?t,    Approxnn; 
Forest  Hill 


Plans   Being   Figured — Bids  Close   Mar. 

15.   1922,    9    A.   M. 
SCHOOL  Cost,    $75,000 

LOS   ANGELES.     Avenue   21   School   on 

Avenue   21    near   Pasadena  Avenue. 
Two-story   8-room   brick   school   88x130. 
Owner — L.   A.    Board   of   Education. 
Architect — Montgomery    and    Nlbecker, 

Story    Bldg.,    Los   Angeles. 
Bids  will  be  taken  separately  on  the 
general     contract,     plumbing,     beating, 
and     electric     wiring.       The     bids     for 
painting   are    to    be    received    Mar.    8. 


Contracts  Awarded. 

SCHOOL  Cost,    $275,000 

OAKLAND,  Alameda  Co.,  Cal.     Galindo 

St.,  and   35lh  Ave. 
Brick    and     concrete     school      building 

(Alexander   Hamilton   School). 
Owner — Oakland     School     District     and 

Oakland    High    School    District,    N. 

W.    Cook,    Acting    Secretary    Board 

of  Education. 
Aroliitect — Architectural  Dept.  of  Board 

of  Education. 
Cieiieral  Contract   to   M.   C.   Vaughn,   357 

12th   St..   Oakland,   $110,000. 
Urick    Work    to    Moaley    &    Colliiis,     ISO 

Jessie    St..   San    Francisco.    $12,890. 
Plnntterinft    to    Geo.    Dixon,    541    Aiigar 

St.,  Oakland,  $23,487. 


Painting  to  R.  Zelinsky,   180  Jessie   St., 

Sail    Francisco.    $6572. 
Vartl  Work,  not  decided. 
I'lDmbing       to    A.       Feldhammer,       1004 

Park  i:'t.,  Alameda,  $15,500. 
lleutiiiK    aud    Ventilntinic    to    Scott    Co  , 

$19,970. 
Klectric   \%'ork    to   The   Turner   Co.,   272 

Naioma  St..  San  Francisco,  $21,800. 

Plans   Being   Figured — Bids   Close    Mar. 

22,    i;)22,    9    A.   M. 
SCHOOL  Cost,    $75,000 

LOS  ANGELES.     52nd  Street  School  on 

Hoover  St.  between  51st  Place  and 

52nd   Street. 
Two-story      reinforced      concrete      and 

hollow    tile   school. 
Owner — L.  A.   Board   of    Education. 
Architect — Gdelman      &      Barnett,      Los 

Angeles. 
Bids  will  be  taken  separately  on  gen- 
oral  contract,  plumbing,  heating,  paint- 
ing  anfl   electric    wiring. 

Kids  to  be  Called  for  in  About  a  Week. 

SCHOOL  Cost,   180.000 

L'KIAH,   Mendocino   Co..   Cal. 

Two-story  reinforced  concrete  school 
building. 

Owner — Ukiah  Grammar  School  Dis- 
trict. 

Architect  —  Norman  R.  Coulter,  46 
Kearny    St.,    San    Francisco. 

I'lans   Being  Figured — Bids   Close   Mar. 

25,    1922.   at    11    A.    M. 
SCHOOL  Cost,    $115,000 

LIVEllMORE,    Alameda    Co.,    Cal. 
One    and    two-story    hollow    tile    school 
(8     classrooms,     auditorium,     gym- 
nasium,   manual    training,   domestic 
science   rooms,   etc.) 
Owner  —  Livermore     Grammar     School 

District. 
Architect  —  Henry      H.     Meyers,      Kohl 
Bldg.,    San    Francisco. 
The    specifications    are    divided    into 
the  following  departments: 

Dept.  1. — All  work  except  plumbing. 
electric    and    heating. 

Dept.  2. — Plumbing    Work. 
Dept.  3. — Electric    Work. 
Dept.  4. — Heating    Work. 
Contractors      may     submit      bids     on 
these    departments    and    may   also    sub- 
mit   bids    on    any    combination    of    two 
or    more    departments. 

In  applying  for  plans  contractors 
should  state  what  departments  they 
propose    bidding   on. 

See  call  for  bidn  under  offlcial  pro- 
iMiHal    colamn. 

F'igures   to   be  Taken   Shortly. 

SCHOOL  Cost,    $ 

LOS  ANGELES.  Fremont  School  on 
Fremont  Ave.  between  2nd  and  3rd 
Streets. 

Twelvo-roonn  brick   school. 

Owner — Lbs  Angeles  Board  of  Educa- 
tion. 

Architect — Robert  D.  Farquhar,  Secur- 
ity   Bldg.,    Los    Angeles. 

Contracts   Awarded. 

SCHOOL  Cost.    $ 

SONOMA.    Sonoma    Co.,    Cal. 

Two-story      reinforced      concrete 
school    building    170x145. 

Owner — Sonoma    High    School    District. 

Architect — W.  H.  Weeks.  36y  Pine  St.. 
.^an    Francisco. 

(;<'iirrnl  Contract  to  Larsen  &  Siegrist, 
1  laus  Spreckels  Bldg.,  San  Fran- 
cisco.   $103,777. 

llentiiiK  (xteam  with  oil  burner)  to 
Scott  Co.,  243  Minna  St..  S.  F.. 
$8,590. 


high 


hoiids  Voted — Figures  to  be  called  for 
about    May    1st. 

SCHOOL    BUILDINGS.        Cost.    $230,000 

LODI.    San    Joaquin    Co..    Cal. 

Brick  and  concrete  high  school  build- 
ings (Junior  college,  science  bldg.. 
.swimming  pool  and  remodel  gym- 
nasium, etc.) 

Owner — Lodi    High    School    District. 

.Vrchitects — Stone  &  Wright.  Bank  of 
Italy   Bldg.,    Stockton. 


Figures  to  be  Taken  Shortly. 
ADDITION  Cost.    $65,000 

NORTH  SACR.VMENTO.  Calif. 
One-story    interlocking    tile   and   stucco 

4-room  addition   to  school. 
Owner — North  Sacramento  School   Dist. 
Architect  —  E.    C.    Hemmings.   Ochsner 

Bldg.,  Sacramento. 
Bonds  were  sold  last  month. 
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OAKLAND,  CaJ. — Until  March  20,  4:30 
P.  M.,  bids  will  be  recfived  by  N.  "W. 
Cook,  Acting:  Secretary  of  the  Beard  of 
Kducation,  for  lathing  and  plastering 
certain  new  buildings  for  Lockwood 
School  .  See  call  for  bids  under  ofllclnl 
propoHiil    Heotlon    In    this    issne. 


GLENDALE,  Cal. — Rommei  Constr. 
Co.,  131  S.  Brand  Blvd.,  Glendale,  wa.^ 
low  bidder  at  $95,500  on  the  general 
contract  for  erecting  an  intermediate 
school  building  at  Glendale;  Alfred  F. 
Priest,  618  Fay  Bldg..  Los  Angeles,  is 
the  architect.  Low  bidders  on  othei 
contracts  were:  Coker  &  Taylor. 
Glendale,  on  plumbing  at  $5293;  New- 
bery  Electric  Corp.,  on  electric  wiring 
and  fixtures  at  $2952;  Pacific  Gas 
Radiator  Co.  on  gas  heating  an  venti- 
lating at  $4020,  and  Thos.  Haverty 
Co.  on  steam  heating  and  ventilating 
at  $6220.  Standard  Electric  Time  Co. 
was  only  bidder  at  $1350  on  program 
clocks.  Bids  taken  under  advisement 
for  one  week.  Eight  classrooms, 
offices,  domestic  science  and  manual 
training  departments,  and  an  auditor- 
ium to  seat  600  people.  One  and  two- 
story,  196x96  ft.,  brick  construction, 
ruff,  brick  facing,  terra  cotta  trim,  clay 
tile  roof,  pine  trim  and  floors. 

b.ACRAMEXTO,  Cal. — The  following 
.school  bulidings  will  be  erected  in 
Sac;ann-nto  under  the  additional  bonds 
voted.  Plans  are  being  prepared  by 
Kemmings-Petersen-Hudnutt,  Inc.,  Ar- 
chitectural and  Engineering  Commis- 
sicn.  City  Library  Bldg.,  9th  and  I 
Sts.,   Sacramento: 

Cost 

Uiverside    School,    3    rooms $15,000 

\Va.shington    School,    S    rooms...    60,000 

.Jefferson   School,   2   rooms 12,000 

.Vewton  Booth  School,  4  rooms.  .  32,500 
Highland  Park  School,  4   rooms.    32,500 

Klmhursl    School.    2    rooms 16,000 

El    Dorado    School,    2    rooms 16,000 

Leland  Stanford  School,  4  rooms  26,000 
Brete  Harte  School,  4  rooms....  26,000 
Kreinont    School,    auditorium....    40,000 

Bonds  to  the  amount  of  $750,000  were 
also  voted  for  an  addition  to  the  High 
School,  for  which  Edgar  A.  Mathews, 
Call  Bldg.,  San  Francisco,  is  the  archi- 
tect. The  building  is  about  two-thirds 
complete  and  costs  $650,000.  The  ad- 
dition will  be  built  during  the  coming 
year. 

PALO  .\LTO.  Santa  Clara  Co.,  Cal.-- 
The  following  bid.s  were  receivid  on 
March  6th  by  the  Board  of  Trustees 
of  the  T'alo  Alto  City  School  District 
for  the  construction  of  a  one-story 
slx-ro<<m  frame  school  building  from 
1  Ian.--  prepared  by  .■Vrchitrct  Charieu  K. 
.^umncr  ."i7  T'ost  .St..  San  i<'rancisco. 
The  three  lowest  bids  were  taken  under 
advisement.  (Alternate  A  deduct;  B 
arid). 
Geo.    D.    Huston,    Sunnyvale $46,774 

(a)    $1030;    (hi    » . 

Louis    .T.    Cohn.    San    Fran(lsoo .  .$48,471 

(a;   $7.';0:   (b)   $6,'.. 
.lohn   Morton,   San    F'rancisco.  ...  $51,800 

(a)    $2620:    (h)    $10. 
I.  M.  Sommcr,  San   Francisco ....  $5". 4KL' 

(a)    $968;    (h)    $50. 
i:    A.   Trolmck.   San   Francisco.    .$52,676 

(a)    $22tiO;    (1))    $ . 

Cobby  &  OwHify,  .San  Franrlso.  $52,7'1<1 

(a)    $26.'>0:    (b)    $120. 
Waller    Murk,    Oakland $r»2,y.">J 

(a)    $1.^00;    (l>)    ihO. 
MInton  Co.,   Inc.,   Mt.   View $ri4.96!» 

(a)    $5384;    (b)    $80. 
<  oilman    Sc    gpcldel.    S,    F %t,r,.:rM< 

<n)    $2550;    fb)    »■  — 


LOS  ANOELES,  Cal  -Pozzo  Con- 
Klructlon  Co.,  421  Mncy  St.,  Lo«  An- 
(Celen,  wan  low  bidder  at  $81,600,  on 
the  Kon'-rnl  contract  for  a  now  school 
building  at  Wadiiworlh  St.  school  Bilo; 
Ken  Sc  fJiimlanK,  archltccta.  Low  bid- 
ders on  other  contracta  wore:  \V.  W. 
HrookN  on  plumbing  at  |7900;  D. 
ZellnNky  ft  Honn  on  painting  at  $2889; 
American  l^lcctrlc  Coniitructlon  Co.  on 
ilcctrlcnl  work  at  $2490;  and  .1.  Ilokom 
on  atnnm  lie;illnK  at  $5541  It  <In  re- 
ferred to  huMlneHH  innnaKiT.  10  i  ooma, 
2-ntory,  76x121  ft.,  brick  walla,  atuooo 
exterior,  clay  tllo  and  compoaltlon 
rooflnc  pine  trim,  mnpic  rtoor«,  marble 
work,  reinforced  concrete  corrldora 
and  alnlrwaya. 


LONG  BEACH,  Cal. — J.  W.  Davison, 
361  E  Walnut  St.,  Long  Beach,  was 
the  low  bidder  at  $117,370,  on  the  gen- 
eral contract  for  two  brick  gymnasium 
buildings  at  the  Polytechnic  High 
School,     Long     Beach.  F.     D.     Reed 

Phimbing  Co..  low  on  plumbing  ai 
$12,6S7;  \V.  B.  Walters, 1  ow  on  painting 
at  $64S6;  Thos.  Haverty,  low  on  steam 
heating  at  $17,400;  Standard  Elec. 
Time  Co.,  low  on  program  clocks  ai 
$1497,  and  F.  E.  Xewbery  Elec.  Co.,  low 
on  electric  work  at  $5237.  John  C 
Austin,  1129  Baker-Detwiler  Bldg.  and 
W.  Horace  Austin,  222  First  National 
Bank  Bldg.,  Los  Beach,  associated  ar- 
chitects. 


LOS  ANGELES,  Cal.—  H  H.  Hind.s. 
351  S.  Hoover  St.,  Los  Angeles,  has  been 
awarded  the  general  contract  at  $44,- 
750  for  erecting  an  addition  to  Kowan 
Ave.  school  building;  H.  F.  Withey. 
.405  S.  Western  Ave.,  Los  Angeles,  is 
the  architect.  Ot.'ier  contracts  were 
awarded  as  follows:  Plumbing  to  J 
Hokom  at  $lcl8;  steam  heating  to  .1. 
Hokom  at  $3886;  painting  to  R.  Zeliu- 
sky  at  $2885,  and  electrical  work  to  F 
B.  Potter  Electric  Co.,  at  $915.  Eight 
classrooms,  brick  construction,  stucco 
exterior  and  comi)i,sition  roofing. 


rOMONA,  Orange  Co.,  Cal. — Harvey 
.\1.  Hanawalt,  6th  and  G  Sts.,  La  Verne, 
was  low  bidder  at  $87,250,  on  excavut- 
'"B',  grading  and  concrete  work  for 
the  new  high  school  building,  to  be 
erected  in  Pomona,  Robert  H,  Oil 
and  W.  H.  Weeks,  1301  Van  Nuys  Bldg., 
Los  Asgeles,  associated  architects. 
Other  low  bids  were:  iL  E.  Knerr, 
628  N  Hobart,  low  on  mason  work  at 
$45,352;  Lawrence  Burck  Co.,  325  S  Hill, 
low  on  carpenter  work  at  $S9,646; 
C.ust.  .Johnson,  2426  Barry  Sawtelle, 
lew  on  lath  and  pLasteriug  at  $43,850; 
.Minneapolis  Steel  &  Machinery  Co., 
Salt  Lake  City,  low  on  steel  and  iron 
at  $19,430;  F.  J.  Donnelly,  1006  N  Wilton 
Place,  low  on  plumbing  at  $14,990;  F. 
.J.  Donnelly  low  on  heating  and  ven- 
tilating at  $26,775;  F.  A.  Blatz,  Pomona, 
low  on  painting  at  $9335;  Woedill-Pat- 
lerson  Co.,  118  E  3rd  St.,  low  on  elec- ■ 
trie  work  at  $10,260;  John  Avon,  1547 
.\'aud,  low  OS  terrazzo  work  at  $5150; 
Joseph  Aluslo  Sons-Keenan  Co.,  26th 
and  Soto  Sts.,  low  on  marble  and  tile 
work  at  $3036;  Wohlnian  Mfg.  Co.,  2702 
S  Alameda,  low  on  spec.  furn.  and  fix., 
at  $16,688;  Atlas  Roofing  Co.,  212  N 
Los  Angeles,  low  on  composition  roof- 
ing at  $3516;  W.  P.  F'uller  &  Co.,  low 
on  glasswork  at  $5495;  Maritzen-Kuns 
Co.,  low  on  wisdow  shades  at  $3106; 
Chas.  J.  Strangman,  137  Rose,  low  on 
sheet  metal  at  $4650;  Bennett-Mont- 
gomery Hardware  Co.,  323  S  San  Pedro, 
lew  on  finish  hardware  at  $5432;  C.  F. 
Weber  &  Co.,  San  Francisco,  low  on 
slate  blackboards  at  $4416.75;  Sweet- 
•^er  &  Baldwin  Safe  Co.,  low  on  vault 
doors  at  $290.  Lockwood  &  Ganger. 
Hlhernlan  Bldg.,  -j}ubmitted  a  grou)) 
liid  at  $291,000  for  concrete,  masonry 
and    carpenter     work,      the      only      one. 


LOS  ANGELES.  Cal.  —  Lawrence 
Burck  Construction  Co.,  825  S  Hill  St., 
lyos  Angeles,  was  low  bidder  at  $33,000 
on  the  general  contract  for  erecting  a 
two-story  6-room  addition  to  the  Mala- 
bar .Street  School  building.  Noeren- 
berg  &  Johnson,  401  Los  Angeles  Ry. 
Bldg.,  LoB  Angeles,  architects.  Othei 
low  bidders  were:  Thos.  Haverty  Co., 
on  plumbing  at  $3440;  American  Elec 
Construction  Co.,  on  wiring  at  $1098; 
Horace  H.  Mann,  on  painting  at  $154S; 
F.  J.  Donnelly,  on  heating  at  $2694, 
I'.rick  construction,  85x61  ft.,  shingle 
roof,   pine   trim,  maple  floors.      The  bids 

LOS  ANfiELKS,  Cal  -Wallor  SInt.i 
Co.,  2314  .Santa  Fe  Ave..  Lob  An«rli>s. 
wfiH  low  blddei  at  $62,20(1  on  the  gen- 
eral contract  for  erecting  a  brick  school 
t)undlnK  on  15th  St.  Sch.  ol  site,  on 
Mexn  St  between  15th  and  16th  Sts.. 
^im  Pedro.  Other  low  bidders  were 
Thos.  Havirly  Co  on  heating  " i  >:isr.ti 
n  /.illnsky  *  Son  on  |>aliitlMg  iil  $2K3!i. 
Aithur  Hess  on  plumbing  at  |7H!':  iiinl 
.\niiTlcan  Elec  Conalr.  Co.  on  wlrlnu' 
at   «2693,  

LOH  AN(IELJ'><.  Cal— Walter  Slater 
Co,  2314  Hnntu  Fe  Ave.,  Ijou  AngeleN, 
waa  low   bidder  at  $60,700,  on  the  ffeu- 


eral  contract  for  erecting  a  new  school 
building  at  Garvanza  school  site,  on 
Avenue  62,  near  Eagle  Rock  Ave. 
Norman  F.  Marsh,  210  Broadway  Cen- 
tral Bldg.,  architect.  Low  bidders  on 
other  contracts  were:  Newbery  Elec 
t-'orp.,  on  wiring  at  $3249;  H.  H.  Mann,' 
<2n  painting  at  $2794;  South  Pasadena 
.  "^,"^  Co.  on  plumbing  at  $4590; 
J.  Hokom  on  steam  heating  at  $4986 
Two-story,  131x104  ft.,  brick  construc- 
uon,  plaster  exterior,  clay  tile  and 
composition     roofing,    pine     trim. 


MONTEREY,  Monterey  Co.,  Ca/1.— As 
previously  reported  contract  for  2- 
room  addition  to  Monterey  grammar 
school  awarded  to  T.  H.  Dean,  Pacific 
Grove,  at  $11,644.  Only  other  bidder, 
Fred  McCrary,  Pacific  Grove,  $11,731. 
Contract  for  heating  awarded  to  Lup- 
pen,  Hawley  &  Thing,  906  7th  St., 
Sacramento,  at  $S22.  Only  other  bid- 
der, Silva  Plumbing  Co.,  Monterey,  $1,- 
400.  Tuttle  &  Angel,  565  Lighthouse 
Ave.,    Pacific    Grove,    architects. 


i'laiis    Being    Figured — Bids   Close   Apr. 

3,    1922,    7.30    P.    M. 
SCHOOL  Cost,    $80,000 

OAKDALE,   Stanislaus   Co.,   Cal. 
Two-story    reinforced    concrete    school 

building. 
Owner— Oakdale     Union     High     School 

District. 
.\rchitect — W.   H.    Weeks,    369    Pine   St., 

San    Francisco. 
.See   enll    for    bldn    under   oHIcial   pro- 
posal   ooluiiin. 


SAN  FRANCISCO  — The  following 
sub-contracts  have  been  awarded  by 
E.  E.  Etherton  Co..  Monadnock  Bldg., 
general  contractors,  on  the  Adams 
school,  now  under  construction  in 
Ellis  St.  between  Polk  and  Van  Neas 
A\e.,  have  been  approved  by  the 
Board  of  Public  Works:  Reinforcing 
to  Gunn-Carle  Co.;  .Miscellaneous  Pan 
Forms  reinforcing  to  Steel  Form  Co.; 
.Miscellaneous  and  ornamental  iron 
ivork  to  C.  J.  Hillard  Co.;  Sheet  Metal 
lo  Fire  Protection  Products  Co.;  Roof- 
ing and  Damprooflng  to  jMallott  and 
Peterson;  Marble  to  Jos.  Clervi  &  Sons; 
Glass  to  W.  P.  Fuller  Co.;  Lumber  to 
Hart-Wood  Lumber  Co.;  Millwork  to 
Empire  Planing  Mill;  Blackboards  to 
C.  F.  Weuer  Co.;  Painting  to  Tessier 
&  Co.;  Finish  Hardware  to  Joost  Bros. 

Contract  Awarded. 

.SCHOOL  Cost.    $46,774 

I'ALO     ALTt>,     Santa     Clara    Co.,     Cal. 

Middlefield    Road. 
One-story   frame  school   (6  classrooms). 
Owner — Palo  Alto  City  School   District, 

•A.    C.    I'.arker,    Secretary. 
Vrchltec;— Chas.    K.    Sumner,     57     Post 

St.,    San    Francisco. 
Contractor--(";eo    D.  Huston,  Sunnyvale. 

Cal. 


irrOh'ES  AND  OFFICES 


Low    Bidder. 

AUTO  SALES  BLDO.  Cost, JIO.OOO 

OAKLAND,  Alameda  Co.,  Cal.  Webster 
Street    near    14th    Street 

One-atory  reinforced  concrete  auto 
sale.s     bulleilng. 

owner    -A.    1).    Babcock. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket  St.,   San    Francisco. 

Low  Bidder— R.  \V  .Llltlefleld,  361  12th 
St..   Oakland. 


Cost.    $331,765 
SW    Eighth    and 


Cimtract    Awarded. 
OFFICE    BLlx;. 
IX)S    ANGELES,    Cal 

Spring    &ts. 
Twelvo-Htory     and     basement     Class     A 

store  and  otiico   building,  60x156. 
Owner — W.    W     I'aibn   and   C.   H.    Price, 

Story    Bldg.    Ln.   Angiles. 
Anhltiei — Loy    L     Smith.    804     Mlgglns 

Bldg.,  Los  Angeles. 
Contractor— Clinton    Conatr.    Co.,    Stock 

lO.xchniiRe    llldg  ,    Los    Angi<los    ami 

110  Townstiid  .St.,  San   Francisco. 


I'bin.*4     rring    Figured. 

.STORES  Coal,  $ 

SAN    FRANCISCO.      W    Mlaalon  St.   bet. 

Seventeenth     and     KiKhlccnth     Sts. 
Two-atory      and      nuz/anlno      Class     C 

atoro    and    loft    building. 
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Owner — Mission  Realty  Co. 
Architect — A.    J.    Horstman,    304    Anfflo 

Bldg-..    16th    and    Mission    St.,    San 

Francisco. 
Figures   are   being   taken   for   a   gen- 
eral contract. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.  K  Montgomery  be- 
tween  Bush   and  Sutter  Sts. 

Interior  work  for  men's  clothing  store 
in  4-story  building  now  being 
erected. 

Owner — Roos  Bros.,  NE  Stockton  and 
Market   Sts.,   San   Francisco. 

Architect — O.  Albert  Lansburgh,  709 
Mission    St.,    San    Francisco. 


To  be  Done   by   Days  Work. 

STORE  BLDG.  Cost,  $3000 

SAN  FRANCISCO.      S  Washington    .57-6 

W  Montgomery  Street 
One-story    and    basement    brick    store 

building. 
Owner— J.   A.    Porporatc.  ^,„    „.      , 

Architect — J.  A.  Porporato,  610  Wash- 
ington St.,  San  Francisco. 

Plans    Being    Prepared — Contract 
Awarded. 

STORES'  ^      ^9°^^^'.,*; — ; 

LODI,    San    Joaquin    Co.,    Cal.      School 

and  Pine  Streets. 
Two-story    brick    stores    50x170. 
Owner — Mrs.  J.  B.  Corj'. 
Architect — E.  B.  Brown,  Lodi. 
Contractor — Robt.    Melville,    Lodi. 

Plans  Completed — To  be  done  by  Sub- 
contracts.       ^ 

OFFICES  AND  STORES        Cost,   $uO,()0(i 

SAN  FRANCISCO.  N  Geary  206-8  W 
Mason.  * 

Five-story  and  basement  reinforced 
concrete    offices    and    stores. 

Owner — A.  F.  Rousseau,  110  Sutter  St., 
San   Francisco. 

Architect — D.  C.  Coleman,  110  Sutter 
St.,    San    Francisco. 

Contract  Awarded.  .   „  -  ,„ 

OFFICE    BUILDING  Cost,    $12.o00 

SANTA  ROSA,  Sonoma  Co.,  Cal.  Clin- 
ton Ave.   between    3rd  and   4th  Sts. 

Two-story  reinforced  concrete  office 
building. 

Owner — J.    M.    Whittingham. 

Architect— Wm.  Herbert,  City  Hill, 
Santa    Rosa. 

Contractor— W.  L.  Proctor,  Santa  Rosa. 

Figures  to  be  Taken  in  a  Few  Days. 
FILM  EXCHANGE  BLDG.  Cost,   $50,000 
SAN  FRANCISCO.     Leavenworth  Street 

between    Golden      Gate    Ave.      and 

Turk  St.  •    r       ^, 

Two-story      and    basement      reinforced 

concrete  film  oxchange  building. 
Owner — Louis   R.   Lurie.  ^ 

Architect — Albert     Schroeyfer,     Nevada 

Bank   Bldg.,   San   Francisco. 
Figures  will   be   taken   for   a  general 
contract. 


Plans  Being  Prepared. 
STORE  BLDG.  <:ost,  $60,000 

SACRAMENTO,  Cal.  Downtown  Corner 
Store  building  to  contain  nine  stores. 
Owner — Withheld. 

Architect  —  E.   C.   Hemmings,   Ochsnet 
Bldg.,   Sacramento. 
Construction  will  be  started  th(;  firsi 
of  May. 


Plans  to  be  Prepared. 

Or'FlCES,    ETC.  Co.st.    $1,000,000 

SACRAMENTO,   Cal       SW   Tenth   and   J 

Streets. 
Eight  or  teii-story   Class  A   stores  and 

offices;  site   lOO.tSO   feet. 
Owner — California  -State  Life  Insuranc.- 

Co.,    Marshall    Diggs,    President. 
Architect — Not   Selected. 


Plans    Completed — Wrecking    Bids    Be- 
ing Taken. 

STORE  BLDG.  Cost,  $ 

VALLEJO,  Solano  Co.,  Cal.  NE  Georgia 

ana  Santa  Clara  Sts. 
One-story     reinforced     concrete     store 

building. 
Owner — S.   Dannenbaum,  Sun  Francisco 
.Architect — Cha.s.  E.  Perry  Jr.,  514  Mam 
St.,  Vallejo. 
Bids  are  now  being  taken  for  wreck- 
ing   thi!    building    now    on    the    site. 


Contracts   to    be   Awarded. 

OFFICE   BUILDING  Cost,   $75,000 

SAN     FRANCISCO.        Howard     St.     and 

Hawthorne  Ave. 
Two-story  and   basement  Class  C  offlce 

and   loft   building. 
Owner — S.    F.    News    Co.,    Howard    St., 

San   Francisco. 
Architect — N.      W.      Sexton,      Clironicle 

Bldg.,    San    Francisco. 
Contracts    will    be    awarded    t')     ih« 
"owest  bidders,   as   follo\\s: 
KxcnvatiiiK     nml      Concrete      to      Atlas 

Concrete    Co.,    $18,387. 
Cari»entry   Work    to    N.    F.    Nielsen.    180 

Jessie    St.,    $32,620. 
Tlrlpk  and  Terra  Cotta  to  Mealy  &  Col- 
lins,    $27,900. 
Structural  Steel   to  Western   Iron  Wks., 

$6,226. 
Dronxc    and    Ornamental    Iron,    Federal 

Ornamental     Iron     Works,    $1,850. 
MiscetlaneouM    Iron     Work     to     Western 

Iron    Works,    $3,680. 
Rleetrical  Work   to  Globe  Elec.   Works, 

$2,665. 
IMinnbini;    to    C.    Petersen    Co.,    $4,189. 
Heating    to    C.    Petersen    Co.,    $3,950. 

Contract  awarded. 

PRODUCE    BUILDING  Cost,    $7,914 

O/VKLAND.      Franklin   St.    between    5th 

and   6th   Sts. 
One-story    concrete    and    brick    produce 

building. 
Owner — F.   W.   Diehl. 
Architect — Chas.      W.     McCall,     Central 

Bank    Bldg.,    Oakland. 
Contractor — W.  G.  McGinty  &  Son,  2506 

Kieth    Ave..    Berkeley. 


Irrn  Contract  Awarded — Other  Work 
to   be  done   by   Day's  Labor. 

ALTERATIONS  Cost,    $50,000 

SAN    FKANCISCO.      Cliff    House. 

Extensivt^  interior  alterations  to  cafe. 
(It  will  be  enlarged  to  seal  55o 
lieople,  the  kitchen  and  serving 
department  will  be  moved  to  the 
Ijaseinent.  the  interior  will  be 
•laborately     decorated;. 

0\N  ncr — Charles   Sutrc. 

l.-s.s(  e — Richard    P.    Roberts. 

Architect — C.  O.  Clausen,  H'-arsl  IJldg.. 
San    Francisco. 

SAN  FRANCISCO — The  Scott  Co.,  243 
.Minna  St.,  has  been  awarded  a  con- 
tract by  Lindgren  Co.,  Monadnock 
Bldg.,  in  connection  with  construction 
of  a  16-story  Class  A  office  building. 
It  is  to  be  erected  on  the  southeast 
corner  of  Main  and  Market  streets,  for 
(lie  Matson  Navigation  Co.  Plans  were 
prepared  by  Architects  Bliss  &  Faville. 
Balboa   Bldg. 


THEATRES 


.Sul'-lliiures    to    be    Taken    Shortly. 

THEATRE  Coflt.     $ 

LOS  AXGELE5S.  SW  Pico  St.  and  Nor- 
ton Ave. 

One-story  reinforced  concrete  Class  A 
theatre   building  110x220. 

Owner — Forum  Theatre   Cptn. 

Architect — E.  J.  Borgmeyer,  1003  Cali- 
fornia   Bldg.,    Los    Angeles. 

I'laiis  Being  Revised.  ..„„„,„ 

THEATRE  Cost,   $400,000  to  $o00,000 

SACRAMENTO,  Cal.     K  Street,  between 

Ninth  and  Tenth  Streets. 
Class   A   motion    picture    theatre   build- 
ing (2650  seats). 
Owner — Paramount   Theatre  Co. 
Architect — Leonard    S.    Starks,   Ochsner 
Bldg..    Sacramento. 
Plans    will    be    ready    for    figures    in 
.Mav.     Entirely     new    plans   are      beinn 
prepared,    making    the    building    larger 
than    criginally   planned. 

Ilans  Being  Prepared 

ALTERATIONS  Cost,    $30.t>on 

SACRAMENTO,  Calif.     Oak  Park. 

Enlarge  and  alter  Victor  Theatre  (re- 
model interior,  re-decorate,  new 
lighting  system,  new  front,  mar- 
quise, new  heating  and  ventilating 
plant). 

Owner — Victor  Theatre. 

Architect  —  E.  C.  Hemmings,  Ochsner 
Bldg.,  Sacramento. 

I'ians  Being  Prepared. 

ALTERATIONS  Cost,  $4o.000 

SACRAMENTO.   Calif.      -No.    615    K    St. 

Extensive  alterations  to  T.  &  D. 
Theatre.  (Enlarge  first  fioor.  re- 
decorate, new  vontila'ing  and  heat- 
ing'plant  and  new  lighting  system) 

Owner — Turner  &   Dahnken. 

Architect  —  E.  C.  Hemmings.  Oohsiur 
i'.ldg.,   Sacramt'i'lo. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
T  enclose  check  for  $4.00 


Name  

Street  and  No, 
City   -. 


.  State 
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Official    Proposals 


BIDS   WAXTED  FOR  HIGHTVAY 
IMPROVEMENT 


STATE    OF    CALIFORNIA 

DEPARTMENT     OF     PUBLIC     WORKS 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  The  California 
Highway  Commission,  515  Fornnt 
Building:,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  Aiiril  3.  1922,  nt 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Riverside  County,  between  Banning 
and  Whitewater  (VII-Riv-26-C),  about 
twelve  and  three-tenths  (12.3)  miles  in 
length,  to  be  paved  either  with  Port- 
land cement  cciicrcte  or  asphalt  con- 
crete. 

Plans  may  be  seen  and  forms  of  pro- 
posa!,  bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Framcisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willlis,  Dunsmuir,  Sacramen- 
to, San  Francisco.  San  Luis  Obispo. 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest  of  the  State. 

^J'S1;^^?;HL  ^-    DAULLVQTON, 
CHARLES    A.    WHITMORE. 
GEO.    C.    MANSFIELD. 

at't'c?-^?!^  ^^'f,^/''*y  Commission 
AUSTIN   B.    FLETCHER, 

State   Highwav   lOnci'm-cr 
C.  C.  CARLETON,      '^"*^'"*^'- 

'•<--'l    March   6.   ,,,,,^'-*^'^^  ^'--'^^-'iry. 


PL.^STEIIINf;    KOH    S(  UOOLS 

NOTHIO     TO    CO.VIKAt:TORH 

.SKALKI)  RIDS  will  be  rnrelved  by 
h,.  Roard  ..f  I.:duc.-,tl„n  of  ,he  CUy  of 
.^.1  ''m  '       '•'    "/i"'  Oakland,  Callfor^ila 

.  h     •.    *  ^"u*  •»<•'•»«'»   »••   M..  of  .aid  dmj. 

ih..  <Iay  when  Haid  bids  will  be  opened, 
for  th.-  Lathing  and  Plastering  of  cer- 
tain New  Hulldlngfi  for  the  Lockwood 
School.  „f  the  Oakl.ind  .School  District 
and  Oakland  High  Scliool  District,  lo- 
••^atort  at  East  14th  .Street  and  68th 
.Vvenuo.    Oakland.    California. 

PlanH  and  Hpeclflc.itlonH  for  said 
work  arc  on  nio  at  the  omcc  of  the 
AclInK  Sf-nrctary  of  the  Hoard  of  Edu- 
•  ation.  and  at  the  oflUc  of  the  Chief  of 
(onHtructlon,  Chabot  Hall,  11th  and 
.fefTiTMoi,    .'?trr,.t«,    Oakland.    California. 

On  n  dipoMll  of  Twr-Mly-nv«^  ($25) 
I'ollnra.  complete  sets  of  Maid  plana  and 
Mpccincni'iins  may  bo  had  by  any  proa- 
pent  Ivc  bidder.  Theso  may  ho  re- 
ialn«-d  for  n  pirlod  of  ten  (10)  dayn  by 
iho  Contraclom.  If  th.-nc  p!  -is  and 
Knrrinraii.inn  arc  not  r<tiirno.l  wllliln 
anid  pi-rU.d,  or  If  they  bf  mutilated, 
ine  nald  d.powlt  may  be  retained  by 
j«nld  Hrhool  Districts  aa  aur.rd  and 
llonldatod  dninages  for  said  d«tentlon 
and    mutilation. 


A  call  for  bids  published  in 
this  section  indicates  that  bid« 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
IS  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  rea'che-^ 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  or 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

,  -^''  official  calls  for  bids  of 
.he  Californin  State  Highway 
Commission  and  Nevada  State 
>ng-hway  Commission  are  pub- 
lished   in    this    section. 


ta.^ff  ^Hl^  be  made  on  proposals  ob- 
tained at  the  office  of  the  Chief  of  Con- 
struction, and  be  signed  by  the  bidder 
accompanied  by  a  certified  check  for 
at  least  ten  (lO'/c)  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank  or  banker 
and  made  payable  to  N.  W.  Cook  Act- 
J?«^  Secretary  of  the  Board  of  Educa- 
rfilv/°»  ^®  retained  by  the  said  School 
Districts  as  agreed  and  liquidated  dam- 
ages should  the  party  or  parties  to 
u  horn  the  contract  should  be  awarded 
fail  to  enter  into  the  contract  after 
the  award,  or  to  give  bonds  required 
for  the  faithful  performance  of  the 
contract,  or  any  bond  required  by  law 
nf  Jof^  )^'".  }'^  opened  by  the  Board 
i  »/'^  P'?.!;'^^^  °"  ^he  Twentieth  day 
of  March,  1922,  at  the  hour  of  4.30  P  M 
in  the  Board  Room.  211  2nd  floor  of 
said  C'ty  Hall,  in  said  City  of  Oakland. 
Ihe  Board  reserves  the  right  to  reject 

such  "bids'   ^'**^  °^  ^"^  °'"  *"   '^^'"^  °^ 

N.   W^    COOK 
Acting  Secretary  of  the  Board  of  Edu- 
cation. 


BIDS    WANTED    FOU    SCHOOL 

<One    .nnd    t^vo-Ntory    hollow-tile    utruc- 

fnre;     PMtininted     coNt,     <ll  IO.O<M>) 


NOTICE    TO    CONTRACTORS 


.NOTICE  IS  HEREBY  GIVEN  that 
•sealed  bids  will  be  received  by  tho 
Clerk  of  the  Board  of  Trustees  of 
l.ivermore  School  District  of  Alameda 
<  «.uniy,  at  the  Office  of  the  ('Icrk  of 
Hoard,  in  the  Cr.-tminar  .SVliool  Builcl- 
fiig,  I.ivfr-more,  California,  until  eleven 
o'clock  \.  M.,  on  Snturila),  tlie  S.'ith 
•Iny  of  March,  HW2  (at  which  place  on 
■s.iul  day  at  two  o'clock  P.  M..  said 
I'iilH  will  he  opened),  for  all  labor  and 
material  miulred  for  the  erection  and 
lonipletion  of  the  several  department.^ 
of  work  In  a  one  and  two  story  school 
I'Ulldlng. 

In  accordance  with  the  complete 
plans  and  speclflcatiuns  for  said  work 
on  file  and  open  to  Inspection  at  the 
office  ol  Ihe  architect,  Henry  H.  Meyers 
1201  Kohl  MIdg..  San  Francisco.  Cali- 
fornia, and  on  file  at  the  omoc  of  tho 
Clerk  of  thi.s  Board  lii-rdnberore  meii- 
iloncd.  C(»ples  may  be  obtained  nt 
ilnlr  (.IMcc  by  depositing  with  the  iin- 
ilirHlgned  Clerk  of  the  Hoard  the  sum 
'•{  Tweni.v  DollarN  (|2(i».  Cont  racioi  .s 
will  III-  rcstrlctod  as  to  tho  length  of 
time  they  may  retain  these  plans  and 
Hp<iin«-ii(|onH  to  twelve  (12)  dayti  on 
D'pl.  I  and  hIx  (6)  dayn  on  Dcpts.  2. 
3  and  4.  ConlractorH  falling  to  return 
"Hill  plans  and  Hpeclficat  Iouh  within 
Hald  lime  limit  will  forfeit  said  do- 
poHii  i»  Naid  Mvormoio  SchncI  Din- 
irht  lOach  bid  must  be  accompanied 
by  a  check  for  at  least  ten  i)er  cent 
of  the  amoiini  of  the  bid  or  proposal 
certified  to  by  Home  roiponsllile  bank 
and  madi'  paynblo  to  Llvormore  School 
DiHtrlct,    Llvermurc,    California,    to    be 


i^rlti^*^   i"",-  ^^.'.*    School    district    aa 
agreed  and   liquidated  damages  should 

t  •ir?''''«h^,'ir'",P''""''^^  t°  ^^^ho"!  the  con- 
n?^   t.^      "    'i^    awarded    fail    to    enter 
nto    the    contract   wihin    10    days   after 
V  fhr^TT'*  "'^  i"  ^'^«  the  bond  Required 
anci    nf^^tn''^  ^"^  ^^^  faithful  perform- 
TrPt»°*^    the    contract.      The    Board    of 
Trustees    reserves    the    right    to    reject 
mifri","*^  all  bids.     Bids  are  to  be  sub- 
mitted on   the  fcrms  accompanying  the 
men7ion%"d'.    '^'^'^^^'^ons    ^ereVnVetTe 
l.^m2'''     ^'^'^'■'""'■e.  California.  March 

Clerk-     of     M         o   ^^^^   HUNTER. 
Clerk     of    the    Board    of    Trustees    of 
Liverniore    School    District    of   Ala- 
med.-i  Countv. 
,,/'ie,  specifications    are    divided    Into 
the  following  departments: 

Dept.  1. — All  work  except  plumbine 
electric    and    heating.  P'umoing. 

Dept.  2.— Plumbing    Work 

Dept.  3. — Electric    Work 

Dept.  4.— Heating   Work. 

Contractors  may  submit  bids  on 
these  departments  and  may  also  sub- 
mit bids  on  any  combination  of  two 
or    more    departments. 

=Ko",i^'^'l'^i''^  1°"  P'^"s  contractors 
should  state  what  departments  they 
propose   bidding  on.  ■* 

BIDS   WANTED   FOR        HIGHWAY 
IMPROVEMENT 


NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock  p.  M.,  Manh  27.  1922,  for  con- 
struciinp  a  portion  of  the  State  High- 
way System  in  Clark  Countv  from  six 
miles  southwest  of  Apex  Summit  to 
Apex  fcumniit.  work  consisting  of 
grading.  lUacing  gravel  surface  and 
construction   of  culverts. 

Plans  may  be  examined  and  form 
of  proposal,  contract  and  specifications 
secured  at  office  of  the  undersigned; 
Jm?.1'l-"  '^/^,r'^  examined  at  the  County 
r.1^^  "1  ^t"^^*^'  .P''  Divisicn  Engineers 
J?^  no  ^Z  m''^  yegiK^.  (  a.^h  deposit  of 
?15.00    with    undert>lgned     required     for 

n?,";^^.  ''''V'^'  ^y^'^^  ^''"  I't'  • '^funded 
on  their  return  in  good  condition.  Bids 
must  be  on  proposal  form  of  Highway 
Department  and  mu.«t  be  accompanied 
by  a  certified  check  in  the  amoSnt  oi 
5  i.er  cent   of  the  bid 

hm^^^'I.k''''^*^'''"  "'"•■"  :><-company  his 
bid  with  a  certificate  from  a  surety 
iZ'l'J'V'^',A''%^'i^^orUed  to  do  busi- 
ness In  this  State,  stating  that  such 
surety  company  will  proMde  .such  bid- 
der w-ith  a  bond  :i  such  sum  as  is  re- 
nuired  In  and  In  accordance  with  tho 
previsions  ,f  said  specifications,  con- 
ditioned   lor      he    faithful    peiformance 

sfeciflca'uSnL^'""'^  "'  "'"^  ^''"'•■«^'  '^"^ 
blds'*^*"   '■"*  '"''^'''■^■•''  '"  'f'J'Ct  any  or  all 

v:,„,.   ,4.^,    QEOROE    W.    BORDEN. 
."Mate  Highway     Engineer.  Carson   CItv 
Nevada. 


Bins    WWTED    FOR    in    HOSPITAL 

Brii.ni\fiN 

TKE.VSUUY  DEl'AUTMKXT.  Super- 
vising Arch  tecfs  Office.  Washington, 
D.  C..  March  I,  1022  -SEALED  PRO- 
''/^'^M:'?  .^J'."  '""  "I'cned  In  the  office 
■  r  .1,  \\  .  Itoberts.  Supervising  Suporln- 
endeiit.  Itoom  403.  Pest  Office,  San 
Iranclsco.  Calif.,  at  12  M..  April  10 
1922.  or  In  thl«  office  at  .1  p.  M  ..Vprll 
in.  1<»22.  for  tho  construction  (exclu- 
■Hlve  of  mechanical  equipment)  of  nlne- 
uen  biilldlngi.  of  the  V.  S.  Veterans 
Hospital  at  Palo  Alto,  California, 
lira  wings  and  si.eclficatlons  mav  be 
obtained  from  tlip  Office  of  .l"  W. 
KolieriH.  In  San  Frjinrlsco,  on  or  after 
.March  intb,  or  from  thin  office,  on  or 
after  March  fi.  In  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wet- 
more,  Acting  Supervising  Architect. 
(Continued  on  Pago  19) 


Saturday,    March     11.     1922 
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Engineering  News  Section 


BRIDGES,   DAMS    &    HARBOR 
WORK 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Quinton,  Cole  &  HMl,  consulting-  en- 
gineers, Holling'sworth  Bldg.,  Los  An- 
geles, have  prepared  plans  for  a  levee 
system  to  protect  the  City  of  Bakers- 
fteld  from  flood  waters  of  Kern  river. 
An  election  will  be  called  to  vote 
bonds  of  $150,000   to   execute   the    work. 

SAN  FRANCISCO. — Rcnner  Founda- 
tion Co.  at  $2456  awarded  contract  by 
Ptate  Board  of  Harbor  Commissioners 
to  pull  and  raft  piles,  etc.,  from  Belt 
Railroad   trestle. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Quinton,  Code  &  HMl,  consulting  engi- 
neers, Hollingsworth  Bldg.,  Los  An- 
geles, have  prepared  a  report  for  the 
Bakersfleld  Civic  Commercial  Associ- 
ation, advocating  construction  of  3 
miles  of  earth  levees  6  ft.  in  height 
to  protect  the  city  against  flood  dam- 
age from  the  Kern  River;  the  associ- 
ation will  urge  a  bond  election  to  vote 
$150,000. 

SEATTLE,  Wash. — Until  May  1,  11 
A.  M.,  bids  will  be  received  by  Alaskan 
Fngineering'  Commission,  422  Bell  St. 
Terminal,  Seattle,  under  Circular  No. 
544.  for  furnishing  materials  and  erect- 
ing steel  bridge  at  Mile  411  of  Govern- 
ment Railroad  in  Alaska,  near  town 
of  Nenana,  about  411  miles  from 
Seward.  Will  be  single  track  struc- 
ture and  will  consist  of  1  main  span, 
700  ft.  long;  1  North  approach  girder 
span,  65  ft.  long;  1  South  approach 
deck  span,  120  ft.  long;  a  viaduct  com- 
posed cf  4  30-ft.  towers  and  tower 
girder  and  five  60-ft.  girder  spans  al- 
ternating with  the  tower  girders. 
Total  steel  in  superstructure,  2,883 
tons.  Plans  may  be  had  from  Com- 
mission on  deposit  of  $100.  Specifica- 
tion and  further  information  may  be 
had  from  S'an  Francisco  offices  of  the 
Commission,    306    Customhouse. 

OCEAN  PARK.  Cal. — Lycurgus  Lind- 
sey  has  secured  a  franchise  for  a 
pleasure  pier  at  Hollister  Ave.,  Ocean 
Park.  The  pier  will  be  800  ft.  long  and 
536  ft.  wide.  The  franchise  provides 
that  the  pier  must  be  completed  in  6 
months. 


EL  MODENA,  Cal. — John  T.  Carpen- 
ter Water  Co.,  El  Modena,  and  Ser- 
rano Water  Co.,  Villa  Park,  contem- 
plate construction  of  a  dam  to  cost 
$400,000    in   Santiago   canyon. 

SAN  PIEOO,  Cal. — San  Francisco 
Bridge  Co.,  Nevada  Bank  Bldg.,  San 
Francisco,  has  a  contract  at  about 
$120,000  to  construct  bulkheads  and 
fill  in  by  dredging  a  40-acre  tract  at 
National  City,  adjoining  San  Diego,  for 
J.  E.  Blackman  &  Son,  of  National 
City  The  owners  contemplate  build- 
ing a  pier  150x100  ft.  with  shod  and 
a  percooHng  plant  for  perishable  ship- 
ments. A  spur  track  to  the  pier  will 
be  built  by  San  Diego  &  Arizona  Ry. 
Co.  Blackman  &  Son  control  about  100 
acres  with  space  to  build  five  additional 
piers,    should    business    justify. 

S.\N  DIEGO,  Cal.— Until  11  A.  M., 
Mar.  28,  bids  will  be  received  by  county 
supervisors  for  constructing  a  110-rt. 
Pratt  combination  truss  bridge  over 
San  Felipe  crock  crossing,  l->4  miles  NE 
of  the  E  corner  of  Uancho  and  San 
Felipe.  Countv  will  furnish  materials 
at  the  site.     J.  B.  McLees.  county  clerk. 

SALINAS,  Monterey  Co.,  Cal.— County 
Surveyor  H.  F'.  Cozzens.  preparing 
plans  for  70-ft.  steel  truss  hridge  over 
Salinas  river  at  Hilltown.  \\ill  have 
concrete  floor. 


SEATTLE,  Wash. — Until  Mar.  20  2 
P.  M.,  bids  will  be  received  by  Alaskan 
Engineering  Commission,  Bell  Street 
Terminal,  Seattle,  for  furnishing  and 
delivering  2  second  hand  steel  through 
bridge  trusses,  .  150  ft.  long;  total 
weight  approximately   160   tons. 

COACHBLLA,  Cal.— Until  2  P.  M., 
Mar.  10,  bids  will  be  received  by 
Coachella  Valley  Storm  Water  District, 
for  constructing  uncompleted  portion 
of  northeasterly  levee  involving  the 
moving  of  about  10,000  cu.  yds.  of 
earth.  Plans  may  be  seen  at  the  olfice 
of  the  district  at  Coachella,  or  at  the 
office  of  A.  L.  Sonderegger,  consulting 
engineer,  Central  Bldg.,  or  at  office 
of  Leeds  &  Barnard,  consulting  engi- 
neers. Central  Bldg.  Certified  check 
or   bond   for   $500   required. 

OROVILLE,  Butte  Co.,  Cal. — T.  H. 
Po'k,  Chico,  at  $3,376.92,  awarded  con- 
tract by  supervisors  to  construct 
bridge  over  Mud  Creek  on  Cohasset 
and  Richardson  Springs  road.  Project 
involves  108  cu.  yds.  reinforced  con- 
crete- 20  cu  yds.  excavation  and  6d 
cu.  yds.  backfill.  Harry  H.  Hume, 
county    road    engineer. 

OROVILLE,  Butte  Co.,  Cal.— Until 
JLoril  4,  2  P.  M.,  bids  will  be  received 
by  the  Supervisors  for  constructing  a 
bridge  over  KIster  slough  on  Oroville 
and  Marysville  county  bond  road 
Harry  H.   Hume,   County   Surveyor. 

SAN  BERNARDINO,  Cal.— H.  H. 
Lienau  of  Redlands  submit fd  lowest 
bid  at  $2640  for  constructing  a  lein- 
lorced  concrete  culvert  in  B  street  be- 
tween Third  and  Fourth.  Otiier  bub- 
were-  W.  D.  Bohan,  San  Bernardino, 
$3150;  Shepard  -<:  Weber  of  Sanfi 
Monica,  $4500;  J.  P.  Hunter,  Alhambra. 
$1986;  W.  M.  Ledbctter  &  Co..  Los  An- 
geles, $5175.  Bids  taken  under  advi.^c- 
ment. 

PLACERVILLE,  El  Dorado  Co.,  Cai. 
—John  H.  May,  Napa,  at  $24.41*0  award- 
ed contract  to  construct  reinforced 
concrete  bridge  over  south  fork  of  tht- 
American   river.      Eight  bids  .'submitted. 

GLENDORA,  Cal.— Until  7  P.  M.,  Mar. 
20,  bids  will  be  received  by  A.  E.  Ingle- 
hardt,  secretary  of  Glendora  Indepen- 
dent Water  Co.,  at  Glendora,  for  ex- 
cavating and  building  a  circular  re- 
inforctd  concrete  reservoir,  will  be  loO 
ft.  diameter  and  12  ft.  deep  with  ver- 
tical walls  8  to  IS  in.  thick,  reinforced 
with  steel  bars,  and  concrete  fioor  re- 
inforced with  Clinton  mesh,  involving 
about  2500  cu.  yds.  excavation  and  aoO 
cu  vds  concrete.  There  wiM  be  a 
wood'on  roof.  Plans  and  specifications 
and  blank  forms  may  be  obtained  f''oni 
the    secretary    or    the    engineer.      J.    H. 


Engineers    and    Contractors 
PLEASE  NOTE 

We   are  California   Factory 
Distributors    for 


KL.4X0N  CO. 
HORNS  AND  BELLS 


Tiiiio 


for    Cmle    SiKiinls,    .\lnrm«. 
SigrnaU,  etc. 

ALEX.4XDER     inLBURN     CO. 

Carbide  Flare  Lie:hls  and  Oxy- 
Aoetylone  Welding  and  Cutting 
Apparatus 

We  are  at  your  service 


26S 


E.  D.  BXJLLARD 

Market   St^   San   Franoisco 

Phone   Doaslaa   1118 


Lijjpincott,   Central    Bldg.,   Los   Angeles, 
Certified  check   for  5%  reQulrcd, 


LIGHTING  SYSTEMS 


REDLANDS,  Cal. — Until  Z  P.  M..  Apr. 
5,  bids  will  be  received  by  City  Clerk 
C.  P.  Hook,  for  constructing  an  or- 
namental lighting  system  In  W.  Colton 
.\ve.,  requiring  41  posts  with  necessary 
(ondults  and  appliances;  1911  Act.  G. 
.S.    Hinckley,    city    engineer. 


.MERCED,  Merced  Co..  Cal. — C.  E.  Os- 
born,  Turlock,  at  $3,283,  awarded  con- 
tract by  supervisors  to  install  24  elec- 
troliers in  vicinity  of  courthouse. 
Other  bidders:  Itcbinson  Electric  Co.. 
1162  Broadway,  Fresno,  $3,618;  Turner 
Co,.  272  Xatoma  St,.  .San  Francisco. 
$5,200       A.    E,   Cowell.  county   surveyor. 


MACHINERY 


1X)S  .^NGELEK,  Cal.— Until  March 
15.  4  P.  M.,  bids  will  be  received  by 
I'uicha.sing  Department  Board  cf  Edu- 
cation, 1437  San  Pedro  St..  for  fur- 
nishing one    v4-ton  motor  truck. 

LOS  ANGELES,  Cal. — Bids  are  being 
received  by  Public  Commission,  602 
PubMc  Service  Bldg,  until  Mar.  31,  for 
furnishing  expansion  joints  for  pen- 
stock,  under  specification   P-232. 

Until  Mar.  10,  for  furnishing  three 
2-ton   trucks. 

Until  Mar.  24,  for  furnishing  high 
voltage  transformers  under  specifica- 
tion  P-251. 

I'ntil  Mar.  31,  for  furnishing  shut-off 
^•alves,  air  and  drain  valves,  under 
specification     P-233. 

Until  Mar.  31,  for  furnishing  sheet 
steel  and  rivets  under  specification  P- 
231. 

Until   Mar,   7.   for   furnishing   30   tons  of 
pig  lead. 


OAKLAND,  Cal. — Council  has  appro- 
priated $1600  to  purchase  pontoon  pipe 
for  Dept.  of  Pub.  Works.  Eugene  K. 
Sturgis.    city    clerk. 


CORCORAN,  Kings  Co..  Cal. — Ameri- 
can Cast  Iron  Pipe  Co.,  Balboa  Bldg.. 
awarded  contract  by  city  trustees  for 
furnishing  and  delivering  pipe  for 
municipal  water  system  on  following 
bid:  450  ft.  of  8-in.  Class  B  cast  iron 
B  it  S  water  pipe  in  16-ft.  lengths. 
$1.28  per  lln.  ft.;  2100  ft.  of  same,  (6 
inch),  $.894  per  ft.;  crosses,  tees,  ells, 
each,  5%  cents  per  pound;  all  f.  o.  b. 
Corcoran. 

Other  bidders  were:  Pacific  Pipe  & 
Supply  Co.:  450  ft.  S-in.  Class  B. 
B  .t  S  east  iron  water  pipe  in  12-ft. 
lengths,  $55.20  per  ton;  same  in  16-ft. 
lengths.  $56.20;  2100  ft.  same  (6  inch), 
in  16-ft.  lengths,  $56.20:  Class  D  stand- 
in  16-ft.  lengths,  $56.20;  Class  D  stand- 
ard fittings.  $122.40  per  ton.  W.  D. 
Horn  Co.:  450  ft.  S-in.  Class  B,  B&S 
pipe  in  16-ft.  lengths,  $1.30  per  foot; 
$5S5.00;  2100  ft.  same  in  6-in.  size.  91 
cent  per  foot.  $1911;  1000  pounds  tees, 
crosses,  ells.  etc..  @  $122.75  per  ton; 
total  $2,557.40.  U.  S.  Cast  Iron  Co.: 
4.'.0  ft.  8-in.  Class  B  pipe  In  12-ft. 
lengths,  weighing  about  47.5  pounds. 
<??  $55  per  ton;  or  in  5  meter  lengths. 
$56  ton;  6  and  8-ln.  standard  fittings, 
$123    ton. 

STOCKTON.  San  Joaquin  Co.,  Cal.— 
Follo-v\ing  bids  taken  under  .ndvise- 
:r.eiit  hy  city  council  for  furnishing 
police  patrol  chassis:  Sklnner-Ham- 
mond-Murrv.  $1810;  R.  C.  Bridge.  $1.- 
154.84;  E.  E.  Tremaln.  $1,797.75;  Pen- 
gillv  Cc,  $2,987.50;  E.  Allen  Test.  $1.- 
545;  Morland  Motor  Truck.  $1,492.  and 
a  two- ton  truck  at  $2,756.26. 
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LOS  AXGELES,  Cal.— Until  3  P.  M . 
Mar.  28.  bids  will  be  received  bv  Board 
cf  Public  Service,  207  S  Broadway,  for 
ijare  transmission  line  cables;  Speci- 
fication No.  P-247.  Jas.  P.  Vroman 
secretary. 


BUILDING     AND     BNCJINBERING     NEWS 


Saturday,    March    ij,    1922 


LOS  AXGELES,  Cal.— Until  3  P.  M., 
Mar.  24,  bids  will  be  received  by  Board 
of  Public  Service,  207  S  Broadway,  for 
cil  switches;  Specification  No.  P-252. 
•las.    ]'.    \rornan,    secretary. 

SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Until  Mar.  20,  11  A.  M.,  bids  will  be 
received  by  supervisors  for  furnishing 
and  delivering-  Standard  Austin-West- 
trn  Road  grader.  See  call  for  bid* 
under  official  proposal  section  In  this 
issne. 


QUINCY,  Plumas  Co.,  Cal. — Sierra 
.\utc  Supply  Co.,  Quincy,  at  $1,545 
awarded  contract  by  supervisors  to 
furnish  and  deliver  one  12-20  track 
layer   tractor. 


SAN"  AXSELMO.  Marin  Co.,  Cal.— 
California  Boiler  Works,  522  Howard 
St.,  at  $458,  awarded  contract  by  town 
trustees  to  furnish  and  deliver  one 
combination  tar  and  g-ravel  pot  for 
street     improvements. 

LA  VERNE,  Cal. — Fairbanks-Morse 
it  Co.,  awarded  contract  at  $1174.65  for 
furnishing  a   booster  pump   to  the  city. 

CHICO.  Butte  Co..  Cal.— Phil  Hen- 
derson, Chico,  at  $S,8S0,  submitted  low 
bid  to  city  trustees  for  furnishing 
fGMC)  motor  sprinkler.  Other  bid- 
rters:  O.  L  Tetreau  (StcrMng)  $9,585; 
i..ameron  &  MacDonald  (Fageol)  $9,- 
84  0-  .San  fori  Wixson  (White)  $9,2'80, 
with  Studcbaker  equipment,  $9,674; 
Timn  Tru<k  Co.,  $9,600;  Republic  Truck 
Co.,  $9,600.  Bids  taken  under  advise- 
ment. 


LOS  AXciELES.  Cal.— Until  3  P.  M.. 
Mar.  17.  bids  will  be  received  by  Board 
of  Public  Service,  207  S  Broadway,  for 
east  iron  water  pipe  as  follows:  in 
12  ft.  lenmhs:  2372  pieces  8-in.  Class 
B  pipe,  6T1;  tons.  560  pioccs  lo-in.  Class 
C  pipe.  238  tons;  1059  piei-es  12-in. 
Class  r  pipp,  578  tons;  199  pieces  12-lni. 
riass  H  \>  \><\  9S  tons;  135  iiieces  24-ir». 
Class  n  :ind  C  special,  207.5  tons;  de- 
livery to  lie  made  at  designated  points. 
Speolflcalji.ns  597-A.  .las.  1'.  Vmman, 
secretary. 


ALHAMUUA,  Cal.— Until  5  V.  M.,  Mar 
20,  bids  will  be  recehed  by  citv  com- 
mission for  10,880  ft.  4-in.  and"  500  ft. 
6-in,  Class  B  cast  Iron  pipe  and  flt- 
ilngH;  alternate  bids  to  Ite  taken  on 
delivery  f.  o.  b.  docks,  Los  Angeles 
harbor,  f.  o.  b.  Alhambra  and  along- 
side trench,  Alhambra.  Certified  check 
or  bond  for  25%  rerjuired  Grant  M. 
[..orralne,    city    engineer. 


RAILROADS 


LOS  AVOEr.Ef?.  Cal— Union  Parlfln 
Ftnllway  ban  purchased  a  tract  of  200 
acrcH  at  Hobart  on  the  Los  AngeleH- 
Tyong  neach  line  as  a  nite  for  a  classi- 
flrntlon  terminal  and  repair  shops.  The 
(•He  Ib  2  miles  In  length  and  15  tracks 
will  be  rfmstrncled  for  making  up 
frolg-ht  tralnn.  The  company  plans  to 
upend  about  $6,000,000  ft)r  Improve- 
ments. The  whops  will  probably  not 
he  erected   for  a   year. 


SEWERS,    STREET     WORK. 
ROADS    k    V/ATER    SYSTEMS 


EK^'ONDITX)  Cnl  -W.llH  H,  HrenMl.T 
n  ''allfornia  Hank  Hldg  .  .S.-mia  Ann! 
awarded  fon tract  ai  |l«..'i7i  Sfi  for  pnv- 
Inir  half  (be  width  of  Ornnt  nvinue 
north  of  FCMcondldo.  Involving  1722  ydn 
exravatlng;  1472  ydw  emliankmenl ;  98R 
CU.  VdH.  concrete  p;.vlnB;R««  Ihn  reln- 
forcInK  sleel  and  H  <  uIvertH  The  other 
MdK  were:  W.  E.  Hall.  $l«.«lft.20  \„. 
llonsl  r-onstr  Co.  U(l.79r..20:  jr.hii 
ril'.l/'/ri"''"-  »17.'"'fi.  Oeo  n  Dnlev. 
JJ.!;''*y'  "••insh  Bros..  flN,«42lil 
Plllon.   PnttiTsoi,  ft,   .Nfrreak.  |I9  ((«•>  d.-; 


FRESNO,    Fresno      Co.,    Cal.  —  City 
^ouncil    appoints    engineering   commis- 

AndrPw^Ar'V"^  °'  ^«°-  L.  Hoxie  and 
vilM^r*-^^-  -^^'isen,  Fresno,  to  make  in- 
vestigation and  submit  report  on 
en'Jf/ot.o'^P?,1^'  question.  These  two 
fn?^^'^^^  ^""  s^''"'^'  a  third  member 
tor  the  commission. 


SONORA,  Tuolumne  Co.,  Cal. — Super- 
«V^,?'"f-  °'"^^''  y'^^  received  for  con- 
^J,  il"f-  section  of  road  above  Black 
Oak  Station  to  Ralph  Station  on  Buck- 
norn  hi.ll;  estimated  cost,  $3500. 
Robert   Thom,    county    surveyor. 

ESCONDIDO.  Cal.— Wells  &  Bressler, 
oi^a'-  '•    «i^^''irded    contract    at    $42,- 

sio.ob,  for  paving  2.5  miles  city  streets 
on  Grant  Ave.,  involving  3699  cu.  vds 
excavation,  3180  cu.  yds.  embankment! 
jJ-u.»  cu.  yds.  concrete  pavement,  9963 
lbs  reinforced  steel,  and  15  culverts. 
Freeman  C.  Witt,  city  engineer.  The 
*1j  ic.  Yl"^^  were:  Stanley  Cobbam, 
»44,165.13;  John  Engebretsen,  $44.- 
?,''"*^-  .^^-o^-  "^"-  $46,477.65;  Hannah 
sVi't-  l^;1^2.42;  Geo.  R.  Daley,  $47,- 
884. 60;  National  Construction  Co.,  $50.- 
|53.15::     Dillon,     Patterson     &     McPeak, 


CLOVIS,  Fresno  Co.,  Cal.— Engineer 
A.  M.  Jensen,  Pattrr.^on  Bldg..  Fresno 
IS  preparing  plans  for  paving  portions 
of  Pollasky  Ave..  Woodworth  Ave..  De 
^\itt  Ave.,  Fifth  St..  and  Tenth  St.  with 
3 1/4 -in.  asphaltic  concrete  base  and 
1%-in.  AV'arrenite  surface  cement  curbs, 
gutters  and  syphons  and  corrugated 
metal   culverts. 


SAN  FRANCISCO.— Until  March  15. 
3  P.  M.,  bids  will  be  received  by  the 
Ho.ud  of  Public  Works  for  sewering 
Saturn  street,  between  Ord  and  Lower 
Terrace,  involving  499  lin.  ft.  8-in.  and 
206  lin.  ft.  12-in.  vitrified  sewer  pipe; 
21  8-in.  .Tnd  3  12-in  wve  brandies-  1 
lampholc  and  5  brick  manholes  M  M 
O'Shaughnessy.  Citv  Kngineer 


SAN  FRANCISCO— Raisch  Improve- 
ment Co.,  46  Kearny  St.,  at  $687  has 
been  awarded  a  contract  bv  the  Harboi 
Commissioners  to  pave  portions  of  Pier 
43  and  a  space  near  Howard  strert 
with  Topeka  paveinent.  Onlv  other  in- 
formal    bid:       Fay     Improvement     Co. 


FRESNO,       Fresno    Co.,       Cal Fred- 

erickson  &  Shannon.  Cory  Bldg 
Fresno,  at  $2375  awarded  contract  by 
<  ouncil  to  Improve  alley  between  Forth- 
camp  and  Yosemite.  Mild  eda  and 
Sumner  Sts.,  Involving  :'."u0  s(|  ft 
grading,  9500  sq  ft.  5-in.  concrete 
pavement.  Wm.  Stranahaii,  Citv  Engi- 
neer. 


FRE.SNO,  Fresno  Co.,  Cal.— Citv  En- 
gineer W  m.  Stranahan  completes  "speci- 
fications to  im.prove  alley  bitwien  L 
street  and  Van  Ness  avenue,  and  Mono 
lo  Ventura  streets.  Involving  7,000  sn 
ft.  grading  and  7.000  sq.  ft.  6-in.  cement 
eoncrtte  pavt-meiu,   1>H   feet  wide. 

Jmcciflcatioiis  completed  to  Improve 
alley  between  .M  and  N.  Mono  to  Ven- 
tura ftre<?ts,  involving  7.000  .sq  ft 
grading  and  7,000  sq.  tt.  6-ln.  cement 
lopcrete    pavement.    17V-    feet    wide 

Speclfir.itlons  completed  to  improve 
<  Union  .avenue,  between  Wl.shon  and 
\I<roa,   Involving  22.200  sq.   ft.   grading; 

.840  sq  ft.  314-ln.  asphaltic  base  with 
iV4-lii.  Warrnnlle  top,  420  sq.  ft.  eut- 
''•r;  740  lin.  ft.  curb  and  3,700  sq.  ft 
•-Ideu-alk.H.  ' 

ir'l.'i'n''"*"'!."*'!'''  <^onil>leted  tc  construct 
U...XKO  sq.  ft.  4. 111.  cement  concrete  side- 
walks In  R  street,  between  Calaveras 
and  Merced. 


I  IIOE.VJX,  Ariz.— Twohy  Bros.,  Phoe- 
nix, were  awarded  the  rontrnet  for 
pavInK  with  concrete,  the  remainder 
^  .  highways  of  the  Maricopa 
County  highway  system. 


474  -  17fh  avenue,  at  $IO,3S3  nw.trded 
contract  l.y  pd  of  Pub.  Works  to  Im- 
prove HnM.oa  .Tt.  between  23rd  and  21th 
AveR.    Involving   6215    cu.    ydn    cut;    480 

.1- ■-  J'"'"''"*^^''  ''urhs;  220  ||n.  ft.  8.|n 
vllrlfied  side  sewers;  R  S-ln.  wyo  bran- 
ches; 2  brick  mnnhol..«;  2880  sn  ft 
artificial  stone  sidewalks;  SXflO  sq  ft 
vertical  fiber  brick  pavement  and  ««40 
"^T   V.  •'■Phsltic    roncrefe    pavement. 

John  Mrsdy  st  |87B  awnrded  contract 
lo  conatruct   HRO  sq    ft.  concrete   pavn- 


Sr^Yi^**  ^^^^^  guards  and  210  sq.  ft 
concrete     pavement       without       wheel 

^oxuherly"    ^''^^    ^'^    ^""""^    Folsom    St'l 

at^sVi  qfi?'^''''''^'"!"^  *^°-  Phelan  Co.. 
at  $11,969  awarded  contract  to  improve 
inwon^'"-  ^'-i  between  Guttenbei^^  and 
Jrlf'^vfJ''  i",T°l7'"&  -''''S  cu.  yds.  cut;  160 
660  ^^n^-//"'  \^i^  .'T-  f^-  concrete  curbs; 
hr  ck^-.ff-  .^'■t'f'cial  stone  sidewalks;  2 
brick  oatchbasins;  45  lin  ft  10-in 
vitrified  culvert;  21.579  sq  ft  asphaU: 
ic   concrete   pavement.  "-^pnaii 

1.  Sanfillipo,  at  $636.  awarded  con- 
tract to  construct  3800  sq.  ft.  artificial 
stone  sidewalks  in  Winfleld  Ave  be- 
tween  Virginia   and    Esmeralda. 

PRESCOTT,      Ariz.  —  Warren      Bros 
t  noenix,   awarded  contract   at   $198  52' 
tor    grading,    paving    and    constructing 
glitters,    curbs,     etc.,     in     the     buslnesi 
section  of  Prescott. 


PRESCOTT,  Arizt  —  Phoenix-Tempe 
Mone  Co.  awarded  contr.  at  $34,996  9S 
tor  paving  with  concr.  in  S.  Pleasant 
Avenue. 

PALO  ALTO.  Santa  Clara  Co.,  Cal  — 
E.  Ba^sbaugh,  Palo  Alto,  at  $1260,  sub- 
mit.s  only  bid  to  council  to  improve 
High  St.  between  Channing  and  Addi- 
son, involving  30.000  sq.  ft.  4 14 -in.  hvd 
cone,  pavement  and  3000  sq  ft  grad- 
ing. Taken  under  advisement.  J  F 
Byxbee,   Jr..   city   engineer. 

WATSONVILLE.  Santa  Cruz  Co.,  Cal 
—City  Engineer  H.  B.  Kitchen,  com- 
l)letes    specifications    to    improve- 

Locust  St..  involving  1600  lin.  ft 
concrete  curbs;  3200  sq.  ft.  concrete 
gutters;  27,200  sq.  ft.  grading;  24,000 
sq.  ft.  macadam  pavement;  24.000  sq 
ft.    oiling;    estimated    cost,    $64S0 

Palm  Ave.,  10.584  sq.  ft.  grading: 
io,jM  sq.  ft.  macadamizing;  10,584  sq. 
tt.  oiling:  estimated  cost,   $2011 

Fifth  St.,  21,16S  sq.  ft.  grading;  12,- 
168  sq.  f..  macadamizing;  21,168  sq.  ft 
oiling;  estimated  cost.  $4022 
,,?o^'"'Si'/s  St..  27.140  sq.  ft.  grading; 
-'JbO  sq.  ft.  concrete  .gutters;  24  780  so 
ft.  macadamizing;  24.780  sq.  ft.  oiling; 
estmiated  cost,  $5386. 
./i^?!"**  ^^-^  ^'47  lin.  ft.  concrete  curb; 
10.244  sq.  ft.  concrete  gutters;  87,080 
sq  ft.  erading;  77.030  sq.  ft.  macadam- 
oo8"^'$19706     ^'''    '^"    ""'"'^^    estimated 

Portion.?  of  Lincoln.  Carr.  Alexander 
Peck.  Maple.  Union,  Van  .\ess.  Rod- 
ngues  and  Wall  Sts..  involving  262  - 
205  so.  ft.  remacadamlzlng;  262.205  so 
ft.  oiling  and  2979  tons  crushed  rock' 
estimated    cost,    $24,699 


„  ^^,^'   FIjANCISCO— Until  March    16,   S 
;  ^•w,V'«'?..''^'''l    ^^^   received   by    Board 
of  Public   Works  to  improve: 

Andover  St.  between  Eugenia  and 
Powhattan,  involving  69  lin.  ft  con- 
crete curb;  66  sq.  ft.  artificial  stone 
sidewalks;  319  sq.  ft.  concrete  and 
1387  sq.  ft.  asphaltic  concrete  pave- 
ment; 24  lin.  ft.  lO-ln.  culvert  and  1 
brick    catchbasln. 

Folsom  St.  between  Tompkins  and 
Ogden  Avcs..  Involving  675  cu  yds 
cut;  520  cu.  yds.  fill;  920  lin.  ft!  con- 
crete curb;  4,000  sq.  ft.  artificial  stone 
sidewalks:  6  brick  catchbaalns;  160  lin 
n  10-ln.  culvert;  3.920  sq.  ft.  asphaltic 
concrete  and  11,800  s.i.  ft.  concrete 
pavement. 

Lisbon  St.  between  Russia  ami 
France.  Involving  125  lin.  ft.  concrete 
curb:  1.625  sq.  ft.  asphaltic  and  875 
sq.    ft.    brick    pavement. 

Hearst  .Ave.  between  Edna  and  Foer- 
ster.  Involving  4.130  cu.  vds.  cut-  701 
cu.  yds.  fill;  1,200  Iln  ft.  c<<ncrelo 
curbs:  14.400  sq.  ft.  artificial  stone 
sidewalks;    18.000   sq.    ft.   asphnltlc   con- 

■  lelc  pavement.      M.   .M.   OShaughnessy. 
'•iiy    engineer. 

I'UKSCOTT.  AriT:  Wnrren  Mros., 
I'lioenix,    awarded    11    contract    at    $198,- 

■  '-',   for  Improving  streets   In   the   busl- 
tii  sH    section    of    I'rescott. 

I'hoenlx-Tempe  Stone  Co.  awar<led 
e.ntrncl  nt  $31,996  98,  for  con<-rete 
I'.ving  on   S   Pleasant    Ave. 

SANTA  MONICA.  Cal— Kneen  Con- 
irnctlng  Co..  2l«  Dudley  IVdg..  Santa 
.Mnnlrn.  awarded  contract  nt  111. 607.15 
f'T  Impiovlng  r.th  .<^f.  botwern  Strand 
:>n(i  Bay  Sta 
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SANTA  ROSA,  Sonoma  Co..  Cal.— 
The  Supervisors  of  Sonoma  County  re- 
ceived the  following  bids  on  March 
6th,  for  constructing  oil  macadam 
ScbastopoJ-Colati  highway.  Section  B, 
3.19  miles;  estimated  cost,  $20,000,  in- 
volving fi,000  cu.  yds.  excavation;  3,700 
yds.  crushed  rock  base  and  33,600  sq. 
yds.  asphaltic  surfacing.  K.  Press 
Smith,  County  surveyor.  All  bids  were 
rejected  and  work  ordered  done  by 
day's   labor: 

J.  J.  McHugh,  San  Francisco,  (1)  ex- 
cavating, 70c  cu.  yd.;  (2)  crushed 
rock  base,  $4  sq.  yd.;  (3)  asphaltic 
surface,  27<;  sq.  yd.;  (4)  concrete 
head  walls  and  curbs,  $25  cu.  yd., 
(5>  12-in.  pipe,  $1.00;  (5-a)  ITj-in. 
pipe,  $1.00;  (o-b)  18-in.  pipe,  $1.00; 
total,  $29,052. 
Woods  &  Silva,  Petaluma,  (1)  $1.00; 
(2)  $3.75;  (3)  27c;  (4)  $25;  (5)  50c; 
(5-a)  50c;  (5-b)  50c. 
Cowdon  &  Broderick,  San  Francisco, 
(1)  90c;  (2)  $6.50;  (3)  32c;  (4)  $27; 
(5)    $1.00;    (5-a)    $1.20;    (5-b)    $1.40. 


SAN  DIEGO,  Cal. — liesolutions  cf  In- 
tention for  street  work  have  been 
adopted  by  cily  council  as  follows: 
1  St.  between  30th  and  360  ft.  west, 
to  be  graded;  Third  St.  between  Walnut 
and  University  Aves.  to  be  paved  witih 
asphaltic  concrete  wearing  surface  on 
asphaltic  concrete  base;  Seventh  St. 
between  A  and  Ash  Sts.,  and  A  St. 
between  Fifth  and  Seventh  Sts.,  to  be 
paved  witli  asphaltic  concrete  wearing 
surface  on  cement  ccncrete  ba.se  and 
constructing  curb;  Eighth  St.  between 
B  St.  and  Balboa  I'ark.  and  A  St.  be- 
tween .Se\'enth  and  Eighth  to  be  paved 
witli  asphaltic  concrete  wearing  sur- 
face on  cement  concrete  base  and  con- 
structing house  connection  sewers; 
Homer  St.  between  Chatsworth  and 
Rosecrans  to  be  paved  with  asjihaltic 
concrete  wearing  surface  on  asphaltic 
ccncrele  base;  Upas  St.  between  liay 
and  23rd  Sts.  to  be  graded  and  paved 
with  asphaltic  concrete  surface  on  as- 
phaltic concrete  base,  curlj  and  side- 
walk; a'l  work  under  Vrooman  Act 
except  Third  St.   which  is   1911  Act. 


LOS  ANGELBS,  Cal.— J.  G.  Beckjord, 
718  San  Fernando  Bldg.,  awarded  con- 
tract at  $22,800,  for  improving  .«treets 
in   Road  Improvement  District   No.   195. 


VENICE,  Cal.— City  officials  are  con- 
sidering three  plans  for  securing  a 
municipal    water    system    for    Venice. 


REPONDO  BEACH,  Cal.— Resolution 
of  Intention  adopted  to  improve  Strand, 
Ocean  Beach  Alley,  and  2nd,  3rd,  4th, 
5th.  6th,  7th.  8th,  9th  and  10th  Sts.; 
work  to  involve  45,417  sq.  ft.  6-in. 
concrete  paving  with  oil  protrictive 
coat;  42.458  sq.  ft.  5-in.  concrete  paving 
■with  oil  protective  coat;  3591  lin.  ft. 
class  A  curb;  14,155  sq.  ft.  4-in.  side- 
walk; 33,680  sq.  ft.  4-in.  reinforced 
ccncrete  walk  with  combination  cvirb 
on  each  side  of  walk  1684  ft.  long; 
25,400  sq.  ft.  2i4-in.  reinforced  con- 
crete walk  on  wooden  forms  supported 
on  3  pile  bents  20-ft.  centers;  4  con- 
crete steps:  2954  ft.  li/4-in.  conduit 
and  29  lighting  slanders;  estimated 
cost.  $89,375.  Victor  H.  Staheli,  city 
engineer. 


HERMOS'A  BEACH,  Cal. — Resolution 
of  intention  adopted  by  Trustees  to 
improve  Morningside  Drive,  30th  PI., 
31st  St.,  31st  PI.,  and  32nd  PL;  work 
involving  2310  lin.  ft.  2xl2-in.  red- 
wood headers,  33,107  sq.  ft.  5-in.  con- 
crete paving  with  oil  protective  coat, 
19,290  sq.  ft.  4-in.  cement  sidewalk, 
160  ft.  curb,  12  lighting  standards.  1278 
lin.  ft.  IV.-in.  conduit.  Victor  H. 
Staheli,    city    engineer. 

SEAL  BEACH,  Cal. — Fairchild-Oil- 
more-Wilton  Co.,  only  bidder  for  pav- 
ing with  bituminous  base  and  asphaltic 
concrete  surface  on  five  streets  at  Seal 
Beach  and  bid  was  taken  under  advise- 
ment. Olmsted  &  Gillelen,  Hollings- 
worth  Bldg.,  engineers.  The  bids 
were: 

nth    St.— 37,200     sq. 
paving,    $10,409.10. 

lOtli  St. — 41.000  sq.  ft.  grading-  and 
paving.    $11,556.50. 

n»l|iliin     St. — 13,647 
and    paving.    $3,889.40. 

14th    St. — 25,505    sq.    ft. 
paving,    $7,335.52. 


ft.    grading    and 


sq.     ft 


grading 
rading    and 


Vlth  St.— 29,156  sq.  ft.  grading  and 
paving,    $8,289.46. 

jath  St.— 33.236  sq.  ft.  grading  and 
paving,    $9,472.26. 


SANTA  ANA,  Cal. — Until  7.30  P.  M., 
Mar.  20,  bids  will  be  received  by  City 
Clerk,  for  improving  Cypress  Ave. 
from  Chestnut  St.  to  McFadden  St., 
involving  158,400  sq.  ft.  grading,  158,- 
400  sq.  ft.  paving  with  iV^-'in.  asphaltic 
concrete  base  and  l>^-in.  wearing  sur- 
face, 300  lin.  ft.  cement  curb,  528  lin. 
ft.  house  connection  sewers.  Certified 
check  or  bond  for  10%  required.  E.  L. 
Vegley,    city    clerk. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
The  Sonoma  County  Supervisors  re- 
ceived bids  on  March  6th,  for  con- 
structing 1350  lin.  ft.  guard  rail  on 
Watertrough  Hill,  Sebastopol-Free- 
stone  highway;  estimated  cost,  $800;  as 
follows: 

H.   C.    Ingle,    Santa   Rosa,    54i^c    lin.   ft. 
W.    H.    Carr,    Sebastopol,    64c    lin.    ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Supervisors  reject  bids  to  improve  Lin- 
coln Ave.,  in  Road  District  4  and  work 
ordered  done  by  day  labor.  Bids  fol- 
low: John  Doyle,  $22,372;  A  .J.  llaisch, 
$20  700:  Hugh  Crummey,  $22,700;  F'red- 
erick.son  &  Shannon,  $20,272.  Estimate 
of  County  Surveyor  Irving  Ryder 
$20,020. 


S.'VN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  3,  11  A.  M.,  bids  will  be 
received  by  supervisors  for  construct- 
ing reinforced  concrete  retaining  wall 
onPenetencia  creek  on  Berryessa  road 
Supervisor  District  3.  Irving  Ryder, 
county    surveyor. 


SACRAMENTO,  Cal. — Chas.  Deterd- 
ing  has  been  appointed  county  high- 
way engineer   by  supervisors. 

SONORA,  Tuolumne  Co.,  Cal.— City 
Engineer  Chas.  W.  Terry  completes 
specifications'  to  improve  various  streets 
involving  43,979  sq.  ft.  cement  con- 
crete pavement,  4  and  5-in.  thick;  23,- 
233  sq.  ft.  asphaltic  surfacing  1  and 
1^'2-in.  thick  on  4-in.  rock  macadam 
base,  concrete  curbs  and  gutters.  Es- 
timated   cost,    $69,522. 

SACI:AMENT0,  Cal.  —  McGillivray 
Construction  Co.,  Capitol  Nat'l.  Bank 
Bldg.,  awarded  contract  to  improve 
Santa  Inez  Way  between  J  and  H  Sts., 
involving  17,922  sq.  ft.  asphaltic  con- 
crete pavement,  3  concrete  manholes, 
etc. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Council  declares  intention  to  improve 
15th  St.  between  Margaret  and  William 
hy  grading,  paving  with  3-in.  asphaltic 
concrete  base  with  I'^-in.  Warrenite- 
Bitulithic  surface,  concrete  curbs  and 
gutters. 

Intention  declared  to  improve  Vine 
St.  between  San  Carlos  and  Balbach 
by  regrading,  paving  with  3-in.  as- 
phaltic concrete  base  with  1^,4 -in.  as- 
phaltic concrete  surface,  concrete 
curbs  and  gutters,  2  brick  catchbasins. 
Wm.  Popp,  city  engineer. 


OAKLAND,  Cal.— W.  W.  Harmon  has 
been    appointed    city    engineer. 


SACRAMENTO,  Cal. — City  Engineer 
Albert  Givan  comp'^etes  specifications 
to  improve  alley  between  J  and  K,  16th 
and  17th  Sts.,  involving  2  concrete 
catchbasins;  1  concrete  manhole;  12 
lin.  ft.  vitrified  sewer;  80  lin.  ft.  re- 
taining wall;  159  cu.  yds.  excavation;. 
6,400  sq.  ft.  hydraulic  concrete  pave- 
ment. 


CALIFORNIA — Until  April  3,  2  P.  M., 
bids  will  received  by  State  Highway 
Commission  for  paving  with  Portland 
cement  concrete  or  asphaltic  concrete 
12.3  miles  of  highway  in  Riverside 
County  between  I?anning  and  White- 
water. See  cnll  for  bids  under  offirial 
yropodal  section  in   this   issue. 


FAIRFIELD.  Solano  Co.,  Cal. — 
United  Construction  Co..  Vallejo,  at 
$127,356.  submitted  low  bid  to  super- 
visors for  grading  and  paving 
with  asphaltic  concrete  6*2  miles 
of  road  between  Suisun  and  Cordelia, 
5-in.    thick,   15   ft.   wide;    10,000   cu.   yds. 


grading  and  600  lin.  ft.  of  culverts 
with  concrete  end  walls.  Bids  taken 
under  advisement.  Other  bidders 
were:  Grant-Smith,  $167,325;  Federal 
Construction  Co.,  $145,407;  Pacific 
State.s  Construction  Co.,  $144,117;  E.  H. 
and  A.  W.  Gorrill,  $149,674;  Clark  & 
Henery,  $167,410;  A.  Teicherl,  $155,441; 
McGillivray  Construction  Co.,  $129,718. 
United  Construction  Co.  awarded 
contract  to  pave  1 'A  mile  of  portions 
of  Napa  rf.>ad  and  Fleming  Ave.,  near 
rity  of  Vallejo.  Other  bidders:  A.  C. 
lU-gors,  $30,740;  R.  E.  Errington,  $32,- 
600. X9;  W.  .1.  Taylor,  $30,476;  E.  E. 
O'Brien,  S34,514.  F".  A.  Steiger,  county 
.survevor. 


EL  CERRITO,  Centra  Costa  Co.,  Cal. 
— City  Engineer  W  S.  Farley  has  com- 
pleted specifications  to  improve  ijor- 
lions  of  Everett,  Norval,  Richmond, 
Elm  and  Eureka  streets  with  water 
bound  macadam  pavement,  concrete 
curbs  and  gutters.  Work  under  Im- 
PK.vement  Act  1911.  Estimated  cost, 
$77,245. 


OAKLAND,  Cal. — Until  March  16,  12 
il.,  bids  will  be  received  by  Council 
to  construct  sewer  in  west  side  of 
Broadway,  involving  271  lin.  ft.  10-in. 
574  lin.  ft.  12-in.,  838  lin.  ft.  14-in., 
280  lin.  ft.  16-in.  and  8S7  lin.  ft.  IS-in. 
vitrified  pipe  sewer;  136  Ijn.  ft.  10-in. 
vitrified  pipe  conduit;  1  drop  connec- 
tion; 50  wye  branches;  10  manholes;  9 
catchbasins;  deepen  3  existing  man- 
holes; removal  of  1402  lin.  ft.  existing 
sewers;  remove  4  existing  manholes 
and  9  existing  catchbasins.  Specifi- 
cations on  file  in  office  of  City  Clerk 
Eugene   K.    Sturgis. 


YUBA  CITY,  Sutter  Co.,  Cal.— Pa- 
cific Portland  Cement  Co.,  Pacific  Bldg, 
San  Francisco,  awarded  contract  by 
supervisors  to  furnish  approximately 
8.000  bbls.  of  cement  for  Knights- 
Landing-Kirkville  road;  (a)  f.  o.  b. 
cars  Knights  Landing,  $3.32;  (b)  f.  o.  b. 
cars  Maddock,  $3.51;  (c)  credit  for 
empty  sacks  returned,  10c;  (d)  dis- 
count paymest  in  10  days,  5c.  Similar 
bids  submitted  by  Santa  Cruz  Portland 
and  Henry  Cowell  Lime  and  Cement  Co, 
both    of  San   Francisco. 


ORLAND,  Glenn  Co.,  Cal. — Petitions 
seeking  improvement  of  31  blocks  of 
streets,  rejected  by  city  trustees  en 
.the  grounds  that  the  improvement 
would  cost  the  city  $35,000  to  pave 
street  intersections — too  heavy  a  bur- 
den   en   t.-xxpaycrs  at    this   time. 

YUBA  CITY.  Sutter  Co.,  Cal. — Until 
Aiir.  4.  11  A.  M.,  bids  will  be  received 
l)y  Sii])eTvisors  for  constructing  O'Ban- 
ion  Corners  Lateral  of  highway  system 
to  lie  paved  with  crushed  rock,  surface 
15  ft.  wide,  4  in.  thick;  approximately 
2  miles,  involving  3500  cu.  yds.  exca- 
vation and  3000  tons  crushed  rock  sur- 
face; county  to  furnish  crushed  rock 
f.  o.  1).  cars,  Oswald  to  Tudor,  S.  P.  R.  R. 
E.stimated  cost,  $11,600.  O.  W.  Lan- 
zendorf,    county    road    engineer. 

CARSON  CITY.  Nevada — Grant  Smith 
Co..  112  Market  St..  San  Francisco,  and 
ivailway  Exchange  Bldg.,  Portland. 
Ore.,  at  $71,705  a>-sarded  contract  by 
State  Hoghway  Commission  to  con- 
struct Reno-Purd.v  highway  unit.  Other 
bidders:  J.  H.  Causten,  Lovelock.  Nev.. 
$98,553;  Redmond-Page  Co..  San  Fran- 
cisco, $78.5.^0;  J.  J.  Coan.  Salt  Lake 
Citv.  $67,737;  Nevada  Contracting  Co.. 
Fallon,  Nev..  $113,191;  Pacific  States 
Constr.  Co.,  San  Frar.cisco.  $93,788. 
Estimate  of  State  Engineer,  $111,527. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Supervisors  will  spend  $300,000  for  road 
imiirovpinents  this  year.  Portion  of 
program  includes:  3  miles  on  Grand 
road:  3  miles  on  Alviso-Santa  Clara 
road;  1  mile  Lincoln  .\ve. ;  7  miles  Uvas 
road;  remainder  of  Gilroy  Hot  Springs 
road.      Irving    Ryder,    county    surveyor. 


WOODLAND,  Tolo  Co..  Cal. — City 
Trustees  order  plans  prepared  for  pav- 
ing Main  stret  east  from  present  pave- 
ment to  city  limits. 


WATSONVILLE.  Santa  Cruz  Co..  Cal. 
— Council  petition  to  improve  Califor- 
nia  St.      H.    B.    Kitchen,   city    engineer. 
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PETALUMA.  Sonoma  Co..  Cal. — 
Council  declares  intention  lo  improve 
Vallejo  St.  between  Kasl  D  and  Jeffer- 
son; grading,  concrete  curbs  and  gut- 
ters,   macadamized    with    rock    and    oil. 

Intention  declared  to  make  similar 
improvements  in  Kdilh  St.  between 
East  D  and  Jefferson.  X.  S.  Frost, 
city    engineer. 

SAX  FKAXCISCO — Healy-Tibbits  Con- 
struction Co.,  9  Main  St.,"  at  $5,882, 
awarded  contract  by  Board  of  Public 
Wcrks,  to  construct  Third  Street 
sewer  outlets.  1S6  lin.  ft.  2-ft.  x  6-in. 
X  3  ft.  9-in.  reinforced  concrete  sewer; 
186  lin.  ft.  S-in.  underdrain;  3  man- 
holes  and    1900    lin.    ft.    piles. 


STOCKTON",  San  Joaquin  Co.,  Cal. — 
W.  J.  Tobin.  527  Santa  Kay  Ave.,  Oak- 
land, at  $3,214  submits  low  bid  to 
council  lo  construct  sanitary  sewer  in 
Yosemite  sub-division.  Other  bidders: 
O  W.  Heed.  $3,310;  Chambers  and  De- 
Golyer,    $3,991. 

Heafi-v  an-d  McXear,  2030  High  St., 
Oakland,  submits  low  bid  for  con- 
structing Fair  Oaks  Xorth  storm  sewer. 
Other  biddcr.s:  Frederickson  and  Shan- 
non, Fresno,  $12,675;  E.  A.  Burns. 
Stockton,  $12,532;  K.  H.  Downer,  Rich- 
mond, $15,053;  Harron  and  Hayes.  Taft, 
$16,208;  W.  S.  Edwards.  Oakland,  $15,- 
361;  Chambers  and  DeGolyer,  Oakland, 
$13,346;  W.  J.  Schmidt,  Berkeley,  $17,- 
829 

E.  A.  Burns,  Stockton.  $16,229.  low 
hiddcr  to  construct  vitrified  sewers  in 
Channel,  Main.  Oak  and  other  streets. 
Other  bidd<-rs:  W.  J.  Tobin.  $16,291; 
Chambers  and  DeGolyer,  $17,235;  E. 
E  Grow.  $18,430;  Fredericksos  &  Shan- 
non, $18,14S;  li.  H.  Downer,  $21,342; 
Harron     &     Hayes,    $27,738. 

R.  H.  Downer.  2234  MacDonald  Ave., 
Richmond,  at  $4,052.  low  bidder  to 
construct  vitrified  sanitary  sewers  in 
City  Park  Terrace.  Other  bidders:  E. 
A.  Burns.  $4,318;  Chambers  &  De- 
Golyer, $4,481;  "W.  J.  Tobin.  $4,476;  O. 
W  Heed.  $4,S71;  Frederickson  &  Shan- 
non,   $4,S9S;    I^.   L.    Page,    $5,547. 

YUBA  CITY,  Sutter  Co.,  Cal.— T.  H.- 
Polk, Chico.  at  $S,324,  awarded  con- 
tract by  supervisors  lo  construct  Meri- 
(li.-in-1<irk«villf  road,  First  St.,  town 
of  Meridian,  to  be  paved  with  rein- 
forced concrete  15  ft.  wide,  5  in.  thick. 
(1.38  mile  in  length.  Other  bidders: 
H  Mite.s  1205  I'  St..  Sacramento.  $10,- 
6S2;  M.  C.  HiUlard.  1S04  45th  St..  Sacra- 
imnto.  $H.347;  Plumenkran/.  and  Ver- 
non, 406  I<'armers  and  Menhanta  Bank 
fVdg,  Stockton.  $10,801;  J.  L..  Web- 
hler.    Chico.    $9,326. 

Ouerln  Bros.,  425  4th  St.,  San  Fran- 
cisco .it  $25,546,  awarded  contract  to 
connlVnct  Bong  Bridge-Tarke  road, 
ronstructed  of  P.ulte  House  Rock  15 
ft  wide.  6  in.  thick,  2.55  miles  in 
length.  Other  bidders:  Galbrallh  & 
JancH.  Sebastopol.  $32.7S7;  Ouerln 
BroH  .  $25,546.  Blumi-nkranz  &.  Vernon, 
$27, 500-  n.  Mll'-H.  $29,595;  D.  J.  Murphy. 
Maryhvllle,  $27,500;  J.  J.  McHugh,  San 
FmnclBco,    $25,950. 

HAN  Bins  OBIHPO,  Cal. — Siiper- 
vlHorn  reject  hldn  to  conHtnict  portions 
of  Han  I..ul»i  Oblspo-Canibrla  road. 
P.Mm  wer<-:  Harlan  and  CullfTH,  (a) 
«70  ru  vdH.  grading,  $148;  (h)  1707 
lin  ft.  rh.-iplng  an«l  rolling.  29c  ft.; 
(c)  705  cu.  ydn.  cUihh  A  ci)n<relo  pavo- 
m<-nt.  $8.4.'i  cu.  yd..  Ini  llodnon,  San 
BuIm  OblHiio.  fa)  $1.00;  (I.)  30c;  (c) 
$12.00.  NfW  bldi«  will  probably  bo 
HHked  in  April.  Warren  Burch,  Lowe 
nidg.,  county  ■urvcyor. 

HAX  BITIH  OBTHI'O.  <'al  -ChrlB. 
TwInHi-lman.  Hnn  Miguel,  at  f<:«-  lu.  yd., 
iiwiirded  conlra<'»  by  iiup'rvlMorn  (o 
conKtrnrI  T«'rnpl<-ton  -  Wlll-.w  crock 
road,  involving  23.400  cu.  ydH.  excava- 
tion. Othir  bIdd'TH:  naudlun  alid 
llauK*T.  Hnn  Kriinclnco,  96c;  \V.  A.  I>on- 
tnnvllle.  Ilollintor,  90c;  J.  L.  Conner. 
BoK    Ang«'lep»,    HOC. 

J.    I...    Conner.    I»ii    Angelo,    awarded 


contract  to  construct  Guadalupe- 
Nipoma  road,  (a)  7,200  cu.  yds.  grading 
60c;  (b)  21,400  lin.  ft.  shaping  and 
rolling,  10c;  (c)  6,475  cu.  yds.  class  A 
concrete,  $7.00;  (d)  21,200  lbs.  rein- 
forced steel.  Ic.  Other  bidders:  Basich 
Bros..  San  Luis  Obispo,  (a)  70c;  (b) 
15c;  (c)  $9.02;  (d)  $.005.  Ralph  Mc- 
Leran   &  Co.,   San   Francisco,    (a)    $1.00; 

(b)  15c;  (c)  $10.55;  (d)  2c.  Pacifio 
Construction  Co.,  San  Francisco,  (a) 
80c;  (b)  20c;  (c)  $8.60;  (d)  Ic.  G.  W. 
Cushing,    Richmond,    (a)    65c;    (b)    16c; 

(c)  $9.93:  (d)  Ic.  Ira  Hodson,  San 
Luis  Obispo,  (a)  SOc;  (b)  20c;  (c) 
$9.60;  (d)  Ic.  W.  A|  Dontanville,  Hol- 
lister,    (a)    65c;    (b)     12  Vic;    (c)    $10.75; 

(d)  3c.  Warren  Burch,  Lowe  Bldg., 
county  surveyor. 

OAKLAXD,  Cal.— Until  Mar.  21,  2  P. 
M.,  bids  will  be  received  by  Henry  F', 
Vogt,  secretary  Board  of  I'ark  Direc- 
tors, for  furnishing  and  delivering  ap- 
proxiiiiately  125  cu.  yds.  crushed  rock 
asd  25  cu.  yds.  screenings.  Specifica- 
lion  may  be  had  from  secretary.  Room 
407,  city   hall. 

BIGGS  Butte  Co.,  Cal. — Town  Trus- 
tees order  plans  prepared  to  pave  B 
street. 


MOXTEREY,  Monterey  Co.,  Cal. — 
Sidney  liuthven,  122  Pearl  St.,  Mon- 
terey, at  $3,615,  awarded  contract  to 
improve  Carmelita  Ave.  between  Mun- 
ras  and  Cass  St.,  paving  with  decom- 
posed granite  gravel,  concrete  curbs, 
gutters   and    sidewalks. 

SALIXAS,  Monterey  Co.,  Cal. — Xo 
bids  received  by  supervisors  for  im- 
provements on  Tassajara  road  in  Dis- 
trict No.  5.  Work  postponed  indefi- 
nitely. Howard  Cozzens,  county  sur- 
veyor.   _^ 

EL  MOXTE.  Cal.— W.  E.  Hall,  286 
Bandini  Ave.,  Riverside,  awarded  con- 
tract at  $57,259.43  for  paving  with  con- 
crete 11  streets  and  constructing  curl), 
walks  gutter  and  corrugated  metal 
pipe  "culverts.  H.  M.  Hannawalt  of 
La  Verne,  submitted  the  next  low  bid 
at  $59,266.22.  Bids  were  also  sub- 
mitted bv  W^ers  &  Bressler  of  Santa 
Ana,  and"  H.  E.  Cox  of  Pasadena.  O. 
A.  Gierlich,  National  Bank  Bldg.,  Mon- 
rovia,   engineer. 

MOXTEREY.  Monterey  Co..  Cal. — 
Bid  of  Sidney  Ruthven,  122  Pearl  St., 
Monterey,  at  $10,499.  to  improve  El 
Dorado  St.  between  Munras  and  Pa- 
cific bv  paving  with  decomposed 
granite  gravel,  concrete  curbs,  gutters 
■mil  sidfwalk.^  critchbiisins  and  12-iii. 
connections  for  existing  storm  sewer, 
rejected  by  council  and  new  bids  will 
be  a.sked  "  in  about  60  days.  H.  D. 
Severance,    city    engineer. 

SALINAS.  Monterey  Co..  Cal.-— Council 
declares  Intention  to4inprove  Moiitere> 
8ti«et.  between  San^Luls  .and  John; 
grading    and    paving    with    5-ln.    con- 

^"^Inientlon  declared  to  make  .similar 
improvements  In  Windham  street,  be- 
tween South  Main  and  California  Im- 
t.rcv.-iient  Act  1911  and  Bond  Act  1915. 
Donald    D.ivies.   City    Engineer. 

BAKEKSFIELD.  Kern  Co..  Ca'  — 
Federal  Construction  Co..  San  l-rin" 
Cisco,  awarded  contract  at  $25, 861. .U. 
lo  Improve  Siiinn.r  St.  from  Meab- 
Ave  to  Haley  St..  work  Involving  118,- 
824  Hri.  ft.  grading,  82,328  "'1  /«•  V." 
aHphaltlc  concrete  paving  with  lV.i-ln. 
W.irreiilte  Hiirf.ic.'.  110  lin.  ft.  concrete 
culverts-  421.84;  engineer's  estimate. 
$24,800.    '  W.    D.    Clarke,    city    engineer. 

CAUSON  CITY.  Nevada— Until  Mnr. 
27  2  P.  M.,  bids  will  be  received  by 
State  Highway  rommlHfllon  for  con- 
flructlng  portion  of  Hiate  highway  In 
Clark  count  V  from  6  nille»  Honthwest 
of  -Miex  Summit.  con»lntlng  of  Krail 
Ing,  jilaclng  gravel  nurface  and  con- 
utructlng  eiilverlK.  Geo.  W  Borden, 
Btale  highway  engineer  Ser  mil  for 
hliln  umlpr  oillelnl  i»rop<Miiil  ««•«•« Ion  In 
tklH    iHaiir. 

TOUBANCP:,  Cal.— city  TruHlerw  de- 
clare Intention  lo  ronurfacc  ^■''"-  """ 
1)h»ltlc  eoneri'te  and  lo  pave  with  WW- 
lite.  varlouH  city  Hlreetw.  about  2  ml  ck 
In    length,    have    been    adopted    by    city 


trustees.  Half  the  cost  of  the  work 
will  be  paid  for  by  the  city  by  is-i 
suance  of  bonds,  about  $54.uo0,  which 
will  be  submiited  at  the  municipal 
election  April  lOih.  H.  R.  Postle,  city 
engineer. 

SAXTA  MOXICA,  Cal.— Until  10  A.  M., 
Mar.  16,  bids  will  be  received  by  city 
council  for  consiructing  viir.fied  pipe 
sewer  in  Paisades  Beach  Road;  1911 
Adt.  John  A.  Morion,  city  engineer. 
The  sewer  will  be  6290  ft.  long,  re- 
quiring about  30ou  ft.  10-in.  pipe  and 
3290   ft.    12-in.    pipe. 

ORCVILLE.  Butte,  Co.,  Cal. — Clark 
and  Henery  Construction  Co.,  3S  South 
Sutter  St.,  Stockton,  at  $116,502  award- 
ed contract  by  supervisors  to  grade 
:ind  lay  690,000  sq.  ft.  asph  cone,  pave- 
ment in  2  courses  on  Oroville  -  Ma- 
rysville  road  Stc.  D.  Rt.  26.  8.81  miles. 
Other  bidders:  Chico  Conuacting  Co., 
$123,912;  C.  H.  and  A.  W.  Gorrill,  Oak- 
land.  .S148.980. 

Clark  and  Henery  at  $40,724,  award- 
ed contract  to  grade  and  lay  243.000 
■^ci.  ft.  as;)h.  cone.  pavcmeiK  in  2  courses 
on  Orov  ille-Gridiey  road.  Sec.  B,  Rt. 
2.  3.07  mies.  Chico  Contracting  Co.,  bid 
$46,374. 

Chico  Contracting  Co.,  Chico,  at  $41,- 
679,  awar.ied  contract  to  grade  and  lay 
245. OUO  sq.  ft.  asphaltic  concrele  pave- 
ment in  2  courses  on  C'liico-Butte  City 
road,  Sec.  C.  Jioute  11,  3.1  miles.  J.  A. 
Ccstello,  Jr.,  San  Francisco,  bid  $44.- 
047;  C.  H.  and  A.  W'.  Gorrill,  Oakland, 
:j55,157. 

Chico  Contracting  Co..  at  $30,858, 
awarded  contract  lo  grade  and  lay 
182,000  sq.  ft.  asphaltic  concrete  pave- 
ments in  2  courses  on  Chico-Butte  City 
road.  Sec.  B,  lioute  11,  2.3  miles. 
Other  bidders:  J.  A.  Costello,  Jr.,  $32,- 
650;  C.   H.  and  A.   W.  Gorrill,  $40,543. 

HIGHWAY     IM.ANS    OUnKRED 

SAX  RAFAEL.  Murin  Co..  Cal. — 
County  Surveyor  tii'O.  M.  Dodge,  in- 
structed to  prepare  estimatts  of  cost 
to  construct  permanent  highways  in 
Koad  Disirict  Xo  1:  from  San  Itafael 
(m  Point  Pedro  road,  7  miles;  exten- 
.'Mon  of  Culloden  Ave.,  from  \\  est  line 
of  .San  Rafael  to  Tamalpais  Cemetery. 
In  District  Xo.  2:  from  West  line  of 
San  Anselmo  to  While's  Hi'l;  from 
Fairfax  tc  the  foot  of  the  grade  on 
the  Fairfax  and  Bolinas  road.  3  miles; 
from  citv  limits  of  San  Rafael  over 
Wolfe  Grade  to  Keritteld;  on  Green 
Brae  road,  a  distance  of  1  mile;  from 
Kasl  San  Rafael  to  the  causeway  at 
I'oint   San    Quentin,   3    miles. 

SAN  JOSE,  Santa  Clara  Co..  Oxl. — 
Cntil  March  27.  5  P.  M.,  bids  will  be 
lecelved  by  council  to  improve  9th 
St.  between  St.  John  and  Julian;  re- 
i^radlng.  3- in.  asiiliallic  concrele  bapo 
with  iv<.-in.  asphaltic  concrete  surface. 
W'ni.    Popp.    city    engineer. 

BAKE  KSl'M  FIJI.  K«rn  Co.,  Cal. — 
<Mty  lOnglnoer  W.  D.  Clarke,  com- 
pletes specifications  to  construct 
.urbs  and  s'dewa'ks  in  Street  District 
.\o  439.  portions  of  M.  L.  K.  5th.  6th. 
7lh.  9th.  lOth.  11th  and  14th  Sis.,  in- 
volving 4.3;{8  S(|.  ft.  cement  concrete 
.-Idewalks    and     1604    lin.    ft     curbs. 

Specifications  eoninleled  to  construct 
cenieni  •■on'.'rete  sidewalks  and  curbs 
111  portions  of  Sunnu-r,  Humboldt, 
drove.  Eureka.  King  Sis.,  etc..  Involv- 
ing 5.<31  sq.  ft.  sidewalks  itnd  689  lin. 
fi.   curbs. 

SAX  JOSE.  Santa  C'ara  Co..  Cal. — 
\  .r  Ralsch.  4  6  Kearny  Si  .  San  Fran- 
.  Isco.  awarded  «'ontract  lo  Improve 
Ceorge  SI.  bet\ieen  1st  anil  San  I'edro; 
:t-ln.  aHphalllc  concrete  iiavement,  24c 
'-•q  ft.;  concrete  curb.  70c  lin,  ft.;  con- 
crete   gutter.    30c    sq.    ft.      Wm.    Pf>PP. 

.  It^      eiir'tieer 

BUSINESS  OPPORTUNITIES 

lloht.    Orlnunelt,    Kerby.    Dro.,    In   de- 

irouK    of    ci>mtnunlcatlng    with   t>artle« 

iM     the     market     for    t)reKon    oak    and 

w  hlle    o!ik. 

B  Schnefer.  care  Cincinnati  Artlntlc 
Wroiijjht  Iron  Works.  43  Kastern  Ave., 
Cincinnati.  Ohio,  ileslreH  to  communl- 
,  «le  with  Helling  agentH  In  thin  vicin- 
ity wlnhlng  lo  hiindlK  and  nail  a  line 
of  lampB  and  candlenilckn  on  a  com- 
rnlHalnn    basis. 


Saturday,     Mitrch     11,     l!)k2 
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OFFICIAL  PROPOSALS 

(Continued  from   PaR-c   14) 

NOTICK     TO      DEALERS     AUSTIN- 
WESTERN    ROAD    CiRADEU 

NOTICE  IS  HEREBY  GIVEN  That 
sealed  proposal  or  bids  will  be  re- 
ceived by  the  Board  of  Supervisors  of 
Santa  Clara  County,  California,  in  their 
rooms  in  the  Court  House;  in  the  City 
of  San  Jose,  uii  to  11  o'clock  A.  M.  of 
March  20,  1S)U2,  for  a  Standard  Austin- 
Western  Reversible  Road  Grader  hav- 
ing a  7-foot  blade,  a  wheel  base  of  10 
ft.  2  inches  and  a  length  over  all  of 
13  ft.  4  inches.  '  .Size  of  wheels,  front 
32  in.  by  4-in.,  rear  44  in.  by  4  in.,  with 
concave   rims. 

Each  bid  must  be  accompanied  by 
a  certified  check  in  the  sum  of  10  per 
cent  of  the  amount  bid,  drawn  upon 
some  reliable  bank  in  favor  of  Henry 
A.     Pfister,    County    Clerk. 

The  Board  reserves  the  right  to  re- 
ject any   and   all    bids. 

All  bids  must  be  addressed  to  John 
Roll,  Chairman  of  the  Board  of  Super- 
visors of  Santa  Clara  County,  and  in- 
dorsed   "Bids    for    Grader." 

By  order  of  the  Board  of  Super- 
visors   of    Santa    Clara    County. 

Attest;  HENRY  A.  PFISTER,  Clerk. 
By   Eugene   M.   Don,   Deputy   Clerk. 


BIDS    WANTED    FOR    HIGH    SCHOOL.        IIID.S  AVANTED  FOR  PLMPIXG  PLANT 


UIDS  WANTED  FOR  TWO-STORY  RE- 

lMi^(»HCED   CON(;Rr:TE    SCHOOL 

(Estimated    Cost,    i|iSO,000) 


NOTICE   TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  That 
the  Boarrl  of  Trustees  of  the  Oakdale 
Union  Higbt  School  District,  Stanislaus 
County,  California,  hereby  calls  for 
sealed  proposals  to  be  delivered  to  the 
Clerk  of  the  Board  of  Oakdale,  Cali- 
fornia, until  the  third  day  oi  Ayril, 
H>22,  at  7.;iO  v.  M.,  at  said  day,  for  the 
erection  and  construction  of  a  High 
School  building  to  be  erected  in  the 
above  Union  High  School  District  at 
Oakdale;  all  in  accordance  with  plans 
and  specifications  made  for  same  by 
W.  H.  Weeks,  the  authorized  Archi- 
tect,  employed  by  the  Board. 

Bids  are  to  be  received  en  the  Gen- 
eral Contract,  and  the  Alternate  pro- 
posals, with  separate  bids  on  the  Heat- 
ing   and   Ventilating    system. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
in  Oakdale  between  the  hours  of  9  A. 
M.  and  3.00  P.  M. ;  any  day  except 
.Saturday,  Sunday  or  Holidays;  or  at 
the  cthce  of  the  Architect,  W.  H. 
Weeks,  369  Pine  Street,  San  Francisco, 
during    business    hours. 

On  a  deposit  of  Twenty  Dollars 
($20.00)  a  complete  set  of  plans  and 
specifications  for  any  portion  of  the 
work  may  be  had  by  any  prospective 
bidder,  to  be  retained  until  bids  are 
opened,  if  desired.  If  not  returned 
w'i.thin  said  period,  or  if  mutilated, 
the  said  deposit  may  be  retained  by 
said  High  School  District  as  agreed 
and  li(iuidated  damages  for  said  muti- 
lation   or    detention. 

Bids  mtist  be  made  on  proposal 
blanks  obtained  at  the  office  of  the 
Architect,  and  signed  by  the  Bidder, 
accompanied  by  check  for  at  least  Ten 
Per  Cent  (10  per  cent)  of  the  amount 
bid,  certified  to  by  some  responsible 
bank  or  banker,  and  made  payable  to 
Board  ot  Trustees  of  the  Oakdale 
Union  Pligh  School  Distriet,  to  be  re- 
tained by  said  High  School  District 
as  agreed  and  liquidated  damages, 
should  party  or  parties  to  whom  Con- 
tract shall  be  awarded,  fail  to  enter 
Contract  after  the  award  or  to  give 
bonds  for  the  faithful  performance  of 
the  Contract  or  any  bonds  required 
by    law. 

Bids  will  be  opened  by  the  Board  or 
Trustees  of  the  Oakdale  Union  High 
School  District  on  the  third  day  of 
April,  1922,  at  the  hour  of  7.30  P.  M., 
at  the  office  of  the  Clerk  of  the  Board, 
in    Oakdale,    California. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids,  or  any  or  all 
items  of  such   bids. 

Dated     at    Oakdale,    California,    March 
8th,    1922. 

E.   D.   HERON, 
Clerk    of   the   Board   of   Oakdale    Union 
High   School   District. 


(Two-Story     Reinforced     Concrete,     18- 
rooni   Structure.     EHtimatcd  Co«t, 

.-ltl40,>Mltl> 


NOTICE   TO    CONTRACTOR."* 


Pursuant  to  an  order  made  this  20th 
day  of  February,  1922,  Notice  is  here- 
by given,  by  the  Board  of  Trustees  of 
the  Grass  Valley  High  School  District, 
County  of  Nevada,  State  of  California, 
that  bids  v/ill  be  received  by  said 
Board,  for  the  erection  of  certain  work, 
as  specified  below  for  High  School 
Buildings  at  Grass  Valley,  County  of 
Nev.ada,  .State   of  California. 

Plans  and  Specifications  may  he  ob- 
tained from  William^  Mooser  and  Hor- 
ace G.  Simpson,  Associated  Architects, 
Nevada  Batik  Building,  San  Francisco, 
California. 

A  deposit  of  Twenty  Dollars  ,$20.00) 
will  be  required  for  each  set  of  plans 
and  specifications. 

Sealed  bids  will  be  received  for  both 
buildings  combined  on  the  General 
work,  and  on  other  branches  segregat- 
ed and  alternates,  as   follows: 

1.  General  contract,  excepting  Plumb- 
ing, Heating  and  Electrical  Works. 

2.  Plumbing,  Sewering  and  Gasfit- 
ting. 

3.  Heating  and  Ventilating. 

4.  Electrical  Works. 

5.  Combination  of  bids  Nos.  2  or  3  or 
4. 

6.  Separate  bids  for— (1)  General 
Work  Gymnasium;  (2)  Plumbing, 
Sewering  and  Gasfltting;  (3)  Electrical 
Work. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  20tli  day  of 
March,  1»22,  at  8  o'clock  P.  M.,  at  the 
Public  Library  Building,  at  Grass 
Valley. 

All  bids  must  be  submitted  on  forms 
prepared  by,  and  which  will  be  fur- 
nished  on    request    by,    the   Architects. 

All  bids  must  be  .sent  or  handed  to 
the  Clerk  of  said  Board  of  Trustees  on 
of  before  said  hour  and  day  and  en- 
closed in   sealed   envelopes  and   marked 

on  outside,  "Bids  tor  work  for 

proposed      High      School    Buildings      at 
Grass  Valley,  California." 

All  bids  must  be  accompanied  toy 
cash,  a  bidder's  bond,  certified  check, 
or  a  certificate  of  deposit,  equal  to  ten 
per  cent  (10%)  of  the  amount  of  bid, 
and  made  payable  to  the  President  of 
the  High  School  Board  of  Trustees,  and 
to  be  returned  to  the  party  or  partie.s 
whose  bid  or  bids  are  not  accepted,  and 
to  the  party  whose  bid  is  accepted, 
upon  his  entering  into  a  contract  with 
the  said  Board  as  representing  the 
High  .School  District,  and  giving  such 
bonds  as  may  be  required  by  law  and 
the  said  Board  of  Trustees. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids,  or  any 
or  all  items  of  such  bids,  and  to  waive 
any  informality  in  any  bid  received. 

A.    B.    CHAMPION, 
Clerk   of   the  Board   of  Trustees  of   the 

Grass    Valley    High    School    District, 

County  of  Nevada.  State  of  California. 


BIDS   WANTED   FOR  U.   C.  BUILDING 


PROPOSAL   FOR  BIDS 


SEALED  BIDS  will  be  received  at 
the  office  of  the  Comptroller.  Univers- 
ity of  California,  Berkeley,  California, 
at  or  before  9  A.  M.,  W^edne.sdny, 
March  22,  1!)22.  for  general  contract 
including  all  work  for  the  construc- 
tion of  Le  Conte  Hall  on  the  grounds 
of  the  University  of  California,  at 
Berkeley. 

Drawing  and  specifications  may  be 
obtained  at  the  office  of  John  Galen 
Howard,  Architect,  500  First  National 
Bank  Building.  San  Francisco,  on  de- 
posit of  $100.00  for  each  set  of  draw- 
ings, and  specifications  taken  out. 
(Checks  given  as  deposits  are  to  be 
in  favor  of  the  undersigned).  De- 
posits will  be  refunded  on  submission 
of  a  regular  bid  for  the  work  and  on 
return  of  said  drawings  and  specifi- 
cations in  good  condition.  No  bids 
win  be  considered  unless  accompanied 
by  a  certified  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of 
the  bid.  to  secure  execution  of  the  con- 
tract  by    the    successful    bidder. 

The  right  is  reserved  to  reject  any 
or  all  bids. 

THE     REGENTS    OF     THE    UNIVERS- 
ITY   OF    CALIFORNIA- 


SEALED  BIDS  will  be  received  by 
the  Ciiy  Council  of  the  City  of  Fallon, 
Xev'ad'i,  at  the  office  of  the  City  Clerk, 
until  7.00  o'clock  P.  M.,  Tueitday,  March 

28,  11122,  for  the  furnishing  of  all  ma- 
t'^rial  and  eiiuipmont  and  the  construc- 
tion of  an  additional  pumping  plant 
for  thi-  nunicipal  water  system.  Items 
included  will  con.-^ist  of  approximately 
one  mile  electric  tran.sinis3ion  line,  one 
mile  wood  p'pe  and  all  necessary 
pumps,  motors,  automatic  controls,  air 
pre.s.sure  tank,  building,  foundations, 
Suction  lines,  valves,  pipe,  etc.,  com- 
plete and  in  place.  Plan.s  and  speci- 
fications may  be  secured  from  the  City 
lOngineer  of  the  City  of  Fallon  for 
$5.00,  or  may  be  inspected  at  his  office 
by  prospective  bidders  without  charge. 
Datfd  .'tt  Fallon,  Nevada,  February 
13,   1922. 

GRACE  WILDES, 

City   Clerk. 


NOTICE    CALLING    FOR    SEALED 
PROPOSALS 


{Santa    Crux    County    Hlich^vays) 


NOTICE  IS  HERIOBV  GIVEN  That 
sealed  proposals  will  be  received  by 
the  Board  of  S'upervisors  of  the  County 
of  .Santa  Cruz,  State  of  California,  at 
the  office  of  the  County  Clerk  of  said 
County,  in  the  courthouse  in  the  City 
of  Santa  Cruz,  California  up  to  the 
hour  of  two  o'clock  P.  M.  on  March  10, 
1S>22,  for  improving  3.549  miles  of  the 
county  highway  between  Santa  Cruz 
and  Boulder  Creek  in  said  County  of 
Santa  Cruz  (Division  III,  Section  III, 
Layout   XI). 

Sealed  proposals  will  also  be  re- 
ceived by  said  Board  of  Supervisors  at 
said  time  and  place  for  improving  3.929 
miles  of  the  county  highway  begin- 
ning at  a  point  about  5.36  miles  North- 
easterly from  the  City  of  Watsonville 
and  extending  in  a  Northeasterly  di- 
rection to  Station  490  -  50  near  the 
railroad  crossing  beyond  Chittenden 
Station,  (Division  I,  Section  III,  Lay- 
out X). 

The  above  mentioned  improvement 
to  be  made  in  accordance  with  the 
profiles,  cross-sections,  plans  and  speci- 
fications filed  with  said  Board  of  Su- 
pervisors February  28,  1922,  to  which 
reference  is  made  for  greater  particu- 
larity. 

Separate  bids  are  called  for  each  of 
the  two  sections  above  referred  to  and 
bids  for  each  are  called  for  in  the  al- 
ternatives as  contemplated  by  said 
ppeciflcaMons,  this  Board  reserving  the 
right,  upon  receipt  of  such  bids,  to  de- 
termine in  each  instance  what  type  of 
improvejnent   shall    be    constructed. 

The  Board  of  Supervisors  also  re- 
serves the  right  to  reject  any  or  all 
proposals. 

Dated,  Santa  Cruz,  California,  March 
1,    1922. 

H.   E.   MILLER. 

Clerk  of  said  Board. 
By   H.    G.    Poole,    Deputy    Clerk. 


GASOLINE    FKOM    .VSPHALT 


A  process  for  extracting  gasoline 
from  asphalt,  tar  and  other  similar  ma- 
terials has  been  perfected  by  C.  P. 
Bowie  and  M.  J.  Gavin,  chemical  ex- 
ports associated  with  the  San  Fran- 
cisco office  of  the  United  States  bureau 
of  mines,  according  to  announcement 
by  Bowie  at  bis  home.  2120  Los  An- 
geles  a\enue.   Berkeley. 

The  proctss  was  developed  in  experi- 
ments at  the  bureau  laboratory.  Bowie 
say.-;.  While  its  operation  has  been  siic- 
cessfully  demonstrated,  it  has  not  yet 
been  brought  to  the  point  where  it  is 
commercially   practicable. 

\Vith  further  development,  it  was 
?itated,  the  process  will  be  applicable 
to  the  extraction  of  gasoline  from  the 
great  shale  deposits  of  the  Far  West- 
ern   and   Rocky   Mountain   states. 


Freight  car  loading  of  forest  pro- 
ducts during  1921  cover  two  and  a 
half  million  cars,  a  decrease  of  500.000 
cars  as  compared  with  1920. 


20 


The  Observer, 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,     March     il,     1922 


(Continued  from  Tage  4) 

Building^  in  Berkeley  during  the 
month  of  February  was  not  only  close 
to  300  per  cent  more  than  the  same 
month  a  year  ago,  but  exceeded  any 
month  of  February  in  the  history  cf 
the  city.  Permits  issued  during  the 
past    month   totaled   $432,766. 

Alameda  city  building  permits  totaled 
187,433  during  the  month  of  February, 
an  increase  of  $32,3S5  over  those  of 
January. 

Paul  Dimmick,  head  of  the  Albion 
Lumber  Co.,  died  suddenly  in  San 
Francisco,    February    27th. 

Box  factory  and  mill  workers  at 
Klamath  Falls,  Ore.,  are  discussing 
methods  to  combat  the  operators'  pro- 
posals to  increase  working  time  from 
eight  to  nine  hours  a  day,  effective 
March  1st.  Between  200  and  300 
workers  have  voted  to  walkout  if  the 
proposal    becomes   effective. 


Building  permits  issued  in  Bakers- 
field  during  ihe  month  of  February 
totaled  $151,235.  During  the  month  3S 
cottages  were  erected  at  a  cost  of  $116,- 
300;  7  stores,  $18,875,  and  1  apartment 
building  costing    $9,500. 


William  Southwood,  pioneer  brick 
contractor  of  Palo  Alto,  died  in  that 
city   March    2nd. 


Colonel  John  Lambert,  one  of  the 
pioneer  organizers  of  the  steel  in- 
dustry in  the  United  States,  died  at 
his  winter  home  in  Pasadena,  Calif., 
March    6th. 


F.  M,  Handy,  gonoral  manager  of 
the  Western  Matori.il.s  ("o.  of  Spokane, 
Was-h.,  announces  plans  are  being  made 
for  the  erection  in  Spokane  of  a 
plant  for  the  manufacture  of  magnesite 
building  materials.  The  pl;<iit  will  be 
built  on  a  .sitf  to  be  .seleoiod,  but 
along  Ihe  line  of  the  Spokane  Falls  & 
Northern  railway  on  the  North  side. 
Which  road  is  convenient  to  tlie  quar- 
ries. The  proposed  expenditure  is 
150.000. 


f'.allfornl.a  Fin.-ince  and  Housing  Co. 
has  opened  olllci-s  In  the  Alexander 
HuildinfT,  San  Franclpoo  and  Hcnshaw 
Building,  Oal<land.  The  business  of 
the  compan.v  Is  to  loan  money  to  home 
bi'llderh  on  a  co-operative  plan,  at  the, 
rale  of  3  per  cent  per  annum,  which 
may  be  repaid  In  small  mon'.hiy  ijuy- 
meiit.s. 


Four  of  /ive  members  of  the  board  of 
directors  of  the  Archer  Automatic 
lilveling  Machine  Co.,  located  In  Chlco 
and  doing  business  In  Butlo  County, 
have  Higncd  an  application  to  the 
Superior  court  for  diHHolutlon  of  the 
corporation.  The  company  was  Incor- 
porated In   November,   1912. 


Orgnnlxntlnn  of  un  aHsociatinn  of 
flvf!  IrrlgHtlfjn  dlHtrlcln,  .ill  rontlguoun, 
Ineludlni;  the  Modenlo,  Turlock,  Uak- 
dnle.  Watcrford  an<l  South  San 
J(*;ir|uln,  hail  lu-en  perfeeted  at  Mo- 
deflto.  .1.  A.  Noume,  preMldent  of  the 
9oiith  Han  Jnnquin  niHirlrt  will  head 
Ihe  iiHN'iclntlon  and  C.  A.  Millard  of 
MudcHto  wll)   bo  secretary. 


Rocky  Mountain  Nfttloriiil  l^nrk.  In 
(?oloriido,  hud  273,737  vlf*llor«  from 
••very  (tt.ite  In  I  lie  i;nloii  latit  yauv, 
M\\\ih  \\:r  more  than  tiw  enmbrhcil 
<»H'  '  ■•1    Yrllownlono.    YoMcmlte, 

'""  'I  Conynn  and  Lnnurn  Nn- 


LOS  AXGELES  BUILDS   141   MILES  OF 
BlILDLNGS  IN  1021 


Expressed  in  terms  of  street  front- 
age, Los  Angeles'  building  for  the  year 
1021  amounts  to  744,336  ft.,  or  approx- 
imately 141  miles  for  buildings  and  ad- 
ditions without  regard  to  story  height. 
This  frontage  is  subdivided  into  485,184 
ft.  for  sheds  and  73,800  ft.  for  addi- 
tions. These  figures  are  contained  in 
a  report  of  the  Los  Angeles  city  build- 
ing department  of  its  activities  for  1921 
filed  with  the  board  of  public  works  by 
J.  J.  Backus,  chief  inspector.  The 
statistics  were  compiled  by  C.  V. 
Welch,   assistant   chief   inspector. 

Plumbing  permits  during  the  year 
numbered  47,140,  a  gain  of  46  per  cent 
over  1920.  These  permits  cover  con- 
struction and  installation  of  sanitary 
plumbing,  private  house  sewers,  cess- 
pools, gas  piping  and  water  heaters  in 
the  entire  city.  Licenses  were  issued 
during  the  year  to  1160  plumbers.  At 
the  c'ose  of  1921  there  were  602  persons 
and  firms  licensed  and  engaged  in  bus- 
iness in  the  city. 

During  the  year  5328  plans  for  new 
buildings  and  alterations  were  filed 
with  the  department  and  were  checked 
for  construction  and  compliance  with 
the  law.v.  Most  of  them  were  re- 
checked  one  or  more  times  to  ascer- 
tain *if  corrections  requested  by  the  of- 
fice  had   been    made. 

A  total  of  284,116  inspections  were 
made  by  the  department,  consisting  of 
171,095  building  inspections  and  113,021 
plumbing  inspections.  "The  number  of 
inspections  is  considerably  less  than  it 
should  be,"  the  report  says,  "due  to 
the  fact  that  this  department  is  still 
seriously  short  of  help,  notwithstand- 
ing the  fact  that  the  honorable  city 
council  has  increased  the  number  of 
enip'oyes  in  the  department  during  this 
year." 

In  making  the  inspections,  about 
one-half  of  the  men  used  automobiles 
and  were  allowed  mileage  for  the  use 
of  their  own  m.achine.s.  The  inspectors 
traveled  217.747  miles  and  were  paid 
$15,239.97  for  the  use  of  machines  in 
city  work. 

The  office  colle<'ted.  as  fees  for 
building  permits,  plumbing  permits  and 
plumbers'  licenses,  $232,499.60.  Expen- 
ditures for  all  purposes  ineludinK 
salaries,  supplies,  transportation  of  eni- 
p'oyes, equipment,  etc.,  were  $145,- 
754.08  Net  receipts  were  $86,745.52. 
which  amount  is  greater  by  over  $38,- 
000  than  for  any  other  year  In  the  his- 
tory  of  the  office.     ^ 

Jan.  1,  1921,  the  office  had  61  em- 
ployes, and  during  the  year  this  num- 
ber was  increased  to  82  employes. 
"Due     to    a     constant    Increase,     month 


by  month,  in  the  amount  of  building 
construction  in  the  city,"  the  report 
says,  "the  present  force  is  entirely 
inadequate  to  cope  with  the  work 
necessary  to  be  done,  and  there  are 
many  complaints  from  the  public  be- 
cause of  delays  due  to  lack  of  help." 

Southwest    Builder. 


BUILDERS'    EXCHANGES 


L.  R.  Ardouin,  secretary  of  the 
Duluth  Builders'  Exchange,  recently 
stated  that  builders,  as  employers  of 
labor,  like  manufacturers  or  pro- 
ducers, must  be  organized  to  exchange 
ideas,  with  a  view  to  the  betterment 
of  business  conditions,  but  if  members 
of  a  builders'  exchange  formed  a  ring 
and  used  the  exchange  as  a  place  to 
adjust  prices,  or  indulge  in  any  action 
toward  restraint  of  trade  or  the  fur- 
thering of  any  unfair  or  unethical 
practices,  it  would  not  be  open  or 
capable  of  state  incorporation.  This 
is  correct.  A  builders'  exchange 
merely  serves  as  a  meeting  place,  and 
constantly  affords  an  opportunity  for 
its  members  to  estimate  the  quantities 
of  materials  required  from  plans  of 
prospective  buildings  which  are  con- 
stantly on  file.  Its  rules  provide  ex- 
pressly that,  if  any  opportunity  occurs 
to  unreasonably  raise  the  prices  in  any 
eiaft  or  0(>mmodity,  or  if  such  un- 
reasonable arrangemetit  is  suspected, 
it  is  the  right  of  any  member  to  make 
complaint  to  the  board  of  directors  for 
investigation  and  adjustment. 

Primarily,  the  objects  of  an  ex- 
change is  t(^  provide  uniformity  of 
methods  in  dealing  with  matters  effect- 
ing the  building  industry,  and  to  do 
all  possible  to  further  the  general  in- 
tere.tJts  of  the  industry,  and  promote 
good  relations  between  the  members- 
on  the  one  hand  and  owners,  archi- 
tects, engineers  and  labor  on  the  other 
hand. 

Protection  is  also  provided  any  per- 
.^on  who  desires  to  protect  his  own 
interest  by  filing  the  plans  of  the 
house  he  is  going  to  buMd,  or  the 
building  he  is  going  to  erect,  with  the 
builders'  exc■^ange.  In  this  way  he  can 
obtain  information  as  to  the  reliaViility 
of  hi.=  prospective  contractors,  ma- 
terials t'^  be  used  in  his  building,  and 
everythirg  be  wishes  to  know  about 
it. — Western     t^anada    Contractor. 


Colorado,  ihe  roof  of  the  continent, 
has  forty- two  of  the  fifty-five  named 
ptuks  of  tiie  United  States  which  ex- 
ceed   14,000    teet   altitude. 


C  Afty 


The  only  dnily  iiowspaper  In  the 
West  nlioso  coin  inns  nre  doTotod 
pxohi.sivcly  to  Itiiildiiig  NewH.  Covortt 
San  FrnnrlHCo  nnd  Bay  ConntlpH. 
$1.2r>  per  month,  piijnble  In  ndrnnre. 
Solid  for  hiiiiipln  ropy. 


560  MISSION  STREHCT 
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SUPERIOR     PAINT     PRODUCTS     COM- 
PANY TO   ISSUE   STOCK 


The  Superior  Paint  Products  Com- 
pany with  principal  pOace  of  business 
in  Marysville,  and  which  proposes  to 
cng-age  in  the  manufacture  and  sale 
cf  its  products,  has  been  authorized 
l)y  the  Commissioner  of  Corporations 
to  sell  and  issue  certain  of  its  securi- 
ties. The  company  proposes  to  ac- 
quire assignment  of  the  contract  for  the 
purchase  of  iron  oxide  material  in  a 
mine  dump,  which  it  is  alleged,  is 
suitable  for  the  manufacture  of  paint 
products.'  Under  the  provisions  of  the 
permit  the  company  is  authorized  to 
sell  one  share  of  its  capital  stock  to 
each  of  its  incorporators  at  par  for 
cash  so  as  to  net  the  company  the  full 
amount  of  the  selling  price.  It  is 
authorized  to  Issue  100  shares  to  Ethel 
M.  Williams,  in  consideration  for  the 
transfer  of  a  certain  contract.  The 
company  jjroposes  to  sell  195  shares  at 
par  so  as  to  net  the  entire  selling  price 
and  the  funds  from  such  sales  are  to 
be  used  by  the  company  in  conducting' 
the  business.  Under  the  permit  the 
shares  issued  to  Ethel  M.  Williams 
are  to  be  deposited  and  held  as  an 
escrow.  There  is  a  condition  in  the 
permit  also  that  the  company  must  sell 
not  less  than  $12,000  aggregate  par 
value  of  its  securities  on  or  before 
August  ],  1922,  or  the  permit  will 
not   become   operative. 


SIMPLIFICATION    OF    liUILDING    MA- 
TERIALS  TO   ELIMINATE  WASTE 
IN    INDUSTRY 


SIERRA      FOREST     OF     CALIFORNIA 

GREATLY    ENDANGERED    BY 

TREE   DISEASE 


The  Sierra  forest  of  California  may 
soon  face  a  dangerous  enemy,  says 
Walter  Mulford,  Professor  of  Forestry 
of  the  University  of  California  Agri- 
cultural Experiment  Station.  The 
white  pine  blister  rust,  a  destructive 
disease  attacking  five  needled  pines, 
has  been  found  in  British  Columbia 
and    the    State   of   Washington. 

This  disease  is  a  native  of  Europe 
and  was  not  found  in  this  country  un- 
til 1906,  having  been  introduced  on 
nursery  stock.  It  has  been  established 
in  New  England,  New  York,  Minne- 
sota   and    Wisconsinf    or    some    time. 

Seven  western  pines  are  subject  to 
attack:  sugar,  western  white,  limber, 
white-bark,  fox-tail,  bristle-cone  and 
Mexican  white.  The  first  two  are 
among  the  half  dozen  greatest  western 
timber  trees.  All  of  the  seven  add 
greatly  to  the  beauty  of  western 
mountains.  Vigorous  measures  are 
now  under  way  to  attempt  to  stamp 
out  the  disease   in  the  West. 


GRAMTE      MANUF  VCTURERS       PRO- 
TEST  PRISON   LABOR 


At  tbo  regular  'ncoting  of  the  Granite 
Manufacturers'  Association  of  Califor- 
nia, held  March  1,  1922,  the  following 
preambles  and  resolution  were  read 
and  approved: 

WHElRAS:  Granite  for  Soldier's 
memorial  to  be  erected  at  San  l^afael, 
California,  is  furnished,  cut  and  fin- 
ished by  prisoners  at  the  Folsom  Peni- 
tentiary, at  the  request  of  a  ."^mall  com- 
mittee assuming  the  responsibility;  and 
WHEREAS:  sufflcient  funds  were  sub- 
scribed to  pay  for  the  purchase  of 
.granite,  cutting,  completing,  etc.,  in- 
cluding hauling,  setting  and  all  ex- 
penseK  in  relation  thereto: —  RESOl^ 
VED  That  the  members  of  the  Granite 
Manufacturers'  Association  of  Califor- 
nia, protest  against  the  use  of  prison 
labor  for  the  manufacJure  of  granite 
monuments  and  that  no  assistance  will 
be  granted  by  any  of  the  members 
of  this  Association  towards  the  erec- 
tion of  said  monument  or  any  other 
monument  furnished  by  or  as  a  result 
of  prison    labor. 


WASHINGTON,  D.  C. — Simplification 
of  building  materials  as  a  means  of 
eliminating  waste  in  industry  was  dis- 
cussed at  a  recent  conference  held  be- 
tween officials  of  the  Department  of 
Commerce  and  representatives  of  ar- 
chitectural, engineering  and  building 
organizations. 

The  Fabricated  Production  Depart- 
ment of  the  Chamber  of  Commerce  of 
the  United  States  is  cooperating  with 
the  Department  of  Commerce  and  the 
industry  in  the   movement. 

The  work  of  the  meeting  may  be 
summed  up  in  the  following  resolution 
which  was  adopted: 

"WHEREAS  The  undersigned  com- 
mittee of  Architects,  Contractors  and 
Engineers  are  fully  in  accord  with 
Secretary  Hoover's  program  for  elimi- 
nation of  waste  as  a  major  means  to 
the  stimu'ation  of  American  Business, 
and 

"WHEREAS  prominent  among  the 
many  factors  which  contribute  to  such 
wastes  in  building  as  evidenced  by  the 
high  cost  of  construction  are  the  multi- 
plicity  of  types   and   the   great   variety 


DO   IT   NOW 

Each  and  every  one  of  us  can 
help  the  recovery  of  business 
and  aid  in  reviving  industry. 
How,  you  will  inquire?  Well, 
there  is,  to  begin  with,  that  small 
improvement  which  you  have 
long  wanted  to  carry  out  around 
your  home  or  your  place  of  busi- 
ness; do  it  now.  There  is  that 
purchase  you  have  had  in  mind 
for  quite  a  while  but  have  held 
back  because  the  price  was  too 
high;  make  it  now^.  Your  long- 
cherished  dream  of  building  your 
own  home  has  heretofore  not 
been  realized  because  of  this. 
that  or  the  next  reason;  Ijuilt  it 
now.  There  is  that  money  you 
have  been  saving  in  the  hope  of 
being  able  to  invest  it  safely  and 
profitably;  invest  it  now.  You 
have  been  waiting  for  the  right 
opportunity  to  launch  that  more 
aggressive  plan  for  developing 
your  business;  do  it  now.  You 
have  been  feeling  pessimistic 
for  many  months,  but  find  your- 
self half-inclined  to  adopt  a 
more  cheerful  and  courageous 
attitude;  do  it  now. 


of  dimensions  which  now  abound  in 
many  of  the  component  parts  which 
enter    construction,    AND 

"WHEREAS'  the  cost  of  construction 
will  undoubtedly  be  thereby  lessened, 
the  industry  stimulated,  and  interest 
of  the  public  conserved  by  dimensional 
simplification; 

"BE  IT  RESOLVED  that  this  Com- 
mittee formed  to  discuss  the  subject 
of  dimensional  simplification  recom- 
mends to  the  Department  of  Commerce 
th,it  the  Division  of  Simplified  Practice 
study  certain  essential  parts  of  cos- 
struction  with  a  view  to  simplifving 
the  types  and  lessening  the  number 
of  different  dimensions  of  those  parts." 

In  se'ecting  the  items  of  building 
materials  to  be  given  attention  first, 
the  following  were  designated:  mill- 
work,  plumbing,  heating,  interior  wall 
construction,  hardware,  lighting  fix- 
tures, clay  products,  the  latter  includ- 
ing brick,  tile  of  all  kinds,  terra  cotta, 
sewer   pipe,    etc. 

In  giving  these  items  attention,  the 
Department  will  formulate  sub-com- 
mittees to  bring  together  the  manufac- 
turers and  other  having  to  do  with 
each    particular    commodity    or    service. 

It  is  expected  later  that  conferences 
of  those  manufacturing  each  of  the 
commodities  and  all  interested  in  these 
lines  will  be  called  from  time  to  time. 
and  it   is   hoped   that  within   a   reason- 


able time  the  work  will  have  an  im- 
portant effect  in  stimulating  building: 
and   reducing   building  costs. 

The  following  was  the  representation 
pre.si-nt  at  the  meetings:  F.  L.  Acker- 
man,  .\merican  Institute  of  Architects, 
New  York;  Dr.  P.  G.  Agnew,  American 
Engineering  Standards  Committee,  New 
'Vork;  Carl  F.  Grieshaber,  Delano  & 
Aldri.h,  Nem  York;  W  H.  Ham,  Bridge- 
port Housing  Co..  i:5ridgeport.  Conn.; 
W.  s.  Hays,  National  Federation  of 
Cor,.struction  Iiidu8tri<s,  Philadelphia; 
Noble  F.  Hoggson,  Hoggson  Brothers, 
New  York;  Sullivan  W.  Jones,  Ameri- 
can Institute  of  Architects,  New  York; 
E.  W.  McCullough,  Chamber  of  Com- 
merce of  U.  S.,  Washington;  Walter  E. 
Truesdell.  Consulting  Construction  En- 
gineer. New  York;  Stephen  F.  Voor- 
hees,  American  Institute  of  Architects, 
New  York;  Waddy  B.  Wood,  Architect, 
M'ashington, 

J'epresentatives  of  the  Department 
of  Commerce:  Dr.  John  M.  Gries,  Chief, 
Building  and  Housing  Division;  James 
S.  Taylor,  Administrative  Assistant; 
Wm.  A.  Durgin,  Chief,  Division  of  Sim- 
plified Practice;  Ray  M.  Hudson,  Tech- 
nical   Assistant. 


GOVERNMENT    MOTION    PICTURES 
BOOST  GOOD  ROADS 


In  line  with  its  policy  of  informing 
the  public,  especially  those  who  pay 
taxes,  as  to  the  economies  that  may 
be  effected  in  the  construction  of  high- 
ways, as  well  as  the  proper  methods 
of  construction,  the  United  States 
Government,  through  the  Bureau  of 
Public  Roads,  Department  of  Agicul- 
ture,  has  just  completed  for  free  dis- 
tribution and  use  in  motion  picture 
houses  as  well  as  at  convention,  chau- 
tauquas  and  educational  conferences 
throughout  the  country,  two  reels  of 
pictures  showing  in  detail  the  con- 
struction of  the  various  types  of  as- 
phalt roads.  The  pictures  were  ex- 
hibited for  the  first  time  at  the  recent 
American  Good  Roads  Congress  in 
Chicago.  The  pictures  were  taken  in 
New  York,  New  Jersey,  Pennsylvania 
and  other  states  under  the  direction 
of  E.  J.  Wulff,  senior  highway  engi- 
neer, U.  S.  Bureau  of  Public  Roads, 
and  E.  J.  Kelly,  of  the  Motion  Picture 
Division,  United  States  Department  of 
Agriculture.  The  pictures  are  loaned 
to  responsible  parties  free  cf  charge, 
except  for  transportation  costs.  Each 
reel  is  approximately  900  feet  long  and 
about  fifteen  minutes  time  is  required 
for   its   showing. 


RICMARKABLE     GHOWTII      OF     RED- 
AVOOn  SIIOAVN  0\  CUT-OVER  LAND 

A  remarkable  growth  of  redwood  on 
cut-over  land  is  reported  by  W.  Met- 
calf,  .Associate  Professor  of  Forestry, 
and  E.  Fritz.  Assistant  Professor  of 
Forestry  of  the  University  of  Cali- 
fornia. A  second  growth  redwood 
forest  in  Mendocino  County,  fifty  years 
old.  contained  more  than  100.000  board 
feet  of  timber  per  acre,  as  determined 
by   a   measurement   made   in   July,    1921. 

This  measurement  shows  that  Cali- 
fornia redwood  forests  produce  a 
greater  amount  of  board  feet  than 
many  eastern  forests.  As  a  com^rl- 
son,  a  good  forest  of  virgin  spruce 
timber  in  the  Adirondacks  contains 
about  10,000  board  feet  per  acre.  The 
redwood  area  measured,  however,  was 
on  good  bottomland.  On  ordinary  soil. 
the  sro\\th  cannot  be  expected  to  ap- 
pro:! ch  this  figure.  Measurements  of 
the  >ield  on  other  areas  in  the  state 
are  being  made  by  Donald  Bruce,  As- 
sociate Professor  of  Forestry.  Univers- 
ity  of  Californta. 


22 


BUILDING     ANi)     ENGINEERING     NEWS 


Saturday,     March    11,     1922 


Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds. 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


'>({n  Mission  Street 


San  Francisco,  Calif. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


SAN    FRANCISCO    COUNTY 


$2,500   and    Over   Reported 


The    following    is    an    index    for    the 
contracts  for  this  issue. 

No.  Owner  Contractor  Amt. 

SIM)  Fontanella  Owner  6000 

831  Perkins  Tarbitl  350(> 

Hy^  MuliaiK  Holt  7500 

H'ii  LTngennai.n                           8000 

8;-l&  i^idari  Siino  8000 

8H6  McWillianis  Hooper  9000 

J-:i8  Miranda  Grahii  4000 

539  Boehm  Melnberger  9000 

540  Lelg-h  Owner  12000 

841  Rosencrantz  Owner  15000 

842  Maas  Comlsky  9500 
S44  Valentine  Arras  I'.Mt'JG 
845  Parkside  Owner  12000 
84b  Hargrave             Montgomery  6972 

847  Dignan  Montani  6827 

848  Asmussoii  Andersen  16800 
84!)  Herber  Merritt  3000 
850  Feeney  Jone.s  11000 

852  Andtn-soii  Owner  18000 

853  Cohn  Owner  8000 

856  Enright  Owner  3800 

857  Crocker  Samuelson  3900 

858  Crocker  Samuelson  3500 

859  Crocker  Samuelson  3550 

860  Siggs  Owner  3000 
863  Waiwick  Warwick  31000 
3P6  We.sl  Schell  11300 
867  Bettoni  Amoroso  11400 
S68  Neetle:-  Coggins  3500 

870  Stollz  Grant  10000 

871  Mertes  Mertes  3500 

872  Beckman  Owner  7600 

873  Smaie  Owner  3900 
875  Rousseau  Owner  50000 

877  Nelson  Owner  8000 

878  Rank  of  Italy  Owner  3800" 
881  Layn(!  Sayre  3500 
883  Swift  Gibson  4000 

854  Nelson  Owner  5000 
885  Same  Same  5000 
8.86  Hart  Nelson  4000 

887  Rorporato  Owner  3000 

888  Warwick  Warwick  250ii 

889  Johnson  Owner  :M)000 
S90  Hemmlnga  Owner  4000 
S!)J  Rossi  Pasqualetti  110000 

892  Baumeister  Klahn  2800 

893  Stern  Owner  5000 

895  Montamal  Madden  3100 

896  Wyott  Jensen  2385 

897  Judson  Mangels  12866 

898  Rngerniann  MoUer  7780 

899  Same  Noal  595 
!)00  Same  May  954 
fOl  Loewo  Martin  9820 
902  Same  Williamson  1135 

904  Bremeni  Owner  4800 

905  Elliott  Owner  3000 
909  Wilson  Scully  15000 
91i  Pay  Haye.^  5000 

913  Boehm  Meinberger  9000 

914  Valentine  Lemogc  1792 
9  15  Same  Arras  17249 

916  Anglo  Cal  16458 

917  Same  Mangrum  6260 

918  C)le  Nelson  8250 

919  Hancheti  Monson  16000 

920  Layne  Sayre  3500 

921  Voakam  MoUer  1375 

921  l-Moguardi  Owner  4000 

922  Capo   di   Monie  Owner  380000 

923  NeuUarth  Hamerton  9000 

924  Vocrbies  Owner  12000 

926  Par.s  Spingola  5000 

927  Detlling  Holdener  lOOno 

928  Same  Same  10000 
931  Anderson  Meyer  6000 
933  Heney  Moriconi  8000 
941  Hueter  Boxton  5000 
S12  Pratt  Owner  3000 


No.     Owner 
9'i3     Thies 
944      Hall 


Contractor     Amt. 

Harder      10450 

Chiai)pfi         8998 


FKAME    FLATS 

(830)      N  CALIFORNIA  32-6  E  21st  Av. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Fontanella   &    Teza.    1682    Eddy 

St.,   San    Franci.sco. 
Architect — A.    H.    Knoll.    Hearst     Bldg.. 

San  Franc isc). 
Day's  work.  $600'i 


FRAME    FLATS 

(831)  W  DOLORES  27  .N  26th.  Two- 
story  and  basement  frame   (2)  flats 

Owner — M.  L.  Porkins.  1326  Dolore.s 
St.,  San  Francisco. 

Architect — None. 

Contractor— James  Tai-biii.  J350ii 


FRAME    FLATS 

*832)      W    F.IGHTEENTH      .\.VE    125      S 

Lake.       Two-sLory    iind     basement 

frame    (2)    fiats 
Owner — John   F.    Mullane,    155    29lh   St.. 

San   Fi'ancisco. 
Architect — C.   O.  Clausen,   Hearsl    Bldg.. 

San  Francisco 
Contractor— O.    K.    Holt.    3877    26th    St.. 

San    Francisco.  $7500 


FRAME    FLATS 

(834)  N  FULTON  82-6  E  Nineteenth 
Ave.  Two-stoiy     and     basement 

frame   (2)   flats. 

Owner — Mrs.  O.  Ungermann,  296  Liber- 
ty  St.,   San   Francisco. 

Architect— Dodge  A.  Riedy.  850  Paciflc 
Bldg.,   San    Francisco. 

Not   Lot.  J8000 


DWELLING 

(835)  E  FRANKLIN  62-6  N  Francisco. 
One-story  and  basement  frame 
dwelling. 

Owner — Felice  Lidarl,  712  Bay  St.,  San 

Francisco. 
Architect  —  Louis      Mastropasqua,      580 

Washington   St.,   San   Francisco. 
Contractor — Salvatore    Siino,     712    Bay 

St.,    San    Francisco.  |S000 

FLATS 

(836)  N  GROVE  115-8  and  140-8  E 
Ashbury.  Two  2-story  and  base- 
ment frame  buildings  (2)  flats  each 

Owner — John  A.  McWilllams,  332  Pierce 

St.,  San  Francisco. 
Architect — J.    M.    Hooper.    33    Guerrero 

St.,  San  Francisco. 
Contractor— J.   M.   Hooper,    38   Guerrero 

St.,  San  Francisco.  $9000   each 


DWELLING 

(838)     N   SHAFTER   125   E   Lane.     One 

and    one-half    story    and    basement 

frame  dwelling. 
Owner — F.  Miranda,   1412   Hudson  Ave., 

San   Francisco. 
Architect — None. 
Contractor    —    Wm.      H.     Grahn,     2840 

Bryant    St.,   San   Francisco.        $4000 


FLATS 

(839)  W  TWENTY-SIXTH  AVE.  170 
S  Geary.  Two-story  and  base- 
ment  frame    (2)    flats. 

Owners — Emma  and  Max  Boehm,  305 
16th    Ave.,    San    Francisco. 

Architect — None. 

Contractor — H.  S.  Meinberger,  6720 
California  St.,  San  Francisco.    $9000 


FLATS 

(840)  E  TWENTY -SEVENTH  AVE. 
258-6  S  California.  Two-story  and 
basement   frame    (4)    flats. 


Owner — David     Leigh,     840     44th     Ave., 

San    Francisco. 
Architect — None. 
Day's   work.  $12,000 


FLATS 

(841)  W  FOURTEENTH  AVE.  144-11 
N  Anza.  Two -story  and  basement 
frame    (2)    flats. 

Owner — Samuel  Rosencranta,  NE  Guer- 
rero  and  21st   Sts.,   San   Franoiaco. 

Architect — John  J.  Foley,  770  5th  Ave., 
San    Francisco. 

Day's    work.  $1».0(>0 


FLATS 

(842)      N   FILBERT   63    E    Baker   E   87x 
N    72.      All    work    for    a    two-story 
frame    building    (flats). 
Owner — Carlos    Maas,    2762    Van    Ness 

Ave.,    San    Francisco. 
Architect — Arthur  S.   Bugbee,  26   Mont- 
gomery St.,   San  Firancisco. 
Contractor — D.    A.    Comlsky,    180    Jessie 

St.,    San    Francisco. 
Filed    Mar.    3,    '22.      Dated    Feb.    27,    '22 

First    floor    joists    in $1781. J6 

Frame    completed   and    roofed   1781.25 

Plastering  Completed    1781.25 

Completed   and   accepted 1781.26 

Usual    35    days 2«76.00 

TOTAL  COST,  $9,500 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  speciflcatlons   flled. 

PRINTING    PL.ANT 

(844)  SW  NATOMA  AND  EIGHTH. 
Oiie-story  and  basement  reinforced 
concrete  printing  plant. 

Owner — The  Fraijcis  Valentine  Co..  26 
Montgomery   St.,   San   Francisco. 

Architect — Arthur  !;.  Bugbee,  26  Mont- 
gomery St.,  San  Francisco. 

Contractor — Adam  Arras  Co.,  180  Jessie 
St..   San    Francisco.  $19,900 


D\\  ELLINGS 

(.^4:.)  W  THIRTY-FOURTH  AVE  lt)0, 
150  and  200  N  Ulloa.  Three  one- 
story  and  basement  Irame  dwell- 
in  j^s. 

Owner  ^-  Paikside  Really  Co.,  617 
Crocker  Bldg.,   San   Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,  San  Franci>co. 

):)nv's    work.  »1000    each 


Ul'SIDENCE 

(846)      S      TWENTV-EIOHTH      100       \V 
■  luerrero   W  2Cx.S  114.  All  work  ex- 
cept   lighting    hxtures,    shades    and 
finish    hardware    for   one-story   and 
basement  frame  residence. 
owner — Albert    E.    Hargrave    and    May 
E.    Hargrave,     1721    Quesada    Ave., 
San  Francisco. 
.Vrchitoct — None. 
I'ontractor — Elmer  J.  Montgomery,  1320 

Broadway,  San  Francisco. 
l-iUd   .Mar.   4.   '22.      Dated   Mar.    1.   '22. 

l"ranie     up     $i74i( 

Brow  n    coated     1743 

Completed    and    accepted 1743 

Usual    35    days 1743 

TOTAL  COST.  $*972 
Bond.  none.  Limit.  90  days.  Forfeit. 
noie.      Plans   and   jpeciflcaiions   flled; 


FR.VME   STORES 

(8  17)  S  GEARY  82-6  E  Eighteenth 
-We  E  50xS  100.  All  work  except 
finish  hardware.  shade.><  and  chan- 
deliers  for   one-story   frame   stores 

Owner — Jas.  Dignan,  76  Palm  Ave., 
San  Francisco. 

.Mohitect — J.  A.  Proporato.  619  Wa.sh- 
ington  St..  San  Francisco. 
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Saturday.     March     11,     1923 


Contractor — S.     Moiitani.     1753     Green- 
wich St.,  San  Francisco. 
Filed  Mar.   4.   '22.     Dated  Mar.   2    "22. 

Hough    frame    up $1600 

L'rown    coated     1600 

t'pmplcted    and    accepted 1700 

Usual     35     days - 1927 

TOTAL  COST,  $6827 
lior;^,  $3500.  Sureties,  Geo.  W.  Miller 
and  tl.'BorcelU.  Limit,  90  days.  For- 
feit, r.oi.c.  i'hiiis  and  .specifications 
Jifcd 


Al'^RTMKNTS 

(8  IS)  S  HAIGHT  55  W  Pierce  W  27-6x 
.S  87-6.  All  work  except  flinish 
hardware,  electric  fixture.':,  shades, 
wall  paper  and  wall  beds  for  three- 
story  and  ba.senient  frame  (6) 
apartments. 
Owner — M.  I.  A.smuise-n.  722  Haighl  St., 

San   Francisco. 
Architect — B.    K.    t  hnst.  nsen.    233    Lick 

Bide...  San  Francisco, 
fontractor — Finn    Ander.sen.    180    .lessie 

St..   f^an   Francisco. 
Filed    Mar.    4,    '22.      Dated    Feb.    10.   '22. 
h'oundatioii    and    l.st    floor    joists 

:    in      $3150 

Frame     completi'd.     ini'lo.sed     and 

roof    on     3150 

IJrown    coated     3150 

^'ompleted   and  accepted 3150 

I  sual'   35    days 4200 

TOTAL  COST,  ?  16,800 
Uohd,  $,S400.  Sureties,  M.  Kristen.sen 
anil  J.  H.  McCallurr..  Limit,  90  days. 
K«Jrfeit.'  none.  Plan.s  and  speciflcation."= 
tilfd. 

NOTp — I'erniit    rtpor'ed   Dec.   30,   1921 
So.  3i55. 


Ajl  TKnATIONS 

(S*}9)      SE    .\NZA    ^iND    SECOND    AVE 

Altcration.s    and    additions    for    two 

apartment     flats,    re-arrange    baso- 
^     ment  for  garages. 
(Mrnejr — Mr.   Hober.    I'remlse.s. 
Dffrianer — Geo.    M.    Merritt.    301'    Geary 

.^  ,  San   Francisco, 
(■•••ntjactor — Geo.       M.       Mcrrllt,       3014 

^fary  St.,  San  Francisco.  $300<i 

fi<.\Ime  FL.VTS 

•  S'.O^      SE    f'ALlF()I{.\IA    ^:    TWK.NTY- 

ieventh   Ave.     Two-siory  and   b.i.sc- 

ment  framo  (  I)  flats. 
<  >w  lief— rhos.  ,J.  FiLiiey,  Ibth  and  Daii- 

v^rs  ists.,  San  Francisco. 
Archlfoct— -Uobt.  W.  Jenkins. 
<"ontificlor--Thos.  M.   .loius,   3767   Army 

Kf..    San    Franci.sco.  Jll.OOi' 


i>\vkI.li.n<;s 

(8r.2)  U  ICDl.MJUKGH  175,  200,  225, 
2i0,  ;:75,  300,  325,  350  and  375  N  Ex- 
celdior.  .Vine  one-story  and  basi-- 
nimt    frame  d'.vi'iling(<. 

'►w  nf-r — K.  AnderHon  and  T.  ,Iohnson, 
1,1^    lltriila    Ave,  San    Francisco. 

,yr'-hilocl  —  .N'oiir. 

r)'ay«   work.  $2000   each 


hllAAlE    FLATS 

fM53)      W     EIGHTEE.NTM     AVE     260     N 

f        '"hhrillo       Two-Miory   and    basemoni 

ilann-  (2)  flais. 
nwiiHr  -  A.    '"ohn    and    Sid    Npearin,    53.'- 

Hrynnt    St..   San   Francisco. 
Archljecl— .N.       L.    .Vchmolle,      40    Mont- 

Komcry   Ht,,   Snn    Francisco. 
Day'n   work  $R0O0 


I'WELLING 

<»0»>)      .\   McALLLSTI;k    l<tO    \V    Willard 

(Jii»)-Klory      uiul       h/iKenioiit       frame 

dwf'llliiK. 

M. 


1   OWM^r — MU-hud       Ei.rlKiil.       2720 
i.  •         AMlMlnr  Kt  ,  Har.   FraiulMro. 
*    AM.h|lecl — Sen*-. 


^    Ll»>H  work 


laNoii 


UWKLLl.SG 

<»i.7)      K    .NAPLES    25    S    Aina/.<.ii    A\- 

oAi-%ioiy      and    bnHomont       frame 

(IwMi'lliB. 
UHner— <:rockir  EMtMio  <.'o,.  6ZA  iT'rnck 

•  r   Hldg..  Hon    Francinro. 
Aftiilivct — .None, 
r'onlruutor — A.       M        Hamu«)«op,       'i^^) 

ilolph    St  ,   Hun    FrnncUco.  |81t0(' 


DWELLING 

(858)  W  NAPLES  29  S  Amazon.  One- 
story  and   basement   frame  dwlg 

Owner — Crocker  Estate  Co..  525  Crock- 
er Bldg..  San  Francisco. 

Architect — None. 

Contractor — A.  M.  Samuelson,  290 
Rolph    St..   San    Francisco.  $350O 


DNVELLLVG 

(859)      E    NAPLES    110    S   Amazon    Ave. 

Ow  nei — Crocker  Estate  Co.,  525  Crock- 
er Bldg.    San  Francisco. 

Architect — None. 

Contractor — A  ^l.  Samuelson.  290 
Kolpli    St..    San    Francisco.  $3550 


DWELLING 

(860)      E    NINETEENTH      AVE    81-5    S 

Santiago.     One-f-tory  and  basemen; 

frame   dwcllint?. 
Owner — .\rthur  R.    Siggs.    1047    14th   St., 

Son   Francisco. 
Architect — None. 
Day"s   work.  $3000 


APARTMENTS 

(863)  S  PINE  206-3  W  Hyde.  Three- 
story  and  basement  frame  (12) 
apariniuiits. 

Owner — M.  D.  Warwick.  3191  Washing- 
ton St..  San  Francisco. 

.Architect — C.  H.  Skidmore,  New  Call 
Bldg.,   Saij   Francisco. 

Contractor — Harr.v  C.  Warwick.  3191 
Washington   St..   San    Francisco. 

$34,000 


GA1!.\GE 

(866)      E   FILLMORE   30   S   Page  S  90    F- 

140  N  15  W  50  N  75  W  90.   All  work 

for  one-story  Class  C  garage  build 

ing. 

Owner — .Xphia    West,    San    Rafael,    Cal. 

.Vichitect — Frank  S.   Holland,   1629  Fol- 

:om  St.,  San  Francisco. 
Contractor — Samuel    Schell,    180    Jessie 

St.,  San  Francisco. 
Filtd   Mar.    6,   '22.      Dated   Feb.   28,   -22. 

Concrete    walls    completed 't 

Ready     for     roofing V4 

Coinplelcil      V4 

L'sual    35    days ',4 

TOTAL  COST,  $1  1,:{5(' 
i3ond.  $7175.  Sureties,  Jos.  Ahlbacii 
Frank  Spencer  and  O.  B.  Dreusike. 
Limit,  60  days.  Forfeit,  $10.  Plan^; 
and    specifications   filed. 


FR.\.\11';    i<-LATS 

(867)  NIC  C.KEK.N  .\.\l)  G.MIIH.VLI'I 
E  40-3x.\  57-6.  All  work  exccp: 
gas  fixtures,  shades  and  flnis:i 
hardware  for  two-story  frame  (4> 
Hats.  ^ 

Owner-    RaMfsta    l.'ottonl,    52    tiaribaldi 

St..   Sun    i''ianci!'co, 
Aichltect — Noil*. 

Contractor — F.  C.   .Vnjoroso,   1326   Kear- 
ny  St.,  t-'ton   Francisco. 
Filed  iMar.   6,    22.      Dated   Feb,   20,   '22. 

Frame    up    $2862.50 

Brown    coated     28^2. 5<i 

Completed     and     accepted....    2862.60 

L'.HUul    35    days 2862. BO 

TOTAL  (  OST.  $ll,450.n(. 
I'.'iid.  $5725.  Surolies,  Tony  Darnoo 
Hill  NalHic  Arlotn,  Limit,  BO  days. 
F'Tftlt,  none.  PlaiiH  and  speciflcntioiiM 
Mil  d 

FRAME    MLD«; 

•  868)      H  CLARA    195  f«  .VIxtli.      All   work 
I'Noi'Pi       palntliiK      'or        lwo-.st(iry 
franii>    liulldInK 
o\vn««r — FVajik      NciIIit,      llotrl    llnyal. 

Oakland. 
Architect — None. 
< 'oni  r.ictor— L.     M.     CoK:tfln^.     115     Tuik 

SI  .  San   FranclHcu. 
Fllrcl   .Mar    fi.  '22.      Dnled    F.-b.   2,1.   '22. 

■''•■iindat  Ion     In     $   Tini' 

Friiiii.'     up     lOOi. 

• 'omplvti'd      II  2. ■ 

iHual    35    day* N7'i 

TOTAL  COST.  ISOOii 
Bond,  none.  Ulnill.  .May  1,  Ili22  For- 
feit,   Jl|nn^   find    opiwiflrailonn.    notu-. 


FRAME   FLATS 

(870)      W  CASTRO  198-6  S  18th.  'lliree- 

story  and  basement  frame  (2)   ftats 

and  store. 
Owner — Cellna  Stoltz. 
Architect — None. 
Contractor — Lincoln       U.       Grant,       131 

Beaver  St.,  San  Francisco.       $10,000 


ALTERATIONS' 

(871)  E  ELEVENTH  AVE  175  S 
Clement.  Raise  residenoe:  add  3 
rooms  and  bath  and  plaster  ex- 
terior. 

Owner — Mrs.  S.  Mt  rtt- s,  262  6th  .\ve.. 
San   FraniMsco. 

Architect — None. 

Contractor — S.  B.  Mertes,  262  6lh  Ave.. 
San  Francisco.  $3500 


DWELLINGS 

(872)  W  FORTY-FIRST  AVE  275  and 
300  S  Balboa.  Two  one-story  and 
basement     frame    dw-ellings. 

Owner — C  H.  Becknian.  64  Mars  St., 
San    Francisco. 

Architect — None. 

Day's   wcrk.  $3800   each 


RESIDENCE 

(873)      S  FORD   175   AV   Sanchez.     Two- 
story  and  basement  frame  residence. 
Owner — Wallace  J.   Smale,   15   Ford   St., 

San   Francisco. 
Architect — None. 
Day's  work.  $3900 


OFFICES 

(875)      N  c;E.\RY  206-8  W  Mason,   Five. 

story  and  basement  reinforced  con- 
crete ofiices. 
Ovner — A.   F.   Rousseau,   110  .Sutter  St., 

San   Francisco. 
.•Vrchitect — David    Coleman.     110    Sutter 

St..   San    Francifco. 
Day's    wi.rk.  $50,010 

FRAME    DWELLl.NGS 

(877)  E  llAZELWOOD  32  and  72  N 
Staples.  Two  one-story  and  ba.>«c- 
mcnt   franu-   dwellings. 

Owner  —  Nelson  Bros.,  1375  Plymouth 
Ave  San   Francisco. 

Architect — Chas.  Slrothoff.  2274  IStli 
St.,  S'an  Francisco. 

Contractor — Nelson  Bros.,  1375  Ply- 
mouth  .\Vf.,  S.  F.  $4000  each 


RANK 

(878)    S\\     ll;\  IXC    .\N1,>   lOlGHTH   AVIO 

Oiu'-.stoi  \     .111(1     liascment     concrelf 

b.'i  n  k . 
Owner — Bank    ot    t|;ily,    Montgomery    *• 

Clay  Sts.,  San   Francisco. 
Architect   —    W.    D    Shea,   527   Chronicle 

Bldg.,  San    Frnncisco. 
Day's  work  $38.00r, 


REPAIRS 

(881)      N    N  ATOM  A    75    W    Eighth.      \\c- 

pair   'Ire  damago   to  six   fla's. 
Owner — C.    H.    Layne.    1822    10th    Ave., 

San   Francisco. 
Aichltect  —  .None. 
Contractor — C.   C.    Sayre,   541    26tli    At©.. 

San    Franilsco.  $360" 


DWELLING 

(8b3)  \N  THIRTY-SECOND  AVE  90  S 
Lincoln  Way.  Ono-story  and  base- 
ment   frame    dwcllliiK. 

Owner  —  Ed.  Swift,  1372  Mission  St., 
San    Fr,uiclHco. 

Ar<'hltect~R.  N  Ctlh.son,  bo  fith  ^M.,  San 
F ranch  CO. 

Contractor — K.  N.  Olbaon,  56  5th  SI  , 
Son  FrnnolMro.  $4000 


DWELLING 

(884)      NW    VALDE>,  AND  MONTECITO 

One-sloiy      aii'l      basoment       frame 

dwelllnii. 
owner — Nidson     Bn.f ,     1376     Plymouth 

Av«  ,  Stii   Frnrctnco 
Archli«<i      ciwiH      Siioihofr,     2274     loth 

ai.,   San    Krnncliico. 
I  nniraotor   —  Nclbon    Broa.,    1376    Ply 

ipouth  Ave  ,  8.  V.  IHOO 


Saturday,     March     \^.     1922 


BUILDING     ANt)     GNGlNfiERINO     NEWS 


th. 


DWET.LING 

(88.'))      XE  VAUTJK7.  AND  MONTRCITO 

One-Story    and       basement       framp 

livveliing. 
Owner — Nelson     Bro.s.,     137:1 

Ave.,   .S;in   B'rancisco. 
Architect — Chas.     Sr  roth  off, 

St.,    San   Francisco. 
('o)ilraotor  —  Nelson    lii  os. 

rnoutli  .\ve.,  S.  F. 


riymoutli 
2274     lolh 


1375 


Ply- 
115000 


DWKI-LINO 

(886)      E     WESTW'OOD     DllIVE     it5 

Wild  wood       W;iy.      One-story 

basenient   franii'   dwelling. 
Owner — J..   B.    Hart,    139    23rd    Ave 

Francisco. 
Architect — Chas.     Suothoff,     2274 

St.,  San  Franci.'5Co. 
Contractor — Nelson     Bros.,      1375 

mouth   Ave,   San   Francisco 


and 
San 
15tli 

Ply- 

4  00C 


STORE 

(887)  S  WASHINGTON  57-0  VV  Mont- 
gomery. One-story  and  basement 
brick   si  ore. 

Owner — J.  A.  Porporalo,  (ilU  vVashlng- 
ton   St.,  San   Francisco. 

Arcihtect — J.  A.  Porporalo,  619  Wash- 
ington  St.,  San   Francisco. 

Day's    work,  POOO 


-■VPARTMENTS 

(8S8)  N  BRYANT  150  W  Third.  Fire- 
proof h.alls;  painting-;  carpentry; 
conijiosition  flooring;  electric  fix- 
ttires    , wiring,   etc.,    for   apartments. 

Owner — Harry  ('.  Warwick,  3191  Wash- 
ington St.,   San  Francisco. 

Architect — T.  Paterson  Ross,  310  Cali- 
fornia St.,  San  Francisco. 

Contractor — Harry  C.  Warwick,  3191 
Washington  St.,  San   Francisco. 

$2500 


Al'ARTMENTS 

t8S9)    SW   CDEMENT   &   EIGHTEENTH 

Ave.         Two-story      and       basement 

frame    (8)    apartments. 
Owner — Ernest   Johnson,    581    Belvedere 

St.,  San  Francisco. 
Architect — None. 
Day's  work.  $20,000 


RESIDENCE 

(890)  W  TWENTY-SECOND  AVE  376 
S  Cabrillo.  Two-story  and  base- 
ment frame  residence. 

Owner — Nick  Hemminga,  705  22nd  Ave., 
San   Francisco. 

Architect — None. 

Day's    work.  $4000 


APARTMENTS 

(S91)      N   GEARY   68-9   E   Leavenworth. 

Five-story    and    basement    concrete 

(48)   apartments. 
Owner — G.    N.    and    N.    Rossi,    465    12th 

St.,  Oakland. 
Architect — C.      H.    Barrett,      342    Grant 

Ave.,   San   Francisco. 
Contractor — G.      B.       Pasqualetti,       746 

Union   St.,    San   Francisco.      $110,000 


DWELLING 

(892)      S    HIDALGO    TERRACE    178    B 

Dolores.      One-story    and    basement 

frame    dwelling. 
Owner — J.    Baumeister,   6287    Hayes    St. 

San  Francisco. 
Architect — None. 
Contractor — Arthur      H.      Klahn.       1334 

2Jst    Ave.,    San    Francisco.         $2800 


DWELLING 

(893)      E    PLATO    250    S    Masonic    Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — .1.    Stern,    1409    Geary    St.,    San 

Friuicisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,   San  Francisco. 
Day's    w(.rk.  $5000 


Architect — .Nor.<'. 

(Contractor — P.  11.   Madden,   1527   .lordan 
Ave.,    San    Francisco. 

Filed  Mar.    7,    '22.      Dated   Mar.    3,    '22. 

Frame    up    $775 

1  st   coal    plaster  on 775 

(Jompleted    and    accepted 775 

Csual    35    days 775 

TOTAL  COST,   $3100 

Bond,    none.      Limit.    70    day.s.      Forfeit. 

none.      I'lan.s   and   spfcifications   filed. 


RESIDENCE 

(895)  NE  SHAFTER  AVE  100  SE 
Lane  SE  25xNE  100.  All  work  for 
ftve-roont   and    basement    residence. 

Ownei — Adrlen  Montarnal,  1445  Florida 
St.,  San  Francisco. 


ALTERATIONS 

(896)    NO.   115-117  .SA:-:   JOSE   AVE.      All 
work   for  altera  Lions   and   additions 
to    building   for    apartments. 
Owner — Hattie  and  Annie  Wyatt,  Preni. 
Architect — None. 

Contractor   —    Jamej    Jensen,    550    Val- 
encia St.,   San   F'rancisco. 
Filed   Mar.   7    '22.      Dated   Feb.    14.  '22. 
Plumbing    roughed    in    and    lath- 
ing    completed     $1200. 0_) 

Completed      588.7") 

Csual    35    days 596.25 

TOTAL  COST,  $2385.00 
Bond,  none.  Limit,  shortest  possible 
time.  Forfeit,  none.  .Sijecifloations  only 
tilf-d. 


RESIDENCIO 

(897)  LOT  :;  BLK  IS  Map  Sbdvn  Blk.n 
18  and  21  and  Ptn  19  and  Lots 
■  lettered  P.  Q,  K  and  S,  St.  Franci.'-- 
Wood  Extension  No.  2.  All  worlc 
for  two-story  and  basement  frame 
residence. 
Owner — Paul    K.    and    Florence    F.    Jud- 

son,   Phelan  Biag.,   S.   F. 
Architect — Henry       H.       Gutterson,     278 

Post   St.,   San   Francisco. 
Contractor — Mangels     Bros..     4792     Mis- 
sion St.,  San  Francisco. 
Filed  Mar.   7.  '22.     Dated  Mar.   6,   '22. 

Frame    up     $8216.60 

Brown    coated     3216.60 

Completed     and    accepted....    3216.60 

Usual    35    da^  s 3216.70 

TOTAL  COST,  $12,866.50 
Bond.  $6433.25.  Sureties,  Annie  Koh'- 
beoker  and  Dora  Mangels.  Limit,  llil 
days.  Forfeit,  $5.  T^lans.  and  specifica- 
tions tiled. 


FRAME    FLATS 

(898)      N    F"ULTON    82-6    E    Nineteenth 

Ave.      All    work    except      plumbing 

and    painting      for    two-story      and 

basement   frame   flata 

Owner'! — Mrs.    Olga    O.    Ungermann,    296 

Liberty   St.,   San   Francisco. 
Architect — Dodge       A.      Riedy.      Pacific 

Bldg.,   San  Francisco. 
Contractor — Fred      Moller  ,    180     .Tessie 

St.,  San  Francisco. 
Filed   Mar.   7,   '22.      Dated   Mar.    6.    '22. 

Frame   up  and   roof  on $2000.00 

Job    brown    coated 1917.50 

Completed    and    accepted 1917.50 

Usual     35     days 1945.00 

TOTAL    COST,    $7780.00 
Bond,    $3830.       Sureties,    R.    W.    Moller 
?,nd   F.   K.    McComber.      Limit.   45   days. 
Forfeit,     none.        Plans     and     speciflca 
tions  filed. 


(899)      PAINTING  ON  ABOVE. 
Contractor — The    Neal    Co..    538    Hayes 

.St..    S'an   Francisco. 
Filed  Mar.   7,   '22.      Dated  Mar.   6,   '22. 

Completed     $595 

TOTAL  COST,  $595 
Bond,  none.  Limit,  45  days.  Forfeit 
none.     Plans  and  si)eclficatlons  filed. 


(900)      PLITMBING     ON     ABOVE. 
Contractor — Ous     May,     3668     18th     St  . 

San  Francisco. 
Filed  Mar.    7,    '22.      Dated   Mar.    6.   "22. 

Roughing     In     completed $577 

Completed    and    accepted 377 

TOTAL  COST,  $951 
Bond,  none.  Limit,  45  days.  Forfei'. 
none.     Plans  and  specifications  filed. 


FRAME     BUIIiDIN(.; 

(SOI)  W  NINETEENTH  AVE  126  N 
Fulton  W  120.KN  25.  All  work  ex- 
cept plumbing,  heating,  painting, 
shades  and  light  fixtures  for  two- 
story  and    basement    frame   bldg;. 


Owner — Wm.      CJ.    Loiw<-.      J71    T*:hanu' 

St.,  San   Francisco.  ' 

.\rchitect — E.    A.    N'^umark.-l.    -jH    Mar- 
ket St.,  San  Francisco. 
Contractor — Wm       Martin.      18m    Jeipji'- 

St..  San  Francisco. 
Filed   Mar.    7,   '22.      Dated    Mar.    7.    '2:^. 

Frame    up     |184:j 

Heady    for   plaster 184-^' 

Plaster    completed     IS-Jii 

Completed  and  accepted 1^40 

Usual   35   days 2460 

TOTAL  COST,  $982.'i- 
Bond,  $4910.  Suretie.s,  Kdwiii  T.  Peter- 
son and  Fred  Walpirt.  Limit,  100  diys. 
Forfeit,  none.  Plan.*--  and  spct iflcation.'i 
filed. 


(902)       PLUMBING,    .SEWER,       WATKi: 

and  gas  piping  on  above. 
Contractor  —  H.    Williamson    Co..    1376 

Ml.ssion  St.,  Sar   Francisco. 
Filed   Mar.    7,   '22.      Datfd    Mar.    7.    "22. 

Roughed    in    |55" 

Completed     3'JO 

Usual    35    days 2S.v 

TOTAL  COST,  $1UJ 
Bond,  none.  Limit.  70  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


DWELLINGS 

(904)  E  FORTY-SEVENTH  AVE.  250 
and  275  S  Lincoln  Way.  Two  1- 
story  and  basement  frame  dwell- 
in  pa. 

Owner — Bremem  Land  Co.,  869  Pine  St., 
Sfn   Francisco. 

i'lans  by  Owner. 

Day's  work.  $24i.»u  <>ach 


RESIDENCE 

(909)      W     TWENTY-FIRST     AVE     247 

N  California.     Two-story  and  bas>' - 

ment  frame  residence. 
Owner  —  A.    J.    Wilson,    210    :'2nd    .\ve.. 

San   Francisco. 
Architect — None. 
Supt.    of    Const r. — J.    E.    Scully,    Phejan 

Bldg..    San   Francisco.  $15,000' 


REPAIRS 

(912)      NO.    725    MISSION.       Repair    fire' 

damage   to   salesrooms. 
Owner — Thomas    Day    Co..    Premises.'  • 
-■Vrchitect — None.  ■  ■ 

Contractor — Hayes-Oser  (^o..  Call  Bldg.. 

San  Francisco.  $30on 


for 

30.'> 


FLATS 

(913)      W    TWENTY- SIXTH   AVE    170   S 
Geary    S    25xW    120.      All    work 
two-story   frame   flats. 
Owner-^lNIax   and   Emma   L,   Roehm. 

16th  Ave.,  San  F>ar.oisco. 
Architect — None. 

Contractor  —  Herman     S.     Metnbergor. 
5720  California  St..  San  Francisco. 

Filed   Mar.    8,   '82.      Dated  . 

Hough    frame    up    5225ti 

1st    coat    plaster    en 2250 

Completed   and   accepted 2250 

Usual    35    days 2250 

TOTAL  COST.  $9000 
Bond,  $4500.  Sureties,  Val  Meinberger 
.Tnd  Caroline  L.  Smith.  Limit,  90  days. 
Forfeit,  none.  Plan:-  and  specifications 
filed. 


WIRING,    ETC. 

,914)  SW  EIGHTH  AND  N.\TOMA  75 
xl50.  Wiring  and  appurtenances 
for  electric  po\\er  and  Ughtlng^  fix- 
tures for  one-story  Class  C  build* 
ing. 
Owner — Tho    Francis    Valentine   Co.,    2« 

Montgomery  St..  San  Francisco. 
Architect — Arthur  S.   Bugbeo,   26  Mont- 
gomery St.,  Sail  Francisco. 
Contractor   —   Victor   Lemoge,    152    4th 

St..  San  Francisco. 
Filed  Mar.   8.  '22.     Dated   Mar.   1,   'a^. 

Roughed    in    |672 

Completed    and    accepted 672 

Usual    35    days 448 

rOTAL  COST.  $179? 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


(915)      ALL    WORK    EXCEPT    PLUMB- 
ing  and  electrical  work   on   above. 
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Costractor — Adam  Arras  Co.,  180  Jessie 

ft.,    San    Francisco. 
Filed    Mar.    S,    '22.      Dated    Mar.    1,    '22 

Ready   to    pour   main $4,312.26 

Floor,     concrete     walls     and 

roofing    completed    4,312.2^) 

Completed  and  accepted 4,312.25 

Usual  35  days   4,812.25 

TOTAL,  COST,  $17,249.0n 
Bond,  none.  Limit,  June  1,  1922.  For- 
feit, $10  day.  Plans  and  specifications 
filed. 


ALTERATION'S 

(915)  W  SANSOMK  46-10%  m  or  1 
X  Suttvf  N  91-6x"VV  ;22-9.  Orna- 
nieiit.ll  iron  work  for  alteration* 
and   additions   tj   bank    building. 

Owner — .Anelo  &  London  Paris  Xafl. 
Bank. 

Arohiteci  —  Geo.  \V.  Kelham.  Sharon 
Blder..   San   Fmncisco. 

Contractor — California  Artistic  Metal 
&   Wire   ("o.,   319    7th   St.,   S.   F. 

Filed  Mar.   8.   "22.     Dated   Feb.   23.  "22. 

On    10th    rf    each    month 75% 

Usual    3.")    days 25<>; 

•     ■  /  TOTAL    COST.    16,458 

Bond.    S8-21i.      Surfty.    National    Surety 

Co      Limit,  as  rc(|Viired.     Forfeit,   non>^. 

Plans   and   sjiecifications  filed. 


Filed   Mar.    i 
I'iiyments 


Bond,    $2130. 
Limit. 


(917)  FLOOR  AND  WALL  TILE  OX 
above. 

Contractor  —  Mangrum     &     Otter,     827 
"Miesion    St..    San    Francisco. 

I.   '22.      Dated   Feb.    8.   "22. 

same    as    above 

TOTAL    COST.    $62fi0 
Surt'ty,    National    Surety 
5     days.       Forfe't,     none. 
Plans  and  specifications  filed. 

RlbSIDENCE 

(918)  LOT  22  BLK  Slid.  Weatwood 
Park.  All  work  for  ont-story  and 
basement    frame   residence. 

Owner— Mlllio    C.    Cole    wife    L.    AV. 
.*rchliecl— Chas.   F.  Strothoff.  2274    15th 

■"    St.,  San  F'rancitco. 
Contractor  —  Hams   Nelson    (as    Nelson 
BroB).    137."     Plymouth    Ave.,    S.    F. 
Filed   Mar.    h.   ■•.•2.      Datrd    Mar    6.    •22. 

|loo(    on     $2062.50 

\VhHr    roated  .  infide    and    2nd 

ro^'ted    outhid  •     2062..')" 

Completed     and     i'cceptt  d  .  .  .  .    2062. .'0 

If-ual    3.".    <l<iyK 2062..')'> 

TOTAli  COST,  $8250.1)' 
iJoiid,  \iuu* .  Limit.  90  day.s.  Forfeit, 
none.       Plan.*-    and    vpeciflcations    filed. 

*;AKAJiK 

(919)  \V  MISSION  2:1  X  W.rst  I'ark  X 
754W  12."..  Ml  work  for  om-stor.v 
coprrelc     building     fc;arage). 

O'Ancr    -TCIfritcli    llanchclt,    wife    Floyd 

W.,    1207    Valencia    SI.     S.    F. 
Arc-hl»»-ct —Albert       W.       BurRreii.       110 

."■iiitcr  St..  San   Francisco. 
Cfiijir.irior-   -.Monnoii    Bro.s.,    -51    Kearny 

St  '  San   FrnnclHCO. 
Filed    J^ar.    8.   '72.      Dated    Mar.    3,   "22. 

CompW-teu     and    acceptpd $8001 

I  Hual    35    dnys 8000 

TOTAL  COST.  $16,000 
Bond.  $8000.  Sure' ten.  K.  T.  Osboni 
and  b.  L.  Forsyth.  Limit.  75  dayw. 
Kcrfcjii,  $10.  i'lniiH  and  HpiTlflcatlonM 
filed. 


ALriOltATJKXS 

(920)      N\V    ,\AT(».MA       7/.    SW       lOlKhli! 

H\\  ?5xN\V   7.'>.   .MtciatiotiH  and  ad 

dltlunn   to   fran.i-  bulldlnit   (6  flntat 
nwn.r     c.     M.     Layiic.     1322     10th     Av<'.. 

y%n    Fraiirtsro. 
Aichlljrt — None. 
Contractor — «'.   <".   Ha>re.     Ml    JHlli    Ave. 

Ktt^i    Krhiiclscc. 


Kilrd   Mar.  8. 

•a  r<dt,ipl«l(fa  . 
i»a  .M>ini>liite«1  .  . 
f  oni|.l(:t<>d  'anil 
rmiftr  3.'.    da>  t     . 


Uati'd   Mnr.   6.   "i'i 


CONCRETE   FLOORS 

(921)  N\V  P.\CIFIC  AND  MONT- 
gomery.  Concruie  fioors  for  build- 
ing. 

Owner — J.  .\.  Voakam.  275  Fairmount. 
San  Franc isoo. 

Architect — None. 

Contractor — Fred  Moller  &  R.  De  Luca. 
180  Jessie  St.,  £:an  Francisco. 

Filed   Mar.    8,   '22.      Dated   :Mar.    7.   '22. 

Completed    and    accepted $1031.2: 

Usual    35    days 343.75 

TOTAL    COST,    $1375. OC 

Bond.    $687.50.      Sur.-tie?.    R.    W.    Moller 

and    F.    K.    McCominr.      Limit.    24    day.-< 

after    — .       Forfeit,     none.       Plans    and 

specifications,    none 


iicoeplfd , 


.»8r. 

.    875 
,.  »7b 

.  m- 

I3.'>n<i 


T«>TAI>  Cf),sT. 
Umid,  $1750.  S'urvlttii.  Kdw  .Swveiiry 
«nd  Geo.  >V.  \V%U.  LliQit.  60  dayh, 
Kotr*ii,  I'On*,  "  «!»«•<  in<>iitl«rtfc  only  fli»-»l 


DWELLING 

(921)      W   CURTIS'   300    N    Morse.      Om - 
story    ?nd    basement    frame    dwell 


ins 


Rcd- 


Owner — L.    Dioguardi.    Box    12-B. 

wood    City.   Cac. 
.Architect — T.       Edwards,       833     Market 

St.,  San  Francisco. 
Day's  work.  $4000 


APARTMFJNTS 

(922)      .XW  HLBIJRT   AND  HYDE   STS. 
Six-story  and   basement  brick    (29) 
apartments. 
Owner — Capo   di    Monte,    310    California 

St..   San  Francisco. 
.Vrcliitect — T.    Palerson    Ross,    310    Cali- 
San  Francisco. 

$380,000 


fornia   St. 
Day's   work. 


RE.SIDEXCE 

(922)      E     FOURTEENTH     AVE     100     X 

Taraval.     Two-story   and   basement 

frame   residence. 
Owner — R.    D.    Neubarth,      33    Hartford 

St.,  San  Francisc-o. 
Architect — None. 
Contractor    —    A.      C.    Hamerton,      47  r> 

Dewey   Blvd.,   San    Francisco.    $9000 


FL.VTS 

(924)      W    FOURTEENTH   AVE  314  and 

339    S    An/.a.       Two    two-story    and 

basement  fiamo  (2  in  each)  flats. 
(Jv.  ner — Voorhies-Newman    Co..    50    Di- 

visadcro   S'..   .S-.iii    Francisco. 
.Architect — Wm.    Gcnnison,    1666   Golden 

Gate  Ave..  San  Francisco. 


Dav'.s    work. 


$t;000    each 


91-9V4     N    Sici- 
and       iiasonn'tii 


Gietiiwich     St. 


FL.VTS 

(926)      N    GREENWICH 

ner.         Two-siory 

frame    (2)    fiats. 
Owner — N.    Paris,    231.'> 

San    Francisco. 
.\icliitict    —   A.    Spiiigola. 

wich    St..   San    Francisco, 
('(.ii'ractor — A.  Spinpc^a  and  T.   Toma.- 

.Hlni.  2646  <!recnwicli  St.,  San  Fran- 

,.i;„.„.  ir.oiio 


2663 


i-(.'en- 


KRAME    FLATS 

(927)      NE        POTRERO 

17th    K'l.      Two-story 

frame    (4)    flats. 
Owner— M.     Dettllng,       3S6 

San    Francisco. 
Arohilccl--!:.     E.     Viunn.     2 

St..    San    Fiaii'MSco. 
Contractor — F.    A.    Iloldi-iioi 

."^t.,    San    Franc'iwco. 


AVE.        AND 
and   basement 


Utah       St. 
1     Kearn.v 


FR.\.ME    PLATS 

(928)      N  HEVENTIOENTII   48 

.Vv<-.  rwo-;itoij-     .iiid 

frame    (4)    MatM 
owiur— M.     DellllnK.       :iS(i 

Sun   Franc Ibco. 
Aichltect-  E.     E.     Vounn.     2.i 

St.,    San    FranclNCo. 
'"i.ntractor — F.    A.    Holdi-iu  r. 

SI,.   Sun    FrnnOio 


386    Ciab 

$1(1.011(1 


!•:  Polnr-. 
Iiasenn'iit 


1      Ken  111  > 


186    I'l.ili 
f  1(1. ( 


I»\\  ELLLN<!S 

C.IMI)       E   TWIONTV-FII'TII     Wi",    nil'    iV 

125    N    Giiiry.      'J'wo    onr-Hiory    and 

linHftinent   fratnt    dwolllngii. 
owner— J.     Anden^oi..     36H1     16th     Av  . 

.San    F'raiiclMCo. 
.VirhlleelV-,— NoiK' 
Colli  rartor — Meyer     Mroc,     ri.r,iO     rji.ar> 

H\.,  Snn  PiunclHCW,  »>oOO  m.h 


ALTERATIONS 

(933)  NO.  121-123  CLEMENT.  Raise 
and  make  general  alterations  and 
repairs  for  store  and  flats. 

Owner — .lames    H.    Heney.    Premises. 

Architect — None. 

(Contractor — G.  Moriconi.  2200  Larkin 
St.,    San    Francisco.  $8000 


RESIDENCES 

(941)  E  SAN  FERNANDO  WAY  35. 
75  and  155  N  Dirien  Way.  Three 
2-story  and  basement  frame  resi- 
dences. 

Owner — O.      M.    Hueter.    805 
Bldg..   San   Francisco. 

.Architect — Harold   G.    Stoner 
tional  Bank   Bids:.,   .S.   F. 

Contractor — Boxton  &  Zwieg,  80!> 
Flatiron   Bldg..   S.   F.  $5000   each 


Flatiron 
First   Na- 


RESIDENt^E 

(942)      W     TH1RT\-SIXTH     AVE     75    X 

Cabrillo.      Two-story  and  basement 

frame   residence. 
Owner — Rcy    A.    Pratt.    7140    Geary    St.. 

San   Francisco. 
.Vrchliect — None. 
Day's   work.  $3000 


FRAME   FLATS 

(943)  W  FRANKLIN  100  N  '"hestnut 
N  25xW  100.  .All  work  except 
lighting  fixtures.  shadts  and 
finish  hardwaro.  wall  beds  and  gas 
radiators  tor  two-story  and  base- 
ment franio  (2)  flats. 
Owner^ — Ann.-.       &     Fred       Thies.       2050 

Gi'oer.wich   St..   San   Francisco. 
Architect— Paul       F      De       Martini.    94i; 

Broiidway.   San    F"'rancisco. 
Contractor  —  John      Harder. 

Ave.,   San   Frant-isco. 
Filed   Mar.   9,  '22.      Dated   Mar. 

Frame     up     

Brown     coated     2600 

Completed     and     accepted 262,"' 

Usual    35    days 262S 

TOTAL  COST.  $10,4  50 
Bond,  $5225.  Sureties,  The  Fidelity  & 
Casualty  Co.     Limit.  90  days  after  Mar. 


870    39(h 


4.   '22. 
. . .$2600 


12.      Forfeit,    none, 
flcatlons  filed. 


Plans    and    speci- 


FHAME   FLATS 

(!'44)      E    JONES    02-1     S    Lombard    S    2". 

xE   87-6.      .All   w{  rk    except    lightint 

fixtures    and    shades    for    two-storv 

and    basement    frame    (2)    flits. 

<)wner--Mrs.    Katie    Hall. 

Architect— Paul      F.    De      Martini.      946 

Broadwa.v.    .S.ui    Francisco. 
I'ontractor — G.    Chiappa    &    L. 

lotti.    615    Broadway.    .S.    F. 
Kilcd   Mor.    9,   '22.      Dated    Mat. 

Frame    up    

Brown    coated    

Completed    and    acreptel 2250 

lT.9ual    35    davs    ?.?^^'t 

TOTAL  COST.  $899.< 
llopd,  $4500.  Sureties.  Frank  Cuneo 
and    Louis      Segale  Limit.    90    days. 

Forfeit,   none.     Plans  and   (speciticit  Inns 
lUed. 


Coppel- 


. .$2248 
. .    22S0 


COMPLETION  NOTICES 


SAN    FH.\>"riS«0    COI'lVTV 


Recorded 

.Mar.  9,  1922— SW 
.lones  W  137-6 
13'. -6     E     142-6 


Accepted 
FlLHKin        A.XI) 
S     137-6     \\      .^0     S 
X      137-6     E     45     N 


137-6.      Union    Terrace    (a    cptn)    to 

,V   KnowIcK   and    .\    W    Law.son 

March     6.     1922 

.Mar.  9.  1928— NK  FIRST  275  SE 
Market  SW  91-8  xNE  137-6.  Mer- 
eantlle  Truct  Co  Tr  Horace  Davis 
and  NorriN  K  Mnvln  to  Clarence 
M   Moon-  \-    M    P   M.ids.n.Miir.   7.    1922 

\|iir  9,  1922  N  KoCRTEENTM  AVE 
274  N  Cabrillo  X  2:>xW  137-6  N.  Ik 
P  Johnsoit  to  whom  It  may  <-on- 
,  ,.rn Mar.    9.     1922 

Mar.  9,  1922— K  TWENTY-NINTH 
.-We  2Mt  N  An«r  N  25xE  120 
Martha  K  HeiiderHon  lo  TIjok 
lliitiilll  Kel.       14.      IW22 
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Mar.       9,    1922— E       LEAVENWORTH  Mar.   4,   1922— X   SEA  CI.IFF   AVE,    If  983     Crane                                  Owner       4560 

68-<l   N  Slitter   N   68-9\E    137-0.   Mc-  produced   W   in   present   course  dist  984      Ebert                                   Segcn        600O 

Killcp   Bros    to    whom    it   mav   con  S    83"    .".2'    W    429.23    from    SW    Cor.  985      Carlson                              Owner        3000 

cern Mar.    2,    1922  Lot  76  N  30°   23'  W  155.47   th  N  88°  986     Ore                                          Irish        4500 

Mar.       9,    1922 E      TWENTY-NINTH  E   50.015   S  3°    23'   E   151.575   m    or   1  987      AVoodburn                        Owner        8000 

Ave  200  and  225  S  Clement.  Meyer  to  N  Sea  Cliff  Ave,  ii'  produced  as  988  Turrell  Stolte  12500 
Bro«  to  whom  it  may  concern...  aforesaid  th  S  83"  32'  W  and  along  991  Miller  Stanley  3000 
Mar.    8,    1922  N   Sea  Cliff  Ave    .';0.073.      Thos   Day  992     Samuelson                Van    Ness        2700 

Mar.   si   1922 — W     CAPP      130   S     25th  Co   to   Ney    VVolfakill    994      Minier  Oakland        7500 

S   42xW    115.      Edjnond    S   Knarston  ♦ 996      Eff-ngen  MuUer     17600 

to   E  J  Montgomery Mar.    7,   192:.'  NotiCB  Of  NOIl-BeSDOnSibilitV  ^^^     Blackman                     Flittner     13000. 

Mar.    8,    1922— E    TWENTY-FOlJIiTH  *^  •'  998      Dewell  Mollath  419 

Ave  300  N  Geary  N  25xE  120.   Jona-  j^^^.     .,■!{  ,\  ■vfisco    (Ol.N'rv  ^^^     Stearns                           Stewart        3000 

than   Anderson    to   Theodore    (;   and  '  '          '      '           '  1001   Noble                                  Owner        5000 

Rollin    E    Meyer Mar.    7,    192:^:        ^^j.    ^     jg22 W   TiJIRD  &   NVTOMA  1^02   Porrp  Rockingham      lOoOO 

Mar.  7,  1922— S  PING  87-6  E  Jones  E  (,0xl40  "isidor  Schwartz.  A  Aronson  1004   Ninekirk                      Ninekirk        3500 

50xS  137-6.     Mary  Rocca  to  J  Mar-  j^    Alexander    and    M    Alexander    as  10(i7  Marquet                            Owner        3000 

tinelli Mar.     6,     1922  (o    im'nrovementn    on    propertv        .  lOllWtrner                              Owner        2000 

Mar.   7,    1922-8   WASHINGTON   137-6  ,,        ,,'  1092—8  SUTTER  8'-.  W  "Taylor  101^   Kelly                               Johnson        4000 

3   Maple   E   y6-3.\S    127-8V4-      Jno    L  '^;   75.9"^   go   e   0-4    S   57-6   E   22-11  1013   Muther                               Owner        325'i 

and      Hattie    C      Deahl    to    Jno      L  j^.  o^^g  p,  r,2-6  N  TOO.   Harry  B  Allen  lOl'*   Marquis                             Owner       3500 

Deahl   and   J    Harold    Johnson ^^  ^^  imp"Ovemer*s  on' property  1016   Swift                                   Owner       2800 

March    7,    1922  ^^j.     7     1922— S    HOAVARD    bet.    2nd  lOlSOrton                                    Orton        3750 

Mar.  6,  1922— N  CABRILLO  80  W  2nd  .^^^g.   3j.^    ^^    gg^  Howard      Dr  H  H  1019   Nelson                                Owner       3000 

Ave  W   40xN   120.      H   F   Kraushoi^f  j^^^^  ^.j^j  Esther  E  Black  as  to  im-  1020  Gold                                    Owner       2500 

to  whom  it  may  concern. Mar.  6,   1922  provomonts     on     i):optrty                 ...  1021   Struggibinetti               Owner       300i> 

Mar.   4.   1922— LOT   12   BLK   16,    Santa  ^^j.    ^     1922— LOT   28   and   W    V2    Lot  1022   F.rasch                                Owner       4000 

Clara     Ave   in   St.      Francis     Wood.  29   Blk   3   L.akevicw.   The  McCarthy  1023   Leonard                             Owner        4000 

Fleicher    M    Slosson    to    Morrow    &    ^^  ^.^  ^^  ^^  improvements  on  property  1025   Regents                     McGowan      24,987 

barren .  .Mar.     4      1J2,.  -^^^    4     1922— W    P'lLLMORE    87-6    N  1026    Regents                             Makin     14390 

Mar.      4,    1922— B      TWENTY-NINTH  p^^^  jj   50   ^y    j^.g    g   g.-.g    j^    .g    g  ^^37   Regents                     California       2772 

Ave   75    S   California   being  No     314  12-6    E    87-6.      Louise    D    Underbill  1028   Regents                                West     34723 

and    316    29th   Ave.      C   H   Woods   to  ^^    ^^    improvements    on  -property.                                              

whom  it  may  concern  ...  .Mar.  4,  1922  _^ T")\VKT  T  iXC 

Mar.    J,    1922-E    TWENTY-FOUR'TH  mTTT  HmP    rOTmiArT«?  ('■'Oe/     NO.  'l916   MONTEREY    ST.,   Ber- 

Ave      100    S      Geary    S    25xE      120.  ISUlliJJUNtr    OOJMlKAUrS                          ^^^^           One-story    C-room    dwlg. 

Arthur   M    Hardy    to   whom    it    may  Owicr— Hans    A.    Hannon.    1747    Grove 

concern Mar.     3.     1922  ALAMEDA    COUNTY                                     m      Ferkelev 

Mar.    3,    1922— S      ALVARADO    80      E  Architect-^None 

Castro  E   25xS   52.      August  Iten   to  S1!,.'>00  and  Over  Reported  Dry's  work                                                  J4900 

whom   it   may  concern ...  Mar.    3,   1922  '■'^  ' 

Mar.  3,  1922 — NE  l-'IRST  275  SE  Mar-  The    following    is    an    index    for    the  DWELLING 

ket    SE    91-8xNE    137-G.      Norris    K  contracts    for    this    issue.  (908)      NO     1631      PARKER    ST..      Ber- 

Davis  and  Mercantile  Trust  Co.  Tis  No.     Owner                        Contractor     Amt.                keley       One-story    5-room    dwlg. 

Estate    Horace    Davis    to    Scott    Co  906     Hannon                              Owner       4900  owner— Ortzon    Spunt,    1804    San    Pablo 

and  A  Quandt  &   Son.... Mar.    1,    191^:;  90S     Spunt                                  Owner        3000                  we     Berkeley 

Mar.    3,    1922— E    TWENTY-FOURTH  909     Warner                              Owner      12000  a  r^hit.-rt- None 

Ave  150  S  Geary  S  25xE  120.     Julia  910     Ogier                                Carson       5000  i^  ,J.'  „,'   ^          '                                     S3000 

A  and   P   J   Phelan   to   P   J   Phlean  yu     gow                                  Carson       5000  ^''^  ^  ^^^^- 

Man  •3V-iV2-2-l6t--6n-wS'"- side"  l\l     '^f.lT'                              oZTel       TlTo  DWELLINGS 

1st,    i07   on    1st   and   75   on   Clemen-  ;    ?     Sf °  /                                   nlZll          lla  (»09)      S    ALLENDALE     AVE    llo.    155. 

tina.     Manufacturers   Bldg  Corp   to  f^j''     2.,f                   ,^      ^     ^     ^,         ^oi.!               195  a.id  235  W  High,  Oakland.  Four 

F  D  Boese Mar.  3,  1922  -18     Elkh                     Kochendorfer     13711                onc-stoiy    5-room    dwellings. 

Mar.  3,  1922— NE  HOWARD  &  FIFTH  919     Poey                               Petersen        4600  o.^vner— S       A     Warner,    351      12th      St., 
S    155xE    100.      Pacific   Gas   &    Elec-  920     Second    Chr.                       Vogt      24S13               "Oakland 
trie    Co     to     Mission     Concrete     Co  922     Evers                                 Nelson        4000        a  r-biieet- None 
Mar.   2,   1922  923     Roseberg                   Holloway        5200  Vl^v".^   w'   U           '                            $3000   each 

Mar.  2,  1922— S  LAKE  32-R  W  Eighth  924      York                                   Owner        2501  ^ay  s   %v  ork.         *3U0ueacn 

Ave   W    25xS   75.     Jakabine  Larsen  925     Scott                               Walker     12000  r»WFT  I  INC 

to  whom  it  may  concern.  Mar.  2.   192:-  .,27     Isaacs                                 Owner       3750  Jgio)      N  ALM  V  AVE      50   \\      Chatham 
* HI     ??V'''                                 °'''"'''"        III.                Road,  Oakland.     One  and  one-half- 

LIENS  FILED  93!    ?g  &  e                TibbT^    40  ,     ^'^''"■^i..tnc?rot^^eV""'^- 

I- 0.1     T-v        ■  ^  orno  Owner — Francis  Ot'-cr. 

932     Brazier                              Owner        2500        A,.„h;,^ot      M«„f. 

SAN  FRANCISCO  COUNTY  9.;3     Porter                                Owner        3000  ^'^^^'^^.'-^T^L    Carso:i.    50    Vosemitc 

935     Brownd                       Lundgren        226(!                  .   .„     /-»„i.io»,,^                                     si^nno 

Recorded                                               Amount  937     Lacazctte               McPhe?son       6200                A%e.,  Oakland^ »5000 

Mar.    6,    1922-SE      STANYAN      AND  94^     commary                          Owner        .=S00n  ^...^...vr^         

Waller      E    131-3    S      100    W    25      N  g.y     i5^i,i„tt                           P>Pt,.r«Pn        07fii  DWELLING 

25    W    106-3    N    75.      G    Orsi    Co    vs  fj!'     g!3',<^^^                            L^t^trv        7o5o        ^''^^'>      ^   ALAMA   AVE   80    W   Mathews 

Jasper    A    Yoakam    and    AValter    L  94^     B^'V^                                 Owner        ^500                ^ve..    Oakland.      One-story    6-room 

Hogan      $1189.90  ...g      p   ',„.„„„                        Tensen        4nilii                  dwelling. 

Mar.    4,    1922-W      GRANT      104-6      S  ;]l     ual^^^nT                         Owner        267          Ou  ner-Scott   Gow. 

Jackson  S  33xW  100.   Mission  Lum-  947     PleUnei                               We  ns        nu')        Architect— None. 

ber   Co   vs   G   Blunim,    Pacific    Sales  940     piiehl                       Cnthhprtt.mi      H74>i  Contractor— John    Carson,    50    Yosemite 

Co    ana    Maurice    Rosenthal... ?127.14  J1»      PC&F                           oo^°"        2^oi                  Ave..  Oakland.                                    15000 

Mar.   6,   1922- NW  MARKET  61-3   NE  950     Glaseow                            Owner       ^000                                         

Hayes   NE   50xNW   100.      G   Orsi    Co  J^J     Sot  he-                                 B^tzh        "-          DWELLING 

vs    Walter    L    Hogr.n    and    Geo     E  ogj     peU^^.'                                  noli^        %^n        ^^'--'>      ^^   BROOKDALK   &    FERALTA. 

Hart     $3118.2S  H'^     l^^^^^^^                                  ^^^   ^        ^J^O                Oakland.      Onc-s.ory    5-room    dwlg. 

Mar.    6,      1922-S    CLAY      103-1 1/2      E  y^     ^^.^^ .,,                               .,^^'J^        ^"^          Owner-August    Vler.ck.     2936     Peralta 

Grant   Ave   E    Sl-lVsxS  70-6.      John  ^„     rf^rtVri                             A                  ,ln                 A^>^-    Oakland. 

J  Leonard  vs  Charlie  Moy.. $16,097..^:.  lH     «"<*f"                              Owner       3500        Architect-None. 

Mar.     3.     1922-NW    &ILLIMAN    AVE  H^.     ^Tu!..                        TCennl^v        1-2        ^""'"^  ^^'°'"'^-                                                 *''"" 

22    SW    Brussell    SW    22-6xNW    100.  H'      Debi"etti                     V.Tm^        Rnnn        t.,vt=-t  x  Tvr-         

Wayne    Millwork    and    Lumber    Co  If^     „f  ,t    ^®"'                    Va  ente        6000        DA\  ELLIN G 

vs  Joseph   Blum,   Wm   Schaffer  and  ^^^     Walker                            Belcher        6000        (913)      N  CROFTON  AVE  432  \\    Boule- 

Margaret   F   M  Coffey $59.85  960     AA'ood                                    Wood        3500                 vard    Way,   Oak:and.     One-story   »;- 

Mar.    3,    1922 — E    BRYANT    50    S    26th  961     Muttis                            Valleroy       2960                 room  dwelling. 

S   25xE   100.      Wayne  Millwork   and  963     Baxter                           McOscar        3000  Owner — Louise      H.    Short.      574      Rosal 

Lumber    Co    vs    W    E    Von    Krahau  964     Hillen                               Owner       3500                Ave.,  Oakland. 

$260.43  965      Hillen                                 Owner        3500  Aichitecl — None. 

♦ 967     Barrera                         Valleroy       2900  Contractor — C.   W.   Short.                     $4590 

969     Hinch  Owner       3000  

RELEASE    OF    LIENS  972     Mumik                    Hollenbeck        4000        RECREATION   BLDG. 

973      Folkenberg                     Owner        4500        (918)      N    SANT.A.    CLAR.\    AVE    200    W 

SAN  FRANCISCO   COUNTY  975     Moyle                                Blabon        2250                 Oak   W    150   N   207-8   W   50   N   207-8 

977     White                                 Ovcner        4500                 E    liO    S    157-8    E    67    S    50    W    17    t^ 

Recorded                                               Amount  979     Rowley                       Williams       4000                207-S.    Alameda.         All    work       for 

Mar.      8,    1922 — &      P.\CIFIC    S7-9      E  980     Wratten                      Attebery       3760                rercation  building. 

Larkin  S   137-6.     P  Grassi  <fe  Co   to  981     Parsons                            Owner       3000       0^\  ner — Elks?    Hall    Assn.    cl    .Mameda 

H  Dragon   (&  Co  and   Jno  Spargo.  982     Byrne                            partlett       4000                2?55   Sfihta   Clara   Ave.,   Alameda. 
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Architect Harvey  J.  Thompson.  Syndi-  E    Piedmont.    Oakland.      One-story  Contractor — Jensen     &     Petereen.     8411 

cate  Bldg..  Oalclnnd.  5-room  dwelliiiR.  Adeline  St.,  Oakland.                     $4600 

Contractor— Leo   F.   Kochendorfer.   22iH  Owner — R.    M.   Myros.   26   Estrella   Ave..  

Lincoln    Ave..    Alameda.  Piedmont.  DWELLING 

Filed  Mar.   3.    22.      Dated  Feb.  20.  •?2,  Architect — Xone.  (946)      S  REDDIXG  100  W  Loma  Vista, 

Frame    up    »343u.2.t  Oay'.s    work.                                              $2'>00  Oakland.     One-story  4-room  dwell- 

EnclOfcd      3430.2;")  ingr. 

Completed     34302.5  BOILER  ROOM  Owner— S.   T.   Hauskins.  3471  39th  Ave., 

XO   Jnys   after 3420. 2S  (9i0)      NO.     730    TWENTY-NINTH    ST..  Oakland. 

TOTAL  COST.  $13,711.00  Oakland.       One-story     brick     boiler       Architect None. 

Bond.     $7500.       Sureties.    Olaf    Riechel.  room.  Day's    work.                                              $2676 

John     H.     Wilkons    and    Hugh    C.    Gal-  Owner — Calou  Estate,  Premises.  

lagher.     Limit,  60  days.     Forfeit,  none.  Architect— Sidney    B.    and    Noble    New-  DWELLING 

Plans   and   specifica;  ions   filed.  som.  Nevada  Rank  Bldg..  S.  F.  (947)      W    THIRTY-SIXTH   AVE.    446   S 

$3000  E-16th   St.,   Oakland.     One-story   5- 

STORE  BLDG.  room    dwelMne 

(9191      S    FOOTHILL     BLVD.     97.03     \V  GASHOLDER                                     ,«,nnv  Owner-H.     A.     Pleitner,     2919     E-16th 

3''th      Ave      4SXCII.    Oukla.ul.         All  (9ol)      E   MARKET   481    b  Fir.st   S   200\  nnUlnnrI 

work    for    on.;-slory    store    bldf?.  ]■:    IJU.    Oakland.      Foundation    foi  xrrhii^ot—^n^^' 

Owner— Jean  Poey,   .".347   Foothill   Blvd  gas  holder.  Contractor— FP     Wells     4034    Porter 

.       Of'^^--^:  UvJu'tV^t^'-'^Xone''"^  ^  '^'''''""  "^^  St'     Sakland"^-     ^        '                    JsJoS 

Arohitecf — None.  Aiciiiif.ci — Aonc. 

Contractor  —  Jame'=    B.    Petersen,    20.53  Contractor —  Tibbitts-Pacific      Co.,      16 

38th   St      Oakland.  California  St.,  San  Francisco.  hSUlLJJlNtx 
Filed  Mar    3    '22      Dated  Mar.  2    '22.  Filed  Mar.   4.  '22.      Dated  Feb.   23,  '22.  O^S)      ^'  FIRST  thence  N  on  E  Frank- 
Frame     u»                           V4  Each     month     75%  1'"    St.    7.5     E    75.    Oakland.       Two- 
Brown   coated        %  Usual    33    days 25')^  story   class   C    building. 

Completed    and    accepted Vi  TOTAL  COST— Excavating,  84c  cu.  yd.;  Owner— F.   W.   Diehl.  Franklin   and  3rd 

Usual    35    davs H  piling:  and  concrete  work.  $45,490  Sts.,    Oakland. 

TOTAL    COST.    ?460ii  Bond.    $25,000.      Surety,    Fidelity    &    De-  Architect — Chas.     "U'.     McCall,     Central 

Bond,    nont.      Limit.   00   days   from   Mar.  posit    Co.      Limit,    March     29.       Forfeit,  Bank    B'dg-.,    Oakland. 

6.     Forfeit,  $1.   Plans  and  specifications  $100.     Plans  and  specifications  filed.  Contractor — Thos.    A.    Cuthertson,    1766 

none  12th    Ave..    San    Francisco. 

DWELLING  Filed    Mar.    6,    '22.      Dated    Mar.    4.    '22 

CHURCH  (922)      NO.    1533   BRENA   ST..   Berkeley.  1st   and    15th    each    month 75% 

(920)      W    OXFORD    102.07    S    Virginia  One-story  5-room  dwelling.  Usual    35   days 25% 

W    136.5    S    150,    Berkeley.      Frame  Owner — Jas-.    W.      Brazier,      1912    Blake  TOTAL  COST,  $14,749 

church.  St.,  Berkeley.  Bond.  $7,400.     Sureties,  J.  H.  McCallum 

Owner   —   Second      Church      of      Christ  Archiiect — None.  and    E.   O.   Benner.     Limit,    none.     For- 

Scientisis.  Days  work.                                               $2500  fgj^    .7  50  ^j^v.     Plans  and  specifications 

Architect — William      Arthur      Newman,  -,  ^ 

Postoflice    Bldg..    San    Francisco.  DWELLING  

Contractor— Alfred    H.    Vogt,    185    Stev-  (333,      xo.    1735   CEDAR   ST..   Bcrkelov.  PLXSTRRING 

Filed"  Mar     3     '12"      Da'ted    Mar     2,    "22  One-story   5-rcom    dwelling.  (..4.,)      PTN       PLOT       "F"       Undivided 

Roof    sheathed     ......      ...$6,200  Ownor- H.    H.    Portrr,    2616    Cedar    S,..  Mountain  or  Hill  Land  V  &  D  Per- 

Primed     6,200  Berkeley.  alta,  Oakland.     Exterior  plastering 

Completed    and    accepted 6,200  Archiiect — None.  on    sub-station. 

Usual    35    days 6.218  Days   work.                                               $3000  Owner — Pacific  Ga^  &  Electric  Co. 

TOTAL  COST,  $24,818  \rchit "ct— None 

Bond.   $12,409.     Sureties    Peter   Bradley  ,^„oP  Contractor— Hermann  Bosch,  180  .Te.ssi.> 

and    H.    W.    Gaetjen       p'"^'^-    J""f  ^tli  f^^-')      ^'t^-   ^022  BROADWAY.  Oaklan<i.  st  .    San    Francisco. 

Kn'imcaHonI  filed                 "^^  One-sto-y   brick    machine   shop.  Piled  Mar.  6,    22.     Dated   Feb.   28.  "22. 

Bpecincations   niea.  Owner— Eugene   Lacazetle.  Completed      7fi'V 

t^«;t^tttv(-  Architect— None.  Usual    35    days 26% 

7^>.^,x      V-    1'  twt;-v'I'V  P-TOHTH      40     F  <'ontractor— S.       W.     McPhorson.       2151  TOTAL   COST.    $2200 

L^Nk"^     A^.'        Oaklan"        One-  Ashby  Ave.,  Berkeley.                    $6200  Bond.    $11(0.       Surety.    Fidelity    &    De- 

.           c:V««,^^,v'riiine-  POf>t  t"o.     Limit.  3)  days.   Forfeit,  none. 

«tory   5-room  dwelling.  DWELLING  Plans   and   spccifical  ions  filed 

Owner— (jCo.    W.  t.\eis.  ^g^j^      ^,y  piFTY-FIFTH  AND  GENOA  

Architect— None.        ^    _„^^,    ,,,o.vii  Sts..    Oakland.      Ont-slory      6-room  riwirr  t  TVn 

Contractor — Nelson  &  Conrad.  1418  Wil-  ,i,,.„iii„„  DWELLING 

low    St       Alam.da.                             $4000  ^       ''''''"'"?•,     ^                        „,,     „  (!)50)    SE   ARLINGTON   AND   SAN   LUIS 

low    bt..    A.amji^^  owner—  U.E.    Ccmmary,    814    Hays  ^^.^     Brrkolev.     Two-story   C-room 

DWELLING  ,      ^'-   San   Francisco.  dwelling. 

(923)  NE  IViKTY-EIGUTIl    AVE   AND  fyZ-^s^-^h"^'                                       S5000  Owner-W.      G.   GUsgow.    243fi      Durant 
Bond    Oakland.     Two-story  8-room  ^-'^  «    ^o*^"*- '"''"'"  Ave..   B.-rkeley. 

dwelling.  v^Al•TMI.'VT^  Architect— None. 

Owner--Aug.   Roseberg.   1712   48th  Ave..  fg^J/^^^j.^^jLtRItlNGTON     AND       SAX  ""^^'^  '''"''          *'''' 

Oakland.  Juan,   Oakland.  Two-story    12-rooin  ,...., 

Architect- None.  •ii,-,rtnienls  DWELLINC, 

Contractor— Geo.  K.   Molloway  Sr..   1502  o«  n'r-r      V     r"     i.Miin.  t  (''■'■'1)      NO.  1706  MARIN  AVE..  Berkcl.  y 

.56lh   Ave..  OnUl.-MKl.                         $5200  ^rcm[~;_iio„c  One-story   .5-room  dwelling. 

Contractor— J.    B.     I  ctersen,    2023    38th  Ownei-J.    E.    Rothcr.      2108   Center   St,. 

DWELLlNti  Ave..    Oakland.                                   $970  1  Berkeley. 

(924)  S    llOLWyW     250     K    B5th    Ave.  Architect— .Nine. 

Oakland.     On. --story  5-room  dwlg.  pj  ^^r,.j^  Contractor— O.   H.   r.iitzh.    131.5   fi6(h  St.. 

OwntT  —  J.    n.    Y<,rU.    1230    75th    Ave..  (yj^,  '  ,.,    k1N«;.SLEY   AVE    100   N    Hop-  Berkehy.      $3760 

Oakland.  klii.s.  Oakland.     Two-story   11-room       „ ,^,  , 

Architect -None.  flats  DWKU.INt. 

nays    work.                                                 $2500  ,„vn,..-M.s     Hilda   Davis.   826   3fitl.    St  .  (!>52)      NO        1t^l4       McOKK        Berkeley 

. Oakland  One-.'-tory    fi-rooni    dwelling. 

APARTMENTS  Archllcct-Nonr  Owner---H,  C    Foil.  r.  P    O    Bon  84.  Per 

(1»Z5)      H    MONTELL     100     E    Piedmont.  Ooiitraclor— J.    R.    LunRtiy,    739    Alleen  J*.".''T    v 

Onkland      Tw<.-M:..r>    16-room  apt.-^  j.;,      (>akland                                      $70011  Archlt<cl-  -Non.-, 

rivvner— U    T.    Hcotl.    12K    PJcardo    Ave.. Contractor    -t      .\     Doyl-,   P    O    Bos   M. 

pl.-i.m«...i  DWELLING  Berkeley       $4250 

Architect-  None.        ,944)      vv   LAUREL  AVE.   66   S  Kansas.  ,,vi.'i-i  1  iv.' 

''""ATJ."(;:kl.u.d.               ■•               m.l.oo  O"*^"^"**      One-.tory   6.room  dwell-  !,;;^,V'''^c^'',...08   NAPA.  Berkeley.   Two- 

,^,_^___  '""f                               ..        .......  Hloiy    G-»<iom   dwelling 

1»WKI  I  IN«;  owner— Beach    A    Noble,    S060    Kansi.H  o«  ncr—S.  Moser.   IP^S  Fresno  St  .  B.m- 

(-J27)  'h 'maxwell  avi:  ko  k  iirook-  .r.»riV;oV*'vI!nf'  '*''"'*■•  V, 

dale.   OaKC.n.!.        On. -Hlory    5-roo.n  Archltccl-None.  ArHnlct-Nou,.. 

.Iw.-ilInK  Day's     work.                                             $2500  Cnnlractor--*      C    Bel/..    15:i6    n.t.iwiit 

OwniT— Many   U     1,.  i.th.  2«on  Modcni..  ,,^v,..,  j^jm^         ■'^'      H.rU.l.y^ $50, 

AfcnHeot— Nonil"'  (945)"  '.NK      RIDGEWAY      AVE.     AND  j>\\  KLLlNc  i 

Day's    work                                                »:iT..'i  M(jntffomory.    Oakland.       One-story  (964)      NO.      lo:(6     SIRRR.V.      B.  i-k.-l^y. 

6-room    dwelling.  One-story    5-room   dwolllnir. 

DWKLLI.NG  Owner — Carl    Rasmusacn,    Oakland.  Owner — J.  C.   Langry. 

(»28)   H   /'LEASANT   VALLEY   AVE   300  Arch  I  toot— Nona.  Archil.  <t      None. 
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Contractor — Geo.    W.  Nunes,  5430   Dovr 
St..  Oaklcand.  .f.'.UdO 


DWELLING 

(955)  W  ATHOL  AVE.  40  S  Brooklyn, 
Oakland.  One-story  6-room  dwell- 
ing:. 

Owner — Charles  Hudson,  3524  Meadow 
St.,    Oakland. 

Architect — None. 

Day's    work.  13500 


DWELLING 

(956)  N  APGAR  5!)0  E  San  Pablo.  Oak- 
land.     One-story    6-room    dwelling. 

Owner — A.   Rouse. 

Architect — None. 

Contractor — C.  B.  Burks,  4129  Randolph 
Ave.,    Oakland.  $3900 


ADDITION 

(957)      NO.    5S24   CHABOT  ROAD,   Oak- 

lai;d.      Addition    and    erect    garage. 
Owner — J'rank    D.    Mullins,    premises. 
Architect — None. 
Contractor — F'.  T.  Kennedy,  434  9th  St., 

Oakland.  $4500 


DWELLINGS 

(958)  N  CAVOUR  100-136  E  Clare- 
mont  Two  1-story  5-room  dwell- 
ings. 

Owner — G.  Debendetti,  4721  Telegraph 
Ave.,   Oakland. 

Architect — None. 

Contractor — M.  E.  Valenie,  1015  Chan- 
ning  Way,  Berkeley.         $3000  each 


DWELLING 

(959)  N  CLARENDON  CRESCENT  800 
E  Mandana  Blvd.,  Oakland.  Two- 
story   7-room  dwelling. 

Owner — Clinton  L.  Walker,  650  High- 
land  Ave.,  Piedmont. 

Architect — None. 

Contractor — R.  T.  Belcher,  105  York 
Drive,    Piedmont.  $6000 


DWELLING 

(960)      S  EL  CAMILE  AVE  310  W  55th 

Ave.,    Oakland.      One-story    6-room 

dwelling. 
Owner — W.  M.   Wood. 
Architect — None. 
Contractor — W^ood     &     Matheyer,     13t6n 

Hopkins,   Oakland.  $3500 


DWELLING 

(961)      N  EAST  SIXTEENTH  30  E  36th 

Ave.,    Oakland.      One-story    5-rooni 

dwelling. 
Owner— A.    M.    Mattis,    1034    34th    Ave, 

Oakland. 
Architect — ^None. 
Contractor — II.  L.  Valleroy,   3636  Maple 

Ave.,    Oakland.  $2960 


DWELLINC- 

(963)  S  EAST  TWENTY-THIRD  170 
W.  Peraita  Ave..  Oakland.  One- 
story    4-room    dwelling 

Owner — Lester  S.  Baxter,  2936  E-19th 
St.,    Oakland. 

Architect — None. 

Contractor— W.  H.  McOscar.  3301  E- 
23rd    St.,    Oakland.  .?3000 


DWELLING 

(964)      S      FOOTHILL      BLVD.      220      E 

Vicksburg.    Oakland.      One-Story   5- 

room   dwelling  . 
Owner— R.    C.    Hillen,    5364    Trask    St.. 

Oakland. 
Architect — None. 
Day's    work.  $3500 


DWELLING 

(965)      N  FOOTHILL  BLVD.   90   AV   51st 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner— R.    C.    Hillen.    5364    Trask    St.. 

Oakland. 
Architect — None. 
Day's  work.  $3500 


DWELLING 

(967)       NLTON  AVE.  325  W  High,    Oak- 
land.    One-story   4-room   dwellinsr 


Owner — R.    E.    Berrera. 
Architect — None. 

Contractor — H.  L.  Valleroy,  3636  Maple 
Ave.,    Oakland.  $2900 


DWELLING 

(969)  N  NEVIL  147  W  38th  Ave..  Oak- 
land.     One-story    5-room    dwelling. 

Owner — Jos.  T.  Hinch,  Federal  Bldg., 
Oakland. 

Architect — None. 

Day's  work..  $3000 


DWELLING 

(972)  E  PARK  BLVD  60  S  (Jroenwood, . 
Oakland.  One-saory  5-room  dwell- 
ing. 

Owner — Mai  ol    Murnik. 

/architect — Xor.o. 

Contractor — G.      B.      Hollenbeck,       3084 
Richmonc!  Blvi.,   Oakland.  $4000 


DWELLING 

(973)  W  RANSOMP:  AVE  200  X  Car- 
rington,  Oakland.  Two-.story  6- 
room  dwelling. 

Owner — C.  F.  Folkrnberg.  2043  Rose- 
dale    A\e  ,   Oakl.and. 

.Vrchitect — None. 

Day's  work.  $4  500 


DWELLING 

(977)  SE  THIRTY-EIGHTH  AND 
Linden,  Oakland.  One-story  5-room 
dwelling. 

Owner — R.  C.  White,  607  25th  St.,  Oak- 
land. 

Architect — None. 

Day's  work.  $4500 

DWELLING 

(979)  W  VALLE  VISTA  120  S  Sunny- 
sloi^e,  Oakland.  One-story  5-room 
dwelling. 

Owner — R.  L.   Rowley,   645   Valte  Vista, 

Oakland. 
.Vrchitect — None. 
(J^ontractor — Cbas.      C.    Williams.      1524 

Franklin   St..  Oakland.  $4000 

DWELLING 

(980)  LOT  n  BLK  •C"  fMedmoni 
Heights  Tract.  Oakland.  All  woik 
for  one-story  and  basement  frams' 
dwelling. 

Owner — A.    D.    and    Elizabeth    Wrallcn. 

Sari   Francifco. 
Architect — ^None. 
Contractor — A.    R.    Altebery,    2039    42nd 

Ave.,   Oakland. 
Filed  Mar.    7,  '22.      Dated   Mar.   7,   '22. 

Frame    up     ! 14 

Brown     coated     J,.; 

("onipletcd  and   accepted % 

-1    da j-.s    sifter :,.; 

TOTAL  COST.  $3760 
Bond,  none.  Limit.  120  days.  Forfei',, 
$10.     Plans   and    specifications    filed. 

DWELLING  u;.; 

(981)  NO.  1136  FRANCISCO.  Berkeley. 
One-E,tory  5-room  dwelling. 

Owner — S.    C.      Par.-cns,    692      25lh    St, 

Oakland. 
.Vrchitect — None, 
i'ay's   w.^rk.  J3000 

DWELLING 

(US2)      NO.  1315  O.KFORD  ST.,  Berkele.v 

One-stoiy   6-ro3m  dwelling. 
Owner — Miss    Byrjie.     i;n3    Oxford     St., 

Borkdcy. 
-Vrchitect — None. 
Contractor — John      M.      Bartlctt,      1706 

Parker  St.,  Berkeley.  $-1000 

DWELLING 

(983)      NO.  1541  OXFORD  ST.,  Berkeley 

One-story   6-rocm   dwelling. 
Owner — C.  B.     Crane.  2695     Cedar     St.. 

Berkeley. 
-Vrchitect — None. 
DayV:   work.  $1500 

DWELLLXG 

(9^4)      XO.    2767      PIXE      iT..   Berkeley. 

Two-story    7-room    dwelling. 
Owner — Mrs.   R.  G.   Ebc>t.   327   62nd   St.. 

Berkclev. 


.\rthit.'.ct— None. 
Contractor— Segen    &     Co. 
Clara  Ave..  Alameda. 


2055     Santa 
teOGO 


l>\\  ELLIXG 

('JSr.)    SO.   1619  PARKER  .ST.,  Berkeley 

Une-.story   5-room  dveellinr 
Owner— H.     Carlson.     16^7     Parker    St 

15<  rk<lej'. 
Arehit.r?t-_Xorie. 

^'^'"''    "°'-k; $3060 

DWELLING 

OSfi)      S    E   ST.   300   E   92nd   Ave..   Oak- 

land.      One-story    6-room    dwelling 
Owner-Joseph    Ore,    9321    E    St      Oak-' 

land. 
Architect — None 
Contract  or-- H.    E.    Irish,    2214    Clement 

Ave.,  Alameda.  ,4500 

DWELLINGS 

(987)      V\     EDGEWCOD    2 

El    Centro,    Oakland. 

G-room  dwellings. 
Ov.ne: — ]>.     jj}.     Wo.odburn, 

wood    Ave.,    Oakland. 
Architect— None. 
Day'.s    work. 


'5    and    400    N 
Two    l-story 

3965    Green- 


$4000    each 

DWELLING 

(9S8)      N  FLORIDA  AVE-.  200  E  Ciro'e 

Oakland.     Two-story  7-room  dweil^ 

ing. 
O.vner— H.     x.     Tur.ell.     London    Court 

Apartments,    Oakland. 
Architect— John    Hudson   Thomas,   First 

National    Bank    Bldg.,    Oakland. 
Contractor- F.    C.    Stolte,    3455    Laguna 

Ave..    Oakland.  $12500 


DWELLI-XG 

(901)  S  LOCKWOOD  147  W  73rd  Ave.. 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner— G.  E.  Miller,  7217  Lockwood, 
Oakland. 

Architect — None. 

Contractor— C.  B.  Stanley,  1509  50th 
Ave.,    Oakland.  $3000 


DWE1>LING 

(992)  W  MIDVALE  AVE.  160  N  Cali- 
fornia. Oakland.  One-story  5- 
room    dwelling. 

Owner— Alex  Samuelson,  3500  Hopkins 
St..    Oakland. 

-Architect — None. 

Contractor — L.  E.  Van  Xess,  433-A  R. 
F.  D.  X'o.  1,  Oakland.  $2700 

.AI'ARTME.XT     HOITgE 

(994)      W    THIRTY-FOURTH    AVE.     61 

N   E-16th   St.,   Oakland.     Two-story 

12-room    apartments. 
Owner — Jos.  Minier.   2325   Hughes   Ave.. 

Oakland. 
Architect — None. 
Contractor — Oakland    Building    Co.,    308 

12th    St.,   Oakland.  $7500 


GARAGE 

(996)      W    WEBSTER    3S0    S 
land.      One-story    brick 


21st,    Oak- 
garage. 


Owner — D.    B.    Ilengen,    431    Lagunitas. 

Oakland. 
Architect — None. 
Contractor — F.      A.      Muller.      Syndicate 

Bldg..  Oak:and.  $17,500 


-APARTMENT     HOUSE 

(997)  W  WESLEY  AVE.  75  S  Brook- 
lyn .Vve.,  Oakland.  Two-story  18- 
room    apartments. 

Owner — E,   L.    Blackman. 

Architects — Xone. 

Contractor — Jos.  Flittner,  1700  35th 
-Ave..    Oakland.  $13,000 


DWELLIXG 

(998)      XO.   830  S.AXT-V   BARBARA   RD.. 

Berkeley.      Brick    work    for    frame 

d'vel!  ng. 
Owner— H.  D    Dewell.  1400  Scenic  Ave.. 

r.orkeley. 
Arch' loot — Joseph     J.      Rankin.      First 

Xational    Bank    Bldg^    San     Franr 

Cisco,  ^ 
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Contractor — C.    Mollath,    Jr.,    2311    Jef-  Architect — None.  CifM^TPJ  VTlfW   WATTrtXiO 

ferson   St..  Oakland.  Day'e  work.                                               $3000  V/UWf l^JliTlON    NOTICES 

Filed    Mar.    8.    '22.      Dated    Mer.    7.    '22                                           VLVMKDV  COl\TV 

Monthly   payments    75^,  \r  TF-'?  ATinv«?  

'■'-   »   --'       XOT..  COST,   S  ■'■"->,,:£«-■-    "—   — '■  5:?°"»=.-NO.  .«  SU....ri^i" 

T.f:     VZ:    .^r^lS^lcionf;?,^:  0.,.r-,.  COM.  1,01   WeU..„  «,,  Ala-  SSTo'noer?.  '  T"'". .' mJ;'","'  ,','« 

rUFlLIXG  -Mchiteci— None.  Mar.    9,    1922— SEVEXTH    bet.    Chest- 

0!.9.)'  'OAKLAND  A VK.      ..ear     Jc-rom^  Days    work.                                                 $2500  nut    and    Filbert    Sts      Oakland.      S 

Ave..   Piedmont.     One-storv    6-roon.                                       ^  ^^  *«  Hutchinson  Co... Mar.  9.  1922 

dwelling.  DA'FI  LINT  ^^^^-    ^'     "22— SHATTUCK    AVE    bet 

(l^^uer-^^ea^i.sCo.  (1021"/    W  '  NINETIETH      AVE.      30      S  ke"l7v '''^'' p'^Po    T  w  ^'il'''''     ^o" 

.Vrchitect — None.                                                               tj   n       rs   ^  i„„^       <-.       „,„_      c  ^„ Kele.^.      S    P   Co    to    Hutchinson    Co 

(•o,.tractor-J.    R    Slowart.                  $3000-           ?,?.efling             *^-      0"e-«l«'-y    ^-room  Mar.     8.     1922 

i.vvi'ri  iv.c      ' OwnVr— F.  ^Strugg-ibinetti.     6029     Cali-  Mar.    9.    1922— PTN    LOTS    7    AND    8. 

lAiVr    irn       MU     \\i)      i(.'>      noPis                fo>nia    St..    San    Francisco.  Lakesnore      Glen    Track.      Oakland. 

(U'Ol)      NO.       1(.31     AND      It....       DOKIh  .v.-chitect— None  J    ^    Pattee    to    Harry   S'chwalm... 

Court.   Aian.edu      Two  one-story    !  -  -^'^\'}l'\^.l^^'''''-                                       jgooo  Mar.     7.     1922 

Own^r-Geo^H    Not:-...  22....  Santa  (Mara              "                   "         Mar.    «.1922-S    AGUA    VISTA    AVE 

\vo      Mamf'd-i  *^  ^  ^^"^  -^^'^  being:  No  3927,  Oak- 

\rch1tpct— Noni-    ''  DWELLING  .land.       .T    W    Siswald    to    ^vhom    it 

i),v-s    vo-k                                       $-'500  each  (1^22)      S    PLEASANT    VALLEY    250    E  may  concern Mar.  8.  1922 

Piedmont.    Oakland.       One-story    o-  ^j^^    ^     1922— TWELFTH  &   FRANK- 

.\J-.\UTMENTS  ^       room    dwelling.                    »„;,,„.    ,,.^  lin   Sts.   Oakland.     S  P  Co   to  Hut- 

(1..02)      NO.    l.-.Ol    K.VCIX.M.   .\VK..    .Mm-  Owner— M    P.  Brasch.   2.34  Ashby  Axe.,  chinson    Co Mar.    9.    1922 

moda.      T^vo-slo.y     ll'-room    apart-  . ,.  .iJJfect—N^ne  Mar.   9.   1922— (1)    W  DERBY  AVE  30 

^       '"^"!m            .     ,.               ,c.,o     M           ,  Div'<5   work    "      '                                        $4000  N  E-12th  N  5  W  123.38  S  5  E  123.3.8. 

Owner— Chas.    rf.    Po.cp.     1838    Alameda  Days   vork.        ^4  ^^^    ^,    ^^^^^    ^^^.^    ^_    ^    ^.^^th    N 

.      />7'^-:    -\'a"^'*"'i  _,..,.,,. -^  25     W      123.38.      Oakland.        George 

Arehilecl— None.           ^,      ,  .       ,             .,.,^^  DAv  BILLING  Nelson   to  J   R  Peterson ..  Mar.   3.   1 92." 

t'oiitractor  —  .).    H      Rockingliuni,    2:!bh  (1023)        NE       SPRUCE       AND       PARR 

San   .Jo.>e   Ave..    .Matn.da.          $10.00('                Ru-d..    Onkland.      One-story    6-room  ^^^■^-    "22— STANFORD   AND    SAX 

dwolline  Pablo     .Vvts.       Oakland.         S    P    Co 

DWELLING  Owner— E      B     Leonard.    589    Kenmore  to  Hutchinson  Co Mar.  8,  1922 

(1004)      NO.    1810    I'AriFIC    AVE..    Ala-               ^ve      Alamod  i  Mar.   9.    1922-SEVENTH   AND   WBB- 

meda.      One-.storv    r>-room    dwig.  Architect— None  ^^^^     ^*^'     <^3»^'='"'^        '^     ^"     *^'"     '" 

Owner— E.    Ninekirk.    Premises.  r)iv<:    work                                                3!-»000  Hutchinson  Co Mar.  9.   1922 

Architect— Nonr.  Lia\  s    woik.        .  ."  ^o    Lot    4    Hlk    20.    Boulevard    Park. 

roi.tructrr— (".    P.    Xinekirk.    Prem.  Oakland.         Charles      G    Burnt-      to 

•  3500  STOKE  whom    it    may    v'oncern.  .Mar.    8.    1922 

(1024)      NW    TWENTIETH    A:    FRANK-  Mar.       8.     1922- LOT       fiS.       Piedmont 

D\VELL1.N'C                                                                        ''"I-    Oakland.      Ore-story    store.  Manor.     Pit  dmoni        Sam     .1     New- 

(1'^07)"nO    ;i3.'i  RE(;EN1'  ST     Alameda  Ov  ner — Wack       Bros..       Easton       Bide:..  man   to  William  .J   Uaker  Mar.  6.  1922 

,    One-story    5-room  "dwelling.                               Oakland.  Mar.    fi.    1922— E      ACTON    156  92      S 

Owner— C.     Mairiuot.      l.->19     Broadwa' .  Architect— None.  Allslon   Way   S  3i!xE   127.   Berkeley. 

Alameda  Day'.-    work.                                                 $7.=10  B    .1    Edwards    to    .Varo    Xisca 

Architect— Non.'.                                                                                           March     i.     1922 

I'aVs   work.                                                  ?.1onn  BUILOIXG  Mar.  7.  1922— LOTS  5  AND  6  BLK  12. 

(1025)      I  NIVERSITV      OF      CALIFOR-  Map    No.     1.    Shattuck    Tract.    Bkly 

DWELLIXG                                                                            nia   Kroiinds.      Tile   and    brick    work  ^   "    All.i-    t.^   .U.rdan   .»i    Zeilie ^^ 

<1M2)      XO.    2f.42      H1LLE(".ASS      AVE..                 for     students-     union     building.  y,       '-',.' \  ,,  \n-    V  ' Wj^l-^Vn    ^'li '**""' 

Btjckcley.      Two-story   5-room   dwlR.  Gwn.l— Repents   of    I'niversitv    of   Cali-  '^'■''■-     '•.   '•'--  — '^Ol     9     BLK     10.     Map 

O„nor— Wm.       Kellv,       2538      HiHegass                f„rnia  Fourth    Avonu.-    Heights.    Oakland. 

Avtr.     Berkeley.  Architect- John     Galen     Howard.     First  '^   "^    Rus.^-,  II   lo    >vhom   it    may  con- ^^ 

ArchHect— Xon.-.                                                               Xational   Bank  Bldg..   S.   F. '  m.^^"'   i.w-.  "   v    m' ;  utr"  Vm  "Vm\' '  i  ,',i   \k'" 

Cntrartor  —  AUvr.    X.    .lol.n.so.-..    172,  Contractnr-M.   R   McGowan.   ISO   .Tessle  -^"IJ^';    /lr.:"\!.       l}>  .'''^.U   V.^  fi\ 

SiOarl    St..    B.rkelev.                       *  joou                 sf       ^an    l^rancisco  Mont     <  lail     Axe     W      38     .si.     122.69 

,..,    ,    ;,'*^"o^o.r       ?°;,    ,    T-   ,       ,n     .oo  -"^i^    ^5-^    «^^     112.<i2.    Oakland.      L   C 

HWi-lilN.-  ^"!r^    ^''"■-    ^-     "        ^  "'^"    ^''^-    '^-cJ  Fish   tc  Gordon    Wiser ..  Feb.   21.    102  J 

.    . V       1                                                                              .Monthlv     payments     i5%  vnr    r     i<i'>->      v   voi-PTi.'i.^ VTn    -ft  u* 

<1013>      NO.    16:H    PthSlOX   .ST..    B.Mkelev              rj,.,.,,    ■•..-,    .invs                                              25C,  ^       ^           ":^^  ,        ,   '    „    ,     ~^,    ',?  ,. 

0»v-.ory    5-r.M.m    dwelling..                           ''"''"'     '■'    '"' "tOTAL  rOST:   124.987  .T/'TmSi  \-""    '      "^"Mn?'       '  pi"  • 

""'o^ii^^and                        ''     '*'     *'■''     ""'••  Bond.    112.500.      Surety.   Aetna   Casualty  Mar.    6.    H-i^^SlXTlOKXTH   1^;  STA-" 

\r.-hiteci      \,  ....                                            '  *     •'^'"■«"*>     <^"        '^'"'"-     ^"'^'     '"'•     ^^-^-  tion.   Oakland.   S    ICo   to    Hutchln- 

i..Vsv-ork'                                                  $v.,-„  Forfeii.    550.00  ^ly.      Plans    -nd    sped-  „„„    m Feb.    26,    192:' 

'"                         .  *•  "'  Ications    filed.  .Mar.    6.    1922— LOT   ?■>    Map    Sani;.    Fe 

DWF!  I  I\<                                                                                                       Tract    .\o.    17.  Oakland       R  .1    Korte 

«  H'l  n' \-o'      isdi    K(iVfi\i\    ^-r        I.  (1026)      INTERIOR      PLASTERIXG      on  to   Frank    P   PouHer Mar.    6.    1922 

kolcy.      One-Htcrv    6-room    d'vl                           above.  .M»»r.    6    1922— PTN    LOTS    :'4    AND   3.'. 

Owner          P     V"      vr-ii-.inil      kio-i    n^r       i  Contr.ictor — Wm.  Makin.   lOls   Excelsior  Regirr    Tiart.    Sa'i    Leiiinlid.      Olivr 

Ht      Brrkc'ey                                 o.xlnni                ^.^     Oakland.  B   Dillard    to    Hairy    II    Megler 

\rchltccl  — Nonv  y\^*-A    M»>r.    8.    '22.      Dated    Feb.    M     -22  March    4.    192.' 

DayV    wf  rk                                                   ITOi.            T'aymentB    .«<amr    ns    above.  Mnr.   6.    1922— XO.   h!il6   TUKXOR   ST. 

*                                                      TOTAL  COST.    Jill.390  Oaklanil.      .\    M    P.iikor   to    whom    It 

I'WFLLING  R'Ud.    ST. 195.      Surely.    G'obc    Indemnity  ">"/    c-m.-.m Mar.    6.    192:" 

•  l')16)      \    BONO   40    W    r.i..,     w..      <....,  Co.      Lin.lt.   .lime    5.    1922       Forf.lt.    jr.O  Mar.    4.     .922— SK    'KDAR    ST.    AXD 

'Jt^nd!"  one::to;y%-;;^;m"dwen;;;v  <i'v.  t>-ih  „naj>^u^.u...  filed.  i;:;;^:i../,^:\'r;v,!;;?;.en""'''  '• 

O..Mcr--M.   .^wlft.    noo    ,3,h    Ave..   Oak-  ,,„^,.,    ,.^^,,    A^^Wl^nr.UT    MF.T.M  ■..-.....'..• March'  L192: 

Nr.hR.i      N.n..                                                                    work  on   nbov..  Mar.     3.     1922-    XO,     1S19     SEVENTH 

t,„\-          \.u                                                ...  (  -.:.tr..<i<.r--CHllf..rnl:.      .\rtlKtle     M.ial  'We..    Oiiklnn.l.       Loul.s    Welner    to 

Dii.x  K   w«.rk                                                   I2MM.                  SL-  Wir.-  Co     34'»  7th  St     S    F  -"^I    M    Feary    Co IHe     .10.    1921 

r.U'Vtiivr- l''I'<l   Mar    8.  -L'.      D..t.d    F.l..    14.    ••2  Mar.  3.   1922-NO.   1819  SEVENTH   AV 

i»  ■»  ltL,I.I.Mi                                                                             rnvnietiln    «nme    n^    abov.'    .  Oakl.n.l.       Loul.i    WelinT    to    Rund- 

H'»1V)     \     FOOTHILL     III.VU.     150     lO           I  a>  mt  i.ih   snm.    ^^^^^^  \  ^,^^    ,...  .^,  berg  .V   Wbitman D.c.  30,   1921 

Ulphle.  (jHKl.'.nrt.     On.  -«iinry  D-nom  ,<,.„,,     ,,4^0       Rure(\.    Xatioi.al    Siir.  ly  Miir.    3.    1922     LOT    2,'.    |;LK    3,    Map 

dvelMnR.  ,.,,      i,|,nii,  Mi.y  1.     Forf.'K.  150      Pl.ms  Ko.k    Ri.Ine   IMhc.  Oku.     Waller   D 

0*«-ner — A.    K     Orton.  ,,,,!   .  p, nflrallonr  llleil  '>'»<'    MarKiirei     H    Skinner    to    K    F 

Ar-himn-i-None.                                                                                           Hcn.l.Mson Feb.    28.     1922 

Ciiitrafttot  -  .V.     K     Orl.ii     K     ('.<..     333rt  mi>2M)      CARI'KVTIM          WftUK          <  >X  M»"'     3.    i;iJ2-LOT    lo    MLK    636  2131 

KUlIi     Av.'.     Oiikliunl                       $37.'.it               '.il.ov.v  belnit  K   lliinlHon  H'i'i  .\   Hlli  ,\  78x 

own.  r      W.yt     <'naH'     '  >.ii:  I  rii.i  |..n     r...  15".    Oiiklaiid        .Mini Land     Co. 

in\  EI.LING                                                                                 Clunie   IMdK..  ^''ii   FrnnclHCC.  .I.hbI.'   L  Appleton  Ai   Nellie   K  Hloi.d 

MmIHi      NK     !•  IKTV-ForuTH     A     .MAIt-  i.-|;,.,i    Mar.   H.   'it.      P.it.'d    Fob.    14.     22  'O   W  C   .Miiisbi.ll    Feb.   25.   1922 

k.t.     OHklxnI.       One-Blc.ry     ..-rooin                                               TOTAL  rORT.  134.7.' t  M<'r     3.    IV22      L<  >  T    16    HLK    'F"    Ma|i 

ilwelllnif.  Hoiid.  $17,302.     Sun 'v.  New  AmKi.M«liiiii  Eam    Pl.-dmui.i     MelgiitM,    Oakland 

(Mnr>r— K.     W      ,N>l«oii.     616     4"lh     SI,.  I'aMinlly    Co       Limit,    July    8       Forf.  it.  Wlllluin    Onr.dorfT      to    Axel      .Som- 

O^lt'end  >5n,      PlnuM   and    i-p. ,  in.  .n  lotih    fll'-.l  inarMtrom                          Mar    3,    I92'.J 


Saturday,     March     11,     1922 
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Mar.  3,  1922— LOT  33  Ardsley 
Heights.  Ofikland.  Ethyl  P  Hoberiis 
to  L  iM  Baird Mar.  1,    192  e 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amount 

Mar.  9,  1922 — LOTS  16,  17,  18  AND  E 
25  ft  Lot  51.  Map  part  of  ppty  of 
Chas  L  Fitch.  Alameda.  M  F 
Murray  vs  W  C  Spencer  and  Hel-  ' 
mar  and  Lily  C  Wernmark  and 
Alfred    Back     $401.01 

Mar.  9,  1922— E  STUART  175  S  E- 
:nst  beins?  No.  3020,  Oakland.  F. 
M  Dreishbach  (Zenith  Mill  and 
Lumber  Co)  vs  Mrs  N  Johnson  and 
E   E   Sabin    $87.23 

Mar.  8,  1922— LOT  1  BLK  "B"  Map 
Wat:;rside  Terrace,  Alameda.  Ray 
B  Johnson  (Tri-Ciiy  Window 
Shade  Co.)   vs  M  E  Whitney $19 

Mar.  8,  1922— S  SLYENTH  ."lO  W 
Campbell  W  25x8  100-71,4,  Oakland. 
W  P  Fuller  &  Co  vs  K  M  Jur.ievich 
and  Harry  Wcssel    $1!")1 

Mar.  6,  1922— LOT  89  BLK  2,  Map 
Fourth  Ave.  Heitfhts.  Oakland.  A 
B  MacMurtry  vs  A  T  Hendricks  and 
Myrtle   Harmon    $182.50 

Mar.  6,  1922 — LOT  38  BLK  2,  Map 
Fourth  Ave  Heif-chts,  Oakland.  A 
R  MacMurtry  vs  A  T  Hendricks  & 
Lela  and  W  C  Gardner $14  2 

Mar.  4,  1922 — LOT  1  BLK  "B"  Map 
Waterside  Terrace,  Alameda.  Rober 
Paint  Co  vs  M  E  Vv'hitney $48.44 

Mar.  3,  1922 — LOTS  13  AND  14  and  E 
%  Lot  15  Bik  -p."  Map  3.  Re-.sub- 
division  portion  Hopkins  Terrace. 
Berkele>.  The?  H  Mullen  vs  M 
Ucovich  and  E  W  Peacock  ....  $783.26 

Mar.!  3,  1922— LOT  33  BLK  2,  Thous- 
and Oak.*!  Station  Tract,  Berkele3^ 
Edward  W  Brodrick  vs  W  H  and 
Blanche     Wehrlie $297 

Mar.  3,  1922 — LOT  28  BI,K  "C"  Map 
Fourth  Avenue  Terrace,  Oakland. 
Strable  Hardwood  Co  vs  A  T 
Hendricks  and   C   P  Guyot ....  $358.93 

RELEASE  OF  LIENS 


ALASIEDA     COUNTY 


Recorded  Amount 

Mar.  4,  1922— LOT  124  Map  Piiclmont- 
by-the-Lake.  Oakland.  Thos  V 
Rigiiey  to  Tillie  Carpenter  and  <' 
W    Short     $160. 5(' 

Mar.  3.  1922 — N  FIFTY-THIRD  140 
W  Town  of  Emeryville  W  30xN 
106.62,  Emeryvii!<>.  Stege  Lumber 
&  Mill  Co  to  J  T  and  Emma  Jane 
iCheslick      .  .  .  .■ $101.92 

Mar.  3,  1922— LOT  14  AND  E  13  LOT 
13  Blk  1  Map  Ijakeshore  Hig-hland.-;. 
Okd.  J  F  Elli.s  (National  RootinK 
Co>   to  F  N  Strang-  et  al $35 

Mar.  1,  1922- NE  %  LOT  5  Blk  32, 
Map  Warner  Tract,  Oakland.  Mel- 
rose Lumber  &  t-'upply  Co,  $244.69; 
r  L  Adams.  $132  to  L  J  and  Fanny 

Wt'instein     and     C     L     Hewitt 

« 

Notice  of  Non-Responsibility 

A  L,  A  M  EDA    CO  U  N  T  Y 

Mar.  6.  1922— LOT  55  Map  Kesbdvn 
Blk  D  Meek  Estate  Orchards,  Eden 
Tp.  ri  W  Meek  lOstate,  Inc  as  to 
improvements     on     properly 

HOMESTEADS 


ALAMEDA     COUNTY. 

Mar.    9.    1922— E    MAGNOLIA    1S6-9    S 

26th     S      20-9      E      128-3.      Oakland. 

Esther  Gustavson  (wf  G  W.)..$3000 
Mar.    8,    1922— SW    16    OF    NW    110.44 

Lot   2  and  NE   17  of  NW   110.44   Lot 

0    Blk    "A"    Weld    Tract.    Oakland. 

Joseph     Perasso     $4500 

Mar.    6,    1922— SW    CLIFTON    110    SE 

Shafter  Ave  SE  l.SxSW  65.  Oakland. 

Caroline    Lenord    (wf    Robert) ..  $5000 


Mar.  4,  !922— LOT  5  M  E  Map  No.  2. 
Buenaventura  Tract.  Oakland. 
Ida   Siiowden    Lacer    (wf   J   C)..$500n 

Mar.  4,  1922— LOT  SO  BLK  13,  Map 
Northbrae,  Be:rkeley.  John  Arthur 
Lind     $4000 

Mar.  4,  1922— E  MINTURN  211  S  Lin- 
coln Ave  S  32-OnE  S8,  Alameda. 
Bcrlha  Hansen   (wf  Hans) $3000 

Mar.  3,  1922— W  PARK  AVE  90.34  N 
Khasta  Ave  N  50xW  125,  Oakland. 
Florence    Gonsalves    (wf    Joe)..|500'i 

BUILDING  CONTR<lCTS 


SANTA    CLARA    COUNTY 


ift,WH>  iiiiil   Over  Iteported 

COTTAGE 

SIXTEENTH       ST.     near      Washington. 

San  Jose.      Five-room   cottage. 
Owner- Geo.  S.  Walker,  556  N-16th   St., 

San  Jose. 
Architect — None. 
Contractor— Thos.     L.     Martin,     1004     S- 

Ninth    St.,    San    Jose  $3000 


ALTERATIONS 

TWELFTH    ST.    near      Keyes    St..      San 

Jose.     Alter  and  repair. 
Owner — H.  Richter,  Premises. 
.Architect — None. 
Day's   work.  $1500 


.San 


St. 


COTTAGE 

ELEVENTH    ST.     near    Julian    St., 
Jose.      Five-ro>m   cottage. 

Owner — J.    I'oulsen,      73      Orchard 
San  Jose. 

.Vrchitcct — None. 

Contractor  —  Waller    Hines,    48    Lester 
St.,   S'ln   JoKO.  .i;2400 


COTTAGE 

LORAINE    ST.    near    Josefa,    San    Jose. 

Five-room   cortage. 
Ov,-ner— A.  Biacchi. 
.\rchitect- — None. 
Day's   work.  $1200 


COTTAGES 

SIXTH    ST.,    bet.   Julian    and    Washini; 

ton   Sts..   &an   .lose.      Two   rive-rooni 

cottages. 
Owner— J.    H.    Lon^.    364    N-6th    St.,    San 

Jose. 
.Vrchitect — None. 
Contractor — Clyd>?    Alexander,    26    liar. - 

dol  St.,  San  Jose.  $3950  each 


APARTMENTS 

SIXTEENTH    &    S  VNTA    (^LARA    STS.. 

San    Jose.        Tvvo-stoiy      apartment 

house. 
Owner — J.  L.  Williams. 
Architect — C.  C.  Lewis,   357   S-FiCth  St., 

San  Jose. 
Contractor — Lewis  &  Nelson.  $13,000 


Sar. 


COTTAGE 

CLAYTON     ST.     near     San     Pedro, 

Jose.     Five-room  cottage 
Owner — Jos.    W.    Ganong    Jr.,    72    N-lst 

St.,   San   Jose. 
Architect — None. 
Contractor — J.     E.     Barron,     655     Morse 

St.,  San  Jofce.  $5000 


SCHOOL. 

CITY    OB"   CAMPBELL.        Lumber      and 

carpenter      labor,    form      and      mill 

work,    rough    hardware,    rough    and 

finisned     wood     floors,     etc.,     except 

a.-;  otherwise  noted  in  specilication.. 

for   reinforced     concrete     grammar 

school. 
Owner — Board    of    Trus'>.ees,    Campbell - 

San  Tornas   Union  Grammar  School 

District,   Campbell. 
Architect — W.    H.    Weeks.    369    Pine    St., 

San   Francisco. 
Contractor — Fink  i>i  Schindler.   226   13th 

St..   San   Francisco. 
Filed   Feb.    2i,   '22.      Dated   Feb.    14.   '22 

As    work    progresses 75% 

Usual    35    days 25';i! 

TOTAL  COST,  $48,812 
Two  bonds,  $24,406  each.  Sureties,  Jas 
H.  Pinkerton  and  W.  H.  Kirsten.  Plans 
and  specifications  filed. 


SHEET   METAL  WORK  ON  ABOVE. 
Contractor — Robert       Dalziel       Jr.,     218 

Jst  Si..   San   Francisco. 
Filed  Feb.   24.  '22.     Dated  Feb.   20,   '22. 

I'aymenis    same    as    above 

TOTAL  COST,  $1550 
Two  bonds,  $775  each.  Surety,  Globp 
Indemnity  Co.  of  New  York.  Plans  and 
specihcations    riled. 


STEEL  AND  IRON  WORK  ON  ABOVE 
Contrnctor— Fair   Alfg.    Co.,    617    Bryant 

St.,  San   Franc'sco. 
Filed  Feb.  24,  '22.     Dated  Feb.  21. '22. 

Payments    same    as    above .' . 

Two  bonds,  $952  t-ach.  Surety.  New 
Amsterdam  Casua'iy  Co.  Plans  and 
.'ipeciftcati'jnE    fiie<l. 


GLASS   AND    GLAZING    ON    ABOVE. 
Contractor — W.    P.   Fuller, <&   Co..   Beale 

and  Mis.sion  Sts.,  San  Francisco. 
Filed  Feb.  24.  '22.     Dated  Feb.  21,  '22. 

layiiitnts    same    h.s    above 

TOTAL  COST,  $2060 
Two  bonds.  $1030  each.  Sureties.  F.  C. 
Herrick  and  H.  H.  .Somers.  Plans  and 
specifications  filed. 


PAINl'ING   WORK   ON  ABOVE. 
Contractor — D.   Zelinsky     &    .Sons,      18U 

Jessie  St..  .San  F'rancisco. 
Filed  Feb.  24.  '22.     Dated  Feb.  20.  '22. 

j'aymcnts    same    as    above 

TOTAL  COST,  $4665 
Two  bonds.  $2,332.50  each.  Surety.  New 
Amsterdam  CaiuaKj-  Co.  Plans  and 
si.ecifications  filed. 


FINISHING    HARDWARE    ON    ABOVE. 
Contractor — Joost    Bros.,    3043    16th    St.. 

San  Francisco. 
Filed  Feb.  24,  '22.     I<atcd  Feb.  21,  '22. 

Payments    same    as    above 

TOT.VL  COST,  $2598 
Two  bonds.  $1299  each.  Surety,  Globe 
Indemniiy  Co.  of  New  York.  Plans  and 
specifications  filed. 


PLUMBLNG       AND    HEATING      WORK 

on  above. 
Contractor — Carl   T.   Doell.   467   21st  St.-, 

Oakland. 
F.led  Feb.  24.  '22.     Dated  Feb.  21,  '22. 

Payments    same    ;is    above 

TOTAL  COST,  $15,060 
Bond.  none.  Plans  and  ,speciflcations 
ttled. 


FRAME   COTTAGF. 

S     CLAYTON     AVE,     Sycamore    Tract. 
San   Jot:e>    All    work    for   one-story 
frame   cottage. 
Owner — Frank   Cian<')arulo,   San   Jose. 
Architcct^Chas.   S.   McKenzie,   Bank   of 

San  Jose  Bldg.,  San   Jose. 
Contractor — J.      E.    Perkins,      1652      E- 

Santa   Clara  Sc,  San   Jose. 
Filed  Feb.  28,  '22.     Dated  Feb.  23.  "22. 
Concrete    foundation    finished ...  $1680 

Frame   up    168" 

1st   coat   plaster  on 1680 

Completion     1680 

Usual   35   days.. 1680 

TOT.\L  COST.  $8400 
Bond.  $4500.  Sureiie.s.  Otto  E.  Schnabol 
and  A.  L.  Hubbard.  Plans  and  specifi- 
cations Hied. 


RESIDENCE 

BOUNDED  ON  N  i.Y  LANDS  OF  Mrs 
M.  Hogg;  W  by  land?  of  S.  Wil- 
liamt-;  on'  E  b.v  lands  of  R.  Hogg 
and  on  S  by  Htrman  .A.ve..  Santa 
Clara  County,  (.'oncrete,  iron,  brjck. 
stone,  carpenter,  .iointry.  n^aji'^'ls'- 
lathii.g,  pla.'-lermg.  Uardware. 
sheet  metal  and  glai.ing.woik  for 
one-story  residence. 
0\vner--Flora    B.    Kiuger.    £"anta    Clara. 

County. 
.Vrcnittct  — None. 

Contr.jcior —  t  arl  Lindholm,  San  Jose. 
Filed  Feb.- 28.  '22.     Dated  Feb.  27.  '22. 
Frame    up    to    rot-f   and    rafters 

on $612. »0 

1st  coat  inside  piaster  on 6l2.o<) 

Completed  and  notice  filed.....    61^.5" 

Usual    35   days. ".  ."fiti.SO 

TOT.\L  COST.  5^2150.00 


32 


BUILDING     AND     ENGINEERING     NEWS 


Bond.  $1S00.  Sureties.  Edward  Kelson 
and  Earl  D.  Minton.  Limit,  none.  Plans 
and  speoitlcHt ions  tiled. 


WELL 

ROUNDHOUSE   OF  S.  P.   CO..   San  Jose. 

All    vork    for    .sinking    500-ft.    well 

on  property  oi  owner. 
Ow  ner — Southern  PHCiflc  Co..  S.  P.  Bldg 

San   Francisco. 
A;<hliect — Xcne. 
Contrftctor  —  J.   C.   llogtr.'?.    110   Sutter 

St.,   San   Francisco. 

Mpnthly   payments   of 75',c 

l.suhl     35     days 257r 

TOTAL  COST,  $211'i. 
Bond,  $16U0.     Sureties.  J.  A.  Talbot  and 
O.   H.  Fisher.     Plars   anc;   specifications 
filed. 


A^'ARTMEXTS 

LOT  1  BLK  31.  Naylcc  Park  Tract  No. 
1.  San  Jose.  All  work  for  two- 
story  (8  apts.»  frame  and  plaster 
exterior   apartnunt    house. 

Owner  —  J  L.  Wiiliams.  892  Delmas 
Ave..    San    Jose. 

Archiiect — Levi  is    .i    Nelson. 

Contractor — C.  C.  Lewis  and  H.  M.  Nel- 
son.  357    K-Fifth   St..  San   Jose. 

Fi:ed  Mar.   1,  '22.     Dated  Feb.  27.  '2.''. 

Building    enclosed     25': 

;?rown    coat    plaster    on. 


25% 


Completed     259^^ 

Usual    ?ri    days 259c 

TOTAL  COST,  113.500 
Bond.  JIO.OOO.  Sureties.  L.  J.  Balknap 
and  A.  E.  Place.  Limit,  none.  Speci- 
Hcalions  only  liled. 


KllAME    BLDG. 

SE  SANTA  CL.Mt.V  AND  .SI'.  MAKYS 
St..  San  Jose.  I'.xcavation,  cement 
tind  coifcrete  work,  re'nforcine 
bars.  etc..  and  cribbing  for  one- 
story  frame  building. 
Owner — Clyde  L.  Fisher  and  Robert  P 
Albertt-on.  425  "\V-Santa  Clara  St  , 
San  lose. 
Architect — Wolfe    &     HIggins.    Auzerais 

Bldg..    San    Jose. 
Contractor — Marthi     E.     Kilcourse.     52S 

S-10(h  .''t.,  San   Jose, 
i-'ilod    Mar     1.   "L'l.      Dated    Mar.    1.    'tt. 
Koundatifn   and   piers  ^nish^■d.  JSOO.O" 

•,i    of    flotr    nnisli»-d .->98.87 

Completed    and    J'.cceplvd .">y8.88 

Csual    35    days 499.2:- 

TOTAL  COST.  $1997.00 
Bond.  $rtr'H..'n.  Suretits,  J.  W.  MoClay  K- 
\V.  A.  Dunlap.  iJmit.  forfeit,  non*-. 
none.      Plans  and   speclfli-al  Ions  filed. 

DWELLINGS 

.NO.    364     N-SIXTH    ST..    Sun    Jo.s.  .    ,   .Ml 

work    for    two    dwellings    and    two 

KaraKi-H.  as  per  plan   No.   1   and  plan 

.Vo    L'. 

f„n„ei— J.     If.     Lot  K.     :IG1     N-Si\th     St.. 

•San  Jose. 
Architect — Wolfe    \-     Hlgnins.    .Vuzerni.'< 

Bldg..  San  Jose. 
<*«'nt  r.irior--C|ydt>       Al'xnnder.       ."4     FO- 

.Sania    Clara   St..   San   Jose 
Kllcd   Fel  .   27.  '22.      Dat^i   Feb.   20.  '22 

KrameM   up    JiP7.' 

im    coat    plaMtcring    on 107.'i 

Completed   and    accepted 197."> 

UouJtl    35    dayn 197'> 

TOTAL  COST.  17900 
B«.nd.  |3;iriO.  .Sur.ileH,  Earl  D.  Mlnt-ri 
and  Henry  A  iloyi  Limit,  forfeit,  none. 
I'lanH   and   Miierllleal  Ions   tiled. 


KKAMK   BLILDING 

T.VM  (;N  E  Ll.NE  Gl'  ltA<  E  S'lV  1  i:i.«s 
.V  •f  In'pri  ei-tlon  of  10  line  of  Kai-i 
St  with  .N  line  Moorpurk  Ave  111  N 
351. H6  ft.  th.  N  88*  69'  R  862.92  ft. 
Ih  H  M"  :'4'  N\  .'■.07  72  ft  to  plaee  of 
bl'^..  Saiilu  Cl.itn  County.  ,\ll  woi  K 
f  »r    ir.ime    huHdliiK 

nwpr  -Ciili«  il     Htiiii"     Produeih     ''pin 
Sun  JoNe. 

Arrhlleol  -Wolfe  ik  1 1  l«|/tlnH,  Au/.oral- 
Bldg..   Snn  JoNe. 

'■(ir|trnei<>r — E.    AiiVrnon,    AH.    VIcK'. 

Filrd  Krii.  24.  'Ti.      r>ul.-fl  E..I..  2L  '21'. 


Completed    and    uc-cepted y< 

Usual    35    days V4 

TOTAL    COST,    $7850 

P.ond.    flOOO       Sureties.    E.    K.    Pearson. 

San   Francisco   and    Elizabeth   M.   Nash. 

San  Mateo.     Limit,  forfeit,  none.     Plans 

and   specifications   liled. 


RESIDENCE 

COR.    WEBSTER   ST.    AND   EMBARCA- 
dero  Read.  Blk  36,  2nd  Scale  Addi- 
tion. Palo  Alto.     All  work  for  one- 
story  residence. 
Owner — Birge   M.    Clark.    Stanford   Uni 

versity.   Palo   Alio. 
Architect — Birge   M.   Clark. 
Contractor — The  Minton   Co.,   Mt.   View. 
Filed  Feb.  25,  '22.     Dated  Feb.  23.  '22. 
Frame   completed,   roof   sheathed. 

and   chimney   built    $1456.50 

Plum  oing,     electrical,     plaster- 
ing, and  exterior  mill  work   1456.50 
(Completed     and     accepted....    1456.50 

days 1456.50 

TOTAL  COST.   * -.826.00 

Sureties.       William      P. 

Margerie    Minton.       Limit. 

Pla'!.*-  and    specifications 


Usual     35 


Bond.    $2913. 
Wrignt    and 
forfeit,    none, 
liled. 


RESIDENCE 

PTN  f.,OTS  17  AND  18  BLK  12  Map  No. 
1,  Scale  Addition  to  Town  of  Palo 
Alto.  Concrete,  brick,  carpenter, 
mill,  glass.  electrictl.  plumbing 
and  roofing  work  for  two-story 
residence. 
Owner — Mrs.  Anne  H.  EwMng,  Palo  Alto 
Architect — W.      S.   Couter   &      Co..   Palo 

Alto. 
Contractor — W.  'S.    Couter    &    Co.. 

Alto. 
Filed  Feb.  28,  '22.     Dated  Feb.  25. 
Foundation   ;n  and   frame  lumber 

on    ground    $837.25 

Under     roof     837.25 

Completed     837.25 

Usual    35    days 837.25 

TOTAL  COST,  S334  9.O0 
Bond.  $1000.  Surety.  Agnes  G.  Couter. 
Limit,  forfeit,  none.  Plans  and  specl- 
lications  filed. 


Palo 


•22. 


COMPLETION  NOTICES 

SANTA   CLARA   COUNTT 

llccorded  .Vocenled 

Feb.  ^7.  1922— S  WILLIAM  45.0,-,  A\' 
of  Intersection  of  William  with  ^\■ 
Ninth  Lot  45x91-8.  San  Jose. 
Geo  W  and  Verna  M  DolK>()n  to 
whom    it    may   comern .  .  Fob.    27.    1022 

Ffb.  '^8.  10:>:J— S  WILLIAM  bet.  8th 
and  Oth  Sts.  .No.  :U0  and  382  E-Wil- 
liim  St..  Sail  Jose.  Loola  Mayer  lo 
c.eorge    LindMom Feb.    25,    1922 

Feb.  28,  1922 — NO.  4  36  N- ELEVENTH 
St.,  San  Jose.  A  K  Correa  to  .v  M 
lOlllott Feb.    28.     1022 

Mar.  1.  1".'22-  N  HU.MBGLDT  85.03  W 
.Sherman  St..  42..)Oxl04.7S.  San  .lose. 
William  11  O'Neil  lo  whom  It  may 
concern Feb.     7,      19:J2 

.Mar.  1.  1922— N  HUMBOLDT  255.03  W 
.^■•hermnn  St..  San  Jose.  William  H 
ONell  to  whom  II  m.iy  concern... 
Feb      26,     1922 

.Mnr.  1,  1022-  -.N  HU.MBGLDT  170. o;i  W 
.-'iiirm.'in  St  .  .S.in  .lo.^e  William 
II  ONell  to  whom  it  may  eoneeni 
Feb,    20.    1922 

M.ir.  I.  1022— BRVANT  ST.  near  Cor. 
Churchill.    Palo       Alto,       Emnui       M 

I'Mand-rs    lo    Howard    S    Waltx 

Fib.     24.     i:i22 

Mar     .'1.     l9-'2-  LOT    3    BLK     11.    Hmm 
chelt      Iteiildence     Park.     San     .Ion. 
(dive    I.    i^prlnv    to    whom    It     may 
eonteni Mar,    2.     IH2.J 


LIENS  FILED 


N  \\V  \    I   I.  Ill  \ 


.Ml    rii 


»rir 


JoKllH 

•(•I'll 


II         pl.T 


P.rcol  ded 

I'eb  24.  1922— LOT  14  BLK 
\ddllloll.  E.l»l  Sill  .lose. 
No,     270     H- 1.3rd     SI,       S 


.\iiniur 
10.  I'arUer 
k  III  ^\  II   as 
H     Chan.' 


Saturday.     March     11.     1922 


LIENS  FILED 


SAN  JOA^DIN  COVNTT 


Recorded  •  Amount 

Mar.  3.  1922— PTN  OF  THE  SE  % 
of  Sec  34  T  1  S  R  7  E  described  as 
the  S  13-9  acres  tiiereof.  Stockton. 
Stockton  Hardware  &  Implement 
Co  a  cptn,   vs  Gormea  Silva ....  $56.01 


BUILDING  CONTRACTS 


SACK  \Mr-xro  roi  \  rv 


92,000   and    Over   Reported 


DWELLING 

NO.     2101     FORTY-SIXTH     ST.,     Sacra 

mento.      One-story    dwelling. 
Owner — \\'r!gb(     &•     Kimbrough. 

St..   Sacramento. 
Architect — None.  . 
v'ontractor — Vaughn     &     Gilhut. 

mcnto. 


!17     .1 


.Sacra - 
$310"0 


DWELLING 

NO.  1043  THIRTY-SEVENTH  ST..  Sac- 
ramento. One-story  5-room  dwell- 
ing Piui  garage 

Owner — Jas.  Gwinn.  708  J  St..  Sacra, 
mento. 

Archiiect — None. 

Day'B  work. 


DWELLIXt; 

NO.  3172  C  ST..  Sacramento 

6-room  dwelling. 
Owner — Eva    M.    Snape.    604 

ramontt). 
Architect — None. 
Contractor— Paul    Apdyke. 


$3900 

One-Story 
X   St..   Sac 


Pacramento. 
$4200 


GARAGE 

XO.  420  SIXTEENTH  ST..  Sacramento 
Private   garage. 

Owner — X.  Zanze  and  P.  Kra.ilor.  Prem. 

Architect — None. 

Contractor  -C.  Vanii.a.  2022  M  St,.  Sac- 
ramento. $3030 


KKAM1-:    DWELLING 

NO.     1333     THIKTV-EIGIITH     ST..    Src- 

rnnienio.      I'wo-story   7-room   fratn" 

dnellinR. 
Owner — Cuthr  Bro.^. 
Archil  eel — None. 
Contractor— F,      Maloney.      I.SOI    U      Si  . 

Sacramento.  $72<i'' 


DWKLLIN<.- 

NO.   3031    .M  ST..  Saemment 

5-rooin    frame   dwelling. 
Owner — Thos,    Affleck.    3637    Bret    Ilari 

Court,    .Sacr.'imeiito. 
.\rchitt  cl — None. 
Contractor — F.     MaU.ney,    isoi 

Sacramento. 


<>tie-stor> 


U      Si  . 
14600 


BAUB.VKA 
One-story 


couirr 

4-rooi.i 


$2; 


DWELLING 

NO     104  4    SA.\T.\ 

Sac  ran-,  en  to. 

dwelling. 
Owner- Carl     Kai  b.    34IS     L    St..    Sihtm 

mento. 
.\ri  lilteel — NiMii 
Day's   work. 
DWELLING 
NO,    517    AND   ^2.■.    IOUTn:TH   ST., 

riinieiilo.       Twi      oiic-.mory     5' 

ilwellliiK^  and   garnges 
owner— W.    B,    Fink.    4005    D    SI. 

ramento. 
.\rchllect  —  None 
Dav'K  work  $3000 


.Sn. 

rooii 


Lumber  Co  vk  M;iiy  E  Akf rw ,  .$ Uo.HU 


ALTERATU)NS 

Nt».  705-7   NINTH   ST.  Saerainenio       \1 

lei'UtioiiM  and  nddlllonn. 
•  iwncr — Kr<d   A.   Ankener  *    lluih    luxi 
Arrhtteri — R.    C,      HemmlngH,      Oohnner 

III'Ik  .    .Siieriimeli'ii 

I  oiuracloi       111  rndon    *    Klniilgan.    1814 
I7tli    SI  .    Sucrnni'»nfn  19819 

Filed  M«i-.  3.    11      Dated     - 


Saturday.     March     11,     1922 


BUILDING     AND     ENGINEERING     NEWS 


Fr.AT    BLDG. 

XO.   1121  U  ST.,  Sacramonlo.  Two-story 

3-(lat  building. 
Owner — Mrs.   and   Mrs.    E.    J.    Frichetl.\ 

2021    13th   St.,   Sacramento. 
Architect — None. 
Contractor— G.    E.    Hook.    718    18th    St., 

Sacramento.  $8950 


2709     D    St 


DWELLING 

NO.  2315  O  ST..  Sacramento.     Ono-.story 

.')-room    dwelling-  and   garage. 
Owner — Geo.     D.     Putman 

Sacramento. 
.Architect — None. 
Contractor — TruescLile    & 

H   St..   Sacramento. 


Martin.    211.1 

$6500 


FLATS 

LOCATION    NOT    GIVEN,    Sacramento. 

Two-story      two-flat      building      ('. 

rooms  each)   and   garage. 
Owner — Prank    Uer'wick,    1519    llth    St., 

Sacramento. 
Architect — None. 
Contractor — AV.   K.  Saunders,   11614   I  St., 

Sacramento.  $15,500 


DWELLING 

NO.  3211  FRANKLIN  BLVD.,  Sacra- 
mento. One-story  5-room  dwelling 
and   garage. 

Owner — H.  M.  Earle,  2618  N  St.,  Sacra- 
mento. 

Architect — None. 

Day's   work.  ¥2900 


D\i'KLLING 

NO.  2216  TWENTY-SIXTH  ST..  Sacra- 
mento.     One-story    5-room    dwlg. 

Owner — Prank  Tadc.  Farmers  &  Mech. 
Bank  Bldg..  Sacramento. 

Architect — None. 

Day'.s  work.  $2850 


DWELLING 

NO.  2001  TWENTV-POURTH  ST.,  Sac- 
ramento.     One-.story    5-room    dwlg 

Owner — Rudolph  Wittenbrock.  1815  K 
St.,   Sacramento. 

Architect — None. 

(  ontractor — A.  W.  Norris,  204  Peoples 
Bank    Bldg.,    Sacramento.  $3500 


ICE   PLANT 

W.  P.  R.  H.,  Hickman  Tract,  Sacra- 
mento. Concrete,  wood  and  cor- 
rugated   ice   plant. 

O^ner — Consumers  Ice  &  Cold  Storage 
Co..  8th  and  D  Sts.,  Sacramento. 

Architect— None. 

(Contractor — W.  C.  Phillip.  San  Fran- 
cisco. $15,000 


DWELLING 

NO.     3723     THIRD    AVE.,    Sacramento. 

One-story    5-room    dwelling. 
Owner — Paul      Pedrona,      2615      S      St., 

Sacramento. 
Architect^ — None. 
Contractor — D.  Lamorue,  3977  2nd  Ave.. 

Sacramento.  $3000 


DWELLING    AND    STORE 

NO     4300    EIGHTH   AVE.,    Sacramento. 

Two-story      store      and      five-room 

dwelling   in    upper;    and    garage. 
Owner — Mr.    and    Mrs.    C.    A.    Simmons, 

3316    43rd   St.,    Sacramento. 
Architect — None. 
Contractor—A.    W.    Norris,    Room    204, 

Peoples    Bank    Bldg.,    Sacramento. 

$5250 


DWELLING 

i\0.  317  THIRTIETH,  Sacramento,  One- 
story  5-room  dwelling  and  garage. 

Owner — Anna  E.  Williams,  4212  San 
Benlta  Way,  Sacramento. 

Architect — None. 

Architect — None. 

Day's   work.  $2950 


DWELLING 

NO.  2725  D  ST.,  Sacramento.    One-3torj' 

6-room   dwelling  and  garage. 
Owner— G.     W.    Kopp,     1514     16th    St., 

Sacramento. 
Architect — None. 
Bay'i   work.  14X00 


SERVICE  STATION 

NO.  1002  P  ST.,  Sacramento.     One-story 

frame   service   station. 
Owner— Union  Oil  Co.,  Front  and  Y  Sts, 

Sacramento. 
Architect — None. 
Day's  work.  $2500 


DWELLING 

NO.  716  THIRD,  Sacramento.  One- 
story  5-room  dwelling  and  garage. 

Owner— E.  A.  Mclntyre,  1213  8th  St,, 
Sacramento. 

Architect — None. 

Contractor— Robt.  Powell  &  Co.,  1309 
6th  St.,  Sacramento.  $3350 


COMPLETION  NOTICES 

SACRAMENTO    COUNTY 


Recorded  Accepted 

Mar.  3,  1922— NW  P'l'N  Bates  Union 
Grammar  School,  playing  field  in 
courtland.  Court  land  School  Dis- 
trict by  F  A  Sanl'ord  Foale,  Archi- 
tect  to   McLerar.    &   Peterson 

Feb.     28.     1922 

Mfir."  3.  1922— SHOP  GROUNDS  in 
Sacramento  (con.siruction  of  mastic 
flooring  in  Roui.'lhou.se).  S.  P.  Co. 
to  v/hom  it  may  ciMicei  n  .  Feb.  25.  1922 

Mar.  3,  1922— LOTS  6  AND  7,  .1.  K. 
10th  and  llth  Sis.,  Sacramento. 
(Lobby  of  Hippodrome  Theatre.) 
Empress  Theatre  Co  to  whom  it 
may   concern Oct.    11.    1921 


LIENS  FILED 


SACRAMENTO     COUNTY 


Recorded  Amount 

Mar,  3.  1922— LOT  2824,  ElmhufSt. 
Sunset  Lumber  Co  of  Oakland  vs 
C  M  Goethe,  John  Colombo  and 
Regina     (ux)     .  .  .^ $507.17 

BUILDING  CONTRACTS 

FKIOSNO    COUNTY 
$5,00O   and   Over   Reported 


PAINT  PLANT 

LOS    ANGELES    AND    M    STS..    Fresno. 

Two-story   reinforced   concrete   and 

stucco  plant  jobbing  plant. 
Owner — W.  P.  Fuller  Co. 
Arcliitect — Eugene      Mathewsen,      Cory 

Bldg.,   Fresno.  ' 

Contractor  —  M.    C.    Vaughn.    357    12th 

St.,    Oakland.  $05,000 

DWELLINGS 

NO.  1321,   1317,   1313.   1309   S  THIRD  ST., 

and    1308    Hazelwood    Ave.,   Fresno. 

Five  frame  dwellings  and  garages. 
Owner — E.    R.    Morris,    2031    Lewis    St.. 

Fresno. 
.\rcliHect — None. 
Day's  work.       f2C0(i.   $265<i,  $2750,  $3000 


ALTERATIONS 

NO.   1146     J   ST.,   Fr.^.'^no. 

Owner — C.  Buzas  Co. 


.Mterations 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


Architect — None. 
Day's   work. 


$60UO 
Freeno. 


STORE 

NO.     1820       STANISLAUS    ST., 

Store. 
Owner — E.  J.  Wiemar,   13S   Yo.semlte  St.. 

Fresno. 
Architect — None. 
Contractor — Chris.   Scfaert.  $9000 


FIRE    ALARM    STATIO.V 

FRES.NO       AND       DIVISADERO       HT.«  . 

Fiesno.      Frame   alarm    station. 
Owner — City    of    Fre.=no. 
Arcliitect — None. 
Contractor — Louis    Cereghino.    180    .les 

.sic  St..  San  Francisco.  $20.T3S 


Al- 


ALTERATIONS 

NO.    2077    THOMAS   AVE.,    Fresno. 

terations. 
Owner — Bethel    Church.    Premises. 
A  re  h  i  t  e  c  t — None. 
Contractor — J.     Drake,     1619     Patterson 

St.,   l-^resno.  $3500 


FLAT 

SO.  161  GLENN  AVE.,  Fresno.      Flat. 

Owner — W.    H.   Hudson.   Vr   Y.   M.   C.    A.. 

Fresno. 
.\  rchitect — -None. 
Day's  work.  $10,000 


DWELLING 

NO.    1148    MERCED   ST..    Fresno.      Store 

and  dwelling. 
Owner — ^Joe   Faratla,   Fresno. 
Architect — None. 
Contractor — Joe    l^a    Forli.    Fresno. 

$9000 


DV\  ELLI.VG 

SO.       ir,28       WEBSTER       ST.,       Fresno. 

Dwelling. 
Owner — A.    M.    Chilty,    320    Poplar    St.. 

Fresno. 
Architect — None. 
Day's    work.  $40iiil 


COMPLETION  NOTICES 


FRESNO   COUNTY. 


Recorded  Accepted 

Mar.  8,  1922- LOTS  9  AND  10  BLK 
181,  Fresno.  .\.;sociated  Oil  Co  to 
whom  it   may  concern ...  .Mar.  3.  1922 

Mar.  7.  1922— LOTS  24  AND  25  BLK 
26,  Arlington  Heights  Tct,  Fresno. 
\V  .1  F"'alfroy  to  whom  it  may  con- 
cern  Mar.    7.     192  J 

.Mar.  4.  1922— LOTS  8  AND  9  BLK  8. 
Cedar  Park  .\ddit;on,  Fresno.  W  R 
Grcshell  to  whom  it  may  concern 
Feb.    20.    1922 

Mar.  4.  1922— LOTS  28  AND  29  BLK  6. 
Van  Ness  Heights.  Fresno.  C  W 
Stepanek  to  whom  it  may  concern 
Mar.   4.   1922 

Mar.  4,  1922 — LOTS  27  A.ND  28  BLK 
16,  Sierra  Vista  Addition,  Fresno. 
W  M  Birdsall  to  whom  it  may  con- 
cern  Mar.    4,    192- 

-Mar.  3,  1522— "WONDER  "  BLDG, 
i<'resno  (concrete  work).  Annie  L 
W.illace  to  whom  it  may  concern 
Feb.   21.    1922 

Mar.  2.  1922 — W  Vi  LOT  20.  Burlin- 
.game    Villa      ParK,    Fresno.        Geo 

Wolf  to  whom  it  may  concern 

.Mar.    1,    19-JJ 

.Mar.  2,  1922 — E  Vj  LOT  35  .Normal 
Villa  Tract.  Fresno.  Theodore 
and  Edna  L  Field  to  whom  it  may 
concern Feb.    27.    1922 

Mar.  2.  1922 — ROOSEVELT  SCHOOL 
District.  (Utility  building  and  re- 
pairs on  school,  etc.)  Roosevelt 
School    District    to    whom    it    may 

concern Feb.     8.     192:i 

• 

LIENS  FILED 


FRESNO    COUNTY 

Recorded                                               Amount 
Mar.    3,    1922— LOTS   17    AND   18   BLK 
129.  Sanger.     Sanger  Lumber  Co  vs 
vV    S    Herrlck |1492 


m- 


Building    and    engineering    news 


Saturday,     March     11,     1982 


Mar.  3.  1922— LOTS  1  TO  5  ELK  195, 
Fresno.  Swastika  Lumber  Co  vs 
Xishian  Shanishoia,a J352 

Mar.  1,  1922 — LOTS  2.'>  AND  26  BLK 
1.  Fr^esen  Aciditicn.  Reedley.  West- 
ern Lumber  Co   vs  X   H  Frshjian .  |d.5;'. 


BUILDING  CONTRACTS 


SAX    JOAQIIX    COLNTY. 
$U,.'>O0    niid    Ov«T    R«-ported 


BUILDING 

LOTS   9    AND    11    RLK    117,    13   of   Center 

St.,  Stockton.     Building. 
Owner — \V.       J.    •-+tT»Tnman,       717       N- 

Arnerican   St.,  Stockton. 
Architect — None. 

Cpniractoi — E,  S.   Shaw.   416   Mendocino 
'      St^    Stockton.  19250 

F^led  Mar.    1,   '22.      Dated  Feb.   23,   '22. 

STORE.    ETC. 

E-LAFA^ETTE     ST..    Stockton.       Store 

and  rcoming  house. 
Owner — V.  G.  Puma,  Stockton. 
Architect — None. 
Day's   work  $38,000 


REPAIR  SHOT- 

N-SUTTER  ST..  Stockton.  Auto  repair 
shop    (public  shop). 

Owner — Cohen  &  Coiren,  45  S-El  Do- 
rado  St..  Stockton. 

.Vjchitect — None. 

Days   work.  $6000 


ALTERATIONS 

i:-PARK    ST..    Stockton.      Komodel    flat. 

Owner — Mrs.     George     Mackerel!, 

Architect — Non<'. 

Day's    work.  ?5000 


FLATS 

N-STANISLAUS    ST..    Stockton.      Flats. 

Owner — A.  JcanelW'.  645  K-Fremont   St  , 

Stockton. 
Architect — None. 
Day's  work.  $6800 


RESIDENCE 

W-VINE  ST..  Stockton.     Residence. 

Owner  —  Victor    K.    Saccone,    3  420    E- 

Lindsay   St..   Stockton. 
;Vchltect — None, 
Day's  work.  13500 

RESIDENCE 

E-CLEVELAND    ST,.    Stockton,       Resi- 
dence. 
Owner — Mary  Frost. 
Architect — None. 
Day's   work. 


J  2550 


RESIDENCE 

S-RE(;ENT    ST.    Stocklf.n.       Residrii''e. 

Owner — William   I'.<  nstra,  6,(1  E-Ha7.el- 

ton  Hi,.  Stockton, 
Architect — None, 
Day'a    work.  $40on 


APARTMENTS 

1:-\VILHj\V       ST.,     Stockton.         Apari- 

m<'iif."». 
Owner — End    J-'albach.    26   S-Huntcr   SI,. 

Stockton, 
Archliecl — None. 
Day'a  work.  Ill, son 

^LA  rs 

i;-HA/KLT<JN   ST,.   Sto.kton,    Slor.-   an. I 

ftntH, 
Ownrr--<J.  Fronce»onl,  Sio<kt«ii, 
Architect — Notio. 
Dbv'h  work.  $8(100 


OARAOK 

H-EL    DORADO    S'l       Stuckloii.       Public 

K.irnKc 
Ownir — S    .'•antru Infill   Co      117   N'-Cnii. 

fornlii  HI,.  HtoiKlon. 
Aichltoct — None, 
Day'n    woik  jIipmi^i. 


COMPLETION  NOTICES 


SAN  JOAaVIN  COUNTY 


Recorded  Accepted 
Mar,  3,  1922— \\  \..  OF  LOT  4  in  Blk 
2  Map  Manteca.  being  sbdvn  of 
Ptn  of  Sec  4  ana  5  T.  2  S.  R.  7  E. 
Joe  Etcheto  to  whom  it  may  con- 
cern     Mar.    1,    1922 

.Mar,  1,  1922— KEROSENE  TANK  at 
the  rear  of  the  main  refined  oil 
storage  at  company's  distributii!*; 
station.  Stockton,  Associated  Oil 
Co   to   A  A    Florance,  .  .  .Feb.    17.    1922 


BUILDING  CONTRACTS 


SAN    MATKO    COIXTV 


RESIDENCF. 

LOT  13  BLK   10  Map  No,   2,  Burliuiiame 

Land    Co..    Ruilingame,         All    work 

foi   two-story  ;  evidence  and  garage 

Owner — Paul   R.    A,   Wessel,    1144   Belle- 

vue  Ave:,   Buriingame, 
Assoc i,vteB'  Architects — Alfred    Kuhn    & 

Thomas    M,    Edwards. 
Contractor — Clarence      E,    Fowler.      829 

Edgehi'il,    Buriingame, 
Filed   Mar.    6,    '22.      Dated    Mar,    1.    "22. 
Frames    completed    &    sheatlied.  $4000 
Hesidt-nce      and      gar.age      rough 

coated      4300 

<.'om])letcd     4700 

Usual    35    days 4350 

TOTAL  COST.  $17,350 
Bond,  $8675  Surety,  National  Surety 
Co.  of  New  York.  Limit,  90  working 
days.  Forfeit.  $10.  Plans  and  specifi- 
cations filed. 


RESIDENCE.   ETC. 

NE  MISSION  ROAD  AND  MARKET  ST. 
.:oIma.      All  work  except   light   fix- 
tures   and      shades    for      two-story 
frame  (2)   stores  and  (2)   residences 
Owner — Luigia  and  Domonico  Garibaldi 
Architect — laul      F.    De      Martini,      946 

Broadway.  San   Francisco. 
Contractor — Guiseppe  &  Peter  Carrara. 
750  Fulton  St.  and  33  Cook  St..  San 
Francisco.  x 

Filed   Mar,   8.   '22,      Dated   Jan.   30,   '22. 

Frame     U!)     $3t)2't 

:?rown    coated    3620 

Completed    and    accepted 3620 

U.sual    .'(5    days .■;620 

TOTAL  COST,  $11,480 
Bond.  J7250.  Sureties,  Rafael  Borone 
;ind  \'ictor  Albert  Feuari.  Limit.  9i> 
working  days  after  Feb.  5,  1922,  For- 
feit, none.  Plans  and  speciflcation.-j 
tiled. 


RESIDENCE  ^ 

PTN  LOT  93  SBDVN  NO.  1.  San  Mat.o 
Park  and  Lot  37,  Baldwin  it 
Howell's  Rpsbdvn,  S.an  Mateo  Pailv 
All  work  for  two-.'-.tory  and  bas<- 
mciit  residence. 
Owner — A,  A,  Tobln,  702  Laurel  SI..  San 

Alateo, 
Archllfct — Edward  T.   Foulkos,  Crocker 

Bldg,,   San   Fra'iclsco, 
Contractor — Lcadley     &     Wl.seman,     207 

S'^cond  St,,   San   Mateo. 
Filed   Mar,   9.   "22,      Dated   Mar,    8.   '22. 

Frame    up    '4 

PlaBtercd     ' , 

Completed     ' , 

I'Hual    3G   days ', 

TOT,\L  COST,  $12,3111 
Bond,  |«noo.  Sureties,  F,  J.  Roche \  \- 
Win     F    Ttirnbull       iMnill,    I2it    wnrkhii; 


J.  A.  MOHR  &  SON 

<>rnrrnl   i'nlntlnii   ('oiilmclora 

.Spec la II St H   In 

Compressed  Air  Puinlinj; 
and  ^and  BlastinK 

18U    JuHNle    HI.,    22in    Fllliiioru    Hi. 
San   Francisco 


cays.      Forfeit,   none.     Plans  and  speci- 
fications filed. 


COMPLETION  NOTICES 


SAN   MATEO   COUNTT 


Recorded  Accepted 

Mar.  2.  1922— BAY  SHORE,  San 
Matec  County.  Southern  Pacific  Co 
to  A   Paulsen Feb    24     192'^ 

iMar.  6,  1922— LOTS  A  &  C  BLK  C. 
San  Mateo  Heights,  San  Mateo. 
Claire  Howard  Ross  to  Leadly  A 
Wisemap Mar.    4.    1922 

Mar.  6,  1922 — CALIFORNIA  SANA- 
torium  1%  miles  W  frcm  Town  of 
Belmont.  .'alifornia  Sanatviriuni 
to   L   Diaguardi Feb     7     1922 

Mar.  6.  1922— LOT  25  BLK  9,  Bur- 
iingame Terraie.  Buriingame. 
Ma-.ie  Si.-um  to  .Nelson  &  Shirkey 
March    3.    1922 


BUILDING  CONTRACTS 

rO.XTR.V    COSTA    COUNTY 


WAREHOUSE 

E  POTRERO  AVE..  Lot  4,  Turksbury 
Estate.  One-story  steel  and  sheet 
metal  warehouse  and  storage  tank. 

Owner— Galena  Signal  Oil  Co.,  Monad- 
nock   Bldg.,   San   Francisco. 

Engineer— D.  Dorward,  Jr..  16  Califor- 
nia  St,,   San   Francisco, 

Day's   work.  •  $25,000 


DWELLINGS- 

S  EIOPfTH   ST,,   bet.   Florida  and   Maine 

Sts..    Richmond,         Two      one-storv 

frame  dwellings. 
Owner  —   Wolfe    Bros.,    P.    O.    Box    141'J 

Richmond. 
Architect — None. 
Day's  work  j:>ooo  each 


DWELLING 

S   FIFTH    ST..    bet.    Florida    and    Maine 

Sts.,    Richmond.      One-storv    'ramo 

dwelling. 
Owner— W.  A.  James,  1869  Santa  Anita 

Ave.,    Los   Angeles, 
Architect — None. 
C  onfraclor— D.  B,  Martin.   1702  Macdon- 

aid   Ave,.   Richniond.  $2000' 

♦ 

BARI.Y      CONSTIU  CTION      OP      G        G 

FEUHY    TKHMIXAI,     VSSIinU) 


After  considerable  delay  over  which 
the  Officials  of  the  companv  had  no 
control.  Golden  Gate  Kerry  C<inipanv 
has  definitely  .solved  the  problem  of 
terminal  sites.  Sausallto  water  front 
property  with  a  frontage  of  150  feet 
and  runninn  out  to  deep  water  has 
been  purchased  and  work  will  begin 
on   the  terminal    within   a  short   time. 

The  site  i.s  clo.se  to  the  present  ferry 
slips  and  right  In  the  business  part  of 
the  city.  The  .structures  will  be  cln^s 
A,  built  un<ler  the  direction  of  Frank 
Q.  White,  Chief  Engineer  for  the  Stats 
Harbor  Commlsaion.  He  will  also  dl> 
root  the  construction  work  on  the  San 
Francisco  .side. 

Stock  holder.s  of  I  he  company,  now 
numbering  more  than  800,  will  be  grind' 
to  learn  that  the  company,  while  labor- 
ing under  delay,  has  been  able  to  eflfect 
nrraiigementH  for  firal  cla.ss  terminnla 
:it  low  rentn'.  and  to  provide  at  the  1 
.Hiinie  lime  Htrateglc  advantages  for.i 
traffic. 

Work    Ih    progrcHHing    rapidly    on    the 
imai    .■uul   i-niflneH.     .Service    Is   itromloedj 
t">i-    .-iirly    .•tuinmer. 


Colorado,  with  n   population  of  l.OOO.- 
I'OO,   had   half  that    many   rail   aii<l   auto 
tourlnlH  In   1921   who  remained  from  on«< 
to    three    woek.s    and    upent     $35,000,000. 


Sniurday,     Mnrrh      11        lfr32 
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A  **PIttsburg^  Automatic 
Gas  Water  Heater  in- 
stalled in  the  Home  indi- 
cates h I ff  h  quality 
throughont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittaburg  coupled 
with  "Pittsburg  Perfect 
Service.'" 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"PTTISBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^artureri  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CMtOCKEFl    BUILDING  YEON   BUILDING 

San    Francisco,   Cal.  Portland.  Oreifon 


Tel.   Market   1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contractor 


221  OAK  ST. 


San  Francisco 


Fop    Better    and    IVIore    Durable    Homes    Use 

DORITE  IVIAGIVJESIXE  STUCCO 

Manufactured   by  The  Dorlte  JUanafactniing:  Company — 116   Utah   Street,   San  Francisco 
AGENCIES:     600  Metropolitan  Bldg-.,  Los  Angeles  —  501  Fifth  Avenue,  New  York 
SEND   FOR   LITERATURE 


LliERTy 

WALL  BOARD 

MANulpACTUBEO'ar 

KEY- HOLD  PLAj^EA  L4TH|  COMPANY 


A  Flbered  Ojrpsum  Plaater 
Board  th&t  will  not  shrink, 
warp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 


i 
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Tenth  and 

Harrison 

Streets 


>A.\    Kl;.v.\(.'lS"(:"0    STATIO    liril.DlXC  —  Ar.  l;i;    , 

OUNAMIJXTAL    IRO.X 

Stairs,    Railiii,!?s,    Elevator    F'ronts,    Cast  lro!i  P'lag-  Pole  Bases,  Steel  Sash  and 

Doors  in  Boiler  Room,  etc. 

Furnished    By 

Michel  &  Pfeffer 

Iron  Works 


Phone 

Market 

730 


SlarH^n  (Enuatrurlinu  Urporta 

Issued  every  lousiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  cla.sses  of  Ijuilding,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  work.i. 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560   MISSION    STRIOKT  »\7i    FRANCISCO,   CAt,. 


Reinhart  Lumber  and  Planing  Mill  Company 

Cil':\F:HAL   Li:MnKR   YARD 

Dry  Kiln  Cap.icity.   10  Million  Feet  per  Annum 


General    Mill    niui    (iiliinet    ^Vo^k.    Stock    Doora.    Simli 
KriiiiK-M    nnii    MttiildliiKM 

17TII    A    KWSAS    STS. 

rip.n.'    .M;irkct    in,' 


SA\    KRANCISrO 


Phone    MlHulon    L'flo; 

Ri^.M    I  "hone  MI.M:<l<.n   r.2-'S 

Fire  Protection  Proilucts  Co. 

FIRE  DOOR  EXPERTS 

Knldmrln.      <'<>|i|Hr       iiiiil       llroii/r 
Doitm  mill    irliii 

(trtiiiinfiilnl    I' n  I  run  or  it 

Mhcrl     Mrliil    Work    of    i:vir> 
Dear  rip  (Ion 

ciiAS.    Hfiii-i/nii;is,   .Mn' 
:iti7-:iii(»  TWK>'rii;'iii  *thki;t 

iirnr    llnrrlaon    S|,  ■>■ 


nSTi 


I'll   \  VI     I*"!    M.      1      \  I    ||- 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2301 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busti  St. 


SAN  FRANCISCO 


Meiutier 
In  .uranre  Brokers  Kxrhangc 


Lewis  Roofing  and 
Asbestos  Works 

INO   JI'I.HSIK   ST.   S.    K. 

I'hone    Sutter   6700 

lirniirh— 2022  University  Av^., 
II.  rkclry-    I'hone  Herk.  •ISfin 

Hoof    I'nIntM — IlooflnK    ItrpnIra 
SIiIiihIi-     Mr(nl     <:rnvrl 

AxbrMlna      nnil      MnKtimln      Strnin 
rtp«»   nnd    Hollrr    rovrrlnir 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Mcnihcm   Biilldorn'   Kxchanv*) 

1<l.-,n    MAIIKKT   RT. 

Phone  Market  891     ban  Franclico 


HiiitfWMUaiii 


rry 


15    Cents    Per    Copy 


Phone   Donslaa   2372 
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500      Mission      Street  I^vont j-sfoond    %e;ir    No.    11 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  POK  IIVFOUMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  US  Townsend  St.      Branch  Office;  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 


FOR  SALK  BY  AL.L.  LUMBER  DEALERS 


tttrtLDING     AND    BKGtNBERlNG     KBWS 


Saturday.     March     18.     1st: 


CONCRETE 

IFOR  PERMANENCErrJ-] 


A  Street 

Has  a  Hard  Job  No^w 

Carrying  the  light,  horse-drawn  traffic  of  a  few  years 
ago  was  one  thing.  Carrying  the  swiftly  moving  auto- 
mobiles and  pounding  motor  trucks  of  today  is  quite 
another. 

How  much  of  the  trouble  with  street  pavement  in 
your  town  comes  from  not  recognizing  the  difference? 

Just  as  faster  and  heavier  railway  trains  compelled 
heavy,  modern  rails  and  roadbed,  so  the  heavy  pound- 
ing traffic  of  today  calls  for  rigid  Concrete  streets. 

Experience  shows  that  Concrete  pavement  can  be 
built  to  stand  any  kind  of  traffic,  indefinitely,  practi- 
cally without  reparrs. 

Easy  riding,  skid-proof,  hole-proof,  permanent — that 
is  Concrete. 

Our  Booklet  R-4  tells  other  interesting  things 
about  Concrete  streets.    iV rite  for  your  copy. 

PORTLAND  CEMENT  ASSOCIATION 

c/f  National  Organizatiott 
to  Improve  and  Extend  the  Uses  of  Concrete 


AtUnu 

Boston 

Oiicaco 

D«Uu 

Drnv«r 


Dct  Moinr* 

Detroit  Lx>i  AnArlri 

Helena  Milwaukrr 

InditnapoUf  Minnrapulit 

K^nsa*  Cky  N«w  York 


Parkrrabur^  San  Pranriaco 

Philadrlphia  Sralllr 

Pilliburgh  St.  I.<niii 

Portland,  Orcg.  Vamouvrr.B.C. 

Sail  Lmkt  City  Waahin|[lon,D.C. 
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HUILDKRS'     EXCHANGE     IS     ORG.A..\- 
IZED   AT   RENO,   NEVAD.4 


UNITED    STATES    LUMBER    EXPORTS 
FOR    JANUARY 


Building  {^ 
Engirt  eerilil 


News' 


1^ 


No.  .060  Mission   Street, 

San   Francisco,  Calif. 

MRS.    li.    A.    I.ARSEN,    Publiiiher 

J.    P.    PARRELL,    Manuelns    Ertltor 


Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities ot  the  Pacific  Coast. 


Official    Paper   of    VallcJ©    Builders' 
Exchange 


Subscription  terms  payable  In  advance 
U.  S.  and  Possesions,  per  year.  ..|4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  an  Mecond-clasn  matter  at 
San  Francisco  Post  Office  under  net  of 
CouKTeaa   of  March   3,  1879. 


CALlFOBNl\    HOMES    RANK   .SECOND 
IN  USE   OF  ELECTRICITY 


Organization  of  a  Builders'  Ex- 
change for  Reno,  Nevada,  was  per- 
fected at  a  meeting  in  the  Chamber 
of  Commerce  rooms,  March  8.  About 
75  Reno  contractors,  sub-contractors 
and  material  men  were  present,  and  all 
were  heartily  in  favor  of  the  new 
organization.  President  Charles  S. 
Knight  of  the  Reno  Chamber  of  Com- 
merce was  elected  temporary  chair- 
man and  J.  J.  Pelizzari,  temporary 
secretary,  and  both  will  serve  until 
the    election    of   officers. 

All  crafts  were  represented  at  the 
meeting  and  members  from  each  craft 
were  appointed  to  look  after  securing 
memberships  from  those  in  their  line 
of  business.  The  appointments  on  the 
membership  committee  were:  Master 
Builders,  Joseph  Dillard,  S.  H.  Newton 
and  P.  Shea;  Roofers  will  be  taken 
care  of  by  the  builders'  committee; 
Master  Plasterers,  .John  Evans;  Master 
Bricklayers,  W.  Ward,  Smith  and 
Petersen;  Master  Electricians,  F.  O. 
Bhailli;  Master  Plumbers,  F.  C.  Savage; 
Master  Painters,  H.  R.  Landis  and  W. 
E.  Frisby;  Master  Plumbing  Supplies. 
Messrs.  Lyon.s  and  Briggs;  Master 
Plumbing  Supplies,  Messrs.  Fnickinger 
and  J.  E.  Smith;  Sheet  Metal  Workers, 
William  Wagner;  Bankers,  John 
Cameron;  Stone  Masons,  William  Ward. 
The  By-Law  Committee  was  ap- 
pointed and  consists  of  Messrs.  Flic- 
kinger.    Landis,    Dillard    and    Meyer. 


Illinois  leads  the  United  States  in 
the  number  of  homes  lighted  by  elec- 
tricity, with  Calitornia  ranking  second 
and  New  York  third,  according  to  the 
National  Electric  Light  Association, 
which  has  announced  the  results  of  a 
survey  of  the  residentiail  lighting  situ- 
ation  of  the  country. 

During  1921  the  number  of  electric 
light  and  power  residential  customers 
in  the  country  increased  1,001,700. 
bringing  the  total  up  to  8,467,600,  In 
addition  to  the  residential  liarhting 
customers  and  407,600  industrial  and 
commercial  power  customers  bringing 
the    total   number   up   to    10,375,200. 

Illinois  has  85,S,000  of  the  residential 
customers.  Ca.lifornia  ranks  second  in 
home  lighting  customers  with  752,000, 
while  New  York  is  third  with  686,000, 
and    Pennsylvania    fourth    with    .')43,000. 


AMERICAN   ENGINEERING   STAND- 
ARDS  COMMITTEE  ELECTS 
OFFICERS 


U.  S. 


BUILDS  ROADS  TO  ENCIRLE 
GLOBE 


Mileage  of  road-bullding  projects 
under  construction  in  the  United  States 
last  year,  if  continuously  placed,  would 
form  a  highway  more  than  encircling 
the  globe,  the  Department  of  Agricul- 
ture stated  today.  The  total  was  es- 
timated at  31,228  miles. 

Every  state  in  the  United  States 
.shares  in  the  benefits  of  11,930  niilea 
of  highways  which  were  constructed 
with  federal  aid.  The  total  cost  of 
the  projects  will  be  $231,963,682.  The 
proportion  of  this  amount  contributed 
bv  various  states  was  $137,906,593,  the 
remainder  oC  $94,057,089  by  the  federal 
government. 

Road  projection  in  1921  in  the  United 
States  exceeded  by  more  than  10  per 
cent  all  previous  improved  highway 
mileage  in  the  country. 


At  the  adjourned  annual  meeting  of 
the  American  Engineering  Standards 
Committee  held  in  New  York  on  Feb- 
ruary 9th,  Mr.  Albert  W.  Whitney,  a 
representative  of  the  National  Safety 
Council  was  elected  ChaVman,  and 
Mr.  George  C.  Stone,  a  representative 
of  the  American  Institute  of  Mining 
and  Metallurgical  Engineers,  was  re- 
elected Vice-chairman.  Mr.  Whitney 
is  Associate  General  Manager  of  the 
National  Bureau  of  Casualty  and  Surety 
Underwriters.  Mr.  A.  A.  Stevenson, 
the  retiring  Chairman,  is  a  represen- 
tative of  the  American  Society  for 
Testing  Materials.  The  following 
were  elected  to  represent  the  respec- 
tive member-bodies  on  the  Executive 
Committee:  Martin  Schreiber,  Ameri- 
can Electric  Railway  Ass'n.;  Sullivan, 
W.  Jones,  American  Institute  of  Archi- 
tects; C.  E.  Skinner.  American  Insti- 
tute '  of  Electrical  Engineer;  E.  A. 
Frink,  American  Railway  Ass'n.  (En- 
gineering     Division:      .      American 

Society  of  Civil  Engineers;  Eugene  C. 
Peck,  .American  Society  of  Mechanical 
Engineers;     John     A.    Capp,    American 

Society    for     Testing    Materials;     , 

Association  of  American  Steel  Manu- 
facturers; A.  H.  Moore,  Electrical 
Manufacturers'  Council;  N.  A.  Carle, 
Electric  Light  and  Power  Group;  Dana 
Pierce,  Fire  Protection  Group;  A. 
Cressy  Morrison,  Gas  Group;  Coker  F. 
Clarkson,  Society  of  Automotive  Engi- 
neers; Thos.  H.  MacDonald,  U.  S.  De- 
partment of  Agriculture;  G.  K.  Bur- 
gess, U.  S.  Department  of  Commerce; 
O  P  Hood,  U.  S.  Department  of  In- 
terior; Francis  J.  Cleary.  U.  S.  Depart- 
ment; Beverly  C.  Dunn,  U.  S.  War  De- 
partment. 


If  the  exports  of  lumber  and  lumber 
products  for  the  month  of  January 
can  be  regarded  as  foreshadowing  the 
year's  business,  the  showing  Is,  In  most 
instances,  satisfactory,  says  Alex  Ox- 
holm,  chief  of  the  lumber  division  of 
the  Department  of  Commerce.  South- 
ern yellow  pine  and  Douglas  flr,  the 
two  leading  softwoods,  and  oak,  the 
principal  hardwood,  all  showed  an  In- 
crease over  the  average  monthly  ex- 
port shipments  of  1921.  The  increase 
in  Douglas  flr  was  the  most  notable — 
103  per  cent. 

The  chief  market  for  Southern  yeJ- 
low  pine  in  Januai^  was  the  United 
Kingdom,  which  occupied  third.  plac>i 
during  all  of  1921;  Argentina  ranked 
second,  maintaining  its  1921  position. 
The  West  Indies,  Belgium,  Cuba  and 
Mexico,  ranked  next  in  the  order 
named.  In  oak  the  leading  markets 
in  their  order  were  the  United  Kingdom. 
Canada,  Belgium,  Argentina  and  Uru- 
guay. While  the  total  experts  of 
boards  and  planks  for  the  seven 
months  ending  January  31st.  were 
practically  the  same  as  for  the  corres- 
ponding period  of  1921,  the  total  for 
the  month  of  January  was  148,675,000 
board  feet,  an  increase  of  73  per  cent 
over  the  same  month  of  1921. 

January's  foreign  stave  market — 
tight  and  slack — did  not  maintain  la«t 
vear's  average,  amounting  In  quantity 
to  slightly  over  4,500,000,  the  markets 
in  their  Importance  being  the  British 
West  Indies,  the  United  Kingdom. 
Canada,  Cuba,  France,  Portugal.  Spain 
and  Italy. 

♦ 

.IVM'ARV  ELECTRICAL  EXPORTS 
REPORTED 


Preliminary  figures  for  January. 
1922,  show  United  States  exports  of 
electrical  goods  under  the  new  claui- 
fication  which  went  into  effect  at  the 
beginning  of  the  year.  Much  interest- 
In;,'^  data  is  now  available  relative  to 
particular  items  of  the  trade.  Owing 
If)  the  length  of  the  new  classlflcatior 
accurate  figures  fior  all  quantities  are 
not  yet  available,  values  only  being 
given,   therefore,   in    some   instances. 

Of  motors  exported  during  January, 
there  were  1283  in  the  1  to  2O0  horse- 
power range.  These  were  valued  at 
$145,883.  Nineteen  hundred  and  thirty- 
seven  fractional  horsepower  motors 
were  shipped,  anv>unting  in  value  to 
$36,040.  Accessories  and  parts  for 
motors,  valued  at  $146,521.  were  ex- 
ported during  January,  this  being  a 
substantial  part  of  the  shipment  of  this 
class  of  apparatus. 

Another  item  of  interest  is  the  ex- 
port of  self  contained  lighting  out- 
fits, 125  of  these  valued  at  $39,776 
having  been  sent  abroad  during  tha 
month.  The  figures  fior  batteries  are 
now  divided,  and  show  $71,306  worth 
of  drycells  and  $51,216  worth  of  stor- 
age batteries,  the  number  of  the  latter 
bein    6251. 

Domestic  heating  and  cooking  de- 
vices and  household  motor  driven  ap- 
))lirinces  were  exported  during  January 
in  the  sums  lOf  $38,540  and  $J2.704. 
re.'jpeotlvely.  Iloav;-  shipments  of  tele- 
plione  apparatus  are  also  noteworthy, 
the  exports  for  the  month  being  valued 
at    $370,055. 
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ALONG  THE  LINE 


The  value  of  buildings  for  which  p 
in  141  cities  far  surpassed  that  of  any 
history,  the  total  amount  being  $122.68 
This  figure  wa.s  a  decrease  of  5.3  per  c 
this  year,  during  which  the  total  reac 
66  per  cent  over  February,  1921.  Rep 
"despite  a  good  deal  of  storm  wtather. 
unions  to  agree  on  wages  in  ':everal  im 
boom  in  build. ng  was  already  making 
in  February."  Only  one  group  of  cities 
crease  compared  with  February  of  las 
the  heaviest  gain,  142  per  cent  higher 


ermits  were  granted  during  Februarv 
previous  February  in  the  countrvs 
4,719,  it  is  reported  by  Brndstreet's 
ent  from  the  longer  month  of  Januaiv 
bed  5129,555,404,  but  it  was  a  gain  of 
orts  showed  the  increase  was  made 
the  failure  of  contractors  and  labor 
portant  cities  and  the  fact  that  the  192J 
itself  felt  in  enlarged  total  a  year  ago 
,  those  in  New  England,  reported  a  de- 
t  year.  Those  in  the  northwest  showed 
than  I  he  corresponding  month  of  1921. 


Apprentices  are  too  scarce  in  the  building  trades,  and  because  the  industry 
I.S  now  suftenng  from  poor  workmen  and  will  suffer  still  m'>re  in  the  future 
unless  better  men  are  attracted,  the  dearth  of  young  men  preparing  for  buildine 
••rafts  is  an   item   of  prime  seriousness. 

It  is  fundamental  that  the  duty  of  every  contractor  is  to  help  break  down 
restrictions  on  apprentices  by  labor  unions  or  other  agencies  where  such  re 
stnctions  are  clearly  against  wholesome  policy.  Further,  that  it  is  a  fundi 
mental  duty  to  see  to  it  that  YOUR  proper  share  of  training  apprentices  is  not 
dodged.  You  cannot  expect  someone  else  to  do  all  the  trainini?  Blather  con- 
ditions in  the  industry  must  be  made  attractive  to  potential  apprentice's  If 
this  latter  is  not  done,  the  class  of  apprentices  attracted  will  be  inferior  it  is 
high  time  to  ask  yourself  the  question,  "Win  a  likely  voung  hov  be  attricted 
lo   becoming  an   apprentice    in   my   organization?" — American   Contractor 


The  report  of  the  National  Agricul- 
tural Conference  as  made  by  Secretary 
of  Agriculture  Wallace  to  President 
Harding  is  to  be  issued  as  a  public 
ilocument.  President  Harding  trans- 
mitted the  report  to  the  agricultural 
committee  of  the  House,  which  pre- 
sented it  to  the  House  with  the  recom- 
niendation  that  it  be  printed  as  a  public 
document.  The  House  approved  the 
recommendation.  The  publication  will 
contain  the  addresses  delivered  before 
the  conference  and  the  reports  of  the 
various  committees.  Persons  who  are 
interested  may  obtain  copies  of  the 
dorument    through    their    congressmen. 


engineer  for  the  department  of  insti- 
tutions, in  charge  of  the  thirteen  insti- 
tutions of  the  State.  Salary  will  range 
from  $275  to  begin,  to  $350  a  month. 
Information  and  applications  are  also 
ready  for  clerkships  which  are  con- 
stantly in  need  of  filling  for  the  State 
service.  Salaries  range  from  $80  to 
$130  a  month  tor  Junior  clerks,  and 
$140  to  $200  for  senior  clerks.  Offices 
of  the  Commission  are  located  in  the 
Forum    Hldg .    Sacramento. 


To  confer  with  .7.  J.  Tynan,  general 
manager  of  the  Bethlehem  Shipbuilding 
Corporation,  concerning  the  expendi- 
ture ■)f  millions  of  dollars  on  this  cost 
in  the  manufacture  of  Diesel  engines, 
H.  OerriHh  Smith  and  E.  G.  Geiss,  exe- 
cutives of  the  Bethlehem  company  and 
personal  representatives  of  Charles  M. 
Schwab,  are  in  San  Francisco.  Both 
men  are  from  Bethlehem.  Pa.  Geiss 
said  that  the  Diesel  engines  will  be 
manufactured  In  the  company's  plant* 
In  f!an  p-ranriHco.  Oakland  rind  IjOH 
AngelcB. 


The  Pacific  Portland  Cement  Co,  in 
a  complaint  to  the  Railroad  Commis- 
sion against  the  Southern  Pacific  Com- 
pany, asks  for  reparation  on  shipments 
oi"  lime  rock  from  Flint  to  Tolenas. 
The  reparaticm  is  asked  on  all  ship- 
ments moving  In  the  last  two  years  and 
the  measure  of  reparation  is  stated  to 
be  the  difference  between  50  cents  a 
ton,  declared  to  be  the  lawful  rate, 
an.',  charges  of  70  and  90  cents  .t  ton 
alleged    to    have    been    made. 


The  Oakland  plan:  of  the  Californin 
I'ottery  Company  will  be  moved  to 
Merced  thi»i  winter,  according  to  an 
announcenuni  of  Frank  A.  Costello. 
I'r'Ni'leiit  ot  the  Company.  Additional 
huildliigs  will  h.'  con(*lructe.l  at  the 
Merced  plant  to  meet  increased  liusl- 
noi  H.  Sixteen  kilns  will  be  added  to 
those  In  opTiitlon  enabling  the  com- 
paiiy  to  turn  out  a  oomilete  line  of  clay 
products  emhrachig  face  brick,  fire 
iiriek,  roofing  tile,  drain  tile.  Inlgn- 
tlon  pipe,  ftllo  blocks,  sanitary  sewrr 
pipe,    nollow   tile,   hulidlng   blocks,   etc. 


.Vn4'>ther  reduction  in  transcontinen- 
tal freight  rates  Is  announced  by  the 
We.«»tern  Pacific  Railroad.  Among  the 
commodities  affected  are  deciduous  and 
citrus  fruits  eastbou^nd  in  carloads; 
cotton  thread  on  spools,  cones  or 
tubes,  pearl  buttons,  electrical  appli- 
ances, machinery  and  supplies  from 
East  11  California:  car  castings  east- 
bound;  elder  and  vinegar  westbound; 
tllo  In  carloads  from  the  East  to  Cali- 
fornia,   and    furnaces    westbound. 


f'onntructlon  of  the  final  «ecllon  of 
the  Imperial  Vail-'  Inlernl.  brldjrlng 
the  divert  gap  from  Bnimlng  to  the  Ir- 
rigated Koctloii  on  thi>  floor  of  the 
Valle>  hnM  be*  II  deleimlned  upon  by  the 
•  •ullfornin  Hlxhway  Cimmix.tlon.  and 
hlrtu  have  been  called  for  to  be  re- 
turned April  3,  1922.  for  a  I2M(  nille 
reel  Ion  from  Bnnnlnflr  to  Whitewater 
Allernate  upeclflcntlona  aro  bolmr  ad- 
vert lued:  R  Ifiehf'H  a«phalllc  concrete. 
IK  feet  wide,  and  eement  con'retc  '> 
Inrhea  thick.  wHh  7  Inch  idaeh  .;  id  l" 
fei  t    wide. 

A  rivll  Norvlie  examination  will  ba 
hald  at  Sacramento  In  the  Immediate 
future    for    ■clrcllon    of    a    meohanloal 


Secretary  of  Commerce  Herbert  C 
Hoover  will  spend  March  24th  and  25tli 
in  San  Francisco.  The  proposed  $400,- 
000. noo  waterpower  and  Irrigation  proj- 
ect for  conserving  the  waters  of  the 
Colorado  river,  now  In  a  frrmatlve 
ntage  under  a  Joint  committee  of  the 
States  of  California,  Nevoda,  Arizona, 
Utah.  Colorado  and  Wyotnlng,  and  of 
which  Hoover  Is  chnirinan,  Is  the  Ini 
medloto    cause    of    his    Coast    trH>. 


Former  Congressman  William  Kent, 
chairman  of  the  exectitlvc  board  for 
Callfornltt'H  Water  and  I'ower  Act,  hnM 
made  i)Ubllc  a  letter  to  M.  M.  O'Shnugh- 
newsy.  city  engineer  of  San  FranclHcc 
In  which  he  takes  strong  exception  to 
a  criticism  of  the  proposed  amend- 
ment by  O'Hhaughnossy.  Kent  vigor- 
ously dofnndit  the  measure  as  for  the 
best  Intcrosts  of  tho  psopls  of  Cali- 
fornia. 


A.  S.  Downey  of  the  A.  W.  Qulst  Co., 
Seattle,  Wash.,  has  been  selected  presi- 
dent of  the  Pacific  Northwest  Chapter 
of  the  Associated  General  Contractor. 
Other  ofticers  elected  were:  F.  J. 
Walsh  of  Albertson.  Cornell  Bros.,  & 
Walsh  of  Tacoma,  vice-president  of 
Tacoma  chapter;  J.  M.  Clifton  of  Clif- 
ton. Apploton  &  Toole,  Spokane,  vice- 
president  at  Spokane;  J.  M.  Dugan  of 
Chrisman  &  Dugan,  Portl.^.nd.  vlce- 
presid.nt  at  Portland;  E.  T.  Johnson 
I'l  .lohnson  Contract  Co.,  secretary  and 
I  rea surer. 


Sawmill  v)perations  at  the  Hutchin- 
son Lumber  Co's.  mill  at  Oroville.  will 
be  started  In  thirty  days.  The  mill 
will  operate  on  the  biggest  scale  ever 
attempted  in  the  Butte  county  section, 
according  to  o.  C.  Griffith,  manager 
of   the    company. 


Building  activiti'^s  in  Los  Angeles  for 
the  month  of  March.  1922.  have  started 
v.'iih  a  grand  rush.  ITp  to  and  includ- 
ing the  7th.  a  total  of  1038  permints 
\vith  a  valuation  of  $2,238,728  wer.' 
issued  by  the  city  building  department. 


The  Washington  State  Chapter  of 
the  American  Institute  of  Architects 
will  hold  an  architectural  exhibition 
in  the  galleries  of  the  Seattle  Fine  Ana 
Society,  1213  Fourth  avenue,  Seattle. 
Wash.,  April  2  to  May  1,  1922. 


The  "Citizen  Committee  on  Garbage." 
City  of  Berkeley,  has  recommended  that 
the  position  of  sanitary  engineer,  held 
by  Chas.  C.  Xewklrk.  be  abolished.  The 
position  c.irrles  a  salary  of  $300  a 
month. 


The  plant   ot   the   Pelio.i  Water  Wheel 
Co..  organized  in  San  Francisco  in   1887. 
has    been    jiurchased      by    the      William 
•  ramp  &   Sons  Ship  and   Engine   Build 
ing  Co    of    Philadelphia. 


fity  Trustees  of  Gllroy.  Santa  Clara 
County,  vote  to  estend  water  mains  In 
v.nriou.M  sections  of  the  city.  Six. 
eight  and  ten  iiuli  mains  will  be 
l.laced. 


The  1115.000  bond  Issue  of  the  Liver- 
more  Grammar  School  District  wae 
sold  for  a  premium  of  $14,727.50.  Pro- 
ceeds of  the  sale  will  finance  construc- 
tion  of  a    new   school. 


Announcement  Is  made  that  the  Na- 
tional \Vholesale  Lumber  Dealers*  As- 
soeintton  will  hold  Its  annual  conven- 
tion March  22  and  2S,  at  Washlnrton. 
D.   C. 


The  1022  convention  of  thi«  Associ- 
ation of  Iron  and  Steel  Electrical  Hn- 
iflneers  will  he  held  In  the  New  Audl- 
lorliini,  Cleveland,  Ohio.  Sept    11    to   16. 


The  C;illforMla  Finance  and  Mousing 
Company  has  opened  a  branch  office 
111    the    Henshaw    IVdg..    Oakland. 


Turlock    voles    bonds    of    $36,000    for 
addition    to    twto   (rammar   school*. 


Saturday,     March     18.     1922 
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RESULTS  OF  THE'  PITTSBURG  HIGHWAY  TESTS 


The  tlvc-inch  reinforced  foncrcte 
slabs  now  being  laid  by  the  California 
Highway  ("lommission  weio  Ihp  T.rst  to 
disintegrate    and     fall. 

The  steel  reinforcement  method  does 
not  appear  to  be  of  sufficient  value  to 
paj-  for  the  additional  cost  reciuired.  It 
appears  clearly  that  on  equa!  founda- 
tions thickness  of  slab  is  th"  only  in- 
svranoe   of  perinaneni;y. 

Section  J.  the  Arizona  seciion. 
showed  but  liltle  evidence  of  failure. 
This  section  is  the  six -inch  plain  con- 
crete section,  and  most  nearly  approxi- 
mates the  rocomniendaiions  made  by 
the  California  State  Automobile  Asso- 
ciation in  ils  recent  invesi  igadon  of 
the  State  Highway  system  as  the  mini- 
mum thicltness  and  type  of  pavemoht 
that  should  now  be  laid  on  main  trunk 
I'nes  by  the  State  Highway  Commis- 
sion. 

These  are  the  results  of  I  he  concrete 
highway  test  at  Pittsburg,  according 
to  a  statement  issued  recently  by  th''- 
California  State  Automobile  Associa- 
tion. 

Between  November  9  last  year  and 
the  end  of  .January  of  this  year  the 
record  of  the  test  highway  at  Pitts- 
burg showeri  that  the  traific  amounttd 
to  $3,668,100  tons  which,  even  in  that 
short  period  ot  time,  is  e<|uivalent  to 
the  traffic  of  about  ten  years  on  our 
ordinary  State  Highways. 

Each  one  of  the  thirteen  different 
types  of  concrete  roadway  has  been 
subjected  to  the  same  test,  and  ex- 
cept for  the  design  of  the  pavement 
itself,  under  identical  conditions.  The 
same  t^ub-soil  exists  under  each  sec- 
tion; the  same  temperature  variatioir-: 
affect  each  unit;  ihe  rainfall  is  the 
same;  and  the  degree  of  saturation  of 
the  sub-base  as  identical  as  it  is  hu- 
manly possible  to  make  it.  The  mix- 
ture of  the  concrete  was  uniform 
throughout,  and  the  age  of  the  pave- 
ment varies  only  by  the  time  between 
the  beginning  of  the  laying  of  the  con- 
crete to  the  completion  of  the  opera- 
tion, a  factor  having  no  beai'iiig  on  the 
comparative  results,  as  ample  iinie  was 
given  the  concrete  to  "cure"  before 
any  traffic  whatever  was  allowed  lo 
use    the    roadway. 

Before  analyzing  the  r-isuUs  obiaine<l 
one  should  know  that  excei)t  for  one 
of  the  thirttx^n  sections  absoiuLel^■  the 
only  variations  are  in  the  thickness 
and  shapes  of  the  several  units,  the 
eiuantity  .-ind  manner  of  placing  rein- 
forcement steel,  and  the  construction  of 
expansion  joints.  The  exception  to  this 
is  th,at  between  the  concrete  and  the 
dirt  sub-soil  on  Section  A  there  was 
constructed  a  crushed  rock  base  one 
foot  thick  at  the  center  and  four 
Inches  at  the  cuter  edge  of  the  pave- 
ment. 

The  reason  for  all  this  uniformity 
was  because  those  having  to  do  \^  ilh 
the  carrying-  on  of  these  tests  sought 
to  get  comparable  results.  This  seemed 
to  be  impossible  in  ordinary  practice 
because  of  the  tremendous  variations 
in  quantity  and  quality  of  traffic,  differ- 
ent sub-soil  condiflions.  construction 
methods,  the  "per.sonal  eeiuatio:)  "  in  in- 
spection, climatic  variations,  eti'.  The 
preliminary  report  of  .Inly,  1921.  of 
those  carry. ng  on  this  investigation 
states:  "The  thirteen  t>  pes  selectee! 
for  investigation  .are  the  results  of 
conferences  with  and  sugi^e.^tions  by 
le.ading  Federal.  State  and  couniy 
highway  engineers,  and  represent  their 
ideas  as  nearly  as   possible   within   the 


oy    California    St?.te    Automobile    .\s,si;, 


scope  of  this  test,"  and  also  thai  "ihi.< 
is  a  public  test  for  public  informa- 
tion." 

Of  the  thirteen  sections,  but  three 
are  In  general  use  in  the  we.'^tern  part 
of  the  United  States.  Sections  A  and 
r;  are  California  Highway  Commi.ssion 
standards  and  are  identical  in  all  parts 
except  for  the  prepared  rock  sub-base 
under  Section  A.  Section  .1  is  common- 
ly referred  lo  as  the  "Arizona  stan- 
dard, and  it  la  understood  was  con- 
structed In  the  test  highway  at  the  r(  - 
•lUf.st  of  the  people  of  that  State.  The 
other  types  are  not  In  general  use,  in 
the  West  at  least.  The  embodied  ideas 
in  use  in  other  sections  of  the  coun- 
iry  and  theoretical  designs  by  Western 
engineers. 

With  a  well  thought  out  plan  of  uni- 
formity, a  sincere  desire  for  knowledge, 
.'ind  the  ideas  of  some  of  the  leading 
enginee-rs  of  the  W°st  secured,  the 
work  of  getting  results  started  with 
;he  inauguration  of  traffic  on  Novem- 
ber last.  Trucks  that  were  built  for 
the  use  of  the  Army  during  the  late 
war  were  used  for  traffic  units  and 
they  were  loaded  with  pig  iron  to  make 
such  loads  as  are  commonly  seen  on 
our  highways.  As  many  as  35  trucks 
were  used  at  a  lime.  and  altogether 
they  trnveled  61,639  miles,  carrying 
over  each  section  of  the  highway  the 
same   lead — 3.688.100    tons. 

As     the     tests    proceeded    elisintegra- 
tion    took    place    in    small    areas    Avhich 
at  first  caused  lictlc  concern,  but  which 
as  time   went   on   gave   increasing  trou- 
ble   until    in    January    the    maintenance 
of  vhe  test  highway  was  a  serious  con- 
sideration.    Finally,   on   the  evening  of 
.lanuary      28.       traffic      was      suddenly 
stopped,    and    since    then     nothing    has 
been  done  in   the  way  of  preparing   for 
a      resumption      of      operations.         The 
trucks  and   other  equipment  have  been 
removed     from     the     site      jf     'be     tests. 
The    exact    cause    for    the    stoppag'-    of 
oi)eralions    is    not    known,    but    it    is    a 
certainty   that   some   areas   were   no   de- 
stroyed   that   their    usefulness   as   pave- 
n^ent    was    ended.      Temporary    planked 
timber    road\vays    wcrtj    constructed    in 
place  of  the  con-jrete  p.ivement  at  those 
places,    which    made    possible    the    con- 
tinuance  of   operations.      Kumor    has    it 
that   operations  are  to  be  resumed,  and 
every  one  familiar  ai  all  with  the  neeel 
of  more  definite  knowledge  of  highway 
building  and   its   peculiar  technicalities 
hopes  that  such   will  be   the  case.   How- 
ever,   the    tests    so    far    have    been    con- 
clusive   of    some    things    of    the    utmosi 
value,    and    particularly    to    the    people 
of  this  State.     So  far  as  showing  which 
of  the  thirteen  sections  is  the  best,  the 
tests  are  incomphro.  but  of  the  reverse 
they  are   finished;    that    is   to   say.    they 
nave    shown    which    sections    are    least 
able   to   withstand    the   strain   of   traffic. 
An    analysis    of    the    several     sections 
shows   that   the   three   heaviest  sections 
— that   is,  the  ones  having  the  greatest 
minimum    thickness    of    concrete — have 
stood   up    the   best    of   any.      These   .sec- 
tions   are    E.    F,    and    M,    the    first    two 
having   a   minimum    thickness    of   eigiit 
inches  and  the  other  seven  inches.  This 
study    also    shows      that      the    thinner 
slabs — the    ones    of    five-inch    thickness 
-have    been     ths    ones    least    able     to 
stand    the    traffic.      Ot    the    si>;    .^cciions 
in  this  class,  four.  A.  H.  H  and  I,  staml 
out    prominently    as    lailures.      The    de- 
gree   of    failures    of    the     intermediate- 
sections   or   the   ones   of  six-Inch   mini- 
mum   thickness    is    between    the    other 
groups.      All    of    this    indicates    beyond 
doubt  that  the  thicker  the  coaorcle  it- 
self  the   more   able    it    is    to    withstand 
the  destriictiye  agonclts  of  traffic 


An  analysis  would  not  be  complet'- 
unless  a  consideration  was  griven  tc 
the  reinforcing  steel  that  was  used  in 
the  various  slabs.  There  is  plenty  of 
<vidence  to  show  that  the  dislnlegra- 
tior.  ia  as  bad  where  reinforcement  i.« 
u.sed  as  where  none  at  all  !s  placed  In 
the  pavement.  Then  again,  other  evi- 
dence would  indicate  that  the  perma- 
nency ol  thin  slabs,  if  a  sufTlcIent  f,uai.- 
lity  of  steel  were  used,  would  be  in- 
creased materially.  Sections  K  and  I. 
are  both  five-Inch  slabs  and  are  ident- 
ie;il  with  .Sections  A  and  B.  the  two 
State  Highway  standard  sections,  ex- 
cept that  they  have  about  three  times 
the  tonnage  of  rcinforcem  Mit  steel. 
Sections  K  and  L.  stood  up  very  mue-h. 
better    than    A    and    B. 

The  cost  of  the  extra  inch  in  thick- 
ness of  concrete  is  about  the  equiva- 
lent of  fifty  tons  of  steel  reinforce- 
ment per  mile,  f'onsequently  the  five- 
inch  sections  of  K  and  L.  which  have 
69  and  55  tons  of  steel  per  mile,  are 
somewhat  higher  in  cost  than  the  six- 
inch  Section  J,  which  has  no  reinforce- 
ment. The  disintegration  in  Section  -I 
is  less  than  in  either  of  the  other  two 
sections,  indicating  that  the  thicker 
unrelnforced  section  1.=  the  better 
Both  Sections  G  and  J  are  six-Inch  sec- 
tions. The  disintegration  In  Section 
C  is  much  more  noticeable  than  in  .1. 
and  yet  it  has  69  tons  of  stee'  per  mile, 
while  J  has  none.  Those  evidences  and 
studies  Indicate  that  steel  reinforce- 
ment adds  strength  to  the  concrete 
road  slab,  but  that  the  same  extra 
cost  put  into  extra  thickness  of  con- 
crete is  more  effective.  In  other  ■words, 
these  tests  indicate,  even  at  the  pres- 
ent low  price  of  steel,  that  it  is  more 
economical  to  place  the  same  invest- 
ment in  thick  concrete  rather  than  in 
thin    heavily    reinforced    slabs. 

Probabl;  the  most  startling  compar- 
ison that  can  be  made  of  the  variou* 
road  slabs  is  between  Sections  A  and  B 
on  the  one  hand  and  on  the  cthe-r  Sec- 
tion .1.  Sections  A  and  B  are  the  five- 
inch  reinforced  California  standartl 
sections,  and  It  is  no  stretch  of  the 
imagination  to  call  litem  total  failures 
:n  that  at  the  end  of  the  tests  so  much 
of  the  pavement  had  given  way  that 
i>xtensive  planked  roadways  had  to  be 
substituted.  Approximately  one-fifth  of 
each  of  these  sections  had  entirely  dls- 
appeai^d.  and  most  cf  the  balance  ap- 
peared in  such  an  unhealthy  condition 
that  it  was  only  a  luestion  of  a  very 
.>hort  time  until  total  disintegration 
would  affect  it.  Each  day  increased 
materially  the  area  of  failure. 

Section  J  the  Arizona  section,  on  th'- 
other  hand  was  still  supporting  the 
traffic  with  but  little  evidence  of  fail- 
ure. This  section  is  the  six-Inch  plain 
concrete  section  and  most  nearly  ap- 
proximates the  recommendations  made 
by  the  two  automobile  clubs  in  their 
recent  investigation  of  the  State  High- 
way system  as  the  niniinum  thickness 
and  type  of  pavement  that  should  be 
laid  e.n  the  nialn  trunk  lines  of  th<- 
State  Highway  system.  It  Is  possible 
that  Sections  A  and  B  would  w.-ar  out 
twice  before  S-ectlon  J  would  be  en- 
tirely gone,  at  least  there  is  nothing 
to  indicate  otherwise.  The  cost  of 
these  types  or  pavement  slabs  is  about 
the  same,  being  in  tho  ratio  of  about 
.?2(>, 21111  per  mile,  to  S31.770  in  favor  of 
I  :te   weaker  section. 

Allogether  the  tests  ha\e  been  con- 
clusive of  several  things,  but  they  have 
shown  more  forcibly  than  ever  the  need 
of  more  thorough  investigations  of 
types  of  roadway  to  meet  the  tratflc 
demands  of  (California  before  millions 
more  of  money  is  spent  in  the  improve- 
Tiient  of  oyr  thoroughfares. 
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BUILDING     AND     ENGINEERING     NEWS 


BUILDING  BOOM  LOOMS  IN  SACRAMENTO 


By    THK    OBSKHVKK 


Sacramento  is  no  place  foi- 
those  who  v/ork  ;n  the  day  and 
sleep  in  the  night,  and  it;  is  all 
the  fault  of  the  buildin,^  frater- 
nity. The  pounding  of  hammers, 
the  rat-a-tat  of  the  rivet  guns, 
the  screech  of  saw,  the  roll- 
ing of  concrete  mixers,  the  puff- 
ing of  hoi.sting  equipmeni  and 
the  snorting  of  steam  shovel.s 
is  heard  in  every  section  of  the 
city.  Truly  a  city  of  activiiy 
i.s     Sacramento. 


Undoubtedly  the  year  1922  will  be  a 
banner    building   year    for    Sacramento. 

Architects,  contractors  and  material 
dealers  declare  a  huge  construction 
program  will  be  in  full  swing  within 
the  next  few  months.  The  steady  in- 
crease in  activities,  notably  homes,  i.s 
brought  on,  the  building  interests 
claim,  due  to  the  public  being  educaterl 
to  the  fact  that  most  profitable  time 
to  build  is  NOW.  Further,  that  the 
constitutional  remedy  for  high  rent.s  i;; 
more  buildings — and  plenty  of  them. 

The   Outlook 

Architects  declare  prospects  were 
never  brighter— in  fact,  were  never  so 
plentiful.  Many  projects  labeled  "post- 
poned indefinitely"  are  again  on  th» 
boards  and  are  being  rushed  to  comple- 
tion. 

Contractors  declare  an  exceptionally 
busy  season  and  are  confident  the  ac- 
tivities will  continue  throughout  th' 
.vear. 

Materialmen  confirm  the  reports  of 
the  architects  and  contractors,  and  de- 
clare the  demand  for  materials,  in 
many  instances,  exceeds  the  suppb'  on 
hand. 

Real  e.^tate  operators  rei)ort  an  ac- 
tive demand  for  residtnce  prt)i)ert>' — 
particularly  for  the  moderate-price'l 
home.  A  steady  call  for  property  in 
the    business   district   also    prevails. 

Home   lluildins   Most   Active 

A  notable  feature  of  the  Sacramento 
activities  is  home  ))uilding.  During 
the  year  i;t2J  the  city  building  de- 
I)artmpnt  reports  661  buildings  erected 
at  a  cost  of  $2,393,623,  these  structures 
providing  housing  accommodations  for 
700  families.  A  total  of  618  one  family 
structures  were  erected  at  a  cost  of 
11,892,692:  12  two  family  dwellin.^^s  al 
a  co.st,  of  ?7-»,300,  and  21  apartments 
and   flats   at   a   cost  of  $327,250. 

During  the  month  of  January,  this 
year,  the  department  issued  61  permits 
for  new  structures  to  cost  $324,040. 
These  buildings  will  provide  housing 
facilities  for  104  families,  of  which  71 
are  one  family  dwellings,  costing  ?2i),"i,- 
710. 

Ouring  the  month  of  Kebrnary  2i>:i 
permits  were  issued,  representing  con- 
struction totaling  $689,297.  The  totals 
of  the  past  month  exceed  those  of  Feb- 
ruary, 1921,  by  $410,117.  During  the 
month  of  Febrtiary,  just  closed.  42  per- 
mits were  granted  for  one  story  dwell- 
ings costing  $31,000.  and  four  flats 
costing  $31,.'')00.  The  total  amount  of 
new  construction  undertaken  durinf; 
the    month    is    valued    at    $634,217. 

Building  operations  from  .January  1 
to  February  28.  inclusive,  total  452 
permits  having  ati  aggregate  valmvtion 
of   $2,596,159. 


Public    Improvement* 

In  addition  to  a  healthy  program  of 
private  construction  for  Sacramento  a 
considerable  amount  of  public  work 
will  be  undertaken,  both  by  the  city 
and    the    State    of   California. 

The  city  i*<  now  completing  a  school 
construction  program,  for  which  bonds 
of  $3,000,000  were  voted  in  1920,  and 
will  immediately  undertake  the  con- 
.«t!-uetion  of  alterations  and  additions 
to  standing  school  buildings  under  a 
$1,115,000  bond  issu<'  authorized  last 
month. 

The  city  has  also  authorized,  through 
a  bond  issue,  an  expenditure  of  $900,- 
000  to  cjomplete  work  on  the  filtration 
plant  in  addition  to  $200,000  for  im- 
proving the  murvicipal  wharves. 

Sacramento    County    has    under    con- 
.sliuction   a   $365,000   hospital,   plans  for 
which  were  prepared  by  Architect  R.  A. 
Jierold.       Wm.     C.     Keating    of    Sacra 
mento   has   this  contract. 


Frederick  S.  Harrison,  Sacra- 
mento architect,  urges  that  the 
building  interests  of  that  city 
get  together  and  finance  a  build- 
ing exhibit  similar  to  the  eight 
day  display  held  in  Stockton 
under  the  auspices  of  the  Archi- 
tects' Association  of  that  city. 

The  suggestion  of  Architect 
Harrison  ia  worthy  of  immediate 
consideration.  While  building 
in  Sacramento  is  going  ahead  at 
a  rapid  pace,  the  activities  are 
far  from  what  they  should  be. 
Construction  of  all  kinds  mu«t 
go  forward,  not  only  in  Sacra- 
mento, but  in  every  section  of  the 
country.  Building  has  laffged 
far   behind. 

The  prospective  builder  sees 
nothing  but  darkness.  Let  th'' 
building  interests — those  who 
shall  profit  most — show  him  the 
light.  The  jirospective  nuilder 
seeks  facts  and  figures.  He 
wants  to  know  what  he  i.^  ti  get 
for  his  money.  He  want,'-  to  see 
what  the  building  industry  has 
to  offer.  The  public  must  be  con- 
vinced that  it  is  a  profitable 
course  to  build  NOW.  All  thes.> 
things,  and  more,  can  be  accom- 
plished through  a  building  cn- 
hibit. 

CO-OPERATION  will  put  the 
exhibit  over,  the  co-operation  of 
the  Architects,  Contractors  and 
Materialmen,  the  real  e.'itate 
operators,  the  newspapers.  All 
will  profit  by  it,  for  when  build- 
ing is  active  every  line  of  busi- 
ness   benefits. 


A  notable  feature  of  the-  Sacra- 
mento building  program  is  the 
report  of  the  architects  in  declar- 
ing that  plana  for  work  grown 
dusty  through  continual  posl- 
I>onement8  are  going  ahead.  Pro- 
.lects  on  which  construction  was 
jjostponed  include  every  class  of 
building.  Hlgli  prices.  labor 
troubles,  the  unforseen  future, 
tightness  of  the  money  market., 
and  other  complaints  which  have- 
had  much  to  d')  with  construction 
progress  have  been  thrown  to 
the  winds,  .at  least  such  Is  the 
case    in    Sacramento. 


State  In>i»rovementi» 

Construction  of  the  proposed  Capitol 
Extension  buildings  will  be  started  in 
April,  contracts  having  been  awarded 
for  the  excavating,  steel  and  ircn  work, 
brick  work,  terra  cotta.  granite  work, 
concrete  work  and  piling.  The  Capitol 
Kxtension  project  when  completed  will 
represent  an  outlay  of  appri-yximately 
$4,000,000. 

Construction  of  the  State  Printing 
Plant  will  undoubtedly  be  undertaken 
this  year.  While  the  exact  nature  of 
the  building  has  not  yet  been  deter- 
mined, the  State  Department  of  Pub- 
lic Works  expects  to  have  plans  un- 
der way  in  the  immediate  future.  This 
sirueturo  will  be  erected  at  Bleventb 
and  O  streets,  and  will  cost  in  the 
neighborhood    of   $200,000. 

The  State  Highway  Commission  is 
completing  a  $250,000  warehouse  in  thti 
Oak    Park    District, 


.School   Improvement N 

The  school  construction  program 
consists  of  five  new  buildings  now  in 
course  of  construction:  Newton  Booth 
school,  Geo.  Wagner,  contractor,  cost 
$177,900;  Raat  Sacramento  school.  Wm. 
Mureell,  contractor,  $239,060;  Bret 
Harte  school,  K.  E.  Parker  Co.,  con- 
tractors, $1<«4,600;  Leland  .Stanford 
school,  Betz  .and  Mabrey,  contractors, 
$225,199:  Highland  Park  school,  Robert 
Trost,    contractor.    $13.t,561. 

The  recently  authorized  $l,115,00(i 
l)ond  issue  will  finance  additions  to 
standing  school  buildings  as  follows. 
Riverside  school.  3  room  addition,  cosi 
•iil.'.onO:  Washington  school.  8  rooms. 
$60,000:  .Jefferson  school,  2  rooms,  $12,- 
(lOii;  .Vewton  Booth  .school,  4  rooms  $32,- 
•T<iO:  Highland  Park  school,  4  rooms. 
$32,500:  Elmhurst  school.  2  rooms,  116,- 
000;  El  Dorado  school,  2  rooms,  $16,- 
000;  Leland  Stanford  school,  4  rooms. 
$26,000;  Bret  Harte  school.  4  rooms. 
$26.0i'0;  Fremont  school,  auditorium 
building,    $40,000. 

T'lans  for  the  structures  under  con- 
struction and  those  yet  to  be  under- 
taken will  be  prepared  by  the  Archi- 
tectural and  Engineering  Commission 
of  the  city  of  Sacramento,  composed  of 
K.  C.  Heinmings,  .lens  C.  Petersen  and 
C.y      r^.    Hudnutt. 

Higrh    School    .\ddJtion 

The  Sacramento  High  School,  plans 
f(,r  which  were  prepared  by  Architect 
Kdgar  A.  Mathews  of  San  Francisco,  i-s 
about  two-thirds  completed,  and  repre- 
sents an  expenditure  of  approximately 
$6.'>0.000.  Under  the  $1,115,000  bond  is- 
'Jiie  thi'  sum  of  $750,000  is  provided  for 
additions  to  this  strucure,  work  on 
which  will  be  started  during  the  com- 
ing   year. 

Private    Iiupro^  ementn 

The  total  cost  of  contemplated  pri- 
vate projects  to  be  placed  under  con- 
struction in  the  immediate  future  is 
estimated  by  Geo.  D.  Hudnutt.  Sacra- 
mt^ntr  engineer,  to  cost  $6.000.<i00.  .\ 
rough  tally  on  privite  work,  inihlicly 
announced,  follows:  Welnstock-Lubin 
liuMding.  $1,000,000:  Sacramento-San 
.loaMuin  Bank,  $1.000.0t)0:  nt  w  Bank  o." 
Italy.  150.000;  California  State  Life  In- 
surance building,  $1,000,000:  public 
market  building.  $150,000:  Crane  Com- 
p.ar.y  building.  $200,000;  .John  Bruener 
building.  $150,000:  Consumers'  Ice 
plant.  $150,000:  Paramount  Theatre. 
$41^0,000:  Suttor  Hospital.  $500,000:  Sis- 
ters' Hosi)ital.  $750,000:  miscellaneous 
buildings,  $500,000.  Projects  listed  un- 
d.-r  Public  Buildings,"  "Bend  Issues 
I  nexpended,"  Private  Projects  Under 
W&y"  and  "Private  Projects  Prom- 
ised" have  a  total  valuation  of  $14.- 
335,000,  according  t<^  figures  compiled 
bv   TIndnutt. 


BUILDING     AND     BNQINEERINQ 


K.    C.   HEMMFNGS,   SACRAMEVTO    AR- 
•    CHITECT,    REPORTS   BUSY    SEIASOA' 


Architect  E.  C.  Hemmlngrs,  Ochsner 
liuilding.  Sacramento,  reports  an  ex- 
ceptionally busy  season.  Construction 
under  way  and  plans  being  prepared 
in  his  office  for  projects  in  and  about 
Sacramento  total  approximately  $425,- 
0(»0. 

Architect  Hemmings  is  preparing 
I>lans  for  extensions  to  the  upper  and 
lower  buildings  of  North  Sacramento 
School  District,  one  story  interlocking 
tile  and  stucco,  cost  $65,000;  complet- 
ing extensions  to  Bon  Marche  for  Chas. 
P.  Nathan  and  Sons,  the  general  con- 
tract for  v.hich  was  awarded  to  Siller 
I?ros.,  and  the  fixture  work  to  L.  and  E. 
Kmanuel,  Inc.,  cost,  $50,000;  preparing 
plans  for  extensive  alterations  to  T 
and  D  theatre,  enlarging  first  floor,  re- 
decorating, installing  ventilating  and 
heating  p<lant  and  lighting  system, 
cost  $40,000;  preparing  plans  for  en- 
largements and  general  alterations  to 
\ictor  Theatre  in  Oak  Park;  installa- 
tion of  lighting  system,  heating  and 
ventilating  plant,  cost  $30,000;  prepar- 
ing plans  for  candy  store  and  restau- 
rant for  Wm.  Trust  at  918  K  street, 
cost  $50,000;  work  under  way  for  alter- 
ations to  apartment  building  for  Fred 
Anhener  at  705  Ninth  street,  Herndon 
and  Finnigan  and  .1.  C.  Hobrecht.  con- 
tractors, cost  $12,000;  preparing  plans 
for  apartment  building  for  Fred  An- 
honer  at  0th  and  G  streets,  work  to  be 
started  in  .July,  cost  $25,000;  taking  re- 
vised bids  for  El  Dorado  county  bank, 
cost  $40,000;  preparing  preliminary 
drawings  for  a  building  to  contain  nine 
stores  in  downtown  district,  construc- 
tion to  be  started  in  May.  cost  $60,000; 
revising  plans  for  First  Baptist 
Church,  cost  $50,000;  preparing  plans 
to  Install  Turkish  Baths  in  Travellers 
Hotel,  cost    $3,000. 


\KW  Bi  ii.Dixc;  .\M>  zoM\<;  oiini- 

>.\\«l-;    FOIt    S\f  R.\MK\TO 
PI.ANMOIl 


Work  on  the  drawing  of  a  building 
code  and  zoning  ordinance  for  Sacra- 
mento is  to  be  undertaken  In  the  near 
future  by  .in  expert  working  under 
fomn.ittec    of    the    City   Council. 

The  matter  already  has  been  dis- 
cutsed  with  James  Dean,  of  the  Archl- 
t*!Ctural  and  Engireering  Commission. 
employed  by  the  School  DeijartmenI 
and  it  is  reported  that  he  will  t)e  ap- 
pointed   to    do    the    work. 

A  resolution  authorizing  the  Develop- 
ment Committee  to  employ  ex])ert  as- 
.-istance  to  draft  the  ordinance  has  been 
passed  by  the  City  Council.  City  Kn- 
glneer  Albert  (livan  has  supported  fh" 
move  because  Sacramento  is  without  a 
building  rode  and  what  building  regn- 
latioHB  are  enfornd  are  State  law: 
only. 

It  Is  said  that  the  proposed  ordi- 
nance will  cov<»r  the  matter  of  zon- 
iriK.  width  of  streets,  types  of  l)undlngs 
height  which  will  be  allowed,  details 
ot  oonnti  ucllon,  Hpe(;Hlcat  lon.s  for  ap- 
proval heating,  ventilation  and  lire 
protection  apparatun,  and  materials 
which  may  be  Ufed  In  construction 
work. 


»IHN>,OnO.OO»  Nl'IC.NT  U.\    RO.IU.S  l.>    lltlll 

The    liureau    of    Fuhllr    Roads   of    the 
Infilled   StateH  Department  of   Agrrlcul- 

lure    cMtlinali-    the    loliil    cxpeiidllure    for 

I  oriHtrucI  Ion    and    inalnteiinnee   of    road.« 

In  the  country  In  \'J2\   to  be  $600.(i(in.00(i 

The    HI  urceM   of    IhlH    fund    are    approxl- 

mnt«>l)-    HH    followit;      Motor    vehicle    re 

venue,    10    per   cent,    slate    tuiid    bond^, 

7    per  cent;      local    road    bondn,    33    per 

•  ent.      Htate    laxea    and    appropriatlojin. 

\'i    p»T    cent;    Kedercl    iud.    H    pc  i    eont  . 

i.iii.i\      township      and    '1l^lrlrt       inxe. 

<emcrii«.  H  per  cent;  and  inli» 

I   per  crnt, 


With  the  breaking  of  ground, 
on  April,.  16,  for  the  $3,000,000 
•Sacramento  State  buildings,  Cal- 
ifornia's Capital  City  will  be  on 
its  way  to  a  new  building  rec- 
ord. For  the  past  two  years 
Sacramento  has  been  trying  des- 
perately to  meet  her  building 
needs.  The  growth  of  the  city 
within  that  period  has  been 
greater  than  for  any  five-year 
period  previously.  In  1920  Sac- 
ramento set  a  new  building  rec- 
ord with  $3,449,3S8  in  construc- 
tion \alue,  but  in  1921  that  rec- 
ord was  suspended  to  the  extent 
of  mere  than  $1,250,000.  That 
1;i22  will  see  a  conslderabl.v 
higher  total  than  the  record  of 
19-1  is  certain.  The  first  month 
of  this  year  was  the  biggest, 
from  a  building  viewpoint,  than 
any  other  in  the  history  of  the 
city,  the  total  being  over  a  mil- 
lion dollars.  The  Capitol  Exten- 
sion buildings  will  add  $3,000,- 
000.  filtration  plant  $900,000, 
wharves  $250,000  and  schools 
$1,115,000.  These  are  all  public 
jirojects.  Millions  of  dollars  will 
be  spent  in  private  building  en- 
terprises. 

Despite  the  fact  that  532  resi- 
dences were  erected  in  Sacra- 
mento last  year,  and  several 
hundred  were  under  construction 
at  the  beginning  of  1922,  the  city 
is  still  in  need  of  new  homes  to 
take  care  of  the  steadily  grow- 
ing population.  It  is  estimated 
that  1000  more  residences  are 
still  needed  tc  meet  the  city's 
requirements. 

The  voting  of  the  new  school 
bond  Issue  of  $1,115,000  on  Feb- 
ruary 25  means  that  the  city's 
school  housing  problem  is  Solved 
for  the  ne.xt  few  years  at  least. 

Tlie  erection  of  the  Slate 
buildin,r?s  will  help  relieve  the 
olHce  building  shortage.  Sacra- 
mento's largest  office  building  Is 
now  occupied  almost  exclusively 
l)y  State  Departments.  It  will 
be  several  years  before  the  State 
buildings  are  finished,  and  the 
prolilem  of  oHlce  sp.ice  will  be  a 
difficult   one    in  the    meantime. 

Likewise,  there  is  need  for 
more  buildings  to  accommodate 
new  industries  and  business 
places.  Practically  all  available 
space  has  been  taken  ('.iir'ng  the 
l)ast  two  years  by  new  industrial 
and  business  concerns,  and,  as  In 
the  case  of  home  Iniilding,  every 
effort  Is  being  made  to  meet  the 
pressing    needs. 

Sacramento  is  facing  the  facts 
with  determination,  and  will  en- 
deavor to  solve  the  b.ullding  con- 
struction nroblem  In  the  ([uick- 
est  possible  time.  It  is  estimated 
that  the  building  total  for  1922 
will  b"  $10,000,000,  or  more  than 
the  combined  total  in  any  two 
previous  years  4"  the  city's  his- 
t>  ry. 


»  l,AV>\  OICKINC;    OM'!    OI-'     I'lIK    KIUSI' 

lM)i  si'iiii;s    i>    s  \<  iiA>ii:\'i'o 


While  not  generall.v  conneeicd  with 
the  early  history  ot  Sacramento,  clay 
working  appejir.s  lo  have  been  one  of 
the  first  Industries  eetnbllshed  there. 
.\  week  ago  the  old  Cnlted  Stales 
Assay  HulldliiK  In  San  Francisco  was 
torn  down,  and  It  wns  di."cov<'re<l  thai 
a  coiisldorablt-  pf)riion  of  the  building 
had  boen  construoted  of  Sacramento 
brick. 

A.x  \\\iy  polneer  assay  otllee  wa.s  built 
in  IS.IO.  It  ts  evident  there  was  a  i-on - 
Hiderable  brick  buHinesH  In  Sucranieiilo 
ul     that     lime. 

Pottery  maniifaclurcrH  point  fiiit  that 
v\lthlii  a  .Mbort  distance  of  Kiiciaineiiiii 
there  Ik  an  iibundiinec  of  natural  miiiei-- 
lf>lH  for  brick  and  potlt^ry  produetH  ot 
all  kinds  of  both  red  .iiirt  while  rliiv. 
The  l)UMlne«>H  IM  .steadll.v  liicreuHliiK, 
I  lid  there  In  ovvry  reanun  to  beili-ve  It 
will  be  onu  of  the  imporlnnf  IndiintrlKii 
of  this  cliy  for  rnuny  yoarn  to  oonuv 
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SUIT  AGAINST  CALIFORNIA   HIGH- 
WAY    COMMISSION     DISMISSED 

(By   State   Highway  Commission) 

.\n  importint  decision  has  just  been 
rendered  by  Superior  Court  Judge  J. 
Perry  Wood  of  Los  Angeles  county  in 
favor  of  the  California  Highwav  Com- 
mission. 

For  the  first  time  in  the  history  of 
the  Commission  an  attempt  was  made 
through  the  medium  oif  a  court  to  set 
aside  the  determination  of  the  Com- 
mission in  the  selection  of  a  route  for 
a  State  highway. 

The  suit  was  brought  by  Scott  Al- 
exander, of  Long  Beaoh.  to  compel 
the  Commission  to  build"  the  particu- 
lar p-irtion  of  the  proposed  Oxnard- 
San  Juan  Capistrano  State  Highway 
lying  between  Long  Beach  and  Seal 
Beach  immediately  along  the  short  be- 
tween these  points  instead  of  slightly 
inland  from  the  shore,  the  latter  loca- 
tion having  been  decided  by  the  Com- 
mission to  be  the  more  economical  and 
practical    one    to    be    fiollowed. 

By  choosing  the  inland  route  the 
Commission  obviated  the  nece.ssity  of 
constructing  two  expensive  bascule 
bridgv-s  over  inlets  of  the  sea  and 
avoided  .<;erions  right  of  way  diftlcul- 
ties. 

Judge  Wood  held  that  the  chK>osing 
of  the  route  rested  entirely  within 
the  discretion  of  the  Commission;  that 
the  court  could  not  interfere  unless 
bad  faith  was  shown,  and  that  the 
plaintiff    had    failed    to    establish    this. 

Thereupon  Judge  Wood  ordered  that 
judgment  of  n.on-suit  be  entered 
against   Scott    Alexander,    the    plaintiff. 

The  State  Highway  authorities  were 
represented  by  Deputies  .Vttornev  Gen- 
eral Arthur  Keetch  and  John  W."  Malt- 
man  and  C.  C.  CarJeton.  attorney  for 
the   California    Highway  Commission. 

• 

ENGINEERS      TO      INSPECT      SACRA- 
MENTO   FII/rRATION    PLANT 

The  first  excursion  of  1922  of  the  San 
Francisco  Section.  Amerloani  Society 
of  Civil  Engineers,  will  be  a  trip  to 
Sacramento  to  inspect  the  new  Pump- 
ing and  Filtration  Plant  of  that  city, 
now  under  construction,  and  to  witness 
a  series   of   tests  of  concrete   pipe. 

The  trip  will  be  made  on  the  Sacra- 
mento Steamer  of  the  California  T'-ans- 
portatlon  Company,  leaving  6.30  P.  M. 
Thursday.  March  23. 

The  c'ty  engineer  of  Sacramento,  and 
the  engineer  of  the  filtration  .station 
will  welcome  the  members  of  the  So- 
ciety at  the  plant.  While  construction 
of  the  filtration  works  proper  iias  not 
yet  begun,  work  on  the  new  pumping 
station  is  at  a  very  Interesting  stage, 
and  the  entire  project  will  be  Illus- 
trated on  the  ground  by  drawings  and 
models. 

<'onor<»to    Plpf    Tentn 

After  Inspecting  the  pumping  nnd 
nitration  works,  the  party  will  pro- 
ceed to  the  yards  of  the  Valley  Con- 
struction Co..  where  special  apparatus 
ha.«i  been  designed  and  Installed  for 
testing  concrete  pipe  from  .s  to  36 
Inches  In  diameter  to  failure,  both  by 
Inti-rnnl  writer  pressure  and  crushing 
by  external  lo;ids.  The  pipe  will  be  of 
Severn!  types  and  weights,  both  with 
and   without   steel    rolnforolng. 

♦ 

WEIGHTS    OK    MATEni\LS 

According  to  an  Illinois  law  erfeetlvo 
June  lat.  1921.  whenever  the  following 
named  commodities  are  sold  by  th«» 
cubic  yard  and  the  s.nmo  are  weighed, 
the  foU'ywIng  weights  nhall   govern: 

Lbs.  Per 
<"u.  Yd 
CruBh^d  sionr  .    2500 

nnnk    iand    2R00 

Torpedo    sand    3000 

Qravol 800Q 
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FORTY  MILLION  DOLLARS  EXPENDED  IN 
LINCOLN  HIGHWAY  CONSTRUCTION 


I 


The  Lincoln  Highway  Association, 
whicli  has  been  promoting'  the  devel- 
opment of  the  cross-country  road  since 
1913,  has  just  compiled  the  records  of 
the  eleven  States  and  ninety-six 
counties  traversed,  and  announces 
that  improvements  in  1921  surpass  in 
extent  the  work  accomplished  during- 
any  other  year  in  the  history  of  the 
road's  development.  Three  hundred 
and  ninety-seven  miles  of  new  con- 
struction were  completed  at  a  cost  of 
$7,737,473.  Maintenance  during  1921 
cost  the  States  and  counties  $1,735,433. 
so  that  the  total  amount  expended  on 
Ijincoln  Highway  betterment  was  $9,- 
472,906.  'The  additional  mileage  im- 
proved last  year  represents  12  per  cent 
of   the    total    mileage. 

The  .'^s.=ociation  reports  that  1921  ac- 
complishment."* in  each  of  the  States 
tTK.ssod  by  the  Lincoln  Highway  and 
the  conditions  which  will  be  encoun- 
tered by  transcontinental  tourists  of 
1922   as   follows: 

New    Jersey 

Xew  .jersey  completed  7. .5  miles  of 
the  highest  type  of  reinforced  pave- 
ment, 1014  inches  thick  and.  29  feet 
wide,  at  a  cost  of  $756,649.  This  leaves 
but  15  miles  of-  old  macadam  to  be 
replaced,  5  of  which  the  State  proposes 
to  construct  this  year.  The  mainte- 
nance on  this  15  miles  of  old  macadam 
in  1921  cost  $121,948,  or  $7,918  per  mile. 
Xow  Jersey's  60  miles  .of  Lincoln  High- 
way receives  the  heaviest  trafRc  of  any 
section  of  the  route.  A  detour  will  be 
necessary  during  most  of  1922  between 
Highland  Park  and  Metuchen,  where 
the  new  construction  will  be  under 
way.  Other  than  this,  the  route  will 
be   open   from   Jersey   City    to   Trenton. 

Pennsylvania 

In  October,  1921,  the  Pennsylvania 
State  Highway  Department  completed 
and  opened  with  elaborate  ceremo- 
nies a  25-mile  stretch  of  concrete  be- 
tween Gettysburg  and  Chambersburg 
which  eliminated  the  troublesome  de- 
tour of  near  70  miles  which  aggra- 
vated travellers  across  Pennsylvania 
for  two  years.  The  15.'8  miles  com- 
pleted on  this  stretch  in  1921  cost 
$931,341,  or  an  average  of  about  $59,- 
000  per  mile.  The  State  maintained 
320  niiU'i-'  of  the  route  between  Pitts- 
burg and  Philadelphia  in  the  best 
possible  condition  at  a  cost  of  $746,- 
753,  or  $2,333  per  mile.  The  cost  of 
maintenance  on  Pennsylvania's  old 
macadam  is  excessive,  and  the  State 
will  continue  to  replace  it  with  con- 
crete paving  as  rapidly  as  possible. 
The  condition  in  which  Pennsylvania's 
section  will  be  found  this  season  is 
indicated  by  a  record  run  made  across 
the  State  from  Pittsburg  to  Trenton, 
N.  J.,  a  distance  of  3B9  miles,  on  Jan- 
uary 27,  in  9  hours  and  15  minutes 
elapsed  time — an  average  running 
speed  of  40  miles  an  hour.  Tourists 
are  not  advised  to  emulate  this  exam- 
ple, however,  as  during  the  spring  and 
summer  the  Lincoln  Highway  is  well 
patrolled  by  State  constabulary  on 
motorcycles. 

Ohio 

Ohio  finished  26.3  miles  on  her  241 
mile  section  of  the  route  in  1921.  The 
cost  of  tills  work,  which  was  largely 
vitrified  brick  pavement  on  a  concrete 
base,  totals  $1,027,000,  or  an  average 
cost  per  mile  of  $39,050.  This  work 
closed  all  remaining  gaps  in  a  hard- 
surfaced  road  from  the  Pennsylvania 
State  line  to  Mansfield— 117  miles— and 


did  away  for  1922  travel  with  the  trou- 
blesome detours  which  were  encoun- 
tered so  frequently  in  eastern  Ohio  last 
year.  Work  will  be  under  way  In 
1922  between  Mansfield  and  Bucyrus 
and  between  Bucyrus  and  Upper  San- 
dusky. No  construction  is  planned  this 
year  west  of  Upper  Sandusky.  While 
40  miles  of  old  macadam  there  is  not 
in  Ih.^  best  of  condition,  it  can  be  trav- 
elled in  all  weather.  State  Highway 
Director  Herrick  plans  on  the  comple- 
tion of  the  Lincoln  Plighway  across 
Ohio  in  1923.^  The  State's  maintenance 
cost  on  91  miles  of  the  route  in  1921 
was  $143,204,  or  an  average  of  $1,573 
per  mile. 


It  is  probable  that  1922  will 
see  a  greater  volume  of  travel 
along  the  Lincoln  Highway  than 
ever  before.  As  the  most  direct 
route  across  the  continent;  as 
the  Highway  leading  to  and 
through  the  scenes  of  America's 
historic  past;  as  the  road  passing 
conveniently  near  the  great  Na- 
lional  Parks  of  the  West  and  the 
one  upon  which  the  greatest 
connecting  improvement  has 
been  concentrated,  the  Lincoln 
Highway  will,  this  year,  be  the 
great  American  tour.  Hundreds 
of  thousands  will  find  pleasure 
and  inspiration  along  its  3300 
miles  between  the  Hudson  River 
and  San  Francisco  Bay.  The 
condition  of  the  route  is  now  a 
live  subject  of  interest  to  motor- 
ists  in   every   part   of   the   Union. 


Indiana 

Indiana  built  slightly  over  22  miles 
of  concrete  on  the  Lincoln  Highway  in 
1921,  at  a  cost  of  $782,580,  or  an  average 
of  $35,410  per  mile.  Maintenance  on 
the  balance  of  the  route — 142  miles — 
amounted  to  $90,000,  or  $633  per  mile. 
Those  sections  of  the  Lincoln  Highway 
in  Indiana  which  are  not  yet  paved  are. 
in  the  main,  high  grade,  ■well  main- 
tained gravel  which,  to  the  tourist, 
are  a  delight  to  drive  over,  but  which, 
to  the  State,  in  view  of  the  heavy  traffic 
on  the  route,  present  a  burdensome 
maintenance  expense.  It  is  expected 
that  an  additional  long  mileage  of  con- 
crete pavement  will  be  completed  west 
of  South  Bend  this  year.  Good  detour 
roads  v,iU  be  provided  either  north  or 
south  of  the  Lincoln  Way. 

Illinois 

Illinois  nad  brought  the  Ijincoln  Way 
— 170.6  miles  across  the  State — very 
near  to  completion  by  the  end  of  1920. 
Only  a  few  short  gaps  between  Ohicagu 
and  the  Mississippi  River  remained  to 
be  built  in  1921.  These,  totaling  21.1 
miles,  were  finished  last  year  at  a  cose 
of  $605,940,  or  an  average  for  18-foot 
pavement  of  $28,717  per  mile.  This 
work  left  only  20  miles  of  the  Lincoln 
Highway  in  Illinois  unpaved.  the 
stretch  between  Jollet  and  Aurora,  nov 
a  good  gravelled  highway.  This  sec- 
tion will  bo  under  construction  this 
year,  and  it  is  suggested  that  travel 
across  Illinois  detour  from  the  Lincoln 
Highway  <it  Chicago  Heights  or  Jollet 
n'>rtli  through  the  western  (outskirts  of 
Chica.go  to  Aurora  or  AVheaton,  from 
either  of  which  points  a  continuous 
concrete  pavement  extends  to  the  Mis- 
sissippi  River. 

The  maintenance  on  the  paved  Lin- 
coln  Highway    in   Illinois   was   negligi- 


ble, but  $12,843  was  expended  on  keep- 
ing   up    the    unpaved    sections. 
lovra 

Iowa  forged  ahead  of  every  other 
State  traversed  by  the  Lincoln  High- 
way In  1921  in  the  amount  she  expend- 
ed on  the  Improvement  of  her  section 
— 379  miles — between  the  Mississippi 
and  the  Missouri.  For  the  first  time 
a  State  west  of  the  .Mississippi  ex- 
pended more  in  improvement  than  the 
wealthy  States  of  the  East.  Iowa  com- 
pleted 64  miles  of  Lincoln  Way  im- 
provement last  year  at  a  cost  of  $1.- 
866,374.  The  maintenance  on  the  un- 
paved sections  of  the  route  cost  the 
State  $168,637.  Over  $2,000,000  on  the 
Lincoln  Highway  in  Iowa  in  one  year: 
Who  can  say  that  State  is  not  pullinu 
out  of  the  mud  which  so  long  distin- 
gui'^hed  her?  If  the  State's  plans  for 
this  year  go  through,  at  least  as  much 
will  be  spent  on  the  betterment  of  the 
Lincoln  Highway  as  was  spent  last 
year,  when  30.7  miles  of  concrete  pave- 
ment were  laid,  14.8  miles  of  the  rout>- 
were  gravelled,  and  19  miles  of  new 
permanent  grade  established,  prepara- 
tory to  paving. 

Nebraska 

Nebraska  completed  109.6  miles  of 
construction  on  the  Lincoln  Way  last 
ye.ir.  Most  of  this  work  comprised 
sandclay  or  gravel  surfacing.  Western 
Nebraska  has  neither  the  funds  nor 
the  need  as  yet  for  a  paved  road,  and 
the  fine  gravelled  sections  are  kept  in 
magnificent  condition  by  State  mainte- 
nance. Five  and  one-half  miles  of  new 
brick  were  completed  west  of  Omaha. 
closing  the  gap  between  that  city  and 
Fremont.  The  sum  of  $110,000  was 
spent  on  maintenance  on  Nebraska'.^ 
4S5-m:le  section  last  year.  With  the 
exception  of  one  or  two  short  stretche.-- 
in  the  central  part  of  the  State,  th- 
drive  from  the  Missouri  River  to  Chey- 
enne. ^^  yoming,  this  year  should  bt 
an  unalloyed  pleasure. 
^VyomlnK• 

Wyoming  will  he  the  first  Western 
Staate  to  properly  complete  her  section 
of  the  Liincoln  Highway.  The  magnifi- 
cent road  which  has  been  built  across 
the  State  for  452  miles  through  what 
appears  to  be  almost  uninhabited 
country  is  a  never-failing  wonder  to 
the  Eastern  motorist.  Only  50  miles  of 
improvement  is  still  required  in  Wyo- 
ming, and  this  it  is  expected  will  be 
completed  this  year.  The  work  will 
not  necessitate  detours.  Last  year  the 
St;Lte  finished  66.6  miles  of  24-foot 
gravelled  grade,  at  a  cost  of  $166,441. 
The  abundance  of  road  building  mate- 
rial makes  possible  the  construction 
of  the  highest  type  of  road  for  the 
t  rattle  there,  at  an  average  cost  $2,500 
a  mile.  Wyominc-'s  maintenance  cost 
is  also  low,  averaging  last  year  $13« 
per  mile,  or  $60,416. 
Vtak 

I'tah  has  done  practically  nothing  t'> 
improve  the  Lincoln  Highway  or  any 
other  road  west  out  of  Salt  Lake  City 
to  the  Nevada  line  for  several  years. 
The  State  has  practically  no  road 
building  funds  and  such  constructi-on 
as  is  undertaken  must  be  financed  by 
tbe  counties  with  Federal  aid.  Th« 
desert  counties' in  western  I'tah  have  a 
sparse  population  and  a  very  low  val- 
uation. They  themselves  are  almost 
helpless  in  endeavoring  to  provide  a 
proper  road  for  through  traffic.  As  « 
result,  Utah  now  presents  the  only 
real  barrier  to  thnoiugh  traffic  across 
the  United  States.     In  1921  a  lew  miles 
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<if  gravelling  was  accomplished  ea«t  of 
Salt  I^ake  City  near  the  W^yomlngr  line 
at  a  cost  of  $31,22S.  This  represented 
the  State's  total  contribution  toward 
the  completion  of  a  through  route 
across  the  continent. 

Since  the  passage  K>f  the  Federal 
Highway  Act  the  Lincoln  Highway 
from  Salt  Lake  City  east  to  connect 
with  the  Wyoming  improvement  has 
been  designated  as  a  Primary  Federal 
Koad  and  will  be  put  in  fine  condition 
this  year.  The  situation  from  Salt 
Lake  City  west  is  still  unsettled.  While 
the  Lincoln  Highway  Association  In 
1918  contributed  ?125,000  to  the  State 
to  aid  in  the  improvement  <yf  the  desert 
ciit-off  and  the  money  has  been  spent, 
the  State  has  not  carried  the  improve- 
ment to  completion  as  agreed  or  prop- 
erly maintained  the  work  accom- 
plished, with  the  result  that  there  is  no 
satisfactory  road  west  .of  .^alt  Lake 
to    the    Nevada    line. 

Seventy  miles  of  the  Lincoln  High 
way  west  of  Tooele  will  he  found  in 
poor  to  very  bad  condition,  depending 
upon  the  weather.  The  only  other 
western  connectiion  possible  during 
1922  is.  first,  the  road  south  from  Salt 
Lake  City  to  Provo.  thence  via  Delta 
and  Haker  to  Ely,  Nevada,  which  in- 
creases the  distance  between  Salt  Lake 
City  and  Ely  by  .".0  miles;  and.  second, 
a  detour  from  the  Lincoln  Highway  at 
Echo  to  Ogden  and  Brigham  and 
around  north  of  Oreat  Salt  Lake  via 
STiowvflle  to  Cobre,  Nevada,  thence 
so'.iih  .md  oonnectins:  with  Ely.  These 
lattor  routes  are  al.so  In  bad  condition 
an'l  their  use  will  depend  upon  the 
weather. 

Efforts  are  being  made  to  bring 
about  the  completion  of  the  Lincoln 
Highway  in  Western  l^tah  with  the 
Federal  aid  now  available  to  the  State 
Under  the  terms  of  the  Federal  High- 
way Act.  but  sectional  considerations 
in  TTtah  dictate  a  policy  on  the  part 
of  the  present  administration  aiming 
toward  the  completion  of  a  road  west 
out  of  .Salt  Lake  City  across  the  widest 
s»-ction  of  the  Oreat  Salt  Lake  Desert 
flats  to  Wendover,  which  has  never  be- 
fore been  traversed  by  any  through 
traffic  and  which  at  the  Nevada  line 
c-otnnects  with  no  improved  highway 
leading  west  across  Nevada,  .lust  what 
improvenM'Ut  will  be  undertaken  In 
rt:ih  this  year  now  depends  upon  the 
dfclslon  of  the  Bureau  of  Public  Roads 
of  the  Department  of  -Agriculture,  as 
the  Federal  Oovernment  will  pay  75 
p^r  rent  of  the  coat  of  any  highway 
construction  undertaken.  Uegardleas 
fif  what  Is  done,  horwever,  the  above 
outlined  conditions  will  pxist  during 
1922. 

Tload  building  in  Nevada  was  de- 
layed last  year  through  the  failure  of 
Congress  to  pass  the  Federal  High- 
way Act,  providing  more  money  from 
th«'  Federal  Treasury  to  assist  the 
W>!4tfrn  States,  until  Nf>vember.  The 
."^t;iic  wan  unable  to  complete  all  her 
(ymtraots  with  the  Lincoln  Highway 
AsHoeiatlon,  providing  for  tbf  Improve- 
ment of  the  poor  stretches  between 
Ely  and  Reno  and  Carson  City.  The 
worst  stretch  was  completed  —  thai 
across  the  Fallot  flink,  whleh  has  long 
been  (I  barrbr  to  through  trafTlc.  The 
new  ratio  of  Federal  Aid  In  Nevadn 
and  .idrllllonnl  Forest  Tteserve  Funds 
Win  enable  the  State  to  procoivl  rapidly 
(ills  yfiir  with  the  completion  of  the 
poor  sectlonn  on  the  TJncoln  Way.  The 
prowperls  are  that  the  Llnceln  Highway 
by  the  end  of  lh««  year  will  he  In  very' 
fine  condition  During  1922  Hevsral 
long  rough  ntrriehes  will  he  -coun- 
tered In  the  contnil  part  of  the  Btat«, 
but  Ihoac,  while  dlsngresablc,  ars  none 
of  them  Imimssable  and  tho  Tjineoln 
HlKhwn>  1m  the  best  road  arroiM  Ne- 
vada      Nevada    built    60    miloa    of    new 


gravel  grade  on  the  Lincoln  Way  in 
1921  at  a  cost  of  $715,000.  Maintenance 
w->rk    here   and   ther  cost   116.000. 

California 

The  route  of  the  Lincoln  Way  across 
California  is,  with  the  exception  of 
those  sections  through  the  Sierra  Ne- 
vada Mountains,  paved  in  its  entirety. 
Last  year  the  State  spent  |239,424  in 
general  maintenance  and  slightly  over 
a  mile  of  new  concrete  pavement  was 
built    at    a    cost    of    $30,528.      The    State 


has  designated  both  branches  ot  th* 
Lincoln  Highway  fi-om  Sacramento  to 
the  Nevada  State  line  on  the  routes  to 
i)oth  Rene  and  Carson  City  as  primary 
Federal  Aid  roads,  and  it  Is  expected 
that  progress  will  hereafter  be  made 
on  the  pavement  of  these  mountain 
.stretches  which,  however,  are  always 
in  god  travelable  shape. 

1921     Improvement    Table 
Brieriy  summarized,   the  work  accom- 
plished on    the  Lincoln  Way  in   1921   is 
given    in    the    following   table: 


Ne>T    Con- 
state—                                            >I  11  ease  atrnctlon  Maintenance 

New    Jersey     756  $756,649.19  $121,948.06 

Pennsylvania     15. SO  031,341.23  746,753.61 

Ohio      26.30  1,027,006.14  143,204.23 

Indiana      22.16  782,580.90  90,000.00 

Illinois     21.13  605,940.40  12,848.54 

Iowa     64.26  1,866,374.00  16S.637.00 

Nebraska      10D.65  824,382.32  110,007.21 

Wyoming    66.60  166.441.00  60,416.00 

Utah    (estimated)    3.00  31,229.90  26,199.51 

Nevada      60.00  715,000.00  16,000.00 

California     1.10  30,528.60  239.424.01 

Totals     397.56  $7,737,473.68  $1,735,433.17 

Total  expended  on  Lincoln  Way  in  1921 $9,472,906.85 


940,000,000   Invested   in    Nin«   Years 

The  expenditures  on  Lincoln  Way 
improvement  in  1921  brought  the  total 
expended  on  thfs^  national  traffic  artery 
since  the  dedication  of  the  route  in 
1913,  to  over  $40,000,000,  or  more  than 
twice  what  was  originally  estimated 
would  build  the  Lincoln,  Highway  from 
coast  to  coast.  What  has  this  vast 
expenditure  meant  in  the  way  of  tang- 
il»l»'  improvement;  in  the  way  of 
smoothing  the  path  between  New  York 
and  San  Francisco?  The  foll:)wing 
table  «hows  the  mileage  of  each  type 
of  improvement  now  existing  on  the 
Lincoln  Highway.  Here  is  what  you 
will  encounter  on  a  drive  between  the 
.\tlantir    and    the    Pacific    in    1922: 

Road   Types    Classified 

Classification  of  types  of  road  con- 
Htructidn  on  the  Lincoln  Highway 
March    1.    1922.    follows: 

Miles 

(Concrete     521.75 

Brick     241.03 

IJituminous    Macadam    383.28 

.Macadam      287.10 

A.sphalt     78.00 

Creosote   Block    5.90 

Oramte   Block    7.10 

Orafl^    Gravel 1,052.45 

.Natural   Cravel 62.10 

Crraded    Earth    526.99 

.\:itural   Earth    136.00 

.SHnd     3.30 

Total     3,805.00 

\ow   Marked  F*rom  Coast  to  Coast 

Tho  marking  of  the  Lincoln  Highway 
was  finally  completed  in  1921  when, 
with  the  co-Trperatlon  of  the  New  Jer- 
sey State  Highway  nejiartmenl,  the 
laist  permanent  signs  were  placed  alon>: 
the    fiO-mlle    link    between    Jersey    City 


and  Trenton.  The  balance  of  the  mark- 
ing done  in  1919  and  1920  has  been 
well  maintained,  with  the  result  that 
;i  uniform  marking  system  now  ex- 
tends from  the  Hudson  River  to  the 
Crolden  Gate.  The  Lincoln  Highway  is 
the  best  marked  road  in  America,  and 
this  system,  installed  at  such  great  ex- 
pense, is  a  wonderful  aid  to  through 
traffic. 

TralHc  Will  Be  Heavy  "Mils  Year 

No  definite  statement  can  be  made 
as  to  the  exact  "number  of  tourists  us- 
ing the  Lincoln  Highway  in  1921.  It  Is 
obviously  impossible  to  secure  such 
statistics.  But  It  Is  known  from  the 
records  kept  at  the  various  touring  bu- 
reaus and  other  sources  of  moti^rlng 
information  at  main  points  .along  the 
Lincoln  Highway  that  the  travel  l*at 
year  exceeded  the  most  sanguine  ex- 
l)ectatlons  of  those  communities  all 
along  the  route  which  now  exert  them- 
selves to  the  utmost  to  cater  to  this 
highly  profitable  Influx  of  business. 
Millions  have  been  Invested  In  new 
hotels  garages,  fllling  stations  and 
other  accommodations  for  the  traA'el- 
llng  public  along  the  Lincoln  High- 
way and  yearly  facilities  for  making 
the  transcontinental  drive  comfortable 
and  without  hardship  are  Increasing. 

With  the  tnoublesome  detours  elim- 
inated In  the  East;  with  the  Middle 
Western  roads  rapidly  nearlng  paved 
perfection,  and  with  the  dlfflctilties  of 
the  Western  journey  largely  restricted 
to  loss  than  200  miles  of  possible  rough 
going  bet  wren  i'alt  Lake  City  and 
Reno,  there  Is  every  reason  to  believe 
that  the  tralllc  of  1922  will  mark  a  new 
high   point. 


A.  E.  Leitch 


Fred  Clark 


CLARK  &  LEITCH 
Roofing  Co. 

Surcetsors  to  E.  S.  Wamer 

Offlcp  nnd  WnrchouHo: 
II HI  SKrOM)  HTKKKT  SACRAMKNTO,  CALIF. 

Phone  Main  726 
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Building  News  Section 


APARTMENT  HOUSES 


Figures  to  be  Taken  Shortly. 

APARTMENTS  Cost,     $35,000 

BURLINGAME,  San  Mateo  Cc,  Cal. 
NW  Burlinsame  Ave.  an  El  Camino 
Real. 

Two  2-storv  frame  and  stucco  apart- 
ments and  garagres  (4,  5-room 
apartments,     each     building). 

Ownor — Mrs.     Turner     Johnson. 

Architect — W.  H.  Toepke,  942  Market 
St.,    San    Francisco. 

General   Contract  Awarded. 
APARTMENTS  Cost.    $320,000 

I^ONG  BEACH,  Cal. 
Eleven-story    and     basement    Class     A 

apartment      house,      46x    114      (IIS 

apts.) 
Owner — Omar  Hubbard. 
Architect — John     I'arkinson,     420     Title 

Insurance  Bldg..  Los  Angeles. 
Contractor — Dov/      Constr.      Co..       2600 

Idell   St.,  Los  Angeles. 


OMrp<'ntry,    G1»n.s,    nooflns.    Etc.,    to    C 

T.   Merchant,    1«0   Jessie   St. 

Pluinliini^  and  lOlootrical  Work  to  The 
Turner  Co..   272  Natoma  St. 

raiiitiiig  to  li.  Maundreli,  180  Jessie 
Street. 

Heailug  to  Ati.as  Heating  Co.,  72  Free- 
Ion   St. 

Brick  Work  to  A.  W.  Lawson,  180  Jes- 
sie St. 

Plans  to   be  Prepared. 

AI'ARTMENT   HOUSE  Cost,   $ 

SAN    FRANCISCO.      SE    California    and 

Octavia    Sts.,    68-9x137-6. 
Apartment    house. 
Owner — Geo.    W.    Burnett. 
Architect — C.    H.    Skidmore,    Call    Bldg., 
Mr.    Burnett    has   just    purchased   the 
property    and    will    build    one    or    two 
apartments.       Harry    C.    Warwick    has 
been    dcing    all    the    construction    for 
Mr.   Burnett. 


Plans  Being  Prepared — Sub-figures  to 
be  Taken   in  Two  Weeks. 

APARTMENTS'  Cost,    $275,000 

SAN  FRANCISCO.  SE  Geary  and  Shan- 
non. 

Ten-story  and  basement  class  A  apart- 
ment house  (63  2-room  apartments) 

Owner — M.    A.    Little. 

Architect— E.  E.  Young,  251  Kearny 
St.,    San    Francisco. 


Segregated   Figures   Being  Taken. 

APARTMENTS  Cost,     $55,000 

SAN  FRANCISCO.  SW  Grove  and 
Scott. 

Three-story  and  basement  frame  apart- 
ments (12  4-room  apartments  and 
basement    garage). 

Owner — Withheld. 

Architect — E.  E.  Young,  215  Kearny 
St.,   San    Farncisco. 

Segregated   Figures  Being  Taken. 
APARTMENTS  Cost,    $60,000 

SAN   FRANCISCO.     S  Sacramento  near 

Buchanan. 
Three-story    and    basement    frame    and 

plaster    apartment    house    building 

(6   7-room  apartments). 
Owner — John  Siebe. 
Architect — E.     E.     Young,     251     Kearny 

St.,  San  Francisco. 


Contract  Awarded.  „„^ 

APARTMENTS  Cost,    $13,000 

OAKLAND.       E     College     Ave.     175     N 

Claremont. 
Two-story    frame    10-room    apartments 

and   stores. 
Owner — A.    Van   Heerdon. 
Architect — None.  „  „,^, 

Contractor— F.  W.  Maurice,  1362  E-25th 

St.,  Oakland. 


Contract  Awarded.  ^   „  ... 

APARTMENTS  Cost,    $12,000 

OAKLAND.       NB     Fairfax     Ave.      and 

Bond  St. 
Tv.o-story    frame    16-room    apartments 

and    stores. 
Ownei- — Dr.     Marson,     5401     Bono     ht., 

land. 
Architect — None. 
Contractor — ^John  Almquist,  5356  Trask 

St.,   Oakland. 


Cost,    $400,000 
NW    Filbert      and 


Cost,    $12,000 
N    Hayes    206-3    W 


Contract  Awarded. 
APARTMENTS 
SAN    FRANCISCO. 

Ashbury. 
Three-stor;/    and    basement    frame    (6) 

apartments. 
Owner — Geo.   Cohn,  9   Stockton  St.,   San 

Francisco. 
Architect — S.   Heiman,   57   Post  St.,   San 

Francisco. 
Contractor— Louis    J.    Cohn,    110    Sutter 

St.,    San    Francisco. 


Contract   Awarded. 

APARTMENTS  Cost,    $26,000 

SAN  FKANCi:sCO.     S  Eddy  62-6  E  Hyde 
Four-story     and     basement     reinforced 

concrete       (12)       apartments;       (all 

work    except   plastering). 
Owner — Josepli    Greenback,    371    Waller 

St..    San    Francisco. 
Architect — None. 
Contractor — Jacob    (Steur,     1409     Geary 

St.,    -San    Francisco. 


Segregated    Figures   to    be   Taken    in    a 

Few  Days. 
APARTMENTS  Cost,    $45,000 

S.-KN    FRANCISCO.      W    Hyde    £■    Geary 

Street. 
Four-story     and     basement     reinforced 

concrete    apartments    (1?    2    and    3- 

room  apts.) 
Owner — A.   Stocks. 
Architect — Albert     Schroepfer.     Nevada 

Bank   Bldg.,    S.an    Francfsco. 

Segregated   Figures   Being  Taken. 

APARTMENTS  Cost,   $30,000 

SAN  FRANCISCO.  E  Dolores  75  S 
11th    St. 

Two-stcry  and  basement  frame  apart- 
ments (8,  3  and  4-room  apartments 
with    basement    garage). 

Owner — J.    A.    Tracy. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 


Owner    Takin;?    Figures. 
APARTMENTS  Cost,    $50,000 

SAN    F'RANCISCO.      S    California    137-6 

W  Laguna. 
Three-story   and    basement   frame   apts. 

12,    4    and    5-room    apts.) 
Owner — Wm.    Mensor. 
Architect— C.   O.  Clausen,   Hearst  Bldg., 

San   Francisco 


Architect — H.  C.  Deckbar,  1007  Wright 
&    Callender   Bldg.,    Los   Angeles. 

Contract   Awarded. 

APARTMENTS  Cost,    $23,000 

SAN  FRANCISCO.  NE  2nd  Ave.  and 
Hugo  St. 

Three-Story  and  basement  frame  (6) 
apartments. 

Owner — L.  Linden,  62  7th  St.,  San 
Francisco. 

Architect — None. 

Contractor — W.  D.  Henderson,  Monad- 
nock    Bldg.,    San    Francisco.' 

Contract   Awarded. 

APARTMENTS  Cost,     $20,000 

SAN  FRANCISCO.  S  California  137-« 
\V    Laguna. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — Wm.    MensoT,    et.   al. 

Architect — C.  O.  CJlausen,  Hearst  Bldg., 
San   Francisco. 

Contractor — I.  Mensor,  2565  Washing- 
ton St.,  San   Francisco. 


Contracts  Awarded. 

AP.\RTMENTS 

SAN    FR.A.NCISCO. 

Hyde  Streets.  .    ,    .   , 

Six-story  and  bas'iment  Class  A  hrick 
community  apartment  house  (29 
apts.) 

Owner — Capo  di  Monte. 

Architect— T.  Paterson  Ross,  310  Cali- 
fornia St.,   San   Francisco. 

Steel  to  Pacific  Rolling  Mills,  lith  ana 
Mississippi   Sts. 

Reinforcing  Steel  to  Gunn-Carle,  444 
Market   St. 

Grndins  and  Concrete  Work  to  Ameri- 
can Concrete  Co.,  Humboldt  Bank 
Bldg. 


Owner    taking    figures    for    a    General 

Contract. 
APARTMENTS  Cost,     $20,000 

SAN   FRANCISCO.      S   Anza    115   E   17th 

Ave. 
Two-story  frame  apartments  (6,  3-room 

apartments) 
Owner — Max   Taylor,   315    4th   Ave.,  San 

Francisco. 
Architect — C.   O.   Clausen,   Hearst  Bldg., 

San   Francisco. 


Sejrrroprated   Figures   Being  Taken. 

APARTMENTS  Cost.    $ 

LOS  ANGELES.  Maryland  and  Bixel 
Sts.  i 

Four-story  and  basement  class  A  apart- 
ment  house    100x104    (50   apts.) 

Owner — George  Marcell. 


Contract  Awarded. 

APARTMENTS  Cost.    $13,000 

OAKLAND.  E  Euclid  Ave.  103  N  La- 
gunitas. 

Two-stO!y  frame  14-roora  apartment 
house. 

Owner — G.  Sagehorn,  706  25th  St.,  Oak- 
land. 

.\rchitect — None. 

Contractor — F.  A.  MuUer,  Syndicate 
Bldg.,  Oakland. 

To   be   done   by  Day's  Work. 
APARTMENTS  Cost,    $75,000 

SAN    FRANCISCO.      N    O'Farrell    112-8 

W  Hyde. 
Four-story    and    basement    brick    (23) 

apartments. 
Owner — D.    J.    Clancy,    2884   Folsom    St., 

San    Francisco. 
Architect — None. 

To  be  done  by  Day's  Work  and  Sub- 
contracts. 

APARTMENTS  Cost,    $60,000 

SAN  FRANCISCO.  S  Geary  137-6  E 
Taylor. 

Five-story  and  basement  concrete 
stores    and    apartments. 

Owner — A.  F.  Rousseau,  110  Sutter  St  , 
San  Francisco. 

Architect — David  C.  Coleman,  110  Sut- 
ter St.,  San  Francisco. 

Plans    Being    Prepared. 
APARTMENTS  Cost,    $75,000 

SAN  FRANCISCO.     Sutter  St. 
Six-storv  class  C   apartment   house    (25 

2    and    3-room   apartments). 
Owner — Withheld. 
Architect — Edw.     T.     Foulkes,    Crocker 

Bldg.,    San   Francisco. 

Bids  Opened. 

APARTMENTS  Cost,   $ 

S.\N  FRAN*  1  SCO.     N  Geary  —  E  Com- 

monv.ealth. 
Three-story   and    basement    frame    and 

plaster   apartment    house    ;6    apts.) 
Owner — T.   D.   Harder. 
Architect — O.  R.  Thayer,  110  Sutter  St.. 

San  FranelBOO. 

General    Contract 

G.  P.  W.  Jensen,  320  Market  St..  $32,27;. 

M.    T.    Ingraham 32.620 

Geo.    A.    Bos 38.705 

Dowsett    &    Rouhl 36,884 

P.  J.  Lynch  submitted  a  bid  for  all 
work  oxcent  plumbing,  heating,  elec- 
tric work,  paint  and  ornamental  iron. 
$24,683. 

The  general  contract  includes  all 
work,  hardware,  window  shades  and 
light  fixtures.  The  contract  will  be 
awarded  to  G.  P.  W.  Jensen. 

Preliminary  Plans  Being  Prepared. 
Vl'.VRTMENTS  Cost.    $140.00it 

SAN   FRANCISCO.     Western  Addition. 

Six-story  and  basement  Class  C  apart- 
ment house  (40  2  and  3-room  apts.) 

Owner — Withheld. 

Architect — W.  H.  Ratcliff  Jr..  1st  Nat  1. 
Bank  Bldg.,  Berkeley. 
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tiaturday.    March    18      1922 


LETS  GO 


EVERYBODY   has   been   standing   around  long   enough 
yeUing  "Hard  Times/'  *'There  aint  no  such  animal."  It's 
only  a  suspicion  in  the  minds  of  a  few  people. 

This  is  the  open  season  for  painting.  Master  Painters,  Journeymen  Painters, 
Contractors  and  Builders  should  get  busy  now  with  a  paint  brush.  Brighten  up — 
clean  up — paint  up;  but  be  sure  you  use  the  right  materials— "FULLERS." 


Pionooi-  White  Lead  is  the  choice  of  the 
\ra.stei'  Painters,  Journeymen  Painters, 
and  (Contractors,  because  it  spreads  easi- 
ly, covers  well,  and  endures. 

Fuller's  ]*ure  Colore  in  Oil,  give  that 
lastiiif?  cjuality,  correct  colors,  and 
strong  tinting  properties  desired  by 
eveiyone  who  uses  paints  frequently, 

Kiillei-'s  Washable  Wall  Finish,  is  used 
')7i  the  walls  of  homes,  office  buildings, 
and  i)ublic  sti-uctures.  Dries  with  a  soft 
mellow  tone.     It's  Washable, 


Fuller's  Hot  Water  Finish,  is  a  good 
product  for  making  homes  more  attmc- 
tive.  This  i)roduct  spreads  well,  has 
good  hiding  properties,  and  is  said  to  be 
supei'ior  to  any  Kalsomine  on  the 
Ma  I'ket, 

"  FuUerwear  " — For  ever^'  purpose. 
I'sed  by  Master  and  Journeymen  Paint- 
ers, because  it  will  not  turn  white, 
.scratch,  noj-  show  under  oi'dinary  con- 
<litions  the  wear  and  tear  of  modem  life. 

Fuller's  15  For  Flooi*s  V^amish,  is  unex- 
celled as  a  protecting  and  beautifying 
product  for  flooi*s  of  wood.  Rolling 
furniture,  heel  marks,  etc.,  do  not  show 
up  when  Ihis  product  is  applied. 


W.  P.  FULLER  &  CO. 


"Since  '49" 


1016  Second  St.,  Sacramento 


Saturday,    March     18,     1922 
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Cost,    I- 


Concrete  and  Carpenter  Work  Awarded 
ADDITION  Cost,    $22,000 

SAN  FRANCISCO.    O'Farr ell  near  Jones 
Four-storv    reinforced    concrete     Class 
r.      addition      to      one-story      store 
building,   for  apartments. 
Owner — Frank  Kelley. 
Architect — O'Brien      Bros.,      240      Mont- 
gomery   St.,    San    Francisco. 
Contractor — F.    L.   Hansen,    251    Kearny 
St..    San    Francisco. 

Plans   Being  Figured.  ,,cnr.n 

APARTMENTS  ^^        ^^     •^"'^•^stin  «t 

SAN  F'KANCI&CO.     Noe  St.  near  14th  St. 

Two-stcry  and  basement  frame  and 
plaster  apartments  (4  4- room 
apartments   and    basement   garage). 

Owner— Withheld. 

Architect— Paul       F.       DeMartini,       946 
Broadway,   San  Francisco. 
Bids    are    being    taken    for   a    general 

contract.  

Permit  Applied  For. 

APARTMENTS  Cost,    $10,000 

OAKLAND      NE  Park  Blvd.  and  Mont- 

Two%tory     frame     12-ri'Jom    apartment 

Own'^r— T.     A.     Pedersen,  1398  E-27th 

St.,   Oakland.  „.„  „       j 

Architect— A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Plans    Being    Prepared. 
^Ii^SnScO.     Green  near  Webster 
Two-story      frame      and      plaster      (4) 
apartments. 

^"cMU-ErSt-  Hildebrand,  110  Sut- 
ter   St.,   San   Francisco. 

Plans  Being  Prepared— To  be  done  by 
Day's   work.  ... 

APARTMENTS'  ,         Cost.    $50,000 

OAKLAND.      Near    Lake    Merntt. 
Thvee-stojy    frame    and    plaster   apart- 
■  ment  house  (15  2  and  3-room  apts.) 
Owner  — M.      F.      Sommarstrom,      314o 

Champion  St.,  Oakland. 
Architect-Clay   N.   Burrell.   First    Sav- 
ing Bank  Bldg.,  Oakland. 

Plans  Completed. 

ADDITION  ^°^^*^^',;° 

OAKLAND.  SW  Alcatraz  and  Tele- 
graph   Aves. 

Two-story    addition    to    apartmc^nts. 

owner— Henry  C.  Donnovan,  52  <  Alca- 
traz  Ave.,   Oakland. 

Architect— M.  I.  Diggs,  Easton  Bldg., 
Oakland. 


Completing   Plans— To  be   done   by  Day 

APARTMENTS  Cost,    |20.000 

SAN  FRANCISCO.  B  Taylor  87-6  b 
Pine    25x81-6.  ,  „^, 

Three-stoiy  and  basement  trame  and 
plaster  apartments  (6  3-room  apts) 

Owner—Martin  S.  Show,  1901  Califor- 
nia St..   San   Francisco. 

Architect  —  Frederick  W.  Quandt, 
Monadnock  Bldg.,   San   Francisco. 


BANKS 


CHURCHES 


Contract   to   be  Awarded. 
UANK  Cost,    $30,000 

HALFMOON  BAV,  San  Mateo  Co.,  Cal. 
One-story  brick  bank  building. 
Owner — Half  Moon  Bay  Bank. 
Architect — E.  A.  Larsen,  Halfmoon  Bay. 
Ward  &  Jones,  180  Jessie  St.,  San 
Kranciscc,  submitted  the  lowest  bid  at 
a  little  over  $20,000,  and  Barrett  & 
Hiln  the  second  lowest.  The  contract 
will  be  awarded  to  the  low  bidders 
and  will  include  all  work  except  mar- 
ble bronze,  vaults,  safe  deposit  boxes, 
lighting,  ventilating  and  heating  sys- 
tems, which  will  be  done  by  the  Her- 
man Safe  Co. 

Commissioned   to   Prepare   i'lans 

ADDITION  Cost,   $200,000   Ap- 

proximately. ,.    .     .  ^,         ,oc 

SAN  FRANCISCO.  Adjoining  No.  42b 
California  Street. 

Class  A  addition  to  bank  building. 

Owner — San  Francisco  Savings  &  Loan 
Soci€^ty 

Architect  —  Herbert  A.  Schmidt.  251 
Kearny   St.,    San    Francisco. 


BONDS 


TRACY,  San  Joaquin  Co.,  Cal — 
Bonds  of  $300,000  voted  in  Pescadcro 
Reclamation  District  No.  2058  to  pay 
off  warrants,  purchase  land  and  con- 
t^truct   reclamation    works. 


LOS  ANGELES,  Cal.— The  City  Coun- 
cil has  ciecided  to  submit  at  the  Augus! 
primary  election  a  bond  i-ssue,  about 
$12,800,000,  for  construction  of  a  nev. 
outfall  sewer  and  a  ^cre^ning  plant  al 
Hyperion  according  to  original  plans. 
The  pronositicn  to  huild  two  intercep- 
tors and  treatment  plants  at  a  cost  ol 
$4,000,000  was  abandoned  because  of 
the  great  expense  of  operating  the 
treatment  plants  with  no  assurance  of 
any  return. 


VISALIA,  Tulare  Co.,  Cal. — Election 
will  be  held  March  3l3t,  to  vote  bond.s 
of  $110,000  to  finance  construction  of 
three   new    schools. 


SELMA,  Fresno  Co.,  Cal. — Selma 
Union  High  School  District  bond  issue 
of  $230,000  to  finance  construction  of 
new  high  school,  sold  by  supervisors 
for  premium  of  $4,071.  Plans  for 
structure  being  completed  by  Architect 
Xorman  F.  Marsh,  Broadway  Central 
IBdg.,    Los   Angeles. 


TURLOCK,  Stanislaus  Co.,  Cal. — 
lOlection  held  to  vote  bonds  of  $36,000 
to  construct  additions  to  two  grammar 
schools  carried. 


BRENTWOOD,  Contra  Costa  Co.,  Cal. 
— Election  will  be  called  shortly  to 
vote  bonds  of  $25,000  to  build  grammar 
school. 


Coi.iract  to  be  Awarded. 

CHURCH  <'oi.t,    $J8,00J 

OAKLAND,  Alameda  Co.,  Cal.  Fruit- 
vale   Boulevard. 

Une-f;tory    brick    or    hollow    tile    church 

owner  —  Third  Church  of  Chricit 
Scientist. 

Architect — H.  H.  Outterson,  ZiS  Post 
St.,  San  Francisco. 

•  on tractor — John  Morion,  Balboa  IJIdg., 
San  Francisco. 

I'laii.s   Being  Prepared. 

CHURCH  <'osi,    $100,000 

SAX  MATEO,  San  Mateo  >'o.,  Cal.  Til- 
ion  Avenue  from  Ellsworth  to 
Qrifflth. 

Ueinforced  concrete  church,  600  seal- 
ing capacity  (tile  roof). 

owner — Congregatio'ial   Church. 

Architect — Jas.  W.  Piachek,  2014  Sliat- 
tuck  Ave.,   Berkeley. 


FACTORIES  &   WAREHOUSES 


I  Mans    Being    I'repared. 

AUTO    STAGE    DEPOT  Cost.    $40,000 

SAN    .lOSE,    Santa    Clara   Co.,    Cal.       W 

Market    between    Santa    Clara    ani» 

Post   Sts. 
Two-story      reinforced      oncrete      auto 

stage    depot. 
Owners — Alex    Hart,    Jas.    Beatty,    Gus. 

Turrel,    et.    al. 
Lessee — Peninsula    Rapid   Transit   Oo. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San  Jose. 


Plans  to  be  Prepared. 

FACTORY    BUILDING  Cost.    $60,000 

SACRAMENTO,    Cal.      R    Street. 
Three-story    and    basement    reinforced 

concrete    candy    factory    40x160. 
Owner — California  Candy  Co. 
Architect    to    be    selected    shortly. 
Contractor — .\.       W.       Norris,       Peoples 

Bank  Bldg.,  Sacramento. 
Directors  of  the  company  are:  Wal- 
ter Culmsee,  former  MarysviUe  candy 
manufacturer;  A.  W.  Norris,  local  con- 
tractor: R.  H.  Malhood,  vice-president 
of  the  Sacramento-San  Joaquin  bank; 
A.  N.  Bullock,  Sacramento  printer; 
.lames  T.  McBride  and  Lester  G. 
Brownnell.  Temporary  offices  are 
maintained  with  H.  W.  Kafer,  1024 
Eleventh   street. 

Contract    Awarded. 

ni'ILDING  Cost,    approximately 

$130,000. 

SAX  FRANCISCO.      XW   1st  &   Howard. 

Five-story     and      basement     reinforced 
concrete   building  for  printers,   etc. 

Owner — Bothin    Estate. 

Architect — Arthur  G.  Bugbee.  26  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Cahill   Bros.,   110   Sutter  St, 
San   Francisco. 
The   grading  was   let   some   time   ago 

to   The  Carlin   Grading  Co. 


S\X  FRANCISCO- Mrs.  C.  S.  Hurst, 
735  Taylor  St.,  has  purchased  the 
property  on  the  northwest  corner  of 
Geary  and  Leavenworth  streets,  and 
will  improve  it  with  a  large  apart- 
ment house  building. 


CENTERVILLE,  Alameda  Co.,  Cal. — 
Straw  vote  sh('>ws  people  In  favor  of 
election  to  vote  bonds  to  finance  con- 
struction of  high  school  buildings  to 
serve    Washington    township. 


O.   H.   MILLER,   Manager 


KNOX  LUMBER  CO. 


We   pride  ourselves  on 

QUALITY 


Office  Phone,  Maiu  70 

Sacramento,  California 


Yard,  Main  212 


Contract   Awarded. 

RUILDIXG  Cost,    $33,000 

SAX  FRANCISCO.     SE  8th  and  Howard. 

Two-story  and  basement  reinforced 
concrete    building. 

Owner — Bothin    Estate   Co. 

Architect — Arthur  S.  Bugbee.  26  Mont- 
gomery  St.,   San   Francisco. 

Contractor — Cahill  Bros..  110  Sutter  St. 
San   Francisco. 


Contract    Awarded. 

WAREHOUSE  i:osi,   $80.00*. 

O.-VKLAND.    Alameda    Co..    <'al.    NE    6th 

and  Franklin  Sts. 
Three-story    reinforced    concrete    ware- 

hoiia«. 

Owner  —  Zellerbach     Paper 

Franklin  St.,  Oakl.and. 
Arcihtect — ^Non*. 
Contractor — Oliver    Duval    &    Son.    Dal- 

ziel    Bldg.,    Oakland. 


Co. 


618 


Plans    Completed. 

FACTORY  Cost,    $9,475 

OAKL.\ND.     SW  67th  St.  and  San  Pablo 

Ave. 
One-story    factory    and    store;    1-story 

warehouse   and   concrete  vault. 
Owner — Cl^as.  J.  Braun.  6551   San  Pablo 

.\ve.,   Oakland. 
Arphitppt — Not    ^iven. 
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Seal 


It  Heats     I  Inner  Lining      Less  Fuel 
It  Ventilates 
It  Satisfies 


Burns  Coal,  Wood 
or  Gas 

A  Himiilf  (Mill  <-oiin«M-lc<l  wHh  Hit 
wnler  mnin  nnd  ntnrafcv  tnnk  mnkpn 
It  poMMiltIp  l<i  olitnin  hoi  fvntt'r  in 
kilch4'n  or  liiitlirooni  nt  the  'urn  of 
n  fniicrt 

A     <oiii|iiirli<oti    of    tho    HOMRK    «Hh 

other    ha-nlInK   •".vmtrmK    will   <<on\ln«'c- 

yn\i    „t    Km    iiniiMiwil    <-<-oiioiii.v    liolh    in 

llr«i«    coxt    iiikI    oprriition. 


Less  Cost 
More  Heat 


'/;  Tn     Giinrnntcfal    lo    hrni    >oiir    hoiiia-    l<i    ii 

\>  <>     hnvf     nil     inN<nllatloii     for     iiionI 
nn>     rtMpilmiioiil. 


OMER> 

OUir.lNAl.  I'AII  MID 

•  PIPELESS  FURNACE 


>Hni;   TO    LAST  A    MKKTIMK 

roiin(nn(    firciilnlloii    iiiMiircN    nir    lir- 
InK     (horonnhly     piiriflrd. 


Installed  in  old  as  well  as  new  homes  in  a  day 

Agents  Wanted.  Write  for  Booklet  ''History  of  the  People's  Furnace' 

Bockmann-Rusch  Hardware  Co. 


514-516  Market  Street 


Distributors 


San  Francisco,  Calif. 


^■t.tr-^^M 
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Piling  Contract  Awarded. 
WAREHOUSE  Cost,    |25,000 

HICHMOND,  Contra  Cost.i  Co.,   Cal.     t 
Potrero     Ave.,   IjOt     4,     Turksbury 
Estate. 
One-story  steel  and  sheet  metal   ware- 
house and  storage  tank. 
Owner — Galena   Signal   Oil   Co.,   Monad- 
nock  Bldg.,  San  Francisco. 
Engineer — D.    Dorvvard    Ji.,    Iti   Cali!!(<r- 
nia  St..  San  Francisco. 
A.    W.    Kitchen,    110    Market    SI.,    Sar. 
Francisco,    has   been   awarded    the   con- 
tract  for    the    piling    (about    300    piles). 
Sub-flg'ures   will   be   taken   shortly   on 
the  balance  of  the  work. 


INGLEWOOD,  Los  Angeles  Co.,  Cal.-- - 
Geo.  R.  Healey  Co..  848  Santee  St.,  I,os 
Angeles,  is  planning  the  erection  of  a 
new  factory  at  Inglewood.  The  main 
building  will  be  50x250  ft.  with  a  base- 
ment, 50x125  ft.,  and  the  mill  building 
will  be  50x100  ft.  G.  G.  Stewart  of 
Inglewood,  is  preparing  the  plans.  The 
buildings  will  be  of  brick  or  frame 
construction. 


COLFAX,  Placer  Co.,  Cal.— B.  C. 
Soule,  owner  of  a  large  tract  of  timber 
land  on  the  Forest  Hill  Divide,  and 
L.  D.  Stephenson,  engineer  in  charge 
of  operations,  are  conferring  with  the 
Chamber  of  Commerce,  seeking  a  25- 
ncre  site  for  a  piling  ground,  planing 
mill   and   box   factory. 

SELMA,  Fresno  Co.,  Cal. — Immediate 
construction  of  the  Fresno  Tire  and 
Rubber  Co's  plant  will  be  started  here 
shortly,  steel  for  the  structures  having 
been  shipped  from  Los  Angeles.  The 
main  building  will  be  60  by  250  feet 
and  will  be  three  stories  in  height  of 
brick  and  steel  construction.  Surveys 
were  prepared  by  Engineer  .lohn  S. 
Bates.    Rowell    Bldg.,    Fresno. 


BEKKELF.Y,  Alameda  Co..  Cal. — 
Council  withdraws  appropriation  of 
$4,000  to  rf'pair  municipal  wharf  and 
construct  curtain  wall.  C.  L.  Hug'irins, 
citv   engineer. 


FIREHOUSES  AND  JAILS 


SAN  FRANCISCO— Following  bids 
received  by  Board  of  Public  Works,  for 
erecting  drill  tower  for  fire  depart- 
mejit  in  Division  St.  between  10th  and 
11th  Sts.  Plans  were  prepared  by  Ar- 
chitect Frederick  H.  Meyer,  Bankers 
Investment    Bldg.: 

General    Construction 

I.    M.    Sommer    (low) $23,847 

A.    H.    Vogt    26,863 

.1.   D.   Hannah    27,897 

.John    Spargo     27,475 

Harry    Hilp     27,900 

Andersen    &     Ringruse 28,591 

Architect's    Estimate     24.000 

Brick   nnd   Hollow   Tile 

Chas.    Hock    (low)     $   9,375 

Thos.    J.    Campbell    10,540 

Farrell   &   Reed    10,900 

E.  Hogberg     12,100 

M.    B.    McGowan    31,549 

White    &    Gloor    Id, 439 

A.    W.    Lawson     12,750 

Andersen   &   Ringrose 13,000 

Architect's  estimate   1  1,000 

Electric  Work 

F.  E.    Newbery    (low)     $1,135 

Butte    Elec.    &   Equip.    Co 1,576 

S.    M.    Radelfinger    1,375 


The    Turner    Co 1,680 

Geo.    F.    Smith    1.244 

Collonan    Elec.    &    Mfg.    Co 1,347 

Watts    Elec.    Co 1,200 

M.    E.    Ryan    1,460 

.Architect's    estimate    1,900 

Plumbins  and  Heating 

A.   Littich    (low)     12,153 

Oscar  Aaron    2,245 

Alex    Coleman     2,294 

Turner    Co 2,680 

.1.  E.   O'Mara    2,655 

Gilley-Sohmldt   Co 2,470 


FLATS 


Plana  Completed. 

FIATS  Cost,    116,000 

SACRAMENTO.      1614  O  St. 
Three-story     frame     flats      (6      4-room 

flats). 
Qvvner — J.    W.    Farrington,    712    8th    St., 

Sacramento. 
Architect — Not   given. 

Sub-flgures    to    be    Taken    in    About    a 
Week. 

FLATS  Cost,    I 

SAN     FRANCISCO.       Entire     block     on 

Fulton  opposite  Ashbury. 
Fourteen  2-story  and  basement  frame 
flats  buildings  (2  5-room  and  ga- 
rages each);  and  Two  3-story 
frame  apartments  (9  2,  3  and  4- 
room  apartments). 
Owner— W.    L.    Hemminga,    47    Ashbury 

St.,  San  Francisco. 
Plans    by    owner.  . 

A  terrace  is  being  constructed  in 
the  center  of  the  block  to  be  known 
as  "Hemway  Terrace."  The  buildings 
will    be    erected    on    lots    33i/ix80    feet. 

Owner    taking    figures  for    a    General 

Contract.  ,,„  „„^, 

FL\TS  Cost.    $12,000 

SAN     FRANCISCO.       E  19th     Ave.     275 

Two-stcry     and     basement     frame     flats 

(2,   7-room  flats). 
Owner — Jules    Delucchi. 
Architect — C.   O.  Clausen,   Hearst  Bldg., 

San   Francisco. 


To   be   done    by   Day's   Work  *,9nnn 

PLATS  Cost,    »l.:,ouu 

SAN    li-RANCISCO.       W     16  th    Ave.     221 

S  California. 
Two-story    and    basement    frame    flat.s 

(2,    6-room    flats    and    garages). 
O  vner — E.    G.    Oden. 
Architect — C.  O.   Clausen,    Hearst   Bldg., 

San   Francisco. 

Plans  Being  Figured.  tio,>nn 

PL^TS  Cost.    liliJ.OOU 

SAN   FRANCISCO.     W   Fourteenth  Ave. 

between  Geary   and   Anza  Sts. 
Two-story     .and     basement     frame     and 

plaster      flut    building      (2      6-roon 

flats  with  basement  garage). 
Owner— Mr.    Littlepage. 
Architect — H.   C.   Baumann.   251    Kearny 

E't  ,  San   Francisco. 
Figures   are    being    taKCii    for   a    gen- 
eral contract. 


Plans  Being   Figured. 

FLATS  Cost,  $12,000 

.SAN   FRAN  "ISGO.        NW    Dolores      and 

Twenty-sixth   Sts. 
Two-story     and      basement   frame     and 

plaster   flats    (2    6-room    and    basc- 

hent  garage). 
Owner — John  Schroeder. 


Friend  &  Terry  Lumber  Co. 

Established  1853 

Everything  for  the  Builder 


R.\rRA.MKNTO,  CALIFORNIA 


Office 

1012  Tenth  Street,  between  .f  and  K 

Telephone  Main   50ti 


Yard 

Front  S  and  T  Streets 

Telephone  Main  674 


Architect — H.   C.   Baumann,   251   Kearny 
St.,  San  Francisco. 
Figures   are   being  taken    for   a   gen- 
eral contract. 


Contract  Awarded. 

FLATS  Cost,    $13,000 

OAKLAND.      E    Telegraph    Ave.    60    S 

65th    St. 
T.vo-story    16-room   frame   flat  building 

and  garage. 
Owner — Chas.     W.     Howard,    6420    66th 

St.,  Oakland. 
.A  rch  i  tect — None. 
Contractor — F.  W.   Tharter,  2117   Derby 

St..    Berkeley. 


*^Jontract    Awarded. 

F-LATS  Cost,     $11,200 

S\N   FRANCIi5CO.      W    15th   Ave.   100  N 

Fulton  St. 
Two-story   frame   flat   building. 
Owner — Mrs.      Nellie      Hunt,      750      12th 

Aye..  San  Francisco. 
.Architect — None. 
Contractor — Emil     Nelson,     4835     Geary 

St.,  San  Francisco. 

Contract   Awarded. 

FLATS  Cost,   Approximately   $15,000 

SAN  FRANCISCO.  SW  Clement  and 
17th  Ave. 

Two-story  and  basement  frame  (4) 
flats. 

Owner — Dr.    L.    Gemeniani. 

Architect — T.  Paterson  R,ass,  310  Cali- 
fornia St.,  San  Francisco. 

Ccntractor — E.  J.  Montgomery,  1340 
Broadway,    San    Francisco. 


Contract   .Awarded. 

STORE   AND    FLATS  Cost,    $10,32 1 

SAN  FRANCISCO.     W  Divisadero   109-6 

S    Ellis. 
Two-stiory    and    basement    frame    store 

and    (2)    flats. 
Owner — Henry    Verleger,    233    Post    St., 

San    Francisco. 
.\;(hitect — Edw.  G.   Bolles,   233   Post  St, 

San    Francisco. 
Contractor — G.    Petlerson,    251    Kearny 

St.    San    Francisco. 

Contract  Awarded. 

FLATS  Cost,    $11,400 

SAN    FRANCISCO.      N    California    56    E 

ISth  Ave. 
Tv/o-stor.v   frame    (2)    flats. 
Owners — John    and    Kate    Bellan.    723A 

Green    St.,    San    Francisco. 
Architect — E.    A.     Hermann. 
Contractor — Olson   &    Persson,    248    Fell 

St.,    San    Francisco. 


'on tract  Awarded. 

FRAME  FLATS  Cost,  $12,255 

SACU.VMENTO,  Cal.  Lot  3  E  %  I,  J. 
28th  and  29th   Sts 

Two-story  frame  (l;ii  building  (3  4- 
room  and  1  5-room  flats). 

Owner — Thos.  N.  and  I'eachie  A.  Cham- 
berlain. 

Architect — Not   Given. 

Contractor — Jas.  T.  Randall  Jr.,  JOi,. 
41st    St..    Sacramento. 


Segregated    Ii"'igures    to    be    taken    Next 

Week. 
FL.A.TS  Cost,    $19,000 

SAN    FRANCISCO.      NE    11th    Ave.    and 

Judah    St.    36x100. 
Two-story     and     basement    frame    and 

plaster  fl.ats  (6  3  and  1-room  flats). 
O  vner — Mrs.   S.    Johe. 
Architect — Frederick    W.    Quandt.    Mo- 

nadnock  Bldg.,  San  Francisco. 


Contract    Awarded. 

FLATS  $12,000 

SAN   FRANCISCO.     E  Divisadero    137-6 

N  Union  Street. 
Two-story      and    basement    frame      (~) 

flats. 
Owner — Harvey   A.   Allen,   334    Pine   St., 

San  Francisco. 
Architect — J.  F.  Dunn   (deceased). 
Contractor^Bo.xton  ^^   Zwieg,  SO'.t  Flat- 

ircn  Bldg..   San   Krano-.sco 


GARAGES 


Contract    .Awarded. 

GARAGE  Cost.    $13,000 

i=fAN   FRANCISCO.      340-50  Fell  St. 

One-story    brick    garoge 

Owner — Luther    M.    Smith,    620    Juduh 

St..    Snn    Francisco. 
Architect- rjs'on*. 


16 


BUILDING       AND       ENOINBERING       NBWS  Saturday.    March     18.     1922 


ARE    YOU    IN     NEED      OF 

MACHINERVI 

WECAN^JRNISHIJ 


ANYTHING 


For  the 

Building  and 

General 

Contractor 

Power  Plant 


For  the 

Street  and 

Road 

Contractor 

Quarry 


Cinch  Anchoring  Specialties 

Most  oeononii.-;.!  and  surest  way  of  seenring  fixtures  to  masonrv'. 

American  Hoist  and  Derrick  Co. 

H.ists.  Stt'ain  and  Klcctnc;  Derrioks,  Wood  and  Sted:  Lo.M.n.otive  .'.•anes;  Railroad  Ditchei-s:  Wire 
Ixope  Blocks;  Cenumc    "Crosby"  Clips. 

Koehring  Company 

Pav.-rs.    Heavy   D.ity   Construction  Mixei-s,    Dandii    Liirhi    Mixors.   Bar  Benders  and   Cutters    Crane 
Kxca  vat  CITS. 

C.  H.  and  E.  Manufacturing  Co. 

Portable  Saw    Ri^s.    I'ower   Driven  Trench    i'uini)s,   ( Vntrifutjal.   Piston  Force  and  Trijdex   I'mnpinij 
Outfits.  Budders'  Hoists,  Mortar  IMixers.  .Mat(>i;d  Klrvators.  Tractors.  Euijines. 

Keystone  Driller  Company 

Traction   KxcavatcuH,  Well  Drillin^f  Machines,  Deep  Well  Pumps. 

HarronRickard&McCone 


r 


San  Francisco  Los  Angeles 

Members  of 
Sacramento— -San  Francisco — Oakland  and  Los  Angeles 
Builders  Exchanjjes 
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it 


Contractor — E.    K.   Building  Co.,   77   O'- 
Farrell    St.,    San    Francisco. 


Preliminary    Plans    Being    Prepared. 

GARAGE  Cost,    $16,500 

SAN    PHANCISCO.      N    Ellis    W    Mason. 

Five-story  and  basement  reinforced 
concrete    public    garage. 

Owner — United    Garage    Co. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery   St.,    San    Francisco. 


Contract  Awarded. 

GARAGE  Coat.  $10,500 

AI.AMEDA,  Alameda  Co.,  Cal.  2395 
Webster   St. 

Garage. 

Ov.ner — Associated  Oil  Co.,  San  Fran- 
cisco. 

Architect — None. 

Contractt.r — A.  H.  Vogt,  1S5  Stevenson 
St.,    San    Francisco. 


GOVEBNMENT     WORK    AND 
SUPPLIES 


WASHINGTON,  D.  C— l^ange  & 
Kergstrom,  Washington  Bldg.,  L.os 
AngeUs,  and  Monadnock  Bldg.,  San 
Francisco,  were  low  bidders  at  about 
$487,000,  for  erecting  six  barracks 
buildings,  and  two  entrance  buildings 
and  gates  at  the  naval  training  sta- 
tion, San  Diego;  bids  opened  at  Wash- 
ington, D.  C,  Mar.  S.  Other  bidders 
were:  Wm.  Simpson  Construction  Co. 
and  W.  E.  Kier  Construction  Co.  bid 
$491,000  and  Wright  &  Doran.  San 
Diego,  bid  $497,000.  The  buildings  will 
be  of  reinforced  concrete  and  hollow 
tile  construction,  plastered'  exteriors 
and  tile  roofs. 


SAN  FRANCISCO— Until  March  24, 
10  a.  m.  bids  will  be  received  by  Quar- 
termaster Supply  Officer,  Fort  Mason, 
tor  fur.  and  del.  under  Proposal  No. 
22-49:  40  electric  line  poles,  Idaho  ce- 
dar, 7-in.  top  and  35-ft.  long;  60  wood 
cress  arms  3i^-in.  by  4Vi-in. ;  electric- 
al materials;  pocket  knives;  plumbers 
hammers;  wire  rope  thimbles;  300  lbs 
wrought   washers. 


WASHINGTON,  D.  C— .1.  A.  Mc- 
Eachen  Co.,  552  Columbia  Bldg.,  Seat- 
tle. Wash.,  awarded  contract  by  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment, to  construct  sea  wall  at 
Puget  Sound  Navy  Yard.  Items  6,  7 
and  S,  $300,000;  time  for  completion 
360  days;  unit  prices  on  items  8,  11  to 
16,  also  accepted.  Complete  list  of 
bids  published  in  issue  of  March  7. 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department,  Washington — Bids 
are  wanted  until  April  12,  Specifica- 
tion 4579,  for  constructing  gun  shed 
and  stable  at  the  Marine  Corps  base, 
San  Diego,  Calif.  For  Information  ad- 
dress above. 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department,  Washington — Bids 
are  wanted  until  April  12,  Specification 
4577,  for  extension  to  building  No.  368 
for  ordnance  storage  at  Puget  Sound, 
Wash.     For  information  address  above. 

TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
March      2. — Sealed      proposal      will      be 


opened  In  this  office  at  3  P.  M.,  March 
29,  for  extension  to  workroom  and 
driveway.  United  States  post  office, 
Salem,  Ore.  Drawings  and  specifica- 
tions may  be  obtained  from  the  cus- 
todian at  the  building,  or  at  this  office, 
in  the  discretion  of  the  supervising 
architect.  James  A.  Wetmore,  acting 
supervising   architect. 


WASHINGTON,  D.  C— Devault  & 
Deitrick,  Canton,  Ohio,  at  $89,664,  sub- 
mits low  bid  to  Supervising  Architect, 
Treasury  Department,  to  construct  U. 
S.  Postofflce  at  Globe,  Ariz.  Other 
bids:  C.  E.  Goodhand,  Gering,  Neb., 
$97,000;  W.  D.  Lovell,  Minneapolis, 
Minn.,  $93,400.  Garber  &  Cissel,  Beth- 
lehem, Pa.,  $114,000;  Wm.  MacDonald 
Construction  Co.,  St.  Louis,  $104,900; 
.1.  H.  Wiese  Co.,  Omaha,  Neb.,  $104,219; 
Algernon  Blair,  Montgomery,  Ala., 
$103,980. 


KETCHIKAN,  Alaska— General  Elec 
trie  Co.,  at  $1,028.70,  awarded  contract 
by  Lighthouse  Superintendent,  at 
Kelchikan,  for  furnishing  steam  en- 
gine-driven generating  set.  Other 
bids:  B.  F.  Sturtevant  Co.,  $1,252;  H. 
R.   Ij.   Motor  Co..   Seattle,   Wash.,   $1,189. 

WASin.NGTON,  D.  C— Until  Mar.  27, 
under  Circular  No.  1474,  bids  will  be 
received  by  Panama  Canal  Commission, 
for  furni.«hing  1  oil  handling  ijump  and 
1^350,000  ft.  B.M.  Southern  yellow  pine  or 
Douglas  Fir;  also  400  ft.  do.  Further 
information  regarding  this  circular 
may  be  had  from  Assistant  Purchasing 
Agent,    Fort    Mason,    San    Francisco. 


WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  fur- 
nishing and  delivering  materials  to 
Navy  Yards,  date  for  opening  bids  as 
noted   at    end    of   each    paragraph: 

Sched.  9500,  for  Puget  Sound,  2,850 
pounds  commercial  brass.     April  4. 

Sched.  9501,  for  Puget  Sound,  10,000 
ft.  galvanized  steel  conduit,  l^  in., 
April   4. 

Sched.  9502,  for  Puget  Sound,  1,500 
pounds  spelter  solder  for  use  in  braz- 
ing biass  and  copper;  April  4. 

Sched.  9504,  for  eastern  and  western 
yards,  130  single  contact  relays;  Apr.  4. 

BENICIA,  Solano  Co.,  Cal. — Until 
Mar.  24,  11.45  A.  M.,  bids  will  be  re- 
ceived by  Commanding  Officer,  Benicia 
A.rsenal,  for  furnishing  and  delivering 
under  Supply  No.  65:  .')  bales  excelsior 
packing;  300  lbs.  steel  wire  nails;  40 
reels  box  strapping  iron;  9  lbs.  copper 
rivets  and  burrs:  carpenter's  drawing 
knife;  4  doz.  rifle  cleaning  brushes;  6 
pairs   steel    strap    hinges,    etc. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  March  6,  1922 — SEALED  PRO- 
I'OSALS'  will  be  opened  in  the  office 
of  J.  W.  Roberts,  Supervising  Superin- 
tendent, Room  403,  Post  Office,  San 
Francisco,  California,  at  12  M.,  April  10, 
1922,  or  at  this  office  at  3  P.  M.,  April 
10,  1922,  for  the  installation  complete 
of  the  Mechanical  Equipment  for  the 
Central  Heating  Plant,  Outside  Serv- 
ices, and  19  Hospital  Buildings,  at  the 
United  States  Veterans  Hospital  No.  24, 
Palo  Alto,  Calif.  Drawings  and  speci- 
fications may  be  obtained  from  the 
Office  of  J.  W.  Roberts,  in  San  Fran- 
cisco, on   or  after  March   15th,   or   from 


Latourrette-Fical  Co. 

Mechanical  and  Electrical  Contractors 

S~A    C    R~^A~M    eTT't   O.     cXl   f  F  "O  r"n~I~A 

PLUMBING   •   HEATING   •  VENTILATING 
ELECTRICAL  and  SHEET  METAL 


this  office  on  or  after  March  Sth,  in 
the  discretion  of  the  Supervlslns  Ar- 
chitect. Jas.  A.  Wetmore,  Acting 
Supervising  Architect. 


SAN  F"RA.\CISCO  —  Senator  Samuel 
Shiortridge  has  introduced  a  bill  seek- 
ing ax)propriaticn  of  $1,500,000  for  a 
new  U.  S.  Public  Health  Service  marine 
iiospital  for  the  San  Francisco  Pre- 
sidio. 


SAN  FRANCISCO — Until  Mar.  27,  10 
A.  M.,  under  Circular  22-51,  bids  will 
be  received  by  Quartermaster  Supply 
Officer,  Fiort  Mason,  for  furnishing 
and  delivering:  11,500  lbs.  structural 
steel  shapes,  in  commercial  bars;  1  bar 
mild  steel,  3x5-in.,  not  less  than  21-ft. 
long;  1,200  lbs.  spring  steel,  flat  for 
locomotive  springs;  500  lbs.  tool  steel; 
100  lbs.  cast  steel  spring  wire;  4  emery 
grinding  wheels;  6  engineer's  wrenches, 
paint  brushes;  1,000  motor  brushes;  480 
lbs.  pumice  stone,  etc.,  etc. 


WASHINGTON,  D.  C— The  following 
bids  were  received  on  March  15th,  by 
the  Bureau  of  Yards  and  Docks,  under 
Specification  4586,  for  steam  supply 
system  for  the  naval  training  station, 
San  Diego,  Calif.: 

G.  E.  Engineering:  Co $168,300 

Allen    Pope    187,370 

John  Danforth    187,857 

Lange    &    Bergstrom    260,000 

John    Proctor    195,102 

Thomas  Haverty  Co 219,900 

Miller   &    Eddleman    205,277 

Sherlln    Engineering   Co 302,131 

WA.9HINGTON,  D.  C. — Only  two  bids 
were  received  by  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  for  a 
one-story  extension  to  shell  house 
and  an  identical  extension  to  maga- 
zine, at  the  Navy  Yard  (Ammunition 
Depot),  Alare  Island,  California.  Each 
Extension  will  have  a  wood-finish 
flooring  and  concrete  fill  on  reinforced 
concrete  floor  base;  exterior  reinforced 
concrete  platform;  concrete  founda- 
tion on  timber  stucco;  steel  columns 
and  trusses;  asbestos  shingle  roofing 
on  wood  deck;  and  a  lightning  protec- 
tion   system.      (Specification    No.    4561): 

John    Pringle,   2364    32nd   Ave $81,000 

H.   C.   Vensano,    110  Sutter  St....    83,536 


HOSPITALS 


Contractor  Taking  Sub-figures. 
HOSPITAL  Cost,    $190,000 

S.\N    JOSE,    Santa    Clara    Co..    Cal.       N 

E-S:anta    Clara   St.    near    14th    St. 
Three-story    reinforced   concrete   hospi- 
tal   (75    beds). 
Owner — San   Jose   Hospital   .Association, 

a   corporation. 
.Vrohitects — Binder    &    Curtis.    255%    S- 

First  St.,  San  Jose. 
Contractor — E.  E.  Emberton,  Monad- 
nock Bldg.,  San  Francisco. 
Mr.  Etherton  was  awarded  the  con- 
tract on  a  cost-plus  basis  and  is  now 
taking  figures  for  millwork,  plastering, 
cast  cement,  painting,  tile  and  com- 
position roofing,  marble  and  composi- 
tion   flooring. 


HOTELS 


Preliminary   Plans   Prepared. 

HOTEL  Cost.    $1,000,000 

FRESNO.  Fresno  Co.,  Cal.     Mariposa  & 

M  Streets. 
Class  .\  hotel  building,  about  20  stories 

high. 
Owner — California       Hotel    Co..      S.    N. 

Griffith.    Promoter. 
.'Architects — Willis     Polk     Co..     Hobart 

Bldg..    San    Francisco. 
Contractor — Lindgren     Co  .    Monadnock 

Bldg.,   S-an    Francisco. 


Co'Timis.sioned  to  Prepare  Plans. 

HOTEL  Cost.    $250,000 

^'AUYSVILLE,    Yuba    Co.,    Cal. 

Fi\o-Ftory    fireproof   hotel    building. 

Owner — A  Corporation  formed  by 
Marysville  Business  Men  and  the 
Chamber  of  Commerce. 

Architects — Ward  &  Blohme,  454  Cali- 
fornia St.,  San  Francisco. 
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Plans  Being:  Figured. 

ADDITION  Cost,   126.000 

RICHMOND,    Contra    Co«ta    Co..    Cal. 

Macdonald  Ave. 
Two-story  addition    to   present   l-story 

brick   store,  for  hotel  building  (40 

rooms). 
Owner — Withheld. 
Architect — Albert  Pabre,  110  Sutter  St., 

San  Francisco. 


RESIDENCES 


Contract  Awarded. 

HOTEL  Cost,    $5,086,000 

LOS  ANGELES.    5th  and  Olive  Sts.  and 

Grand   Ave. 
Fourteen-story    and    basement  Class   A 

hotel  320x198    (Biltmore  Hotel)   950 

rooms    and    baths. 
Owner — Biltmore    Hotel    Co. 
Lessee — Bowman  Hotel  Co. 
Architect — Schultze     &     Weaver,     New 

York,  and  633  PaciHc  Mutual  Bldg., 

Los  Angeles. 
Contractor  —  Scofield    Engineering    and 

Construction     Co.,    Pacific    Finance 

Bldg  ,  Los  Angeles. 
Lange  &  Bergstrom,  Washington 
Bldg.,  Los  Angeles  and  Monadnock 
Bldg.,  San  Francisco,  submitted  a  bid 
at  $4,991,773,  but  the  contract  was  to 
the  Scofield  Co.  on  account  of  the  time 
limit  it  is  stated. 


POWER  PLANTS 


Plans  Completed. 

POWER    HOLSE  Cost,    $40,000 

yOUNTVILLE,    Napa   Co.,    Cal.      Yount- 

ville    Veterans'    Home. 
Iteinforced  concrete   p.ower   house. 
Owner — State    of    Caiifornla. 
Architect — Ge(o.     B.     MoDougall,    State 

Architect,    Sacramento. 
Work  will  probably  be  done  by  force 
account   and    expected   to   be   started  in 
April. 


PUBLIC  BUILDINGS 


WEAVERVILLE,  Trinity  Co.,  Cal. — 
County  Supervisors  have  $12,000  avail- 
able to  construct  Soldiers'  Memorial 
Building  to  be  erected  in   Weaverville. 


OLYMPIA,  Wash. — Pralt  &  Watson. 
Tacoma  Wash.,  at  $397,514  awarded  a 
contract  to  construct  foundation  and 
first  story  of  the  main  a.iniinistration 
building  of  the    State   Capitol    group. 


SACRAMENTO.  Cal.  —  The  State 
Highway  Commission  received  the  fol- 
lowing bids  on  March  15th,  for  brick 
work,  lumber,  millwork.  lathing  and 
plastering,  glazing,  sheet  metal,  paint- 
ing, roioflng,  finish  hardware,  mastic 
fiooring  and  miscellaneous  iron,  for 
the  construction  of  a  testing  labora- 
tory building  in  Sacramento: 
Wm.      Murcell,      Ochsner      Bldg., 

Sacramento    $12,968 

Robert   Trost,   S.    F 15,189 

M.   E.    Hopper  &   Son,   Oakland..    15,384 
Mathews      Oonstr.      Co.,      Sacra- 
mento         16,981 

C.    J.    Hopklnson,    Sacramento..    17,596 

Last  week  contracts  were  awarded 
to  Latourrette-Fical  Co.,  2731  Sacra- 
mento Blvd.,  Sacramento,  for  plumbing 
plumbing  at  $17884,  o.nd  electrical  work 
at  $3,285.  The  balance  of  the  w.:rk 
will   be  done  by  commission. 


Contract  Awarded. 

RESIDENCE  Cost,  $12,300 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Lot 
37,  Baldwin  and  Howell  Resub- 
division,   San    Mateo    Park. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — A.  A.  Tobin,  702  Laurel,  San 
Mateo. 

Architect — Edw.  T.  Foulkes,  Crocker 
Bldg.,   San    Francisco. 

Contractor — Leadley  &  Wiseman,  207 
2nd    St.,    San    Mateo. 


Plans   Being   Figured. 

RESIDENCE  Cost,    $20,000 

SAN  FRANCISCO.     E  F'ulton  32  N  Bal- 
boa. 
Two-story    and    basement    frame    resi- 
dence   (9    rooms,    2    bathrooms    and 
garage). 
Owner — .7.    H.    Meierdiercks. 
Architect — C.   O.  Clausen,  Hearst  Bldg., 
San   Francisco. 
Figures   are    being   taken    for   a   gen- 
eral   contract. 


Contract   Awarded. 

RESIDENCE  Cost.     $13,315 

PIEDMONT.      Lots    13    and   17.    Crocker 

Tract. 
One     and     one-half     stotry     frame     and 

plaster   residence. 
Owner — Mary    Nelson    Hackett. 
Architect — John     Hudson     Thomas,     1st 

National    Bank    Bldg..    Berkeley. 
Contractor — Louis      O.      Hansson,      1409 

Bonlta    St..    Berkeley. 

Plans  Being  Prepared. 

RESIDENCE  Cost,     $ 

O.'VKLAND.     Claremont  District. 
Two-atory    and     basement     frame     and 

plaster   residence. 
Owner — Wm.    A.    Powell. 
.Vrchitect — Morow   &   Garren,   Chronicle 

Bldg.,    San   Francisco. 

Bids      In — Contract      to      be     Awarded 

Shortly. 

RESIDENCE  Cost.    $ • 

OAKLAND.      Lakeshore    Highlands. 

Two-story    frame    residence. 

Owner — J.     Kingston,     670     Broadway. 

Oakland.  ^^        ,  , 

Architect — Morrow  &  Garren,  Chronicle 

Bldg.,  San  Francisco. 


Materials  Being  Purchased — To  be  done 
by    Day's    Work.  .„,„„ 

DWPJLLINGS       Cost.  $3000  to  $3500  ea- 

SAN  FRANCISCO.  Vicinity  of  33rd  and 
Fun&ton    Aves. 

Thirty  to  thirty-five  1-story  and  base- 
ment frame  dwellings  (5  and  6 
rooms,   sunporch  and  basement  ga- 

Owner — Johnson  &  Dowling.  632  Fun- 
ston    Ave.  „    _^_,    ^^^, 

Architect— Chas.  F.  Strothoff.  2274  15th 
Ave.,   San   Francisco. 


Construction    Started. 

RESIDENCE  Cost.     $18,900 

BERKELEY.    Cal.      2909    Avalon    St. 

Two-story    frame    11-room    residence. 

Owner — J.    B.    Havre. 

Architect— B.    G.    McDougall.    381    Bush 

St.,    San    Francisco. 
Contractor — E.    T.    Leiter    &    Sons.    Call 

Bldg.,    San    Francisco. 


Heating — Ventilating— Plinnl)Ing 


Pumps — ^Motors — ^Engines 


Luppen,  Hawley  &  Thing 

Contracting  Engineers 

Formerly  Meclianicnl  Engineoriner  and  Supply  Co. 
906  SEVENTH  ST.  Phone  Main  4103  SACRAMENTO,  CALIF. 


Contract  Awarded. 

DWELLING  Cost,  $13,400 

BEItKELEY,    Alameda    Co.,    Cal.       No 

2720  College  Avenue. 
Two-story      16-room      frame      4-famiiv- 

dwelling. 
Owner — Annie  B.  Laughlin,  SW  College 

Ave.    and    Bancroft   Way.    Berkeley 
Architect — None. 
Contractor — Louis    Engler,    2940    Forest 

Ave..  Berkeley. 

Contract    Awarded. 

RESIDENCE  Cost.    $15,000 

SAN    FRANCISCO.      Pacific  Avenue. 

One-story  and  basement  frame  and 
brick  veneer  residence  and  sepa- 
rate garage  (9  rooms  and  3  bath- 
rooms). 

Owners — Anne  Gates  Ashley  and  Harold 
H.  Ashley,  2801  Sacramento  St.. 
San    Francisco. 

Architects — G.  S.  Ashley  &  A.  J.  Evers, 
58    Sutter   St.,    San    Francisco. 

Contractor— Chas.  C.  Williams.  1524 
Franklin   St.   Oakland. 


rians   Being   Prepared. 

ItESIDENCE  Cost.    $ 

OAKLAND.      Lakeshore    Highlands 
Two-story  frame  and  plaster  residence. 
Owner — Harry  P.  Fischer. 
Architect — Schlrmcr-Bugbee   Co     Thay- 
er Bldg.,  Oakland. 


SCHOOLS 


Bids  to  be  Advertised  For  in  About  a 
Week. 

OAKLAND.  University  High  School 
Site. 

Two  and  three-story  reinforced  con- 
crete high   school. 

0\vn<-r — City  of  Oakland. 

Architect — Construction  Depi.,  Oakland 
Board  of  Education  (C.  W.  Dickey) 
Chabot  Hall,  11th  and  Jefferson 
Sts.,    Oakland 


Plans   Being  Figured — Bid.«:   Close   Mar. 
27,   1922,   8  P.   M. 

?S;S9°i*T.. Cost,    $100,000 

LONG  BEACH,     Los  Angeles     Co.,  Cal. 

Atlantic  Avenue. 
Brick  school  (8  rooms,  auditorium    etc  ) 
Owner — Long  Beach   Bd.   of   Education. 
Architects — Allison    &    Allison.    Hiber- 
nian  Bldg..   Los      Angeles,    and      H. 
Alfred  Anderson,     Palace     Theatre 
Bldg..  Long  Beach,  Associated. 

Segregated  Figures  Being  Taken — Bids 

Close  April  3,   1922,  8  P.  M. 
SCHOOL  Cost,    $250,000 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 
Jefferson    Junior   High   School    Site. 
J  wo-stcry    brick    school    building. 
Owner — Long   Beach    School    District 
-Arcliitect.s — Allison      &      Allison,       1405 
Hibernian    Bldg.,   Lcs   Angeles,   and 
H.  Alfred  Anderson,  Palace  Theatre 
Bldg..    Long    Beach,    associated. 


Plans    Being  Figured — Bids  Close   Mar, 

24.    1922,   1  P.   M. 

BTILDIXG  Cost     I 

ONTARIO,    San    Bernardino   Co..    Cal 
Two-story  coiicretc  or  brick  economics 

buiUling   70x120. 
Owner — Chaffey     Union      High      School 

District   (H.   R.  Berg,  clerk). 
Architect — Not    given. 

Plans  and  .specifications  are  on  file 
with  R.  C.  Williams  at  the  high  school. 
Bids  will  be  taken  separately  for;  (1) 
concrete  construction;  (2)  brick  con- 
struction; (3)  composition  roofing;  (4) 
painting;  (3)  plastering;  (6)  steel 
beams,  columns  and  lintehs;  (7)  lum- 
ber, glass,  heating  fixtures,  electrical 
material,  hardware;  (S)  electric  auto- 
matic   elevator. 


Plans  Being  Figured — Bids  Close  Mar 
28.  10  A.  M. 

SCHOOL  Cost,  S 

VALLEJO.  Solano  Co.,   Cal. 

One-story    frame    school    building. 

Owner — Hunter  School  District  (W  E 
Corcoran,   Clerk,   Vallejo). 

Plans  by  E.  Teicheira,  %  Builders'  Ex- 
change. Vallejo. 


T'lans  Being  Figured — Bids  Close  April 
3,    12    M. 

SCHOOL  Cost    $ 

TEMPLETOX,  San  Luis  Obispo  Co.' CaL 
One-stiory    frame    and    stucco    school. 


^ 
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Owner    -Templeton    Union    Hlgrh    School 

District    (W.   C.   Smalling,    clerk). 
Architect — Not    given. 

See   chII    for    bids   nnder   offldal   pro- 
poxal   section   In   thU  I««ae. 


Figures   to   be   Taken   Shortly 
SCHOOL.  Cost,    $110,000 

I'ARLlijR,    Fresno    Co.,    Cal. 
Two-story    brick    scbool. 
Owner — Parlier    Grammar    School    Dis- 
trict. 
Architect — Swartz     &     Ryland,     Rowell 

Bldg.,    Fresno. 
To   the    General   Building   Indastryi 

The  architects  will  have  plans  and 
specifications  for  the  construction  of 
the  Parlier  Grammar  School  completed 
about  .Vpril  1st.  Contractors  desiring 
to  submit  proposals  are  requested  to 
submit  application  for  the  plans  as 
soon  us  possible  for  this  work.  Par- 
lier is  located  on  the  Santa  Fe  R.  R. 
about  16  miles  from  Fresno.  Proposals 
are  to  be  received  for  the  work  as 
lollows: 

Contract  No.  1. — Excavating,  concrete 
work,  carpenter  work,  millwork,  glaz- 
ing, sheet  metal  work,  steel  and  iron, 
hardware. 

Contract    Xo.    2. — Brickwork. 

Contract   No.   3. — Plastering. 

Contract    No.    4. — Electrical    work. 

Contract    No.    5. — Roofing. 

Contract   No.    6. — Blackboards. 

Contract  No.  7. — Plumbing  and  heat- 
ing. 

Contract  No.  8. — Lump  sum  proposal 
for  all  work  included  in  the  construc- 
tion of  the  building  with  the  excep- 
tion   of   Contract   No.    7. 

A  deposit  of  $10.00  must  accompany 
the  application  as  a  guarantee  that 
the  plans  will  be  returned  in  goiod  con- 
dition at  the  expiration  of  the  time 
allowed    for   the   use   of   the   plans. 

SWARTZ   &    liYLAND. 


Owner — Calipatria    Union    High    School 

District. 
Architect — Don.    W.    Wells,    El    Centre. 

Calif. 
Bids  will  be  taken  separately  for  (a) 
general  contract  work;  (b)  plastering; 
^c)  electrical  work;  (d)  plumbing,  gas 
fitting  and  vacuum  piping;  (e)  heat- 
ing; (f)  painting;  (g)  sheet  metal 
work;  (h)  program  clocks;  (i)  hard- 
ware; (j)  general  contract  work  and 
plastering.  Certified  check  or  bond 
for  0%  required.  A.  J.  Erichsen.  Cali- 
patria. clerk   of   ihe  school   board. 

Contract   Awarded. 

SCHOOL  Cost,    $30,666 

RKDWOOD   CITY,   San   Mateo   Co..   Cal. 

Jefferson    Ave.    and   Webster   St. 
Frame    and    brick    veneer    school. 
Owner— First    Congregational   Church. 
-■Architect — W.    H.    Toepke,    942    Market 

St.,  San  Francisco. 
Contractor — Gus.  Waller,  Redwood  City 
Other  figures  ranging  from  $32,316 
to  $32,500  were  received,  and  were 
from  .John  Harkness  of  Redwood  City, 
John  Morton  of  San  Mateo  and  Brock- 
hage.  Foley  and  Green  of  San  Fran- 
cisco. 


Plans   Being  Figured — Bids   Close    Mar. 
27,  1922,   4:30  P.  M 

AUDITORIUM  Cost,  $45,000 

OAKLAND,  Alameda  Co.,  Cal.  Sixteenth 
St.  and  Twenty-third  Ave. 

One-story  frame  and  stucco  auditorium 
gymnasium   building. 

Owner— City      of      Oakland,      N.      Cook. 

Architect  —  Construction     Departmeiii 
Oakland  Board  of  Education.  C.  W 
Dickey,  Chabot  Hall,   11th  and  Jef- 
ferson Sts..  Oakland. 
See   call   for   bidis    under   official   pro- 

|to<!inl  column. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
April  3.  7.30  P.  M..  bids  will  be  re- 
ceived by  Geo.  B.  Albee,  Superintendent 
of  Schools,  for  constructing  shower 
rooms  and  other  additions  to  high 
.•school  gymnasium.  Plans  may  be  had 
from  Superintendent,  on  deposit  of  $10 
Plans  Being  Figured — Bids  Open  Mar. 
23,  8  P.  M. 


Bonds  Voted. 

fR}f^!S^  Cost,  $88,000 

EXETER,   Tulaie  Co.,  Cal. 

One-story  frame  and  stucco  school    (10 

classrooms   and   auditorium). 
Owner — Exeter  School  District 
Architect— W.   H.    Weeks,    369    Pine   St 

San  Francisco. 


MILL.  VALLEY,  Marin  Co..  Cal.— Un- 
til Mar.  27.  11  A.  M.,  bids  will  be  re- 
ceived by  Mrs.  Mary  Seymour,  clerk, 
Tamalpais  Union  High  School  District 
for  construction  and  furnishing  cer- 
tain materials.  See  call  for  bids  under 
ofticini    proposal    iiection    in    this    laane. 


I'lans  Being  Figured. — Bids  Close  Mar. 

31.    1922,   7.30   P.   M. 
BUILDLVG  Cost,    $125,000 

CALII'ATRIA,    Imeprial    Co.,    Cal. 
Heinforcod  concrete  administration  and 

cafetori.n    buildings. 


SCHOOL  Cost.    $ 

MODESTO,   Stanislaus  Co..  Cal. 
One-story  3-room  brick  and  hollow  tilo 

school  building. 
Owner — Stoddard   School  District,   H    J 

Pitts.   Clerk. 
Architect — James     H.     Hooso,     Ramont 

Bldg.,   Modesto. 
Plans   may   be   obtained   from    the  ar- 
chitect. 

See    call    for    bidM    under    otficinl    pro- 
|M>.4nl   column. 


REEDLEY,  Fresno  Co..  Cal. — Trew- 
i!it-Sh:elds  Co.,  Rowell  Bldg.,  Fresno, 
na^  been  selected  to  supervise  con- 
strnclion  of  the  proposed  building  to 
be  erected  for  the  Reedley  Union  High 
.School  District  under  the  $450,000  bond 
issue.  Plans  for  the  structures,  in- 
iluding  auditorium,  shops,  gymnasium 
;ind  science  buildings  have  been  com- 
pleted by  Architect  Norman  F.  Marsh, 
Broadway  Central  Bldg..  Los  Angeles, 
and  a  call  for  bids  will  be  Issued 
shortly. 


SACRAME.VTO,  Cal —Construction  of 
a  new  hijrh  school  in  the  North  Sacra- 
mento District  is  contemplated.  Early 
action  expected  of  Board  of  Education. 


Hollow  Metal  Doors  and  Sash 

Interior  Metal  Trim 

PERFECTION  QUALITY  AND  GUARANTEED  DELIVERY 
Hanna  Building,  Cleveland,  Ohio 

Partial  List  of  Complete  Installations: 

lTni"on''Tr^y«'l'*i"if«r;;i« Cleveland.    Ohio 

tnkh- J'H'^,nrt/'"^"°"«    Cleveland.    Ohio 

M  ,  !ltn„..!.i   «"S.,, Cleveland.    Ohio 

Mr^      ,  ^  ."",  ?'"^    ^W.U Cleveland.    Ohio 

Carls  :.dt  Mutiial  Loan   &  BldgT.   Aasn Carlstadt.    N.    J. 

Herklnif-r    National    Bank     Herkimer     N      Y 

Bankers   Trust    Co    10  Wall   St.,  New  York   (Mty 

n-l.nnvlUe    Kxchange    Cleveland.    Ohio 

Kuclld    K.    102nd  St.   Building:    Cleveland,    Ohio 

<:orn.-aiit   Tolophone  l^changre   Conneaul.    Ohio 

Phlladilphia  rity  Hall    Philadelphia.     Po. 

Hurrn   Sciuare    BulldlnK    f'leveland.    Ohio 

Republic   Eleclrio  Building    cievelnnrt.    Ohio 

Oriental    .American     Building     (Mevcland.    Ohio 

Hcranton    Ga«    &    Water   < 'o.    Building Scrnnton.    Pa. 

''olcrnlne    IIiKh    School    (•(•loralnc.    Mlnu. 

Lan.-    School     Lane.    S.    Dak. 

GlrfH   Vocational   nnil  Central   OradoH  School ICvoloth,    Minn. 

.VbliiKlon     Monu.rlal      Horplial      Ablntfton.    Pa. 

New   JfTHiy    Staff   Ofrire    BulMlniT Trenton.    X     J 

.1.  N.   Adam   Meinorlnl   Hnnpltal    PerryHburjr.     .N.     Y. 

•  'heldeii    Niiiioiml    Bank     Atlantic    City.    N.    J. 

.Mellon    National    Bai.k     Plttuburg-h.    Pa. 

Coi  ry   Nat  lonal    Bank    Corrv.    P.i. 

PocahcntnH  Coal  &  Fuel  Co I    Broadway,    .New   York    City 

Kclfh    Th.ntr»»    Cleveland.   Ohl« 

ftJamestown  IVletal   DesK  Co. 

F*nolflc  Coast  Hepresentatlvew 

17  Bacon  BlocK,  OaKland,  Calif. 
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BERKELEY,  Cal. — Thf-  following 
bids  were  receivful  on  March  Hth  by 
the  Berkeley  Board  of  Education  for 
the  construction  of  a  two-story  rein- 
forced concrete  and  brick  gymnasium 
building.  I'lans  were  i)reparcd  by  Ar- 
chitect Wm.  C.  Hays,  First  National 
Bank  Bldg.,  San  Francisco.  All  bids 
were   taken   under  advisemonl: 

Carpenter  and   Mill  Work 
Barrett    &    Hilp,    918    Harrison    St.,    San 
Francisco,    $37,343;    (a)    |1265;    (b) 
$350;    (c)    ?3168. 

Walter    Sorenson     $40,94(i 

(a)   $2126;  (b)   $320;  (c)   omit  swim- 
ming pool,  deduct   $1750, 

MacDonald  &  Schusler $37,907 

(a)    $050;    (b)   $309    :(c)   $ . 

Mathew    Morton     $45,857 

(a)    $1200;    (b)    $280;    (c)    $2GO0. 

Ccnuner  &  Conner $40,800 

(a)    $2200;    (b)    $300;    (c)    $1830. 

Coleman    <&    Spiedel $47.31.3 

(a)   .«3iy5;  (b)   $3r,0;  (c)   $21. -.n. 
KxcavatinjBT  anU  Con<'iete  Work    (Alter- 
nate    Deduct     for     OmitUnK     S«ini- 
inin)£;   I'o«>l) 

Barrett     &     Hilp $22,811 

MacDonald    &    Schusler..    29,997 

F.     Ans      28.23.! 

John    Bartlett     26,431 

Plumbing    (alternate    deduct    for    onitt- 

tliiK     NWiinining      |>ooi> 
J.  B.  O'Mara,  443  Mii;na  St. 

San     Francisco      $10,200 

W.   S.    Snook 10,329 

Scott     Co 11,147 

Wm.    F.     Wilson. 10,418 

J.    K.    Cruz 12.747 

Carl    T.    Doell 10.45(i 

Lawson    &    Drucker 12,rii0 

Thos.    R.    Catton 11.22;i 

Heating 
P.    J.    Enright,      2720      Mc- 
Allister  St.,    S.    F $   8.230 

F.    W.    Snook 10,274 

Scott    Co 8,840 

Wm.     F.     Wilson 9,675 


$3735 


2216 
4544 


$ir,{i 

48 

342 

447 


$1075 

798 

1432 

1178 


.1.    E     O'Mara 8,890  r.70 

Plcard    &    Edwards 8,5fi0 

Carl    T.    Doell 8,404 

W.    K.    Noitingham 8,440  99!! 

F.     L.     Warner 11,250  975 

Lawson    &    Drucker 9,640        .... 

Brick  Work   (H>    Omit   SwItnmlnK  Fool) 
White    &    Gloor,    Monadnock    Bldg.    Sin 

Francisco,     $14,745;     (a)     S420;     (bi 

$2650. 
Mealy    &    Collins $16,432 

(a)    $385;    (b)    deduct    $1275. 
Ilcck     &     Hoffmeyer $15,575 

(a)    $755  and   $170    ;(b)    $ . - 

MacDonald   &  Schusler $21,373 

(a)    $497;    (b)    $ . 

M.    B.    McGowan $17,774 

(a)    $375;   (b)   $ . 

Structural   .Steel    (alternate,   Deduct    for 

OinltUng     SwirnminK     Pool) 
California  Steel  Co.,  Hobart  Bldg. 

San   Francisco,    $7345;   deduct   $1908 

Minneapolis     Steel     Co • $9391 

Judson    Mfg.    (."o 849i: 

Schrader     Iron      Works,     $9486;     deduC 

$2445. 
Dyer  Bros.,   $9146;   deduct   $2300. 
Ralston       Iron     Works,     $9643,       deduct 

$2175. 
Pacific    Rolling-      Mills,      $8626;      deduc 

$2140. 
S.  S.   Herri<-k,   $7962;  deduct   $2100. 

Marble    and    Tile 
Rigney    Tile   Co.,    2148    Telegraph 

Ave.,    Oakland     $2893 

Mangrum   &   Otter 3380 

Liocker* 

Durant     Steel     Locker     Co.,     76 

Sacramento    St.,    S.    F $7,544.80 

Berger    Mfg.    Co $8,157.20 

Fred    Medart    8.202.36 

Rucker-Fuller  Co 8,026.86 

Glass   and   Glazing; 

(Alternate;    deduct   for   omitting   swim- 
ming   pool.) 
Cobbledick-Kibbe.    175    Jes- 
sie   St.,    S.    F $3,550      $670 

W.   P.   Fuller   &  Co 4,400        775 


D. 
D. 


Pla«tering 

(Alternate;   deduct   for   omitting   swim- 
ming   pool.) 
R.    G.    Felt,    180    Jessie    St., 

S.    F $   8.833     

McGruer   &   Simpson    11.972       365 

Leonard    Bosch    12,750       450 

T.    D.    Sexton     12.950     

Wm.    Makin     11,456  75 

A.   Knowles    11,450        100 

Peter    Bradley    13,600     

Geo.    Dixon     11,277        200 

PalntlBK 
(Alternate;   deduct   for   omitting  swim- 
ming pool.) 

Jos.    I.    Burton $3,355     

D.    Zelinsky    &    Son 4,300         85 

R.   Zelinsky    4,962        500 

C.    E.    Irwin    4.200     

Shades 

X.    E.   Walter  &   Co..   S.    F $156 

Lilnolemn 

X.    E.    Walter   &  Co $860.90 

Combination    Shades    and    L.inol«aai 

W.    and   J.    Sloane,   S.    F $1,254.50 

Ruoflng   and   Sheet   Metal 

Deduct 
Guilfoy      Cornice      Works. 

209    8th   St..   S.   F $6,572      $2,810 

Hcidt    Cornice    Works 7,100       2.075 

TT    S.  Metal   Products 8,380       2,080 

Jas     A.    Goodmundson    .  .  .    7,062       2,135 
Electrical  Work 

Deduct 

Newbery    Elec,    S.    F $3,816     —-— 

Watts    Elec 4,100       275 

M.   E.   Ryan    4.225       200 

H.    F.    Tittle 4,370        384 

Standard    Elec 4.988       130 

Spencer    Elec.    Co 4,700     — — 

Berkeley    Elec.    Co 5.423       398 

C.    C.    Hiester 4,440       275 

Ornamental  Iron 
Monarch    Iron    Works,    262 

7th  St.,  S.  F $1,000       $20 

Xew  S.   F.   Iron  Works 1.095     

Pacific    Iron    Works     1.740     

Judson    Mfg.    Works 1.320     

High   School  Fence 

Standard    Fence    Co *5'??2 

West  Coast  Wire  &  Iron  Wks 2.940 

Fence  For  l.e  Conte  School 
Standard   Fence   Co.,    (a)    $661;    (b)    $94; 
(c)    S160;    (d)    $18;    (e)    $88. 


BUILDING 


Up  a  subscription  list  such  as  BUILDING  AND  ENCtINEERING 
NEWS  advertisers  have  at  their  disposal  is  a  matter  of  long  con- 
tinued and  faithful  service  to  the  building  interests  on  the  Pacific 
('oast.  The  BUILDING  AND  ENGINEERING  NEWS  long  ago 
(\stablished  itself  as  the  leader  in  its  territory,  and  is  maintaining 
its  position  and  steadily  forging  ahead.  Cash  in  on  our  reputation 
as  the  readable  and  reliable  medium  for  reaching  the  Construction  in- 
terests on  the  Pacific  Coast. 
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^^'^^Lnn^K^H.V^  ^'•0°   Works,   (a) 
^^Contract  awarded  to  Standard  Fence 
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STORES  AND  OFFICES 


Contracts    Awarded. 

GYMNASIUM  Cost     S 

^^^T^F^^^'^  Alameda  Co..  Cal.  'Orove, 
^n^^x-^*^••  Bancroft  and  Chan- 
ging   \\  ays. 

rwo-story  reinforced  concrete  and 
orick  grymnasium. 

O.vner— Berkeley    City   School    District. 

Bank    Bldg.,    San    Francisco. 
<  ari^nter  and  Mill  Work   to  Barrett  & 
Hilp.    91S    Harrison    St..    San    Fran- 
cisco,  at   J37,343. 

K.xcavating  and  Concrete  Work  to  Bar- 
rett &   HiJp.  at  $22,811. 

I'luinbln^  to  J.  E.  O'Mara,  443  Minna 
St.,   ban   Francisco.    $10,200 

Heating:  to  P.  J.  Enrigrht,  2720  Mc- 
Allister   St..    San    Francisco,    $8,230. 

Brick  Work  to  White  &  Gloor.  Monad- 
nock   Bldg-.,   San    Francisco.   $14,745. 

Strnctnral  Steel  to  California  Steel  Co., 
Hobart  Bldg-.,  San  Francisco,  $7345. 

Marble  and  TUe  to  Rigney  Tile  Co.,  2148 
Telegraph    Ave..    Oakland.    $2893. 

(;ia»»*  nnd  Glaxlna;  to  Cobbledick-Kibbe. 
175  Jessie  St.,  San  Francisco.  $355o! 

I'nintiner   to   Jos.    I.    Burton,    $3355. 

Rooflns  and  Sheet  Metal  to  Guilfoy 
Cornice  Works.  209  8th  St.,  San 
Francisco,    $6572. 

Electrical  Work  to  Newbery  Elec,  San 
Francisco,    $3816. 

Ornamental  Iron  to  Monarch  Iron  Wks., 
262    7th    St.,    San    Francisco.    $1000. 

I'lnRtering:  to  Geo.  Dixon,  541  Apgar 
St..  Oakland,  $11,277. 

Lockera,  Shades  and  Linoleom  rejected. 


TIIACY.  San  Joaquin  Co.,  Cal. — The 
Board  of  Trustees  of  the  Tracy  Gram- 
mar School  District  received  the  fol- 
lowing bids  on  March  14th,  for  the 
construction  of  a  one-story  brick 
grammar  .school  building  from  plans 
prepared  by  Architects  Wright  and 
Satfer?ee,  Bank  of  Italy  Building, 
Stockton.  The  oiintract  was  awarded 
to  John  Mad.son  of  Hlpon  at  $65,150,  in- 
cluding asbestos  roof.  Bids  were 
tak<n  on  the  following  propositions: 
(1)  biilldinu  without  heating;  (2)  with 
heating  .niul  cedar  shingles;  (3)  with- 
out heating  using  asbestos  roofing,  (4) 
with  heating  and  asbestos  roof. 
John     Mad.son,     Ripon,     (1)     | ;     (2) 

$62,200;    (3)    deduct   $2,700;    (4)    add 

$2.;t50. 
Tornell,     fl)     $58,429;     (2)     $62,669;     (3) 

$2,!t46;    M)    $3,400 
Appleton     *     Davis.     (1)     $62,127;     (2) 

$67,000;    (3)    $2,733;    (4)    $3,059. 
Hansen    .%    Wood,    (1)    $60,717;    (2)    $64,- 

467;    i3)    $3,008;    (4)    $3,500. 
,sh«ph«Td  &    Kiloy,   Stockton,    (1)    $ ; 

'2)  $62, .'.71;  (3)  $2.T96;  (4)  $2,871. 
Wfsl  Coast  Construction  Co..  S.  F.,  (1) 
163,635;  (2)  | ;   (3)   $2,684:   (4)   | . 


LOS  \N(;KI>KS.  <'u1.— Up.'.II  9  A.  .M  . 
.\r>rll  U.  bldH  will  be  rficfivi;d  by  th« 
l/OH  AngeliH  Hoard  of  Kduc.Ttlon  foi 
erecting  the  new  McKlnley  Junior 
High  .Srhool  building  at  .MrKliilry  Ave. 
and  43th  .St.  Traill  &  U'illliim.'*,  Lom 
.AngelPH.  urc  the  «r<-hlleclH.  Nine 
c1n;:nroomf<,  Htudy  hall,  library,  admin- 
iKtratifjn  offices,  domestic  sclonce  and 
Howlnt-'  (l<)iarinu"nls  anil  (iiKlil  oi  hiiii  to 
■•at  1100.  Two  Btortes,  223x141  ft., 
with  bahfinctit  for  cafi-ifrln,  dr<H»lng 
roomM,  Kbow«r  and  lockir  rooniH;  brick 
■ori«f  If  II..II,  rcliifoTi-.d  <on<rclo  stage. 
■tuoco  and  art  stone  cxtnrlor,  wood 
in6  1*1  eel  roof,  irusHes.  compoHltloii 
roof.  Kino  trim,  maple  lloors.  marble 
and  tiln  Work.  Ht»'.Tm  Ii''mI:  $L'')h.0O(i 
BidH  will  ba  taken  Boparately  on  the 
:;<>i«ri.l  work.  iiltirnl.liiK.  piilniing  and 
elorirlc  wlrliir-  I'loiiH  may  bo  obtained 
ttl  the  Hecretary'H  ofllcu.  7J«  Hiiurltv 
lildg,,    I.oN    AneoloB. 


Figures  Being  Taken  for  Grading,  Con- 

sto??'"t?  ^AiJ^°^T^^?,1'^  Reinforcing  Steel. 
hlORE   AND   LOFT  Cos)     Sift  nnn 

SAN  PR.^CISCO.     S  Mission  E  Second 
1  wo -story    and      basement      reinforced 
Crete      store      and      loft      building 
(elevator). 
Owner — A.  Aronson. 

Architect— Mel.      I.    Schwartz,      Nevada 
Bank  Bldg.,  San  Francisco. 
Bids  will   be   opened   in  a   few   days. 

§^'A".^^"''^s    Being    Taken. 

feTOlIES  Cost     i 

SAN  FUANCISCO.  W  Mission  St  bet. 
Tw..  e<^''^"'^''^""^  ^"'l  Knghteenth  sts. 
iwo-story      and      mjzztinine      Clacc     C 

store    and    loft    building 
Owner— Mission    Realty    Co.' 

RlH'i-^~f^i,J-    Ho'-slman.    304    Anglo 
Bldg..     16th    and    Mission    St.,    San 
Francisco.' 
Figures    were    taken    for    a    general 
contract    but    were    not    accepted    and 
the  contractors  have  been  asked  to  re- 
ngure    the    plans    for    segregated    con- 
tracts. 


Plans   Being  Prepared. 

OFFICE    BLDG.  Cost.    $100  000 

LONG    BEACH,    Cal.      No.    526-30    Pine 

Avenue. 
Three  or  five-story  and  basement  brick 

store  and  office  building 
Owner— M.    V.    Housman    of    Housman 

Variety  Store,   23S  Pine  Ave..  Long 

Beach. 
Architects— Parker      O.      Wright      and 

Fraricis   H.   Gentry,   Associated.   316 

Marine  Bank  Bldg.,  Long  Beach. 

Plans    Being    Prepared. 

QrM^^?T>J?A^^*^-.  <"03t.    11.250.000 

SAN  piFGO.  (^al.  C  Street  bet!  4th  knd 
5th   S'lreets. 

'''*'"'K^?,'"ii  ^^^^^  ^^  bank  and  olTlcc 
building. 

Owner — J.  W.  Sefton. 

Le.-'sco  of  1st  Floor— San  Diego  Svgs 
Bank.  e.  ■ 

Engineer— G.  Edward  ('base.  2400  Uni- 
versity  Ave..   San    Diego. 


»?,,H  '^^^^   by  Day's  Work. 
BUILDING  Cost     SliOftft 

SAN   FRANCISCO.     S   Washington   nea? 

Sansome. 
One-story    concrete    commission    house 

building. 
Owner--Cha.s.  Stockholm  &  Son,  Monad- 

nock    Bldg..    San    Francisc. 
Engineer— T.     Ronneberg,    -^G    Crocker 

Bldg..    San    Francisco. 

.^dStTon^'"""'"^^  ^"'"^  %Tri— 

IX)&  ANGELE.'?.  From  Grand  Ave.  to 
Hope   St. 

Ten-story  and  basement  brick  and 
steel  addition  60x830  to  depart- 
ment   store    building. 

Owner — J.  W.    Robinson, 

Architect  —  Dodd  &  Richards,  905 
Brack-Shops    Bldg.,    Los   Angeles. 

Figures   to   be  Taken   Shortly. 

ALTEItATIONS 

SAN   FRANCISCO.     Van  Ness  Ave.  bet. 

JnrkPon    and    Pacific    Ave. 
Remodel      parages       Into      auto      sales 

building. 
Owner--  W.    I.    Broberk. 
Architect — Edw      T.     Foulkes,     Crocker 

Bldg..    Snn    Prancleco. 


18,     1922 

OKOA  ILLE,  Butte  Co..  Cal. 
-New     store     front;      structural      steel; 
plate   glass;   marble   and   floor  tile 

Architect  — Chester     Cole,     Waterland- 

Breslauer  Bldg.,  Chico. 

i-oUowing    bids    received:      Albert   A 

Magge     $7,750;    Hibbard    Bros.,    $8,154- 

vHlt"  '  '^'^^°-     "^^  bidders  of  Oro- 


Contract    Awarded. 

STORE  Cost     $11  900 

OAKLAND.      Broadway    near    'l9th  '  St 
One-story,    reinforced,    concrete     store 

buildinsr. 
Owner — R.   Whitehead. 
Architect— Chas.     W.     McCall,     Central 

Lank    Bldg.,    Oakland. 
Contractor— W.  G.  McGinty  &  Son.  2506 

Kieth  Ave.,  Berkeley. 

Contract  Awarded. 

S?^?.IR-^  BUILDING  Cost.    $35,000 

FRESAO.      802    Van    Ness   Avenue. 

fireproof  ollice   building. 

Owner— Pete     Droge,     2S0     North     Van 

Ness.    Fresno. 
Architect — Not  given. 
Contractcr- Jas.      A.      McCullough,      % 

California  Peach  Growers,  Holland 

Bldg..  Fresno. 

Figures  to  bo  Taken  Next  Week 
CONCRETE  BLDG.  Cost,  $20  000 

OAKi.,AND,     Alameda     Co.,     Cal.       Si.v- 

teenth  St.  near  Broadway. 
Two-story  reinforced  concrete  building 
Owner — F.  F.  Porter. 
Architect— Chas.      W.    McCall,      ("entral 

Bldg.,  Oakland. 


Contract  Awarded. 

f.TORE  Cost,     $10,000 

REDWOOD   CITY    San    Mateo   Co,   Cal. 

Main  St.,  adjoining  Flvnn  garage 
One-story  brick  store  building 
Owner — Ross  &  Rostj. 
Les.see — Sunshine  Stores  Co. 
Architect — None. 
Contractor — Gus  Waller,  Redwood  Citv 


fcteel  Bids  Being  Taken. 

OFFICE   BLDG.  Cost     $ 

SAN  FRANCISCO.     SE  Sutter  &  Taylo>- 
Six-story      steel,     brick    and       concn-to 

office  building. 
Owner — J.   S.   Morgan. 
Architect— M.  V.  Pjiiteo,  First  National 

Lank  Bldg..  San  Francisco. 


Contract  Awarded. 

BERKELEY,     Alameda     Co.,     Cal.       No 

3188  College  Avenue. 
One-story  6-roora  stores. 
Owner— P,  E.  liomio,  418   Newton   Ave. 

Oakland. 
.■\  re  h  i  t  eel — None, 
lontraclor— L.    R.    Wilson,    2216    Blake 

St..    Berkeley. 


THEATRES 


Ke;ici\    for  Figures  In   .i   Few   D.iva 
THKATHE  Cost.    $f,00.000 

o.\KL.\ND.      E   Broadway    near    19th 
Class    A    theatre    building    (2300    seats) 
Owner— Orpheum    Theatre    Co. 
-Architect — G.     Albert     Lansburgh,     703 
Mission    St..    San     I-'ranolsco. 


miCtfSO,  Fresno  Co.,  Cal.— Bonda  of 
|.'<0,000  voted  in  Monro«  .Srhnol  District 
to  flnsrice  ronatriictlon  of  new  school 
bulldlngii. 


Sacramento  Lumber  Company 

Agents  for 

Liberty  Wall  Board 

for  Sacramento  and  surrounding  territory 
12th  and  North  "B*'  Sts.        Sacramento,  Calif. 

Phone  Main  711 
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Official    Proposals 


NOTICE  TO    BIDDERS 


(Kewanee    Boiler) 


Pursuant  to  an  order  ol'  llio  Boar<l 
of  County  Commissioners  of  Washoe 
Oountj,  Nevada.,  made  and  entered  on 
the  7th  day  of  March,  1922,  sealed 
bids  and  proposals  will  be  received 
by  the  lindcr^iened  at  the  office  of 
the  County  Clerk  of  Washoe  County, 
in  the  City  of  Reno,  County  of  Washoe, 
State  of  Nevada,  not  later  than  12 
o'clock,  noon,  on  Tuesday,  Aiiril,  11, 
1922,    for    the    following,    to-wil. 

One  No.  110  Kewanee  or  equal 
Smokeless  F'ire  Box  Boiler,  installed 
in  the  boiler  room  of  the  County  Hos- 
pit.-:-!!  as  per  specifications  on  file  in 
the  clerk's  ofhce. 

The  said  I'.oard  of  County  Commis- 
sioners reserves  the  right  to  reject  any 
or  all  bids  and  to  accept  the  boiler 
best  suited  to  the  needs  of  Washoo 
County. 

E.  H.  BEEMER, 
County   Clerk    and    Clerk    of   the   Board 
of    County    Commissioners. 


NOTICE   TO    BIDDERS 
(Materials,    Etc.) 

Notice  is  hereby  given  that  bids  will 
be  received  up  to  12  o'clock.  Monday, 
March  27,  at  the  office  of  the  Principal, 
to  supply  the  Tamalpais  Union  High 
School  with  the  foiUowing  material 
and  to  do  the  type  of  work  indicated. 
Specifications  can  be  obtained  at  the 
office  of  the  Principal. 

Lumber,  cement,  gravel,  reinforcing 
steel,  steel  frame,  piling,  roofing,  con- 
struction of  railroad  spur,  nails  and 
hardwood,  labor  on  concrete  work, 
carpenter   work    and    plastering. 

The  Board  reserves  the  right  to  re- 
quire a  sufficient  bond  from  any  suc- 
cessful   bidder    and    to    reject    any    and 

^  '      '  MRS.  MARY   SEYMOUR,   Clerk. 


BIDS    WANTED    FOR    19    HOSPITAL 
BUILDINGS 


TREASURY  DEPARTMENT,  Super< 
vising  Architect's  Office,  "Washing-ton, 
U.  C,  March  1,  1922— SEALED  PRO- 
POSALS will  be  opened  in  the  office 
of  J.  W.  Roberts,  Supervising  Superin- 
tendent. Room  403,  Pest  Office.  San 
Francisco,  Calif.,  at  12  M.,  April  10, 
1922.  or  in  this  office  at  3  P.  M..  April 
10.  1922,  for  the  construction  (exclu- 
sive of  mechanical  equipment)  of  nine- 
teen buildings  of  the  U.  S.  Veterans 
Hospital  at  Palo  Alto,  California. 
Drawings  and  specifications  may  be 
obtained  from  the  Office  of  .T.  W. 
Roberts,  in  San  Francisco,  on  or  after 
March  13th,  or  from  this  office,  on  or 
after  March  6,  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wet- 
more,    Acting    Supervising    Architect 


'UO!)09S  sjm  ui  p-)i(sn 
-qnd  9JB  uoisBiuiuioo  XbmijSih 
aj-B^s  'BP'BA.ex  puv  uoissiuiuioo 
AvA^^3\n  81T3)S  T3|ujoj![^o  oq; 
JO     epiq     JOj     BUBO     iBpvuo     [IV 

■UCIJJ&SU! 

J8d     '9UII     J9d     SJU9D     01        !»»BU 

■>IJ0.'A  oiiqnd 
no  spiq  OUAS.  v\uj.o}weo  uj9q;jox 
puB  [-BJiuao  uj  uBiui-BijajTsui  puu 
jo^D'Baiuoo  anuM-mJOAV  Xj^ao 
s8qo'B3a    itDiiiAv    SAVaN    ONIJiaa.V 

-lONa  QNV  ONiaaina  uanoj^ 

p3jns8-B  B]  Sim  puB  'p9jisep  at 
uonn«<I'"03  uuniuix-EK  sjappiq 
T-Bo'oi  u-BUi  aaqjo  uioaj  paaisap  aji; 
spiq  ^^m  sai'Boiput  uopoas  siqi 
ui'  paqsiiqnd    epiq    joj    wbo    v 


BIDS     WANTED     FOR     MECHANICAL 

EQUIPMENT    FOR    19     HOSPITAL 

BUILDINGS 


NOTICE    TO    CONTRACTORS 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D  C,  March  6,  1922— SEALED  PRO- 
J'OSALS  will  be  opened  in  the  office 
of  J  W.  Roberts.  Supervising  Superin- 
tendent, Room  403,  Post  Office,  San 
Francisco,  California,  at  12  M.,  April  10, 
1922  or  at  this  office  at  3  P.  M.,  April 
10  1922,  for  the  installation  complete 
of'  the  Mechanical  Equipment  for  the 
Central  Heating  Plant,  Outside  Serv- 
ices, and  19  Hospital  Buildings,  at  the 
Unitod  States  Veterans  Hospital  No.  24, 
Palo  Alto,  Calif.  Drawings  and  speci- 
fications may  be  obtained  from  the 
Office  of  J.  W.  Roberts,  in  San  Fran- 
cisco, on  or  after  March  15th,  or  from 
this  office  on  or  after  March  8th,  in 
the  discretion  of  the  Supervising  Ar- 
chitect. Jas.  A.  "Wetmore,  Acting 
Supervising  Architect. 


BIDS     AVANTED     FOR      HIGIIAVAY 
IMPROVEMENT 


ST.ITE       OF       CALIFORNIA 


DEPARTMENT      OF   PUBLIC      AVOllK.^ 


CALIFORNIA  HIGHWAY   COMMISSION 


NOTICE    TO    CONTRACTORS 


SE\LED  PROPOSALS'  will  be  re- 
ceived at  the  office  of  The  Californin 
lliKhT\ay  Commission,  515  F«»rHm 
Bnllflin;;.  Sacramento,  Cat.,  until  '- 
o'clock  P.  M.,  on  .Vpril  10,  1923.  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  Stale  Highway  as 
follows: 


RAPHAEL  ZELINSKY 

Painter  and  Decorator 


180  JESSIE  STREET  SAN  FR\NC1SC0,  CAXIF.    ! 

Phone  Sutter  6700  I 


Monterey  County,  between  .San  Luca.-. 
ai.d  2%  miles  long  east  of  Long  Valle> 
School  (V-Mon-10-A),  about  eleven 
ni.O)    miles   in   length,   to   be   graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  he  seen  at  th>' 
f)ffiees  of  the  Division  Engineers  at  Los 
Argeles  and  San  Francisco,  and  at  the 
office  of  the.  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willitb,  Dunemuir,  Sacramen- 
to, San  Francisco,  .San  Luis  Obispo, 
Fresno   and  Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  ihe 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  tht^ 
".Votice  to  Contractors"  aifinexed  to  the 
blank  form  of  proposal  tor  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works. 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest    of  the  State. 

NEWELL    D.    DARLINGTON. 

CHARLES  A    WHITMORE. 

GEO.   C.   MANSFIELD. 
California  Highway  Commission. 

AUSTIN    B.    FLETCHER, 

State   Highway   Engineer. 

C.  C.  CARLETON. 

Acting  Secretary. 
Da  ltd    March    13,    1922.      . 


VOTICE    TO    BIDDERS 


(Water    Pipe) 


NOTICE  IS  HEREBY  GIVEN  That 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  City  of  Lodi. 
at  the  office  of  the  undersigned  in  the 
City  Hall,  up  to  the  hour  of  .S  o'clock 
P.  M.,  Monday,  April  3rd,  1922.  for  the 
followin.:?   specified    material: 

Five  thousand  eight  hundred  (5,800) 
feet  miire  or  less  •:>?  iron  or  steel  pipe, 
riveted  or  tubing,  14  gauge  or  equal, 
dipped  in  asphaltum  and  suitable  for 
conveying  water  at  a  pressure  of  20 
lbs.    iT^r    square    inch. 

A  certified  check  or  bidders  bond  in 
the  amount  of  10%  of  the  amount  bid 
must  accompany  each  proposal  as  a 
guarantee  of  delivery. 

The  Board  of  Trustees  reserve  the 
right    to    reject    any    and    all    bids. 

By  order  of  the  Board  of  Trustees 
of   the  City  of  Lodi. 

J.    F.    BLAKELY,    City    Clerk. 

Dated:       March     13,     1922. 


Bins   WANTED  FOR  PR.VME  SCHOOL 
NOTICE    TO    CONTR.VCTORS 


SEALED  BIDS  for  the  construction 
of  a  frame  school  building  at  Temple- 
ton,  in  the  Templeton  Union  Higrh 
School  District,  County  of  San  Luis 
Obispo,  State  of  California,  will  be  re- 
ceived by  the  Board  of  Trustees  of 
said  Templeton  Union  High  School  Dis- 
trict. County  of  San  Luis  Obispo,  State 
oi'  California,  up  to  12  o'clock  noon  of 
the  3rd  day  of  .Vprll,  1922.  at  the  Tem- 
pleton Union  High  School  building,  in 
Templeton.  California,  to  be  there 
publicly  opened  and  read.  Said  con- 
struction consisting  in  part  of  the 
necessary  excavations,  founduiioii,  con- 
struction, plumbing,  wiring,  heating, 
sewerage  system,  painting  and  the  fur- 
nishing of  all  labor  and  supplies  there- 
for, of  a  one-story  frame  school  build- 
ing with  stucco  exterior.  The  work  is 
V)  be  done  In  accordance  with  the  pro- 
files, plans  and  speciflcutions  adopted 
by  the  Board  of  Trustees  of  said  Tem- 
pieton  Union  High  School  District  and 
theretofore  approved  by  the  Superin- 
tendent of  Schools  of  San  Luis  Obispo 
County,  and  .on  file  in  the  office  of  said 
Board,    at    Templeton.    California, 

Cppi?S   of  plans,   profiles  and  specifl- 
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I  For  Concrete  Buildings, 

j  we   carry    in    Stock  in   San    Francisco,    California: 

Reinforcing  Bars,  Wire  Fabric,  Rib  Metal 

Removable   Flore tyle   (Steel  Pans),   Permanent 

rloretyle  (Steel  Pans) 

Pressed  Steel  I  Beams  and  Channels 

Inserts,  Hyrib,  Steel  Sash,  Rods,  Wire  and  Column 

Hoopmg. 

For  Road  Work : 

Kahn  Road  Mesh,  Armor  Plate,  Contraction  Joints 
Curb  Bar  and  Truscon  Wire  Mesh. 

For  Plastering  Contractors: 

Expanded  Metal  Lath,  All  Gauges,  Copper  Bear- 
mg.  Plain,  Painted  and  Galvanized 
1-A  Rib  Lath 

?.il  D^.?^'  i?"^^"  .^yi;''''  ^*>™^»"  Beaf'S'  Hot  and 
Lold  Rolled  Channels,  Poultry  Netting.     All  Sizes 

and  Gauges,  Wire  Lath,  Tie  Wire.  Also  Special 
Partition  Fabric  for  Single  and  Hollow  Partitions, 
Waterproofing  Paste,  Liquid  Floor  Hardener,  Ex- 
terior Concrete  Paints,  namely  Stonetex. 

Truscon  Steel  Co. 

523-39  Tenth  St.,  San  Francisco,  Calif. 

Charles  Holloway,  Jr.,  Branch  Manager 


Telephones,  Market   1080— Market  1081 


W.  B.  SCOLLAN,  Sacramento  Representative 

1015  ;  Tenth  St.,  Sacramento,  CaHf. 


Telephone  Main  445 
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On  the  opposite  page  we  have  given  a  partial  list  of 
the  materials  used  in  Concrete  Buildings  and  also  a  list 
of  materials  used  for  plastering  the  interiors  and  exter- 
iors of  all  classes  of  buildings. 

In  addition  to  these  materials,  the  Truseon  Steel  Company  is  today  the  largest  manufacturer 
of  STEEL   SASIT  in   the  country,  vnth  a  capacity  of  appi-oximately  2,000,000  feet  per  month. 

STEEL  SASH  in  its  various  types  is  today  oheapei'  than  Wood  Sash.  Our  Asrents  will  be 
very  glad  to  prove  this  to  you. 

We  carry  in  stock  in  oui'  San  Francisco  Wai'chonse,  appi-oxiniatcly  five  carloads  of  Steel  Sa«h. 
ready  for  immediate  delivciy. 

We  have  lately  exploited  the  use  of  STEEL  SASH  for  Basements,  which  is  easily  installed 
in  any  house  and  does  not  warp  or  stick  and  costs  less  than   any  mateiial  for  this  purpose. 

We  arc  also  manufacturers  of  the  only  Sta.ndard  Stee]  Building  that  is  accepted  by  the  Fire 
Underwriters,  and  estimates  on  these  Buildings  will  be  gladly  given. 

Our  estimate  covers  the  furnishing  and  erection  of  the  liuilding  complete,  including  the 
foundation.  Truseon  Day-light  Steel  Sash,  glass,  and  hardware. 

Over  $4,000,000.00  worth  of  these  buildings  sold  in  the  last  yeai-  and  a  half  in  the  Eastern 
market,  and  arc  now  being  standardized  on  the  Pacific  Coast. 

We  standardize  on  Oil  Stations — making  four  of  this  type  of  building,  ready  for  erection. 

These  Buildings  arc  Structui'al  and  Pressed  Steel,  togethei-  with  No.  18  Gauge  Copper  Bear- 
ing steel  for  side-walls  and  roof. 

Standard  Steel  Buildings  are  used  for  Garages,  ^^achine  Shops  and  One-.stoi-y  Buildings,  of 
all  types. 

Our   Perfection   Rev(>rsible  Ventilated  Steel  Sash  for  Schools  is  now  being  universally  used. 

Architects,  Owners  and  Contractors  will  not  Avasle  time  in  communicating  with  our  Agents 
oi-  our  office  in  San  Francisco  for  any  information  desired,  relative  to  any  buildintr  that  they  are 
estimating. 

Our   organization   for  the  placing   of  Reinforcing  Bars  is  without   a  second. 

Our  Engineering  Department  is  at  your  sendee! 

Just  remember  that  all  you  have  to  purchase  is  the  Concrete  and  Plaster.  We  have  the 
other  materials  for  yonr  strncture. 


Truscotiite  Your  Building! 

Truseon  Steel  Co. 

523-39  Tenth  St.,  San  Francisco,  Calif. 


Telephones,  Market  1080— Market  1081 


W.  B.  SCOLL  AN,  Sacramento  Represeniative 

10151  Tenth  Street,  Sacramento,  Calif. 


Telephone  Main  445 
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cations  of  said  work  may  be  obtained 
in  the  office  of  the  Clerk  of  said  School 
Board  upon  the  deposit  of  $10.00,  and 
no  liid  will  be  considered  which  is  not 
In  writing  and  In  accordance  with  said 
plan.*?  and  specifications. 

Each  bid  must  be  accompanied  by 
a  certified  check  in  the  amount  of  5% 
of  the  total  bid,  made  payable  to  the 
Clerk  of  the  Board  of  Trustees  of  the 
Tompleton  Union  High  School  District. 
Countv  of  San  L<uis  Obispo,  as  a  guar- 
antee'that  the  bidder,  if  awarded  the 
contract,  will  enter  into  a  contract  for 
the  performance  thereof  satisfactory  to 
said  Board  of  Trustees.  Ani  in  addi- 
tion thereto,  the  successful  bidder  will 
be  required  to  file  a  bond  in  the  sum 
of  2.')%  of  the  amount  of  the  contract, 
with  sureties  satisfactory  to  said 
Board,  as  a  guarantee  of  faithful  per- 
formance of  the  contract,  and  a  further 
bond  in  the  sum  of  .")0'o  :>(  the  amount 
Of  the  contract,  with  acceptable  sure- 
iies.  to  spcur.'  the  payment  of  laborers, 
nnitorial-men.  etc.  The  Board  of 
Trustees  reserve  the  right  to  reject  any 
and  all  bids  not  deemed  advantageous 
to   snid   High   SchoiOl  District. 

By  order  of  the  Board  of  Trustees 
of  the  Templeton  Uniod  High  School 
District  of  the  County  of  San  Luis 
Obispo,  State  of  California;  made  this 
nth  day  of  March.  1922. 
inn  a.ij  ^    ^    SMALLING. 

Clerk  of  the  Board  of  Trustees  of  Tem- 
pleton   Unicn   High  School   District. 


IIIDS     \\  X-NTKIJ     FOR     SCHOOL. 

<One-»tory,      Three-room       Brick       and 

Hollow     Tile     Struclnre,    Estimated 

Co«t,    $13,000) 

NOTICE   TO    BIDDER.S 

Notice  is  hereby  given  that  the 
Stoddard  School  District,  of  bianiS; 
iau«  rounty.  State  of  California,  wil. 
.at  the  school  building  in  the  abov" 
district,  on  the  2.3id  daj  of  March. 
I0i2,  at  8  P.  M.,  on  that  day,  receive 
ana  confiider  sealed  bids  for  the  fol- 
lou-fng  work: 

The  construction  of  a  new  masonry 
>;chool  huilfliiig  all  of  this  work  to 
be  done  on  the  school  premises  of 
the  Stoddard  School  District,  in  the 
f'ounty  of  Stanislaus,  State  of  (  ali- 
fornla.  p.rcording  to  thi-  i)lans  an<l 
Mpeoiflralions  for  same  as  prepared 
|.y    las.   II.   Hoosc,   Architect. 

Said  plans  and  fcpeciflcat  ioii.«  may 
be  obtained  at  the  offlce  of  Jas.  H. 
Hoi.vc  A'-<hltfct.  rr.oins  6  and  i  Ka- 
mor.t  Building,  in  ihe  city  of  Modosto. 
t'ountv  cf  Stanislaus.  State  of  (  alifor- 
nla.  -jpon  ine  payment  of  $10.00.  wnich 
xum  will  be  repaid  upon  the  return  of 
ihe  plans  and  specifications  in  a  whole 
anil    und<'niago(i   rordlllf.n_  ^      -,     , 

All  bids  must  be  sealed  and  nlert 
with  th«-  cbTk  of  the  said  Stoddard 
School  DiJ'triet.  jirior  to  <ii,'ht  V.  M.  of 
ihr-  2.'rri  dav  of  March.  1922.  and  he 
accompanied  by  a  certified  check  on 
8omf>  folvent  bank  of  the  State  of 
fallfornln.  for  r>'%  of  the  bid  submitted, 
whlrh  check  sh.-ill  ne  made  i>ayable  to 
Ihe  clerk  of  the  Stoddard  School  Dis- 
trict. ,      ^ 

This  check  Is  required  ?.s  a  guar- 
f<ni'-.!,  that  the  sne(p."»ful  bidder  will. 
'vHhtn  thrr<.  days-  nfler  iiotlee  of  the 
■  ward  of  contraci  to  him.  enter  Into 
«  jatliifactory  ..ontract  with  the  Board 
of  Bald  District,  and  execn(»<  and  de- 
liver the  neecH-jary  bondi.  as  requlrrd 
by  law.  If  tho  (;untract<jr  shall  fall  tc 
outer  into  nurh  a  rontrnci  the  amount 
of  tho  certified  check  shall  be  retalt.ed 
liy  Jiald   Hoard  ns  llquldnteil  damages. 

Tho  Koard  reserves  Ih"-  right  to  re- 
ject   niiv   and   all    bld^. 

Dated  this   8th  day  of  Alarrh.   1D22. 
H.  J.  riTTS. 
r|«rk   of   tho   Hoard   of  'I'm-- tres   of    ihe 
ai"<1dnrd   School    l>;-ii:.| 


Bii)*i  WANTKi»  ynn  m<  iiooi, 

(Onr-atwr)   Kramr  mid  Slin-eo  SIrnrlnrr 
Kmlninli-d    (  omI.    «:>0,04HM 


NOTICK    TO    CtlNTHACTOIf 


.Scalid  l>ldM  will  \»'  r.T.lv.d  i.>  I  li< 
Hoard  of  lOdiioallon  ol  Ihe  ''II  y  of  Oak- 
land, '"llv  Mull.  OnUl-iiol.  <  iilHoi  nil 
until  Mondiiy.  thr  a7«h  day  "f  >I«r«'b. 
192!l,  at  4irj«  o'rl'irk  I*.  ^I.  or  xiilil  iln.v, 
til'-  tlav  vh'  t>  -"rtld  I. Win  iviil  li>  oin-nnit, 
(or  th«  kraotlon  and  completion  of  th<- 
n«w    AUtlli'M  Inm-OymnnBlum      building 


for  the  Garfield  School,  of  the  Oakland 
School  District,  located  at  East  16th 
Street  and  23rd  Avenue,  Oakland, 
California. 

Separate   bids   will  be  received  for; 

(1)  The   General   Work. 

(2)  Lathing   and   Plastering   Work. 

(3)  The    Plumbing    Work. 

(4)  The  Heating  Work. 

(5)  The    Electrical    Work. 

Fl.ans  and  specifications  for  said  work 
are  on  file  at  the  office  of  the  Secretary 
of  the  Board  of  Education,  and  at  the 
office  of  the  Chief  of  Construction. 
Chabot  Hal!,  11th  and  Jefferson  Streets. 
Oakland,    California. 

On  a  deposit  of  Twenty-five  Dollars 
f  $25.00)  complete  sets  of  said  plans  aiid 
specifications  may  be  had  by  any  pro- 
spective bidder.  These  may  be  re- 
tained for  a  period  of  ten  (10)  days  by 
the  General  Contractors,  and  for  a 
period  of  four  (4)  days  by  the  Lathing 
and  Plastering,  Plumbing,  Heating,  and 
Electrical  Contractors.  If  these  plan.-; 
and  specifications  are  not  returnc-d 
within  said  period,  or  if  they  be  muti- 
lated, the  #aid  deposit  may  be  retained 
by  the  said  School  District  as  agreed 
anci  liquidated  damages  for  said  de- 
tention and  mutilation. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Chief  of  Con- 
struction, and  be  signed  by  the  bidder, 
accompanied  by  a  certified  check  for  at 
least  ten  per  cent  (lO'i,)  of  the  amoum 
of  the  bid  or  proposal,  certified  to  by 
some  responsible  bank  or  banker,  and 
made  payable  to  N.  W.  Cook,  Secretary 
of  the  Board  of  Education,  io  be  re- 
tained by  the  said  School  District  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract should  be  awarded  fail  to  enter 
into  the  contraci  after  the  award,  or  to 
give  bonds  required  for  the  laithful 
performance  of  the  contract,  or  any 
bond   required    by   law. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Monday.  I^larch  27. 
1922,  at  tho  hour  of  4:30  P.  AI.,  in  the 
Beard  Iloom.  211  Second  Floor  of  said 
City  Hall,  in  said  City  of  Oakland. 
The  Board  reserves  the  right  to  reject 
any  or  all  bids  or  any  or  all  items  of 
such  bids. 

N.  W.  COOK, 
.Sc<-ret:iry    of    I  lie    Hoard    of    Education. 

BIDS   WANTED  FOR   HIGHWAY 
IMPROVEMEIVT 

.ST.ATE    OF    C.VLIFORMA 


DEPARTMENT     OF     PUBLIC     WORKS 
CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  The  Cnllfornin 
HiKhtvay  ComininNlon,  .tlS  Forum 
Building.  Sarramciito.  Cnl..  until  2 
o'clock  I'.  itl.,  on  A|irll  :t.  IV2'2,  ii( 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  Is 
made,  p<  rtlons  of  Sttvle  Highway  as 
follows: 

HIverside  County,  between  Banninp- 
and  Whitewater  ( VlI-Hlv-26-C).  aboui 
twelve  and  three-tenths  (12.3)  miles  in 
length,  to  be  paved  either  with  Port- 
land cement  ccncrtte  or  aspliall  con- 
crete. 

Pl.tns  may  be  seen  and  forms  of  pro- 
posal, bonds,  contr.acts  and  specifica- 
tions    may     be     obtained     at     tho     said 


office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  It  la 
made  oti  a  blank  form  furnished  by  ths 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest  of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE, 
GEO.    C.    MANSFIELD. 
California  Highway  Commission 
AUSTIN    B.    FLETCHER, 

State   Highway   Engineer. 
C.  C.  CARLETON, 
^    .    ^   ,,        ,  Acting  Secretary. 

Dated  March  6.   1922. 


BID.S    WANTED    FOR   SCHOOL 
(One   and    tiro-story    hollow-tlle   struc- 
ture;    estimnted     cost.    $110,000) 


NOTICE    TO    CONTR.4CTORS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Trustees  of 
Livermore  School  District  of  Alameda 
County,  at  the  Office  of  the  Clerk  of 
Hoard,  in  the  Grammar  School  Build- 
ing, Livermore,  California,  until  eleven 
o'clock  .\.  M..  on  Saturday,  the  25th 
day  of  .March.  Ij»a3  (at  which  place  on 
s.iid  day  at  two  o'clock  P.  M.,  said 
bids  will  be  opened),  for  all  labor  and 
material  required  for  the  erection  and 
completion  of  the  several  departments 
of  work  in  a  one  and  two  story  school 
building. 

In  accordance  with  the  complete 
lilans  and  specifications  for  said  work 
on  file  and  open  to  inspection  at  the 
(■ffice  of  the  architect,  Henry  II,  Meyers 
1201  Kohl  Hldg.,  San  FVancisco,  Cali- 
fornia, and  on  file  at  the  office  of  the 
Clerk  of  this  Hoard  hereinbefore  men- 
tioned. Copies  may  be  obtained  at 
I  heir  ollice  by  depositing  with  the  un- 
dersigned Clerk  of  the  Hoard  Ihe  sum 
of  Twenty  Dollars  ($20).  Contractors 
will  be  restricted  as  to  the  length  of 
time  they  may  retain  these  plans  and 
specifications  to  twelve  (12)  days  on 
Dept.  1  and  six  (6)  days  on  Depts.  2. 
3  and  4.  Contractors  failing  to  return 
said  plans  and  specifications  within 
said  time  limit  will  forfeit  said  de- 
posit to  s;iid  Ijivermore  School  Dis- 
trict. Each  bid  must  be  accompanied 
by  a  cheek  for  at  least  ten  per  cent 
of  the  amount  of  the  bid  or  proposal 
•.  <  rtlfled  to  by  some  responsible  bank 
and  made  payable  to  Livermore  School 
District,  Livermore,  California,  to  be 
forfeited  to  said  school  district  as 
agreed  and  liquidated  damages  should 
'be  parly  or  parties  to  whom  the  con- 
tract shall  be  awarded  fall  to  enter 
Into  the  contract  wlhin  10  days  after 
the  award  or  to  give  the  bond  required 
by  the  Board  for  the  faithful  perform- 
ance of  the  contract.  The  Board  of 
'I'nistees    reserves    the     right    Io    reject 
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any  and  all  bids.  Bids  are  to  be  sub- 
mitted oil  the  forms  accompanying  the 
plans  and  specifications  hereinbefore 
mentioned. 

Dated:  Livermore,  California,  March 
1,    1922. 

RUBE  HUNTER, 
Clerk     of    the    Board     of    Trustees    of 
Livermore   School   District   of  Ala- 
meda County. 

The  specifications  are  divided  Into 
the  following  departments: 

Dept.  1. — All  work  except  plumbing, 
electric   and    heating. 

Dept.  2. — Plumbing    Work. 

Dept.  3. — Electric    Work. 

Dept.  4. — Heating   Work. 

Contractors  may  submit  bids  on 
these  departments  and  may  also  sub- 
mit bids  on  any  combination  of  twc 
or    more    departments. 

In  applying  for  plans  contractors 
should  state  what  departments  they 
propose   bidding   on. 

BIDS   WANTED   FOR       HIGHWAY 
IMPROVEMENT 


NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock  P.  M.,  March  27,  1922,  for  con- 
structing a  portion  of  the  State  High- 
way System  in  Clark  County  from  six 
miles  southwest  of  Apex  Summit  to 
Apex  Summit,  work  consisting  of 
grading,  placing  gravel  surface  and 
construction   of  culverts. 

Plans  may  be  examined  and  form 
of  proposal,  contract  and  specifications 
secured  at  ofHce  of  the  undersigned; 
may  also  be  examined  at  the  County 
Clerk's  Office  or  Division  Engineer's 
ofl^ce  in  Las  Vegas.  Cash  deposit  of 
$15.00  with  undersigned  required  for 
copy  of  plans,  which  will  be  refunded 
on  their  return  in  good  condition.  Bids 
must  be  on  proposal  form  of  Highway 
Department,  and  must  be  accompanied 
by  a  certified  check  in  the  amount  of 
5  per  cent  of  the  bid. 

Each  bidder  must  accompany  his 
bid  with  a  certificate  from  a  surety 
company,  duly  authorized  to  do  busi- 
ness in  this  State,  stating  that  such 
surety  com.pany  will  provide  such  bid- 
der with  a  bond  'p.  such  sum  as  is  re- 
quired in  and  in  accordance  with  the 
previsions  cf  said  specifications,  con- 
ditioned for  the  faithful  performance 
of  the  provisions  of  the  contract  and 
specifications. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEORGE   W.   BORDEN, 
State  Highway     Engineer,  Carson   City 
Nevada. 

♦ 

BIDS   W'ANTED  FOR  TWO-STORY  RE- 

INPOHCED   COiN'CRETE    .SCHOOL, 

(Estimated    Cost,    $80,000) 


NOTICE  TO    CONTRACTORS 


NOTICE  lb  HEREBY  GIVEN  That 
the  Board  of  Trustees  of  the  Oakdale 
Union  Hight  School  District,  Stanislaus 
County,  California,  hereby  calls  for 
sealed  proposals  to  be  delivered  to  the 
Clerk  of  the  Board  of  Oakdale,  Cali- 
fornia, until  the  third  day  of  April, 
11)32,  at  7.:{0  P.  M..  oi  said  day,  for  the 
erection  and  construction  of  a  High 
School  building  to  be  erected  in  the 
above  Union  High  School  District  at 
Oakdale;  all  in  accordance  with  plans 
and  specifications  made  for  same  by 
W.  H.  Weeks,  the  authorized  Archi- 
tect,  employed  by  the  Board. 


Bids  are  to  be  received  en  the  Gen- 
eral Contract,  and  the  Alternate  pro- 
posals, with  separate  bids  on  the  Heat- 
ing  and   Ventilating   system. 

plans  and  specifications  may  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
in  oakdale  between  the  hours  of  9  A. 
M.  and  3.00  P.  M. ;  any  day  except 
,9aturday,  Sunday  or  Holidays;  or  at 
the  clfice  of  the  Architect,  W.  H. 
Weeks,  :560  Pine  Street,  San  Francisco, 
during    business    hours. 

On  a  deposit  of  Twenty  Dollars 
($20.00)  a  complete  set  of  plans  and 
specifications  for  any  portion  of  the 
work  may  be  had  by  any  prospective 
bidder,  to  be  retained  until  bids  are 
opened,  if  desired.  If  not  returned 
w'ithin  said  period,  or  if  mutilated, 
the  said  deposit  may  be  retained  by 
.said  High  School  District  as  agreed 
and  li(nudated  damages  for  said  muti- 
lation   or   detention. 

Bids  must  be  made  on  proposai 
l)lanks  obtained  at  the  ofiice  of  the 
Architect,  and  signed  by  the  Bidder, 
accompanied  by  check  for  at  least  Ten 
Per  Cent  (10  per  cent)  of  the  amount 
bid,  certified  to  l)y  some  responsible 
bank  or  banker,  and  made  payable  tu 
Board  ot  Trustees  of  the  Oakdale 
Union  High  School  District,  to  be  re- 
tained by  said  High  School  District 
as  agreed  and  liquidated  damages, 
should  party  or  parties  to  whom  Con- 
tract shall  be  awarded,  fail  to  enter 
Contract  after  the  award  or  to  give 
bonds  for  the  faithful  performance  of 
the  Contract  or  any  bonds  required 
by    law. 

Bids  will  be  opened  by  the  Board  of 
Trustees  of  the  Oakdale  Union  High 
School  District  on  the  third  day  o^ 
April,  1922,  at  the  hour  of  7.30  P.  M., 
at  the  office  of  the  Clerk  of  the  Board, 
in    Oakdale,    California. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids,  or  any  or  all 
items  of   such   bids. 

Dated     at    Oakdale,    California,     March 
8th,    1922. 

E.   D.    HERON, 
Clerk    of   the   Board   of    Oakdale    Union 
High   School    District. 

BIDS   WANTED    FOR  V.   C.  BUILDING 

PROPOS.4L,   FOR  BIDS 


SEALED  P.IDS  will  be  received  at 
the  office  of  the  Comptroller,  Univers- 
ity of  California,  Berkeley.  California, 
at  or  before  9  A.  M.,  W^ednesday. 
March  22,  1922,  for  general  contract 
including  all  work  for  the  construc- 
tion of  Le  Ccnte  Hall  on  the  grounds 
of  the  University  of  California,  at 
15prkeley. 

Drawing  and  specifications  may  be 
obtained  at  the  office  of  John  Galen 
Howard,  Architect,  500  First  National 
Bank  Building.  San  Francisco,  on  de- 
posit of  $100.00  for  each  set  of  draw- 
ings and  specifications  taken  out. 
(Checks  given  as  deposits  are  to  be 
in  favor  of  the  undersigned).  De- 
posits will  be  refunded  on  submission 
of  a  regular  bid  for  the  work  and  on 
return  of  said  drawings  and  specifi- 
cations in  good  condition.  No  bids 
will  be  considered  unless  accompanied 
by  a  certified  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of 
the  bid,  to  secure  execution  of  the  con- 
tract  bv    the    successful    bidder. 

The    fight   is    reserved    to    reject    any 

or   all   bids.  T„,T,rT^,-,c 

THE     REGENTS    OF     THE    UNIVERS- 
ITY   OF    CALIFORNIA. 
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"Quality    Counts" 


Western  Builders'  Supply  Co. 


STEEL  POBT 


135  Second  St.,  San  Francisco 

Building  "Specials" 


"Strength" 

ACME     Steel      Post      Caps,      Joist 
Hangers      and      Bases.        Clinton 
Mortar    Stains    and    Slaters'    Ce- 
ment. 
Wall    Ties,    Brick    Ties. 
Etc.,  Etc. 


"Beauty" 

Ornamental  Wood  Work.  Capitals 
and    Brackets,    Art    Wood   Mould- 
ings,   Compo    Carvings. 

Period   Ornaments. 

Interior    and    Exterior, 

Etc.,  Etc. 


List  of  Members 

Vallejo  Builder's  Exchange 


OFFICERS 

AVERILL,    S.    H.,    President. 
KNIJLSON,    P.    C,    Vice-President. 
KING,   W.   E.,  Secretary. 
FItEV.   E.   v..   Executive  Secretary. 
FAWCETT,    WALTER,   Treasurer. 

Board   of   Directorai 

AVERILL,   S.   H. 
KNUDSO.N,    P.   C. 
Kl.VG,    W.    E. 
DIUSCOLL,  D.  F. 
PIERCE,    E.    B. 
CLARK,   J.   R. 
JOHNSTO.V,  E.  L. 
BRADHOFF,  P.  F. 
ENGLAND,   W.  J. 

BRICKLAYERS 

Knudson,  P.  C. 

CEMENT  AND  CONCRETE 

Dode,   A.    E. 
.lohnston,   E.   L. 
Tagnon,  Louis. 

EI.ECrRIC.\t.     CONTRACTORS 

Vallejo   Electric  Light  &   Power  Co. 

(Albert  Casper  and  E.  B.   Pierce.) 
Watkins    Electrical    Supply    Co.    (Edd. 

N.    Watkins.) 

GENERAL  CONTRACTORS 

Averili,   S.   H. 
Barbera,  J.   J. 
Barenchi,    George 
BiLcon,  James 
Cavallo,  J.   F. 
Crosby,   W.  O. 
Dubnoff,   Harry 
Estes,   G.  C. 
Ferrera,  M.  C. 
Fuller,    J.   F. 
Paganini,   David 
Sullivan,   John 

HARDWARE 

Brownlie  Hardware  Co.  (R.  A.  Brown- 
lie). 

Wilder  Hardware  Co.    (J.  R.  Clark). 

Wi-nchell  Hardware  Co.  (C.  L.  Winchell 
and   Mr.   Denius). 

IIE.\TING 

Hellerman    Plumbing   Shop 
Hendrix,  H.  E. 

HIGHWAY    CONSTRUCTION 

Blanco,    R.    J. 

LUMBER 

Perry   Lumber   Co.    (C.   H.   Miller). 
Teicheir.T   Lumber  Co.   (E.  Teichelra). 
Vallejo    Builders'    Supply    Co.     (C.     W. 

Greene). 
Weeks.  S    J. 

M.ATERIAL 

Clavo.    Josepii 

Horan    Company    (W.    F.    Horan). 
Stark,    John 

Vallejo    Rock    &    Sand    Co. 
MILLWORK 
Foster's  Planing  Mill   (Gilbert  Foster). 
Pacific  Mfg.  Co.    (C.  C.   Quinn). 
Perry   Lumber   Co.    (C.    H.   Miller). 
Vallejo    Builders'    Supply    Co.     (C.    W. 
Greene). 

P.IINTING 
Barnewitz,   Jack 

Barnewitz   Paiting  &    Decorating  Co. 
Fawcett.   Walter 
\  era  &  Castro 

PLASTERERS 
Adamson.    M.    S. 
DriscoU.  D.  F. 
Bourne,   C.   H. 

PLUMBERS 
Boasley,  D,  J. 
llellerinnn    Plumbing   Shop 
Hendrix.    H.    E. 
Loney,  J.  J. 

Willejo   Plumbing  Co.    (W.  J.  England). 
Wilder  Hardware  Co.    (J.  R.   Clark). 

ROCK.    S.\ND.   ETC. 
Valejo  Uock  &  Sand  Co. 
ROOFERS 
Bradhoff    Roofing    and     Magnesite     Co. 

(P.   F.   Bradhoff.) 
Talloy.    L.   K. 

SHEET    METAL 
Monarch   Sheet   Metal    Works.      (W.   E. 
King.) 
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Li^  of  Members 

Builder's  Exchange 

OF 

Contra  Costa  County 

914    MACDO.VALD    AVEXUE 
HICHMOXD,    CALIF, 
rhone    Rifhmoiid    (iS5 


OFFICERS 

r.   M.  Sanford,  President 

B.  J.  Ballantyne.  1st  Vice-Pres. 

N.  E.  Anderson,  2nd  Vice-Pres. 

R.  H-  Spiersch,  Treasurer 

L.  C.  Dexter,  Secretary 

DIRECTORS 

K.  M.  Tilden 
R.  H.  Spiersch 
K.    A.   Marshall 
N.   K.  Anderson 
B.  .T.  Ballantyne 
P.   M.  Sanford 
J.  Walker 

BUILDING    SUPPLIES 

W.  p.  Fuller  &  Co. — Paint  and  Glass. 

E.  H.   Higrgins 

Irwin   &  Lewis  Lumber  Co. 

F.  A.  Mayfleld — Paint  and  Glass 
Richmond  Navigation  &  Imp.  Co. 
Richmond  Pressed  Brick  Co. 
Richmond  Supply  Co. 

San  Pablo  Lumber  Co. 

Stege  Lumber  &  Hardware  Co. 

Tllden   Lumber  Co. 

BUILDING     CONTRACTORS 

.Vorman    E.    Anderson 
A.    Akerson 

E.  A.    F.    Carson 
.A.    Kagerstrom 
K.   .1.    Hennlng 
Matthew    Morton 
Frank    McCausland 
J.   OdIIng 

C    Overaa 

P.    M.    Sanford 

.J    C.  Thornton 

BRICK  CONTRACTORS 

.James    Walker 

CABINET  MAKERS 

H.    .Millradt   A-   Son 
C.    PedefBon 

CEMENT    CONTRACTORS 

Fr.nnk    Ausoz 

ELECTRICAL    CONTRACTORS 

Pacific    Electrical    Mfg.    Co. 
Pioneer   Electric  Co. 
V.  r;.  Electric  Co. 

H\RI>>VOOI>    FLOORS 

Ceo.   I>    .Spawlding 

HOUSE    MOVERS 

Merbcrl    !».    Maker 

HARDAVARE     HEALERS 

A.   C.   nurdlck 

PAINTING     CONTRACTORS 

Hunlon   &■   KIrkhouse 
I-     I)e   Grfgorlo 
Mamhall  A  Son 
Fr;irik    McCaiiley 

F.  ItoberiB 

FLAHTEItlNG    <:0>TR ACTORS 

Charles    Brown 
O.   P.   Ingram 
A.    H.    Winohcole 

PLUMBING     \MI    MTEAM    FITTING 
<ONTRAfTOR,S 

.1     I     ••olllnn 
W.    f)     Rjhn 
Spl^rnch    UroB. 
F.    V.   Allen 
U.  W.  TImmonB 
It.  A.    Wnnhbiirn 

siiKKT  mi:t\l  <o\ti«  xcTons 

II.    W     f'lonr 

•SpllTHrli      P.rOB. 

HOOFING     CONTRACTORS 

Itl'-hmond    Uudflng    Co. 

.1.  W     Bender  Ko(»i1ng  ft  Pftvlng  Co  .  t.  F. 


The  Observer, 


(Continued    from    Page    4) 

United  Dredging  Co.,  files  complaint 
with  Railroad  Commission  against  the 
Santa  Fo,  Southern  Pacific  and  Pacific 
Electric  Co.,  asking  reparation  for 
shipment  of  contractors  outfits  from 
Oakland  to  San  Diego  and  to  Long 
Beach.  Complainant,  member  of  firm, 
alleges  they  were  assessed  60^4  cents 
per  100  pounds  whon  the  rate  applic- 
able  was   35  cents. 


Reports  from  194  cities  show  the 
number  of  building  permits  for  Jan- 
uary was  nearly  three  times  that  fcr 
January  of  last  year,  H.  G.  Moulton 
writes  in  Chicago  Commerce,  a  publica- 
tion of  the  Chicago  Association  of 
Commerce.  The  permits  involved  $138.- 
709. 2S0,  as  compared  with  $61,592,924 
in  January,  1921,  he  states. 


Realty  dealers  of  Richmond  have  or- 
ganized a  "Own  Your  Ow<n  Home" 
campaign,  as  sponsored  by  the  Cali- 
fornia Slate  Real  Estate  Association. 
Civic  organizations,  bankers,  building 
crafts  and  merchants  will  assist  in 
putting    the    campaign    over. 


The  monthly  to:uiage  report  of  tht^ 
U.  S.  Steel  Corp.  shows  4,141,069  tons  of 
iintitled  crders  on  band  on  February 
1'8.  This  is  a  decrease  from  January's- 
unfilled  order:-;,  which   totaled  4.241.678. 


San  Francisco's  population  today  is 
670,000.  according  to  an  estimate  of 
the  T'acific  Telephone  &  Telegraph  Co., 
based  upon  on  elaborate  checking  sys- 
tem, including  telephones  installed, 
i-CKistration  of  voters  and  average  daily 
attendance  at  public  schools,  which, 
acoordini,'  to  George  Preddy,  chief  of 
the  statistical  bureau  cf  the  company, 
form  a  most  reliable  basis  for  estimate. 


P..  C.  Soiile,  owner  of  a  large  tract 
of  limber  lands  on  the  Forest  Hiill 
Divide  and  L.  D.  Stephenson,  engineer 
in  charge  or'  operations,  are  conferring 
with  the  Colfax,  Calif.,  Chamber  of 
Commerce,  seeking  a  25-acre  site  on 
\\hich  to  locate  a  piling  ground,  plan- 
ing mill  and  box  factory. 


Oflicial  records  of  the  Patent  Otlice 
shows  that  next  to  Connecticut.  Cali- 
fornia during  the  year  1921  obtained 
more  patents  per  thousand  Inhabitants 
than    Jinv    other    st.ate    in    the    Union. 


The  historic  old  court  house  at 
Sba.'ta.  Calif.,  ha^  been  sold  to  the 
X.itlve  Sons  of  the  Golden  West  for  $1. 
The  structure  was  erected  In  1865  at 
a    cost    of    130,000. 

The  Nlles  (Alameda  counlv)  >'ham- 
ber  of  Commerce  is  seeking  to  e.stab- 
llnh       the       proposed       Willy>»-Overl.ind 


Automobile  plant  which  the  company 
proposes  to  erect  on  this  Coast.  It  is 
understood  that  officials  of  the  com- 
pany have  inspected  sites  are  have 
forwarded    reports    to    Eastern    oillces. 

Plans  for  a  slate  wide  campaign 
against  the  American  Plan  of  em.ploy- 
nient  is  proposed  by  the  Journeymen 
Painters,  according  to  Joseph  Tuite, 
member  of  the  Varnlshers'  and  I'olish- 
ers*  Union  of  San  Francisco,  who  de- 
clares "the  open  shop  or  American 
Plan  fight  in  California  is  on  the  wane." 


Reduced  freight  rates  on  generators, 
motors,  oil,  transformers,  theostats, 
storage  btateries  and  other  electrical 
equipment  are  announced  by  the  Santa 
Fe  Railway.  Minimum  shipments  of 
30,000  pounds  will  be  accepted  by  the 
company  at  the  following  rates:  Chi- 
cago, $2.53  per  100  pounds;  St.  Louis, 
$2.45;  Kansas  City,  $2.20,  and  Denver, 
$2.07. 


S.ACRA^IENTO     BRICK     MEN     INTEai- 
BSTED    IN    BUILDING   CAMPAIGN 


Sacramento  brick  manufacturers  are 
evidencing  much  interest  in  the  an- 
nouncement of  the  plans  of  the  Na- 
tional Brick  Association  for  the  raising 
of  a  fund  of  $1,000,000  to  aid  home 
building  throughout  the  country.  The 
plans  were  made  public  at  the  recent 
annual  convention  of  brick  men  in  St. 
Louis,   by  Secretary   Ralph   P.  Stoddard. 

Loans  are  to  be  made  from  a  cen- 
tral fund  of  $1,000,000.  Each  loan 
must  be  ajiproved  by  a  local  brick 
manufacturer  or  some  responsible 
Building  and  Loan  Association  and  will 
be  intended  as  a  means  of  filling  the 
gap  between  the  amount  normally 
loaned  on  a  home  and  the  ax:tual  cost 
of   construction. 

The  convention  also  learned  of  the 
invention  of  a  new  trowel  by  Oscar 
F.  Mann,  which  is  said  to  resemble  an 
old-fashioned  grocer's  scoop.  It  is  de- 
clared it  will  make  brick  work  cheaper 
by  lessening  the  time  necessary  to 
lay  brick. 


IM)U^'llll\L     SI  IM  EV     FOR      SAC  n  \- 
>li:\'l"0     I'ROI'OSKI). 


The  liuUi.'itrJ.il  and  Homo  riotlucl.s 
Bareaii  of  the  Sacramento  Chanili,-r  t>r 
Commerce  is  planning  r>M  industrial 
.survey  of  the  ciiy  to  be  conducted  witti 
the  aid  of  a  corps  of  workers  from  the 
student  Ixxly  ot  the  Sacran\,'nto  Tllgli 
school,  'riw  plan  is  to  tr.iin  the  stu<l- 
<  nts  for  the  purpose  of  gathering  data 
on  everv  ph:is«^  of  business  and  indus- 
trial  life   of  .Sacramento  and   vicinity 

Every  business  house  and  Industrial 
plant  will  be  vislt«d  and  the  number  oi 
omploy-^es,  the  payroll,  the  v.ilue  of 
the  products  manufactured,  tlto  raw 
materials  used,  the  total  output  and 
other  data  secured  for  the  use  of  lb< 
Chamber  in  promoilnp  industrial  ac- 
tivities. 


from  wareliousc  and  mill 

lipped  with  all  possible 

/^         dispatch  and  billed  at  prices 

/ —  satisfadory  to  both  buyer 

and  seller. 


EDW.  L.  SOULE  CO 

lAL  ro    nuiuDiNc 
AN    IRANCISCO 


RM"rN"',.°n^"^VsT(5raa 


iiuiflay 
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BRIDGES,   DAMS   &    HARBOR 
WORK 


SANTA  ROSA.  Sonoma  c:o.  Cal.— Uie 
County  Suijervisors  recf.'ivfd  tn*'  toi- 
lowinK  bids  on  March  IHth  for  con- 
structing- a  steel  bridge  over  the  Itus- 
'^•ian  rivfr  at  Guerneville;  estimatcri 
cost,  $lir,,5C0,  involving  Itii^y  cu.  yds. 
Class  A  concrete:  78  tons  reinforcing 
steel;  310  tons  structural  steel;  2bO 
wood  piles;  72  concrete  piles.  f*oncret(- 
and  reinforcing  in  piling  not  included 
In  above  qu:intities.  U.  Press  Smith, 
County  Surveyor. 

R.    McLeran    Co.,    S.    F *,n«'^2« 

A.    W.    Kitchen,    S.    F IVo'??? 

Frank   Brvant,   San   Jose llS.i.'Sb 

Bates    &      Rogers    Constr.      Co..   _^  ^„„ 

Los   Angeles J?^c22 

.Tas.   H.   Neilson,   Orland HvVJ 

Mercer-Fra.<',er    Co.,    Eureka....      95,40t) 
J.   Cx.  Williams,      2461   21st  Ave. 

San    Francisco    ^H'5, - 

W.  L.  Proctor,  Santa  Rosa 98,74* 

Bordwell   &   Zimmerman,   Calls- 

toga     ., 99,400 

Security      Bridge       Co.,       Santa 

Maria    123,800 

Standard  Industrial   Eng.   Cptn., 

San   Francisco    108,030 

Bids  were  taken  under  advisemcni. 
until  March  16th  on  account  of  an 
error  in  the  bid  form  of  R.  McLera:. 
Co.,  which  may  give  the  contract  to  the 
second  lowest  bidder.  Mercer-Fraser 
,  (Company. 

S'ANTA  ROSA,  Sonoma  Co.,  Cal. — The 
County  Supervisors  Jiave  awarded  a 
contract  to  Mercer-Fraser  Co.,  of 
Eureka,  at  $95,400,  for  constructing 
a  steel  bridge  over  the  Russian  river 
at  Guerneville;  estimated  cost,  $115,500, 
involving  1545  cu.  yds.  Class  A  con- 
crete; 7S  tons  reinforcing  steel;  310 
tons  structural  steel;  260  wood  piles; 
72  concrete  piles.  Concrete  and  rein- 
forcing in  piling  not  included  in  above 
quantities.  R.  Press  Smith,  County 
Surveyor. 

PHOENIX,  Ariz.  —  Following  bids 
were  received  by  State  Engineer  Thos. 
Maddock.  for  constructing  bridge  with 
two  90  ft.  steel  sapns,  concrete  floors 
and  concrete  piers:  A.  W.  Daniels, 
$19,926;  the  Whalley  Lumber  Co.,  $20,- 
4S2.S8:  the  Allied  Contracting  Co.,  $21,- 
122  40;  deWaard  &  Cobham,  $21,552.10; 
EI  Paso  Bridge  &  Iron  Co.,  $22,064.60; 
Jack  Davev.  $22,487.20;  L.  C.  Lashmet, 
$23,397.80;  Monarch  Engineering  Co., 
$24,373.50;  Pioneer  Engineering  Co., 
$27,794.88;  Midland  Bridge  Co.,  $30,000; 
and  W.  r>.  Northern,  $30,400;  Clinton 
Bridge  Works  entered  a  bid  for  the 
steel    superstructure    only   at    $7980. 

ORANGE,  Cal. — ^Serrano  Water  Co.. 
of  Villa  Park,  and  John  T.  Carpenter 
Co.  and  the  Irvine  Co.  have  decided  to 
erect  jointly  a  dam  in  Santiago  creek 
near  the  county  park  at  a  cost  or 
$250,000.  Plans  have  been  made  for  a 
dam  90  ft.  high,  300  ft.  long  at  the 
bottom  and  600  ft.  long  at  the  top. 
.\n  irrigation  district  wiHl  probably  be 
formed. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — 
The  Board  of  Supervi-sors  of  Sonoma 
County  ordered  plans  prepared  for  live 
I, ridges  necessary  for  the  new  State 
Highway  from  Sebastapol  to  Shellvilie. 
They  will  be  of  reinforced  concrete 
construction,    some    60    feet    long. 

Plans  were  also  ordered  for  a  bridge 
on  the  Sebastopol-Cotati  road.  Section 
D,  and  two  on  the  Sebastopol-t  ree- 
stone    highway. 

PANTA  ROSA,  Sonoma  Co.,  Cal.— VV. 
L  Proctor,  1000  Spring  St.,  Santa  Rosa, 
at  $8,937  awarded  contract  by  the  Su- 
pervisors to  construct  Mark  West 
Bridge,  involving  200  cu.  yds.  Class  A 
concrete;  15%  tons  reinforcing  steel 
and  1720  lin.  ft.  concrete  piles.  Lov, 
bid  submitted  by  John  Coggo,  Sonoma, 
at  $8,887,  but  bid  was  not  signed  Olhei 
bidders-  B.  H.  Martin,  Oakland,  $9,- 
mrw:  M.  Whipple.  125  Shatter  Ave 
Berkeley.  $10,491;  Rocca  ^^^^'^''^.td 
$9,600;  A.  A.  Horwege,  Rionido,  $9,044, 
T  H  Gildersleeve.  1410  Broadway  San 
Francisco,  $10,720;  E.  E.  Albers.  Santa 
Rosa.  $9,900;  Hart  Constr.  Co..  Gerber, 
Calif.,  $9,468;  A.  W.  Kitchen.  s,an  Pran- 
cisco,  $10,590.  Engineer's  estimate, 
$10,900.  

PHOEVIX,  Ariz. — A.  W.  Daniels  of 
Tucson,  Ariz.,  awarded  contract  at 
$19  926,  for  Qonstfucting  bridge  witn 
t\\o  90  ft.  steel  spans,  concrete  floors 
and  concrete  piers.  Thos.  Maddock. 
state    engineer. 

EUREKA,  Humboldt  Co.,  Cal.— Mer- 
cer-Fraser Co..  Eureka,  at  $9. 4b/. 
awarded  contract  by  supervisors  to 
construct  draw  bridge  over  Mad  river 
sl->ugh  Road  District  5.  Other  bid- 
ders" Waltare  selvage.  $10,350;  Pad- 
gett and  Kelly,  $10,800;  Prank  L. 
Smith,  $9,762.  A.  J.  Logan,  county 
surveyor. 


Chamber  of  Commerce,  E.  F.  Clarke. 
for  lighting  posts  on  Sixth  St.,  Main 
St.    and    Grand    Blvd. 


MACHINERY 


IRRIGATION  PROJECTS 


RICHVALB,  Butte  Co.  Cal.— Daniel 
Bavles,  Biggs,  Cal.,  has  been  awarded 
a  cont-act  by  the  Trustees  of  Drainage 
District  No.  100,  Butte  County,  for  con- 
structing drainage  ditches,  approxi- 
mately 50.000  cu  yos.  excavation. 
Bids  follow:  Daniel  Bayles.  20.5c;  John 
Phillips.  Sacramento,  22c;  Anderson  & 
Fisher.  San  Franci.sco.  22 "2 c;  D.  Mac- 
Donald,  Sacramento,  22.4c.  Polk  & 
Robinson,   Chico,  Engineers. 


LIGHTING  SYSTEMS 


CORONA,     Cal.— Until     Mar.     31,     de- 
signs will  be  received  by  secretary  of 


PHOENIX.  Ariz.  —  State  Highway 
Commission  preparing  specifications 
for  160-ft.  steel  or  concrete  bridge  to 
be  erected  over  Heill's  canyon,  between 
Prescott  and  Ash  Fork;  a  133-ft.  single 
span,  steel  bridge  over  Klrkland, 
Wash.;  istructure  to  be  financed  by 
Yavapai  county  commission;  bridge 
over  Lynx  Creek  between  Dewey  and 
Prescott. 


CALIFORNIA— The  1922  program  of 
the  State  Highway  Commission  Includes 
the  construction  of  a  bridge  across 
the  San  Gabriel  river  n  Los  Angeles 
countv;  estmated  cost.  $260,000.  Austin 
B.    Fletcher,    state    highway    enerlneer. 


Engineers    and    Contractors 
PLEASE  NOTE 

We   are  California  Factory 
Distributors    for 

KLAXON  CO. 
HORNS  AND  BELLS 

for    (ode    SiKiinlw.    .Vlarius.    Time 
Sliccnals,  eto. 

ALEXANDER     MILBURN     CO. 

Carbide  Flare  Lights  and  Oxy- 
Acetjieiie  Welding  and  Cutting 
Apparatus 

We  are  at  your  sei  vice 


E.  D.  BULLARD 
268  Marliet  St^  San  Francisco 

Phone   DonslH*   1118 


RENO.  Nevada — Until  April  11.  1:'. 
M.,  bids  will  be  received  by  E.  H. 
Beemer,  county  clerk,  for  furnishing 
one  No.  110  Kewanee  or  equal  smoke- 
less fire  box  boiler  for  installation  in 
county  liospital.  See  call  for  bid*  un- 
der   oinci.-il    proposial   neetlon    thU    lanue. 

DELANO,  Kern  Co..  Cal— Until  Mur. 
20,  7,30  P.  M.,  bids  will  be  received 
by  citv  trustees  for  furnishing  pipe 
for  sewer  system:  3983  ft.  24-ln..  3563 
ft.  15-in.  and  352  ft.  10-in.  storm  drain 
pipe;  16.931  ft.  15-in.,  5838  ft.  12-ln., 
10,440  ft.  10-in.  and  37,728  ft.  d-in. 
£;initary  sewer  pipe;  292  15x6-ln.,  101 
12x6-in.,  163  10x6-in,  and  1137  8x6-ln. 
wye  branches.  Bids  will  be  received; 
(1)  vitrified  pipe;  (2)  Bell  and  spigot 
concrete  pipe;  (3)  reinforced  concrete 
pipe.  John  S.  Bates.  Rowell  Bldg . 
Fresno,  eng-ineer. 

SANTA  ANA.  Cal. — Until  5  P.  M.. 
Mar.  27.  bids  will  be  received  by  City 
Clerk.  E.  L.  Vegeley,  for  furnishing  and 
erecting  one  square  galvanized  steel 
tank  lower  60  ft.  high,  11  ft.  6  In.  at 
bottom  and  4  ft.  at  top;  bolts  and 
braces  to  he  galvanized. 

ANTIOCH.  Contra  Costa  Co.,  Cal. — 
Until  Mar.  20,  8  P.  M..  bids  will  be 
received  by  J.  E.  McElheney.  city 
clerk,  for  improving  water  filter  plant. 
Specifications  may  be  had  from  office 
of    city    clerk. 

LOS  ANGELES,  Cal.— Until  3  P.  M.. 
Mar.  31.  bids  will  be  received  by  Board 
of  Public  Service.  207  S  Broadway,  for 
furnishing  one  lathe;  Specification  No. 
P-253.      Jas.    P.    Vroman,    secretary. 

SAN  FRANCISCO— Until  Mar.  22.  11 
A.  M..  bids  will  be  received  by  U.  S. 
Engineer  Office.  240  Montgomery  St.. 
for  dry  docking  and  rep.-iiring  U.  S. 
Snagboat  "Bear."  Further  informa- 
tion  may  be  had  from  above. 

PORTLAND.  Ore.— Holt  Mfg.  Co., 
Stockton,  Calif.,  at  $5,250  f.  o.  b.  Stock- 
ton, submits  lew  bid  to  Multnomah 
c/ounty  commissioners  for  furnishing 
tractor,  allowing  $1,500  on  old  ma- 
chine. 

LODl.  San  Joaquin  Co.,  Cal. — Until 
April  3,  8  P.  M.,  bids  will  be  received 
by  J.  F.  Blakely.  city  clerk,  for  fur- 
nishing and  delivering  5,800  ft.  iron  or 
steel  pipe.  See  call  for  bid*  aader 
o metal    proposal    colamn    In    this    lasve. 

LOS  ANGELES,  Cal.— J.  P.  Hunter. 
803  Commonwealth  Ave..  Alhambra, 
submitted  only  bid  to  Board  of  Public 
Works,  at  $2755  for  furnishing  and 
installing  operating  equipment  for  East 
San  Pedro  sewage  screening  plant; 
time  60  days.      

FRB»NO.  Fresno  Co.,  Cal. — Park 
Commission  authorizes  purchase  of 
$10,000  worth  of  pipe  for  40  acres  Of 
Roeding  Park  which  will  be  planted 
to  trees,  for  which  bids  have  been  re- 
ceived. Work  on  the  $35,000  swimming 
pool  will  commence  April  1.  Contrac- 
tors have  been  asked  for  materials 
at   cost.  ^__^__ 

&'\NT\  ROSA,  Sonoma  Co..  Cal. — W. 
L  Proctor.  1000  Spring  St..  Santa  RosA. 
•It  $6  000  awarded  contract  to  construct 
asphalt  heating  plant  with  26c  cu.  yd. 
for  concrete  pavement;  approximate 
total    cost.    $7,600. 
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Advance  Construction 
Reports 


Larscn  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  E?ngi- 
noers  are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


:>m  Mission  Street 


San  Francisco,  Calif. 


>:;iiuifl;iy.     March     18,     l'.t2: 


BUILDING    AND     ENGINEERING     NEWS 


31 


RAILROADS 


O-VKl  \N'I\  Oitl. — San  Francisco-Oak- 
land T.'rminai  Railways  will  construct 
double  track  and  switch  in  14th  Ave. 
between  E-21st  and  22nd  S'ts.;  estimated 
cost,    $8,500. 


FIRE  EQUIPMENT 


S^N  JOSl!:,  Santa  Clara  Co.,  Cal — 
Until  March  20.  5  P.  M..  bids  wil!  be 
received  by  C.  B.  Goodwin,  city  mana- 
ger for  furnishins^  and  delivering 
"aVoline  moior  driven  combination 
pumpins?  engine  and  hose  wagon. 
Specifications  r.ay  be  had  from  city 
;iianager.  

PORTLAND,  Ore.— Until  Mar.  27.  2 
1'  M  b'ds  will  be  received  by  City 
Purchasing  Agent.  S.  C.  Pier,  208  Citv 
Hall  for  furnishing  and  deliverine  ino 
fire  hydrants  for  Water  Works  Bureau. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


CALIFORNIA — Following  is  a  Partial 
list  of  projects  to  be  undertaken  by  the 
State  Highway  Commission   during   tne 

^  '^Santa  ^  '  Barbara  Count> — Surfacing 
with  asphalt  and  constructing  concrete 
shoulders,   10   miles. 

San  P.eniio  County— Surfacing  with 
asphalt  and  con.«vtructing  '^;""^L^U" 
shoulders  from  San  .Tuan  to  Santa  Clara 

^  ''santa  Clara  (^ounty— Surfacing  with 
asphalt  and  constructing  concrete 
shoulder.«      from      Cornado      Creek      to 

County  Line.  „     ^      .  -^v.  «.. 

Alameda  County — Surfacing  with  as- 
phalt ond  constructing  concrete 
shoulders  on  10  miles  of  highway. 

Solano  County— Surfacing  with  as- 
phalt and  constructing  concrete 
•shoulders  from   Fairfield   to  Vacaville 

Kern  County — Surfacing  with  asphalt 
and  constructing  concr«^tc  shoulders 
11  miles  Bakersfield   southerly. 

Orange  County— Between  Huntington 
Beach  and  Balboa,  11  miles,  grading 
and  paving.  ,.         ,    , 

Del  Norte  County — Grading,  between 
Crescent  City  and  Oregon  Line. 

Humboldt  County — Grading  20  miles 
between    Trinidad   and   Orick. 

Del  Norte  County — Grading  7  miles 
Klamath  River  Road,  bids  lo  be  called 
for  in  about  4  months. 

Lake  County — Grading  and  gravelling 
10  miles  between  Mendocino-Lako 
Counties  Line  and  Uper  Lake 

Siskivou  County  —  Paving  from 
Klamath  River  to  Oregon  Line. 

Siskiyou  County — Paving  10  miles 
from  Upland  tc  Shasta  River. 


Siskiyou  County— Grading  and  pav- 
ing 11  miles  from  Gazelle  to   i  reka. 

Lassen  County-Grading  and  gravel- 
ling 20  miles  from  Johnsonville  east. 

Butte  and  Pluma.s  <:ounties— Grading 
24  miles  Breather  River  Road. 

Lassen   and    Plumas   Counties-Grad- 

'" Amador  County  —  Grading  ^.and 
graining,  11  miles  from  Michigan 
uar  to  Drytown. 

Colusa  County — Grading  and  paving 
12  miles  between  Long  bridge  east  of 
Meridian  and  Colusa.  . 

*  Placer  County — Grading  and  paving 
17  miles  from  Colfax  to  Auburn. 

San  Mateo  County— Skyline  Boule- 
vard grading  and  gravelling  15.7  miles 
from  Ineath  Road  to  Half  Moon  Bay 

Santa  Clara  County— Skyline  Blvd|, 
grading  and  gravelling  from  fc.anta 
iJlara  to   Santa  Cruz. 

Marin  County— Grading  and  gravel- 
ling 31/,   miles  from  Tiburon   to   Alta. 

f-'onoma  County— Grading  and  paving 
11 '8  miles   from   Santa  Rosa   to   Lciane. 

Monterey  County  —  Grading  and 
gravelling  13  miles  south  along  coast 
trom    Big    Sur    River.  ,,<„^^      ,„ 

San  Benito  County-  Hollister  to 
Pacheco  Pass  Road.  7  miles  grading 
and  macadamizing.  -n,      ,         .a 

San  Luis  Obispo  County— Paving  3.b 
miles  of  Cuesta  Grade. 

Merced  County— 22  miles  grading  and 
paving  between  Santa  Clara  County 
line  and  Los  Fanos.  . 

Tulare  County — Grading  and  paving 
6  miles  trom  3  Rivers  to  Sequoia  Na- 
tional Park.  ^.         ,,       .,        „.  , 

Mono  County— Grading,  11  miles.  Fish 
Springs  School  northerly. 

Kern  County — 17  miles  macadam  as- 
phalt paving  from  Junction  pumping 
station  to  Hart.  r.      . 

Kern  River-Walker  Pa3s  Route — 
Heavy  grading  work,  etc. 

Los  Angeles  County — 8  miles  grad- 
ing and  paving  between  Long  Beach 
and  Huntington  Beach. 

Imperial  County — Paving  3  miles  be- 
tween   Imperial   and   El   Centre. 

Orange  County  —  Widening  ana 
thickening  present  highway  between 
Irvine  Station   and  Santa  Ana. 

CARSON  CITY,  Nevada — Following 
is  partial  list  of  1922  highway  projects 
9,s  planned  by  Nevada  State  Highway 
Commission:  ,  ,. 

Bulkhead  to  Hudson  Road,  a  dis- 
tance of  4.16  miles,  gravel  surfacing,  iz 
ft  wide  and  5-in.  thick,  grading  com- 
pleted.   Federal    Aid    Project    No.    8A. 

lUipah  to  Robinson  Summit,  a  dis- 
tance of  15.01  miles,  work  consisting 
of  58,000  yds.  excavation  in  grading  and 
gravel  surfacing  10  ft.  wide  and  o-in. 
thick,    Federal    Aid    Project    No.     10. 

W  Elko  Line  Vivian  Road,  grading 
only  8.34  miles,  work  involving  37,000 
cu.  yds.  excavation,  Federal  Aid  Pro- 
icct  No.  15.  ,.  „ 

Elko  to  Halleck  Road,  a  distance  of 
18.83  miles,  work  consisting  of  grad- 
ing involving  81,000  cu.  yds.  excava- 
tion and  gravel  surface,  15  ft.  wide  and 
5-in.  thick.  Federal  Aid  Project  No.  18. 
Zola  to  Humboldt  House  Road,  grad- 
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ing  coiiiplct<.d.  work  consistine  of 
gravel  surfacing  a  distance  of  10  mileH, 
15  ft.  wide  and  5-in.  thick,  Federal  Aid 
j'roj'^ctNold' 

w"  Eureka  Line  to  White  HouBe 
Ranch  Road,  a  distance  of  6.31  miles, 
Ffderal  Aid  Project  No.  22. 

Reno  to  Lawtonf  Road,  a  di-itancc  of 
3.6  miles,  concrete  15  ft.  wide,  6-in. 
thick.  Federal  Aid  Project  No,  26. 

Lakeview  to  Carson  Road,  a  distance 
of  3.5  miles,  concreie  15  ft.  wide  and 
6-in.  thick,  grading  complete  except  1 
mile,  necessary  grading  1900  cu.  yds.. 
Federal  Aid  Project  No.   30. 

W  Humboldt  Line  to  Stone  House, 
a  distance  of  10.84  miles,  gravel  sur- 
facing 15  ft.  wide  and  5-in.  thick,  and 
grading  involving  52,000  cu.  yds.  exca- 
vation.  Federal    Aid    Project   No.    32. 

Six  Miles  south  of  Yerington  to 
Wilson.s  Road,  a  distance  of  7.04  miles 
work  consisting  of  gravel  surface,  !•> 
ft  wide  and  5-in.  thick,  and  grading 
involving  21,000  cu.  yds.  excavation. 
Federal   Aid    Project  No.   33. 

Hazen  to  Loeteville  Road,  a  distance 
of  8.29  miles,  giavtl  surface  15  ft.  wide. 
5-in.  thick,  and  grading  involving  30,- 
800  yds.  excavation.  Federal  Aid  Pro- 
■(ct  No.    34. 

Eureka  to  Havranch  Road,  a  distance 
of  12.17  miles,  gravel  surface  10  ft. 
ivide  and  5-in.  thick,  Federal  Aid 
Project  No.  31.  ^ 

Vicinitv  Cradlsbaugh  to  Douglas 
County  Road,  a  distance  of  3.37  miles, 
work  consisting  of  gravel  surface,  la 
ft.  wide  and  5-in.  thick,  F'^deral  Aid 
Proiect  No.  38. 

Pancake  Summit  to  Illipah  Road,  u 
distance  of  22.96  miles,  work  consist- 
ing of  gravel  surface  10  ft.  wide  and 
5-in.  thick  and  grading  involving  110,- 
000  cu.  yds.  excavation.  Federal  Aid 
Project  No.  44. 

Vicinity  of  Frenchmans  Station  Road, 
a  distance  of  5  miles,  work  consisting 
of  gravel  surface  10  ft.  wide  and  5-ln. 
thick  and  grading  involving  25.000  cu. 
yds.  excavation,  Federal  Aid  Project 
No.   45. 

Following  is  a  list  of  the  City  streets 
in  the  State  of  Nevada  to  be  improved 
during  1922  which  contract  will  be  let 
by  the  State:  ^    „  „. 

City  of  Sparks,  a  distance  of  2.2>> 
miles,  concrete  paving,  18  ft.  wide  and 
6-in.   thick. 

City  of  Carson,  V4  mile,  paving  to  bo 
concrete,  18  ft.  wide  and  6-in.  thick. 

City  of  Fallon,  a  distance  of  2  miles, 
paving  to  be  concrete  18  ft.  wide  an  ^ 
6-in.   thick. 

(  ity  of  Yerington,  a  distance  of  1.25 
miles,  to  be  paved  with  concrete.  IS 
ft.   wides  and  6-in.  thick. 

City  of  Elko,  a  distance  of  2.70  miles, 
to  be  paved  with  concrete  to  be  18  ft. 
wide  and  6-in.  thick. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Spencer  D.  Miller,  Manteca,  at  $24,999, 
awarded  contract  by  supervisors  to 
construct  oil  macadam  pavement  in 
Locust  road.  Road  District  Xo.  4.  F.  E. 
Quail,    county    surveyor. 

PRESCOTT,  Ariz. — Henry  Galbrajth. 
low  bidde^r  at  $33,588,  for  constructing 
414  miles  road  in  Federal  aid  project 
linking  Prescott  with  .lerome  and  Ash 
Fork  roads. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Cltv  Engineer  Geo.  H.  Freltas.  com- 
pletes specifications  to  improve  Fair- 
view  Ave.,  Pleasant  St.  and  adjoin- 
ing alleys,  involving  41,368  sq.  ft.  grad- 
ing; 3S,964  sq.  ft.  2i/4-in.  asphaJtic 
concrete  with  lV4-in.  Warrenite  sur- 
face paving;  2,403  sq.  ft.  gutter;  1.608 
lin.  ft.  concrete  curb:  1,343  l'"-  f'. 
O  P.  headers;  estimated  cost,  $10,894. 
Specifications  completed  to  improve 
6th  St.  between  K  and  L  streets,  in; 
volving  25,326  sq.  ft.  grading;  24,14. 
sq  ft.  2V^-in.  asphaltic  concrete  witn 
li^-in.  Warrenite  surfacing  paving; 
1179  sq.  ft.  concrete  gutter;  783  lin.  ft. 
concrete  curb;  141  lin.  ft.  O.  P.  headers; 
estimated  cost,   $6,872. 

Specifications  completed  to  improve 
Magnolia  Ave.  between  Needham  and 
Stoddard  Aves.,  involving  58,40.  >Q- ,". 
-rading;  67.311  sq.  ft.  2%-ln.  asphaltic 
Concrete  with  1^-in.  Warrenite  sur- 
face paving;  1094  sq.  ft.  concrete  glit- 
ters; 724  lin.  ft.  concrete  curb;  180  lin. 
ft  O  P.  headers;  S  concrete  electric 
standards:  16  pull  in„^o^«s•  1476  Iln. 
ft  1-in.  conduit;  4428  Un.  ".No.  10 
copper  wire:  estimated  cost,  $17,409. 
Specifications    compJeted    to    Improve 
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Magnolia  Ave.  between  Stoddard  and 
]-,aieral  4  of  Modesto  Irrigation  Dis- 
trict, involving  34,3S5  sq.  ft.  grading; 
32,084.5  sq.  ft.  2i^-in.  asphaltic  con- 
crete with  li-i-in.  Warrenite  surface 
paving;  2,301.2  sq.  ft.  concrete  gutter; 
1,528.2  lin.  ft.  concrete  curb;  146  lin.  ft. 
O.  P.  headers;  7  electric  standards; 
14  pull  in  boxes;  1172  lin.  ft.  1-ln. 
conduit;  3516  lin.  ft.  Xo.  10  copper 
wire;    estimated    cost,    $10,367. 


SACR.AMEXTO.  Cal— City  Engineer 
Albert  Oivan,  comp'.etr-s  specifications 
to  improve  43rd  Si.  between  4th  Ave. 
and  Hose  Tract  Xo.  2,  involving  4309 
lin.  ft.  combination  curb  and  gutter; 
7  cast  iron  gutter  drains;  2  concrete 
manholes:  reconstructing  5  concrete 
manholes:  314  and  1991  ft.  vitrified 
sewer  pipe:  96  ?i-in.  water  services; 
1150  cu.  vds.  excavation;  182  cu.  yds. 
fill,  and  46,483  sq.  ft.  asphaltic  con- 
crete   pavement. 

Specifications  completed  to  improve 
M  St.  between  33rd  and  34th.  involving 
514  ft.  combination  curb  and  gutter; 
57  lin.  ft.  concrete  curb;  1  concrete 
manhole:  2  cast  iron  gutter  drains;  40 
lin.  ft.  6-in.  vitrified  sewer  pipe;  4.59 
cu.  yds.  excavation:  8127  sq.  ft.  as- 
phaltic   concrete    pavement. 

Specifications  completed  to  improve 
iBth  St.  from  TT  to  alley  between  X  and 
Y  Sts.,  involving  1994  ft.  combination 
concrete  clirb  and  gutter;  256  lin.  ft. 
concrete  curb;  192  lin.  ft.  concrete  gut- 
ter; 244  lin.  ft.  6-ln.  vitrified  sewer; 
10  cast  iron  gutter  drains;  S20  cu.  yds. 
excavation;  155  cu.  yds.  fill;  460  cu. 
yds.  excavation  in  sidewalk  area;  102 
«'u.  yd.s.  rilling  in  sidewalk  area;  10,080 
sq.  ft.  concrete  sidewalk;  57,661  sq.  ft. 
asphaltic  concrete   pavement. 


SAN  RAFAEL.  .Ma- in  Co..  Cal.— Until 
.\pril  4,  bids  will  be  received  by  the 
Supervisors  for  improving  Ited  Hill 
Road  in  Supervisor  .Swootser's  District, 
running    into    Potaluma. 

PETALUMA.  Sonoma  Co..  Cal. — City 
Engineer  X.  S.  Frost  completes  speci- 
fications to  improve  Vallejo  street,  be- 
tween East  D  and  .Jefferson  strcts,  in- 
volving 790  cu.  yds.  excavation;  1344 
Jin.  ft.  concrete-  curb  and  gutter;  20,- 
832  sq.  ft.  Oil  macadam;  estimated  cost, 
$3,947. 

Specifications  completed  to  improve 
Edith  street,  betwern  East  D  and  .lef 
ferson  streets,  involving  370  cu.  yds. 
excavation;  672  lin.  ft.  concrete  cur'o 
and  gutter;  20,832  sq.  ft.  oil  macadam 
pavement;    estimated    cost,    $3,673. 

SAX  DIEGO,  C:>1. — rnlifornia  Constr. 
Co..  58  Second  St.,  San  Francisco,  was 
awarded  contrici  at  ai)proximatoly 
$142,000  to  pave  poition,-?  of  Voltaire, 
MiKBJon,  Bacon.  De  Foe,  Newport,  Pt. 
Loma  Plvd.,  and  other  ptreet.s  In  Ocean 
Beach. 


INDIO,  Cal. — A  citizens'  committee 
has  been  formrd  to  determine  details 
of  road  improvement  und^r  .act  1907, 
for  prwlrg  Fargo  Ave.  south  to  Com- 
munity church;  also  two  blocks  on 
Miles  Avf.  ancl  sidf  w.'ilks  In  main  rfsl- 
dcnt  and  busineFS  sections.  County 
aid  will  be  given.  A.  ('.  F'ulmor,  County 
Surveyor.         , 


SAN  RAFAEL.  Marin  Co.,  Cal.  -  r;,.o. 
M.  Dodf-'f,  Cou'ily  .'"'urvoyor,  completes 
Hperlfic.-iilonK  for  cdn"^-!  rti.'llng  iisphiil' 
roncrctf  high.v.iy  In  ."•'•uiiervl.xor  Harr'.s 
District,  fropi  Eawt  Third  St.,  to  Junc- 
tion of  road  to  China  C.imp,  12  ft.  wldi-, 
2  ft.  conrn  !«•  »lnl>  on  i-ach  side,  4. .I 
mlleH  in  IfriKih;  nlnn  to  continue  Chln.i 
Camp  road  al>'>u'  .".  mlli-H  Ir.  direct  I«)m 
of  Santa  Vor.ctla. 


in.  water  services;  30,634  sq.  ft.  asphal 
tic  concrete  pavement.  Albert  Givan. 
City   Engineer. 


r'M.TrfiRNIA — <'oiitrncl    iiwiinleil    l.y 
'■  TflKhway      ('ofnmlM.lon       to 

I'rlee.    illlt,    <-:ilif..    at    $195.- 
.(le    l«.8    rnlleH   o'    hlnhway    In 
^.irit;i   'lira  <''innty  botwiM-ri  Sun   Fellpf 
nnd    east    lionndarv,    Uuh    been    sub-let 
to  W.  A.  Donlar.vlllo  of  lloHlmer. 


SACRAMENTO,  c.il.-^rnlll  March  30. 
8  P.  M..  bldit  will  be  rec.lved  by  |>w 
f'ouncll  I  1  Improve  28th  .'^l  between 
Y  and  2nd  Ave.  Involving  \(>HH  lin.  ft, 
»  omblnritlnt,  etirt".  -inil  cutl>r,  lit  lin.  ft 
'  I  ■    miinlioleM:  i , 

inhol,  .     I    .  ,, 
•  f  I.  (i-ln    and   :io.'i 

ft     ii-m.   Mtnii.-.i   ]  I,,,.,   ;■!    wye   brniicheM. 
eUi  ru.  yiH.  irradlnir.  i  eu.  ydn.  nil;  44% 


HAYW  ARD,  Alameda  Co..  Cal. — Town 
Engineer  Jesse  B.  Hollv  is  preparing 
data  for  Railroad  Commission  for  the 
proposed  subway  beneath  the  tracks  oi" 
the  Western  Pacific  on  Mt.  Eden  road. 

M^V^?'"-;^'  Wash.— Until  April  4.  5  P 
M.,  bids  wiU  be  received  by  city  clerk 
to  improve  portions  of  Alain,  21st,  Co- 
lumbia. Adams  Sts.,  etc..  bv  paving 
concrete  walks,  gutters,  drains,  water 
$17'"Mi4  2-   ^^"^^^'    ^^^       Estimated    ccst. 


FRESNO,  Fresno  Co.,  Cal.— Super- 
visors accept  second  of  Surveyor  Chris 
Jensen's  programs  for  completing 
county  highway  system  as  follows: 
•u.bi  miles  asphaltic  concrete,  20  4i 
miles  asphaltic  macadam,  and  7  47 
y^i'L^o^.  -Jf^el  macadam;  estimated  cost, 
*l,064,yfi2.  Money  will  be  raised  by 
«)irect    tax.  -^ 


ALHAMBRA,  Cal.— Council  declares 
intention  to  lay  4-in.  cast  iron  wat°r 
mains  on  Loma  Vista  Drive  between 
Kl  Paseo  and  W  line  of  Tr.  2501,  and 
°"  ,  H*.^  ,  ^'^'"'-'^  St.  between  El  Paseo 
'?n^^*."  ,''"*"  °^  '^'■-  2501;  Granada  Ave. 
400  ft.;  :\Iission  Road  between  Date  and 
I-remont  Aves.;  San  Marino  Ave  be- 
tween 570  ft,  E  of  Wilson  Ave.  and 
De   Earth   Ave.,    and   in   De   Barth    Ave. 

SAX  JOSE,  Santa  Clara  Co.,  Cal  - 
Until  April  3,  .S  P.  M.,  bids  will  be 
received  by  Council  to  improve  17th 
St.  between  Empire  and  Rosa;  gradiag 
paving  with  S'^-in.  asphaltic  concrete 
base  with  l»^-in.  Warrenite-Bituliihic 
.surface;  concrete  curbs  and  gutters;  8 
brick  catchbasins  and  8-in.  vitriiled 
sewer. 

Separate  bid«,  same  date,  to  improve 
William  St.  between  10th  St.  and  line 
21;). 6S  ft.  easterly;  grading,  saving 
with  3-ln.  asphaltic  concrete  base  .vith 
l'i:-in.  AVarrenlte-Bitulithic  surface- 
concrete  curbs  and  gutters;  3  brick 
catchbasins   and   8-in.    vitrified  sewer. 

Separate  bids,  same  date,  to  improve 
\\illiam  St.  between  13th  and  Ifith; 
grading,  paving  with  3-in.  asphaltic 
concrete  base  with  l>4-in.  WarreiiUe- 
Hitulithic  surface,  concrete  curbs  and 
gutters;  3  brick  catchbasins  and  8-in 
vitrified  sewer.  Wm.  Popp,  city  en- 
gineer. 


BERKELEV,  Alameda  Co.,  Cal.— Un- 
til :\Iarch  28,  10  A.  M.,  bids  will  be  re- 
ceived by  Council  to  construct  6-in. 
vitrified  sewer  in  portion  of  Al'ston 
Way,  brick  manholes  and  lamphole. 
C.   L.   Huggins,   city  engineer. 

TUCSOX,  Ariz.— The  county  engineer 
was  directed  by  the  highway  commis- 
sion to  expend  the  balance  of  ?),500,000 
bond  Issue,  about  $600»,.  on  six  sections 
of  the  Ajo-C.ila  Bend  highway.  Each 
section    will    receive   $999. 

STOCKTOX,  San  Joaquin  Co..  Cal.— 
.«=.ut.ervisora  declare  intention  to  Im- 
I)rove  portion  of  I^odi- Lockcford  road 
Dy  gr:tding,  constructing  16-rt.  sub- 
grade;  paving  with  oil  macadam  con- 
structed of  crushed  rock  and  asphaltic 
oil  and  pea  gia\oI,  16  ft.  wide  and  6-in. 
thick.      ]•'.   E.   Uuall,   county  .surveyor. 

SANTA  ROSA,  S.moma  Co.,  Cal. — 
The    County    Supervlbors    have    ordcrei; 


POSITION  Wanted 

Mtehanica.l  I'WiKliieer ,  expert 
iiblllly,  both  practical  and  theo- 
retical. 21  ycarH  experience  de- 
Hlgn,  coii.Mtnictlon,  InHiallallon 
and  pliiiil  maintenance,  logoiber 
with  nuK-hlne  nhop  prodiieilon 
niethodH  MoldlnK  .Marine  Engi- 
ne-r'w  LIceiiHe  for  both  Dle.trd 
and  Hionin  engine.  Member  Am. 
.Soe.  .M»H'h.  lOnKlnvvm.  I'urt  or 
full  time.  AddreHD  Box  17.  Dallv 
I'aeltle  Builder,  fifiO  MiMNlon  St., 
S;in     lOiinclHeo. 


plans  prepared  for  two  highways,  as 
follows — Section  B,  Graton-Occidential 
^^oad  and  Section  E,  Sebastopol-Free- 
stone  Road. 


SOTTTH  PASADEXA,  Cal.— Tracey  & 
OKeefe,  d8  S  Fair  Oaks  Ave.,  Pasa- 
dena, awarded  contract  at  $12,742  65 
for  improving  Spruce  St.  involving  4500 
cu  .yds.  grading,  77,600  sq.  ft.  ma- 
cadam pavement,  7500  sq.  ft.  concrete 
gutter;  3600  sq.  ft.  sidewalk;  740  ft. 
curb,  and  312  ft.  6-in.  .lateral  sewers. 
Ducey  .«:  Breitenstein,  151  S  Hill  Ave., 
Pasadena,    bid    $14,319. 

SAX  BERXARDIXO,  Cal.  —  Super- 
visors declare  intention  to  improve 
Mentone  between  Florida  Ave.  and  Gar- 
net Ave.;  Florida  Ave.  between  Garnet 
St.  and  3500  ft.  west;  Xewport  Ave. 
between  Garnet  St.  and  132S  ft.  east; 
Sapphire  .St.  between  Florida  Ave.  and 
1237  ft.  .\'E  in  Road  Imp.  District  Xo. 
10,  by  paving  with  5  34 -in.  macadam,  16 
ft.  wide:  grading  shoulders  2  ft.  wide; 
and  constructing  concrete  and  rubble 
masonry  culverts  and  retaining  wall. 
Work  under  Itoad  Imp.  Act  of  1907 
Protests  to   be   heard  April   3. 

SAFFORD,  Ariz. — Until  Apr.  4,  bids 
\\  ill  be  received  by  supervisors  of  Gra- 
ham county  for  purchase  of  $500, OOo 
road  bonds  at  6'v..  maturing  $25,000 
per  year  for  20  years.  Martin  Layton, 
clerk  of  board.  Construction  of  20 
miles  of  hard  surfaced  and  200  miles 
or  gravel  surfaced  roads  is  contem- 
plated. Z.  C  Prina  of  Safford,  is  chair- 
man  of  the  county  highway  commission 

YUMA.  Ariz. — ITntil  2  P.  M.,  April  7, 
bids  will  be  received  by  Board  of  Su- 
pervisor.s  for  purchasing  $784,900  county 
highway  bonds,  the  unsold  portion  of 
the  $1,200,000  bond  issue.  Sara  B 
Ctlessner.  clerk   of   the   board. 


REEDLEY,  Fresno  Co.,  Cal. — Until 
Mar.  24,  7.30  P.  M.,  bids  will  be  received 
by  Marion  Deneen,  clerk,  Reedley 
Joint  High  School  District,  for  con- 
structing 990  ft.  6-in.  reinforced  con- 
crete pipe  with  outlets  and  gates  in 
high  school  grounds.  Plans  may  be 
had    from    clerk. 

FRESNO.  Fresno  .Co..  Cal. — Thomp- 
son Bros.,  1514  H  St.,  Fresno,  at  $314.24 
submits  low  bid  to  council  to  construct 
366  lin.  ft.  6-in.  vitrified  sewer  and  2 
manholes  in  Grand  Ave.,  I'ark,  Block 
12  and  will  be  awarded  contract.  C.  C. 
Giidersleevo,  Fresno,  bid  $398.67;  Fred- 
erickson  &  Shannon,  Fresno,  $405.48. 
Win.  Stranahan.  City  Engineer. 

MODESTO.  Stanislaus  Co.,  Cal.— Until 
March  22,  bids  will  be  received  by  the 
council  to  imiMove  Xeedham  Ave.,  bet. 
Hlh  and  McHei.ry,  involving  204,305  sq 
ft.  grading;  197,99!  s<i  ft.  paving;  6.- 
.Ill  .sq.  ft.  gutter.s:  3,900  lin.  ft.  curbs; 
1,198  lin.  ft.  head'>rs;  26  electric  stand- 
ards; 43  pull  in  boxes;  4,977  lin.  ft.  1- 
in.  conduit:  li.'.ist  lin.  ft.  No.  10  cop- 
per wire;  estimated  co.st,  $68,558.  Geo. 
Freilas.    City    Engineer. 

FRiCSXO.  Kre.<no  Co..  Cal.— Until 
March  23.  3  P.  M.,  lids  will  be  icelved 
by  council  to  impixve  First  St.,  bet. 
Bolmoiit  and  Tulare,  l-nolving  168,064 
sq.  ft  grading:  lll,i:!6  sq.  ft.  5-in.  a.«- 
pballlc  C(  iivreie  paveni-nt;  .'"i,010  sq.  ft. 
concrete  giitl.-r:  3..r<l0  Im.  ft.  concrete 
••urb;  :'o.::;i:!  r.,\.  ft.  .-.vierete  sidewalks; 
403  lin.  ft.  12-ln.  .ind  224  lin.  ft.  IS-ln. 
corrugated  Iron  culvert;  12  manholta. 
Wm.  Stranahan.   City   Engineer. 

MOXTEBEY,     Monterey     Co.,     Cal.— 

•  •"uncll  declares  intention  to  Improve 
I'linklln     St.     between     Alvarado     and 

•  <dar  bv  Knidlng:  paving  with  4-ln. 
>  enient    comreie    base    and    2-ln.    bitum. 

•  oncrete  .-surface;  and  between  High 
anr|  Cedar  St.,  by  griding  luid  paving 
with  5-ln.  I'eiiieiit  eoncrele  pavcMuent, 
coM'orte  curb.s  and  HUlewalks:  corrii- 
i-'.ited  lrr)n  cnlverlH;  reeonHtrucl  4 
cMtchbaslnii.  11.  n.  Sovcrnnco,  city  en- 
i4lt'oer. 


•  III.ROV.  Sanla  Clara  Co.,  Cal.~ 
Tniniieea  vote  to  luHtall  waiter  maina, 
»>.  f"  and  lO-ln.  In  varloim  neetloii.t  of 
lliu  city.  It  Ih  probable  that  bldn  will 
be  aHkod:  (1)  for  furnlnhlng  pipe; 
(li)  for  laying;  (3)  for  furnlHhIng  and 
laying. 
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AZUSA,  Cal.— J.  L.  Wilsford  of  Azusa, 
submitted  only  bid  at  515,000  foi-  pav- 
iriK  Alameda  Si.  and  Cerrilos  Ave.  with 
rock  and  oil.  The  bid  was  rejected  as 
too  high  and  work  ordered  done  under 
direction  of  City  Engineer  C.  L.  Nichols. 


SAN  LUIS  OBISPO,  Cal.— Until  April 
.'{,  2  P.  M.,  bids'  will  be  received  by 
supervisors  for  constructing  portion  of 
Aliva  road  between  Ontario  House  and 
Avi!a,  involving  3,750  cu.  yds.  excava- 
tion; 5500  iin.  ft.  shaping  and  rolling; 
1360  cu.  yds.  class  A  concrete  pave- 
ment and  4830  lbs.  reinforced  steel. 
Warren    B.    Burch,   county   surveyor. 


P'RESNO,  Fresno  Co.,  Cal. — City  Kn- 
gineer  Wm.  Stranahan  completes  .speci- 
fications to  improve  Wil.son  Av( .,  IxU. 
Belmont  and  Olive  Ave.,  involving  118,- 
128  sq.  ft.  grading;  89,501  sq.  ft.  5-in. 
cement  concrete  pavement;  4,125  Iin.  ft. 
curbs;  13,944  sq.  ft.  walks;  450  )in.  ft. 
concrete  box  culverts;  29  Iin.  ft.  cor- 
rugated  culverts;    10   manholes. 

Specifloalions  completed  to  improve 
Lucerne  bet.  Olive  and  McKinlev,  in- 
volving 153,629  sq.  ft.  grading;  87,960 
pq.  ft.  3'/^-in  asphaltic  base  with  11/2- 
In  Warrenite  surface  paving;  9,221  sq. 
ft.  gutter;  5,066  Iin.  ft.  curb;  22, ,069  s(i. 
ft.  walks;  441  Iin.  ft.  12-in.  culverts;  10 
manholes. 

Specifications  completed  to  construct 
2,700  sq.  It.  sidewalks  in  Mariposa 
Ave.,  bet.   Divisadero  and  Illinois  Ave. 

REDONDO  BEACH.  Cal.— Council  de- 
clares intention  to  improve  Strand, 
Ocean  FJeach  Alley,  and  2nd,  3rd,  4th, 
5th,  6th,  7th,  Sth,  9th  and  10th  Sts.; 
work  to  involve  45,417  sq.  ft.  6-in.  ccn- 
crete  paving  with  oil  protective  coat; 
42.458  sq.  ft.  5-in.  concrete  paving  with 
oil  protective  coat;  3591  Iin.  ft.  class 
A  curb;  14,155  sq.  ft.  4-in.  sidewalk; 
33,680  sq.  ft.  4-in.  reinforced  concrete 
walk  with  combination  curb  on  each 
side  of  walk,  1684  ft.  long;  25,400  sq. 
ft.  2^^-in.  reinforced  concrete  walk  on 
wooden  forms  supported  on  3  pile  bents 
20  ft.  centers;  4  concrete  steps;  2954 
ft.  iyi-\n.  conduit  and  29  lighting 
standers;  estimated  cost,  $89,375. 
Victor   H.    Staheli,   city   engineer. 

TOUKANCE,  Cal. — Council  declares 
intention  to  resurface  with  asphaltic 
concrete  and  loave  with  Willite,  various 
city  streets,  about  2  miles  in  length,; 
Half  the  cost  of  the  work  will  lie  i)aid 
for  by  the  city  by  issuance  of  bonds, 
about  $54,000,  which  will  be  submitted 
at  the  municipal  election  April  lOtli. 
H.  R.  Postle,  city  engineer. 


PRESCOTT,  Ariz.— Faucet  &  Wil- 
liams, Box  375,  Miami,  Ariz.,  awarded 
contract  by  Yavapai  County  high  com- 
mission at  $14,786.64,  to  construct  Sec. 
1,     Prescott-Wickenburg    highway. 


Jerome  Transfer  Co.,  Jerome,  Ariz., 
awarded  contract  at  $36,465.10,.  to  con- 
struct Sec.  A,  Jerome  to  Camp  Verde 
highway. 

GLENDALE,  Cal. — W.  D.  McCray.  424 
American  Bank  Bld^g..  Los  Angeles, 
submitted  low  bid  at  $18,582.90,  for  im- 
proving Oriswold,  Porter  and  Fischer 
Sts.,  involving  3630  Iin.  ft.  grading  at 
55c  ft.;  129,500  sq.  ft.  oiling  and  sur- 
facing at  514c  ft.;  7370  Iin.  ft.  curb 
at  47c  ft.  and  37,500  sq.  ft.  sidewalk 
at   16c  ft. 

YUMA,  Ariz. — Robert  McKay  of  Tus- 
con,  awarded  contract  by  State  Engi- 
neer Thcs.  Maddock,  at  $44,510,  to  con- 
struct about  10  miles  highway  west 
from  Wellton  toward  Yuma.  Road  will 
ue  graded  and  surfaced  v/ith  gravt  1. 
Griffin  &  Donovan,  low  bidders  on  this 
project,    fai'.ed    to    sign    contract. 

SEAL  BEAQH,  Cal. — H.  E.  Cox,  305 
Slavin  Bldg.,  Pasadena,  was  awarded 
co.ntracts  for  grading  and  paving  with 
1:2:3'^  cement  concrete,  Central  Ave. 
between  Sth  and  12th  St.,  involving 
41,100  sq.  ft.  grading  and  paving  at 
25V2C  ft.  and  Eighth  St.  between  Elec- 
tric and  Ocean  Aves.,  involving  48,515 
sq.    ft.    grading    and    paving    at    25c    ft. 

Fairchild-Oilmore-Wilton  Co.,  Los 
Angeles  Ry.  Bldg.,  awarded  contracts 
for  paving  with  asphaltic  concrete  sur- 
face oh  bituminous  base  i)ortions  of 
10th,  nth  12th,  13th,  14th  and  Do'phin 
Sts.:  about  $51,000.  Olmsted  &  Gil- 
leUn,  Hollingsw^orth  Bldg.,  Lcs  An- 
geles,   engineer. 


NEWPORT  BEACH,  Cal. — Until  7.30 
P.  M.,  Mar.  27,  bids  will  be  received  by 
City  Clerk  A'fred  Smith,  for  construct- 
ing a  icast  iron  pipe  force  main  and 
appurtenances  for  the  city  water  sys- 
tem. Plans  and  specifications  may  be 
ol)tained  at  oflice  of  Paul  E.  Kressly, 
732-33  li.  W.  Hellman  Bldg.,  Los  An- 
geles, iconsulting  engineer.  Certified 
check  or  bond  for  10%.  The  main  will 
be  approximately  9800  ft.  in  length, 
of    12-in.    cast    ircn    pipe. 


YREKA,  Siskiyou  Co.,  Cal. — Until 
April  3.  10  A.  M.,  bids  will  be  received! 
by  supervisors  for  constructing  Hessig 
to  Oregon  Line  road.  H.  J.  S'arter, 
county    surveyor. 

EAKERSFIELD,  Kern  Co.,  Cal. — P. 
Bernett,  Orange,  at  $V,4CS,  awarded 
contract  by  council  to  construct  sewer 
in  Street  District  Nc.  46,  involving 
3,514  ft.  8-vn.  and  3,885  ft.  6-in.  vitri- 
fied pipe,  12  concrete  manholes,  1 
Inmphole,  14  wye  branches.  W.  D. 
Clarke,    city    engineer. 


BAKERSFIELD,  Kern  Co..  Cal.— 
Federal  Construction  Co.,  Call  Bldg., 
San  Francisco,  at  .^25,86^,  awarded 
contract  by  cou'nci!  to  improve  S'umner 
St.,    involving    13,824     sq.     ft.     grading: 


82,328  sq.  ft.  t-in.  asphaltic  concrete 
pavement  with  l>^-in.  Warrenite  sur- 
laco;  j40  ft.  '  cement  cmcrele  culvert. 
W.   D.   Clarke,   city  engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal.^ 
Until  March  24,  8  P.  M.,  bids  will  be 
r<rceived  by  .S.in  Pab'o  Sanitary  Dia- 
irict  for  constructing  vitrified  sewer, 
involving  570  lln.  ft.  6-in.,  1070  Iin.  ft. 
>^-in.,  2200  Iin.  ft.  10-in.,  4600  Iin.  ft. 
15-in.,  H20  Iin.  ft.  21-in.  and  5250  lln. 
ft.  24-in.  vitrified  sewer  pipe  and  50 
manholes.  Ross  L.  Calfee,  221  South 
.'?2nd  St  ,    Richmond. 


SAN  LUIS  OBISPO.  Cal.— The  super- 
vi.^ors  have  instructed  County  Surveyor 
Warden  B.  Burch,  to  prepare  plans  for 
a  sewer  system  for  the  town  of  Pizmo. 


CALEXICO,  Cal.— Engineers  Allison 
.^  Entenm.ann,  Calexico,  have  been  in- 
structed by  city  trustees  to  prepare 
plans  for  a  storm  drain  on  Sixth  St. 
and  Imperial  Ave.:  estimated  cost,  $11,- 
3  on. 


LONG  BEACH,  Cal.  — Council  de- 
clares intention  to  construct  storm 
sewers  in  21st  and  20th  Sts.,  Pine, 
I.,ocust  and  Atlantic  Aves.  A  33-in.  re- 
inforced concrete  pipe  will  be  laid  in 
2's  St.  between  Atlantic  and  Pasa- 
dena Aves.  and  a  36-in.  reinforced  con- 
crete pipe  in  21st  St.  between  Pasa- 
dena and  Locust  Aves.;  drainage 
ditches  will  be  constructed  in  20th  St., 
Locust  Ave..  Pine  Ave.,  21st  St.;  catch- 
basins,  wood  culverts  and  cement  pipe 
drains;   1911  Act. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
City  Engineer  Fred  Pease,  has  been 
instructed  by  city  trustees  to  prepar* 
plans  and  specifications  for  paving  3rd 
St.    from    Oak    to    Morton. 


LOS'  ANGELES,  Cal.  —  Supervisors 
adopt  resolution  of  intention  to  grade 
and  roll  portions  of  105th,  106th,  107tb 
and  109th  Sts.  between  Vermont  and 
Budlong  Aves  ,  and  also  portions  of 
Vermont,  AVestern,  Harvard.  Normandie 
and  Budlong  Aves.  in  Road  Imp.  Dis- 
trict No.  186,  and  construct  curb,  side- 
walk gutter  catchbasin  and  drain  and 
reinforced  concrete.  Protests  will  be 
heard    Apri'.    17. 


OAKDALE,  Stanislaus  Co.,  Cal. — Bids 
wiM  be  taken  in  April  for  71.550  sq.  ft. 
of  street  paving  under  1911  and  1915 
Acts,  and  12,650  sq.  ft.  paving  under 
bond  issue.  Bids  will  be  taken  on  5 
types  of  paving  as  follows:  5-in.  ce- 
ment concrete;  4-in.  cement  concrete 
base  with  1%-in.  Warrenite  top;  4-in. 
cement  concrete  base  with  lV6-in. 
Topeka  top;  3V2-in.  bituminous  base 
with  IVi-in.  Warrenite  top,  and  3^-ln. 
bituminous  base  with  1^-in.  Topeka 
top.  H.  D.  Watts,  Modesto,  consulting 
engineer;  Geo.  Macomber,  city  engineer. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mail  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 


Name  

Street  and  No. 
City   


State 


S4 
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FOR  THE  SMALLER  JOBS 


Why  use  a  great  big  clumsy  three  or  four  sack  mixer  on  a   half 
or  one  sack  job. 

Let  our  Stewarts  do  the  smaller   work   at   less   cost   and    just   as 
satisfactorily.     Prices  are  very  reasonable,  and  the  machines  are  right. 


Model  C-660,  6  ft.  capacity  with  3  H.  P.   ^^lA  AA 
Hercules  Engine,  mounted,  price  «Pt:iJU.UU 


Model   TL-660,   as   above,    except    with  <j|/:  J^A  AA 
power  loader  skip,   price  «]pu4:U.UU 


Model  TL-990,  9  cubic  ft.  with  5   H.    P. 
Hercules  Engine  and  power 


loader  skip  $900.00 
All  prices  F.  O.  B,  warehouse,  San  Francisco  stock 


Come  down  and  see  them — ask  for  Olds. 


SMITH-BOOTH-USHER  CO. 

Construction  and  Industrial  Equipment 
50  FREMONT  ST.  PHONE  SUTTER  952 
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OAKLAND,  Cal. — City  Engineer  W. 
W.  Harmon,  completes  specifications  to 
improve  portions  of  76th  Ave.,  involv- 
ing 7197  sq.  ft.  grading;  367  lin.  ft. 
concrete  curb;  834  SQ.  ft.  concrete  gut- 
ter; 5178  sq.  ft.  oil  macadam  pave- 
ment;   719    sq.    ft.    cement    sidewalk. 

SAN  FRANCISCO — City  Engineer  M. 
M.  O'Shaughnessy,  completes  specifl- 
cuticns  to  improve  Mars  St.  between 
17th  St.  and  Corbett  Ave.;  estimated 
co.st  $5500,  involving  400  cu.  yds.  cut; 
2S0  cu.  yds.  fill;  739  lin.  ft.  concrete 
curb;  7.i30  .sq.  ft.  asphaltic  concrete 
pavement;  750  sq.  ft.  vertical  fiber 
brick  pavement;  400  sq.  ft.  basalt  block 
pavement;  4100  sq.  ft.  artificial  stone 
walks;  1  brick  catchbasin;  2  brick 
manholes;  20  lin.  ft.  10-in.  vit.  culvert 
and  1  reinforced  concrete  retaining 
wall. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — J. 
M.  Delucca,  5500  Kales  Ave.,  Oakland, 
submitted  lowest  bid  to  supervisors  at 
?7415,  and  was  awarded  the  contract, 
for  constructing  Fitch-Mountain  road, 
2.6  miles,  involving  11,000  cu.  yds,  un- 
classified excavation.  Other  bidders 
were;      (1)    excavating;    (2)    12-in.   pipe; 

(3)  15-in.  pipe;  (4)  18-in.  pipe;  (5) 
24-in.    pipe: 

J.  M.  Delucca,  (1)  60c;  (2)  $1.00;  (3) 
$125;  (4)  $1.50;  (5)  $2.00;  total  $7,41.t. 
VV.  H.  Carr,  Sebastopol.  (1)  64c;  (2) 
$1.00;  (3)  $1.25;  (4)  $1.50;  (5)  $2.00. 
Total  $11,815;  Galbraith  Jones,  Napa, 
(1)  $1.00;  (2)  $1.00;  (3)  $1.25;  (4) 
$1.50;  (5)  $2.00.  .1.  Wilmshurst,  S.  K., 
(1)  70c;  (2)  75c.  (3)  $1.00;  {i)  $1.25; 
(5)  $1.50;  $8,332.  E.  E.  O'Brien,  Mar- 
tinez, n.)  59c;  (2)  $1.50;  (3)  $1.75;  (4) 
$2.00;  (5)  $2.25;  $7,580.  Frank  Bryant, 
San  .lose,  (1)  76c;  (2)  50c;  (3)  60c;  (4) 
75c:  (5)  $1.00;  $8,765.  E.  M.  Whipple, 
135  Shaftcr  Ave.,  Berkeley,  (1)  72c;  (2) 
$1.00;  (.S)  $1.50;  (4)  $2.00;  (5)  $2.50; 
$8,.''>45.  Thos.  Manetos,  Everson  BIdg., 
Oakland,    (1)    70c;    (2)    $1.00;    (3)    $1.25; 

(4)  $1.50;  (5)  $2.00;  $8,545.  Hugh  E. 
Ingle,  Sebastopol,  (1)  75c;  (2)  60c;  (3) 
75c;    (4)    90c;    (5)    $1.25. 


CALIFORNIA — Until  April  10.  2  P.  ;\1. 
bids  will  be  received  by  State  High- 
way Commission,  Forum  Bldg.,  Sacra- 
mento, for  grading  11.0  miles  of  high- 
way in  Monterey  county  between  San 
Lucas  and  2%  miles  east  of  Long  Val- 
ley school.  .Sec  call  for  bid.s  under 
oftlcial    i>roposnl    section    in    this    issue. 


CALIFORNIA  —  Following  Federal- 
aid  projects  in  California,  have  been 
approved  by  Bureau  of  Public  Roads, 
for  week  ending  March  4:  Project  91, 
Santa  Barbara  county,  6.090  mile-5 
gravel,  total  estimated  cost,  $254,265, 
federal  aid,  $121,800;  Project  92, 
Riverside  county,  17.650  miles,  concrete, 
total  estimated  cost,  $570,157.50,  federal 
aid,    $285,078.75. 

In  State  of  Arizona,  Project  No.  53, 
Maricopa  county,  24  miles  gravel,  total 
estimated  cost.  $191,189.21;  federal  aid, 
$117,240.93. 


SAN  ANSELMO,  Marin  Co.,  Cal.— 
Until  April  3,  8  P.  M.,  bids  will  be  re- 
ceived by  Arthur  Sludley,  town  clerk, 
for  constructing  approximately  1,200 
lin.  ft.  S-in.  vitrified  sewer  in  Wood- 
land Ave. 


specifications  to  improve  streets  in 
Burlingame  Terrace,  involving  365,000 
sq.  ft.  grading;  326,000  sq.  ft.  4-in. 
hydraulic  concrete  pavement  with  1  Vi - 
in.  Topcka  top;  20,800  lin.  ft.  gutter; 
3,750  lin.  ft.  curb;  3,550  lin.  ft.  4-ln., 
3  050  lin.  ft.  6-in.  555  lin.  ft.  8-in.,  100 
lin  ft  10-in.,  and  245  lin.  ft.  12-in.  vitri- 
fied pipe;  relaying  170  lin.  ft.  8-in.,  and 
370  lin.  ft.  10-in.  vitrified  pipe;  214  wye 
branches;  3  lampholes,  10  manholes; 
15  grated  inlets;  9,700  sq.  ft.  sidewalks; 
2  reinforced  concrete  culverts.  Esti- 
mated   cost,    $110,286.50. 

EL  CENTRO,  Cal. — Until  7.30  P.  M., 
Mar.  22,  bids  will  be  received  by  City 
Clerk  W.  E.  Van  Way,  for  improving 
portions  of  Orange  Ave.,  Third  St., 
Commercial  Ave.  and  Fourth  St.,  in- 
volving about  100,000  sq.  ft.  of  paving, 
a  portion  ^f.  which  will  be  5-in.  as- 
phaltic concrete  and  portion  5-in.  ce- 
ment concrete  base  with  2-in.  asphaltic 
surface;  about  4000  ft.  of  curb  and 
laying  6-in.  water  main.  Work  will 
be  done  under  1915  Bond  Act.  F'.  C. 
Dyer,   city  engineer. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  Engineer  C.  A.   Torello,  completes 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Weitzel  &  Larsen,  Bakersfield,  at 
$5,430  awarded,  contract  by  council  to 
place  approximately  21,360  sq.  ft.  5-in. 
concrete  pavement  in  several  alleys  in 
Street  District  435.  Valley  Construc- 
tion Co.,  bid  $5,446. 

ALTURAS,  Modoc  Co.,  Cal. — Due  to 
heavy  snows,  no  bids  received  by  Modoc 
County  Highway  Com.mission  for  grad- 
ing and  culverts  on  Fort  Bidwell  unit 
of  Fandango  highway  and  bids  will 
again  be  asked  in  immediate  future. 
The  commis.sion  plans  tf>  spend  ap- 
proximately $275,000  in  road  construc- 
tion tliis  season.  T.  A.  Walls  is  secre- 
tarv    of    Commission. 


IRVING'TON.  Alameda  CV.,  Cal. — 
Chamber  of  Commerce  compiling  esti- 
mates of  cost  to  construct  permanent 
sidewalks  in  Main  and  Mission  streets, 
errliracinK  niost  of  the  busiiicss  dis- 
trict. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
(bounty  Surveyor  R.  Press  Smith,  com- 
pletes specifications  for  Sec.  B,  Guerne- 
ville-Jenner  unit  of  highway  system, 
2.63  miles  long.  Bids  will  be  asked 
shortly. 


RENO,  Nevada — Clark  and  Henery 
Constructit-jn  Co.,  Hea,rst  Bldg.,  San 
Francisco,  at  $125,991,  awarded  con- 
tract by  Council  to  lay  2S,628  sq.  yds. 
2-in.  and  55,756  sq.  yds.  5-in.  concrete 
paving.  Bids  follow:  Clark  &  Henery, 
(a)  2-in.,  72c;  (b)  5-in.,  $1.89  sq.  yd. 
Heincke  Construction  Co.,  Twin  Falls, 
Idaho,  (a)  $1.15;  (b)  $1.98;  total  $143,- 
319.  Federal  Construction  Co.,  San 
Francisco,  (a)  $1.25^4;  (b)  $1.99;  total, 
$146,882.  A.  C.  Maguire,  Idah,o,  (a) 
$1.20;  (b)  $2.15;  total  $154,229.  Pacific 
Slates  Construction  Co.,  San  Francisco, 
(a)  $1.24;  (b)  $2.16;  total  $155,931. 
Grant  Smith  Co.,  San  Francisco,  (a) 
$1.18;  (b)  $2.24;  total,  $158,671.  I^eed 
&  Gibbons,  Salt  Lake  City,  Utah,  (a) 
$1.32;     (b)     $2.30;     total,     $166,027. 

.7.  F.  Hoffman,  Reno,  low  bidder  to 
construct  7-ft.  culverts,  $8.35  lin.  ft. 
and  $11.55  lin.  ft.  for  10-ft.  culverts. 
Harry   Chism,    city   engineer. 


Badt-Falk&Co. 

BLACK  ANNEALED   WIRE 

Reinforcing  Bars 

"NATIONAL" 

ELECTKiCALLY     WELDED      FABRIC 

CALL,    BUILDING  S.VX    FRAXCISCO.    C.\LIF. 

TELEPHONE    DOUGLAS    8466 
Member    of    Saornmento    Builders'    Excliariue 


SA.V  LUIS  OBISPO,  Cal.— Supervisors 
aiithor^e  paving  on  Palm  Ave.  from 
I'cjlytechnic  school  to  junction  of  Haw- 
thorne Ave.  and  Soutfiern  Pacific  tracks 
— macadam  IS  ft.   wide,   5-in.   base. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Engineer  H.  D.  Chapman,  com- 
plete.---  specifications  to  improve  Bay 
\  lew  Ave.,  with  16-ft.  center  of  asphal- 
tic concrete  pavement  and  macadam 
sides  to  the  gutters,  concrete  curbs, 
gutters   and   sidewalks. 


MODESTO,  Stanislaus  Co.,  Cal —Pa- 
cific Construction  Co.,  16  California  St 
San  Francisco,  at  $8,890,  awarded  con- 
tr.ict  by  supervisors  to  construct  1701.7 
f»  4-in.  concrete  highway,  l5-ft.  wide, 
"-ar  Knights  Ferry  bridge.  Other 
bids:  J.  L.  Webster,  Chico,  18,920; 
Sciwartz,  Jarrett  and  Bodie,  Vallejo, 
$9,297.     .1.   H.  iiroskins,  county  surveyor. 

.SANTA  MO.N'ICA,  Cal.J-J.  D.  Kneen 
Paving  Co.,  Dudley  Blk  ,  Santa  Monica, 
submitted  lowest  bid  at  $29,657.25,  for 
impnrhving   22nd   and    23rd   Sts.    between 


.It  55c  ft.  Other  bids  were:  Warren 
Construction  Co.,  $33,610.79;  Braun, 
Bryant    &    Austin,    $33,670.09. 

.SACRAMENTO.  Cal. —City  Engineer 
Albert  Givan  completes  specifications 
to  improve  Freeport  Blvd.  between  2nd 
and  3rd  Aves.,  involving  1909  lin.  ft. 
ccmbination  concrete  curb  and  gutter; 
16  lin.  ft.  concrete  curb;  reconstructing 
2  ci^ncreto  manholes;  8  cast  iron  guttT 
drains:  304  ft.  6-in.  vitrified  sewer 
pipe;  22  %-in.  water  services;  1397  cu. 
yds.  excavation;  109  cu.  yds.  fill;  62,764 
sq.    ft.    asphaltic    concrete    pavement. 

OAKLA.NI>,  Cal.— Until  Mar.  30,  12 
M.,  bids  will  be  received  bv  Council 
to  construct  cement  sidewalks  in  Hop- 
kins St.  between  Shetfiold  St.  and 
Sasu-il  creek.  W.  W.  Harmon,  city 
engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Until  Mar.  27.  8.30  P.  M..  bids  will  be 
received  by  Council,  to  improve  Lln- 
QOln  and  McBryde  Aves.;  estimated  cost 
$59,000.  involving  S.ono  cu.  yds.  cut; 
50,000  sq.  ft.  4-in.  asphaltic  concrete 
paving;  60,000  sq.  ft.  concrete  side- 
walks; 12,000  lin.  ft.  concretec  urbs; 
12,000  sq.  ft.  concrete  gutters  and  5,000 
lin  .ft.  6-in.  lateral  sewers.  Imp.  Act 
1911.  H.  D.  Chapman,  city  engineer, 
and  A.   C.   Faris,  city  clerk. 

SANTA  MONICA,  Cal. — Until  10  A.  M.. 
Mar.  24,  bids  will  be  received  by  Coun- 
cil, for  improving  Fourth  St.  from  Pio 
St.  to  Colorado  Ave.,  by  grading  and 
raving  with  4-i:i.  asi)haltic  concrete 
ba'se  and  2-in.  asphaltic  wearing  sur- 
face; F'ourth  St.  from  Colorado  Ave.  to 
Santa  Monica  Blvd.,  by  grading  and 
paving  with  3-in.  base  and  2-in.  War- 
renite-bitulithic  wearing  surface;  10- 
in.  vitrified  pipe  storm  drain  with  ap- 
pu:tenancos.  intake  boxes  and  catch- 
basns;  1911  Act.  .T,olin  .\.  .Morton,  city 
engineer. 


FAIRFIELD.  Solano  Co..  Cal.— 
United  Construction  Co.,  Vallejo,  at 
$127,356,  awaide.l  contract  by  super- 
visors tio  grade  and  pave  with  asph.alti.-; 
concrete.  6  ^A  miles  r.f  road  between 
Suisun  and  Cordelia.  5-in.  thick,  15  ft. 
wide:  10.000  cu.  yds.  grading  and  600 
lin.  ft.  of  culverts  with  concrete  end 
v/alls.     F.  A.  Stcigerm.  county  surveyor 

TUCSON,  Ariz. — George  B.  Singleton 
..1"  Tucson,  only  bidder  at  $127,987.50, 
for  improving  Rincon  Hts.,  comprislnur 
8(1  acres,  by  grading  streets  and  con- 
si  ructing  water  main.>^.  sewers  and  red- 
wood curbs.  Bid  referred  to  City  En- 
gineer  G.    H.    Atchley. 


B.\KERSFIELD,  Kern  Co..  Cal.— 
Valley  Construction  Co.,  Bakersfield, 
at  $6,553,  awarded  coniract  by  super- 
visors to  construct  approximately  1455 
sq.  yds.  8-in  penitration  method  ma- 
cadam on  Bakersfield-Taft  highway, 
near  Western  'Water  Works  Station 
No.  1.  Fred  Gribble.  B«kerafi-eld.  bid 
$7,638. 
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OFnCERS 

T.  E.  Cain,  President  E.  S.   Warner,   Treas. 

W.    B.    Scollan,    Vice-P.  C.  H.  Johnson,  Secy. 

DIRECTORS 
C.  C.  Neff  Oscar  Henley  Carl  Vining 

Jlobert  Gunn  o.    B.   Stahl  W.  B.  Scollan 

Joseph    W.    Saunders  John   H.  Cummins  A.   W.  Norris 

T.    E.    Cain  k.    J.    Brickell 


BlUCK 

Sai  to  Transponation  Co. 

BRICK    AXD     TILE 
The  Cannon  Co. 
(iladding   McBean 
Sacto.  Pressed  Brick  Co. 
BRICK    CONTRACTORS 
Kred  H.  Betz 
W.  J.  Clifford 

0.  A.   Henley  &   Son 
Hai^y  Johnson 

B.    Kruezberger 
H.    Itedmond 
Harry  Simpson 

BriLDERS*   HARD- 
WARE 
Bowman   Hdw.   Co. 
Em'igh-Winchell    Co. 
Shorrock-Smith     Hdw. 

Co. 
Waxon    Brothers 
Bt  II.DING     M.\CHIN- 
ERY  &  SUPPLIES 
VltVron,    RIckard    & 

iIcCont> 

CEMENT    BLOCKS 
Sacto.  Bldg.  Block  Co. 

CKMENT    CONTRACT- 
ORS 

Andrew    Andersen 
A.   Bertolucci 
.lames   Cunningham 
A.    B.    Clark 
.\lford    Kloremce 
Kranlt  T.   Oassoway 

1.  .1.   Harvey 
O.    I^arson 
fieorge    McDonald 
Marola    H.    Parker 
Sacto.  Bldg.    Block   Co. 
K.    E.    Provost 
CONTRACTING    PAINT- 

RKC  ___ 

Arthur    Anderson 
1...    P.    Anderson 
K    J.   Brickell 
CMiappell    &    I^abhard 
K.    H.   Cox   &  Son 
Krank    Dixon 
.lamcB   H.    Davis 
ThoodOre    Erickaon 
-A.   D.   Fern 
<■     H.    Krobs   Co. 
<:hPBi«r  E.  King 
A    O.   Pap* 
H'-y    Post 
P    ('.  jloddy 
.Togoph    Saundern 
Clyde  S.   SImmondt 
••^rhnejder,      Chappell     St 

.tontit 
Al.  .Sherman 
K.   <",'.  Sprague 
W  Ij.  Xrlplett 
II.   Wnitmarnh 
ll'>rac«    Wl-ntcru 

KLIOCTRICAL  CON- 
/TRACTORS 

Cnl.   M<t)i     \    Kler.   Rng 

Co. 
Klecirjrai    .Sui>|)lv    Co. 
';eo.  Cf,  FoBB 
K     a     Hecker 
.1.   i:    .Hohrfvoht 
l^tourrtto-KlcAl    Co. 
.'<ierlli)ic    Elpclrlr   Co. 
Hrolf.    Lvinmi   A   Rtnrk 
''<irl    K.    VInInK 
Wnxon    rJrf>» 
.Mii-l...    Appllanc..    Co. 
f'llfford    I'rudhomme 
KfPRKMN    A    nArLINfi 
M^ri    I»ii   Kr«n« 
<i«.%RllAI,    tHilHTnWT- 

ORR 
K.   W     Book 
lr«   r    nr>«K 


I".   F.   Bender 

L.   G.   Barton   and  S. 

Dudley 
Walter     W.     Campbell 
C.    H.    Chatterton 
W.    P.   Cippa 
South    Curtis    Oaks    Co. 
Clinton    Const.    Co. 
W.  L.  Chatterton 
Manuel  A.  Frates 
L.    F.    Gould 
G.   E.  Harvie 
Herndon   &    Finnigan 

F.  A.   Holdener 
C.    J.    Hopkinson 
Geo.   D.    Hudnutt,    Inc. 
L.   E.   Hlte 

George  Jacobs 

Wm.  C.  Keating 

Peter  Leoul 

W.    B.    Ladue 

Wm.    Murcell 

John   M.  E.  Morill,   1st 

G.  W.   McKay 
M.   F.    McKenzie 
McGilvray    Const.    Co. 
A.   W.  Norris 

James  Omand 
W.    B.    Phillips 
Robert    Powell    Co. 
I'.  F.  Reed 
J.   T.    Hansdale 
R.    M     Smith 
Siller   Brothers 
J.    L.    Siller 
<;.    B    Stahl 
T.    Schluckebier 
J.    A.   Saunders 
Shadinger  &  Son 
M.    F.    Terra 

E.  Thomas 
Charles    Vanlna 
Wm     Saunders 
K.    10.    Parker    Co. 
Wm.   Theilbahr 
("oast   Const.  Co. 
Betz   &    Mabrey 
H.    W.     Robertson 
Harry    Hendron 
Kred    Engberp 

HARDWOOD     FLOORS 

.^^ncramento    Hardwood 

Floor  Co 
.\.    K.   Pierson 

HOUSE    MOVINC; 

F.  D.    Mosier   .S-    Rons 

LATHERS 

Thop.    IV    .Scollan 
LIME.     PLASTER     AND 
CEMENT 

Cowella   Litnc  &  Cctnent 

Co. 
Homestead    Lumber    Co 
Pacific  Port     Oniont   Co. 


Standard  Port.  Ceni.  Co. 
Sacto.    Lumber    Co. 

LUMBER    DEALERS 
Friend  &  Terry 
Homestead    Lumber    Co. 
Superior    Lumber    Co. 
Western    Lumber    Co. 
Knox  Lumber  Co. 
Oak   Park  Lumber  Co. 
Sacramento  Lumber  Co. 
.MAGNESITE,     VITRO- 

LITE    AND    GLASS 
T.    E.    Cain. 
-MANUFACTURERS     OF 

DOORS  &  WINDO'WS 
The  California  Door  Co. 

MILL  WORK 
Cutter  Mill  &  Sup.  Co. 
Burnett  &  Sons 
Captl.  City  Planing  Mill 
Sacto.  Bldrs.  Supply  Co. 
Sacramento   Cabinet  Co. 
Sacto.    Ping.    &   Fur.  Co. 
Charles   Van   Hall 
A.   Anderson 
G.    F.    Lindstrom 

PAINTS,     OILS,     GLA88 
AND  'WALL  PAPER 

Barton    &    Handlin 
W.   P.    Fuller   Co. 
C.  H.  Krebs  Co. 
Schneider,     Chappell     & 
Jones. 

PAINTERS 
CrovtM-   Pillikon 
.1.    \'.   CooiU'v 

PLASTERING  CON- 
TRACTORS 

A.   T.  Cummins 

Frank    E.    Gray 

David   Hill 

H.  F.  Nix 

Fred   Nold 

T.  J.    Pennlsh 

Thos,    F.    Scollan    Co. 

Kred    Bodill 

PL|iMBI.\G      SliPPLIKS 

Oane  Co. 

Gn.stavus  S.  Miller 

PLUMBING      &      HEAT- 
ING CONTRACTORS 

C.   B.   Conn 

John   H.  Cummins 

•lames  T.  Connors 

Cow  lea  &  Co. 

H.   Dixon 

Earle   Plumbing  Co. 

E.  E    Earle 

Ralph   Francis 

Hateley   &    Hatoley 

(''harles    Ilahn 

Latourette-Flcal   Co. 

I.iilipon.  Hnwiev*  Thing 

Phil    Moft 


Mott    Plumbing  Co. 
Miller   &   Cahill 
.1.   H.   Murphy 
D.  H.  McAlpine 
F.  A.  Mclntyre 
Scott.  Lyman  &  Stack 
Frank  Schonbachler 
Frederick   Snook 
A.   W.   Sweet 
Waterman  Plumbing  Co. 
REINFORCING  STEEH^ 
\\  .  B.  Scollan 
Badt-Falk   Co. 

ROOFING    AND    ROOF- 
ING  SUPPLIES 

.Mlyn    L.    Burr 

Capital    Roofing   &   Sup- 
ply   Co. 

W.  L.   Evans 

H.     W.     Johns-Manvllle 
Co. 

Clark   &   Leitch 

I.iOvett  &  Young 

SAND,    ROCK    .AND 
GRAVEL 

Amer.    River   Gravel   Co. 

Coast    Rock&Gravol    Co. 

Pratt   Bldg.   Material  Co. 

Yuba    River    Sand    Co. 

Sacto.   Rock   &  Sand  Co. 
SHEET  METAL 

.\hl  &  McLaughlin 

\V.   H.  Gibson 

liatourf>tto-Fical    Co. 

.Miller  &   Cahill 

Sacto.    Cornice    Works 

Sinclair   I'C-    Bessy 

Robert    Gunn 

SPH.W  P.AINTING  AND 
WHITEIV  .ASHING 

Brown   Bros. 

STRUCTirRAL     STEBL 

Palm    Iron    Works 

TEAMING     CONTRACT- 
ORS 

.1.    W.    Cox 

y.    T.    Davenport 

A.   T     McGuIro   &    Henry 

TERR.A  rOTTA  SB1VER 

PIPE  AND  TILE 
fSladdinp  McBoan  Co. 
THHR.AZA    STAIR» 
A.    Bertoluccl 
Saoto.    Bldg    Block   Co. 

TILE    AND    MARBLE 
SETTING 

H.   O.   Adams 

T.    K.    Cain 

11      P.    Fishor    Tile    & 

-Marble    Co. 
WALL    niODS.   IIOOSIKU 

r%  II I  NETS.    ETC. 
^\    ill.  I     !■:     ■/.•  vw  .ek 


Sacramento  Brick  (^o. 

MaiiiiliictiinTs    oi 

STOCK  BRICK,    COMMON  BRICK, 

CLINKER  BRICK,  CRUSHED  BRICK 

ROOFING 

.Siin    Kianrisco  olfl.r:    IKii  JI08SIK  STKWhrr 
IHlu   I  KOM  HIHKFT  SArUAMKNT<».  r\I,TF. 
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Contracts    Awarded    Liens, Acceptances.  Etc. 


BUILDING  CONTBAOTS 


SAIV    FRANCISCO    <:OlINTY 


!l»2,5(H>    and    Over    Reported 


The  following  is 
contracts  for  this  i 
No.     Owner 

Doian 

Morris 

Purcell 

Smith 

Hansen 

Paiva 

Hansen 

Feeney 

Hinds 

Sheehan 

Sander 

Pasqualitti 

Cohn 

Mission 

Tyler 

Allen 

Hick.s 

Greenbach 

Clancy 

Rousseau 

Lindon 

Mensor 

Stofkholni 

Petry 

Montgomery 

Hyson 

Johnson 

Rose 

Johnson 

Hunt 

Stoltz 

Sander 

Meyer 

McCormick 

Mercantile 
1006  Wood 

1008  Morton 

1009  Bank    of   Italy 

1010  Feddersen 

1011  Wanderer 

1012  Ortiz 

1013  Gememiani 

1014  Ashley 

1015  Banks 

1016  Amalgamated 
lOlT   Solomon 
1018   Vcrleger 
lOiy  Esmicl 

1020  Enright 

1021  Bellan 

1022  Welch 
Allen 
Anglassey 
Morbio 
Miller 
Edwards 
Nesbitt 
Gantner 
Dessmeyor 
Anderson 
Hoffman 


94; 

947 

94  S 

950 

951 

952 

95a 

957 

958 

9  59 

960 

961 

962 

'.i63 

964 

965 

966 

967 

968 

969 

970 

971 

972 

97;'. 

974 

975 

986 

990 

991 

992 

993 

994 

995 

99^^ 

999 


1023 
1024 
1028 
1029 
1030 
1031 
1032 
1034 
1035 
1036 


an    index    for    the 
ssue. 

Contractor 
Hurley 
Owr.er 
Owner 
E.    K.   Bldg- 
Owner 
Thorup 
Owner 
Jones 
Stubo 
Spargo 
Cohn 
.\merican 
Cohn 
Owner 
Owner 
Allen 
Owner 
Steur 
Owner 
Owner 
Henderson 
Mensor 
Owner 
Owner 
Owner 
Urfcr 
Owner 
Owr,er 
Owner 
Nelson 
Grant 
Cohn 
Meyer 
Owner 
BaLeman 
Rincon 
Fontanella 
Owner 
C'aranzi 
Owner 
Owner 
Montgomery   14364 
Williams      15000 
Owner 
Barrett 
Owner 
Petterson 
Ponsero 
Olsen 
Persson 
Owner 
Boxton 
Cuneo 
Morbio 
RolfC 
Owner 
Marsden 
Owner 
Low 
Meyer 
Merritt 


Amt. 

4000 

5000 

7000 

13000 

4  000 

4000 

4000 

10701 

2900 

8500 

SSOO 

5000 

12000 

25000 

18000 

7000 

7000 

26000 

75000 

60000 

33000 

20000 

14000 

14000 

4500 

2500 

7000 

2500 

9000 

11200 

12950 

18000 

35000 

5000 

1300 

4800 

3000 

2000 

600 

1000 


3500 
5000 
8750 

10320 
3350 
4350 

11400 
3000 

12000 
8000 
2900 
3800 
6000 
3000 
6000 
3731 
8300 
2356 


ALTERATIONS 

(94  5)  SAV  ARMY  AND  DOLORES.  Re- 
model dwelling  for  (2)   flats. 

Owner— J.  H.  Doran,  3809  .•Vrmy  St., 
San   Francisco. 

Architect — None. 

Contractor— P.  J.  Hurley,  146  Herman 
St.,   San   Francisco.  $4000 


DWELLING  ,    ^,    ^ 

(947)      W    ELEVENTH  AVE    25    N    Ca- 

brillo.        One-story  and      basement 

frame  dwelling. 
Owner — A.  T.  Morris.  501  11th  Ave  ,  San 

Francisco. 
Architect— None.  ..«„« 

Day's  work.  »*•<''' 


FItAME   FliATS 

(948)      B    EIGHTEENTH      AVE    100      N 

Anza.      Two-story      and      basement 

frame   (2)   flats. 
O^vner — J.  b.  Purcell.  856  Pre.sidio  Ave.. 

S.in    Francisco. 
Architect — None. 
Dav's  work. 


$7000 


GARAGE 

(950)      NO.  340-350  FELL  ST.  One-siorj 

brick    garage; 
Owner — Luther     M.     Smith,     520     Juuah 

St..  San  Francisco. 
AichitecL — None. 
Contractor  —  E.     K.    Building    Co.,     77 

O'Farrell    St..    r/.    F.  $13,000 


DWELLING 

(951)      N    NORTHWOOD    43    E    Pizzaro. 

One-story      and      basement      frame 

dwelling. 
Ovi  ner — Walter  E.  Hansen,  2235  Market 

St..   San   Fi-ancisco. 
Architect — Ida    F.    McCain.    318    Kearny 

St..   San   Francisco. 
Dfiy'.s  work.  $4000 


DWELLING 

(952)      E   SECOND  AVE  225  S  Clement. 

One-story      and     basement       frame 

dwelling. 
Owner — Harry  and   Eugcnee   Paiva,   307 

3rd  Ave..  San   Francisco. 
Architect  —  L.    A.    Bryant.    38    6th    St.. 

San    Francisco. 
Contractor — J.  H.  Thorup.  654  21st  Ave. 

San  Franciseo.  $4000 


zzaro. 
frame 


DWELLING 

(953)      W    WESTWOOD    110    S     1 

One-story      and      basement 

dwelling. 
Owner — Walter  E.  Hansen,  2235  Market 

St..    San    Francisco. 
Architect — Ida    F.    McCain.    318    Kearny 

St..    San    Francisco. 
Day's    work.  $4000 


FRAME    FLATS' 

(957)      SE  TWENTV-SEVENTH  AVE  & 
California   32-6x100.      All   work   ex 
cept  plumbing,  lathing  and  plaster- 
ing   and    wall    papering    for    two- 
story  frame    (4j    flats. 
Owner — Thomas  J.  and  Nora  A.  Feeney 

18th  and  Danvers  St.,  S.  F. 
Engineer — Robert  W.  Jenkins. 
Contractor — Thomas      M.      Jones,      3767 

Army  St..  San   Brancisco. 
Filed  Mar.   10.  '22.     Dated  Mar.  2,  '22. 

Roof    on    25Tc 

Brown    coated    25% 

Completed    and    accepted 25?o 

Usual    35    days | 25% 

TOTAL  COST,  $10,701 
Bond.  $5500.  Sureties.  M.  J.  Jones  and 
Annie  M.  Jones.  Limit.  90  days.  For- 
feit, none.  Plans  and  speclflcations 
filed. 


RESIDENCE 

(958)      N   BROADWAY    154-6    W    Baker 
77-3x137-6.      Plumbing    and    gas    fit- 
ting for  residence. 
Owner — Saretta  B.  Hindes,  2519  Broad- 
way. San  Francisco. 
Architect — None. 
Contractor — Stubo    &:    Griffin. 
Filed  Mar.   10,  '22.     Dated  Mar.  9,  '22. 

Roughing    in    completed $  600 

Completed    and    accepted 1575 

Usual    35    days 725 

TOTAL  COST.  $2900 
Bond,  $1500.  Surety.  Fidelity  &  De- 
posit Co.  of  M.iryland.  Limit.  Oct.  1. 
1922.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


R  C  BLDG. 

(959)  S  C1,EMENT  107-6  E  Si.xlh  Ave 
E  25x»  100.  All  work  "jxcept 
plumbing,  heating,  electric  work 
;ind  painting  for  one-story  rein- 
forced concrete  buiiding. 
Owner — Timothy  and  Anne  Sheehan. 
Architect — Leonard    F.   Starks,   Ochsner 

Bldg..    .-saeramcnto. 
Contractor — Jno.      Spargo.    240      Mont- 
gomery St..  San  Francisco. 
Filed  Mar.  10.  '22.     Dated  Mar.  10.  "22. 

Concrete    walls    poured $2125 

fioof  on  and  1st  coat  plaster  on   2115 

Completed    2125 

Usual  35  days 212.1 

TOTAL  COST.  $»tf'u 
Bond.  $4250.  Surf'ties,  E.  P.  Shortflli 
and  N.  Bernstein.  Limit.  90  days. 
Forfeit,  none.  Plans  and  speciflnatlon.-; 
filed. 


FP.AiME    FLATS 

(960)  W  FRANKLIN  30  H  Green. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — F.  A.  and  A.  Sander.  110  Sut- 
ter St.,  San  Francisco. 

Architect — W.  H.  Gebhardt,  llo  .Suder 
St..    San    Francisco. 

Contractor — Loui»    J.    Cohr 
St.,    San    Francisco. 

GARAGE 


110    Sullei 
S850'J 


(961)      SE   FILLMORE   AND  FILBERT. 

One-story   concrete   public  garage. 
Owner — Jos.     Pasqualetti.     785     Market 

St..  San  Franci&co. 
.\rchitect — None. 
Contractor — American  Concrete  Co..  7S,'i 

Market    St..    San    Francisco.        $50"^. 


AI ARTMENTS 

(962)      N    HAYES      206-3    V.'      Ashbury. 

Three-story     and  basement     frame 

(6)     apartment.-. 
Owner — Geo   Cohn.   9   Stockton    St..   San 

Fiancisco. 
Architect — S.    Heiman.   57   Post   St..   San 

Francisco. 
Contractor — Louis    J.    Cohn.    110    Sutter 

St..  San  Francisco.  $12. OO" 


STORBS*^ 

(963)      E    MISSION    139    N    18th.      Two  • 

story      Class      C"    (with      mezzanine 

floor)   store*. 
Owner — Mission'   Realty   Cc. 

Bldg.,  San  Frameisco. 
.\rchltect — A.  J.   Horstmani 

Bidg.,  San  Francisco. 
Day's  work. 


304    Anglo 

304    .\nglf. 

$25.00" 


KRAME    FLATS 

(9'?4)      W   SCOTT  37-G  and   62-6   N  Oak. 

Two  two-story  and  basement  frame 

(2   in  each)   flats. 
Owner— P.    D.    TyUr.    1438    Cahrlllo    St.. 

San  Francisco. 
.Vrchitect — None. 
Day's   work.  $9000    each 


ADDITION 

(965)      N  TURK  68-9  E  Taylor.     Second 

story  addition   to  building  now  un- 
der construction  for  loft. 
Owner — H.     B.    AUen.      168      Sutter  St., 

San    Franciaco. 
Architect — Barle    B.    Hertz.    168    Sutter 

St..   San   Francisco. 
Contractor — Allen     &     Co..     IT?     Sutter 

St..    Sar.    Francisco.  $7000 


One- 


STORES 

(966)     S   POST   106   W   Fillmore. 

story   Class   C   stores. 
Owner— W.    H.    Hicks.    426    Kearny    St. 

San  Francisco. 


m 

Architect— \V.  H.  eiim 
St..  San  Francisco. 
Pay's  work 
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$T<i(i(' 


APARTMENTS 

(967)      S    EDDY    «l'-C    E    Hyde    L'5.vS7-t 

All    work    except    lath    and    plaster 

for    reinforced    concrete    and    steei 

building    (Ij   apartments). 

Owner — Jos.  Greenhach.  371   Waller  St.. 

San  Francisco. 
Architect — None. 
Cojitractor  —  Jacol)    Steur.    1409    Oeary 

St.,  San  Franci:5co. 
Piled  Mar.  1],    i-a.     Dated  Feb.  23,  '22. 

2nd     floor    poured $3250 

Hoof  on  and  concrete  all  poured  3250 

Brown    plaster   on 6500 

Standing      trim      on      ready      for 

painter     .-^vso 

Completed   and  accepted 3250 

L'sur.l    35    days 6500 

TOTAL  COST,  $26,000 
Bond,  none.  Limil.  120  days.  Forfeit, 
plans  and  specifications,   none. 


APARTMENTS 

(968)      N    O'FARRELI.    112-6    W    Hyde. 

Four-siory     and      basement      brick 

(23)    apart  nents. 
Owner— D.   J.    Clancy.    2884    Folsom    St., 

S.?.n   Francisco. 
-Arcnitect — None. 
Day's   work.  $75,000 


APARTMENTS 

(969)  S  GEAUV  137-6  K  Taylor.  Five- 
story  and  basement  concrete  .stores 
and    (8^    studio  apaitments. 

Owner — A.  F.  Rousseau,  110  Sutter  St., 
San    ^"'rancipco. 

Architect— Davia  C.  Coleman,  110  Sut- 
ter St.,   San   Francisco. 

Day's  work.  $60.00(j 


APARTMIiNTS 

(370)  NE  SE<  OND  AVE.  AND  HUOO. 
Thrc^-siory  and  basement  frame 
(6)   apartments. 

Owner — L.  Lindon.  02  7th  St.,  San  Fran- 
rise  >. 

Archiicci — None. 

Contractor— \V.  D.  Henderson,  Monad- 
nock  Bijg.,  San  Franci.sco. 

$33,000 

APARTMENTS 

(971)    S  CALIFORNIA   137-6  W   Laguna. 

Three-story    and     basement    frame 

(12)    apartments. 
Owner  —  William    Mcnsor,    et    al,    121 

Cential   Ave,  ,San   Francisco. 
Architect — C.   O.  Clausen.  Hearst  BIdg., 

San  Francisco. 
Contractor — I.    Mensor,    2565    M'a.shlne- 

ton  St.,  San  Francisco.  $20,000 


COMMISSION  .HOIJ.si.; 

(972)      S   WASHINGTON  near  Sansome-. 

One-stoiy       concrete       commission 

hf-usf . 
Owner — '  hna.    Stockholm    &    Son,    Mo- 

nadnock    Hldi;.,   S.in    Francisco. 
Engineer — T.     lionnebcrg.    826    Crocker 

I'-Mt;..  San  Fiancisco. 
Day's    work.  $14,000 


FLATS 

(973)  w    i;ic;hti;enth    ave    175   n 

Fulton  anu  \V  Ibth  Ave  200  s  Ful- 
ton. Two  Iwo-story  and  basement 
frame   (2   In  each)   A.uh. 

Owner— A.  Ptiry,  8U0  Page  St..  San 
KianclBco. 

PlunH    by    Owhi-r. 

Day*  work.  j70oo  each 

REaiDENi  K 

(974)  H  ALLKTON  WAY  200  W  Ulloa. 
Two-Hiory  iii.u  basement  frame 
rcMlfliMire. 

Owner— E,  J.   Monisoinuty,   in.'O   Rrojnl- 

way,  Han  FrancHco. 
Arch  I  (Oct — None. 
Day'*  work.  I  i-on 

ALTERATION'S 

(»Ti)     NO.   401-40U    rilljcu.      New  aior.. 

fronin;    marbli-    ^\<,rk;    repair    rpof; 

palndhtf.  lie,  lor  Nior«»  and  Jorttf 

Ing  houHo. 


Owner— Marie   Hyson,   San   Jose.   Calif 
Architect — None. 

Contractor— Chas.    E.    Urfer.     134    Hal- 
Icck   St..   San    Francisco.  $2500 


FLAME  FLATS 

<^8;.)   W  FOURTEENTH  AVE  50  S  Ca- 

brillo.       Two-story     and     basement 

frame    (2)    fiats. 
Owner— Nels    P.    Johnson,    1934    Folsom 

St.,   San   Francisco. 
.Aichiteot — None. 
Days  work.  j^oOO 


.\LTERATIONS 

(i)!>0)      W-    NINTH    AVE    75    S    Clement. 

Alter     present     fiats,     making     five 

ap.irtmt  nt.?. 
0%-ne! — Lee    Rose.    146    McAllister    St.. 

tian    Francisco. 
.Architect — None. 
Day's   work.  ^2500 

DWELLINGS 

(l»!tl)      W    THIRTY-THIRD   AVE    29.    61 

and   9C  N  Fulton.     Three  one-storv 

and  basement  frame  dwellings 
Owner- S.   F.  Johnson  and  J.  F.   Dowl- 

ing,   632   Funston   Ave.,  S.   F 
Architect — Chas.  F.  Strothoff.  2274   15tli 

St.,  .San   Fiancisco. 
Day's  work.  ^^ooo  each 


FRAME    FLATS 

(992)      W       FIFTEENTH    AVE       100     \ 
Pulton    25.\127-6.         All    work       for 
two-story    frame    flat    building. 
Owner — Mrs.  Nellie  Hunt,  750  12tn  Ave.. 

San    Francisco. 
Plans    by   Contractor. 
Contractor- Emil    Nelscn,     4835     Geary 

St..   San   Francisco. 
Filed  Mar.   13,  '22.     Dated  Jan.  .tl    '22    . 

Frame   up    %-^<n}n 

Brown    coated     2800 

Completed    and    accepted ...    2800 

Vsual     35     days 2800 

TOTAL  COST,"  Vl  1,200 
Bond.  none.  Limit,  90  days.  Forfeit 
plans  and  specifications,  none. 

FLATS,  ETC. 

(993)      W   CASTRO   198-4   S   18th   S   24-8 

xW   125.     All  work   for  three-story 

frame  building,  store  and  flats,  and 

move  cottage  now  on  lot  to  rear 
uwnc) — Celina   Stoltz. 
Architect — None. 
Contractor — Lincoln       U,       Grant.       l."?l 

Heaver   St,.    San    Francsico 
Filed    Mar.    13.    '22.      Dated    Mar.    4.    '22. 
As     work     progrcs.ies.     payments 

in    amount.s    of    $1250 

Final     payments    en    completion, 

dotd   to  said   lot    

TOTAL  COST.  ?6250  and  deed'to  Lot  W 

ISIh    223    S    18lh    S    25.\-W    125. 
Bond,    limit,    forfeit,    none.      Plans    and 
•specifications  fllod. 


FRAME    FIATS 

(O'J-,)      W   FRANKLIN   30   S   Green   S   30 
xW       no- 1.       All     work       for    two- 
story  and  ])asement  frame  flats 
Owner — Alma    I,    and    Fred    A,    Pander 
Architect- W.    H,    (J.bhardt,    llii   Sullct 

St..   San   Francisco. 
Contractor— Louis    J.    Cohn.    110    Sutter 

St..  San  Francisco. 
Filed  Mar.  13.  "22.     Dated  Mar.  11.  '22. 
Frame  up  &   roof  boards  on.$3237,5'i 

Brow  n    coated     3237,50 

Completed    and    accepted 3237  5)1 

Usual    35    days 3237,60 

TOTAL  COST.  I'S.OBOOii 
Bond,  $6475.  SureilcH.  Geo  and  Esther 
Cohn,  Limit.  100  days.  Forfeit.  $1ip. 
Phins  .vnJ  ."-.poi  Itlrni  ions   filed 


SrORK 

S  CLEMENT   107-6    i:  SKIh    Ave.     Ono- 
Hiory  reinforced  concrttc  dry  Kood.s 

HlOrr, 

Ov.ri.r  -      Timothy    and    Anne    Wueha  ii. 

4  05  Clement   St.,  San   FranclRco. 
Archll.T(--L,    F.    Slarks.    36R    Sth    Ave, 

Hun  Franc Ineo. 
Contractor — John     Hpargo,     240     Mont- 

K'lmory  H»  .  Han    Francisco.        $6500 


Saturday.     March     18,     lS2a 

DWELLINGS 

'^^^L„^^'  FORTY-FOURTH  AVE  276 
300.  325,  350.  375  and  400  S  Geary 
SIX  one-story  and  basement  fram«> 
dwellings. 

Owner— Meyer  Bros.,  5326  Gearv  St 
San  Francisco 

Architect-H.  C.  Baumann,  251  Kearny 
ft't.,  ban  l-rancisco. 

Contractor— Meyer  Bros..  5326  Geary 
St..  San   Francisco.  $3000   each 

APARTMENTS 

(998)  SAV  GROVE  AND  SCOTT  STS 
Threo-story  and  basement  frame 
(IJ)    apaitments. 

Owner— A.  F.  McCormick,  945  Buchan- 
an   St..   San    Francisco 

Architect  —  Edward  E.  Young.  251 
Kearny  St.,  San  Francisco 

)>ays    work         ^35^0,, 

ALTERATIONS 

(999)  NE  GRANT  AVE.  AJVD  O'FAR- 
rell   St.      Alter   banking   rooms. 

Owner— Mercantile  Trust  Co  464 
California   St.,   San   Francisco 

Arcihtect — None. 

Contractor-W.  Bateman.  1915  Brvant 
St..  San  Francisco.  J5000 

IRON  WORK 

(1006)  NW  JACKSON  .t  FRANKLIN 
AV  4I.XN  100.  Iron  work  for  build- 
ing. 

°''""«.'"~^o''"''"'"       ^^■"-'^'     ^824       Jackson 

St..  San   Francisco. 
Archileci— W.    L.      Schmolle.    40      Mont- 
gomery  St..  San  Francisco. 
Contractor-   Rincon     Iron     Works,     349 

7!n  St..  San  Fiancisco. 
Filed  Mai.   14.  '22.     Dated  Mar.  3.   '22 
Two  fuc  osc-ipea  and  ornamental 

iron   b.nlconies  erected,..  S660 

Completed  and  accepted...  "    31-, 

Usual  35  days "    325 

7,      ..     „„.  TOTAL   COST.    $1300 

Bond.  J60O.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit.  lOO  dav.s 
after  building  readv  for  same.  Forfeit 
plana  and   i-pcciflcations.  none. 


ALTERATIONS 

(1008)  775  COLE.  Remodel  hospital 
for  apartment  flats. 

Own-r— Dr.   A.    W.      Morion.   601    Butler 

Lldg..    San    Francisco. 
Architect— None. 
.Contractor— Fontanella     &      Teza,    1681' 

Eddy  St.,  San  Francisco.  $4800 

STORE 

(1009)  W  NINTH  AVE  75  S  Clement. 
One-st(  ry    frame   store 

Owner- Bank  of  Italy.  Clay  and  Mont- 
gomery  Sis..  San   Francisco 

Architcct-W.  D,  snea.  5:27  (^hronlcle 
BIdg..  San   I'"rancisco 

Day's  work.        ^n,,,, 

STORE.   ETC. 

(1010)  S  OCEAN  AVE  77-7  E  Faxon. 
One-.'-iory  frame  store  and  llvlnir 
room.s. 

Owner— n.   C.    Feddei.sen.   416   9th   Ave.. 

S.ati    Fr!nici.«'co. 
Archileci — None. 
Coiitr.icior— Jos.  Caranzi.  420  17th  Ave,. 

San    Francisco.  $2000 

FRA.ME    FLATS 

noi:!)<.-\v   .  r.EMENT     and     seven- 

i.onth  Ave.  Two-fitory  and  base- 
nieiil   frimn  (4)  flats. 

Ownei^Dr.  L.  Genumianl.  310  Califor- 
nia  St  ,   .San    Froncl-ro. 

Archlte.l— T.  I'ate-son  Rojis.  310  Call- 
form:!  St..  San  Francisco. 

Contractor  —  E.  J.  Montiromory.  Msi 
Broadwiiy.  .Snn  Ftanclseo.       M4.3fi4 


DWKI,LIN(5 

(1014)      \   PACIFIC  AVE    I,..    W    ick.r 

'J'\vo-,"tory      awC    Imsomcnl      frjunc 

axtrol'inif, 
f)n„cr- Anne  Oi.i.h  Ashley  and  Harold 

Harris..!.     \Hhl,-y.    2801    Sacrament  ■« 

St..   San    FranilNco. 
Archltect--AHliley    &    Kvers.    58    Suti.r 

St..  San   Francisco. 


Saturday,     IVtarch     18,     1922 
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( -out motor  Chas.    C.    Wiiliama,    152'1 

Frtiiiklin    St  ,   Oakland.  ?15,on:) 


ADDITION 
(](il5)      H    CAJ.I 

to  flats. 
O^vner — M.   Banks,   1S9   Carl   St.,  S.    B 
Aichiioci — Non 
Diiy's  work. 


,0    \V    Hhrader.      Ad<l 


$S5"0 


SL  PPI'V    HOUSE 

(1016)  E  EIGHTH  7,'')  N  Harrison. 
Two-story    frame   supply   house. 

0\vner — Amalgamated  Laundry,  3.58  8th 
St.,  Sail   Francisco. 

rian.s    by   Ov/ner. 

(Contractor— Barrett  &  Hilp,  918  Harri- 
son   St.,    San    Francisco.  $5000 


..^liAME  FLATS 

(1(117)  W  FOURTEENTH  AVE  249  N 
Cabrillo.  Two-story  and  base- 
ment  frame    (2)    flats. 

Q^\„er — L.  Solomon,  Vc  Architect. 

Architect — D.  C.  Coleman.  110  Sutter 
St.,  San  Francisco. 

Day's    work.  $875ii 

PDATb  ,     „,,. 

(.(US)      W    DIVISADERO    109-6    S    Ellis 
W     90xS'    28.       All     work    for    two- 
storv  otore  and  flat  building:. 
O^-ner— Henry    Verleger,    233    Post    St., 

San   Francisco. 
Architect— Edw.  O.  Bolles.  233  Post  St., 

San    Francisco. 
Contractor— G.    Pctterson,    251    Kearny 

St.,   San   Francisco. 
Filed  Mar.  15,  '22.     Dated  Mar.  14,  '22. 

Hoof    boarding    In    place ,f200C 

Plastered     ^^^  \ 

Completed    and    accepted 28  <- 

Usual    35    days 2.58-! 

TOTAL  COST,  $10,324 
Bond,  $5162.  Sureties,  Niels  Larsen  and 
Chas.  H.  Nilson.  Limit,  90  days.  For- 
feit, none.  Plans  f.nd  specifications 
tiled. 


ALTERATIONS 

(1019)      W  STOCKTON  bet.  Vallejo  and 

Broadway,   No.    1317    Stockton.      All 

work  for  alterations  and  additions.- 

to  frame  building. 

Ortrner— Adrien    Esmiol,    1317    Stockton 

St.,  San   Francsico. 
Architect— Albert  F.   Fabre,    110    Sutter 

St.,  San  Francisco. 
Contractor— J.    Ponsero,    10    Stark    St.. 

San  Francisco. 
Filed  Mar.    15,   '22.      Dated  Mar.   14,     Zi. 
Rough   carpenter   work   done   and 

ready    for    plaster $1000 

Completed  and  accepted 1510 

Usual    35    days 8*0 

TOTAL  COST.  $3350 
Bond,  none.  Limit,  45  days.  Forfeit. 
$10.      Plans    and    specifications    filed. 

KFIAME  BUILiDING 

(1020)      N  MCALLISTER  100  E  WiUard. 
All  work  for  one-story  and  garage 
frame  building. 
Owner — Michael      Enright.      2720      Mc- 
Allister St.,  San  Francisco. 
Architect — None. 
Contractor— Olaf    Olsen,     366     Granadu 

St.,  San  Francisco. 
Filed  Mar.  15,  '22.     Dated  Mar.  9,  '22. 

Frame    up     ^000 

White    coated    °^' 

Completed    and    accepted l*"^ 

Usual  35  days ^i"^' 

TOTAL  COST,  $4350 

Bend    $ .     Sureties,  E.  K.  Nelson  and 

Gust  Carlson.     Limit.  60  days.     Forfeit 
none.      Specifications   only   filed. 


for     lathinK ^Ui 

White    coated    ^13^ 

Completed    and    accepted ^13!- 

Usual    nr,    days 2850 

TOTAL  COST,  $11,400 
Bond,  none.  Limit,  100  days.  Forfeit, 
$10.      I'lans    and    spefifications   filed. 

.ALTERATIONS 

(1022)  S  BUSH  137  E  Tayloi.  Re- 
arrange basement  for  two  three- 
room  apartments. 

owner— .la-mes  Welch.  .-.97  2nth  Ave.. 
San  Francisco. 

Architect — None. 

Day's  work.  *3"^" 


FRAME  FLATS'  _       ,„^. 

(1021)  N  CALIFORNIA  56  E  18th 
Ave  E  28xN  100.  .411  work  for  two- 
story  frame   (2)   flats. 

O-.vner— John  and  Kate  Bellan.  733-A 
Green  St.,  San  Francisco.. 

Architect— E.   A.   Hermann.  „    „  ,, 

Contractor — Olson  &  Persson,  248  Fell 
St.,  San  Francisco. 

Filed  Mar.  15,  '22.     Dated  Mar.  15,  '22. 
Frame  up  and   roof  boards  on.. $2137 
llurabing   roughed    In   and   ready 


FRAME  FLATS 

(1023)  E  DIVISADERO  137-6  N  Union. 
Two-story  and  basement  frame  (2) 
flats. 

Owner— Harve>  A.  Allen.  334  Pine  St.. 
San   Francisco. 

Architect — J.    F.    Dunn    (deceased). 

Contractor — Boxton  &  Zwieg,  809  Flat- 
iron  Bldg..  San  Francisco.        $12,000 


FLATS 

(1024)  N  DAY  105  E  Sanchez.  Two- 
story  and  basement  frame  (2)  flats. 

Owner  —  Richard  and  Eva  Anglassey. 
258   Day   St.,   San    Francisco. 

Architect — None. 

(Contractor — Antonio  Cuneo.  243  Day 
S't.,   San    Francisco.  $8000 


DWELLING 

(1025)  E  FORTY-FIRST  AVE  65  N 
Cabrillo.  One-story  and  basement 
frame   dwelling. 

Owner — Ervin  E.  Scharff.  Pacific  Bldg., 
•San   Francisco. 

Architect — None. 

Contractor— A.  H.  Ohlsen,  2869  Harri- 
son  St..   San   Francisco.  $2500 


STORES 

(1(.28)  N  OCEAN  AVE  36.374  W  Ply- 
mouth     One -story  frame  (2)   stores 

Owner — A.  and  C.  S.  Morbio,  New  Call 
Bids..   San   Francisco. 

Designer — Adolph  Morbio,  735  Call 
Bldg.,   San   Francisco. 

Contractor — Adolph  Morbio,  735  Call 
Bldp,.,  San  Francisco.  $2900 


DWELLING 

(1029)      E   TWENTY-EIGHTH  AVE   245 

S  Geary.     One-story  and  basement 

frame    dwelling. 
Owner — Mrs.    A.    Miller.    556    28th    Ave.. 

San  Francisco. 
Architect — None. 
Contractor — E    Rf,lff,  558  28th  Ave.,  San 

Francisco.  $3800 


DWELLINGS 

(1030)  E  TWENTY-FOURTH  AVE  240 
and  265  N  Fulton.  Two  one-story 
and    bascmeni    frame    dwellings. 

Owner — Wilberi  C  Edwards.  773  28th 
Ave.,  San  Francisco. 

iVrchitecl — None. 

Day's   work.  $   "^OOO   each 


ALTERATIONS 

(1031)      NO.    635   CLAYTON.      Alter   two 

fiats   into    (1)    apartments. 
Owner — Mrs.  S.  Nesbitt.  Premises. 
Architect — None. 
Contractor — J.    W.    Marsden,    50 

St.,    San    Francisco. 


\rchitect — None. 
Contractor — James    Low.     76    ColcridB"- 

St.,    San    Francisco. 
Filed  Mi.r.  16,  '2'i.     Dated  Mar.  15.  '22 

Ready   for  roof '?"'3? 

Iirown    coated     932. 7-j 

Completed    and    accepted 932. 'TD 

I'sual    35    days 932.75 

TOTAL  COST,  13731.00 
Bond.  $1866.  Sureties.  Byron  J.  Slyter 
;;nd  Ja.s.  Frisken.  Limit,  60  (lays 
Forfeit,  none.  Plans  and  speclflcation.s 
tiled. 


Cole 
3000 


.ALTERATIONS 

(1032)  NW  GEARY  &•  GRANT  .KVE. 
Alter    store. 

Owner — Gantner  &   Mattern   Co.,    Prem. 

Architect — Louis  M.  Upton,  454  Mont- 
gomery St.,  San  Francisco. 

Architect — None. 

Day's   work.  $6000 

RESIDENCE 

(1034)  E  LIPPARD  —  N  Chenery  Lot 
24  Blk  6739.  .Ml  work  except 
concrete  work,  tar  and  gravel  roof 
and  building:  paper  for  one-story 
and   basement    residence. 

Owner — J.  H.  and  Annie  Diasmeyer,  32 
Lippard  St.,  San  Francisco. 


COTTAGES 

(1035)      E     TWENTY-FIFTH     AVE     lOC 
125  N  Geary.      All   work  for  two  'j- 
room   cottages. 
Owiier — Jonathan    Anderson,    3681    16lh 

Ave.,   San   J^^rancisco. 
Arciiitect — None. 
Contractor — Meyer    BroB.,    6326    Q*arT 

St..  San  Francisco. 
I'iied  Mar.   16,  '22.      Dated  Mar.  13,  '--■ 

Frame    up     $20^'^ 

Brown    coated     207:' 

Completed     **76 

L'snal   35  days 2«76 

TOTAL  COST,  $8300 
Bond,  none.  Limit.  90  days.  Forfeit, 
plans  and   spec'licalions.  none. 


ALTERATIONS 

(io:'6)      SW     TWENTY-FOURTH     ANl' 

Cliurch.      All    work    for   alterations 

to  store. 
Owner — Frank  Hoffman. 
Engineer  —  Edw.    McGlynn,    42?1    25th 

St.,  San  Franci;co. 
Contractor  —  George    M.    Merriit,    3014 

Gearv  St.,   San    Francisco. 
Filed    MaV.    16.   '22.      Dated   Feb.    24.   '2J. 
Total    amount    paid    in    execution 

of    this    agireement 

TOTAL  COST,  $2J55.9n 
Bond,  nonel  Limit,  April  12,  J922. 
b^orfeit,  none.     Plans  only  filed. 


COMPLETION  NOTICES 


SAX  FRANCISCO   COUNTT 


Recorded  Accepted 

M:w.     16.     1922- N       JERSEY     150       E 

Church  E  25\N   114.  Victor  Culimes 

to  whom  ic  may  concern.  Mar.  16.  192:; 

Mar.    15.   1922— W   TENTH  AVE   100    S 

Clement.        A,  G   Lafitte      to      Meyer 

Bros Mar.    11,   192:: 

y\p.r.  15,  1922- E  TWENTY-SECOND 
Ave  150  S  Anza  S  25xE  120.  A  V 
Anderson  to  whom  it  may  concern. 

March    3,    192 J 

Mar.  15,  1922 — NW  PARIS  275  SW 
Italy  Ave  SW  2rxNW  100  Ptn  Blk 
H.  r:xc"l  Kd  .4^sii.  J  W  Wright  *- 
Sons  Investment  Co  to  J  C  Little- 

p.-igf Mar.    15.    192J 

Mar.  15,  1922— W  TWENTY-FIFTH 
.We  250  N  Clement.     J  W   Edmonds 

K    Meyer  Bros Mar.  13,  1922 

.Mar.  15,  1922 —NW  MISSION  6n-7>, 
SW  New  Mont.sjomery  SW  60xNW 
80.      Walter   H   Sullivan    to    Barrett 

&     Hilp Mar.     14,     19'J- 

Mar.  14,  1922 — BLK  3253,  Balboa  Ter- 
race block  bounded  by  Monterey 
Blvd,  S-anta  Ana  .Wo..  Darien  Way 
and  San  Leandro  Way,  Lots  11  and 
12.    O  M  Hueter  to  Boxton  &  Zwieg 

March     12.     1922 

Mar.  14.  1922 — BLK  3253.  Balboa  Ter- 
race block  bounded  by  Monterey 
Blvd.  Santa  Ana  .V.ve..  Darien  Wa>- 
and  San  Leandro  Way.  Lots  F.  "H. 
and    J.      O    .\t    Hueter    to    Boxton    i 

Zwieg March    4.    1922 

Mar.  14.  1922— E  TWENTY-THIRD 
Ave  75  S  Balboa  S  25xE  S2-6;  E  ZSd 
Ave  50  S  Balboa  S  25xE  82-6.     Gfeo 

S  Green  to  Bredlow  Green  Co 

March    9,   J922 

Mar.  11.  1522 — N  C.\LIFORNI.\  82- 
11  »^  W  Seventh  Ave  25x100.  Julia 
Steinautr  to  whom  it  may  con- 
cern   Mar.    10.    1922 

Mar.  11.  1922 — W  VALENCIA  120  S 
18th  25x100.  San  Francisco  Realty 
Syndicate,  a  Cptn  to  whom  it  may 
concern M*r.    10,    l!»aa 


40 


BUILDING     AND     ENGINEERING     NEWS 


Saturdaj-,    March    18.     192^ 


Mftr.  11,  1922— W  l-.LEVENTH  -AVE 
S7M:  N  Cabrillo;  No.  6S1  11th  \ve. 
Nathan  A  and  Millit  L  Cahn  to  Al- 
fred  T   Morris Mar.    10.    192:i 

Mar.  10.  1922 — E  LYON  82-7  N  Filbert 
N  27-6  E  90  .S  2.-6  W  90-3  in  or  1. 
Axel  A  John.'=oii  lo  whom  it  may 
concern Mar.     9.     1922 

.Mar.  10.  1922 — LYON  110-7  N  Filbert 
W  27-6  E  90  S  27-6  W  90-3.  A.Kel 
A  .Johnson  to  whom  it  may  concern 
Mar.     9,     192: 

Mar.  10.  1922— ^••  r.VLIFORNIA  32-6 
E  2ist  Ave  E  2.")XS  100.  Arvid 
Peterson  to  whon.  it  may  concern 
Mar.     10,    192i 

Mar.  10.  1922— E  SIXTH  AVE  150  X 
Judnh  25x120.  Samuel  bchell  to 
whom    it    may    coi:>."crii .  .Mar.    7,    1922 

Mar.    D,    1922 — SW    S.A.N    BRUNO    AVE 
aria  Ward  W  115-1 ',4  S  25  E  112-1% 
N   25-2  V4.     Umberto  and   Lina  Gas- 
peretti  to  whom   it  may  concern.. 
Feb.     28.     192i 

Mar.  9,  1922— E  TWENTY-SEVENTH 
Ave  349  £•  Geary  S  56-\120.  Thois 
Hamlll  to  w  honi  it  may  concern.. 
Mar.   8,   192i 


LIENS   FILED 


SAN   FRANCISCO   COUNTY 


Recorded  Amount 

Mar.  16.  1922— W  SHOTWELI.,  127  S 
20th  No.  628  Shotwell.  ?i  Steinberg 
and  W  B  Jefferson  (as  The  Greater 
City  L.umber  Co)  v.s  Frank  and 
Catherine  S  Kellcy  &  Hattie  Haaf 
?106.0.'> 

Mar.  14,  1922— W  \VESTWOOD  DR 
N  26  from  N  line  Lot  7  BIk  3174 
th  alg  \V  Westwood  Diive  S  45  N 
82»  51  rt.  26  in.  W  05  N  -12.836  S  Sf* 
9  ft.  46  in.  E  95.  Atla.s  Heating-  & 
Ventila'ing  Co  vs  Loui.s  and  TiUcy 
A     Bauer     ?6.'> 

Mar.  14.  1922— LOTS  23  AND  24  BLK 
24,  Lakeview.  L  AV  Mullican  vs 
Olaf  01.«en,  Thos  H  Parker  and 
Nevada  M  Opstun    J108.78 

Mar.  14,  1922— E  BRYANT  50  S  26th 
S  25xE  100.  Reinhait  Lumber  & 
Planing  Mill  Co  v.s  W  E  Von  Kra- 
kan     $2850 


Notice  of  Non-Responsibility 

8AN     Klt.VNCI.SCO     COLM'Y 


Mar.  10.  1922— SE  HOWARD  104-2 
NE  Third.  Dr.  H  H  Lock  and 
Esther  E  Black  as  to  Improve- 
ments   on    ijrop(rl)' 


RRLEASE    OV    HUILDING    CONTRACT 

SAN     FRANCISCO     COUNTY 

Mar.  9.  1922— S  TWENTY-EIGHTH 
100  W  Guerrero  W  2r.xS  114.  Al- 
bert h:  Hargravc  ;ind  Jlay  E  Har- 
grtLve  to  Elnu-r  .1  Montgomety 

♦  

BUn.DING  CONTRACTS 


ALAMBDA     COUNTY 


§3,000  •nd  Over  Reported 


The    following    \h 

an     lnd<;x     for    the 

contractu   for   thin 

SHue. 

No. 

Owner 

Contractor 

Amt. 

1028 

Ztniiyin 

ll'inii  .fknon 

2.)ii'i 

1031 

I..CWI11 

Lurm<'r 

4401' 

io-?r. 

Mur  rcri 

IJolZ 

4000 

lose 

Boyle 

laaaci 

8760 

1(139 

Homvcrl 

Mat  liiiyor 

34011 

10  40 

DIrh: 

Mc'Jinly 

79  1  1 

1041 

I'oisy 

I'.-li   Ih.'M 

460U 

1042 

Woolnrd 

W..,.dur<l 

4000 

1043 

Hoylo 

iH.-uion 

8750 

104^ 

I.nr.T/*  Itfi 

McPIk  rnon 

6900 

1049 

ll<-i'r<l«n 

M:lli|  Ir- 

13000 

lonn 

M'Mii-k 

Owner 

r.000 

lOCl 

H'.nrk 

Owner 

10000 

106t 

Mfiraon 

A  ImtiulNt 

iirooo 

1U&E> 

BaKicoti 

Owniji 

3C00 

106e 

Sackott 

Weymouth 

6000 

No. 

Owner 

Contractor 

Amt. 

1058 

Bold 

Owner 

3250 

1065 

Bannon 

Dolan 

3500 

1066 

Zodarile 

pMSsarino 

4  00 

1067 

Regali 

Sharp 

4000 

1068 

Cross 

Burks 

3800 

1070 

Hudson 

Hudson 

3000 

1071 

Sagehorn 

Muller 

13000 

1074 

Anderson 

Owner 

5000 

1076 

Dewitt 

Vaughn 

523? 

1079 

Brett 

Deuble 

3000 

1082 

Howard 

Thaxter 

13000 

1085 

White 

Petersen 

4000 

1087 

Hackett 

Hansson 

13315 

1088 

Parker 

Jordan 

5100 

10S9 

P.    G.    &    E. 

Clark 

1325 

1090 

Havre 

Lciter 

18900 

1091 

Mo  ran 

MacGregor 

8850 

1092 

Laughlin 

Engler 

13400 

1094 

Wratten 

Attebery 

3300 

1099 

Podesta 

Rider 

5000 

1100 

Courtney 

Davis 

3500 

1102 

Zeilerbach 

Duval 

80000 

1103 

Hlnch 

Owner 

3000 

1104 

Sohncke 

Johnson 

4000 

1105 

Regents 

Knowles 

34250 

1106 

Regents 

Mission 

2000 

1107 

Regents 

Grassl 

8280 

1108 

Conner 

McDuffie 

5000 

1109 

Webb 

McDufne 

5000 

1112 

Liotta 

Johnson 

3300 

1113 

Parr 

Owner 

4500 

1115 

Bramlage 

Owner 

5000 

1117 

Same 

Same 

1000" 

1U8 

Same 

Same 

4000 

1119 

Lenox 

Sydes 

4000 

3125 

Albery 

Alber.-^ 

3000 

1127 

Campbell 

Sprague 

2000 

1128 

Federsen 

Owner 

10000 

ii:a 

(ii  acier 

Owner 

3000 

1132 

Condues 

Anderson 

,'i30ii 

1133 

Anderson 

Owner 

3000 

1135 

W^oolf 

Theile 

3800 

1136 

Associated 

Vogt 

10500 

1137 

Gester 

Cederborg 

5000 

1138 

Bigelow 

Owner 

4000 

1139 

.lepsen 

Owner 

4000 

1140 

Pollard 

Owner 

3000 

1141 

Donovan 

Owner 

20000 

1143 

Whitehead 

McGinty 

11793 

1147 

Jewett 

Barnes 

2775 

1149 

Hart 

Owner 

4000 

1150 

Bennls 

Anderson 

5000 

1154 

Braun 

Owner 

9475 

1155 

Bank     of    Ita 

y         Barrett 

30000 

1156 

Jones 

Hillen 

4500 

1157 

Gracla 

Owner 

5000 

1158 

Marsan 

Almquist 

12000 

1159 

lifLsz 

Baker 

4725 

Architect — None. 

Contractor — .1.    J.    Leonardo,    2221    Au- 
seon  Ave.,  Oakland.  $580 


nWELLING 

(1028)      NO.    1528    HEARST   AVE.,   Ber 
•  keley.      One-story   5-room   dwelling 
Owner — G.  F.  Zurilzen. 
Architect — Nont . 

Contracior — A.    Hendrlckson.    7.'>5    OOih 
St.,    Oakland.       ^  $3360 


DWELLING 

(1031)      NO.     2747     REGENT     ST..     Ber- 

kele.v.      One-story    5-r(>om    dwlg. 
Owner — Mrs.   Lewl.-<. 
Architect — None. 
Contrtictor — Edw.   Ltirmor.   90   Falrviow 

Ave.,  Berkeley.  $4400 


DWELLING 

(1035)       NO.      1720      i-'OLANO,      Hci  keley. 

Tvo-Htory    H-room    dwelling. 
Owner — Lena    Hurren. 
Architect — None. 
Contractor — C.   G.    l!eu.    1536    !)( lawan- 

St.,  Berkeley  $4000 


DWELLING 

(103fi)  E  BEST  AVE.  220  N  Flemlnif, 
Oaklnnd.  Ono-story  6-rooni  dwell- 
ing. 

Owner — Harry  L  Boyle,  2820  Klngslniid 
Ave..   Oakland. 

Architect — None. 

Contrnclor — I  tarry  W.  lanacii,  280  Mi>- 
dcMto    Ave.    Oakland.  $3750 


Af»DITI()\ 

(1038)      NO.    1125    EIGHTV-HIXTIl  AVE, 

Oakland.     Addition 
Owner — J-'im    I.,«)onardo. 


DWELLING 

(1039)  N  FIFTY-NINTH  134  E  Tele- 
graph, O.ikland.  One-story  5-room 
dwelling. 

OMner — Nellie    G.    Brosvert. 

Architect — None. 

Contractor — T.  B.  Mathayer  .'i  Co.,  1369 
Hopkins   St..   Oakland.  $3400 


MARKET 

(1040)  E  FP..VNKLIX  25  N  5th,  Oak- 
land.     On.?-i'torv  market. 

Owner — F".  W.  Diehl.  3rd  and  Franklin 
Sts.,    Oakland. 

Architect — Chas.  W.  McCall,  Central 
Bank   Bldg.,    Oakland. 

Contractor— W.  G.  .McGinty  &  Sons, 
Federal    Bldi;..    Oakland.  $7914 


STORES 

(1041)  S  FOOTHILL  BLVD.  75  W  34th 
Ave.,    Oakland.      Oi>e-story    stores. 

Owner — M.   Poey. 
Architect — None. 

Contractor — J.  B.  Petersen,  2053  38th 
Ave.,    Oakland.  $4600 

DWELLING 

(1042)  E  JFAN  110  S  SUNNYSLOPE. 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — Mabel  Woodard.  535  Merritt 
Ave.,   Oakland. 

Architect — None. 

Contractor — E.  W.  Woodfird.  5S5  Mer- 
rill   .\vo..   Oakland.  $4000 


VWVAAASr. 

(104?)  W  KINOSI.AND  96  N  Fli.-min« 
Ave..  Oakland  One-story  5-room 
dwelling. 

Owner— Harry  L.  Eoyle.  2!!20  Kings- 
land    Ave..    Oakland. 

Architect — None. 

(Contractor— Harry  W.  IsaAc.«.  280  Mo- 
dc.--to     Av.>..     Oakland.  $3750 


GARAGE 

11048)      HROADWAV.  bet.  Orchard   and 
Hawthorn   Sts.,  Oakland.     All  work 
for   gar  a. go. 
Owner — Eugon.-  Lacazette.  3022   Broad- 
way.  Oakland. 
Architect — None. 
Contracior — S.    McP'nerson.    21. "1    Ashby 

Ave..    L^erkeley. 
Filed  Mar.  10.  "22.     Dated  Feb.  27.  '22. 

Walls    >i    up    $147.^. 

Uoof  tru.'^scs  in  place 1476 

i.'ompl(  tid   1475 

30    ilnyii     liHer     1475 

TOT.-VL  COST.  $6900 
Bond,  none.  Limit.  .M)  tlays.  Forfeit, 
plans    and    .specifications,    none. 

NOTE— Ptrmlt   r.^^orted   Mar    7.    1922. 
No.  937 


LOFT  BLI>  ;. 

NF     FIRST     AND        '"UANKLIN       STS.. 

Oakland.      Two-story    loft    btilldinn 
Owner — F.    W.    DIehl,    Jrd    and    Frank 

lln    Sts.,    Oakland. 
.\rchltect — Chas.     W.     McCall,     (^entral 

i:.ink    I'.ldg.,   0.;Ula».d. 
Contractor  —  T.    .V.    (;uthbert."«on.    1766 

12th    Ave.,    Sn  n    I"'ranoihco. 

$H.7<9 


DWELLING 

(lOr.O)      E     EDGEWOOn     AVE.     280     N 

WelllnKton,      Oakland.        One-story 

7-room  dwelllnK. 
Owner — n.   L    Ilouck.   444.'i   Evima  Ave.. 

Oakland. 
Architect — Non«'. 
Day'H  work.  $5000 


DWELLINGS 

(MM)      E    EDGEWooD    AVE.     120    and 

160    h    Kvorott,    Oakland.      Two    1- 

Htory    7-roon>    dwellings, 
(jwner — H.   L.   Houck,   4445    Evans   Ave., 

Oaklnnd. 


Ji-atUrday,     March     18.     1922 

Architect — None. 
Day'.s  work. 
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$.5000   each 


APAl^TMKNTS    AND    STORES 

(1053)      NE    FAIRFAX    AVE.    &    BOND 

St.,    0.akland.       Two-story    16-room 

ap.artmenls  and  stores. 
Owner — Dr.     Marson,     5401     Bond     St., 

Oakland. 
Architect — None. 
Pontractor — John  Almquist,   5356  Trask 

St.,  Oakland.  $12.00n 


ADDITION 

(1076)  NO.  555  MONTCIxAIR,  Oak- 
land.    Addition. 

Owner — Fred    M.    Dewitt,    premises. 

Architect— A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Contractor— John  Vaui^han,  1124  Ham- 
pel    St.,    Oakland.  $5297 


63000 


DWELLING 

(1055)  E  SIXTY-FIRST  AVE.  213  N 
Foothill  Blvd..  Oakland  One-story 
5-room   dwelling. 

Owner— Ralph  B.  Baggott.  2330  Mit- 
chell  St.,  Oakland. 

Architfct— None. 

Day's  work.  ^^500 


DWELIiING 

(1056)  S  SIXTIETH  216  E  Colby  St.. 
Oakland.     One-story   5-room  dwell- 

Owne"r— Mr.s.  Geo.  L.  Sackett,  30  Grand 
Ave.,   Oakland. 

\rohitect — None. 

bontractor-B.  A.  Weymouth.  5527  Mc- 
Millan Ave.,  Berkeley.  $50UU 

rioS^"pf?HIRTY-SIXTH  AVE.  150  N 
Foothill  r.lvd.,  Oakland.  One-story 
.')-room    dwelling. 

Owner-John  F.  Bold.  1934  36th  Ave., 
Oakland. 

Architect--None. 

Day  s   work. 


riT6?)'^''E  VALLE  VISTA  200  S  Elm- 
wood,  Oakland.  One-story  &-room 
dwelling.  , 

owner— A.     Bannon,     Syndicate     Bldg., 

Oakland. 

\rchitect — None. 

Ccntractor-L.  J.  Dolan,  Synd>ca  e 
Bldg..    Oakland.  *^^"" 

[m^J^T'^ARDINGTON  AVE.  120  W 
LOS  Angeles,  Oakland.  One-story 
5-room    dwellling.  ,  ,       . 

owner— C.  Rigali,  5718  San  Pablo  Ave.. 
Oakland. 

Architect— None. 

Contractor-A.  C.  Sharp,  1327  E^28th 
St.,    Oakland.  ♦*""" 

tS'^'w     CYPRESS     150     S     7th     St.. 

Oakland.      Addition. 
Owner— R.    H.    Cross. 
*  Architect — None.  j^i^u 

5ontractor-C.  E.  Burks,  4129  Kandolph 

Ave..    Oakland.  *380U 

TlT,^^?"^??  %-THIRTY-NINTH  120  W 
Lincoln  Ave.,  Oakland.  One-story 
5-room    dwelling. 

owner-Hudson  &  Stevens,  1776  Evers 
Ave..   Oakland. 

Architect — None. 

Contractor— L.    G.    Hudson. 


DWELLING  ^   , 

(1079)      W    MYRTLE    110    S    21st.    Oak- 
land.     One-story    3-room    dwelling. 
Owner— J.    T.    Brett.    421    Central    Bank 

Bldg.,  Oakland. 
Architect — None.  „      ^      .      , 

Contractor— C.    B.    Deuble,    421    Central 
Bank     Bldg.,     Oakland.  13000 

(10R2^'    B     TELEGRAPH     AVE.     63     S 

65lh,  Oakland.     Two-story   16-room 

flats  and  garas^e. 
(jwner— Chas.   W.  Howard,  C420  66th  St, 

Oakland. 
Ar.-'hiteet — Xono. 
rf.ntractur— F.    W.   Thaxter,  2117  Derby 

si.     Berkeley.  $13000 


fl^otlf'^^ 'e'uCLID    AVE.     103     N     La- 

gunitas,    Oakland.      Two-story    14- 

room  apartments, 
owner-  G.  Sagehorn.  706  25th  St..  Oak 

land. 
Architect— None.  o^nrlicite 

Contractor-F.      A      MuUer,     Syndicate 

Bldg.,   Oakland.  ?l^.uuu 

?m™E^FORTY-SECOND    &    OPAL, 
^Oakland.     One-story  7-room  dwell- 

Owne"r-A.    P.    Anderson,    5601    Adeline 

St.,  Oakland. 
Architect— None. 
Day's    work. 


aOSS)    N   TWENTIETH  100  E  Telegraph 
Ave..      Oakland.         One-story       HI- 

stores.  ,.      ,      T-1  1,., 

owner— Carles   White,   Syndicate   Bldg.. 

Oakland. 
Architect— None. 
Contmctor— J.    B.    Petersen,    ^«->3    •*««■ 

Ave,    Oakland.  $40"^' 

DWELLING  ^     _,        ,     ^ 

(1087)      PTN   LOTS    13    and    17.   Crocker 
Tract,    Piedmoi  I.        All      work    tor 
frame  dwelling. 
Owner— Mary  Nelson  Huckett.  Oakland 
Architect— John     Hudson     Thomas,     1st 

National  Bank  Bidg..  Berkeley. 
Contractor  —  Louis    O.    Plansson,    140J 

Bonita  St.,   Berkeley. 
Filed  Mar.  13,  '22.     Dated  Mar.  13,    li.  ^ 

Frame    up    ^^ 

Brov.'  n     coated     ^  | 

■."ovnpleted    and    accepted i 

Usual    ;^5    days „]'L 

TOTAL  COST.  $13.3^. 
Bond.  none.  Limit,  120  days.  Forfeit, 
none.     Plans   and   specificaiiona   filed. 


Architect — B.    G.    McDougall,    381    Bush 

St.,  San  Franci.sco. 
Contractor — E.    T.    Leiter   &    Sons.    Call 

Bldg.,   San    Francisco.  |18,&00 


DWELLING  ^     , 

a088)      LOT    4     BLK     "C"    Map     Lake- 
wood    Park.     Pitdmoiit.      Ail     work 
for     one-story     5-roon-i     dwelling. 
Owner  —  Edwin    E.   and   Carrie   Louise 

Parker,    Oakland. 
.Vrchitect — None. 

(Contractor— M.    Jordan   &  Carl   XT.   Zeile 
(Jordan    &    Zeile).    2544    Milvia    St. 
Berkeley. 
Filed  Mar.  13.  '22.     Dated  Mar.   11.  '"'-■_ 

Contract   signed    ?   •■'•»'' 

Frame     up      '^^^^ 

Ilrown   coated    ^ ''" 

'ompleted    and    accepted 155«1 

Usual    35    days 1000 

TOTAL  COST.  $5100 
Bond.  none.  Limit,  90  days  from  Mar. 
15.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


TILING 

(1089)      PART     PLOT       "F"     Undivided 

Mountain  on  Hill  Land  V  &  D,  Per- 

alta,    Oakland.      Terra    cotta    tiling 

on    substation. 
Ownerf — Pacific   Gas   &    Electric    Co. 
Architect- -None. 
(Contractor— N.    Clark    *    Sons.    UG    Na- 

toina  St..  S.in  Francisco. 
Filed  Mar.   13.    22.     Dated   Mar.   7.  '22.^ 

('ompleted     '  '2^' 

Usual    35    days -••'' 

TOTAL  COST.  $132.1 
Bond.  $66.").  Surety.  Globe  Indemnity 
Co.  Limit.  60  days.  Forfeit.  none. 
Plans   and   specificat  ons   filed. 


DWELLINGS 

flO'jl)  NO.  927-931-933  BANCROFT, 
Berk<ky.  Tlnee  one-story  five- 
room  dwellings. 

Owner — T.  W.  Morsn.  Plaza  Bldg., 
Oakland. 

Architect — None. 

•".-•ntrnclor — C.  M.  MacGregor,  470  13th 
St.,    Oak'.'ind.  $29b0    each 


DWELLING 

(1092)  NO.  2720  COLLEGE  AVE.,  Ber- 
keley. Two-.story  16-room  4-family 
dwelling. 

Owner — Annie  B.  Laug'.ilin,  SW.  Cor. 
College  and  Bancroft.  Berkeley. 

Architect — None. 

ContractOi — Louis  Engler,  2940  Forest 
Ave..   Berk<'ley.  $13,400 


DWELLING 

(1090)      NO.     2909     AVALON     ST.,     Bcr- 

k3ley.      Two-story    11 -room    dwlg 
Owner — J.  R.  Havre. 


DWELLING 

(10;i4)      W     MANDANA     BLVD.     500     N 

Calmar,      Oakland.        One-story     5- 

room    dwelling. 
Owner — A.    D.    Wratten,    63    Valley    St., 

Oakland. 
.Vrchitect — None. 
Contractor — A.    R.    Attebery.    2039    32nd 

Ave..   Oakland.  $3300 


DWELLINGS 

(1099)      S    ALLENDALE    AVE.     50    and 

100    AV    38th    Ave..    Oakland.      Two 

1-story  5-room  dwellings. 
Owner — G.       Podesta,      3801      Allendale 

Ave.,   Oakland. 
Architect — None. 
Contractor — B.    H.    Rider,     2803    Minna 

Ave.,    Oakland.  $2500    each 


DWELLING 

(1100)      N  LYON  AVE.   260  E  38th  Ave., 

O.ikland.      One    and    one-half    story 

6-room  dwelling. 
Owner — Geo.     L.     Courtney.    3850    Lyon 

Ave..   Oakland. 
Architect — None. 
Contractor — L.      J.      Davis.      37      Monte 

Vista    Ave..    Oakland.  $3500 


WAREHOUSE 

(1102)      NE    SIXTH    .\ND    FRANKLIN 

Oakland.       Three-story     reinforced 

concrete   warehouse. 
Owner — Zellerbach       Paper       Co..       BIS 

Franklin    St..    Oakland. 
Architect — None. 
Contractor — Oliver    Duval    &    Son.    Dal- 

ziol    Bldg..   Oakland.  fSO.tM 


DWELLING 

(1103)  N  NEVIL  75  W  38th  Ave"..  Oak- 
land.     One-story    5-room    dwelling. 

Owner — Jos.  T.  Hinch,  Federal  Bldg., 
Oakland. 

Architect — None. 

Davs   work.  $30no 


DWELLING 

(1104)  E  SIXTIETH  AVE.  120  S 
Scenic  .Ave.,  Oakland.  One-story 
6-room    dwelling. 

Owner — Mrs.  M.  A.  Sohncke.  1511  Myr- 
tle   St.,   Oakland. 

.Architect — None. 

Contractor— O.  R.  Johnson.  3131  Talbot 
Ave.,   Oakland.  $4000 


'   KMENT   \\OKK 

(1105)      UNIVEP.SITY    tJKOUNDS,    Ber- 
ki'lry.      Exterior    ceinent.  work    for 
Students'  Union   BuiUHug. .    .. 
owner -The    RcgMit.<=    '>f    University    of 

<"alirornia.   Berkeley. 
Architect  —  John    Gdeii     Howard.     1st 
National    Bk    Bldg..    San   Francisco. 
Contractor  —   A.    Knowles.    Call   Bldg. 

San    Francisco. 
Filed  Mar.  11.  '11.     D.itcd  Feb.  14,  '22. 

Monthly    payments    of    "•"»% 

Usual    35    days 25«i 

TOTAI-    COST.    $S4.;ni"> 
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Bond.  Si". 125.  Surtiy.  American  In- 
dtmnltv  Co.  Limlii.  June  20.  F(Si - 
feit.  J5".      Plans  and  speciflcation.s  fllf^d 

illC«)  MAHBLl:.  WOUK  ON  ABOVE. 
Contractor— Mission  Marble  Works.  363 

Guerrero  St..  San   Francisco. 
Fiiod   Mar.    11,   "22.      DatcJ   Feb.    H.    '22. 

Paymentb    same    as    above 

TOTAL  COST.  12000 
Boiid  JIOOO.  Surely.  Aetna  Casuilty  «Sc 
Surely  Co.  Limit.  June  1.  Forfeit,  $50. 
IMaps   and   specificaffons    filed. 
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(11D7)      TEIiRAZZO  WOIIK  ON  ABOVK 
CiMtractor — P.   Orassi   and   A.    Menutoli 

(P.    Gra.ssi    Co.).     I?,:,     T.-iiama    Si  , 

Sai      Francisco. 
Ki'od  Mar.  Jl.    22.     Dated  Feb.   14.    22. 

I'ay.nonts    same    tia   above 

TOTAL  COST.  *828<i 
Bi'iiil.  S^IUO.  Surety.  New  Amsterdam 
<  aspalty  Co.  Limit.  June  1.  Forfeit, 
fjo.      Plans  and   specifications  fihd. 


DWELLING 

(1108)      NO.    1143   ALAMEDA,   Berkeley. 

Two-story  7-room  dwelling. 
Owner — Mrs.   C.    H.   Connor. 
Arr  hltect — None. 
Contractor — Mason    McDuffie   Co..    Shat- 

tuck  and  Addison.  Berkeley.     $5000 


DWELLING 

ni09)  NO.  3031  CLAHEAfONT,  Ber- 
keley. One  and  one-half  st»ory  7- 
room   dwelling. 

Owner — Geo.    R.    Webb. 

.KiFchitect — None. 

Contractor — Mason  McDuffie  Co.,  Shat- 
turk    Ave.    and    Addison.    Berkeley. 

$5000 


nn'ET.LiNG 

n'll2)  W  KAINS  AVE.  .V  Virginia, 
Berkeley.  One-story  4-room  dwell- 
ing. 

O.twner — Eugene  Liotta.  21!)  Cornwall 
St.,    San    Francisco. 

Architeci — None. 

< '(  ntrnl-i  or  — S.  G.  .lohnsoii.  M'<'-?.  Doiiire.-; 
Ave..  Oakland.  $3300 


DWELLING 

M113)".\0.      J7     OAKVALE,     Berkeley. 

Two-Btory   8-room   dwelling. 
0.vnei* — S     C.    J^ars,    856    Arlington    St., 

Bi-rkeley. 
Architect — None. 
Day's  work.  $4500 

DWFJJ.LT.NG 

(1115)  NO.  172S  SAN  LOHENZ,  Ber- 
keley.    One-story  6-room  dwelling. 

(vvner — E.  H.  Bramlage,  2226  Haste  St, 
Berkeley. 

Atchltect — None. 

T>KV>.  work.  $5000 


DWELLING 

(1117)  i:  (  LA  KENDON  ( 'UESCENT 
42iS  IC  \Kliinount.  Onkland.  One- 
fitory    8-rooni   dw<'lli:iK. 

't\*n<r-l.'       Saroiil.    SOB      ll')w;irfl      St.. 

•Sin    Kri.ncisro, 
,\r<  hll».:t  -None. 
•  ontrjwtr  r- -C.   P.    PohI.    11(53   Asliin' iin* 

AVt..     Oaklan.l  $10.00(1 

DWELI'ING 

(1118)  W  CLAUIONDON  ••UKSCENT 
bji,'  H  Anhinount.  Oakland.  Dn"- 
Kiciy  f-room  dwillnu 

')wnDf-    L.       Hoioni.    80«       llow.ird       St.. 

Nan     KrHnoiN'-o. 
.AirhJlpcC — Sow. 
("onlrfctor- -C.  p.   I'dmi    i  Hn  Ahlini'iuiii 

Ave..    Onkl.iMil  Jpinii 


rWELUNc 

(1119)      W    l»I\IKION    170   N   W.rinKlon 

Ulkland      <»ne-nlcry  .'.-room   iIwIk 
Ovii.li— <•      K.     Lo  lox.    81ft    K-22hil    Hi.. 

Oc.klAhd. 
-Xirhlieri-  -Nimhv 

C^i.(ruclor--K.    C.    Hyilni,    3^43     Lukh- 
*■    nlias  Avr..  onKi.md  $|OVii 


DWELLING 

(1125)      X    LAVERNE    AVE    100    E    55tli 

Ave..    Oakland.      One-story    r)-room 

dwelling. 
Owner— F.    W.      Albere.    5152      Foothill 

Blvd..    Oakland. 
Architect — None. 
(Contractor — Geo.    H.    .\lbers.  $3000 


UEPAIRt^ 

(1127)  SE     NINTH     AND     HAIUUSON. 
Oakland.      Fire    repairs. 

Owner — Wm.     Campbell.     404     15lh     St 

Oakland. 
-Vichilect — None. 
Contractor— J.  E.  Spraguo.  351   12th  St., 

Oakland.  ?3000 

-VIAKTiMENTS 

(1128)  NE  PARK  BLVD.   AND  MONT- 

.-lair.  Oakland.     Two-story  12-room 

apartmnts. 
Owner — T.  .\.  Ped-.^stn,  i.'J98  V:-27ih  St 

Oakland. 
.\ienitect — A.   V.'.  Smith,  inio  l',roadwa> 

Oa.kland. 
Day'.s   u';rl.-.  $I0.O0(' 


I>WKLL1N(, 

(H:n)      K   1H1RTV-N1NTH    AVE   420   N 

K-]»lh    St.,   Oakland.      One-story   5- 

room    dwelling. 
Ov  nei— L.    E.    Gracior,    1520    33th    Ave. 

Oakland. 
Aichiteet — None. 
Days    work.  $3000 


DWELLING 

(1132)      LOT     11     MAP     REOM    TRACT, 
Oakland.      One-story    frame    dwell- 
ing. 
Owner— ]\Irs.     Demetra     Cori-iue.v     Oak- 
land. 
Architect— Clay    N.    Burrell.    First    Sav- 
ings   Bank    Bldg.,    Oakland. 
Contractor  — A.      Frederick      Anderson. 

4332    Leach    Ave.,    Oakland. 
Filed    Mar.    15,    '22.      Dated    Feb.    — ,   '22 

Kafters   in   place    $   993.75 

I'lasteired      993.76 

Standinj;^    finish    on    933.75 

Completed    and    accented 993.75 

r.'fiial    35    days .325.00 

TOTAL    COirr,    $5,300 

P<ond.    $ .       Sureties.    Nils    .Vnderson 

and  C.  W.  Anderson.  Limit.  75  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING 

(1133)      .NO.  1231  HIGH,  Alameda.     One- 

st()r>-   5-room   dwelling, 
(jwner — C.   B.   Anderson.   1363    Versailles 

Ave.,    .\lameda. 
.\rehitect — None. 
Day's    work.  $3000 


DWELLl.NG 

(1135)      NO.  903  UNKiN,  Alameda.    One- 

.story    dwelling. 
Owner — T.      Woolf.      -NW     Central      and 

High   Sts.,   Alameda. 
Architect — None. 
Contractor — F.    J.   Thelle.    2908    Madl.son 

St.,    Alameda.  $3800 


G  \i:age 

(I13fi)  NO.  2395  WEBSTEK,  Alameda. 
Garage. 

(Uvner-  -AHBOclnted  Oil  Co..  San  Fran- 
cisco 

.\rehliecl — None. 

•  'onlractor — A.  H.  Vogt.  1S5  Stevenson 
Kt  ,    Snn     Francisco.  $10,500 


D\\'KLLINr; 

(1137)  NO        12       KUOOKSIDE       .WE. 
Pirkeley.     ()n«-«tnry  fi-mnm  dwill 
lug. 

owner-    Kuto    D.    Gcslcr. 
ArchUeel  —  Rex    D.    Venlon,    Loh    AngoU-H 
'■(■nlrnctor — A,    Cedrrborg.    1445    Excel- 
sior   Ave.,    Herkt'ley.  $50oo 

l'.\  KLLl.VG 

(1138)  NO.      'J325      DRUBY,      Berkil.M 
Two-sjory  «-room  dwelling. 


Owner— J.    e.    Bigelow, 

St.,    Berkeley. 
Architect — None. 
Day's  work. 


2234    Atherton 


$4000 


DWELLING 

(11J9)  NO.  1229  MONTEREY.  Berke- 
ley,    One-story  5-room  dwelling 

Owner- Henry  Jepsen,  1S32  Delaware 
St.,  Berkeley. 

-Architect — None. 

Days  work.  14000 

DWELLING 

(1140)  NO.  103S  MERCED,  Berkeley. 
One-story    5-room    dwelling 

Owner— A.    J.    Pollard,    77    Plaza    Drive, 

Berkeley. 
Architect— None. 
Day's   work.  J3000 

ADDITION 

(1141)  SW  ALCATRAZ  AND  TELE- 
graph  Aves.,  Oakland.  Two-story 
addition  to  apartments. 

Owner— Henry    C.    Donovan.    527    Alca- 

traz   Ave.,    Oakland. 
Architect— M.    I.    Diggs.    Easton    Bldg., 

Oakland. 
Day's    work.  $20,000 

STORES 

(1143)      W     BliOADWAY     175     S    ^l»t. 

Oakland.     One-story  concrete  store* 
Owner— R.   Whitehead,   240  Grand  Av« 

Oakland. 
Architect— C.  W.   McCall,  Central  Bank 

Bldg.,  Oakland. 
Contractor— W.     G.     McGinty     &    Son« 

Federal  Bldg.,  Oakland.  $ll,7l»> 

DWELLING 

(1149)  &■  FOOTHILL  BLVD.  40  E  5lst 
Ave,,  Oakland.  One-story  6-rooro 
dwelling. 

Owner— H.  M  Hart,  130  1  ith  St.,  Oak- 
land. 

.Architect — None. 

D.ay8   work,  14000 


DWELLING 

'1150)      W     FrKTV-FlUST    AVE.     192    N 

Me^ro.ve.     Oakland.       One-stqr>'     5- 

room    dwelling. 
Owner-   Florence    Bennis,    312    Oak    St., 

Oaxland. 
A  rchitect — None, 
Contractor  — A.      Frederick      .\nderson, 

2S0C   Delaware   St.,   Oakland.     $3000 


1  )WELLING 

(1151)     N    JEAN    250     W    Grand    Ave., 

Oakland.      One-story   6-room   dwell 

Ing, 
t>wner — Mrs.    Dcmetria    Condues,    Purl- 

tas  Caf( ,  Oakland. 

N.    Purrell.    First  Saving* 

Bank    Bldg,    Oakland. 
(Contractor  —  A.      Frederick      Anderson, 

2800   Delaware   St.,   Oakland.      $5000 


Architect — C 


VAULT.   ETC 

(1)54)      SW        SIXT'S  -SEVENTH       ANl 
San     Pablo     Av...     Oakland.       On'>- 
story     factory    ruui    store,    concrel" 
vault    and    one-story    warehouse. 

Owner  -Cli.'.rles      .1.    Iirniin.      6551      Sh!i 
Pablo    .Ave.     O.Ik  In  nd. 

.\iehltoel      None. 

Day's   MorU.  <^A';' 

HANK   BLDG 

(1155)      NE   SAN      PABLt)   .\M)     STAN- 

ford.   Oakland.      <^ne-story   concrete 

bunk     liiiiidltiK. 
owner— Bank   of    li.i.y,    Powell    *    Eddy 

Sli..,  San   Francisco, 
.Atchltect     -E,  T,   Koulkes.  ('rocker  Bldg 

San    FranciFco 
< ''"ntraclor  -P.arrett   ,V    Ihlp,  nis   HarrI 

son    .St,    San    Ki  anol.Hco.  $,30.OO(i 


DWELLING 

(1)56)      F  TWIONTV -EIGHTH   102  N   E- 

16tli.    o.iklaiwl,      Om -I'ory    6-rnoni 

dn  filing, 
owner — Harry  .\.  JoneH.  5$rt4  Trnsk  Ht 

OMklatiii 


Saturday,     March     18      1922 

ArchltfiCt — None. 
Contractor — R.    C.    Hiilen, 
St.,   Oakland. 
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5361 


Trak'i 
$4500 


DWELLING 

(lir.7)      N       TRESTLK     GLE?^       300       S 

Lakeshore,      Oakiand.        Two-story 

6-room    ilwolling. 
Ov.ner — F.    H.    Garcia.    1527    E-15th    St., 

Oakland. 
Arcliitecl--L.    F.    Hyde.    274.-.    26lh    Ave.. 

Oakland. 
Pity's  work.  $5000 

APARTMENTS 

(1158)      NE       BOND       AND       FAIRFAX 
Av€.,    Oakland.      Two    stores    and    4 
anartnients. 
O^-ner — D.    A.    Marsan,    5101    Bond    St.. 

Oakland. 
Architect — None. 
Contractor— John   Almqui.sl,  .'.:5.'')P  Trask 

St..  Oakland. 
Filed  Mar.   16,  '22.     Dated  Mar.  7,  '22. 

Foundation  completed    ?  400 

Ready    for    roof 2.'S0o 

Plast ered      250'i 

Ready   io:-   plumbing   fi.vtures...    2500 
Completed  and  accepted  ISOO 

Usual    35    days 26n(' 

TOTAL  COST,  $12,000 
Bond.  none.  Limitfl  120  days.  Forfeit, 
plans  and  specifications  filed. 

DWELL!  Nc; 

(1159)  LOT  11  BLK  17,  Lakesliore 
Highlands,  Oakland.  All  worlt 
for  one-story  6-room  dwelling-  and 
garage. 

Owner — George  Wm.  Leisz,  425  Van 
Dyke  Ave.,  Oakland. 

Architect— None. 

Contractor— W.  J.  Baker,  2255  Ransomc 
Ave.,  Oakland. 

Filed  Mar.   16,  "2.     Dated   Mar.   16,  '22. 
Contractor  .gets  $3750  Hat  loan  to 
be   put   on   and   deed    to   Lot    23 
Blk   B/1302   Golden   Gale  Tract, 

also  $175  cash    

TOTAL  COST,  $472." 

Bnnd,   none.      ].,ir-nit,   !iO   day.s  after  Mar. 

20.     Forfeit,  n»ne.     I'lans  and  specifica- 
tions  filed. 

« 

COMPLETION  NOTICES 

ALAMEDA     COUNTY 

necorded  Accepted 

Mar.  16,  1922 — LOT  5  Spring  Court, 
Berkeley.     A   H  Fallen  to  whom   it 

may  concern    Mar.  15,  1922 

Mar.  16,  1922— DOT  5  BLK  1  MAP 
Northbrae,  Berkeley.  A  H  Fallen 
to  whom  it  may  concern. Mar.  15,  1922 
Mar,  15,  1922— LOT  23  and  S  2  Lot  22. 
Map  Allendale  Park,  Oakland. 
Margaret  I'almer  to  B  H  Rider.... 

March    15,    1922 

Msir.  15.  1922— W  TELEGRAPH  AVE 
95    N   Haste   N    4axW    57.    Berkeley. 

Daniel   Itead   to  S  C.   Rankin 

March     15,     1922 

Mar.  15,  1022— STONEHITRST,  Ala- 
meda  Co.      S.    P.    Co.    to    Hutchinson 

Co Mar.    H.     192.-: 

Mar.  15.  1922 — PTN  LOTS  1  AND  2 
Blk  7,  Solano  Ave.  Terrace,  Ber- 
kclev.      Anna    A    Lewis    to    A    Hen- 

drickson Mar.    14,    1922 

Mar.  15,  1922— E  PERALTA  AVE  25  S 
Nichol  Ave  37^4.\110,  Oakland.  A 
Van  Der  Haegnan  to  whom  it  may 

concern Mar.  11,  1922 

Feb.  14,  1922— LOTS  5,  6,  7  and  8 
Blk  94,  Kellersbergers  Map,  Oak- 
land. U  R  and  Maud  Cherry  by 
H    L      Richardson       to      Lawrence 

Turner Mar.    2,    1922 

Mar.  14,  1922— LOT  10  BLK  3,  Map 
Fairvlew  Park,  Oakland.  Olive  M 
Harvcv  to  S  J   Spearin  &   A   Larsen 

March    1.    1922 

Mar.  13.  1922 — N  GliENDORA  being 
Lot  19  Blk  8.  4th  Ave.  Terrace, 
Oakland.        Harold    Halleen    to      E 

Maasberg     Mar.    8,    1922 

Mar.  13.  1922— TWEN,TIBTH  ST.,  bet. 
SfiJi    Pably      and    Telegraph      .Vves. 


Oakland.      S.   V.   Co.   to   Hutchinson 
Co  Mar.     10,     1922 

Mar.  13,  1922— NE  COLLEGE  AND 
Keith  Avcs  E  106.06  N  46  W  88  S 
lo  Pt  beg.  Oakland.  G  R  Sullivan 
to  L  H  Cox Feb.  2.  1921 

Mar.  13,  1922— LOT  1  Twitchcll  Tot, 
BerKeley.  Mrs.  J  R  Waterbury  to 
Roy  O  Long  Co Mar.   4,   192:i 

Mar  11.  1922— SE  ETNA  AND 
Dwight  Way  E  70xS  110.  Berkeley. 
I  Salsman  to  L  L  Lucas.  Mar.  11.  1922 

Mar  n,  1922- FRACTIONAL  PART 
SE  %  of  NE  V*  of  Sec  17  Tp  3  S 
Range  1  W  M  D  B  &  M  near  New- 
ark. Pacific  Gas  &  Eiec  Co  to 
United  Materials  CoMar.  6,  1922; 
Hermann    Bosch Mar.    6,    1922 

Mar.  11,  1922— NO.  3002  GALINDO  ST. 
Oakland.  Elizabeth  E  Loveiand  to 
whom   it   may  concern.. Feb.    20,   1922 

Mar.  10,. 1922 — LOT  9  Mjp  'raig  Ppty, 
Piedmont.  Sam  )  Frendenbhal  by 
.1  H   \  SheaUy  to  Burritt  &  Shealey 

March    10,    1922 

Mar.'  lo!  1922— LOT  25  BLK  36,  Fair- 
mount  Park,  Albany.  Louis  White 
to  whom   it  may  concern  .  .Mar.  9,  '22. 

Mar.  10,  1922— N  V2  LOT  2,  all  Lot  1 
Blk  If"  Mai.  Grayson  Tract,  Ber- 
keley     W  Ross  to  Gustaf  .Johanson 

Mar.    8,     192:' 

Mar.'  'i'o,  1922— E-TWENTY-EIGHTH 
and  Garden  Ave.,  Oakland.  'Salva- 
tion Army,  Inc.  by  M  I  Higgs  to 
Palmer    &    Peterson .Tan.    il,    1922 

Mar.  10.  1922-LOT  21  BLK  20  Map 
Lakoshore  Highlands.  Oakland. 
Marv  J  Baker  to  whom  it  may 
concern Mar.     9,     Vr^Z 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded 


Amount 


Mar  15,  1922— NW  E-EIGHTEENTH 
and  Seventh  Ave  N  50  Lh  at  rignt 
angles  150  N  100  E  150  th  at  right 
angles  100,  Oakland.  Sidney  B  <t 
Noble  NewKom  vs  Art  Tailoring  Co 

$505.06 

Mar.'  14,  '  1922— SW  SANT.V  CL.\RA 
Ave  and  NW  Paik  Ave  SW  166.76 
NW  118  NE  45  NW  140  NE  120.19 
SE  17.5.6  SW  130  SE  55  NE  130  SE 
27.5.  Alameda.  W  H  Pollard  Jr  vs 
Mrs.  L  M  Pates  und  Tucker  Invest- 
ment   Co     $346.40 

Mar.  13.  1922— LOT  85  BLK  1.  Lake- 
shore  Highlands.  Oakland.  Max- 
well Hardware  Co  vs  Chas  Martin 
and  Geo  H  and  C  M  Moore.  .  .  .$100.35 


RELEASE  OF  LIENS 


ALAMEDA     COUNTY 


Recorded  Amount 

Mar.  9.  1922— LOT  13  Bl-K  1.  Map 
Herzcg  Tract,  Oakland.  Terminal 
Lumber  Co,  $1375.28;  Maxwell 
Hardware  Co.  $204.14;  Al  M  Feary. 
$723.70;  Henry  Cowtll  Lime  * 
Cement  Co.  $199.7  1:  Cnas  F  Osgood, 
$16.50    to   A   L  and    D  B  Baukhead. 


Notice  of  Non  Responsibility 

ALAMED.\     COUNTY 


Mar.  16,  1922— E  FRANKLIN  716.55 
N  14th  E  150  N  70,  Oakland.  W  H 
W'akefleld    as    to    improvements    on 

property     

Mar    15.    1922— PTN   BLK    '  F"    Moui, 
tain    &    Hill    Land    Kellersbergers 

Sbdvn  V  &   D  Pera'ta  Ranc'.ie.  ; 

Suzette  B  Weber  and  Katherine  E 
West  as  to  improvements  on  prop- 
Mar. 'll!  1922— NE  124  LOT  30.  all 
Lot  31  Blk  14  Map  Key  Route 
Heights.  Oakland.  Alameda  In- 
vestment Co  as  to.  improvementP 
on   property    - 


HOMESTEADS 


ALAMEDA    COUNTY 


Mar. 
10: 


15.      1922— SW     E-SIXTEENTH 

SE    13th    Ave      SE    45.XSW    150. 

Oakland.        Kate    Stuhlmacher    (wf 

BeM.hard     H) »2500 

Mar.  15.  1922— NW  COLLEGE  AVE 
392  22  SW  San  .lose  Ave  SW  45  NW 
;o  pt  77.02  NE  Versailles  Ave..  Ala- 
m'da.      Minnie      H    Anderson      (wf 

<liris     M)      »1"0''' 

Mar.  15.  1922— LOT  31  AND  W  2 
Lot  30.  Map  Allendale  Park.  Oak- 
land. Jennie  PJd^r  fwf  B  H)..$250n 
Mar.  13,  1922— S  RIO  VISTA  AVE 
105  E  J  iedmont  Ave  E  35xS  100. 
Oakland.        Alma    M    McTeer      (wf 

Alex)     MOOD 

Mar.  13.  1922— NE  E-TENTH  75  sE 
:;5th  Ave  SE  37-6XNE  105.  Oakland. 

An.ia    C    Gardner $350« 

Mar.    13,    1922 — LOT    28    Map    Peralta 

Terrace.  Oakiand.     Laura  Alice  Mc- 

Neelv   (v.f  Charles  Thomas)    ...$5000 

Mar.  li     1922 — LOT  76  Rcsbdvn  Blk  D 

Meek    Estate    Oichards,    Hay  ward. 

\   A   and    Margaret    Grube $4000 

Mar.  n,  1922— LOT  26  BLK  C  Map 
Parson'd  Golden  Gate  Tract.  Oak- 
land.     Helen    C    Von    Aspern     (wf 

Peter)      '2500 

Mar.  10,  1922— LOT  6  Map  Oak  Vale. 
Claremcnt.  Berkeley.  Mary  Hays 
Wolf    (Wf    Nathun    C) »9000 


BUILDING  CONTRACTS 


SACRAMENTO    COUHTTT 

«I.OOO  and   Over  Reported 


DWELLING 

NO.  2117  TWENTY-FOURTH  ST..  Sac- 
ramento. One- story  5-room  frame 
dwelling  and   garasre. 

Owner — Anna  E.  Williams.  4216  San 
Bonita  St.,  Sacramento. 

Architect — None. 

Day's  work. 


$2950 


DWELLINGS 

NO.     3033,       3040,     3209,     3201       FORT^  - 

fourth   St.,   Sacramento.     Four  one- 

storv  5-room  dwellings. 
Owner— W.      T.    Foster,       3400      Fourth 

Ave.,   Sacramento. 
Architect — None. 
Days  work.  »1500  each 


RESIDENCE 

LOT    1741    AND    S    10    ft.    Lot    1742,    Sac 

ramento.      Residence. 
Ov.-ner — Harry   W.   Robertson. 
.Architect — None. 
Contractor — Oscar   Eliiiiger. 


Filed  Mar.   7,  '22.     Dated  Mar.  7, 


$9231 
■22. 


Two-story 


DWELLING 

NO.  3655  J  ST.,  Sacramento. 
5-room  dwelling. 

Owner — H.  M.  Clark.  2515  28th  St..  Sac- 
ramento. 

.\rchitect — None. 

Contractor — E.  E.  Sydenstricker.  2218  H 
St..   Sacramento.  $5200 


KMOKE  HOUSE 

NO.  806  SIXTH  ST..  Sr.eiamento.  Smoke 
house. 

Owner — Western  Meat  Co..  Preiriaes. 

Architect — None. 

Contractor — Larsen  &  Sicgrist  Co..  807 
(Maus  Sprcckolt  B10.?r..  San  Fran- 
ciscr.  »370(« 


l>  WELLING 

NO.  1940  THIRTY-SIXTH  ST..  Sacra- 
mento. One-story  5-room  dwelUng: 
and  garage. 

Owner — .^nna  C.  Williams.  4212  San 
Benita  Way.  Sacramento. 

Architect — None. 

Day's  work. 


$2950 


FLAT  BLDG. 

NO.    2212    N    ST..      Sacramento. 
story  4-flat  building^ 


Twp- 


44 


Owner — A.    K.    Bauer.    701    O   St,.   Sacra 

memo. 
Architect — Xoiie. 
Contractor — G.    E.    Harvie,    2212    T    St.. 

Sacramento,  111.750 
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MOVE  HOUSE 

XO.  2800  O  ST.  Sacramento.  Move 
house  from  No.   1510   11th  St. 

Owner— J.  R.  Benson.  2119  J  St..  Sacra- 
mento. 

Architect — Nont 

Day's  work.  $i200 


DNVELLl.Vd 

NO.    1140    FORTY-SECOND    ST..    Sacra- 

n  ento.   Two-.story   6-rt)om   dwelling 
Owner — N.   F.   GilUnw  ater.s.   lOllJ^    14th 

St..  Sacramento. 
Architect—  None. 
Contractor — J.     A.     Uuca.*;.     1601     V     St. 

Sacramento.  $4700 


KJ.ATS 

NO.     1«U    O    ST..    Sa<  ran-.ento.       Three- 

Klory    6-Hat    building:    (4    rm.s    each) 
Owner — J.    W.    Farrinpton.    712    8th    St.. 

Sacram(nto. 
Architect — -Nonc^. 
Day'.s    work.  116.000 


inVELLING 

NO.  1933  VALLEJO  WAV.  Sacramento. 
One-story    4-room    riwlling. 

Owner — A.  Colling.s.  Fair  Oaks,  Sac- 
ramento. 

Architect — Non( . 

Day's    work.  S250O 


DVv'ELLlNG 

NO.    2328      T    ST..      Sa.  ramt'nto.        Onc- 

story   5-room   dwelling  and   garaKc. 
Owner — J.     Earl     Langdon.     Boe     Office, 

Sacramento. 
Ari-hitect — None, 
f'ontractor — G.    E.    Harvie.    2212 

Sacramento. 


T    St.. 
toOOO 


rtVELLlNGS 

.NO  4.';33.  4.->4n  TWELFTH  AVE.,  Sac- 
ramento. Two  one-story  r»-room 
dwelling. 

Owner — llu.sines.s  Woman  Syndicate. 
4th  and   K  Sts..   Sacramento. 

.\ri-hiiect — None. 

Conlraclor — A.    W.    Oritlin.    Sacramento. 

»2.->0«i 


X'WEIJWNt; 

NO.  Hil4  r  ST..  Sacramento.  One- 
story   5-room   dwelling  and   grarag'e. 

D•.^ner — H.  I>  .Ton«  .k,  7.">30ii  T  St.,  Sac- 
ramento. 

Architect — None 

''ontraclor — H.  G.  nirdsall.  IS.'iOVs  T 
St.,   Sacramento.  J3800 


r»WEULIN(; 

NO.    1317    FORTY-SECOND    ST..    Sacra- 

tntnto.       Two-stoiy    7-room    dwell- 

InlS  and   garage. 
Ov  ner — Oscar     Ettinger        809       K     St.. 

St.;    Sacramento. 
Architect — None, 
''fintractor— H.  W.   Kol.erlKon.   1142  37lh 

Sacrnmtntri.  j 


l'\VEMJNG 

.NO.  867  THIKTY-THIRD  ST..  Hacra- 
mi-nto.   Oiie-Htoiy    '.-room    dwdlliiK 

Owner— Itoy  Miller.  U20  l.lih  St..  Sac- 
ram  <  nto. 

Architect— Nunc 

Contractor — E.  I>  Jirn-r.  321  .'7111  St.. 
HHcrami'Kto  |2«oii 


1'WEL.LINO 

NO.    ?I32      FIFTH    .\Vi;..      Sue.  Hiiicnio. 

One-ntory   6-ro<.in    IwoMlng. 
Owner- t,.  r.   Montfon.  mi    H  St.,  Kac- 

rarienti. 
Ar.'hMee»  -  N>ne 
•  '••nlr/u;i».r — J.   T.    HhiikiLiII.      lo.'..'.      Ilxt 

SI.,    Mucramoiiio.  14840 

K¥ATS 

.NO.    2.-.^4    KIRHT       AVJC.      Kacrnmont.. 

Two-mory   (2)    nam;  f.-rnomii  <etru 
Owner— W.      Alh^rtn,    ;<IJ5      f.^th      St., 

Hn<  rnumnl*.. 


Architect — None. 

Contractor — .Warren     &     Beebe,     2009^2 
F   St..   Sacramtiiio.  |600<i 


DWELLING 

NO.  2750  FORTY-SECOND  ST..  Sacra- 
mento.     One-story    4-room    awlg 

Owner— Ellen  R.  Cres.s,  2740  42nd  St.. 
Sacramento. 

Architect — None. 

Day's    work.  $2000 

MOVE  HOUSE 

NO.  160C  TENTH  ST..  Sacramento. 
Move  house  from  No.   1002  P  St 

Owner— Mrs.  D.  Ebcl,  1002  P  St..  Sac- 
ramento. 

Architect — None. 

Contractor — Warron  &  Heebe,  2009^ 
F'  St..  Sacramento.  $2000 


One- 


D  WELLING 

NO.     2512     X     ST.,     Sacramento. 

story   7-room   dwellinff. 
Owner — Wm.     Slaughter.     1324     6th     St.. 

S-ucramenio. 
.\rchitect — None, 
''ontractor  —  E.    D.    Brier.    813    .T     SI. 

rameiito.  ?480r; 


SCHOOL 

TWENTY-SIXTH     AND     V     STS..     Sac 

ramento.      Newton    Booth   School. 
Owner — Sacramento   City   School    Dist. 
Architect — None. 
Contractor — Geo.    Wagner.    251    Kearny 

St.,    San    Franci.sco.  $177,990 


DWELLIXt", 

XO.  2124  TWENTY-FIFTH  ST..  Sacra- 
mento.     Ore-.story    5-room    dwlg. 

Owner — John   McGrcggor,  Sacramento. 

Architect — None. 

Contractor — E.  1*.  Brier,  ;!21  27th  St. 
Sacramento.  $300ii 


i>w]-:llinc 

NO  940  THIRTY-EIGHTH  ST..  Sacra- 
mento.    One-story  5-room  dwellinp 

Owner — Wm.  M.  Iverson.  909  ?,!<it\  St.. 
Sacramento. 

Architect — None. 

Contractor— Tho.s.  B.  Hunt.  2926  S  St.. 
Sacramento.  13600 

DW  ELLINGS 

NO.     1817    AND    1821     TWENTY-FIFTH 

St  .  Sacr.-imento.     Two  one-story   .^- 

rooni  dwelling 
Owner — Greer    &     Harrigan,    708    J     St.. 

Sacramento. 
Architect — None. 
Doy'.s    wr.rk.  $28(1(1    each 


DWELLlNt; 

NO.  1409  THIRTY-SEVENTH  ST..  .Sac- 
ramento.     One-story    5-room    dwlg. 

Owner— W.  G.  Mar.shall.  124  1  32nd  St.. 
Sacramento. 

.\rchllect — None.       -^ 

•  ontractor — Carl  Koch,  .MIS  L  St..  Sac- 
ramentn.  |27tin 


I   WELLING 

NO.  2049  TllIUTV-FlKTH  ST..  Sacra- 
mento.     On.- -.story   5-room  dwlg. 

Owner — John   Albrerhl.   Roseville. 

.Vnliltecl-     .s'one. 

'•ontractor — C.  F.  Smith.  I'OCG  Ittli  s:.. 
Sacramento.  $3x00 


l>UELLIN(. 

•NO.     933     THIKTV-THIKD    ST.    .^'acia- 

mento.       One-strry    5-rootn    dwell- 

Ingr. 
Owner— G.    i:.    Burton.    2918    K    St  ,   S.i.-- 

rainentii. 
Architect — None 
Owner— J.     Edt-nhofer.     3.100     2nd     Avi  .. 

Sccrnmentci.  $23.'.i) 


DW  ELLING 

•NO.     832     KIKTY-SECOND    ST..     .s.,c,« 

nienlo.       One-story    8-room    dwl« 
r.wn.M—E.   A.   Hhlok.   905   f.2nd   St.   Sa.  - 

ramenio. 
Architect — Nonr. 
J>HyM  work  ,,„„y 


March     18,     1922 


DWELLING 

NO.  901  THIRTY-NINTH  ST..  Sacra- 
mento. One  and  one-half-storv  J- 
room    dwelling. 

Owner—Albert    H.    Kodin.    1615    8th    Si 
Sacramento. 

Architect — Nont- 

Day's   work.  53^00 

DWELLING 

NO.    1532    FORTY-EIGHTH    ST..    Sacra- 

mento.     One-story  5-room  dwlg 
Owner— C.    P.    Alalcolm,    1521    48th    St 

Sacramento, 
Architect — Xone 
Day's  work.         ,2000 

DWELLING 

-NO.  5362  J  ST.,  S.acramento.  One-storv 
4-room   dwelling. 

Owner — Joe  Ga'orellis.  920  42d  St  Sac- 
ramento. 

Architect — None. 

Contractor— J.  a.  Saunders.  2810  1  St 
Sacramento.  ,285o 

FLATS 

•NO.     705-7    NINTH,     Sacramento.       Two 

flat    building. 
Owner— Fred     Ankener,     126     Caperton 

Ave.,  Piedmont. 
Architect— None. 
Contractor— Herndon   &   Finnegan,  1814 

17th    SC.    Sacramento.  $9000. 

FLAT  BUILDING 

LOT  3  E  14  J.  28th  and  29th  Sts..  Sacra- 
mento, Two-story  frame  flat 
buiMing  (3  4-room  and  1  5-room 
flats). 

Owners —  Tho.<».  X.  and  Peachle  A. 
Chamberlain. 

Architect — None. 

Contractor— .las.  T.  Randall,  Jr.,  1055 
41st  St..  Sacramento.  $12  255 

tiled   Mar.    14.   '22.      Dated   Mar.    2,   '22 


COMPLETION  NOTICES 

.SACRAMENTO    COl'XTY 

Recorded  Accepter 

Feb.  9.   1922   -LOT  1898   W  &   K  Tract 
24,  Sacramento.     Mariaji  McClatchy 

Jack  tc.   vlioiii   it  may  concern 

Mar.    7,    1922 

Mar.    5.    19L'2      S    1,    LOT    4    T.    V.    26th 
and    27th    Sts..    Sacramento.      Julia 

Marin,.  U-,  Meyer  &  Newman 

Mar.     1.     IH2.' 


BUILDING  CONTRAOTS 
SAN  joAauiif  covimr 

?X.^04t     aiiil     t»ver     Heported 


K'LATS 

-V    CENTEK.    Stockton.       Flats. 
Owners— J,  H.  Coley  and  Francis  Qard- 
ner.   Bank  of  Italy   Bldg..  Stockton. 
.\rchltect — .None, 
Day's   work.  $15,000 

STATION 

E-MINEPw    ST..    Stockton.      Service    sta- 
tion. 

Owner — Union  oil  Co..  526  W-W*«ber  M 
Stockton. 

Architect — None. 

Day's    work,  $3000 


RESIDKNCI-; 

iO-LINDEN    ST,.    Stockton       llcsldencc 

Owner— H.  B.   Raggio,  Stockton, 

Architect — Norn-. 

Day's  work.  $300i. 

IIESIDENCI: 

W-VINE    ST.,    Stockton.       Renldeiicr, 

owner — W.    T.    OBrl.  n.    28    S-CallfornI  • 

St,,  Stockton. 
Vrchlt'-ct — None. 
Day's  Work.  $3200 


RESIDENCE 

lO-LlNDSAV  ST.  Stockton      Residence. 

Owner — Mr.  and  Mr.;.   E    M.  Barth. 

Arohlloct — None. 

Day',"    work.  |"2600 


.S-aturday,     March     18,     1922 


BUILDING     AND     ENGINEEHING     NEWS 


4^. 


BUILDING 

LOT  3  BLK  5,  Sperry's  Addition,  Stock- 
ton.     Building 

O-wner — J.  P.  Morrcll,  537  MoCloud  St., 
Stockton. 

Architect — None. 

Contractor — .John  Ratto,  318  W-Wash- 
ington    St.,   Stockton.  $,55P0 

Filed  Mar.  14,  '22.  Dated  Mar.  13,  '22. 
Limit,    3   months. 


COMPLETION  N0TI0E8 


SAN  JOAaUIN  OOUNTT 


Recorded  Accepted 

Mar  9,  1922— K.SCALON  UNION  HIGH 
School  District,  Stockton.  Board 
of  Trustees  of  the  E.scalon  Union 
High  School  Di.strict  (for  general 
contract   work)      to   whom      it    may 

concern Mar.     4,     1922 

.Vlar  9,  1922 — ESCALON  UNION  HIGH 
School  District,  .Stockton.  Board 
of  Tru.stecs  of  the  Escalon  Union 
High  .School  Di;;!iict  to  .Stockton 
IMumbing    Co Mai.    4.    192;; 


LIENS  FILED 


.SAJN'   JOAaUlN  COUIMTY 


Recorded  Amount 

Mar.  10,  1922 — PTNS  OF  SEC.  34  of  T, 
1,  S,  R,  4  E,  containing  2.'>],184 
Acres.  Good  Lumber  Co,  a  cptn  vs 
W  G  Lang,  Nellie  Lang,  Bark  of 
Italy,   a  cptn,  A  F  Nunes  and    Will 

Cohrs      $199.76 

Mar.  8,  1922— N  90  FT  LOT  9  BLK  TO. 
E  of  Center  St.,  Stockton.  Yolland 
Ice  &  Fuel  Co  v.s  G  R  Gould  and 
wife  and  Mary  Olive  Johns  and 
husbard     .1557.90 


BUILDING  CONTKAOTS 


SAN   MATEO   COUNTY 


TOMB 

ITALIAN  CEMETERY.  All  work  for 
Sacophagus    Tomb    (6    nitches). 

Owner — Mr.s.   C.   Cerruti 

.Vrchitccl — Paul  F.  De  Martini,  946 
Broadway,  San  Francisco. 

Contractor — R.   Bona  &  V.   Toutana. 

Filed    Mar.    10,    '22.      Dated    Mar.    4,    '22. 

C^oncrete  finished    ?   575 

(.'ompleted  and  accepted 1700 

Usual   35  days 500 

March    1,    1923 300 

TOTAL  COST,    $3075 

Bond,   none.     Limit.    100   working  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

BUNGALOW 

LOT     SO     BLK     8,     Burlingame     Grovo. 
Burlingame.         All    work    for    one- 
story   bungalow   and   garage. 
Owner —    Sterling    Anderson,    424    Stan- 

yan  St.,  San  Francisco. 
Architect— None. 

Contractor — J.    B.    Bale,    San   Mateo. 
Filed  Mar.  10,  '22.     Dated  Feb.  27,  '22. 

Frame  up    $968 

Roofed    and    plastered 968 

Completed      908 

Usual    35    days 971 

TOTAL  COST.  $3875 
Bond,  none.  Limit,  on  or  before  Apr. 
27,  1922.  Forfeit,  none.  Plans  only 
filed. 


COMPLETION  NOTICES 


SAN  MATKO  COUNTT 


Recorded  Accepted 

Mar.  14,  1922— LOT  7-B  BLK  1,  Town 
of    Burlingame    Nc.    1.      Michael    M 

Zoble   to  S  A  Born  Bldg  Co 

March    14,    1922 

Mar.  14,  1922 — S  P  CROSSING  County 
Highway,  Beresford.  Southern 
Pacific  Co  to  Malott  &  Peterson... 
Mar.   6,   1922 

Mar,  10.  1922— CALIFORNIA  SANA- 
torium,  1%,   miles  W   frm  BcUnont. 


California  Sanatorium  to  L  Dio- 
guardi Feb.    7.    1922 

Mnr.  11,  1922 — LOT  10  BLK  9,  Bur- 
lingame Terrace,  Burlingame.  Chas 

L  Bell   to  whom    it   may  concern 

March     10.     1922 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY 


nWlCLLlNG 

FIFTH  ST.,  bet.  Ncvin  and  Barrett  Sts.. 

Richmond.     One-story   frame  dwlg. 
Owner— J.    I.    Es-jla,    4  36    r,ih    St..    Itich- 

mond. 
Architect — None. 
Contractor    —     N.     E.     Anderson.     2030 

Roosevelt  Avt-.,  Richmond.  $35('0 

ALTERATIONS 

TENTH  ST.,  bet.  Macdonald  and  Bis- 
scil,  Richmoiid.  Remodel  two-.story 
frame  dwelling. 

Owner — Florence  Hudson.  136  Fourtn 
St.,  Richmond. 

Architect — None. 

Contractor  —  Carl  Overaa,  210."  Roose- 
velt  Ave.,    Richmond.  $2150 


DWELLING 

B.\RRETT      AND      DIMM.       Richmond. 

One-story  frame  dwelling. 
Owner — Contra    Costa    Home    Builders, 

914    Macdonald   Ave.,    Richmond. 
Architect — None. 
Contractor — F.     A.      McCausland,      23rd 

and   Emerlc,   San    Pablo.  $4400 


BUILDING  CONTRACTS 


FHKSNO    COU>TY 


95,000   nnd   Over   Reported 

APARTMENTS 

NO.     711-717     FRANKLIN    ST..     Fresno. 

Two    apartment    houses. 
Owner — J.     A.     Manning.     924  V4     .1     St., 

F'resno. 
Architect — None. 
Day's  work.  5:10,000  each 


ST., 


APARTMENTS 

NO.      727       FRANKLIN 

Apartment  house. 
Owner  —  J.    A.    Manning.    924V2    •!    St.. 

Fresno. 
Architect — None. 
Day's   work.  $12,000 


APARTMENIS 

NO.    1507    N-VAN    NESS    AYV...    Fresno. 

Apartment   house. 
Owner — Nels    N.    Nelson,    848    Roosevelt 

St.,  Fresno. 
Architect — None. 
Day's  work.  $36,00©- 


AVE. 


Fresno 


DWELLING 

NO.  729     Mckinley 

Dwelling. 
Owner — L.    J.    Trambloy,    Fresno. 
Architect — None, 
(-ontractor — Shorb     dc     Neads,     627     Mc- 

Klnley   Ave.   Fresno.  $8000 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


DWELLINGS 

XO.   1835  and  1827   SARAH   ST.   and  No. 

1911      S-Van    Nees      Ave..      Fresno. 

Thrte    dwellings. 
(>wner — W.   J.  Moore,   Fre.sno. 
Architect — None. 
I'ontractor — Koy       Martin,     Olive       and 

Nursery  Sts.,  Fresno. 

(2)   ?3G0O  each  and   il)   15000 


DWELLING 

N(^    3128      VENTURA      AVE..      F'resno. 

Dwelling. 
Owner — C.  .1.  Arshanjian,  Fresno. 
Architect — None. 

Contractor — Carl     Kazanjlan,     Fresno. 

$«C0(- 


DWELLINGS 

N(\    1638    AND      1646    DEL      MAR    ST. 

Fresno.     Two   dwellings. 
Ownt'r — G    E.   Veal,  Fr".'?no. 
Architect — None, 
'"oritractoi — .S.    W.   Ottinger,   Fresno. 

»4000   each! 


OFFICE  BLULDING 

SO.      802      VAN     NESS     AVE.,      Fresno. 

OiTice   building. 
.\  rchitect — None. 

(  ontractor — Jas.  A.  McCullough,    Fresno 

135.000 


COMPLETION  NOTICES 


FRKSNO   OOUNTT 


Recorded  Accepted 

.Mar.  )4.  1922— LOTS  9  AND  10  BLK 
34,  Arlington  Heights,  Fresno.  W 
A  Purkett  to  whom  it  may  con- 
cern  Feb.     23,     1922 

Mar.  14,  1922— LOTS'  15  AND  16  BLK 
20.  North  Park  Terrace,  Fresno, 
llerton  &  Wolff  to  whom  it  may 
concern Feb.    20,    1922 

Mar.  15,  1922 — LOTS  25  AND  26  BLK 
33.  Arlington  Heights  Tct.  Fresno. 
E  T  McCaslin  to  whom  it  may  con- 
cern  Mar.    14.    1922 

Mar.  15,  1922 — E  50  FT.  OF  W  100  FT. 
Lot  3  Blk  6,  Hazelwood.  Fresno. 
N  E  Wilkinson  to  whom  it  may 
concern .Mar.    14,    1922 

.Mar.  10.  1922 — LOT  1  BLK  6.  Cedar 
Park,  Fresno.  Clifford  Bridges  to 
whom    it    may  concern ...  .Mar.   9,   1922 

Mar.  11.  1922— WONDER  BLDG., 
Fresno.  Annie  L  Wallace  to  whom 
it    mav  concern Mar.    6.    1922 

.Mar.  11,'  1922— LOTS  26  AND  27  BLK 
tt.  Van  >Jess  Heights.  Fresno".  D  M 
Benton  to  whom  it  may  concern.. 
Marc.n    li.    1922 

Mar.  11.  1922 — W  22  FT.  LOT  15.  E 
28  ft.  Lot  14  Blk  2,  Meadow  Brook 
Tract.  Fresno.  L  A  Watson  to 
whom    it    may  concern .  .Mar.    10.   1922 

Mar.    9.    1922 — LOTS   23    AND   24    BLK 
46,      K    B      Heights.      Fresno.        M 
Papagni  to  whom  it  may  concern 
Mar.    8.    1922 

Mar.    9,    1922 — FRANKWOOD    GRAM- 
mar    School   Dist.,    Fresno.      Frank- 
wood    Grammar    School    District    to 
whom    it  may   concern.  .Feb.   18.    1921' 
♦ 

LIENS  FILED 


KRESNO    COUNTY 

Recorded                                               Amount 
.Mar.    9,    1922— N    498.3    FT.    LOT    33, 
Easterly    Rancho,     Fresno.       Routt 
Lumber  Co   vs   J   C   Doze $331 


Notice  of  Non-Responsibilitj 

FRESNO    COVNTY 


Mar.  15.  1922 — LOTS  29  AND  30  NW 
11  Vs  Lot  28  Blk  84,  Fresno.  Alex- 
ander Goldstein  Co  and  Adolph 
Kutner  Co  as  to  improvements  on 
property     
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BUILDING     AND     ENGINEERING     NEWS 


Saturday,     March     18.     19^2 


BUILDING  CONTRACTS 


SANTA    CLARA    COLXTY. 


$1,(HiO  anil  Over  Reporte«1 


for 


SCHOOI. 

l.'.AJtfPBELL.  Window       shades 

school. 
Owner — Board     of    Trustees    Campbeli- 

San  Tonias  l^iiioii   Grammar  School 

District.    Camrlicll. 
Architect — W.    H.    Weeks.    369    Pine   St.. 

San    Franci.sco 
Contractor — Robin.son    &    Sons    Co.,    227 

S-First  St..  San   Jose. 
Filed  Mar.  G,  '22.     Dated  Feb.  23.  '22. 

As    work    progrest:es 757c 

Usual    35   days 2570 

TOTAL  COST,  $1426 
Bond.  11426.  Surely,  Hartford  Indem- 
nity &  Accident  Co.  Limit,  120  work- 
ing days  from  Feb.  23,  1922.  Forfeit, 
SIO.      Plans   and    siieciflcations    filed. 


18 


ELECTRIC   WORK  ON   AKOVK. 
Contractor — Ceiitury     Electric     Co. 

E-San   Antonio   St.,   San   Jose. 
Filed  Mar.   6.  "22.     7:)ated  Feb.   23.  '22. 

Payments    same  as    above 

TOTAL  COST,  |3300 
Bond,  $3300.  Surety.  Hartford  Accident 
&  Indemnity  Co.  Limit,  100  working 
days  from  Feb  23,  1922.  Forfeit,  $ll>. 
Plans   and   .specificiit  ionr;   filed. 


RESIDENCE 

BUSH    AND    SEQUOIA    STS.,    Hanchett 
Tract,  Siin  3os<\     A!!   work  for  two 
story  frame  residence  and  garag-e 
Owner — Stanley    HiUer,    35    S-17ih    St.. 

San  Jose. 
Architect — Wolfe    Sc    Higgins.    Auzerais 

Eldg.,  San  Jose. 
Contractor — C.     F.     Kecsliiig,     348     Coe 

Ave.,    San   Jo.se. 
Filed   Mar.    6,     22.      Dated   Mar.    4.   '22. 

Frame    up     $3062.50 

Isi    ccat    plaster    on 3062.50 

Completed    and    accepted 3062.50 

Usual    35    days .1062.50 

TOTAL  COST,  $12,250.00 
Bond,  $6125.  Sureties,  H.  G.  Keesling 
and  Edwin  E.  Kevsling.  Limit.  120 
working  days  from  M.irch  4.  1922. 
Forfeit,  none.  Plans  and  .specifications 
tiled. 


HOSPITAL,    ETC. 

E-SANTA    CLARA    ST.,    San    Jose.      All 

work     for    five-.slory    hospital    anci 

boiler  house. 
Ownur — San  Jose  Honpiial,  San  Jose. 
Architect — Binder    &    Curtis,    255 V4     S- 

Flrst  St.,  San  Jo.se. 
Contractor — E.    E.    Etherton    Co.,    Mo- 

nadnock    BIdg.,   San    Francisco. 

Filed   Mar.  — ,    22.      Dated   Mar.    10.   '21. 

100%  aH  work  progres.'rcs,  but  never 

over     $139,780 

Usual    35    days 12,600 

TOTAL  COST.  $15'-'.2«>I 
Boiid,  none.  Limit,  .'ioo  working  day.s 
from  March  11.  1922.  Forfeit.  |6P. 
I'lans  .md   .speclllc:!  i  Ions   lllrd. 


COMPLETION  NOTICES 


SANTA  (I. AHA   COINTY 


Kecorri»'rl  Accepted 

Recorded  Accepted 

Mat.  14.  1»'22— SAN  JOSE.  Oeorgo  W 
»nd  Vorna  M  MoliHon  to  whom  It 
may   com-rrn... Mar.    U.    1922 

Mar.    14.    1922— SAN     lOHIC.      Llllio    A 

Woodruff    to    A    M    Whlteslilo 

Marrli    9,    1922 

M«r.  I»,  1922— SAN  .lOSE.  rhiirlen  L 
Dfsn  to  William  M  My-r.Mar.  8,  1022 

Mar.  9,  1922  TWELFTH  A.M)  VIH- 
glnl.a      HiN..    .Man      Jom'  liliinche 

Couhniie  Tiironnot  to  Wlllliitn  11 
O'Nril .Miir.     fi.     1022 

Mar.  9.  1922-  TWELFTH  AM)  VIR- 
Iflnin  ,'^ln,  Hnn  Jom«v  M/irli-  '"cMitinpp 
10  William   H   0'.v..|l Mar    6.   1022 

Mar.  a,  1022— HANCIIKTT  UKMI- 
<l«no«    Park,    Man    Jone.         Ollva    L 


Spring  to  whom  it  may  concern... 
March    2,    1922 

Mar.  4,  1922— STUDIO  HEIGHTS,  San 
Jose.  R  D  Shimei-  to  S  Hawley.  .. 
March    S.    1922 

Mar.   6,   1922 — MARGUERITE    TRACT 
No.    2,   San   Jose.     George   Ickler   to 
EE    Weldon Mar.    3,    1922 

Mar.   6.   1922— SAN  JOSE.   A   M  Whlte- 

.slrte   to    whrm    it    may  concern 

M.ticii    4.    19  22 

Mar.  7.  1922— TWELFTH  AND  VIR- 
ginia  Sts..  San  Jose.  Williain  H 
O'Neil  to  whom  U  may  concern... 
March    6.    1922 

Mar.  7.  J  922— SAN  .lOSE.  WMUiam  H 
O'Neil  to  whom  it  may  concern... 
March    6.    192-.' 

Mar.  8,  1922 — LOT  13  Costella  Acres. 
Los    Altos.      F    J    Juday,    as    Agent 

tor   Owner,   to    U   S   C   Stevens 

Feb.     20,     1922 

M?r.  S,  1922— LOTS  24  AND  25  BLK 
3,  Sunnyvale  Tract,  Sunnyvale.  T 
Lambert  and  A  E  Bcs.sey  to  Wm  M 
Myer Mar.     1,     1922 

.Mar.  S.  1922 — W  CAPITOL  AVE  near 
San  Jose.  John  Battaglia  to  whom 
it  nav  concern Mar.   6.   1922 

Mar.  8.  1922— HANCHETT  RESI- 
tionce  Park.  San  Jo.se.  Adolph  G 
Gold.-^tein  to  whom  it  may  con- 
cern  Mar.    S.    19-2 


LIENS  FILED 


SANTA    CLARA    COUBTTT 


Recorded  Amoun? 

Mrir.  13,  1922 — SAN  JOSE.  O  I*  Mills 
vs    Aima    Michner    ?267.80 

Mar.  9,  1922— LOT  13  BLK  4.  Rose 
Lawn.  San  Jofo.  Hei.ry  Cowell 
Lime  &  (^etnent  Co  vs  Jos  Triana 
and    E    G   Finley $9.00 

Mar.  IC.  1922 — LOT  28  of  Cristina 
.Sbdvn  No.  1.  San  Jose.  Henry 
CowcU  Lime  &  Cement  Co  vs  E  G 
Finley.  Salvado'.e  P  Cristina  and 
Tony    R    Cristina $76.48 

Mar.  8,  1922— LOT  13  BLK  4  of  Rose 
l..awn,  San  Jose.  Southern  Lumber 
Co  vs  Joseph  Tralna  and  E  G 
Finl.iy      $372.21 


J.  A.  MOHR  &  SON 

GenernI  PnlntlnK  Contractora 

Specialists  In 

Compressed  Air  Painting 
and  ^and  Bla>ting 

18u    Jessie    St.,    22J6    Flllipore    S; 
San    Francisco 


Mar.  7,  1922— LOT  13  BLK  4,  Rose 
Lawn  Tract,  San  Jose.  Sunset 
Lumber  Co   vs   Joseph  Tralna.  .$34.15 

Mar.  8.  1922— LOT  13  BLK  4.  Rose 
Lawn  Tract,  San  Jose.  L  P  Jud- 
kins  vs  E  G  Finlay  and  Joseph 
'L'raina    $8 

Mar.  8.  1922 — LOT  13  BLK  4.  San  Jose. 
A  W  Wheaton  vs  E  G  Finlay  and 
Joseph    Traina    $43.50 


ST.\TK     hic;havvv     roMMissio> 

-\l  THOIUZKS   IMPROVKMEXTS 


At  a  recent  meeting  in  Sacramento 
the  California  Highway  Commission 
authorized  several  .sections  of  widening 
■with  concrete  and  conrete  or  asphaltic 
surfacing,  in  Aarious  parts  of  the 
system. 

In  Glenn  County  three  and  a  half 
miles  from  the  soulherl%-  boundary  to 
Logandale  will  be  given  a  bituminized 
macadam  five  incho.<^  thick.  20  feet  wide. 

In  IMacer  County,  five  miles  between 
Roseville  and  Lincoln  will  be  given 
two  and  a  half  foot  shoulders  seven 
inches  thick,  surfaced  with  three  inches 
of   asphalt. 

In  Solano  County,  three  miles  be- 
tween I'^airiield  .and  V'acaville.  will  be 
given  concrete  .shoulders  and  asphaltic 
surfacing. 

In  Sonoma  County,  three  miles  north, 
and  one  and  a  quartj'r  miles  south,  from 
the  city  limits  of  Petaluma.  a  total 
distance  of  four  and  a  half  miles  will 
oe  widened  with  concrete  to  twenty 
teet  and   surfaced  with   asphalt. 

In  Santa  Clara  County,  four  and  a 
halt  miles  from  Crrnadeno  Creek  to 
the  south  county  boundary,  will  be 
given  concrete  .shoulders  and  asphaltic 
surface. 

In  San  Luis  Obispo  County  a  rock 
and  gravel  surface  will  be  placed  on 
a  three  mile  section  of  the  Cuyama 
latpral  to  I'akei  sflold.  extending  from 
near  Santa  Maria  to  the  Cuyama  River. 

In  Merced  County,  three  small  sec- 
tions aggregating  f.bout  five  miles  will 
be  widened  .and  surfaced,  two  sectlon.s 
to  be  surfaced  with  asphalt  and  one 
with  concrete.  In  addition  to  this 
work,  the  highway  through  the  towns 
of  Atwater  and  Livingston  will  be 
widened  and  surfaced  and  the  curves 
widened  ne,:r  the  towns. 

In  Mi.dera  County,  a  section  one  mile 
long  south  el  the  city  Madera  will  be 
widened  with  concrete  and  surfaced 
with    asphalt. 

In  Tulare  County,  it  Is  proposed  to 
widen  and  surface  the  State  highway 
through    the    town    of    Tipton. 

In  Kern  (^)Ullty,  a  ten  mile  section 
south  of  B,ikerslield  on  Union  Avenuo 
will  be  wIdeiK'd  with  two  and  a  half 
loot  coiurelt  shoulders  and  three  Inch 
asiih.iltic  surfacing'. 


The  only  daily  newspaper  in  the 
West  whone  colnmns  are  dPTot«d 
exclnslTj'Iy  to  nalldlnfr  News.  Coters 
San  FrnnolKro  and  Ray  Connties. 
$1.2ft  por  month,  payable  In  adrance. 
Send  for  snnijtlp  ropy. 
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A  *«PIttsbiirgf  Automatic 
Gas  Water  Heater  in- 
stalled  in  the  Home  indi- 
cates high  qnaHty 
throughont. 

Itecommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  :i 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PTTISRURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANIC  WATER  HEIATERS 


309  I3th  Street 

OAKLAND 


478  Sutter  Street 
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Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  giv^e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER    BUILDING 

San   Francisco,   Cal. 


YEON   BUILDING 


Portland,  Oregon 


Tel.  Market  1935 


Skilled  Workm«n 
Prompt  Service 


Frank  3.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contractor 


221  OAK  ST. 


San  Francisco 


Permanent 
Economical 


DORITE 
COMPOSITION  FLOORING 


Attractive 
Variety  of  Colors 


Manufactured  by  The  Dorlte  Manotacturiner  Company — 116    Utah   Street,   San  Francisco 

See    our    Permanent    Exhibits:    Building  Material    Exhibit,   San   Francisco   and  Oakland    Building  Material  and   Manu- 
facturers   Exchange,    Oakland. 
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LIBER'^ 

WALiLBMRD 

MANUMCTURtO    BV 

KEY- HOLD  PLACES  UTHjCOMPANY 

■A 


A  Flbered  Oypsum  Plaster 
Board  th&t  will  not  shrink, 
w«rp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1/4  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Ofifice  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 
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Doors  in  Boiler  Room,  etc. 

Furnished   By 

Michel  &  Pfeffer 
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ICarsru  (EuuBtrurtinn  Srpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  rlasaes  of  bulldiiie,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
800   MISSION   STUKET  SAN   FRANCISCO,   CAL,. 


Reinhait  Lumber  and  Planing  Mill  Company 

GBMORAL.   MIMIIRIl   YARD 

Dry  Klin  Capacity.   10  Million  Feet  per  Annum 
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Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALE  BY  ALL    LUMBER   DEALERS 
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A  •Tlttsbnrg"  Automatic 
Gas  Water  Heater  In- 
stalled In  the  Home  indi- 
cates high  qaality 
tlironghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hig^h  merit 
of  the  Pittsburg  coupled 
with  "  Pittsburg  Perfect 
Service." 

"Hot  water  quick  aa  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITISRURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 
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TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactureri  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha^ving 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON   BUILDING 

San   Francisco.  Cal.  Portland.  Oregon 


Tel.   Market   1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contradtor 
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San  Francisco 


Permanent 

Economical 


DORITE 
COMPOSITION  FLOORING 


Attractive 
Variety  of  Colors 


Manufactured   by  The  Oorlte  ManaCaeturlngr  Company — 116    Utah   Street,   San  Francisco 
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Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  variouH  lonj^ths  up  to  12  feet.     1   2/10  lbs.  per  square  foot. 
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WRITE  FOR  QUOTATIONS 
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SAX   FRANCISCO    BriLDERS'   EX- 
CHANGE   ELECTS     OFFICERS 

On  Monday,  March  20.  members  oi' 
the  San  Francisco  Builders'  Bxchangrc 
elected  a  board  of  eleven  director.';  to 
.serve    for    the    ensuing-    year. 

Wm.  H.  George,  D.  J.  Sullivan.  Alex 
Mennie,  J.  D.  McQilvray,  .los.  B.  Keen- 
an,  George  T.  Be  wen,  Chas.  B.  Gom- 
pertz.  C.  C.  Berg,  R.  J.  H.  Forbes.  Tom 
Campbell,  J.   A.   Hart. 

At  a  meeting  yesterday  the  i^oai  U  of 
Directors  elected  the  following  office,  i 
to  servo  for  the  next  Exchange  yf  ai  : 

Wm.  H.  George,  I'resident;  1),  .1. 
Sullivan,  1st  Vice-Presidtnt;  Jo.s.  i; 
Keenan,  2nd  Vice-President;  Geo.  T 
Bowcn,  3rd  Vice-President;  n.  J.  Jl. 
Forbes,  Secretary;  Alex  Mennie,  Trea.'^- 
urer. 

The  usual  business  was  tiansaoleil 
and  the  meeting  adjourned  to  meet 
again,  Wednesday.  March  29th.  ai  i; 
A.   M. 


TRACY    CITY    ENGINEER    SUES    FOR 
$8,000  D.\MAGES 


Alleging  damages  of  $8,000,  W.  B. 
Larkin,  fromer  city  engineer  of  Tracy, 
has  entered  suit  in  the  Superior  court 
against  the  trustees  of  the  city  of  Tra- 
cy. The  bill  of  complaint  sets  forth 
that  on  March  10,  1921,  the  trustees 
passed  resolutions  asking  Larkin  to 
make  recommandations  for  pavement 
and  construction  of  gutters,  curbs  and 
electroliers  on  certain  streets,  ho  to 
perform  all  engineering  and  Inspection 
in  connection  with  the  work.  The  re- 
solutions further  stated  that  Larkin 
was  to  receive  6  per  cent  of  the  con- 
tract price  for  his  services,  the  job  be- 
ing estimated  at  $200,000.  Larkin  sub- 
mitted his  recommendations  on  the 
same  day,  and  his  report  was  adopted. 
On  March  17  the  trustees  rescinded  the 
above  resolutions,  which  action  Lar- 
kin alleges  discharged  him  from  his 
duties  without  a  hearing  and  without 
(easonable  notice. 


SANTA     CLARA    WINS     DE:CISI0N 
AGAINST   CEMENT   COMPANY 


Santa  Clara  County  is  victor  in  a  law 
suit  involving  about  $21,000  brought 
against  the  county,  the  Garden  City, 
et.  al.,  by  the  Santa  Cruz  Portland 
Cement  Co.  for  payment  for  cement 
alleged  to  have  been  furnished  in  the 
construction  of  county  highway  on 
Fremont  Ave.,  near  Los  Altos,  in  a 
decision  handed  down  today  by  Judge 
Welch.  The  decision  handed  down  by 
the  judge  not  only  exempts  the  county 
treasury  from  the  burden  of  the  $21,- 
000  sued  for,  but  also  gives  the  county 
and  Garden  City  bank  judgment  for 
costs  of  suit. 

The  conclusion  andl  order  of  the 
court  is  stated  in  the  lollowlng  terms: 

(1)  That  neither  the  plaintiff  nor 
the  cross-complainant,  E.  B.  &  A.  L. 
Stone  Co.,  has  an  equitable  lien  or  any 
lien  at  all  against  the  funds  in  the 
control  and  possession  of  the  county 
of   Santa   Clara. 

(2)  That  said  plaintiff  and  said  K. 
B.  &  A.  L.  Stone  Co.  take  nothing 
against  said  county  of  Santa  Clara 
and  its  defendant  officers,  nor  against 
the  defendant  Garden  City  Bank  & 
Trust  Co. 

(3)  That  the  plaintiff  and  said 
crc'HS-complainant,  E.  B.  and  A.  L. 
Stone  Co.  have  Judgment  against  de- 
fendant Bernard  Rans^me  for  the  re- 
spective pleadings,  and  for  costs  of 
suit. 

(4)  That  said  county  of  Santa  Clara 
and  the  Garden  City  Bank  &  Trust  Co. 
have   judgment   for   their   costs. 


CONSTRUCTION    IN    FRESNO 
DISTRICT    REVIVING 


More  than  seventeen  hundred  me- 
chanics are  engaged  in  building  con- 
struction in  the  Fresno  District,  ac- 
cording to  Walter  Adklns,  secretary  of 
the  Fresno  Building  Trades  Council. 
■'Conditions  look  promising."  Adkins 
.says.  "We  believe  and  hope  the  slump 
l.s  over  and  that  we  are  turning  the 
corner  to  prosperity.  With  business 
good,  with  seven  millions  of  raisin 
money  to  be  distributed  shortly,  Fresno 
should  again  step  out  and  take  its 
rightful  place  as  the  busiest  and  most 
prosperous  city  in  the  country,  a  posi- 
tion accorded  us  not  so  many  months 
ago  by  Roger  Babson,  the  economist 
and  business  analylst. 

"We  have  been  very  fortunate  in 
Fresno,  however,  for  approximately  75 
per  cent  of  our  resident  membership 
went  through  the  winter  with  com- 
paratively little  loss  of  work,  except 
that    enforced    by    weather    conditions. 

"Three  months  ago  25  per  cent  of 
our  membership  was  estimated  to  be 
Working  on  part  time;  a  month  ago 
this  had  dropped  to  10  per  cent,  and 
today,  I  am  happy  to  state,  there  are 
virtually  none  without  steady  employ- 
ment." 


RAKERSFIELD     BUILDERS*     EX- 
CHANGE   DEFIES    UNION 
BOYCOTT 


The  Bakersfleld  Builders'  Exchange 
has  sent  notice  to  the  Kern  County 
Building  Trades  Council,  in  a  com- 
munication which  the  exchange  said 
was  to  be  considered  "official"  that  If 
the  boycott  alleged  to  be  in  effect 
against   members    of   the    excbansre   by 


building  tradesmen  "is  not  lifted  by 
March  25,  the  contractors  belonging 
to  the  exchange  would  put  into  oper- 
ation the  American  Plan  in  the  building 
indu-stry  of  Bakersfleld." 

Copies  of  the  notice  were  given  to 
the  press.  The  action  of  the  Builders' 
Exchange  was  taken  at  a  meeting 
Saturdaj',  It  was  announced. 

The  attitude  of  the  Trades  CounoU 
toward  the  "notice"  was  not  an- 
nounced. 

The  exchange  said  that  If  the  al- 
leged boycott  is  not  lifted.  It  would 
consider  the  working  agreement  be- 
tween building  contractors  and  work- 
ers here,   "abrogated  and   broken." 


LUMBERMEN     LOOK     FOR     BIG 
BUILDING  SEASON 


Turning  their  backs  upon  1921  de- 
scribed as  the  worst  year  in  the  history 
of  the  lumber  business,  lumbermen  of 
three  California  associations  meeting 
in  Modesto,  set  their  faces  towards 
the  si)ring  of  1922  and  declared  they 
"intended  to  make  it  the  best  season 
ever  experienced."  Roger  Babson  was 
quoted  as  declaring  that  it  is  possible 
to  "make  more  money  this  year  than 
ever  before."  The  lumbermen  listened 
to  a  detailed  proposal  of  better  methods 
outlined  by  A.  L.  Porter,  secretary  of 
the  Western  Retail  Lumbermen's  As- 
sociation. 

The  guests  were  welcomed  by  C.  R. 
Tillson,  president  of  the  Modesto  Lum- 
ber company,  who  spoke  of  the  confi- 
dence business  men  in  general  have 
in  the  future  of  California.  He  said 
that  while  in  New  York  he  spent  an 
afternoon  at  the  Polo  grounds  with  a 
group  of  New  York  millionaires  whose 
wealth  totaled  several  millions,  an-l 
who  trravely  talked  of  business  while 
he  would  rather  have  cheered  Babe 
Ruth.  "The3  declared,"  said  Tillson. 
"th.at  with  the  United  States  in  a  bad 
way,  California  stood  out  as  the  best 
state  in  the  Union  as  tar  as  business 
conditions  were  concerned.  One  ol" 
them,  dwelling  upon  the  wonders  of 
California  declared  it  was  remarkable 
because  golf  could  be  played  the  year 
round." 

The  gathering  was  at  a  luncheon  at 
the  ATodesto  hotel. 


LT-MBERMEN   ISSUE  STATEMENT  ON 
NINE    HOUR    DAY    CH-ANGE 


General  economic  conditions,  com- 
petition with  cheap  Southern  labor  and 
lower  prices  of  other  woods  as  com- 
pared with  Western  \\hite  pine,  were 
Ejlven  by  the  local  lumber  manufac- 
turers as  their  reasons  for  instituting 
the  nine -hour  day  in  a  lengthy  Joint 
statement    made    public    recently. 

When  the  longer  day  went  into  effect 
on  March  1st,  employes  struck  and 
the  mills  have  been  idle  since,  despite 
the  efforts  of  Federal  mediators  who 
ha',  e  been  here  the  past  week.  The 
lumbermen  assert  that  the  present  is- 
sue is  not  one  of  wages  or  hours,  but 
a  question  of  meeting  present  con- 
ditions. They  declare  it  will  be  Im- 
possible to  operate  the  plants  without 
"adjustments"    with    employes. 

While  hope  has  been  expressed  in 
many  quarters  that  an  understanding 
would  b.e  reached  between  operators 
and  employes.  It  is  generally  conceded 
that  the  statement  shows  the  situation 
to  be  unohangred. 


WjtLDtNG      AND      (BNOINBEKINO      NKW8  Salurday.    M«r,-I,     ;6     152! 

ALONG  THE  LINE 


The  Observer 


All  slgrns  point  to  1922  as  a  big  year  for  home  builders,  according  to  the 
Department  of  Commerce.  The  Department's  Division  of  Building  and  Housing 
has  studied  reports  of  contracts  awarded,  analyzed  figures  on  building  permits 
and  consulted  with  builders  and  real  estate  men  from  scores  of  cities,  and 
concludes  that  before  the  year  is  out  the  United  States  will  have  begun  to 
reduce  its-  housing  shortage  of  about  one  million  homes. 

Some  very  simple  figures  tell  the  story.  In  27  northeastern  states,  in 
which  over  two-thirds  of  our  people  l,ive,  the  F.  W.  Dodge  Co.  reports  that  con- 
tracts for  7.')  million  dollars  wor^h  of  residential  construction  were  awarded  in 
February.  The  figure  was  the  same  for  January,  while  December  showed  a 
total  of  101  million  dollars.  These  figures  compare  with  a  monthly  average 
for  the  year  1919  of  71  million  dollars  and  for  1921  of  73  million  dollars.  The 
showing  is  very  remarkable,  as  normally  December,  .January  and  February  are 
the  three  lowest  months  of  the  year,  and  it  is  especially  encouraging  since  the 
late  .'~ummer  and  fall  months  showed  an  unusually  large  number  of  building 
projects  started,  to  be  carried  along  during  the  Winter  season.  Everything 
points,   therefore,  to  an  active  spring  building  season. 

The  situation  varies  greatly  "between  different  cities,  of  course,  a  few  even 
having  a  surplus  of  homes,  but  a  number  of  places  apparently  will  build  to  the 
limit  of  their  capacity.  In  view  of  general  business  conditions  it  does  not 
seem  likely  that  there  will  be  any  great  general  increase  in  building  material 
prices  or  building  trade  wages.  In  fact,  the  steady  activity  during  the  fall 
and  winter  months  indicate  that  the  demand  for  new  construction  is  of  a 
steady,  healthy  nature,  that  would  probably  slacken  in  case  of  any  marked 
advance. 

Movement  in  che  building  Industry  during  the  next  few  months  are  ex- 
pected to  be  rather  steady. 

Measured  in  floor  space,  the  average  contracts  awarded  during  the  past 
three  months  .stand  well  above  the  1921  average  and  very  close  to  the  high 
year  of  1919.  With  such  a  start  the  year  1922  could  easily  rank  ahead  of  any 
year  since   the   beginning  of    the   War. 

Pasidential  buildings  have  accounted  for  47  per  cent,  or  nearly  half  of 
all  new  construction  during-  the  past  three  months,  whereas  during  the  years 
1919  to  1921,  residential  construction  was  only  31  per  cent,  or  less  than  one- 
third  of  the  total.  Homebuilders  are  having  first  call  on  the  re-sources  of  the 
construction    industry. 

John  Perrin,  Chairman  of  the  Board  of  Federal  Reserve  Agent,  Twelfth 
Federal    Reserve   District,   sums   up   business   conditions  as   follows: 

Productive  activity  In  this  district  was  well  sustained  during  the  short 
month  of  February.  In  the  lumber  Industry,  production,  shipments,  and  orders 
received  were  greater  than  in  January,  1922,  or  February,  1921.  The  mills 
operated  at  approximately  *^5  per  cent  of  normal  capacity  compared  with  50 
per  cent  a  vear  ago.  The  resumption  of  inquiries  for  lumber  from  the  agri- 
cultural states  of  the  middle  west  was  a  particularly  hopeful  sign,  especially 
for  the  inland  mills  A\hlch  have  not  shared  in  the  thriving  water  trade  with 
the  Atlantic  Toast  and  Japan.  Fiptiros  now  available  on  January  sales  of 
electric  power  provide  further  evidence  of  Increased  Industrial  activity.  Total 
industrial  sales  were  8  per  cent  greater  in  the  Pacific  Northwest  and  slightly 
greater  In  California  than  in  January,  1021,  the  latter  increase  occuring  de- 
spite a  marked  reduction  in  consumption  for  agricultural  purposes.  Similar 
Improvement  in  the  intermountaln  states  is  not  yet  discernible.  Increased  pro- 
ductive activity  and  the  resumption  of  seasonal  outdoor  work  in  some  sections 
have  combined  to  relieve  the  unemployment  situation  and  more  men  were 
emnloved    in    February    than    in    January.     The    peak    of    unemployment    appears 


An  ordinance  seeking  to  compel  all 
firms  and  corporations  to  furnish  com- 
fort Hiiitlon  facilities  for  their  em- 
ployes have  been  tabled  by  the  City 
Ct.'lincil  of  Oakland.  ll  was  decided 
tji  have  the  bulldinK  department  urge 
the  construct  lori  of  comfort  .station.-' 
vhcn  issuing  l)ulldlng  permits.  The 
urdlruncp  applied  principally  to  gaso- 
line service  statlonit  and  similar  places 
of   business. 


With  Hlxty  ncilve  members  now  In 
the  organization  further  planK  for  In- 
rreRsIng  the  mcnibcrshlii  to  Include  all 
master  crnftsmcn  In  Reno  and  Sparks 
have  been  perfected  by  the  Rono,  Ne- 
vada. OulldorH'  Exchange.  Of  the 
ninety  men  In  Itcno  and  BparkH  eligible 
for  memlxTshlp  In  the  organization  It 
Is  oxpictod  that  elk'hly  will  Join.  Only 
a  few  have  expressed  opposition  to  the 
forming  of  ih«'  building  exchanK*" 

The  U  a  Forest  Services  nt  AUuras. 
Calif.,  announces  the  hid  f>f  the  Call 
fornia  Cedar  rro1uct<«  Co  ,  of  Hi.  -kton. 
has  been  accepted  by  the  <1  iiirlct 
foreslrr  at  Han  Francisco,  tnr  CO.OOO 
cords  of  Juniper  poncll  wood,  «,000 
cords  fti<l  and  SnO.OOO  pouts  The  com 
pany  will  rutubllsh  a  plant  at  Allurn« 
Jor   th'j   manufaoture   of  pencil   rtats 


Articles  of  iuQorporation  have  been 
filed  at  Martinez  by  the  Aero  Paint 
Kfiuipment  Co.,  with  principal  place 
'if  business  as  Richmond.  The  coni- 
Ii.iny  in  organized  for  the  purpose  of 
importing  and  exporting  products 
utilized  ill  painting,  varnishing  and 
lacquering  by  means  of  compressed 
air.  The  company  Is  capitalized  at 
$20,000  with  $5100  in  stock  subscribed. 
The  directors  arc  C.  R.  Kenncy,  of 
Oakland,  and  Mark  lOdiuund  Smith. 
Charles  S.  Renwick.  T.  H.  Del-ap  and 
I".  A.  Tlttemore  of  Richmond. 

Application  for  a  franchise  to  con- 
struct a  nubway  more  than  a  mile  In 
length  has  been  filed  with  the  Los 
Angeles  city  council  by  the  Pacific 
Klerfric  Itnllwny.  The  subway  will 
inn  from  the  lllll  atrcet  station,  norlh- 
wpsl  to  the  Junction  of  SumhoI  ,ind 
cjlendnlc  boulevards  nnd  will  cost  In 
e\reS8    of    $l,8l>0.0ft0. 


Sun  Francisco  Plastering  and  Lath- 
ing Co..  which  propoaea  lo  engage  in 
the  liliHlncHH  of  contracting,  iiliisli-rlng. 
molding,  modeling  and  lathing,  has 
been  granted  p«trmls"lon  by  the  State 
Cirporatliin  f)opnrtmpnt  lo  sell  1.260 
shnrra  of  Its  capital  stock  to  "certain 
persons." 


Philip  Argyll,  mining  engineer  and 
international  authority  on  metallurgy, 
died  at  Denver.  Colo.,  March  19th. 
-Argali  was  6S  years  old  and  was  the 
foundor  of  the  Argall  basic  treatment 
for  ores  and  was  widely  known  In 
mining  circles  in  this  country  and  in 
Ehirope    as    an    expert    on    cyanidation. 

Fresno  Home  Builders  elect  O.  L. 
1-verts,  director  and  president;  Earle 
llughts.  director  and  vice-president 
T.  M.  Howard,  director  and  secretary; 
H.  I.  Maxine.  D.  S.  Bwing,  Max  Shaf- 
f(.rth,  directors;  J.  E.  Hughes,  director 
and  manaf;er.  Offices  are  maintained 
at   1231    Broadway,   Fresno. 


The  following  directors  have  been 
elected  by  the  Sacramento  Builders' 
Exchange,  to  serve  for  the  ensuing 
year:  A.  W.  Norris,  Frank  Dixon, 
Carl  Vlning,  W.  J.  Clifford,  L.  H.  Chap- 
man, O.  R.  Earle,  W.  B.  Scollan,  Oscar 
Miller,  Ira  C.  Boss,  J.  R.  Wilson  and 
O.  A.  Bertolucci. 


E.  A.  Allen,  aaslstant  manager  of 
the  Oswego  plant  of  the  Diamond* 
Match  Co..  has  been  named  manager 
of  the  Barker  plant  of  the  company 
in  Chico.  He  succeeds  Jas.  A.  Powere, 
who  recently  was  transferred  to  the 
.Springfield,  111.,  plant  of  the  concern 
as    manager. 


A   cut   of   35c    an   hour    In    the    wages 

of    carpenters,  effective    April     let.    Is 

announced     by  the     Master     Builders' 

.\ssociatinn    of  St.    Louis.      Carpenters, 

who    received  $1.25    an    hour,    will    be 

paid    ;»5    cent.  About     8200    men    are 
ofTected. 


Truckio  Hotel  and  Amusement  Co., 
has  biPii  oiKanized  for  the  purpose  of 
«rectlng  a  $100,000  hotel  In  Truckee. 
nirectors  of  the  company  are:  F.  A. 
Abhton,  Jack  Filipclc.  F.  C.  Jackson, 
Margaret   Ashton  and   Anton  Filipclc. 


Reno,  .N'evada,  City  Council  awards 
lontrart  to  Clark  &  Henery  Construc- 
tion t'o.,  of  Stockton.  Calif.,  to  pave 
streets  on  bid  of  $12.'">.991.  Paving  of 
forty-two  additional  blocks  of  streets 
I*  now  propoeed. 

S.  It.  Newton,  has  been  elected  presi- 
dent of  the  Reno,  Nevada,  Builders' 
liJxchango.  Wm.  Ward  was  elected 
vice-president.  A.  B.  Fllckcnger.  secre- 
tary and   H    R.    Martin,   treasurer. 


The  Stlrline  I.umtxT  Co.,  haa  pur- 
•  hnseil  the  F.  M.  Clough  Lumber  Co., 
In  Chlco.  The  sale  Involves  100,000 
hoard   feet   of  Oregon    pine. 


Vuba  County  Chamber  of  Commerce 
urges  election  to  vote  bonds  of  $800,000 
to  finance  construction  of  n  svntom  <)f 
good  roads. 

T'lty  tni«iecH  of  Merc  .i  .m.'i'i  .-^P'-cl- 
tlcntlons  to  pave  thlrtv-fnur  blocks  of 
Ntreets  at  a  co»t  of  $118,200. 

California  Raisin  Association  plans 
«rtotloD  of  paoking  plant  In  Tuba  City. 
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Skill:  The  Justification  of  the  Contrador 


Skill  in  coristructi.or,  is  the  justifi- 
cation for  contracting'.  Contraotorf^ 
rrupt  posKess  other  qualifications  for 
their  business  success,  but  they  do  not 
serve  industry  in  any  particularly  's 
sential  way  by  these  (lualities  except 
when  they  exercise  them  in  conjunc- 
tion with  skill  in  constructing-  Tli'« 
fact  warrants  repetition.  The  building- 
public  does  not  employ  contractors  i)ri- 
marily  for  Ih'^ir  integrity  and  respons- 
ibility, but  for  their  skill  as  construc- 
tors. By  the  same  token  it  appraises 
the  proficiency  of  contractors  by  the 
skill  which  they  demonstrate  in  con- 
struction. It  follows  that  contracting 
should  fortify  In  all  ways  Its  reputation 
for  skill. 

KnsliietTK  C'rltlonl  of  <  oiitraftoi  s 
There  is  a  growing  impri'.<^si<)n 
among  engineers  that  contracting  is 
not  doing  all  that  it  might  to  advance 
its  skill  in  constructing.  This  op-n- 
ion  is  particularly  prevalent  among 
the  public  roads  officials.  Highway 
engineers  feel  that  contracting  is  not 
helping  as  it  should  to  develop  the 
technique  of  highway  construction. 
They  are  occasionally  voicing  this 
feeling  in  public  speech.  With  a  pro- 
gram of  road  construction  ahead 
which  for  several  years  will  engage 
the  service  of  more  coniia^jtors  and 
involve  a  greater  expenditure  than  any 
other  public  work,  contractors,  lluy 
say,  are  not  arriving  at  any  common 
understanding  of  preferred  practices. 
It  can  be  replied  that  highway  en- 
gineers do  not  bring  (his  criticism  witli 
clean  hands,  that  they  them.selves 
have  no  standards,  and  the  retort 
would  be  iustifled,  but  reCi-iminatio;i 
does  not  meet  the  situation.  Contract- 
ing should  clean  its  own  lionsc  H 
housecleaning-  is  necessary,  however 
disorderly  the  premises  of  engint  (  i - 
ing    may    be. 

Uiiifoiin     M«-«lu>ds     nml     K<iiiii»iiu'ii( 

UeNiretl 
Road  construction  is  much  the  shhh 
task  eveiy where.  A  concrete  road  on 
the  prairies  of  Illinois  and  one  among 
the  hills  of  I'ennHylvania  do  not  re- 
quire essentially  different  con.struct ion 
methods.  The  different  local  conditions 
rcfiuire  certain  operations  to  be  altered 
but  the  general  process  is  aiv.ay.-  tlie 
same.  A  reasonable  degree  of  uni- 
formity in  construction  methods  and 
etiuipment  v' ouid  seem  to  be  aaturril. 
It  does  not  exist.  Some  approxima- 
tion to  standard  practice  would  ,n>l'<''i' 
economical.      It    does   not   exist. 

On  one  concrete  road  opeiation 
there  is  a  central  mixing  plant  and'w.ot 
concrete  is  hauled  to  the  grade.  On 
anothei-  operation  there  is  a  ceiiral 
proportioning  plant  and  dry  batelies 
are  hauled  to  a  paving  mixer  on  tnt 
grade,  and  on  a  third  opt;ratinii  tne 
mixer  on  the  g:'ade  is  being  charged 
by  hand  from  roadside  stockpiles.  Here 
the  hauling  is  done  by  indusirial  r:ii!- 
way  and  there  by  motor  trucks.,  l.ighf 
trucks  Rvc  used  in  one  place  and 
heavy  trucks  in  another.  Iti-lb.  raMs  in 
one  place  and  25-ib.  rails  in  another 
and  sometimes  a  3-ton  and  sometimes 
a  6-ton  locomotive.  Mixers  vary  in 
size  from  14  cu.  ft.  to  2.')  cu.  ft.  Fin 
ishing  machines  are  used  on  one  opera- 
tion and  hand  tool.s  on  another.  The 
variations    are    endless. 

Coiijitrut  lion   LurkN  C'<)-t»r«liJiJUi<>>i 
Obviously  all   the  methods  cannot    he 
equally    efficient    under    all    '■oinlil  ions. 
Some  one  must  be  better  for  most  cim\ - 

'Address  before  the  Highway  Divi- 
sion, Annual  Meeting,  A..  G.  C.  Cleve- 
land,   Ohio,    January    18,    1922, 


By   CHAKLES   J.   HIM^ 

Aspoclate    Editor,     Engineering    News 

Record.   New   York 


•  iition.'.  than  any  other  or.  if  this  is 
not  so,  certain  ones  must  be  better  for 
some  conditions  and  othe.-s  for  differ- 
ent conditions.  What  arc  the  facts? 
I'erhaps  some  of  you  may  have  de- 
termined some  of  them  for  Individual 
use,  but  contracting  as  a  unit  does  not 
know  and  is  making  no  concerted  ef- 
fort to  find  out.  It  is  not  co-ordinat- 
ing, correlating  and  standardizing  the 
methods  and  equipment  for  road  co;' 
!-truction  into  definitive  j)ractice.  The 
highway  engineer  points  lo  this  fact 
as  proving  his  contention  that  con- 
tracting is  falling  down  in  its  task 
of  improving  the  technique  of  con- 
struction. 

It  will  be  said  that  methods  of  con- 
structing cannot  be  standardized  be- 
cause conditions  vaiy  so  greatly.  This 
is  true.  One  cannot  lay  down  a  form- 
ula for  equipping  a  concrete  road  job 
but  it  can  be  stated  under  what  con- 
ditions central  mixing  plants  will  be 
(•ccnomi(;al,  or  central  proportioning 
plants  or  tractor  grading.  When  are 
heavy       trucks       preferable       lo       light 


AMKIflCANS      NOT      A       HOMK- 
OWNING     PEOPL,E. 


At  the  present  time  even  our 
admirers  would  hardly  call  us  a 
home-loving  nation.  We  do  a 
lot  of  gadding  about.  Family 
life,  once  a  major  factor  in  our 
existence,  is  now  rather  at  a  dis- 
count. Many  family  groups  in 
our  day  frankly  concede  that  the 
various  members  bore  each  other. 
And  millions  of  people  nowadays 
bore  themselves.  An  evening  out 
is  far  better  than  an  evening 
si)ent   in    reading   a   book. 

Since  we  are  not  home-loving, 
above  everything  else,  it  follows 
naturally  enough  that  we  are  not 
a  home-owning  clan.  Fifty-four 
per  cent  of  our  families  live  in 
rented  homes.  That  would  indi- 
cate that  it  was  either  cheaper 
to  rent  than  it  is  to  buy.  or  that 
our  economic  situation  is  such 
that  our  people  cannot  own 
homes. 

However,  the  rent-payer  gets 
less  space  for  his  money  that 
does  the  homeowner.  Millions 
cf  them  are  satisfied  with  less 
space.  Millions  of  renters  would 
not  take  a  little  space  with  a 
garden  and  a  yard  on  a  bet. 
Gardens  bore  them,  yards  tire 
them  and  fixed  habitation  irri- 
tates  and   chafes. 

The  other  side  of  the  picture 
is  the  fact  that  the  man  who  ac- 
(iuires  a  home  is  a  man  who  es- 
tablishes himself.  He  gets  his 
feet  on  the  ground.  He  sets  his 
iiand  to  a  task  and  sees  that  task 
through.  We  would  be  a  strong- 
er, better  people  if  90  per  cent 
of  our  families  owned  their 
homes. 


trucks  for  l);iteh  haulage?  What  are 
the  trainload  and  grade  limitat icnf-  of 
say.  3-tcn  and  6-lon  locomotives?  Tne 
))ossible  subjects  of  inquiry  are  nuniiM- 
ous.  Categorical  an.swers  are  not  pos- 
sible; absolute  precision  is  impossible 
but  limit.9  can  be  named.  Each  con- 
tractor is  doing  this  for  himself  Con- 
tracting  can    do    it    tor  all 

Tevhniiiiir    Will    KistnbliMb    I*re>iUKt> 

\Vh>      should     .'ontractiiTg    formulale 
the    technique    of    road     construction? 


Kir.-^i.  il  will  help  to  establish  and  keep 
in  the  minds  of  engineers  the  suprem- 
acy of  the  contractor  as  a  skilled 
con.'-i  ructor;  second,  it  will  help  to 
eliminate  the  untrained  contractor,  and 
third,  it  will  discourage  force  account 
cor.struction. 

"ontra<:ting  is  handicapped  by  the 
untrained  contractor.  The  man  who 
cones  Into  the  business  without  knowl- 
erlf^f  of  the  cost  of  profitable  co.n- 
struction  and  of  how  to  construct  eco- 
nomi'ially  furnishes  <  .ach  year  the  crop 
of  low  bids  and  financial  failures  which 
jeo))ardlze  the  contracting  business. 
The  education  of  all  contractors  in  ap- 
proved methods  of  doing  work  and  the 
costs  of  construction  is  tbe  best  in- 
surance contracting  can  take  oat 
against  insane  bidding  and  scamped 
construction. 

lOnKineerK    AVaii<     ('oii(raf»t<ir«     If 
Competent 

Few  engineers  would  undertake 
force  .account  construction  if  they  iiid 
not  feel  that  they  could  thus  get  bet- 
ter construction  than  by  contracting,  or 
if  they  did  not  want  information  con- 
cerning methods  and  machines  and 
costs  which  contracting  is  net  pre- 
pared to  furnish.  If  contracting 
formulates  the  technique  of  construc- 
tion, engineers  can  ask  no  questions 
which  cannot  be  fiankly  answered,  and 
instead  of  thinking  they  must  eliminate 
the  contractor  to  secure  superior 
work,  will  know  that  they  must  have 
the  contractor  if  they  want  superior 
work  done.  No  argument  which  can 
stand  will  remain  to  the  advocates  of 
force   account   work. 

Argument  might  be  continued  and 
illustrations  multiplied  why  contract - 
iiit;  should  perfect  and  establi.sh  the 
technique  of  construction.  It  is  more 
important  to  inquire  how  the  task  may 
be  accomplished.  The  Association  ot 
contractors  is  the  answer  It  can.  by 
the  same  methods  that  it  has  followed 
in  handling  questions  affecting  the 
business  of  contracting,  handle  ques- 
tioiis  of  the  technique  of  construction. 
Should  it  not  take  on  the  work  at  this 
convention  and  carry  it  well  forward 
thi.''    year? 


roi.ios       AND      FILING       fki:ic;ht 

KATKS  CI  T   BY   .S.  I*.  (  O. 


A  substantial  reduction  in  freiglu 
ratfs  on  poles  and  p-ling,  made  in  con- 
junction with  the  Oregon.  Washing- 
t<>n  U.ailroad  .and  Navigation  t^omnanv. 
I'rom  Portland.  Seattle,  and  points  in 
Western  Washington  and  Oregon,  to 
San  Francisco.  Oakland.  Stockt.sn. 
Sacramento.  Weed  and  ail  points  in 
Northern  California  is  announced  i>.v 
the   Southern   Pacific   Company. 

The  present  44c  per  100  lb.  rate  from 
Portland  and  western  Oregon  points 
will  be  rediiced  to  37c  pet-  H'O  lbs.,  aii't 
the  i-resent  51c  per  100  lb"?,  rate  from 
.Seattle  and  western  Washington  nolnts> 
will    be  reduced   to   44c   per   100  lbs. 

This  change  in  rates  os  offered  as  an 
emergency  measure  and.  by  authority 
of  the  Interstate  Commerce  Commis- 
sion, will  go  into  effect  ten  days  after 
filing  instead  of  the  customary  thirty 
da>s. 

The  prompt  action  of  the  Southern 
Pacific  Company  in  reducing  rates  on 
poles  and  piling  has  made  it  jjossible 
for  it.  B.  Swayne  of  Oakland  to  estab- 
lish at  Redding  a  creosotins:  plant  for 
treating  in  transit  pole.s  being  shipped 
by  rail  from  Oregcn  >  "i  \\  «-^i.!.>t;  t,.n 
to  California  points. 


BUILDING      AND      ENGINEERING      NEWS  Saturday,    March     25.     1922 


Building  News  Section 


APARTMENT  HOUSES 


Contract   Awarded. 

APARTMENTS  Cost,     $5,550 

SANTA   CL.AKA,    Santa    Clara    Co.,    Gal. 
One-story   frame    (2)    apartments. 
Owner — Ball. 

Architeot — Wolfe  &  Hlggrins,  Auzerals 
Bldg-.,  San  Jose. 

I'lans    Being   Prepared. 

APARTMENTS  Cost,    $20,00( 

SAN  JOSE,  Santa  Clara  Co..  Cal.  2n< 
and    Julian    Sts. 

Two-story  frame  and  plaster  apart- 
ment   house    (10    apartments). 

twner — Mrs.     Murphy. 

Architect — Wolfe  &  Higgins,  Auzerals 
Bldg.,    San   Jose. 


rians  Being  Figured — Bids   Close  Mar. 

22     1922. 
APARTMENTS  Cost,    $20,000 

SAN   JOSE.  Santa  Clara  Co.,  Cal.     10th 

and    Santa    Clara. 
Two-story  frame  and  plaster  store  and 

apartments    (4    stores    and    5   apts.) 
Owner — Desando. 
Architect — Wolfe    &    Higglns,    .\u/.erai8 

Bldg..  San  Jose. 

Segregated   Figures   Being  Taken. 
APARTMENTS  Cost.    $45,000 

SAN    FRANCISCO.      W    Hyde    S    Geary. 
F-Jur-story     and     basement     reinforced 

concrete    apartments    (12    2    and    8- 

room    apartments). 
Owner — A.    Stocks. 
Architect— Albert     Schrocpfer,     Nevada 

Bank  Bldg..  San  Francisco. 

Flans   Hting   Prepared. 

\FARTME.\'TS  Cost.    $22,000 

SAN  JO&K.  Santa  Clara  Co..  Cal.     First 

and  j4awthorno  Streets. 
Iwo-story  frame  apnitments   (7  apis.) 
Owner — Mrs.     McHenry. 
Architects — Wolfe  &   Hlggiiis.   Auzerals 

Bldg..  San  Jose. 

I'lans    Boing    Prepared — Figure.'*    to    be 

Taken  In  Two  Weeks. 
APARTMENTS  i"oat,    $25,000 

SAN    FRANCISCO.       Twentieth    .-Vvenuo 

N   Geary   Street. 
Two-Htory    frame    apartment    house    (4 

3-room  apts.  and  2-8tory  residence) 
Owner — Virginia  Wilbur. 
Architect — H.   c.   Gaum.iiin,   2r>l    Kearny 

St.,    Kan    Francisco. 

To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,   $36,000 

SAN    FRANCISCO.       NE    California    St. 

and   .Sevenlfonili   Avenue. 
Two-story    and      basement    frame       (8) 

RIi.'irtm«-nte. 
owner  —  W.    A.    Sivago,    81    7th    Ave.. 

San    Francisco. 
Architect — C  O.   ("lausen,   IleaiHl   Bldg., 

San    Francisco. 


KigureH  to  be  Taken   In  a  Few   Days. 
APARTMENT    nOTT.«TE  Cost.    $16,000 

.«?A\    FRANCISCO.       Golden    Gale    Ave. 

near   Scott. 
Three-iitory      frame     apartment      house 

(6    >-room    apartments). 
Archltf^t — Arthur     G      Scholz.      Phelan 

Bldg.,    Han    Francisco. 
Flguren   will    be    taken    for   a   K^neral 
contract 

KIKUMS  to  '•«  Tak»'r\  In  a  Week. 
APARTMENTS  Cost      $— 

SAN   ritAN<'IH'"o      N  Green   K   U  ebster 

'  Htrnets. 
'rwo-fiiory     nn<l     bHHemunl     frame     ami 

libiKtor  aparlmt-nt   houff*   (4   .1  and   4 

room  apts.) 
t)WMir  -Mr.    Diimnld. 
\rchlt.Tt— E.    lllldcbran«l.      110      Hultei 

81  .   San   FranclKco. 
KI«uroii    win    be    inUm    (ur   a    Rcnrral 
.  •mlriirt. 

KlKurPN    lo    be   Taken    In    a    Week. 
STORK   AND   APARTMKNT   PUILDINO 
Cost  ISO.MO. 


PASO    ROBLES,    San    Luis    Obispo    Co.. 

Cal. 
Two-story    brick    store    and    apartment 

house     building     (3     stores     and     6 

3-room   apartments). 
Owner — Clark  Smith,  Paso  Robles. 
.•Vrchitect — Miller    &    Warnecke,     Perry 

Bldg.,   Oakland. 
NOTE — Figures    will    be    taken    for   a 
general     contract     from     Paso     Robles 
contractors. 


Low  Bidder. 

APARTMENTS  Cost,    $20,000 

SAN  FRANCISCO.  W  Twenty-first 
Avenue  between  (.'alifornla  and 
Clement    Streets. 

Three-story  frame  and  plaster  apart- 
ment house  (6  3-room  ripts.) 

Owner — W.    Rieck 

Architect — H.  C.  Baumann.  251  Kearny 
St..   San   Francisco. 

l^ow  Bidders — Meyer  P.ro.".,  5326  Geary 
St.,   San   Francisco. 


To  be  Done  by  Day's  \Vork. 

APARTMENTS  Cost,   $80,000 

AVALON,    Catallna   Island. 

Two-slory  steel  and  reinforced  con- 
crete apartment  and  store  build- 
ing, e0xl35  (2  stores  and  14  apta.) 

Owner— S.  A.  W.  Carver.  211  Mt.  Wa.sh- 
ington  Drive,  Los  Angeles. 

Architect — None. 


Contract   Awarded. 

APARTMENTS  Cost,    $35,000 

OAKLAND.      N   Lake    140    E   Jackson. 
Three-story    frame    85-room    apartment 

house. 
Owners — E.   C.   and   Hattie   Aldrlch,   160 

Lake    St.,    Oakland. 
Architect — None. 
Contractor  —  M.      Felix      Sommarstrom, 

2215    Park    Blvd.,   Oakland. 


("ontract   Awarded. 

AT'ARTMENTS  Cost.    $50,000 

OAKLAND.      E  Madison   230   S  Lake. 
Three-.story   54-room   apartment   house. 
Ow  ncrs— L.    E.    Katz   and    M.    H.    Davis. 

1534    Franklin   St.,    Oakland 
.\rchitect — None. 
Contractor — California      Bul'ders'      Co.. 

1534    Franklin    St..    Oakland. 


Contracts   Awarded. 

APARTMENTS  Cost.    $25,000 

SAN     FRANCISCO.       W     Hyde     137-6    N 

Ellis. 
Three- story    and     basement    reinforced 

concrete   apartment    house, 
owner — E.     V.     Lacey,     180     Jessie     St.. 

San   Francisco, 
Architect — J.      C.      HIadik,      Monadnock 

Bldg.,   San    Francisco. 
GrndlHR.    Cement    Work    and    Concrete 

Work  awarded  to  L.  Vannnccl,  16th 

and    Church    St.,    at    $2,631. 
(nrprnter     Work     to     Jns.     S'teur,     1409 

Geary   St..   at   $4,500. 

Contr.TCi    Awarded. 

APARTMENTS  Cost,    $11,600 

SAN    FRANCISCO.       W    Clayton    85-5    S 

ParnaHSiiB    Ave. 
Twn-Btory     and    lb«8onnent     frame      (4) 

apartments. 
Owners— W.  H.   Yates  and  E.   A.  Cooke. 

124A    ParnaHBus   Ave 
Architect — None. 

Contractor — W.     H      Yates.     124A     Par- 
luiHBUs     Ave..    Sail     Francisco. 


owner    to   Take    Sub-ngures. 
APARTMENTS  Cost.    $30,000 

SAN      FRANCIS(X).        S      Pino      \n      \^ 

Leavenworth. 
Three-story    and    basement    frame    (JO) 

apartments. 
(»wni'r--L.    J.    Neal,    864    Pa^e    M...    San 

Francisco. 
Architeot— W.   II.   Denke.   1817    Hydo  St  , 

Han    Francisco. 


PlnnM    Complete  .,..«. 

VPAItTMKNTS  Cost.    $n.»00 

SAN    KRANCIBCO       W    Buchanan    111-6 

N    Herman. 
Two-aif»ry     and     haaement     frame     (4) 

apartments. 


and      Eugene      R. 
Valencia    St.,     San 


Owners — Edw.      W. 

Greninger.     992 

Francisco. 
Architect — Frederick    G.    Munk.    Jr.,    58 

Francis    St..    San     Francisco. 


To  be  Done   by   Day's  Work. 
APARTMENTS  Cost,   $18,600   each 

OAKLAND.      W    Madison    40    and    80    S 

Lake. 
Two  3-story   frame  24-room  apartment 

houses. 
Owner — E.     B.    Leonard,     589     Kenmore 

Ave.,   Oakland. 
Architect — None. 


Cost,    $35,000 
E    Larkin    68-9    S 


I'lans  Completed. 

APARTMENTS 

SAN     FRANCISCO 
Washington. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — J.  J.  McCook. 

Architect — O'Brien  Bros.,  Inc,  240  Mont- 
gomery   St.,    San    Francisco. 

Figures  Being  Taken  for  Jiough  Car- 
penter and   Concrete    Work 

APARTMENTS  Cost,     $75,000 

SAN  FRANCISCO.  NE  Sutter  and  Tay- 
lor Streets. 

Six-story  Class  C  apartment  house  (23 
2  and  3-room  apartments). 

Owner — Geo.  P.  Smith. 

Architect — Edw.  T.  Foulkes,  Croclcer 
Bldg..   San   Francisco. 


Contracts    Awarded. 

APARTMENTS  Cost,     $30,000 

SAN    FRANCISCO.       Brosnan    Street. 
Three-story  frame  apartment  house  (12 

3-room"  apts.) 
Owner — Mr.   H.   Faber. 
Architect — Frederick    W.    Quandt,    Mo- 
nadnock Bldg.,  San  Francisco. 
General  Work.   Lnthlns  and  PlasterInK 

awarded    to    Peter    S.    Walter,    1229 

Webster    bt.,    at    $19,313. 
PlambhiK  to  Western   Plumbing  Supply 

Co.,    1325    Mission   St.,   at   $3,076. 
lOlrrtric    AVork     to     H.     F.     Haverkamp, 

IHS    Market   St.,   at   $1,760. 
Painting    to    II.    Maundrell,     180    Jessie 

St.,    $1,535. 

Working  Drawings  Being  Prepared. 

APARTMENTS  Cost,   $ 

SAN  FRANCISCO.  E  Dolores  bet.  14th 
and  15th  Sts. 

Three-storv  and  basement  frame  apart- 
ment house  (8  3-room  apts.  and 
basement   garage). 

Owner — I»r.   C.    Jlarringlon   Schultz. 

Architect — A.       J.       Harstman,       Anglo 
Bldg.,     16th    and    Mission    Sts.,    San 
Francisco. 
Plans    will      bo    ready    for      IlKures    ii. 

about  three  weeks. 

Contract   Awarded. 

APARTMIONTS  Cost,   $30,000 

PUHLINGA.ME.    Snn    Mateo   Co.,   Cal. 
Two-sloiy    frame  and   plaster   (4   5-rm.) 

apartnjent.s       and     garage.         Ililok 

paved   entrance  patio, 
owner — Mr.s.  .1.    P.    Dwnn.    llurllnganu-. 
Architect — Krntvt    1 1  lldibra:.d,   110  Sut- 

tar  St.,  San   Frunclsco. 
Contractor  —  T.      .1.      I'rodorick,      152H 

Cypress  St.,   RurlinKiiin<'. 


PUns  Being   Prepared 
APARTMENTS 
OAKI^AND,    Alan\eda    C< 


Cost.    $100,000 
C^al. 


i^J\M^IJJ\   i-^    l-'t  ^»   ,€»  lil»^-Vi«»  V.--.,  V.^.«.. 

Four-Bti>rv    and    basemetit    brick    apart- 
ment house   (35  2  and  3-room  apts.) 
owner-    Withhold. 

Arohltrct-J.  C.  Thayer.   110  Sutter  St. 
San    Kranclsco. 
PlRiires    will    bo   CHlled    for    In    about 
ilirc(>    weeks. 


Plans   •'omploted. 

ALTKKATION'S  t  ost,     $12,000 

HAN  FRANCISCO      No,   1317  Dlvlsadero 

Street. 
Alt«ratlon.M       and     addlllohH       for       :!v 

npui  imonts. 
f)wnrt      Naio    Levy. 
Archltoil     -M.      \    Sheliloii.      IKiSutlii 

{Jt.,   San    Fianclsco. 


Saturday,    March     25,    1922 


BUILDING     AND     BNGINBBBING     NEWS 


Completing    Plans — Sub-Figures    to    be 

Taken   Shortly. 
APARTMENTS  Cost,  $45,000 

to   $50,000   each. 
SAN      FRANCISCO.        S   Pine      between 

Pc/well  and  Mason   Streets. 
Two    three-story     frame     and      plaster 

apartment  houses. 
Owner — Joseph  Bell,  180  Jessie  Si.,  .San 

Francisco. 
Contractor— E.  H.  Dcnke,  1317  Hydo  St.. 

San   Francisco. 


BANKS 


Commissioned   to   i'repare   I'lans. 

BANK  &   OP'FICK   BLDG.        Cost,   * 

VISAI.IA,  Tulare  Co.,  Cal. 
Five-story    .and      basement      reinfoiceci 
concrete  Dank  and  oOice  building'. 
Ownei- — Bank    of    Italy. 
Architect — K.  L.  Felchlin,  Bank  of  iraly 
Bldg.,  Fresno. 


Plans    Being    Figured. 

BANK    BUILDING  Cost,    $40,000 

SUNNYVALE,   Santa  Clara   Co.,   Cal. 
One-story   brick  or  reinforced  concrete 

bank  building. 
Owner — Bank   of   Italy    (See  Mr.   Cuneo 

of    the    Bank,    San    Francisco). 
Architect — Edw.      T.    Foulkes,    Crocker 

Bldg.,  San  Francisco. 
Figures  are  to  be  taken  for  a  general 
contract. 


Commissioned  to  Prepare  Plans. 

BANK    BLDG.  Cost.    $ • 

LOS   ANGELES,    Cal.      SE   Seventh   and 

Spring   Streets. 
Twelve-story    Class    A   bank   and    office 

building,    58x135. 
Owner — W.   W.   Paden   and  C.   H.   I'lice. 

Story  Bldg.,   Los  Angeles. 
Lessee    of    1st    Story — Fidelity    Savings 

&   Loan   Society. 
Architect — Aleck    B.    Curlett,    538    Mer- 
chants   National    Bank    Bldg.,    Lo.? 

Angeles. 
Consulting    Architects — Morgan,    ^^'all.s 

&   Morgan.    Van    Nuys    Bldg.,    L.    A. 


BONDS 


FRESNO,  Fresno  Co.,  Cal.— Until 
Mar.  24,  bids  will  be  received  by  super- 
visors for  purchase  of  $60,000  bond 
issue  of  Caruthers  School  District;  pro- 
ceeds of  sale  to  finance  construction  of 
new   school. 


MONMOUTH,  Fresno  Co.,  Ca.l.— Bonds 
of  $50,000  voted  in  Monmouth  Scliool 
District  to  finance  construction  of  new 
school. 


FAIRFIELD,  Solano  Co.,  Co. — Trus- 
tees will  call  election  to  vote  bonds  of 
$10,000  to  finance  paving  of  Union  ave., 
with  a  25-ft.  strip  of  concrete  to  the 
town    limits    of    Suisun. 


SARATOGA,  Santa  Clara  Co.,  Cal.— 
Mar.  31  is  date  set  to  vote  bonds  of 
$55,000  to  purchase  a  site,  erect  and 
equip  new  school. 


ORLjNND,  Glenn  Co.,  Cal.— Bonds  of 
$30,000  voted  in  Orland  Union  High 
School  District  to  finance  school  addi- 
tion costing  $50,000.  Trustees  of  dis- 
trict have  $20,000  on  hand  to  be  added 
to  the  sum  voted.  W.  H.  Weeks,  369 
Pine  St.,  San  Francisco,  is  the  archi- 
tect. 

EASTON,  Fresno  Co.,  Cal.— Another 
election  will  be  held  In  Washin^vlon 
Union  High  School  District  to  vote 
bonds  of  $200,000  to  finance  construc- 
tion of  a.  new  high  school.  Election 
held  some  few  months  ago  defeated 
by.  small  majority.  Swartz  &  Kyland, 
Rowell  Bldg.,  Fresno,  are  the  archi- 
tects. 


POHTERVILLE.  Tulare  Co..  (ul — 
Bonds  of  $80,000  voted  to  purcha^^i-  lUo 
old  high  school  .and  remodel  sam,'  lor 
elementary  school. 

-VNTIOCH,  Contra  Costa  Co.,-  Cal. — 
Town  Trustees  contemplate  calling 
election  to  vote  bonds  of  $100,000  to 
finance  construction  of  complete  new 
water  system.  E.  P.  Basley,  town  en- 
gineer. 


AUBURN,  Placer  Co.,  Cal.  May  13 
is  the  date  set  to  vole  bonds  of  $100,- 
000  to  purchase  grounds,  erect  new 
schools  and  remodel  present  structures. 


PASADE.N'A,  Cal. — Bond  issues  of 
$1)20,500  for  parks,  $117,000  for  fire 
alarm  system  and  $175,000  for  water- 
shed fire  protection  will  be  submitted. 
It  is  also  proposed  to  bond  for  $412,000 
I'cr  sewage  treatment  and  disposal 
works.     . 


PHOENIX.  Ariz.— Until  3  P.  M.,  Apr. 
14,  bids  will  be  received  by  directors 
of  Auxiliary  Eastern  Canal  Irrigation 
IjiptrJct,  419  Fleming  Block,  Phoenix, 
for  purchase  of  $2,000,000  bonds,  $100 
each,  maturing  in  ."0  and  30  years. 
Frank  H    Parker,  secretary. 


SAX'  MATEO,  San  Mateo  Co.,  Cal. — 
Trustees  will  call  election  in  April  to 
l,ond  for  $100,000  to  finance  street  pav- 
ing and  the  construction  of  2  con- 
crete  bridges   over   San   Mateo   creek. 


PALO  ALTO  Santa  Clara  Co.,  Cal. — 
Bonds  of  $20,00  voted  to  finance  con- 
struction  of  addition   to   city  hall. 


LEMOORE,  Kings  Co.,  Cal. — Bond  of 
$65,000  voted  to  construct  4-room  addi- 
tion  to  Bush   street  school. 

SACRAMENTO,  Cal. — Bonds  of  $40,000 
voted  in  Rio  Linda  School  District  to 
finance  construction  of  3  classroom  and 
.auditorium  hollow  tile  addition,  and 
remodeling  present  school.  Plans  are 
being  prepared  by  Architects  Geo.  C. 
Sellon  &  Co.,  Mitati  Bldg.,   Sacramento. 


MARYSVILLE,  Yuba  Co.,  Cal. — Yuba 
County  Chamber  of  Commerce  launches 
campaign  to  call  election  to  vote  bonds 
of  $800,000  to  build  system  of  high- 
ways. 


CHURCHES 


Plans   Being   Prepared. 

CHURCH,    ETC.  Cost,    $170,000 

OAKLAND.       Lakeshore    and    Prospect 

Ave. 
Parochial  school,  church  and  residence 

(construction    not    decided). 
Owner — Church  of  Our  Lady  of  Lourdes 

(Father  Keveny,  pastor). 
Architect — Geo.     E.     M.     McCreay,     369 

Pine    St.,    Oakland. 
The  first  unit  will  be  started  shortly 


TO  be  Done  by  Day's  Work. 
CHURCH  Cost.    $50,000 

GARDEN  GROVE,  Orange  Co.,  Cal. 
Two-story    frame    and    plaster    church, 

83x184. 
Owner — Methodist   Episcopal   Church. 
Architect — Arthur    G     Lindley,    Wright 
and   Callender  Bldg.,   Los    Angeles. 

Contract    Awarded. 

CHURCH  Cost,    $8,533 

UAYV/ARD,    Alameda    Co.,    C&\. 

One-story     frame     church 

Owner — First      Methodist 

Hay  ward;      Rev.      H. 

pastor. 
.Architect — W.   J.    Wythe,   Central   Bank 

Bldg.,  Oakland. 
Contractor — Sorenson    Bros.,    Hayward. 
Other     bids     received     was     follows: 

—  Stalbe,  Oakland    $11,500 

Thos.    vOuthbertson,   S.    F 9,180 


Church      of 
J.      Winsor, 


Preliminary   Plans   Prepared. 

CHURCH  Cost.  $30,000. 

SAN  FRANCISCO.  Waller  Street.  Al- 
teration and  addition  to  frame 
church. 

Owner — Hamilton  Square  Methodist 
Church. 

-Architect — Miss  Julia  Morgan,  Merch- 
ants Exchange  Building.  San  Fran- 
cisco. 

SAN  FRANCISCO— The  Fifth  Church 
of  Christ  Scientist,  166  Geary  St..  Iia.** 
purchased  a  lot  on  O'Farrell  street,  be- 
tween Taylor  and  Jones  streets  and 
will  erect  a  church  to  cost  about  $200.- 
000.  When  it  will  be  built  lias  not  been 
decided.  No  archltec;  has  been  .select<^d 
as  yet. 


FACTORIES  &  WAREHOUSES 


Coniract    Awarded. 

DiiPOT  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.     NE  ISth 

and  Castro  Streets. 
One-story      reinforced    concrete      depot 

buildln|r. 
Owner — United   Parcel   Service,   583   4th 

St..   Oakland. 
Architect — Reed      &      Corlott,    Oakland 

Bank   of  Savings   Bldg.,  Oakland. 
Coij  tractor — Lawton      &      Vezey,      Call 

Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

WAliEHOUSE  Cost,     $13,000 

•SA.X  JOSE,  Santa  Clara  Co.,  Cal.     Race 

Street. 
One-story    frame    warehouse    for    dehy- 
drating  plant. 
Owner — United   States    Products    Cptn., 

San   Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 
Bldg.,   San  Jose. 
The  delvydraling  building  is  now  un 
der    construction    and    will    cost   $7,830. 
E.    Anderson    of   Mt.    View    is    the    con- 
tractor. 


(Mans  Being  Prepared. 

PACKING    PLANT  Cost,    $125,000 

COLUSA,  Colusa  Co.,  Cal.  Cooper's 
S-econd  Extension. 

One  and  one-ha!f-story  steel  frame,  re- 
inforced concrete  or  hollow  tile 
packing  plant. 

Owner — California  Prune  &  Apricot 
Growers. 

Architect — Engineering   Dept.    of   Own- 
er, San  .lose. 
I  iars    will    not    be    completed    for   at 

least   60  days. 

To   be  done   by  Day's   Work. 
FACTORY  Cost,    $10,000 

OAKLAND.     SW  67th  St.  and  San  Pablo 

Ave. 
One-story    factory    and    store;     1-story 

warehouse    and    concrete    vault. 
Owner — Chas.  J.  Braun,  6551  San  Pablo 

Ave.,    Oakland. 
-Architect — Arthur  Howard  Peterson,  isi 

.Xational   Bank    Bldg.,    Oakland. 


Cost,    $25,000 
NW     Sutter     and 


Contract    .\warded. 

ADDITION 

SAN      FRANCISCO. 
Kearny  Sts. 

Adrlitlon     of     3-story     steel     frame     for 
lofts. 

Owner — Century    Realty    Co. 

Architect — G.    A.    Lansburgh,    709    Mis- 
sion   St.,    San    Francisco. 

Contractor — Chas.    W.   Heyer,    Jr..    Mills 
Bldg.,    San    Francisco. 


Plans  Completed. 

WAREHOUSE  Cost,    $19,000 

FRESNO,  Fresno  Co.,  Cal.  S.  P.  Rail- 
road reservation  between  H  and 
Broadway. 

Warehouse. 

Owner — R.  J.  Woodward,  Bank  of  Italy 
Bldg.,    Fresno. 


Cost.  $ 

Fremont   and 


Plans   Being    Figured. 

WHOLESALE  BLDG. 

SAN    FRANCISCO.        SE 
Mission  Streets. 

Eight -setory   Class    .\    wholesale   build- 
ing. 

Owner — Walton    N.    Moore    &   Co.,    (Dry 
Goods  Dealers). 

Architect — George    Wm.    Kelham,   Shar- 
on  Bldg..   San   Francisco. 

Engineer — K.      J.         Brunnier.      Sharon 
Bldg.,  San  Francisco. 
Figures     are     beins;     taken     from     .» 

seleotod  list   of  contractors   only. 

Preliminary  Sketches  Reins  Prep.ared. 


Working     Drawings     Beir.g     Prepared. 

Ready  for  Figures  in  Ten  Days. 
FACTORY  Cost.   $20,000 

SAN    FR-ANCISCO.      NW    Twentieth    Si. 

and  Potrero  Avenue. 
Two-story    frame    and   concrete    factory 

building. 
Owner — Gragnanu  Products  Co.,  Inc. 
Architect — A.  J.  Horstman,  Anglo  Bide 

16th  and  Mission  Sts.,  S.   F, 


Brieiw  Contract  Awarded — Figures  Be- 
ing Taken  For  Electrical   Work. 

FACTORY  BLDG.  Cost.   $50,000 

SAN  FRANCISCO.  Mission  and  13th 
Streets. 

Two-story  steel  and  brick  factory 
building. 


8 


BUILDING     AND     ENGINEERING    NEWS 


Saturday,     MarcTT     2i 


192i 


Owner — Pacific    Embroidery   Co 

Architect — Albert    Burgren,    110    Suttt-r 
St.,  San  Francisco. 

Brick    W^ork    awarded    to    Nels    Ander- 
son. 180  Jessie  St.,  at  approximately 
$9,900. 
The  concrete   work  is  being  done  by 

H.    L.    Petersen      and    the      reinforcing 

bleel   to  Truscon  Steel  Co. 


Seattle,  Wash.,  $22,950;  120  days.  C.  A. 
Martin,  205  Seaboard  Building,  Seattle, 
Wash.,    $18,000;    120    days. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Until  April  3,  S  P.  M.,  bids  will  be 
received  by  A.  C.  Faris,  city  clerk,  for 
roofing  covering  on  Municipal  wharf 
.shed.  See  call  for  bids  nnder  official 
l»ro|io8nl    colnmn    In    thia    Israe. 

SAX  FRANCISCO — Mr.  Edward  H. 
Hurley  of  the  Hurley  Manufacturing 
Companv  of  Chicago,  is  in  San  Fran- 
cisco looking  for  a  site  to  erect  a 
large  factory  for  the  manufacturing 
of  electrical  supplies.  They  plan  to 
erect  a  factory  on  this  coast  to  cost 
approximately  $1,000,000.  Mr.  Hurley 
is  at   the   Palace   Hotel. 


CALIFORNIA  —  Sun  Maid  Raisin 
Association,  appropriate  $528,056  to 
erect  new  plants  at  Dlnuba  and  Yuba 
citv.  Additions  will  also  be  made  to 
the"  following  plants:  Clovis,  Sun 
Maid,  Oleander,  Selma,  Kingsburg, 
Reedlev,  Parlier,  Yettem,  Sanger,  Ca- 
ruthers,  Manmouth,  Forsey.  Del  Rey, 
Armona,  Fowler,  Lone  Star,  Hanford, 
Uiola,  Madera,  Cutler,  Rayo,  Burness 
and  Wasco. 

FRESNO,  Frtsno  ''o..  Cal.— Prescolt 
r.rick  &  Lumber  Co.,  Rowell  Bldg.. 
Fresno,  will  erect  a  brick  and  concrete 
warehouse  on  South  P  street  adjacent 
to  the  S.  P.  and  Santa  Fe  tracks.  Sev- 
eral buildings  will  be  erected  ranging 
in  size  from  7,500  sq.  ft.  to  20.00C  sq.  ft. 
floor  space. 

PORTLAND,  Ore.  —  Commission  of 
I'liblic  Docks  completes  specifications 
for  new  dock  site  of  old  Williamette 
Iron  AVorks  adjoining  Terminal  No.  1; 
will  he  500  ft.  long,  220  ft.  wide;  shed 
500  ft.  long  and  179  ft.  wide.  Esti- 
mated cost,  $100,000. 

LOS  ANGELES,  (^al.  —  (  alifornia 
Dressed  Reef  Co..  3S20  Santa  Fe  Ave., 
Los  Angeles,  has  commenced  excavat- 
ing and  nl'l  erect  a  new  packing  plant 
building  for  itself.  The  basement  will 
be  constructed  at  once.  The  type  of 
oonstrudion  for  the  superstructure 
has  not  l-'cn  determined  but  will  prob- 
ably he  of  reinforced  concrtte  and  hol- 
low tile.  The  building  will  be  two 
storv    and    three-story,    272x185    feet. 


FIREHOUSES  AND  JAILS 


OAKLAND,  Cal— Until  Mar.  30.  12  M.. 
tilds  will  be  received  by  Eugene  K. 
.SturglRO,  "ity  clerk,  fo'r  converting 
hayloft  of  Englnp  Ilnuae  4,  at  Bast 
Hlh  and  13th  Ave.;  plans  may  he  had 
from   ofllce  of  clerk. 


GOVERNMENT     WORK    AND 
SUPPLIES 


SAN  KK.WCl.SCo-  l^iiiU  .Manli  29. 
10  A.  M.,  under  Circulur  22-52  bl'l.s  will 
be  rcc«lvod  by  Qn.n  rlermanl  ir  Supply 
OfTlrfT,  Fort  Mnnon,  for  f-irni.-^hlng  an«I 
(lellverlng  palnf.  nhellac  powder*-'! 
i.orrix.  car  fl'iit  hark  b\imp<rM  mid  lur- 
|i<>nt  Ine. 

SAN  FRANCISCO.  -Until  March  29. 
10  A.  M..  under  Circular  22-r.R  hIdH  will 
bo  rocolvrd  by  Qum  tcrmnHtcr  Supply 
OfT'ror.  Fort  Musnn.  for  f iirnl.--hlnK  and 
ii<>nvcrlnK  paint,  tool^  boxtii.  mn»-hln- 
im»"  hand  lapH.  Inlhc  tool  holil<»r(«,  lln- 
jierd    oil,    b.'iJU-rlcH.    tnrprntlnr.   <lo. 

WASHINftTON,  D.  C    -Following  bidt 
ficolvcd      hy      nurpiiii      of      Yardi     and 
iMirkPi.      Niivy      Dopartnifnt      to     extend 
«h«"ll     li'.imr'    at     navnl     iirniiiunltlon     de- 
pot    j'liK't    Hound,    Wnnh  ,   under  Sperl- 
.    4ri«H:     Mlllrr  Itron.,  Hrcmor- 
'    .    |m.7tl:    !'0    dayn.      Oiarlet 
721   Sldt  Avr    Kffttllo,  Waah  , 
Jill  I. A,.       11)0     diiyii        l"«rk<»r    A     Wood. 
Mr.  m.Tton,     Wn«h  ,     $17.7^0;     90     dayn. 
W       1       nmlrr      527     Cpntrnl      RulldlnK, 


BUREAU  OF  YARDS  AND  DOCKS. 
Navy  Department,  Washington — Bids 
are  wanted  until  April  5,  specification 
4596,  for  kitchen  and  diet  kitchen 
eciuipnent,  naval  hospital,  San  Diego. 
Afidress  above. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  fur- 
nishing and  delivering  materials  to 
Navy  Yards,  date  for  opening  bids  as 
noted    at   end    of   each   paragraph: 

Schedule  9513,  for  Mare  Island,  1,000 
lire   extinguishers;   April    4. 

Sched.  9514.  for  Mare  Island,  70  In- 
sulators;   April    4. 

.Schod.  9515,  for  Mare  Island.  14  auto- 
matic starters,   120  volt;   April   11. 

Sched.  9516,  for  Puget  Sound,  Wash., 
6.000   gallons  raw   linseed  oil;  April  11. 

Sched.  9517,  for  Mare  Island,  3,000 
1>>R.  Foft  sheet  commercial  brass;  April 
11. 

Sched.  9518,  for  Mare  Island,  1,800 
gallons  Damar  varnish  In  50-gallon 
drums;  April   11. 

Sched.  9526,  for  the  navy  yard.  Mare 
Island,  360  pounds  steel  rivets;  April  11. 


SAN  FRANCISCO — Until  April  3.  10 
a.  m.  bids  will  be  received  by  Quar- 
termaster Supply  Officer,  Fort  Mason, 
nnder  Circular  22-53  for  fur.  and  del. 
3  gals,  black  stencil  paint;  packing 
boxes;  1800  round  head  rivets;  700 
expansion   bolts;   etc. 


SAN  FRANCISCO— La  nge  &  Berg- 
strom.  Sharon  Bldg.,  San  Francisco, 
are  taking  sub-figures  for  their  bid 
on  the  construction  of  nineteen  re- 
in'forced  concrete  hospital  buildings 
for  the  Veterans  Hospital  at  Palo 
.Mto,    Santa   Clara   County. 


SAN  FRANCISCO— Until  April  5,  10 
.A.  M.,  bids  will  be  received  by  Quar- 
termaster Supply  Officer.  Fort  Mason, 
under  Circular  22-55,  for  furnishing 
and  delivering  2000  lag  screws,  %x4- 
In..  galvanized;  2000  red  cedar  tele- 
graph poles,  6-in.  top,  20-ft.  long;  10 
5-ton  truck  wheels. 


WASHINGTON,  D.  C— The  following 
bids  wore  received  at  the  bureau  of 
yai-ds  .and  docks.  Navy  Department, 
Washington,  on  Mar.  16,  specification 
•I5S6,  for  steam  supply  svsfom  at  the 
naval    base,    San    Diego.   Calif.: 

Item  (1)  entire  work  (-omplete;  (2) 
deduct  for  omitting  work  covered  by 
parts  C  and  D  of  the  specifications; 
(3)  work  complete  covered  by  parts 
C  and  D;  (4)  deduct  from  Items  (1)  or 
(3)  for  omission  of  concrete  trench 
and  pipe  lines  to  officers'  qnarters; 
Ibis  Includes  work  from  main  concrete 
trench  at  manhole  No.  23  to  and  in- 
cluding manhole  No.  53;  (5)  deduct 
from  Items  (1)  or^3)  for  omission  of 
cimcrete  froncli  manholes  and  pipe 
lines  from  south  wall  of  manhole  No. 
'.'s  I'l  and  including  manhole  No.  44; 
I  6)  deduct  from  Item  (1)  If  2  25n-horse- 
i)ow<"r  boilers  nre  furnished  and  de- 
llv<TPd  nonr  the  power  plant  by  the 
Lrovornmont  to  the  contractor,  con- 
irnctor  to  move  and  erect  them;  (7) 
'bdnct  from  Items  (1)  or  (3)  If  2 
vacuum  pump.s  and  2  return  pumps  are 
furnished  and  delivered  by  the  govern- 
mont  to  the  contractor,  who  will  In- 
stall   them. 

.'^hcvlln  Engineering  Co.,  110  W  84th 
St.,  Nev  -Nork  CItv.  (1)  $302,181.  150 
day*:  (2)  $147,750;  (8)  $1S4.!<83.  IBO 
ffiys;  (O  $23.0010;  (5)  f44.8«S;  (6) 
114.210;     (7)    $1,667. 

Allen  Pope.  4722  Uith  St.,  N.  W, 
WiishlnKfon.  D.  (\.  (I)  $187,870.  specl- 
tlcatlnn;  (2)  $100,670;  (8)  $100,570;  (4) 
$14,800;     (S)     $26,670;     (6)     $1S,500;     (7) 

s2,noe. 

O  K.  TCniclneerIng  Co.,  449  W  42nd 
St..  New  York  City.  (1)  $168,800.  160 
days;  (2)  $86,100,  80  dayw;  (3)  $97,750. 
120  dnyn:  f»)  $12,100.  lO  dny«;  (5>  $21,- 
000.    10   dnvw;    (6)    $10,900;    (7)    $1,600. 

.l<.lin  W.  Dnnfc.rth  *  Co..  70  TClllcott 
St,  rinfTalc).  N.  Y..  (1)  $187,867.  180 
dnvn;  (2)  $101,138:  f3)  $101,188;  (4) 
$18,812,  rfi)  $81,398;  (6)  $11,760;  (7) 
M  700. 

LnnKe  ft  n«r»riitrom,  819  Tlnk««n  BIda, 
.^iin    nieifo.    Calif,    fn    $260,000.    dpecF- 


fication;  (2)  $133,000;  (3)  $143,000;  (4) 
$17,000;  (5)  $37,000;  (6)  $12,000;  (7) 
$2,000.      Telegraphic    modification,    item 

(1)  deduct  $30,000;  (2)  deduct  $21,000; 
(3)    deduct    $13,000;    (4)    deduct    $2,000; 

(5)  deduct  $2,000;  (6)  add  $2,000;  (7) 
no  change. 

Thomas  Haverlv  Co.,  316  E  8th  St., 
Los  Angeles,  Calif.,  (1)  $250,000,  150 
days;  (2)  $126,000,  150  days;  (3)  $126,- 
000.    90    days;    (4)    $25,000;    (5)    $45,000; 

(6)  $12,000;  (7)  $2,000.  Telegraphic 
modification,    item     (1)    deduct    $30,100; 

(2)  and  (3)  deduct  $6,000;  (4)  deduct 
$7,000;   (5)   deduct  $2,000. 

Miller  &  Eddleman.  401  Bancroft 
Bldg.,  San  Diego.  Calif.,  (1)  $255,000, 
specification;  (2)  $135,247;  (3)  $145,000; 
150  days:  (4)  $20,000;  (5)  $3S,000;  (6) 
$14,854;  (7)  $1,975.  Telegraphic  modi- 
fication, item  (1)  deduct  $49,723;  (2) 
deduct  $39,310;  (3)  deduct  $40,000;  (4) 
deduct    $7,691;     (5)    deduct    $9,184. 

John  R.  Proctor,  Inc.,  120  Liberty  St., 
New  York  Citv.  (1)  $195,102,  360  days; 
(2)  $69,999,  20  days;  (3)  $71,999.  190 
days;  (4)  $9,500.  28  days;  (5)  $17,359, 
56  days;  (6)  $13,100,  2  days;  (7)  $1,626. 
11  days. 

Wright  &  Doyan,  345  Spreckels  Bldg.. 
San  Diego,  Calif..  (1)  $245,000;  (2) 
$110,000;  (3)  $130,000;  (4)  $20,000;  (5) 
$31,000;  (6)  $16,000;  (7)  $2,100;  time. 
(1)  175  d:iys:  (2)  25  days;  (3)  100  days; 
(5)  25  davs.  Telegraphic  modification, 
item  (1)  deduct  $41,000;  (2)  deduct 
$11,000;  <3)  deduct  $12,000;  (4)  de- 
duct $4,000;  (5)  deduct  $500;  (6)  de- 
duct   $700;    (8)    deduct    $100. 


WASHINGTON.  D.  C. — Following  is 
a  list  of  prospective  bidders  for  gen- 
eral construction  of  U.  S.  Health  Ser- 
vice hospital  at  Palo  Alto,  Calif.,  bids 
for  which   will  be  opened  April   10th: 

G.  E.  Engineering  Co.,  Inc.,  449  W 
12nd  St..   New  York  City. 

Campbell  Building  Co.  of  Utah,  Salt 
Lake  City.  Utah. 

J.  H.  Wiese,  1425  W.  O.  W.  Bldg., 
Omaha.    Nebr. 

Geo.  .\.  Whitmeyer  &  Sons,  rear  2759 
Grant    Ave.,   Odgen,   Utah. 

Algernon    Rlair.    Montgomery.    Ala. 

M.   Seretto.    3    Tremont   Row.    Boston. 

C.  L.  Wold  Co.,  1S5  Stevenson  St.,  San 
l-'rancisco. 

Robt.  Trast.  26th  and  Howard  Sts., 
San   Francisco. 

M.    I.    O'Connor.    Northampton.    Mass. 

King  Lumber  Co.,  Charlottesville.  Va. 

Amster  Construction  Co.,  Inc..  705  E 
133rd  St.,  New   York  City. 

Prospective  b'dders  for  mechanical 
equipment  on  the  same  structure  fol- 
low: 

S.  W.  Rittenhouse,  1327  Taylor  St.,  N 
W.,  Washington. 

Campbell  &  Steedman,  2440  16th  St., 
S.in   Francisco. 

Scott  Co.,  243  Minna  St.,  San  Fran- 
cisco. 

W.  C.  Merritt  Co.,  783  7th  St..  San 
I'lego,  Calif. 

Union  Electric  Co.,  626  Poydras  St., 
New  Orleans,  La. 

Chas.  E  Monday.  1318  Olive  St.,  Phila- 
delphia. 

O.  W.   LIndberg,  South   River,   N.  J. 

Ijawson  &  Drucker,  460  Hayes  St.. 
.■^in  Francisco. 

Fredk.  W.  Snook,  619  Clay  St..  San 
Francisco. 

M.   Seretto,   3    Fremont    Row.   Boston. 

John  R.  Proctor.  Inc..  120  Liberty  St., 
New   York    City. 

D.  C.   Harnett.   Ft.    Bayard.   N.   Mox. 
Noland-Cllfford      Co..      322      28th     St.. 

.Newport   News,  Va. 

Hanry  Hnckncg,  64  W  6th  St  ,  Char- 
lott«.    N.    C. 

U'edernI  Moating  Co.,  310  13th  St..  N 
W.,  'WnBhIngton. 

O.  F.  EnglncerlnB  Co..  449  W  12nd 
St..  New   York   City. 

S.  Knith  &  Co.  2427  Pennsylvania 
.\xo..    rhilndelphia 

Ciinlrnci     Vwnrded. 

MARRACKS  Cost.     $487,000 

f?AV     riKGO,     Cnl.        Naval     TralnlnH 

gtntlon, 
SiK  hnrracUn  buildings,  entrance  gates, 

etc     ?pcclflonflon    No     4668 
owner-  U-   H    Oovcrnment, 
I'inn*  hy  owner 


Saturday.     March     25,     1922 


BUILDING     AND     ENGINEERING     NEWS 


Contractor  —  Lange  &  Bergstrom, 
Sharon  Bldg.,  San  Francisco,  and 
Timken    Bldg.,    San    Diego. 


FLATS 


Plans  Being  Figured. 

FRAIitE   FLATS  Cost,   $14,00-) 

SAN    FRANCISCO.     Funston   Avenue   X 

Geary  Street. 
Two-story     and     basement    frame    and 

piaster    flats    (1    6-room    and    i    7- 

room). 
Owner — ChES.   Schmitz. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,  San  Francisco. 

Contract  Awarded 

FLATS  Cost,    $27,000 

SAN    FRANCISCO.   N    Geary    St.    30    \V 

Twenty- second  Avenue. 
Three-story  frame  (4)  flats. 
Owner — A.   Figone,   827   Filbert    St.,   San 

Francisco. 
Architect — None. 
Contractor- -Del   Favera   &   Rasori,    180 

Jessie   &t.,  San   Frencisco. 


Contract   Awarded. 

FRAME    FLATS  Cost,    $11,750 

SAN   FRANCISCO.        W    Dolores      52    N 

Twer.ty-second  Street. 
Two-story  &  basement  frame   (2)   flats. 
Owner — A.   L.  Arata,   821   Capp   St.,    San 

Francisco. 
Architect — None. 
Contractor — Costello   Bros.,    18    Ney    St.. 

San  Francisco. 


Contract   Awarded. 

FLATS  Cost,     $18,000 

SAN    FRANCISCO.       W     21st    Ave.     15B 

and    ISO   S   Cabrillo. 
Two  2-story  frame  flats. 
Owner— J.    O.    England,    2344    Anza    St., 

San   Francisco. 
Architect — None. 
Contractor — Meyer     Bros.,     5326     Geary 

St.,  San  Francisco. 


GARAGES 


Plans   Being   Figured — Bids   Close   Mar. 

20     1922 
GARAGE       '  Cost,     $35,000 

SAN      JOSE,      Santa     Clara     Co.,      Cal. 

River   and    Santa   Clara   Streets. 
Two-story    brick    commercial    garage. 
Owner — Norman    Kooser. 
Lessee — Hayes   &   Canelo. 
Architect — Chas.  S.  McKenzie,  Bank   of 

San  Jose  Bldg.,  San   Jose. 

Plans  Being  T'rep.ared. 

GARAGE  $2,").000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Sec- 
ond St.,  bet.  Santa  Clara  and  St. 
John. 

Two-story    reinforced    concrete    garage. 

Owner — llobert  Syer,  Bank  of  San  Jose 
Bldg.,  San  Jose. 

Architect — Wolfe  &  Higgins,  Auxorais 
Bldg.,  San  Jose. 

Contract    Awarded. 

GARAGE  Cost,    $11,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Santa 

Clara  and  Autumn  Sts. 
Commercial  garage  building. 
Owner — Fisher  &  Albertson. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,   San    Jose. 
Contractor — John  Gales. 


Cost,     $26,000 
N   O'Farrell    158   W 


Contract    Awarded. 

GARAGE 

SAN   FRANCISCO. 

Hyde. 
Two-story    reinforced    concrete    garage 

and  repair  shop. 
Owner — Tom  Lavell. 
Architect  and  Engineer — J.  H.  Hjul,  850 

Monadnock   Bldg.,  San  Francisco. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Ilans   Being  Figured — Bids  Open   April 

1    1922. 

-ADDITION  &   ALTER  Co:3t,    $ 

DECOTO,    Alameda    Co.,    Cal. 

New    brick    building   and   alter    present 

building  of  Home. 
Owner — Masonic    Home    of    California. 


Architecta — Wm.    Mooser    and    EJdw.    G. 

Bolles,     associated,     Nevada     Bank 

Bldg.,    San    Francisco. 
Proposals     are     being     received     for 
work    as    fol'.ows: 

1.  Excavating  and   concrete   works. 

2.  Brick  and  terra  cotta. 

3.  .S'teel  work. 

4.  Carpenter,  millwork,  sheet  metal, 
roofing,  etc. 

5.  Glass. 

6.  Lath,     plaster,     cementing     and 
cast  stone  work. 

7.  Marble  and  tile  works,  Vitrolite, 
etc. 

8.  Elevators. 

9.  Plumbing. 

10.  Heating. 

11.  Electric. 

12.  Painting. 


I  ow  Bidder.  „„„  ^„ 

PAVILION  Cost,    $20,000 

SAN  FRANCISCO.     Sloat  Boulevard. 

Two-story  frame  cafe  and  dancing 
pavilion. 

Owner — Prince    Imperial    Inn. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery   St.,    San    Francisco. 

Low  Bidder  for  general  contract — Wm. 
Martin,   180  Jessie   St.,   S.  F. 
Figures    will    be    taken    shortly    for 

plumbing,  electrical  work  and  painting. 

HOME  BUILDING  Cost,  $125,000 

SAN   FRANCISCO,   Lagnna  &   Page   sts. 

Three  and  5-story  reinforced  concrete 
brick   Girls   Home   Building. 

Owner — Emanu-El    Sisterhood. 

Architect — Miss  Julia  Morgan,  Merch- 
ants Exchange  Building,  San  Fran- 
cisco. 


COMMUNITY   SERVICE   BLDG. 
Cost,  $  . 

BERKELEY,  Alameda  Co.,  Cal.  ICitt- 
redge   St.    200   W    Shattuck   Ave. 

Two-story  Class  C  building  (Red  Cross 
Offices,  and  auditorium  for  Ameri- 
can Legion). 

Owner — Berkeley  Chapter  of  the  Red 
Cross. 

Architect — Harris  Allen.  Albany  Bldg.. 
Oakland. 

I'lans  Approved. 

LODGE    HALL  Cost,    $85,000 

VISALIA,  Tulare  Co.,  Cal.     South  Court 

and  Acequia  Streets. 
Three-story    flreijroof    lodge    hall    and 

siores,    80x110. 
Owner — Masonic  Temple  Assn.,  Visalia. 
Architects — Co;ites     &     Traver.   Rowell 

Bldg.,    Fresno. 

.M.ARTIXEZ,  Contra  Cosla  Co.,  Cal. — 
Young  Men's  and  Young  Ladies'  Insti- 
tute and  parishioners  of  St.  Catherine's 
cnurch  contemplate  erection  of  $10,000 
lodge    hall. 

CHICO.  Butte  Co.,  Cal. — Woodmen  of 
the  World  Building  Corporation  or- 
ganized at  Cliico  with  capital  stock  of 
$100,000.  Purpose  of  organization  is 
to  erect  four  story  store  and  lodge 
building  at  Third  and  Normal  Ave. 
Directors  are:  Richard  White,  C.  W. 
Hicks,  Frank  L.  Roohr,  H.  A.  Drane 
and  J.  G.  Messlnger.  These  five  men, 
with  the  addition  of  L.  Z.  Mitchell  and 
R.  F.  Roycroft,  were  designated  as  the 
incorporators. 


HOSPITALS 


Plans  Being  Figured — ^Bids  Close  April 
17    1922 

HOSPITAL  '  Cost.    $ 

KEinVOOD  CITY,    San    Mateo    Co.,   Cal. 

Steam  heating,  ventilating,  steam  boil- 
er and  refrigeration  plant  for 
county    hospital. 

Owner — County  of  San  Mateo  (Eliza- 
beth   M.    Nash,    county    clerk). 

Architect — W.  H.  Toepke,  942  Market 
St..    San    I-'rancisco. 


Preliminary    Plans   Being    Prepared. 

NURSES'    HOME  Cost.    $ 

LOS  ANGELES  Cal.  Sixth  and  Lucas 
Streets. 

Five-story  and  basement  Class  A  rein- 
forced concrete  Nurses'  Hom>' 
building.  35x140  (1st  unit  of  larger 
building). 

Owner — Good    Samaritan    iloapital. 

.Architects  —  Johnson,  Kauffrran  .S 
Coate,  607  Union  Bank  Rldi?,,  Lo.- 
.\ngeles 


OAKLAND.  Cal.  —  The  Alameda 
I'ounty  Board  of  Supervisors  received 
the  following  bids  on  March  20th  for 
hou.se-moving,  underpinning,  concrete 
foundations,  etc.,  and  conc-ete  oil  tank 
for  the  Alameda  County  Hospital. 

Bids  were  taken  under  advisement 
until   March    23rd. 

H.  E.  McCauley |16,48.^ 

M.  E.  Hopper  &  Son 16,489 

F.    W.    Maurice 16.500 

W.    T.    Thornalley 16,890 

E.  T.  Leiter  &  Son 19.567 


HOTELS 


riun.s    Being    Prepared. 
ALTERATIONS  Coat,  $4,500 

SAN    FRA.NCISCO.      Market   St. 
Interior    decorating   of   hotel    lobby. 
Owner — Jas.   D.    Phelan. 
Architect— Arthur     G.     Scholz,     Phelan 
Bldg.,    San    Francisco. 


Pl.uis  Being  Prepared. 

DEPOT    AND    HOTEL  Cost,    $ 

•  'ALIE.XTE,    Nevada. 

Two-story    frame    and    plaster    railway 

depot     and     hotel     building    200x60 

ftlle   and  composition   roof). 
Owner — Union   Pacific  Railway   Co.,   610 

S   Main   St..  Los   Angeles. 
-Vrchitects — John  Parkinson  and  Donald 

B.    Parkinson,    420    Title    Insurance 

Bldg.,    Los   Angeles. 
Figures  are   being  taken   by   the   En- 
gineering  Department   of   the   owner. 


TRUCKEE,  Nevada  Co.,  Cal.  — 
Truckee  Hotel  and  Amusement  <"o.  has 
been  organized  for  the  purpose  of 
erecting  a  $100,000  hotel  in  Truckee. 
Directors  are:  F.  A.  .Ashlon,  Jack 
Filipclc,  F.  C.  Jackson,  Margaret  Ash- 
ton  and   Anton  Filipclc. 


S.\N  LUIS  OBISPO,  San  Luis  Obispo 
Co.,  Cal. — Architects  George  W.  El- 
drtdge  and  Thomas  Jewell.  226  I'acific 
Finai.cc  Bldg.,  Los  Angelts,  are  pre- 
paring preliminary  plans  for  a  group 
of  four  reinforced  concrete  and  brick 
hotel  buildings  to  cost  $500,000,  in  .San 
l>uis  Obispo  for  the  Tripoli  Hotel  Co.. 
W.  J.  Conner,  Agent.  The  group  will 
consist  of  a  two -story  bath  house 
buildii'g,  165x67  ft.,  with  covered  pool. 
■'lOxlOO  ft.,  beauty  parlors,  baths,  etc.; 
main  building,  4-slory.  87x135  ft.,  0 
stores  on  first  floor,  guest  rooms  above; 
dining  room  building.  4-story.  51x10:! 
it,  and  4-story  lobby  parlor  building, 
7r)xl8  ft.  The  buildings  will  contain 
17,j  guest  rooms,  with  tile  baths.  Brick 
and  ieinforced  concrete  construction, 
till  roof,  oak  floor.i,  tile  baths,  two 
(Ueetric  elevators,  electric  heating  sys- 
tem. 


ALAMEDA.  Cal. — The  Alameda  Cham- 
ber of  Commerce  is  endeavoring  to  ob- 
tain a  million-dollar  hotel  for  Ala- 
meda. C.  C.  Wilson,  secretarv.  has  beri: 
surveying  sites  and  declared  recently 
that  he  has  several  possible  investor.s 
interested  in  the  proposition. 


PUBLIC  BUILDINGS 


I'lans   Being  Figured — Bids  Close  April 

IS,    1922,    S    P.   M. 
<  ITY   HALL  BUILDING         Cost.  $80,000 
ITTTSBURG.    Contra    Costa    Co.,    Cal. 
Two-story      reinforced      concrete      city 

hall    and    flrehouse. 
Owner — Cit>    of    Pittsburg. 
.\rthitect — Benj.      G.      McDougall,      381 
r-u.^h  St.,  San   Francisco. 

Figures  are  being  taken  for  a  gen- 
eral contract.  Plans  may  be  obtained 
frini  the  Architects'  offlce  or  from  the 
ctiy    Clerk    at    Pittsburg. 

General  Contract  Awarded — Other  Con- 
tracts to  be  Aw  irded  Shortlv. 

VQUARIUM  Cost.   $250,000 

.'•-•AN    FRANCiSCO.      Golden    Gate    Park. 

Reinforced  concrete  and  stone  aquar- 
ium. 

Owner — California  Academy  of  Sciencoi. 
Gift    of   Ignatz   Steinhart. 

\rehlttct  —  Louis  P.  Hobart,  Crocker 
Bldg..  San  Francisco. 

r.XcnvatinK.  Concrete.  Cnriieiiter.  Stmt— 
turn!  Tile.  Sheet  Mctnl  iui«l  RooAiik. 
Omniiientnl  Tile  nn  Mnrbre  award- 
ed     to    Clinton      Constr.      ''<>      i4<' 

fpwnsend  St.,  |84,9S3. 
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Lov.     bidders    on    the    balancp    of    th>-  Plumblnti;      awarded       to    Frederick    \V.  Low    Bidder. 

work  are  as  follows-  Snook      &    Co.,      .=i96   Clay   St.,      .Sa.n  BL'NGALOWS            Cost,    approximately 

IMumbine.    Ueatine    vnd    Refrigeration,  Francisco,     $1093.  $50,000. 

Frederick  Snook,  596  Clay  St.,  $35.-  SOUTH    SAN    FRANCISCO.      Olive   Ave. 

805.  <  ontract   Awarded.  and  Baden   St. 

ICIectricitl  ^Vol•k,  Standard  Elec.  Conslr.  uKSIDENCES       Cost,  $10,000    and  $6000  Twenty    1-stcry    frame    bungalows. 

Co..   80  Natoina  St.,   $3850.  respectively.  O^ner — South    San    Francisco    Land    & 

Glaxins.   W.    P.    Fuller    Co.,    Beale    and  OAKLAND.      Lakeshore    Highlands  Investmer.t    Co. 

Mission   Sta.,   $9346  Two    2-stor\'    frame    residences.  Architect   —  Ernest     Norberg,     Balboa 

Flasteriuu;,  Peier  Bradley,  $17,600.  Owners — Mr.     Porter    and    Mr.    Boyd.  Bldg.,    San    Francisco. 

Tile,  Mangrun    &  Otter,  827  Mission  St..  Architect — Slocombe      &      Field.      First  i.  >w  Bidder— Boxton  &  Swieg.  Flatlron 

$7229.                                                   ecAA.i  Savings  Bank  Bldg.,   Oakland.  Bids.,    San     Francisco. 

Paiuting.   Gurnette   &    Chandler,    $6000,  cortractor— C.   P.  I^ond.  1165  Ashmount  

J.  H.  Keele  Co.,  ?6000-          ,.       ,...  Ave..   Oakland.  Contract  Awarded. 

Ornamentnl  Iron,  C.  J.  Hillara  CO.,  l»th  RESIDENCE                                Cost.    $14,050 

A^w.'^li^     ^v"^^P^^m.,e;     Co       $650  Plans  Being   Prepared— To   be   Done    by  SAN  FRANCISCO.      Fore.st  Hill. 

ATt-nings,    AA  .     Fluminei     CO..     »oou.  Day's  Work.  Two-story  frame  and  plaster  residence. 

_                ~       ^   .      /-.        ^  RKSIDENCFS          Cost,   $3,500   to   $4,500  Owner — J.  M.  Roth. 

FRESNO,     Fresno     Co..     Cal.— County  "^  each                     ^          *  -  Architoct—Walter     C.      Fu'ch,      Hearst 
Purchasing    Agent    Reed    SchefTer,    au-  OAKLA-ND.  .\lumeda  Co..  Cal.     Maxwell  Bldg.,  San  Francisco, 
thorized   by  supervisors  to  purchase  67  -     p^rk.  contractor — Mangels    Bros.,    4792    Mis- 
metal    voting   booths.      D.   M.    Barnwell,  Fifty   j -story   5   and   6-room   residences.  sion  St.,  San  Francisco. 

county    clerk.  Owner — Harry      W.    Isaacs.      2800    Mo-  

desto  Ave.,  Oakland.  Owner   to   Take   Figures. 

MARTl.NEZ,  Contra  Costa  Co.,  Cal. —  Architects — Slocombe  &  Field,  1st  Sav-  RESIDENCE                                Cost,    $7,000 

Supervisors  vote  to  levy   tax  of  .002  to  ings  Bank  Bldg.,  Oakland.  OAKLAND,    Alameda    Co.,    Cal.      Lake- 

Hnance  construction  of  memorial  build-  About   fifty  dwellings  are  now  undt^r  shore  Drive. 

ing.s   throughout  the  county;   the  funds  construction  and  before  the  end  of  the  Two-story  frame  and  plaster  residence 

to   be  divided  equally  among  the  eight  year    Mr.    Isaacs    plans     lo    ereci     200.  Owner  —  AValter   Simpson,   601   Vernon 

Am.rican   Legion    Posts.  Work  is  being  done  by  days  labor.  Ave.,  Piedmont 

Architect   -     A\  m.    E.     Milwain.    Albany 

BERKELEY,      Cal.-The    Comptroller  i 'Ian s   Being   Figured.  Bldg.,   Oakland_^ 

TL^'f1>Kr/'M^^n^M^r?h%7n^l'7o'r  M^Tpt^LD,  Santa  Clara  Co^ckl.*'''"  Contract   Awarded. 

the  constVuction  of  a  two-story  rein-  One-story  5-room  bungalow.  i:ESIDE.\CE  Cost.  $15,000 
forced  concrete  building  on  the  Uni-  Owner— Withheld.  I'lEDMONT,  Alameda  Co..  Cal.  Lot  61 
versuy  G?Ss  to  bL  know  n  as  "Le  .Mchitect-Aruthur  G.  Scholz,  Phelan  WUdwood  Gardens. 
Conte  Hall."  Bldg..  San  Francisco.  Two  and  one-half  story  frame  residence 
Plans  were  prepared  by  Architect  Owner — R.  C.  Shand,  141  Hillside,  Pied- 
John    Galen      Howard,      Flrbt    National  Contract  Awarded.  mont. 

Bank  Bldg..  San  Francisco.  RESIDENCE                                  Cost,    $ Architect — Not   given. 

I    M    Sommer  Co..  Balboa  Bldg..  STOCKTON.   Cal.     Norlhcrest    Addition.  Contractor— Barr   &   Sons.   306    26th  St, 

San     Francisco     $4L'1,448  Two-story    frame    residence    (7    rooms).  Oakland. 

P    F.  Riley,  San  Francisco 431,860  Owner — Ralph  Jeannelle.  

Louis  J.   Cohn.   San   Francisco..    433,799  Architect — Losekann  &  Clowdsley,  Elks  Cortract   Awarded 

K.  E.    Parker  Co.,  S.   F -^^^.OOO  Bldg.,  Stockton.                         .,     „      .  RESIDENCE                              Cost.    $14,S00 

Hannah   Bros..   San   Franci.sco..    436,200  Contractor — L.    E.    Hertzig    and    M.    A.  <.  ^j^  MATEO    San  Mateo  Co..  Cal.     Lot 

Clinton   Constr.    Co.,   S.   F !2!i'22'i  Orcutt  142    Subdivision    No.    2,    San    Mateo 

Jah.   L     McLaughlin.   S.   F 437,398  VsltU. 

Barrett   &   Hilp,  S.F Ili'iSI  I'lans    Completed.                                   .,  „„„  Tuo-story  frame  residence  and  garage. 

Robert   Trost.   S.    F... lll'SS^  RESIDENCE                                 Cost,    $7,000  owner— A.     W.     Stitt.     Yolanda,     Marin 

H.   McLeran  Co..  S.  F IcI'fS-  OAKLAND.       Lakeshore    Highlands.  qq     cal 

R.   W.  Littlefield,  Oakland 468,4»o  Two-story    frame    6-room    residence.  \ichltect— W.     H.     Ratcliff.     Jr.,     First 

. Owner— Mr.    Crawford.  National    Bank    Bldg.,    Berkeley. 

.Architect — Slocombe      &      Field,      First  contractor— Cavanaugh   Bros..   180   Jes- 

RESIDENCES  saving-*    Bank    Bldg..    Oakland.  gle     st..     S.in     Francisco,     and     San 

Mateo 

'————^^~-^^——^——~————  Contract    Awarded.                               ^          ,  

Contract   Awarded  DWELLINGS                     Cost.    $5,000    each  ,^      j 

UESIDENCE                                 Cost.   $10,000  SAN  FRANCISCO       ^iss-on   Terrace.  ALTERATION'S                            Cost.    $8,000 

H.r\   Fi'ANCISCO.     Ashbury   Terfaci.  Four    one-stx>ry    ^'•^^j^f^i^^-.^^'^f  ^ear-  «ANTA    ClUZ,    Santa    Cruz    Co..    Cal. 

Two-story    and    basement    frame    rssl-  ^--^-s^l-lL-^^^^a'cTco'"'  "'  ""'""^  A'^er 'T l^'^-B^chmaT     '■''^'''""• 

owner-Fred    Clifford.    884    Folsom    St..  -^-^'t'^^S^T^Franfisco""""-  '"   ''''''""'  Arc^hU^f'-^Geol^R^rCrea,  369  Pine  St.. 

San   Francisco,  Contractor  —  Olaf  Olsen.    366    Granada  San   Francisco. 

Archit.ct-^E.  A.  Herman.  89  Broadway.  Ave     San  Francisco.  

San    Francisco.        ,^    ..,,,,-    ..    ^  '               I'lans    Completed— Owner     to     superln- 

Contractor— Willis  L.  Gott,  681  3ra  Ave,  i>i,nis  Being  Prepared.                       ,   ^  „„„  tend  construction. 

San  Francisco.  RESIDENCE                              Cost.     $16,000  uEySIDENCl':                              Cost,    $12,000 

PIEDMONT,  Alameda  Co.,  Cal.  CARMEL,    Monterey    Co..    Cal. 

i.ian,    n..ino-    FUrured  Two-8iory     and     basement     frame     and  -j.^vo-story    frame    residence. 

o#2Tr,i^M^f-        *                       COS.      $8  000  plaster    residence.  Owner— Herman  A.  Spoehr. 

^S'^iLTO.    Santa   CUra   Co^•ci?:""''  TrXnT^-Auf'rrrirr.     -     P...     ...  A,  chltect--Geo    E^  McCrea.  .69  Pin.  St. 

One-Htory   six-room    frame   and    plaster  ^'^^'snn  Francisco  S*"    !■  ranc.sco. 

residence  and  separate  garac*-  ^ 

Owner — Mrs.  K.  C  ciendenln.  Palo  Alto  .,ia„«   BeinK   Preoared.  I'lans    Being    Prep.ired. 

Architect— Chas.   S.   McKenzle.  Bank  of  altEPATIONS                            Ccst.  i RESIDENCE                              Cost,    $10,000 

San  Jose  Bldg.,  San   Jose.  j^,p    DIABIX^,   ContiR   Costa   Co..   ('al.  WATSON VILLE,  Santa  Cruz  Co..  Cal. 

———  AltermloiiH   to  country  residence.  One-story   frame  and  plaster  residence. 

.    ,  Owner — Bernard    Ransome.  Owner— Dr.    (Tcoigo    Herbert. 

Contract   Awarded.                               .-„./>  Archltecl— Albert     Farr.     68     PohI     .«*!  .  Architect— Geo.  E    McCrea.  369  Pine  St.. 

RESIDENCE                              Cost,    $16ja«0  san  Francisco.  Snn    Francisco. 

SAN   JOSE.   Santa  Clara   Co.,    Cal.      The  _  , _ 

Alameda    and    Ashbury    St  t  ontract  Awarded.  ,„          ««!.._  t^^^^^^^^a 

Two-story     frame    and    plaster    9-room  RESIDENCE?        Copt.  $9,000  and  $4.5o0  VJJfr.K.vr'f.-       ^                      Cost     $7  000 

residence.  .SAN     FRANCISCO       S    Lombard     183-6  '  ESv^r-Hn' (  ITY     San    Mateo  Co.    Cal 

Owner- P.    Boomer.             ,,        .        „      ,.  E   Octavia   and    E   Franklin    87-6   N  J«KD^001>   (    "T^^^^^ 

Architect  — Chas.     S.     McKenzle.     Bank  Lombard    Street                             ,  Two-9l<.r>   iramo  ana  oricn  v    ..» 

of    .San    Joso    Bldg..    San    JoHe.  Two    one-story    and      basement      frame  ,^,.  „??_«> a    Stanley   P.   Dovle. 

Contractor— J.  C  McCombs.  214   Hobson  residences.                 »..   w   i   ..  \rVhltect— .T.  C.   Thayer.   110  Sultsr  St, 

«t     San  Jose.  Oviur — Estate   of   P.    MIchelette.  hbTi    Krancisco 

•  ^-  **"            ZL Supervising    Architect—  Aagust    Head-  »»"    Francisco. 

man.  <'all    Uldg.,  San   FrnnclBCo.  »,  .timnvt-i     (-nniin    roata    Co      Cal 

,              r       .     Figured.                         .  ^-^''^J^.^^^S-U^uS;^"'"^-    ••'''    """"    "^^  _ -ii:  'SVm.nd" V^elg'hls*^Ind    Vv  ! 

Cont.   $ -San  Frpnclwoo.  ^ooi     Mncdonald    Av.-  .    richinond.     »^•l^ 

i    <X)        InKlesIdd    Terrace.  construct  ton  honipw  on  IMrhmond  .\vi  . 

T\\'i   -loiv     rr.iine    renUlonce     (f     rooms  i-luiis    H.Iiih    Flgure<l.  I'udfl'-    llelKhts.   near   Mlr.-i    Vlnt.i.      Of- 

nnd    garage).  UESIDENCE                              Cost,    $12,000  fleers  of  ih.'  coinp.nny  nr.  :     K.   M    l>ow- 

Ownirc      U     and    Alice    Eastwood.  .saN    MATI<X),   San   Matoo  Co..   Cal,      San  pp,.    Ptofldeiit.   c,  Lemknlo,   FirsI    J  l»'i'- 

Kuperviclng      Architect    --    August      Q.  .\;aieo  Park.  President,  M.  A.   Hays.  Secret arv -Man - 

HPBdman.     Csll     Bldg.,     San     Frsn-  Tw.i-.Ht<.rv   frame  and  piaster  residence,  agi  r;   L,    K.    Hart.    .\n,Mlsi,»ni    Secretary. 

Cisco  Owner— Mr.    Mitchell.  A     arccnfl.ld.  Treasurer. 

\rohlteet    —   Ernest      Norberg.      Malboa . 

,.      .        ...    K^^^A^A  nidg.,    ftSn    Francisco, 

FHmKNOr      '                    Cost      $11,490  ,      -r"^— ^T.^.v  SillOOLS 

^n^^^.&-^'r^ern.er,    Palo  ^^l^i^^^:^}!^^:-^^^^  -J^TT^      C       Ca.    ^^   ^^ 

Cohlraciir-Oio!  Jacob^in.  r»l9  Alto.  »'  •  8an  Francisco.  •ohooX. 
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Owner — Dlnuba  Grammar  School  Dlst. 
Architect — Ernest     J.     Kump.     Rowell 
BJdg.,  Fresno. 
Erection    of   structure   depends   upon 
bond    Issue    carrying    to    be    voted    on 
March  24. 


Plans  Being  Figured — Bids  Close  April 
1,    1922,   8  P.   M. 

ADDITION  Cost,  $ 

INGLEWOOD,    IMS   Angeles   Co.,    Cal. 

One-story  and  basement  brick  audi- 
torium  addition   to   grade   .school. 

Owner — Inglewood  City  School   Dlst. 

Architect  —  Norman  P.  Marsh,  211 
Broadway   Central   Bldg.,  L.    A. 


Plans  Being  Prepared. 

ADDITION  Cost,   ;f50,000 

LOS  ALTOS,  Santa  Clara  Co.,  Cal. 

•Six-room  addition  to  school  and  con- 
struction and  remodeling  for  do- 
mestic science  and  manual  training 
quarters. 

Owner — Los   Altos    School    Dislricl. 

Architect — W.   H.   Weeks,   369    Pine   St . 
San    Francisco. 
Proposed   Improvements  depend   upon 

bond  issue  carrying. 


(."ontr.'icis   Awarded. 

SCHOOL  Cost.   $31,400 

FRESNO,    Fresno    Co.,    Cal.      Washing- 
ton Col.  School  District. 
Six-room  school. 
Owner — Board  of  Trustees  of  Wasliing- 

ton  Col.  Elementary  School  Dist. 
Architect — Ernest     J.      Kump,      Howell 

Bldg.,  Fresno. 
Contractor — J.   B.  Hart,   122.')  Broadway 

Fresno. 

Sub-Coiitract«    on    above 
Brick   Work    to    D.    A.    Moore    or    .)     M. 

Brown. 
Plastering  to  Matt  Summers. 
Modeling  to  C.  S.  Newell. 
Plumbing  and  Sheet  IMetnl  Work   to   B 

A.  Newman. 
Electrical    Work    to    T.    Robinson. 
Painting;  to  J.  M.  Harrison. 
ailllnork    to    Fresno    or   Madary't    Mill. 
Heating   to   C.   F.   Wtber  Co. 
Blackboards  to  Rucker-Fullei    Co. 
Kooflnff  to   Flbrestone    fk    Roofing   Co. 
Steel  and   Iron   W^ork   to    Burnett   Iron 

Works. 
Hydro-Pneumatic    Water      System       to 

Lauritzen    Implement    Co.,    ?831. 

Plans   Being  Figured — Bids   Clo.se   Mar: 

11,   1922,   4:30   P.   M. 
OAKLAND,  Alameda  Co.,  Cal.     Univer- 
sity  High      School    Site    on      Block 
Bounded    by    Grove,    Aileen,    Dover 
.   and  58th  Streets. 
Two    and    three-story    reinforced    con- 
crete high  school. 
Owner — City  of  Oakland. 
Architect — Construction  Dept.,  Oakland 
Board  of  Education,  (C.  \V.  Dickey) 
Chabot    Hall,     11th     and    Jefferson 
Sts.,  Oakland. 
See   call   for  bids    under  ofllcial   pro- 
posal colnmii. 


Figures    to    be   Taken    in    About    Three 

W  6  6  If  H 

SCHOOL     '  Cost,    $300,000 

REDWOOD  CITY,   San  Mateo   Co..   Cal. 

State  Highway  and  Broadway. 
One  and  two-story  reinforced  concrete 

and  frame  school. 
Owner — Sequoia     Union     High     School 

District 
Architect — Carl      Werner      and    A.      I. 

Coffey,   Humboldt   Bank    Bldg..   San 

Francisco. 


Plan.s  Being  Figured. 

SCHOOL  Cost,    $65,000 

LODI,   San  Joaquin   Co.,   Cal.     Pleasant 

Avenue     and   Walnut     Street      (S*. 

Anne's  Parish). 
One-story  reinforced  concrete  parocliial 

school       (4      cla.ssrooms.    2       music 

rooms,    assembly    hall,    admini.stra- 

tion  suite;  the  banquet  hall  will  be 

in    the   basement). 
Owner — Roman      v^atholic      Archbishop, 

Edw.  Maher,  Pastor. 
Architect  —  John    J.    Donovan,    Pacific 

BJdg.,  Oakland. 
Figures  are   being   taken   for  a   gen- 
eral contract. 


Figures  to  be  Called  For  in  About 
Three  Weeks. 

SCHOOLS  Cost,  $200,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Cen- 
tral School  Site  and  Popular  Ave 
Between  C  and  D  Sts. 

Two  frame   grammar   school   buildings. 

Owner  —  San  Mateo  Grammar  School 
Diatriot. 


Architect — J.  J.  Donovan,  Perry  Bldg., 
Oakland,  and  S.  Schnaittacher.  233 
Post  St.,   San  Francisco. 

Plans  Being  Flgured-^Blds  ClcMse  April 

12    1922. 
SCHOOL  Cost.     $400,000 

SAN    FRANCISCO.      22nd   and   Valencia 

Sts.    (Horace  Mann   School). 
Two-story    reinforced    concrete    school 

building. 
Owner — City   and  County  of  San   Fran- 

CiflCO. 

Architect — John  Reid,  Jr.,  First  Na- 
tional Bank  Bldg.,  San  Francisco. 
Bids  will  be  received  on  the  general 
contract,  estimated  cost,  $240,000,  and 
at  the  same  time  for  furring,  lathing 
and  plastering,  estimated  cost  $36,000. 
Bids  for  the  balance  of  the  work  will 
he  asked  for  in  a  few  days. 

Plans   Being   Prepared. 

GYMNASIUM  Cost,    $ 

GONZALES,    Monterey    Co.,   Oal. 

One-story  frame  auditorium  and  gym- 
nasium   building. 

Owner — Gonzales  Union  High  School 
District. 

Architect — W.  H.  Weeks,  369  Pine  St.. 
San  Francisco. 


Plans  Being  Figured — Bids  Close  April 
11,    1922,    8.30    P.    M. 

.SCHOOL  Cost,    $ 

PASADENA,    Los    Angeles    Co.,    Cal.      S 
California    St.    betwieen     Raymond 
and   Fair  Oaks  Aves. 
One-story     reinforced     concrete     school 

and  kindergarten. 
Owner — Pasadena    Board    of    Education 
(N.  G.  Felker,  secretary,  525  Cham- 
ber of  Commerce   Bldg.,  Pasadena. 
-Architect — Cyril    Bennett,    313    Kendall 
Bldg.,    Pasadena. 
Bids   will    be    taken    on    general   con- 
tract,   heating,    plumbing,   painting  and 
electric    Aviring. 


Cost,  $176,000 


HIGH  SCHOOL 

FLAGSTAFF,    ARIZ. 

Two  and     3-story     brick     or     concrete 

high  school. 
Owner — Flagstaff  High  School  Dist. 
Architect — Norman       F.       Marsh,       211 

Broadway,    Central    Building,    Los 

Angeles. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
The  Board  of  Trustees  of  the  San 
Mateo  Union  High  School  District  re- 
ceived the  following  bids  on  March 
16th,  for  the  construction  of  a  two- 
story  reinforced  concrete  high  school 
building  from  plans  prepared  by  Archi- 
tect W.  H.  Weeks,  369  Pine  street,  San 
FVancisco.  The  bids  were  under  the 
estimate  and  the  two  lowest  on  each 
branch  of  the  work  were  taken  under 
advisement. 

General    Contract 
Fink   &    Schindler,   226    13th   St., 

San   Francisco    $167,256 

C.   L.    Wold,   S.   F 178,800 

Barrett  &  Hllp,  S.  F 197,576 

Mahony  Bros.,  &.  F 194,473 

R.  W.  Llttlefield,  Oakland 205,200 

Chas.  Stockholm  &  Son,  S.  F 248,388 

Heating    and   Ventilating: 
tl)    coal    burning,    direct    steam;    (2) 
oil  burning;  (3)  coal  burning  split  sys- 
tem; (4)  oil  burning. 
J.   E.  O'Mara.   413   Minna   St.,   S,   F.,    (1) 

$21,935;   (2)    $1,133;    (3)    $30,353:    (4) 

$1,133. 
Latourrette-Fical   Co.,   Sacramento,    (1) 

$22,450;   (2)    $1,275;   (3)    $31,300;    (4) 

$1,275. 
Scott  Co.,  S.   F.,    (1)    $22,720:    (2)    $1,220; 

(3)    $30,980;    (4)    $1,290. 
Turner   Co..   S.    F.,    (1)    $23,860;    (2)    $1,- 

260;    (3)    $32,860;    (4)    $1,320. 
Carl    T.    Doell,    (1)    $24,378;    (2)    $1,185; 

(3)   ;    (4)    $1,276. 

Jas.   A.   Nelson,   (1)    $24,516;    (2)    $1,483; 

(3)    $30,484;    (4)    $1,640. 
Hateley    &    Hateley,     (1)     $26,760;     (2) 

$1,360;    (3)    $35,106;    (4)    $1,380. 
Jas.   F.   MoGowan.    (1)    $26,929:    (2)    $1,- 

379;   (3)   $36,211;    (4)    $1,421. 
Plumb  iniE 
Carl  T.  Doell,  467  21st,  Oakland. $  9,122 

Latourrette-Flcal  Co 10,400 

Hateley   &   Hateley    10,760 


Turner    Co 11.100 

J.  E.  O'Mara    ll.aOti 

Palatlas 
D.  Zelinsky  &  Son,  180  Jessie  St., 

S.  F I   7,971 

Wm.   Burnatein.  S.   P 8,155 

A.  Quandt  &  Son,  S.  P 9,385 

Martin  Cramer,  S.  F 9,940 

R.  Zelinsky,  S.  F 8,772 

Neal  Co.,  S.  F 11,600 

Hardware 
AVi.snom-Bonner  Co.,  San  Mateo.  .$3,700 

Steel    tiockers 
Fred    Medart     Co.,     Rlalto     Bldg., 

S.  F $1,748 

EJIectrlcal    Work 
-Vewbery    E'lec.    Co.,    Lick    Bldg., 

S.    F $   8,640 

Butte  Elec.  &  Mfg.  Co.,  S.  F. 8,889 

M.   E.   Ryan,  S.  F 8,960 

Watts   Elec.   Co.,  S.   P 9,500 

Berkeley   Elec.    Co.,    Berkeley...      9,923 

Roberts   Mfg.   Co.,  S.    F 10,120 

Decker  Elec.  Co.,  S.  F 10,384 

Turner   Co.,    S.   F 11,180 

Terra  Cotta  Tile  Rooflas 
Richmond     F:ooflng    Co.,     (using 
California       Pottery       Com- 
pany's   tile)     $  9,200 

X.  Clark  &   Son,  S.  P 9,470 

Gladding   &   McBean,   S.   P 9,790 

United  Materials  Co.,  S.   P 10,618 

Composition    RooUng; 

A jax   Roofing  Co $2,100 

Malott  &   Peterson,  S.  F 2,585 

Flbrestone  &  Roofing  Co.,  S.   F. .  .    2,953 

Bender   Roofing   Co 2,999 

Richmond   Roofing   Co 3,398 

<1>    Shades  —  (2)   Cork  Carpet 
D.   X.   &  E.  Walter  Co.,  564  Mission  St., 

S.    P.,    (1)    $2,235;    (2)    $2,68S. 
W.    &    J.    Sloane,    S.    P.,    (1)    $2,391;    (2) 

$3,239. 
Hulse-Bradford,    S.    F.,    (1)    $3,218;    (2) 

Blackboards 

(1)   Slate;    (2)   Hylo  Plate 
Rucker-Fuller    Co.,    677    Mission    St.,    S. 

F.,    (1)    $3,397;    (2)    $1,457. 
C.    F.    Weber  Co..   &.   P.,    (I)    $3,400;    (2) 

$1,700. 
Stcnart    Sales    Co.,    S.    P..     (1)     $8,495; 

(2) . 


roiuract   Awarded. 

SCHOOL  Cost.    $ 

BURLINGAME,    San    Mateo    Co.,    Cal. 
Two-story      reinforced    concrete      high 

school. 
Owner — San   Mateo    i^nion   High   School 

District,   J.    R.    Murphy,   Clerk,   San 

Mateo. 
Architectr— W.   H.   Weeks,   ;<69   Pine   Sv.. 

.San  Francisco. 
ncnerni    Contrnct    to   Fink   &    Schindler 

Co.,    226     13th     St.,     San    Francisco, 

$157,256. 
Heating  &  Ventilating;  to  J.   E.   O'Mara 

443   Minna   St..   San   Francisco.   $31,- 

486;    (Oil   burning  Split  system). 
Plumbingp — Carl    T.    Doell,    467    21st    St, 

Oakland,   $9122. 
Painting; — D.    Zelinsky.    ISO    Jessie    St., 

San    Francisco,    $7974. 
Hiirdware — Wisnom -Bonner 

Mateo,  $3700. 
I''lectric&l     Work — Xewbery 

Co.,    Lick      Bldg.,    San 

$8640. 
Terra     Cotta     Tile     Roofing;— Gladding- 

McBean    Crocker   Bldg.,   San   Fran- 
cisco,  $9790. 
Composition       RooflHK — AJax 

Co.,  Burlingame.  $2100. 
Shades    iind    C<>rk    Carpet — D. 

Walter    Co.,    564    Mission 

Francisco,  $2235  and  $26C8 
Blackboards — Rucker-Fuller     Co.,      67  7 

Mission  St.,  San  FroncUco.  $3397. 
steel    Lockers  and   Certain  Furniture— 

Pink  &  Schindler.  226   I3th  St..  San 

Francieco,   $ . 

LOS  ANGELES.  Cal. — Bavin  &  Burch 
Co.,  173  E  Jefferson  St.,  Los  Angeles, 
wer  low  bidders  at  $54,624,  on  the 
general  contract  for  a  new  school 
building  at  Avenue  21  school  site; 
Montgomery  &  Xibecker,  architects. 
Low  bidders  on  other  contracts  were: 
W.  S.  Goodrich  on  plumbing  at  $6099; 
F.  J.  Donnelly  on  steam  heating  at 
$2898;  and  American  Blec.  Constr.  Co., 
on  wiring  at  $2228.  Two-story  88x130 
ft.,    S    rooms,    brick    construction,    tile 


Co.,    San 
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and  composition  rooflner,  pine  trim, 
maple  floors.  The  bids  were:  General 
Contrnct — Bavin  &  Burch  Co.,  $54,624; 
Alex.  Grant,  154,900;  H.  H.  Hinds,  $64,- 
•JOO;  Wm.  A.  Larkins,  $59,330;  Pozzo 
Constr.  Co.,  $59,500;  Darrell  Condley 
Co..  $60,995;  Walter  Slater  Co.,  $61,500; 
J.  B.  Dawson,  $65,440;  J.  W.  Myzelle. 
$72,000.  Plumbing— W.  S.  Goodrich, 
$6099;  F.  J.  Donnelly,  $6997;  E.  W. 
Crowell  Co..  $7142;  G.  C.  Sutton.  $7850; 
Thcs.  Haverty  Co.,  $7728.  Steam 
Heatlngr— F.  J.  Donnely,  $2898;  FYank 
D.ividson  $3145;  J.  Hokom,  $3615;  Thos. 
Haverty  Co.,  $3745.  EHectiical  "Work 
— Araer.  Elec.  Constr.  Co.,  $2228;  Pre- 
wilt  Elec.  Co.,  $2700;  Newbery  Elec 
Corp.,  $2454;  P.  B.  Potter  Elec.  Co., 
$3240. 

LONG  BEACH,  Cal.— J.  C.  Bannister. 
903  X  Mariposa  St.,  Los  Angeles,  low 
bidder  at  $46,500,  r.n  the  general  con- 
tract for  erecting  the  new  Roosevelt 
school  on  Linden  Ave.  between  15th 
and  16th  Sta,  Long  Beach.  Other 
low  bids  were:  F.  D.  Keed  Co.  low- 
on  plumbing  at  $6276;  Goodman  &  Har- 
rison, low  on  painting  at  $2674;  Ward 
Akely,  low  on  electric  work  at  $1029, 
and  Pacific  Gas  Kadlator  Co.  low  on 
gas  heating  at  $1343.  John  C.  Austin, 
1129  Bakcr-Detwiler  Bldg.,  Los  An- 
geles, and  W.  Horace  Austin,  222  First 
National  Bank  Bldg.,  Long  Beach,  as- 
sociated architects.  Bids  refered  to 
architects  for  report.  Complete  list 
of  bids:  General  Contract — J.  C.  Ban- 
nister, $46,500;  alt.  (1)  Including  heat- 
ing flues,  ad'l  $1700;  J.  W.  Davison, 
»J9,549;  (1)  $1290;  Beswick  &  Sons, 
$50,461.  (1)  $1800;  J.  F.  Atkinson,  $51.- 
100,  (1)  $1200;  C.  T.  McGrew  &  Son, 
$.il.729.  (1)  $1325;  M.  H.  Walters,  $52.- 
969.  (1)  $15S0;  J.  D.  Sherer.  $53,000. 
(1)  $1500;  W.  J.  Burgin,  $54,200,  (1) 
$1520;  John  Simpson,  $54,300.  (1)  $1,- 
750.  Plumhing — F.  D.  Reed  Co.,  $6276; 
Hickman  Bros.,  $6377;  Long  Beach 
Plumbing  Co.,  $6475;  Sanitary  Plumbing 
Co.,  $6560:  Thos.  Haverty  Co.,  $7756. 
PnlntInK — Ooodman  &  Harrison.  $2674; 
Alhambra  Wall  Paper  and  Paint  Co., 
$2717;  "W.  B.  Walters,  $2737;  Arenz- 
Warren  Co..  $3278;  Horace  H.  Mann, 
$3346;  D.  Ze.lin8ky,  $3375;  K.  Zelinsky, 
$3416.  Klcctrlcal  Work — Ward  Akely, 
$1029;  .Newbery  Elec.  Corp.,  $1111; 
Marsh  Elec.  Co..  $1168;  Renard-Stary 
Co..  $1250;  .1.  W.  Lane  Elec.  Co.,  $1362. 
tinn  IlratifiK — Pacific  Gas  Radiator  Co., 
)fl343;  Williams  Gas  Radiator  Co.,  $2.- 
022.55;  I'oinberton  Heating  &  Venti- 
lating Co..  $1500.  Eight  classrooms,  2- 
story  118x61  ft.  hollow  tile  walls,  plas- 
i«T  CTierlor.  clay  tile  roof,  beech  floors, 
pine  trim. 

LOS  ANGELES,  Cal. — John  Sirapsou 
&  Co..  701  Antonio  Ave..  Los  Angeles, 
were  low  bidders  at  $48,500,  for  erect- 
ing n'-w  .school  building  at  Woodrow 
Wilson  scliool  site,  Sawtelle;  Wm.  Bar- 
ber. 11?3  Story  Bldg.,  architect.  Low 
bidders  on  other  contracts  were: 
Amer.  Elec.  Constr.  Co.,  on  wiring  at 
$2306;  Arenz-Warren  Co.  on  palntlnp 
at  $1S67;  Frank  Davidson  on  steam 
honting  and  v(;ntlIatinK  at  $Si;>.');  and 
W.  S.  Goodrich  on  plumbing  ai  $0453. 
Klv)!  clasHrooiiia,  uflices  and  auditorium; 
brick  con.siruotlon.  cast  stone  trim, 
rompoHltion  roofing,  pine  trim,  maple 
floors.  The  bids  were:  Genrrul  Con- 
troet— John  Simpson  &  Co..  $48.5''0: 
.siiiiiton  &  Hubert.  $ri0.74  1;  L  A.  Constr. 
<'o..  $6l.n6«:  T.  B.-nnett.  $52,489;  Frank 
llurjHon.  $.14,710;  C.  L.  FJdInger.  $64,172. 
Klrt-trlrnl  'Work-  Amer.  Elec.  Constr. 
Co.  12306;  I'rowitI  Kite.  Co..  $2941. 
I'nIntliiK  Arcnz-Wnrren  Co..  $1867:  H. 
II.  .Mann.  $1925;  Lfo.  If.  Hubhert,  $1952: 
I>,  Z.-lln-ky  *  Sons,  $2282;  U.  K.  &*wan. 
$236.'.;  Alhambra  Wall  I'aprr  Kr  Paint 
Co,  $2400;  A.  Quafidl  &  Son.  |fM«. 
noatlng  Krank  Davidson,  $<195:  J. 
Hokom,  $8a.''i6;  Iloagland-Lakln  Co.. 
♦  S4J6.  K  J.  Donncllv.  $8643;  W.  W. 
nrnokN.  $9300;  Arthur  Hess.  $9710. 
PlamlilHir  -W.  H.  Goorlrlch.  $6453.  F.  J. 
nonnrlly.  $«4'H);  Lohman  BroH .  $6649; 
W  \V.  Ilrooks.  $6600;  K  W  Crowell 
Co..    $6907. 


separately  on  the  general  work,  plumb- 
ing, painting,  heating  and  wiring. 
Two-story  157x62  ft.,  13  classrooms, 
brick  construction,  rufC.  brick  facing, 
cast  stone  or  terra  cotta  trim,  tile 
roofing,  pine  trim,  maple  fioors.,  re- 
inforced concrete  corridors  and  stair- 
ways; $104,000.  Plans  may  be  ob- 
tained at  the  secretary's  office,  730 
Security   Bldg..   Los  Angeles. 


LOS  ANGELES.  Cal. — Until  9  A.  M.. 
Aprli  5,  bids  will  be  received  by  the 
Los  .'Vngeles  Board  of  Education  for 
erecting  a  new  school  building  at  Seii- 
tous  Junior  High  School  site,  Pico  and 
£"entous  Sts.  Aleck  Ourlett  is  the  ar- 
chitect. Bids  will  be  taken  separately 
on  the  general  work,  plumbing,  heat- 
ing, painting  and  wiring.  Two-story. 
65x93  ft.,  12  classrooms.  reinforced 
concrete  and  hollow  tile  construction, 
stucco  exterior,  composition  roofing, 
pine  trim,  maple  floors.  $85,000.  Plans 
may  be  obtained  at  the  ofllce  of  the 
Secretary,  730  Security  Bldg.,  Los  An- 
geles. 

OAKLAND,  Cal. — Bids  wore  received 
by  N.  Cook,  Acting  Secretary  of  the 
Board  of  Education,  for  lathing  and 
plastering  certain  new  buildings  for 
rhc   Lockwood  School. 

A.   Knowles,  Call  Bldg.,  S.  F $12,800 

T.    D.    Sexton 12,950 

M.     Ebinger     19.951 

The  bids  were  taken  under  advise- 
ment. 


SAN  FRANCISCO—  Waller  street, 
between  Buchanan  and  Laguna  streets, 
will  be  closed  to  permit  construction 
of  a  magnificient  State  Normal  school 
building  at  a  cost  of  approximately 
$1,000,000,  and  standing  the  center  of 
a  garden  bounded  by  Hermann,  Haight, 
Laguna   and  Buchanan  streets. 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— J.  C.  Bannister.  903  N.  Mariposa  St., 
Lor  Angeles,  was  awarded  the  general 
contract  at  $46,500  for  erecting  a  new 
addition  to  Roosevelt  Grammar  School 
at  Long  Beach.  Other  awards  were: 
F.  D.  Reed  Plumbing  Co..  plumbing  at 
$6076;  Goodman  &  Harrison,  painting 
at  $2674;  Ward  Akeley.  olenlric  work  at 
$1029.  Changes  are  being  made  in 
heating  reaulrements  and  that  con- 
tract will  be  awarded  to  the  Tacific 
Gat:  Radiator  Co.  KighL  classrooms, 
two  stories,  118x61  ft.,  hollow  lilo  walls, 
plaster  exterior,  clay  tile  roof,  beech 
fioors,  pine  trim.  John  C.  .\uitln.  1129 
Haker-Detwiler  Bldg.,  Los  .Vugeles  and 
W.  Horace  Austin,  222  First  Nat. 
Bank  Bklg.,  Long  Eeach,  are  the  ar- 
chitects. 


IX)M  ANGRLKfe.  Cal  -Until  9  A.  M.. 
April  f..  hldn  will  h«  r«T«lv<>d  by  the 
Board  of  Kdiicntloii  fe»r  or«rtitiK"  new 
Nehnol  biilldInK  nl  Knytnnnd  Avenue 
Hrrtooi  Hiti-.  .n  ItiiyiiP.nd  Xvo.  botween 
TSth  Hnd  "«lh  HtM.  I, oh  .Xnifolfii  Albnrt 
C.  Martin.  490  UlKt^nn  B^4f..  I.ofi  An- 
gelra.    Architect.      \i\4n    will    be    taken 


FILLMORE,  Ventura  Co..  Cal.— L.  A. 
Constr.  Co..  Douglas  Bldg..  was  award- 
ed the  general  contract  at  $56,860  foi' 
irecting  a  new  grade  school  Innlding 
at  Fillmore;  J»  iTcry  &  Scliaefer.  lint, 
Kerckhoff  Bldg.  Lo.s  Angeles,  are  the 
architects.  Golden  State  E'ectric  (""o. 
wa.s  awarded  the  wiring  at  $1865; 
plumbing  was  lot  to  F.  D.  Reed,  La 
Habra:  and  painting  was  lot  to  Alhafh- 
bra  Wall  I'aper  &  I'alni  '"o.  at  $187.^. 
The  bids  for  nesting  were  reJecU'd  Jind 
the  work  will  be  readvertls»;d.  KIgli: 
classrooms,  auditorium  to  eeat  '>00 
P"ui)lc;  adnilnistratton  ofilces.  concrete 
construction,  plaster  exterior,  tile  and 
composition  roofing,  cement  and  inapU 
fioors.  The  bids  were;  General  <'€»ii- 
triiot — L  y\.  CoMStr.  Co.,  $56,860;  Robcii 
K.  Mlllsap,  $61,990;  W  m.  A.  Larkins 
$62,617;  John  Slmjison  &  Co..  $66,749; 
Daircll  Condley  Co.  $t;9.84',  .  J.  C. 
ilannistor.  $72,!iO0;  lilchanlHon  Itldg.  & 
Bngr.  Co.,  $7li.29«  Kleeirlr  Work- 
Golden  Htuli-  Kiloclrlc  Co.  $187.'>.  John 
Slm|)Hon  &  ('o.,  $l5!ts  (if  nwnrdod  gen- 
eral contract).  i>iiini.iii« — K.  I>.  Reed 
$3272;   A    <'    Dui  W.    1"    Duck- 

ham.  $3777;  A.  c  .,  $.1848;  John 

Simpson     (^o..        * ."hmsn        HroM.. 

$S994.  PnlntliiK  —   Allianibrn        Wall 

Paper  A.  Paint  Co.,  $1876;  A.  Quandt  & 
Son,  $1925;  Aren/.-Warron  Co..  $2341. 
H.  K.  Wobei,  $:^902;  I•a^ad.Ml.■l  Painting 
*  Dororatlng  Co..  $'l(ino  .Ifilin  Hlinp.'<oii 
.*!•  Co..  $.Ti;5n.  He«tln«— lIoagUnd-Lak- 
In  Co..  $4187;  D  W  I'sync  \i  ,Son,  $464  1 
I'hIlllpN  Hi-atlng  ik.  VrnlllntlnK  <'•>.. 
lliDl.  1  ,  tiiial  .Sii.-ri  M-iinl  Work;.. 
i>  '.iia    lle«t> 

In.  14777; 

w  i    .  :i'.      ■    ' 

irjUti)      lat   repou   Au«.  V.  lind  Oct     l<.>, 


LOS  ANGELES,  Cal.— Walter  Slater 
Co..  2314  Santa  Fe  Ave.,  was  awarded 
general  contract  at  $62,000  for  a  brick 
school  building  on  loth  Street  School 
site,  San  Pedro;  F.  J.  Soper,  1122  Story 
Bldg..  Los  Angeles,  is  the  architect. 
Other  contracts  were  let  as  follows; 
Plumbing  to  .-Arthur  Hess  at  $7639; 
steam  heating  to  Thos.  Haverty  Co.  at 
$3850;  painting  to  D.  Zelinsky"  &  Sons 
at  $8839;  and  wiring  to  American  Elec. 
Constr.  Co.  at  $12593.  Two-.«tory  and 
basement.  10  classrooms,  brick  con- 
struction, plaster  exterior,  clay  tile 
roof  and  maple  floors. 


POMONA,  Orange  Co..  Calif.- H.  M. 
Hanawalt,  La  Verne,  was  awarded  a 
contract  at  $96,500  for  excavating  and 
concr.  work  for  new  Pomona  high 
school  building,  Robert  H.  Orr  and  W. 
H.  Weeks,  1301  Van  Nuys  Building,  Los 
.\ngeles,  assoc.  archts.  OUier  conUacts 
awarded  were:  Iron  and  steel  work  to 
Minneapolis  Steel  &  Machinery  Co.  at 
$17,220;  glass  and  glazing  to  W.  P.  Ful- 
ler &  Co.,  at  $5495;  electrical  work  to 
Woodill  &  Patterson  Co.,  at  $10,260; 
vault  doors  to  Sweetser  &  Baldwin  at 
$290;  plumbing  to  F.  J.  Donnelly  at 
$11,990;  sheet  metal  work  to  Chas.  J. 
Strangman  at  $4650;  painting  to  S.  A 
Blatz,  Pomona,  at  $9235;  heating  and 
ventilating  to  F.  J.  Donnelly  at  $26,- 
775.  Bids  for  special  fixtures  were 
held  under  advisement.  The  bids  foi 
masonry  work,  marble  and  terrazzo 
work,  carpenter  work,  blackbds.,  fin- 
ish hadwe.,  lathing  and  plastering,  and 
comp.  rfg.  were  rejected  and  the  work 
will    be  readvertised. 


SANTA  ANA,  Orange  Co..  Cal. — Ar- 
chitects Theo.  C.  Klstner,  San  Diego, 
and  F.  H.  Eley,  Santa  Aan,  Associate, 
have     been     commissioned     to   prepare 

Clans  for  three  new  brick  scliooi 
uildings  to  be  erected  at  Santa  An.; 
under  the  recent  bond  issue.  Two  of 
the  buildings  will  cost  about  $55,000 
each,  and  the  other  will  cost  about 
:( 65,000. 


BAKERSFIEIiD,  Kern  Co.,  v'al.--Th< 
Board  of  Education  has  commissionccl 
.irchitects  to  prepare  plai.s  for  addi- 
tions to  schools  planned  under  the  re- 
cent $225,000  bond  Issue.  Architect 
Chas.  Biggar.  1st  National  Hank  Bldg.. 
Bakersrteld.  will  prepare  plans  for 
Hawthorne,  Lincoln  and  McKlnley 
school  additions;  Orville  L.  Clark  for 
the  Williams  and  Emerson  schcool  ad- 
ditions and  Eugene  K.  Martin  for  the 
new  school  lo  be  erected  in  the  Laguna 
Tract. 


LOS  ANGELES.  Cal.— Wm.  A.  Lar- 
kins, 325  Title  Insurance  Bldg.,  Los 
Angeles,  was  low  bidder  on  the  gen- 
eral contract  at  $61,489,  for  erecting 
new  school  building  at  52nd  St.  school 
site;  A.  .M.  Kdolman,  architect.  Low 
bidders  on  the  other  contracts  were: 
W.  W.  Brooks  on  painting  ai  $8380; 
American  Klec  Construction  Co.  on 
wiring  at  $2264.12;  F.  J.  Donnelly  on 
heating  at  J35M;  and  Leo  H.  liubbert 
on  painting  at  $-'3!iS.  Two-story  160  v 
54  ft.,  13  rooms,  reinforced  concrote 
and  hollow  tile  conslructiun.  pl.isler 
exterior,  tile  roolluK.  pine  trim.  The 
bids  were:  Gener.tl  C'ontracI— Wm.  A. 
Larkins,  $6;,4S9;  J.  C.  Mannisier,  61,- 
tihl;  Ba\  In  \-  lUirch  Co..  $66.3(»:J:  John 
Simpson  iVr  Co..  $7  1,413;  Frank  llud.ion, 
$(l,h«0;  I'arrell  CondleV  Co..  $7-».;iya. 
J.  K.  .Alkin-fiMi,  $72.67tt;  Stanton  * 
Hubert,  Ji'».;t(t7;  Wnllir  .'^luler  C'o.,  $.s3.- 
000.      IMiiinltliiK      W.     W.     Brooks.    $8.1S0; 

(t.    C.   Snit $867(  ;    K.    W.    Crow  I'll   Co, 

SSS'Kh.  .\riliur  Hess.  |y4l<t;  Thos.  Ha- 
verty Co..  $9575;  Lohman  Bros  ,  $9752; 
W.  8  G( ndrlch.  $:t:t;t4;  K.  J.  DiMtnelly. 
J'<9!»7.  Wiring-  -AnuTlcan  Elec.  ConMr. 
<\...  $2264.12;  Renurd-Stary  Co.,  J2ltM. 
iltniinir  F.  J.  Donnelly.  |3'i<<l;  Frank 
;  .ivldson.  $5(M.'..  W.  W.  Brook.t,  $:.:iOO; 
.1  Hokom.  $53'.>6:  lloii^lund  Lukin  Cr., 
$.'tii87;  Arthur  iivnif,  $5754;  Thos, 
Haverty  Co.,  $fiH8.  l*alntlu«--l.eo  II. 
Hubhcrt.  $»39S;  Aren»  Warren  Co.. 
H880;  A.  Uuandt  »>•  Son.  $2"'65.  Album- 
bra  Wall  Papor  .*■.•  I'aln:  C>,  $2J»»7:  P 
/.  lUiSkv.    $8l7-..    M     II.    Mann.   iU:^, 

(Continued    on    P«Ke    \i) 
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BIDS   W'lNTIOD   rOR   HIGHWAY 
IMPROVEMENT 


NOTKE    TO    CONTRACTOR'S 


SEALl^O  PROPOSALS  will  \>'.t  re- 
ceived by  the  under.siirned  on  April  5th, 
1022,  for  conslruc'ting  i)c  rt.oiis  of  th-i 
State    Hig-hway    SYSTEM    as    follows: 

(!)  Bids  received  until,  and  openeO 
at  1  P.  Jl.  for  grading,  construction  of 
culverts  and  prei-aring  a  selected  ma- 
terial subbase.  in  Lyon  County  from 
r^.Tl  miles  south  of  Ycrlngton  to  Wil- 
son. 

(2)  Bids  received  until,  and  opened 
at  2:30  P.  M.  for  placing  gravel  surface 
— in  Lycn  County  from  Bulkhead  to 
Hudson  Aurora  Road. 

(3)  Bids  received  until,  and  opened 
at  4  P.  M.  for  grading,  construction  of 
culverts,  and  placing  gravel  surface  in 
Churchill  County  from  Hazen  to  Leetc- 

Plans  mav  be  examined  and  form  of 
Prooo.sal,  Contract  and  Si)ecific.itions 
secured  at  office  of  undersigned.  May 
also  be  examined  at  the  County  Clerks 
off'ce  in  Yerington  for  Lyon  County 
work,  and  in  Fallen  for  Churchill 
County  work.  Cash  denosit  of  Fifteen 
Dollars  (.$15.00)  with  undersigned  re- 
(luired  for  copy  of  Plans,  which  will  be 
refunded  on  their  return  in  good  con- 
dition. Bids  must  be  on  proposal  form 
of  Highway  Department,  and  must  bo 
accompanied  by  a  certified  check  in 
the   amount  of  5%  of  the  bid. 

Each  bidder  must  accompany  his 
bid  with  a  certificate  from  a  Surety 
Company,  duly  authorized  to  do  busi- 
ness in  this  State,  stating  that  such 
Surety  Company  will  provide  said  bid- 
der with  a  bend  =n  such  sum  as  is  re- 
quired in  and  in  accordance  with  the 
provisions  of  said  Specifications,  con- 
ditioned for  the  faithful  performance 
of  the  provisions  of  the  contract  and 
sptciflcations. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEO.  "W.  BORDEN, 
State  Highway  Engineer. 

Carson   City,  Nevada. 

# 

BIDS    WANTED    FOR     STATE     HIGH- 
WAY  IMPROVEMENT 


STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO    C<»NTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Cnlifornla 
Hl;:hwiir  Commission,  515  Porum 
Buildingr,  Sncramento,  CaL,  nntll  2 
o'clock  V.  M.,  on  April  17,  lOaS,  a  I 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  speciflcationa 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Sonoma  County,  between  Santa  Rosa 
and  Beltane  (IV-Son-51-A).  about 
eleven  and  seven-tenths  (11.7)  miles 
in  length,  to  be  paved  with  bituminized 
macadam. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  >  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeli  s  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  I'ivision  Engineers'  offices  are  lo- 
cated nt  Willits,  Dunsmuir,  Sacramen- 
to, S.in  Francisco,  San  Luis  Obispo. 
Fresno   and   L«8  Angeles, 

No  bid  win  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  tho 
Commission.  The  special  .Tttcntion  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  bo  done,  etc. 

The  Department  of  Public  Works, 
acting  by    and    through    the    California 


A  call  for  blda  published  in 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  or 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
tTic  California  State  Hlg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL  D.  DARLINGTON. 
CHARLES  A.   WHITMORE. 
GEO.  C.   MANSFIELD, 
California  Highway  Commission. 
AUSTIN    B.    FLETCH^fl, 

State  Highway  Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
I')aled  March   20,   1922. 

_ : ^ 

BIDS   WANTED   FOR  ROADS   AND 
WALKS 


BUREAU  OF  YARDS  AND  DOCKS. 
Navy  Department,  Washington — Bids 
are  wanted  until  April  5,  specification 
4602,  for  constructing  roads  and  walks 
at  the  naval  station,  San  Diego,  Calif. 
For   information   address   above. 


KIDS    WANTED    FOR    TW^O     STEEL 
RADIO   TOW^ER.S 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS,  Indorsed  "Pro- 
posals for  Radio  Towers,  Tutuila, 
Sdmoa,  S'peciflcation  No.  4600,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C.,  until  11  o'clock  A.  M.,  April  19, 
1922,  and  then  and  there  publicly 
opened  for  two  steel  radio  towers, 
erected  on  foundation  furnished  by 
the  Government,  at  the  Naval  Station, 
Tutuil.T,  Samoa.  Drawings  and  speci- 
fication No.  4600  may  be  obtained  upon 
application  to  the  Bureau  or  to  the 
Commandant,  Navy  Yard,  Mare  Island, 
Calif.  Deposit  of  a  check  or  postal 
money  order  for  $40.00,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  Is  required  as  security  for  the 
safe  return  of  the  drawings  and  speci- 
fication. L  E.  GREGORY,  Chief  of 
Bureau,  March  14,  1922. 


BIDS      WANTED   FOR   GARAGE 
STORE    SHED 


AND 


NOTICE   TO    CONTRACTOK.S 


SEALED  PROPOSALS,  indorsed  "Pro 
posals  for  Oarage  at  Point  Loma,  and 
Coal  atid  Store  shed  at  Impori.al  Beaoh, 
Calif.,  Specification  No.  4599,"  will  be 
received  at  the  Public  Works  Office. 
Eleventh  Naval  District.  Loma  Portal. 
San  Diego,  Calif.,  until  11  o'clock  A.  M., 
April  5,  1922.  and  then  and  there  pub- 
licly opened,  for  a  one-story  frame 
building  with  rustic  siding,  and  asphalt 
and  gravel  roofing,  at  the  Naval  Radio 
Station,  Point  Loma,  Calif.,  and  a  ono- 
story  frame  buildir.g  with  sliinaie  roof 
and  walls  at  the  Naval  Radio  Station 
Imperial  Beach.  Calif  Both  buildings 
will  have  concrete  foundations  and 
concrete  floors.  Drawings  and  Speci- 
fication No.  4599  may  be  obtained  on 
application  to  the  Bureau  or  to  tho 
Public  Works    Officer,  Eleventh    Naval 


Di.^uict,  Loma  Portal,  fc'an  Diego,  Calif. 
Deposit  of  a  check  or  postal  money 
order  for  810.00,  payable  to  the  Chief 
of  the  Bureau  of  Yards  and  Docks,  is 
r-ffiuired  as  security  for  the  safe  re- 
turn of  the  drawings  and  specification. 
L.  E.  GREGORY,  Chief  of  Bureau, 
-March  — .   19X8. 


NOTICE     TO     BIDDERS 


(Rooflng:    W^harf) 


Bids  will  be  received  by  the  under- 
.'•igned,  Clerk  of  the  City  of  Richmond, 
at  his  office  in  the  City  Hall  of  the 
City  of  Richmond,  at  No.  2555  Nevi.n 
Avenue,  np  to  the  honr  of  8  o'clock 
I'.  M.,  of  Monday,  the  3rd  day  of  April. 
1922,  for  Roof  Covering  on  Wharf  Shed 
adjacent  to  Municipal  Wharf  No.  1. 
City  of  Richmond.  Copies  of  plans 
and  specifications  for  said  work  may  be 
obtained  from  the  City  Engineer  at 
hl.s  office  in  the  City  Hall.  Bidders 
mu.'-t  file  with  their  bid  a  certified 
check  on  a  responsible  bank  equal  to 
at  least  ten  per  cent  of  the  amount 
of   their   bid. 

The  City  Council  reserves  the  right 
to  reject  any  or  all  bids. 

Dated  at  the  Clerk's  Office,  this  8th 
day    of   March,    1922. 

A.   C.   FARIS, 
Clerk  of  the  City  of  Richmond. 

NOTICE     OF     TIME    AND     PLACE     OF 
RECEIVING     BIDS     FOR     CON- 
STRUCTING    BRIDGE 


NOTICE  IS  HEREBY  GIVEN  That 
.coaled  bids  will  be  received  by  the 
r.f'iird  of  Supervisors  at  the  office  of 
the  County  Clerk  until  ten  o'clock  A. 
M.,  Tuesday.  April  11th,  1922,  for  con- 
structing a  reinforced  concrete  bridge 
over  Watson  (L^eek  about  five  miles 
north  of  Elk  Creek,  in  Road  District 
No.  3,  according  to  plans  and  specifi- 
cation heretofore  adopted  by  the  Board 
of  Sui)ervisors  for  said  bridge  on  file 
in  the  office  of  the  County  Clerk  at 
Willows,  California,  and  to  which  refer- 
enof    is    made    for    further    particulars. 

Each  bids  must  be  accompanied  by  a 
lertified  check  on  a  California  bank 
for  ten  per  cent  of  the  amount  of 
hid.  payable  to  the  Chairman  of  the 
i!oard  of  Supervisors,  as  a  g-uaranty 
of  good  faith  that  the  party  to  whom 
tile  contract  may  be  awarded  will  en- 
tor  into  the  necessary  agreement  and 
'nond  for  the  faithful  performance  of 
the  contract,  and  falling  to  do  so  his 
gunranty  deposit  will  be  forfeited  to 
the  county  in  the  manner  provided  by 
law.  The"  board  reserves  the  right  to 
reject    any    or    all    bids. 

Witness  my  hand  and  the  seal  of 
the  Board  of  Supervisors  of  Glenn 
County,  California,  affixed  this  16th 
div   of   March.    1922. 

(?eal)  W.    H.    SALE. 

County   Clerk. 


NOTICE   TO   BIDDERS 


F«ti-    Sidewiilkti,    Curb    and    Gutter    Im- 
provements in  the  City  of  Reno,  Nev. 

NOTICE  IS  HEREBY  GIVEN  That 
the  City  Council  of  the  City  of  Reno. 
.Xevadn.  invito  and  will  receive  sealed 
bids  up  to  fight  (8)  o'clock  P.  M.,  of 
MondflT-  the  STth  day  of  March,  A.  D., 
11)22.  said  bids  to  be  filed  with  the  City 
Clerk    of   the   City   of    Reno.   Nevada. 

The  work  to  be  done  consists  of  tho 
following:  estimated  quantities: 

26.251  sq.  ft.  more  or  less,  of  hy- 
draulic   cement    concrete    sidewalks. 

C.57  lin.  ft.,  more  or  less,  of  hy- 
draulic cement  concrete  combination 
curb   and   gutter. 

9201  lin.  ft.,  more  or  less,  of  hy- 
draulic   .^enient    concrete    curb. 

Copies  of  plans  and  specifications 
may  be  obtained  from  Harry  Chism. 
City  Engineer,  upon  the  deposit  of  five 
U^.OO    dollars;    said    deposit    to    be    re- 
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funded  If  the  specifications  are  re- 
turned within  five  (5)  days  after  the 
award  of  the  contract. 

na»s  and  plans  may  be  seen  and 
examined  at  the  offices  of  the  City 
•rierk    or   the   City    Ehigineer. 

Each  bid  must  be  accompanied  by  a 
check,  payable  to  the  City  of  Reno. 
Nevada,  ce'rtifled  by  a  responsible  bank, 
for  the  amount  of  not  less  than  ten 
(10%)  per  cent  of  the  aggregate  of 
the   bid. 

The  City  Council  reserves  the  right 
lo   reject  any   and   all   bids. 

Dated  at  Reno.  'Nevada,  this  six- 
teenth   day    of   March,   A.    D..    1922. 

(Seal)  J.   B.   REESE, 

City  Clerk  and  Clerk  of  the  City  Coun- 
cil  of   the  City   of   Reno.   Nevada. 


HIIJS     W\NTKD     KOH     HIGH     SCHOOL 
BUILDING 


(Two  and  Three-story  Uelnforreil  Con- 
crete     Structure.     Kstimnted     Coat, 
$500,000) 

NOTICE   TO    CONTRACTOUS 

Office  of  the  Secretary  of  the  Board 
of    Education    of   the    City    of   Oakland. 

Sealed  bids  will  be  received  by  the 
Heard  of  Education  of  the  City  of 
Oakland  Cilv  H.ill.  Oakland.  California. 
until  Monday,  the  17th  'lay  "f  ■*^I»'?J 
1022,  at  4:30  P.  M.,  at  which  time  said 
bi.la  will  be  opened,  for  the  erection 
and  comple'.ior.  of  New  Building  for 
'he  University  High  School,  of  the 
Oakland  School  District  and  Oakland 
High  School  District,  local  ed  on  block 
Dounded  bv  Grove  Street.  .Aileen  Street. 
Dover  Street  and  Fifty-eighth  Street. 
Oaklar.d.  California. 

Separate  bids  will  be  received   for: 

1  General  Work,  including  Excava- 
tion. Concrete.  Carpentry,  Miscel- 
laneous Iron.  Sheet  Metal  and  Built-up 
Roofing. 

2.  Tilt    Roofing. 

?,.  Lathlncr  and    Plastering. 
4.  Painting. 
.""i.  Plum  bin  p. 

6.  Heating  and  Ventilating. 

7.  Elect  rio.'il   Work. 
R.  Stage   Curtains. 

Plans  and  specifications  for  said  work 
lire  on  file  at  the  office  of  the  Chief  of 
<"onstructioii.  Chaboi  Hall.  11  th  and 
.Tefferson    Streets.    Oaklaiid.    California. 

On  a  d<-poslt  of  Twenty-five  ($25) 
Dollars,  said  plans  and  specifications 
mnv  be  had  liv  any  prospective  bidder. 
Thfse  plans  and  specifications  may  be 
retained   as   follows: 

1       Cener.-il    Work,    ten    (10)    days. 

•1      Tile   Roofing,  two   (2)   days. 

3.  loathing  and  Plastering,  five  (R> 
days. 

4.  Painting.   (hre<    (3)   days. 
.1.     Plumbing,  five   (h)  days. 

6.  Heating  and  Ventilating,  five  (5) 
d.ays. 

7      Electrical  Work,  five   (S)  days. 

R      Stage  Curtains,  two   (2)   days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Chief  of  Gonsl  ruc- 
tion within  the  time  above  specified,  or 
arc  returned  In  a  mutilated  or  damaged 
rondltlon.  the  deposit  will  be  forfeited 
and  will  he  Immediately  used  for  the 
purchas*'  of  a  r.ew  sot  of  blueprints  and 
•  [irrlflcat  Ions. 

nids  mast  be  made  on  proposals  ob- 
tained at  the  ofTice  of  thi  Chief  of 
Construction,  and  be  signed  by  the 
i>ldder.  .'icrompnnled  by  a  ''ertlflert 
check  certified  to  by  some  responsible 
bank  or  banker,  and  made  payable  to 
V,  W.  fook.  Secretary  of  the  Board 
.(f  Education,  to  h"  retained  by  the  said 
Srhool  DIstrle's  n«  figr«-e(1  and  liqul- 
dnted  d.Tmnge"  nbeuld  the  party  or 
parlies  to  whom  ihr  rontraci  fbould  be 
awarded  fall  to  Miier  Into  the  contract 
after  the  award,  or  to  give  bonds  re- 
quired for  th«'  faithful  performance  of 
tin-  confriicl,  or  »n\  hrmd  required  by 
law.  The  amount  of  said  check  shall 
not  <  xced  F'lve  Thfpii-aiid  flfi  OOOi  Dol- 
lars, biif  for  all  bids  of  le«<s  than  Elftv 
Tbotis.ind  (f.'iO.noO)  Dollars,  said  i-hecK 
Hhnll  be  for  at  least  l«'n  (lOTf)  p<  i-  cent 
of  the  amount  of  the  bid  Each  hirt 
nhnll  hf  ftccompnnli-d  by  an  aindrivll 
fXi-'-ufert  on  i  form  that  can  be  oh 
ialn<il   fiom   tbi-  f'hlf  f  of  Condt  ruction. 

nidd  will  b'<  oi>i'n<'f'  by  Iho  Board  of 
►  aid  District  on  Slonrtiv.  Anrll  17  I!»2l. 
it  ih"  hftir  of  4  SO  f.  M  In  ib««  liojird 
Room.  211  HVecond  floor  of  said  CMy 
Hall.  In  Mid  fity  of  Oakland  The 
Board  rtsarvea  th«  rl(ht   to  rel«cl   nny 


and  all  bids  or  any  or  all  items  of  such 
bids 

N.  W.  COOK, 
Secretary  of  the  Board  of  Education  of 
Oakland,  California. 


SCHOOLS 


(Continued    from     Page    12) 


WASCO,  Kern  Co..  Cal.— Barkelew  & 
Gould,  Tulare,  at  $25,444  awarded  con- 
tract by  Wasco  Union  High  School  Dis- 
trict tc  construct  two  physical  educa- 
tion buildings  from  plans  of  Archi- 
tect Ernest  J.  Kump.  Rowell  Bldg., 
Fresno. 


GRASS   VALLEY,   Nevada  Co.,   Cal. — 
The    Board    of    Trustees    of    the    Grass 
Valley    High    School    District    received 
the    following  bids   on   March    20th,.  for 
the    construction     of    a    two-story    re- 
inforced   concrete    high    school    build- 
ing and   grymnasium.     Plans  were  pre- 
pared by  Architect  William  Mooser  and 
H.      B.      Simpson,      associated,      Nevada 
Bank     Building,     Sun     Francisco.       All 
bids    were    taken    under    advisement. 
General  Contract 
(a)   Main  Building;  (b)  Omit     Gym. 
H.     McLeran     Co.,     Hearst     Bldg.,     San 
Francisco,      1114,300;      (b)      deduct 
115,660. 
Howard  S.  Williams,  San  Francisco,  (a) 

$116,640;    (b)    $18,403. 
G.    I'eterson.    (a)    $127,960;    (b)    $22,061. 
Electrical  Work 

Main  Bldg.  Gym. 
(;.  W.  West,  Grass  Valley.  $6,498     $1,410 

Turner    Co.,   S.    F 6,625       1,200 

O.  Kurtz,  S.   P 6,675        1,082 

Plaatblncr 
Turner  Co.,  S.   F.,   (main  building  only) 

$6,040. 
Luppen,    Hawley   &  Thing,  Sacramento, 

(both  buildings),  $7,472. 
O.  Kurtz,   (main  building)   $8,641,   (omit 
gymnasium,   deduct   $2,249). 
Hentingr   and    Ventllatinx 

Both 
Bldgs. 

Thos.   J.   Kennedy,  Martinez $11,446 

Luppen,  Hawley  &  Thing,  .Sa    lo.   11,666 

Turner    Co.,    S.    F 12.780 

Comhinntlon   of  PIujnbUts>  Heattnc  and 

VenHUttnc 
l.uppen.    Hawley  &  Thing $18,175 


STORES  AND  OFFICES 


.steel    Figures    Uciny   Tnk"n 

OF'FICE    BLDG.  ^  Cost,    $ 

SAN  FUAN(.'IS(  O.     NE  Post  and  Powell 

Streets. 
Nlne-fiiory  and  basement  ("lass  A  office 

building   (198   offices). 
Owner— Wm.      Fitzhugh.      Mills      Bldg.. 

.San    Francisco. 
/Vrchltect — Iteid  Bros.,    lO.""!    .MoiitRom«>ry 

St..   San   Francisco. 
.^lanJlgl•r.s  of  Conslr.- -P.  .1.   Walker  Co., 

Monadnock    Bldg..    San    Francl.sco. 
Steel    bids    arc    ).ow    being    taken    by 
the    Walker    Co.    an<i       flifuiis    on       the 
balance     of    the     work     will     be     taken 
.shortly. 


t'ontrarts   Awarded. 

STORE    BUILDING  Cost,    $21,966 

SA.N    FRANCISCO.      S    OFarroll    82-8    E 

Fillmore. 
<>ne-ptory     brick,     concrete    and     frame 

store     building     (all     work     except 

plumbing). 
Owner  — Leon   Lcwin,   112  California  St., 

San    Francisco. 
\rchlfecf      S.     L.     Hyman.     61     Pont     St, 

San    Frnnclaco.  " 
Contractor — Thos.    F.  Mtilcahy,   180  Je«- 

ule  SI  ,  S.in   Francisco. 
I'lnMhlns  nvmrdrd  to  Lawaon  ft  Druck- 

er      IKtl    .I.>ssl<>    SI  .    Bl    $1740. 


One-8tory  and  mezzanine  floor  rein- 
forced   concrete    store    building. 

Owner— Withheld. 

Architect— A.  H.  Knoll,  Hearst  Bldg.. 
San   Francisco. 


Figures  Being  Taken  For  Electrical 
Work,  Plumbing  and  Steam  Heat- 
ing System. 

OFFICE    BLDG.  Cost,    $50,000 

SAN  FRANCISCO.  N  Geary  Str-'tt  206-S 
W   Mason   Street. 

Five-story  and  basement  reinforced 
concrete    offices  and    store. 

Owner — A.  F.  Rousseau.  110  Sutter  St.. 
San    Francisco. 

Architect  —  D.  C.  Coleman,  110  Sutler 
St.,   San    Francisco. 

Contract   Awarded. 

.\UTO    SALES    BLDG.  Cost,    $30,866 

O-'VKLA.ND.  Alameda  Co..  Cal.  Webster 
Street    near    14th    Street. 

One-story  reinforced  concrete  auto 
sales   building. 

Owner — A.  &  G.  Babcock,  240  Grand 
Oakland. 

.\rchitect — Meyer  &  Johnson.  742  Mar- 
ket   Sa.,    San    Francisco. 

Contractor— Pv.  W.  Littlefleld.  351  12th 
St.,  Oakland. 


Contract   Awarded. 

STORES  Cost,     $11,080 

REDWOOD   CITV.    San   Mateo   Co.,   Cal. 

Part  of  Lot  36  Main  St. 
(">ne-story    brick    stores. 
Owner — Mary  D.   Ross.  San  Mateo. 
.Vrchitect — Will   H.   Toepke,  942  Market 

St.,    San    Francisco. 
Contractor — Gus.  Waller,  Redwood  City 

I'lans   Being    Figured. 

STORE  &  LOFT  BLDG.       Cost.  $500,000 

LOS   ANGELES.   Cal       SE   Seventh    and 
Hill  S-treets. 

Twelve-story    Class    A    store    and    lofi 
building. 

Owner — Sun  Realty  Co. 

Architect— .\Uck    IC.    Curlett.    .^18    Mer- 
chants   National     Bank     Bidg..     Los 
Angeles. 
Bids   are    being    taken    separately    on 

general  contract,  terra  cotta,  plumbing. 

heating,    electrical    work,    m.irble    and 

tile   work.      Llewell>n    Iron    'Works    has 

the  contract    for   structural   steel    work 

and  elevators. 


Steel    Contract    Awarded. 

OFFICE    BUILDING  Cost.    $ 

SAN  FRANCISCO.     SE  Sutter  &  Taylor. 
S'ix-story     steel,     brick     and     concrst* 

office   building. 
Owner — J.   S.    Morgan. 
Architect— M.  V.  Pollteo,  Mrst  National 

Bank    Bldu.,    San    Francisco. 
Steel    ContTBot    awarded    to    &.    Herrlck 

Co. 
Figures   will    be   taken   shortly   on    the 
balance   of   the    work. 


l-lKurea  to  be  Taken  Shortly 
BUILDING  Cost,     $18,000 

SAX      FRANCISCO  N      Geary      «0     W 
Leavenworth 


LOS  ANGELES,  Cal.— Scofield  Engi- 
neering Construction  Co.,  Pacific  Fi- 
nance Bldg.,  Los  Angeles,  has  been 
,T  warded  the  general  contract  for 
structural  work  only  at  about  $154,000, 
for  a  two-story  and  basement  and  in- 
termediate floor  class  A  building,  100 
X  150  ft.,  on  Flower  St.  between  6th 
and  7lh  Sts.  In  Los  Angeles,  for  Cen- 
tral Business  Properties  Co.  Stanton. 
Reed  &  Hibbard.  Metropolitan  Bldg.. 
Los  Angeles,  prepared  the  plans  and 
have  been  awarded  n  contract  at  $126.- 
000  for  all  finish  and  cabinet  work, 
decorating,  equipment  and  fittings. 
The  building  will  be  occupied  by  Elite 
(Caterers. 

S.\N  FRANCISCO  -.\.  F.  Itoussoau, 
110  Sutter  St.,  has  purchased  the 
property  at  Market.  Eighth  and  Mis- 
sion streets,  known  as  the  "circus 
grounds"  and  will  Improve  It  with 
several  Inilldings  from  four  to  six 
stnrleM.  A  large  theater  may  also 
iip    erected 


TREAT HKS 


To  bo  DoiK-  by  I>ay'n  Work. 
VLTKRATIONS  Coal.    $37,500 

S.VN     FRAN<"l.'-(  •(>        Forly-nlnlh     Ave. 

liel.   Fulton   and   Cabrlllo. 
HiTiodel    fl^:ure      .  Ight       coaster.    t>ull<l 

dftsper   dips.   etc. 
Owner — Friedle     A      Looff,     790     OrenI 

HlChway.  !*an  Frmclscu 
Ari'hltsrl — Arthur      Looff,      790      Great 

PUfhway.  .San  FrnnolicQ. 
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BRIDGES,   DAMS   &    IIARIiOn 
WORK 


OAKLAXD,  Cal. — Until  April  7,  10  a. 
m.  bids  will  be  received  by  supervisors 
for  repLicing-  piles,  caps,  braces  and 
wales  with  necsesary  hoopliif^^,  l)olt- 
ing-,  etc.,  in  the  fonder  or  dolphin  piles 
at  Webster  street  bridg'e  Involving-  5,- 
000  lin.  ft.  oreosoted  piles;  5.00  M  ft 
B.  M.  creosoted  O.  P.  tim.ber;  and  1.00 
M  ft.  B.  M.  untreated  O.P.timber.Est. 
cost  $6,600.  Geo.  A.  Posey,  county 
surveyor. 


SANTA  BARBARA,  Cal.— Quinton, 
Code  K'.  Hill,  Hollingsworth  Building, 
Los  Angeles,  have  been  retained  as 
consulting  ensrs.  for  repairs  on  concr. 
apron  below  spillway  of  Gibraltar  dam. 
Work    involves   2000    yds.   concr. 

SAN  DIEGO,  Cal. — Harbor  commis- 
sion has  asked  a  special  election  to  di- 
vert $250,000  in  bonds  voted  for  pier, 
to  fund  for  dredging  along  municipal 
bulkhead.  Other  suggestions  made  to 
the  council  were:  repairs  to  roof  of 
transit  shed,  $15,000;  changing  water 
system  on  muicipal  pier,  $2,000;  repairs 
to  fenders  of  municipal  pier,  constr.  of 
warehouse  for  cotton,  $60,000;  paving 
Harbor  Bt.  betw.  Bdwy.  and  Market  Sa. 
$20,000;  grading  and  surfacing  Juniper 
St.  betw.  Atlantic  and  Belt  Sts.,  and 
grading  and  dredging  Belt  St.  betw. 
Grape  and  Laurel  Sts  ,  $2000. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
April  11,  2  P.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  for  con- 
structing concrete  girder  bridge  across 
Salmon  creek  near  Beatrice  in  Road 
District  3.  A.  J.  Logan,  countv  sur- 
veyor. 

GLENDORA,  Cal.— Los  Angeles  Con- 
struction Co.,  424  Douglass  Bldg,,  Los 
Angeles,  low  bidder  at  $12,500,  to  con- 
struct reinforded  concrete  reservoir, 
150  ft.  diameter,  12  ft.  deep,  without 
roof  for  Olendora  Independent  AVnter 
Co.,  Shepard  &  Weber,  2731  Sixth  St., 
Santa  Monica,  were  low  bidder.s  at 
$11,744,  for  reservoir,  includin,g  wooden 
roof.  Other  bids  were  :  Mercereau 
Bridge  &  Con.struction  Co.,  $16,995  and 
$19,095;  Frisbie  Construction  Co.,  $13,- 
906.41  and  $16,696;  P.  J.  Keenan.  .|M,480 
and  $16,490;  E.  H.  Martin,  $14,472  and 
$16,992;  H.  G.  Klusman,  $13,260  and 
$16,770;  W.  M.  Ledbetter,  $19,760  and 
$22.17.t;  Stanton  &  Hubert,  $19,428  and 
$21,850;  ,T.  C.  Bannister.  $14,640  and 
$18,035;  Paul  Ehlers.  $14,300  and  S18,- 
'>00;  .1.  .S.  Metzer  &  Son,  $15,77.'S  and 
$17,775;   H.   A.   Tigget,   $14,140   and   ?16,- 

482;   Saucr   Construction   Co.,    $ and 

$19,474;  Paul  H.  Green,  $15,950  and 
$1^5.750;  Frank  Le  Roy,  $18,901  and 
$19,351;  L.  A.  Construction  Co.,  $12,500 
and  $15,000;  C.  A.  Fellows,  $13,470  and 
$17,021;  Shepard  &  Weber,  $12,S22  and 
$14,744. 

OAKLAND,  Cal.— Until  April  17.  l^ids 
will  bo  received  by  supervisors  for 
repairs  to  Webster  street  bridge;  esti- 
mated cost,  $6500.  Specifications  may 
be  had  from  county  surveyor's  office. 

NEWPORT,  Wash.— Union  Bridcjc  Co. 
of  Portland  and  Seattle,  completes 
specifications  for  proposed  $250, Oon  (oil 
liridge  over  Pend  Oreille  river.  Con- 
struction to  be  financed  bv  Spok.iiie. 
Newport.  Sandpolnt.  Priest  River  and 
other  towns  in  Wa.<5hington  and  Idaho. 
Inter-state  Toll  Bridge  Co.,  Priest 
River,  Idaho,  Peter  Young,  president, 
promoting  project.  Will  be  1250  ft. 
long,  .steel  construction,  concrete  piers.. 
U.  S.  Engineering  Department.  STeattle, 
recommends  approval  of  plans  to  Wash- 
ington. 


SAN  DIEGO,  Cal. — Harbor  Commis- 
sion has  asked  city  council  for  $30,000 
in  proposed  dredging  bond  issue  to 
dredge  area  to  connect  proposed  chan- 
nel with  Federal  $380,000  dredging 
project.  Work  by  government  contin- 
gent upon  city's  expenditure  of  $30,000. 
City  bond  issue  of  $250,000  for  similar 
work    will   be   submitted. 


WILLOWS,  Glenn  Co.,  Cal. — Until 
April  11,  10  A.  M.,  bids  will  be  received 
by  supervisors  to  construct  reinforced 
concrete  bridge  over  Watson  creek  in 
Road  District  3.  Bayard  Knock,  county 
surveyor.  .See  call  for  bidH  under  offl- 
eial   proponnl   column   In   thlct  iamie. 


IRRIGATION  PROJECTS 


LIVE  OAK,  Sutter  Co.,  Cal. — Bids 
received  by  Reclamation  District  No. 
2054  for  constructing  drainage  ditches, 
involving  approximately  400,000  cu.  yds 
excavation,  rejected.  Polk  and  Robin- 
son,  Chico,   engineers    for   district. 


MARYSVILLE,  Yuba  Co.,  Cal.— 
Land  owners  located  between  Hutchin- 
son's creek,  in  the  Erie  District,  and 
Bear  river,  plan  system  to  irrigate 
15,000  acres.  Preliminary  estimates 
prepared  by   Engineer   J.   W.   Ferguson. 


LIGHTING  SYSTEMS 


FAIRFIELD,  Solano  Co.,  Cal.— 
Trustees  J.  H.  Prather,  city  clerk,  de- 
clares intention  to  install  33  electroliers 
with  necessary  wiring,  etc.,  in  Texas  St. 
between  Taylor  and  Washington. 
Work    under  Imp.   Act   1911. 


MACHINERY 


SAN  LFANDRO.  Alameda  Co  .  Cal.— 
City  Trustees  contemplate  purchase 
of  sireet  roller  and  tractor.  R.  H. 
Goodwin,  city  engineer  and  J.  .1.  Gill, 
clerk. 


STOCKTON.  San  .loaquin  Co..  Cal.— ■ 
Super\-isors  contemplate  purcliase  of 
5-lon  tandem  .gas  roller  for  highway 
maintenance  department.  F.  E.  Quail, 
county   surveyor. 

LOS  ANGELES.  Cal. — County  has 
granted  franchises  for  pipe-lines  in 
highways  as  follows;  Gen.  Pipe  Line 
<^o..  from  boundary  of  Orange  Count}- 
to  point  near  A.  T.  &  S.  F.  right-of-way 
at  Long  Beach;  Union  Oil  Co.  of  Calif., 
portion  of  line  between  Huntington 
Beach  field  and  refinery  at  Long  Beach, 
approximately  20,000  ft.;  Crescenta  Mu- 
tual Water  Co..  water  piping  system  in 
La   Crescenta-Canada   Dislrici. 


LOS  ANGELES.  Cal. — Until  3  P.  M. 
April  4,  bids  will  be  received  by  thr 
Board  of  Public  Service.  207  S.  Broad- 
way, for  furnishing  switchboard  in- 
dicating instrumejits.  specification?  P- 
255.      .Tas.    1'.    Vroiran.   Secretary. 


SEATTLE,  Wash.— Until  Mar.  27,  11 
-A.  M„  under  Circular  No.  549,  bids 
will  ))e  received  by  Alaskan  Engineer- 
ing Commission,  Bell  Street  Terminal, 
for  furnishing  and  delivering  head- 
lights; turbo  generators;  switchboards; 
cast  iron  wheels;  Chicago  Coach  Coup- 
lers;   etc. 


LOS  ANGBLE5S,  Cal— American  Cast 
Iron  Pipe  Co.  (Grinnell  &  Co.,  Pacific 
coast  agents).-  submitted  lo-n-  bid  for 
furnishing  cast  iron  water  pipe.  The 
bid  was:  (1)  45.10  net  ton  1642  lengths 
8  in.  class  B.  B.  &  S.  pipe,  t.  o.  b. 
Enterprise  St.  yd..  L.  A.;  (2)  145.10  net 
ton   530   lengths   8-ln.   class  B,   B.  *  S. 


f.  o.  b.  L.  A.;  (3)  $43.90  net  ton  560 
lengths  10-in.  class  C,  B.  &  S.,  t.  o.  b. 
L.  A.;  (4)  $45.10  net  ton  200  lengths 
*>-in.  class  B,  B.  &  S.,  f.  o.  b.,  San  Pedro; 
(5)  $45.25  net  ton  1050  lengths  12-ln. 
class  C,  B.  &  S.;  (6)  $45.25  net  ton  199 
lengths  12-in.  class  B,  B.  &  S.;  (7) 
$45.25  net  ton  135  lengths  24-in.,  class 
B  and  C,  B.  &  S.,  Items  5,  6  and  7, 
f.  o.  h.  Water  Works  siding.  The 
other  bids  were:  R.  D.  Wood  &  Co, 
(1)  $32.16;  (2)  $52.16;  (3)  $52.16;  (4) 
$51.16;  (5)  $52.31;  (6)  $52.31;  (7)  $52.31. 
United  States  Cast  Iron  Pipe  &  Foun- 
dry Co.,  (1)  $45.40;  (2)  $45.40;  (3) 
$44  20;  (4)  $45.40;  (5)  $45.40;  (6)  $45.40; 
17)    $45.90. 


SA.V  .lOSE,  Santa  Clara  Co.,  Cal. — 
Bid  of  A.  L.  Young  Machinery  Co.,  at 
$4o9,  to  furnish  road  grader,  rejected 
by  supervisors  as  it  did  not  comply 
with  specifications.  Irving  Ryder, 
county  surveyor. 

ANTIOCH,  Contra  Costa  Co..  Cal.— 
Rudolph  Bunderson,  Antioch,  at  $2440, 
submits  low  bid  to  trustees  to  over- 
haul and  furnish  fittings  and  pipe  for 
water  filter  plant.  Only  other  bidder, 
California  Filter  Co.,  Merchants  Ex- 
change Bldg.,  San  Francisco,  32.488. 
Taken  under  advisement.  E.  P.  Easley, 
town    engineer. 


PORTLAND,  Ore.— Cleveland  Tractor 
Co.,  Portland,  Ore.,  at  $23,000,  submits 
low  bid  to  U.  S.  Forest  Service,  Port- 
land, Ore.,  for  furnishing  and  deliver- 
ing   20    tractors. 


ALHAMBRA,  Cal. — Until  5  P.  M.,  Mar. 
27,  bids  will  be  received  by  city  clerk 
for  furnishing  approximately  300  ft. 
of  18-in.  10-gauge  double  casing;  one 
21  ft.  starter  of  3-ply,  10-gauge  plate; 
one  18"xl6"xl"  solid  steel  bit  shoe, 
t'ertified  check  or  bond  for  25%  re- 
(luired.       R.    B.    Wallace,   city   clerk. 


PORTLAND,  Ore.— Until  April  3,  2 
P.  M..  bids  will  be  received  by  Port  of 
Portland  Commission,  916  Spaulding 
Bldg..  for  furnishing  and  delivering 
900  ft.  of  30-in.  dredge  pipe,  %-in. 
thick,  and  2000  ft.  of  30-in.  No.  10 
gauge   dredge    pipe. 

ALHAMBRA,  Cal.  —  American  Cast 
Iron  Pipe  Co.  (Grinnell  &  Co.,  Pacific 
Coast  agetits),  was  low  bidder  for  fur- 
nishing city  10,880  ft.  4-in.  and  500  ft. 
6-in.  cast  iron  pipe  and  fittings.  Al- 
ternate bids  were  taken  on  delivery. 
The  unit  prices  were:  4-in.  pipe  (1) 
f.  o.  b.  Harbor,  $50.62;  (2)  f.  o.  b. 
trench.  Alhambra,  $53.90;  (3)  f.  o  b 
cars.  Alhambra,  $53.58;  6-in.  pipe  (1) 
$.-1.09;  (2)  $76.50;  (3)  $75.64;  fittings 
<])  4-ln.  tees,  $7.05;  (2)  4-in.  1-16  bins, 
$3.65;  (3)  4-in.  plugs.  45c;  (4)  6-in.x 
4-in.  tees,  $9.27;  (5)  6-in.  ^  bins.  $5.25, 
<r,)  6-in.  plugs,  SOc;  (7)  8-in.x4-in.  tees, 
$12. 7.1.      Other   bids   were: 

IT.  S.  Cast  Iron  Pipe  and  Foundry  Co., 
4-in.  pipe,  (1)  $52.84;  (2)  $55.98;  (.'5) 
$.).^.92.  6-in.  pipe  (1)  $74.42;  (2)  $79.25; 
(3)  $79.15;  fittings  (1)  $7.20;  (2)  $3.75; 
(3)  45c;  (4)  $9.40;  (5)  $5.45;  (6)  75c; 
(7)  $18.20.  R.  D.  Wood  &  Co.,  San 
Francisco  4-in.  pipe  (1)  $53.65;  (2) 
»5.1.10:    (3)    $56.10;  6-ln.  pipe   (1)   $60.65; 

(2)    $ ;    (3)    $53.10;    fittings.    $122.65 

per  ton. 


O.VKLAND.  Cal. — Until  Mar.  30.  12  M.. 
bids  will  be  received  bv  Eugene  K 
Sturgis.  city  clerk,  for  furnishing  and 
delivering  one  left  rear  wheel  for  12- 
ton  Kellv  Springfield  Steam  Roller  for 
Depl.  of  Streets.  Specifications  may 
be  had  from  clerk.  W.  W.  Harmon, 
city  engineer. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Puis  are  being  received  bv  San  Jose 
Water  Works.  372  W  Santa  Clara  St 
for  furnishing  approximately  1^  miles 
of  ?0-ln.  (Jlameter  No  10.  sheet  Iron 
pipe. 
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SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  3,  11  A.  M.,  bids  will  be 
received  by  Henry  A.  Pflater,  county 
clerk,  for  furnishing-  and  delivering 
one  truck,  5-ton  capacity,  equipped 
with  4 -yard  body  of  standard  make, 
equal  to  White,  Packard  or  Fierce- 
Arrow.  Irving  Ryder,  county  sur- 
veyor. 


SONOMA,  Sonoma  Co.,  Cal.— Until 
Aprii  5,  8  P.  M.,  bids  will  be  received 
by  H.  W.  Oottenberg,  city  clerk,  for 
furnishing  and  delivering;  1  lO-horsc- 
power  motor  with  centrifagpal  pump, 
capacity  75  gallons  per  minute.  60  lb. 
pressure  and  storage  tank  of  220  gal- 
lon capacity.  Specifications  may  be 
harl    from    clerk. 


SPOK  VNE,  Wash.— Until  9.30  A.  M., 
Mar.  30,  l)lds  will  be  received  by  C.  F. 
Bogart,   city    purchasing   agent,    for: 

1  30-inch  horizontal  valve.  60  pounds 
working  pressure,  bevel  gear,  with  In- 
dicator. 4-inch  by-pass,  flanged,  faced 
and    drilled    standard. 

1  24-inch  horizontal  valve,  60  pounds 
\'  orkinK  pressure,  bevel  gear,  with  in- 
dicator, 4-lnth  by-pass,  flanged,  faced 
and  drilled  standard. 

,=>  is-inch  horizontal  valves,  80  pounds 
working  pressure,  bevel  gear,  with  In- 
dicator, flanged,  faced  and  drilled  stan- 
dard.   3-inch    by-pass. 

1  18-inch  horizontal  check  valve,  30 
pounds  ^vorking  i)ressure;  flanged, 
/aced  and  drilled   standard. 

fi  6-inch  vertical  vales;  80  pounds 
workinjc  pressure,  flanged,  faced  and 
rlrilled    standard. 

.j  6-inch  vertical  vales,  80  pounds 
working  pressure,  one  end  flang-ed, 
faced  and  drilled  standard,  other  end  to 
be  standard  bell  for  cast  iron  pipe. 

13  4-inch  vertical  valves,  80  pounds 
working  pressure,  to  be  standard  screw 
end.  with  wheel  tops,  and  open  to  the 
left. 

All  valves  to  be  Iron  body,  and 
bronze  mounted,  with  double  disc  gates 
and  parallel  seats. 

All  6-inch  valves  and  larger  and  by- 
passes to  have  standard  operating  nuts, 
and  open  to  the  right. 

Also  12  2-inch  automatic  air  and 
vacuum  valves. 

5    2-inch    pressure    air    valves. 

19  2-lnch  gate  valves,  bronze  body, 
wheel    tops,    open   to   the   left 


WALLA  WALLA,  Wash.— Until  Mar. 
28,  10  A.  M.,  bids  will  be  received  by 
K.  T.  Churchman,  city  clerk,  for  fur- 
PlshlnK  II nd  delivering  approximately 
5,000  lln.  ft.  20-ln.  diameter  No.  10, 
U.  S.  standard  gauge  slip  Joint  steel 
Jipe.  

LOS  ANGELES,  Cal.— Southern  Cali- 
fornia Telephone  Co.,  authorizes  ex- 
p.inditiire  of  $1.7!»1.250.  in  addition  to 
approximately  $2,350,000.  appropriated 
recentlv,  for  the  Improvement  of  its 
service!  Noarly  Jl. 000,000  will  be  ex- 
pended In  Los  Angeles.  The  company 
has  announced  a  $9,000,000  extension 
and    improvement    schedule    for    1922. 

MODESTO,  SlanlslauH  Co..  Cal. — Mo- 
dcftn  Irrigation  District  contemplates 
Insiallailon  of  a  turbine  pump  of  ap- 
proxlniatcly  2000  gallons  per  minute 
capacity,  electric  driven,  to  operate 
under  a  lO-fi  head.  It  Is  probable 
ihe  nunip  will  be  purchasod  In  the  open 
riiarKei  I'ercy  .Tones.  chl*»f  opKlneer 
for  district. 


RAILROADS 


IxOfe  AN'JELIOS.  C^il.—  Ulah  instruc- 
tion Co..  Odijen.  Utah.  wiu»  succosBful 
bidder  for  conHtruftlnif  12'^  miles  of 
railroad  for  exti-nnlon  of  I.'nion  Pacific 
Itv.  (.'»bU  Liik>-  rnMf<«)  from  Whlttlcr 
10    .Mnnta     F«.  nt     Fullert»n. 

Contract     Im  'UnK    "I'l     f""- 

Mtructlon    of    i  lid    rulvii's    and 

dralnnK)'.    al""    piisinK    imd    cu     ■ 

L0.«»  ANOKLICS.  Cal  — Application  for 

frnn«»hln»    to    ronsfrocl    one    mile    lub- 
wny    nied    with    cllv   council    br    ^»clflo 

KiTtir     KnIUv.iv         XVIIl    COSt    In    fXCeSB 

or    |l,»(0,000. 


SAN  FKAXCISCO— Until  April  12.  3 
Jr".  M.,  bids  will  be  received  by  Board 
of  Public  Works,  for  constructing 
Taraval  street  line  of  Municipal  Rail- 
way .system  between  33rd  and  48th 
-Aves.  Contract  No.  130.  Estimated 
cost,  $120:000.  Work  will  be  completed 
in  90  days.  Bonus  of  $25  per  day. 
Specifications  may  be  had  from  City 
Engineer  M.  M.  O'Shaughnessy,  3rd 
floor,   city   hall. 


FIRE  EQUIPMENT 


OAKLAND,  Cal. — Council  appropri- 
ates $10,500  to  purchase  truck  for  use 
of  fire  department.  Eugene  K.  Stur- 
aris.    city   engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  iMar.  27,  5  P.  M.,  bids  will  be 
received  by  C.  B.  Goodwin,  city  mana- 
ger, for  furnishing  and  delivering  4000 
lin.  ft.  2^-in.  double  jacket  fire  hose 
coupled  in  sections  of  50  ft.  each  with 
expansion  ring  couplings  equipped 
with  Pacific  Coast  thread.  Speciflca- 
lions    may    be    had    from   city    manager. 


SA.\    FRANCISCO — Contracts   to   con- 
struct   fire   drill    tower  at   Division   and 
10th   Sts.,   awarded   by   Board   of   Public 
Works,  as   follows: 
lieneral  Construction  to  I.  M.  Sommers, 

Balboa    Bldg.,   at   $23,874. 
liriek   and   Hollow   Tile   to  Chas.    Hock, 

at    $9,375. 
IMei'trio  Work   to  F.  E.   Newbery   Elec- 
tric Co.,   at  $1,135. 
IMumbinK    to    A.    Lettlch,    at    $2,153- 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


niNUHA,  Tulare  Co.,  Cal. — Time  for 
opening  bids  for  constructing  sewage 
disposal  plant  has  been  postponed  by 
(■it;,-  tru.'itees  from  March  20  to  April 
14.  I'rfpject  consists  of  distributing 
manhole;  24-in.  vitrified  pipe;  ejector 
pit  .and  all  necessary  e(iuipment.  Es- 
timated cost.  $103,400.  C.  E.  Sloan, 
Santa  Fe  Bldg.,  Sqn  Francisco,  eng^i- 
neer. 


SA.VTA  MONICA,  (\il.— Until  10  A.  M.. 
March  24,  bids  will  be  received  by  City 
Clerk  for  Improving  Fourth  St.  from 
Pico  St.  to  Colorado  Ave.,  bj  gradinp 
and  paving  with  4-in.  asphaltic  con- 
creie  base  and  2- in.  asphaltic  wearing 
surface;  Fourth  .St.  from  Colorado  .\ve. 
lo  ?anla  Monica  Blvd.,  by  gr;iding  and 
oaving  with  3-in.  base  and  2-in.  War- 
renitc-bitulithic  wearlt<n  surface;  10- 
in.  vitrified  pipe  storm  drain  with  ap- 
purtenances, intake  bo.Ki-s  and  catch- 
basins;  1911  Act.  The  work  involves 
149. P3P  S(i.  ft.  gr.\ding:  fi7,!'70  S(|.  ft 
\\  arreTiite-bltulllhic  on  i.sphalt  con- 
crete ba.sc;  82,066  .si-,  ft  sheet  asphalt 
on  asphalt  concre-f«  base;  253,''  p(|.  it. 
sidewalk;  640  ft.  curb;  storm  drain 
complete.  .lohn  A.  Motion.  City  lOngl- 
neor. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Until  April  1,  bidr  will  bb  received  by 
ihf!  Supervisors  for  constructing  Casa 
dera  to  Ouernovllle-.ienncr  Sect'on  P. 
of  hisrhway  sy.stcm.  0  48  miles,  involv- 
ing. 11.000  cu.  vds.  excavation;  approxi- 
mately 12.^)  ft.  12.  15.  and  18-in.  pipe. 
ICsllmnted  cost.  $8,545.  R.  Press  .Smith. 
<o\inty  Road  Knginoer. 

SANTA  MONK  "A.  r-al. — No  bl.ls  re 
reived  by  City  TriintcPH  for  Improving 
Holll.ster  y\ve..  a  distance  of  two  lilocks 
Th<  work  will  probably  be  done  bv  lli. 
"•It\'  and  asHrKsed  nKnItiMt    ihi-  prop'''''v 


STOCKTON,  Snn  Jonnuln  0.i.,  Cnl. — 
<'onnty  Ensrln^er  V  K.  Qiinll,  com- 
I-'tte«  speclHcntlonB  lo  Improve  aj)- 
proxImnU'ly  one  mil"  of  Hettlei-  road, 
north  of  Victor.  involvInK  1.000  <  u.  yd». 
trnvol;  360  tons  pea  (rrnv<l  atid  330 
I'lrreln  oil. 

(JUSTINK,.  Merced  Co  <nl.-C  C. 
K«nnt)ily,  Coii<«uM  liiK  Kngl'n-iw'.  Cal* 
lUdu  .  .San  FranelH<'o,  I'onipb-lps  N|>ecl- 
nenni'iiN  lo  lm|iroVe  prtrtl'-n«  nf  K>oiith 
St-Kih.  Fourth  and  FIrht  Av«>..  and 
F«>\irili  St.,  involvlii*  88.:r4  h-i  ft. 
tfradliic,    HM*   »^    XL    «>to.    a«phitltt<« 


concrete  base  witii  2-in.  Warrcnite  top; 
128  lin.  ft.  IS-in..  364  lin.  ft.  oO-in.  and 
75  lin.  ft.  36-in.  seg,  corru.  iron  cul- 
vert; 4  culvert  mar  holes,  2  drain  in- 
lets; 9  concrete  headwalls;  38  lin.  ft. 
concrete  curb.  Protests  will  be  heard 
by  City   Trustees  March   29th. 


'^\\l!SON  CIT'i,  Nevada — Until  April 
.).  bids  will  be  received  by  State  High- 
way Commission  for  constructing 
liicrhways  See  cull  for  bids  under  olll- 
ei.il   vroposal  .nectlon  in  this  ISKve. 


SAN  FRANCISCO — Until  Mar.  29,  3 
I'.  M.,  bids  will  be  received  by  Board 
of    Public    A\'orks,    to    improve: 

17th  St.  between  Santiago  and  Tara- 
val, involving  3070  cu.  yds.  fill;  5270 
cu.  yds.  cut;  1200  lin.  ft.  concrete  curbs; 
4  200  sq.  ft.  vertical  fiber  brick  pave- 
nit-nt;  19.800  sq.  ft.  asphaltic  concrete 
p-ivement. 

Separate  bids,  same  date,  to  improve 
Harold  Ave.  from  Grafton  Ave.  and 
southerly,  involving  3S4  lin.  ft.  8-in. 
viirifled  pipe  aewer;  21  wye  branches: 
;{    brick  manholes  and   1   lamphole. 

.'Separate  bids,  same  date,  to  improve 
crossing  of  Foerster  and  Staples,  In- 
volving 100  cu.  yds.  cut;  20  lin.  ft  8-ln. 
and  20  lin.  ft.  12-in.  vitrified  pipe 
.«ower;  3  brick  manho'le;  2  brick  catch- 
b:i-ins:  10  lin.  ft.  10-ln.  vitrified  pipe 
culverts;  119  lin.  ft.  concrete  curb;  584 
y-n  ft.  a'tiflcial  stone  walks  and  3118 
Sq.    ft.    asphaltic    concrete    pavement. 

.<^eparate  bids,  same  date,  to  improve 
.loost  Ave.  between  Foerster  and  Edna 
:ind  Edna  between  Joost  and  Monterey 
lilvd.,  involving  2643  cu.  yds.  cut;  939 
cu.  yds.  fill;  1605  lin.  ft.  concrete  curbe; 
12.050  sq.  ft.  concrete  pavement;  8553 
so.,  ft.  asphaltic  concrete  pavement;  3 
brick  catchbasins;  110  lin.  ft.  10-in. 
vitrified  pipe  cu^.vert;  8  wye  branches; 
100  lin.  ft.  12-in,  vitrified  pipe  sewer 
and  370  sq.   ft.  artificial  stone  walks. 

Separate  bids,  same  date,  to  Improve 
I'arls  St.  between  France  and  Italy,  In- 
volving 4  15  cu.  yds.  fill;  3307  cu.  yds. 
cut;  1303  lin.  ft.  concrete  curbs;  2800 
sq.  ft.  vertical  fiber  brick  pavement; 
1S,f,l7  sq.  ft.  asphaltic  concrete  pave- 
ment; 11.541  sq.  ft.  artificial  stone 
walks;  26  lin.  ft.  10-in.  vitrified  pipe 
culvert;  2  brick  catchbasins;  3  con- 
crete stairs.  M.  M.  O'Shaughnessy,  city 
engineer. 

SANTA  MONICA,  Cal.— Joe  Chntuk, 
426  Bullard  Bldg.,  Los  Angeles,  sub- 
mitted low  bid  at  $7118.50,  for  con- 
structing vitrified  pipe  sewer  in  Pali- 
sades Beach  Road.  Work  comprises 
3000  ft.  10-in  and  3290  ft.  12-in.  pipe. 
Other  bids:  Shepard  i^-  Weber.  $9700; 
J.  D.  Kneen  &  Co..  $10,568;  Leo  Mlletlch. 
$18,700;    R.    M.    Nikcevich,    $16,080. 

SAN  FRANCISCO.  City  Engineer  M 
M.  O'Shaughnessy  completes  specifica- 
tions to  improve  Market  street  between 
Mono  and  24th  streets,  estimated  cost. 
$70,000.  involving  2200  cu.  yds.  cut; 
400  CU.  vds.  fill;  12  brick  catchbasins; 
3  .storm  "water  inlets;  400  lin.  ft.  10-ln. 
vitrified  culvert;  5o  lln.  ft  6-ln.  open 
tile  drain;  reconstruct  1  manhole;  17 
flights  of  steps;  1  safety  station;  600 
lln.  ft.  2x8-in.  redwood  h<>adcrs;  485 
lln.  ft.  8-ln.  concrete  curb.  Type  F; 
6.200  lin.  ft.  standard  concrete  curb; 
200  lln.  ft.  special  Tpye  D  coping;  170.- 
."iOO  sq.  ft.  asphalt  concrete  pavement: 
55,000  sq.  ft.  artificial  stone  w.alks;  1078 
lln.  ft  g.'ilvanlzed  Iron  pljie  rallln«; 
140  concrete  post   footings 


Ipe    rail 
Typ<    F 


.SACRAMENTO,  Cnl— H.  C.  RotforfT. 
City  Controller,  will  sell  at  public  auc- 
tion on  March  22,  10  A  M..  12,000,  more 
or  less,   old   granite  pavlnic  blocks. 


POMONA,  c,<il.  —  Countv  plans  to 
widen  Camp  Hnld>  road  in  Snn  An- 
tonio Canyon,  reducing  grade  .ukI 
construct  culvcrls. 

FRESNO.  Fr«-.-<nc.  Co.,  Cal  -  l-'uKlneer 
Wni,  Striiti!\hnn  rompletcM  spcclfi<'at  ions 
lo  liiii"!  \''  I.iinl.ii  avenue,  lietween 
Oi , .  I  vcniicH.    involv- 

li,  nn:   I2.;i20  .k.|.   fi 

S'-  .    baxe  with   1  H- 

li,  \\, 111.  Ill'  ii'ii  j>.TVcinont;  2,J60  lln. 
ft.'  curb;  4.il2  «.|  ft.  gutter  and  11.118 
h<|.  ft     n.nlks 

S  !eted     to     Improve 

],l  1  11   Fbrodora   and 

JMcK  1  I  S.840  (»q    ft    grnd- 

tng;   ll,n>2   «>i    fi.   3 ',11 -In.  asphalt  con- 
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Crete  bafe  with  l'/4-in.  Warrcnite  sur- 
face pavement;  2,410  lln.  ft.  curb;  4,200 
sq.  ft.  gutter  and  11,826  s(i.  ft.  side- 
walk. 

Specifications  completed  to  conBtruct 
r),748  .sq.  ft.  sidewalks  in  Washington 
street,  between  ThcHta  and  Fresno  Ave. 

T^HOBNIX.  Ariz.  —  Warren  Bros, 
awarded  contract  for  paving:  Ninth 
Ave.  The  contract  involves  6133.37  sq. 
>ds.  bltulithio  paving  at  $2.4,5  yd.;  51.25 
sq.  yds.  oement  concrete  paving  at 
12.43  yd,;  6184.62  sq.  yds.  grading  at 
30c;  34^5.16  lin.  ft.  combination  curb 
and  gutter,  ,$1.50  ft.;  175  lin.  ft.  aingle 
curl)  at  ?1  ft.;  146.65  lin.  ft.  valley 
gutter  at  |1.50  ft.;  33S  lin.  ft.  12-in. 
concrete  pipe  at  $1.50  ft.;  84.5  lln.  ft. 
12-ln.  vitrified  pipe  at  $2.50  ft.;  258  lin. 
ft.  12-in.  vitrified  pipe  Detail  S  at  $3.75 
ft.;  503  lin.  ft.  irrigating  ditch  at  15c 
ft.:  3  .storm  water  manholes  at  $100 
each;  6  gutter  Inlets,  $20  each;  9  <'on- 
crete  stand  pipes  at  $2S  each;  12  12-in. 
sheet  iron  irrigating  gates,  $5  each;  4 
street  signs,  $21.50  each;  9  street  in- 
tersection terminations  graded.  $10 
each;  2  alley  terminations  graded.  $.'> 
each. 


LOS  ANGELES,  Cal.— W.  1).  MoCray. 
424  American  Bank  Bldg.,  awarded 
contract  at  $3007.03  for  paving  alley 
W  of  Woodlawn  Ave.  and  a  portion  of 
38th  St.,  involving  10,228  sq.  ft.  grad- 
ing at  5c  ft.,  and  10,228  sq.  ft.  concrete 
paving  at  24.4c  ft.;  engineer's  esti- 
mate, ,$3068.40.  Also  contract  at  $5,- 
173.10  for  paving  alley  S  of  33rd  St. 
between  Grifflith  Ave.  and  San  Pedro 
St.,  involving  17,694  sq.  ft.  grading  at 
4^4  0  ft.:  17,694  sq.  ft.  concrete  pave- 
ment at  24c  ft,;  45.3  lin.  ft.  curb  at 
6'Oc  ft,;  151  sq.  ft.  concrete  gutter  at 
39c  ft;  engineer's  estimated,   $5219.60. 

F'LAGSTAFF,  Ariz. — Petitions  for  ex- 
tensive street  paving  have  been  sig'ned 
and  bids  will  be  called  for  shortly 
for  paving  with  Warrenlte-bitullthio 
North  San  Francisco,  West  Birch,  West 
Aspen  and  other  streets.  It  is  under- 
stood that  the  price  is  to  be  not  more 
than    $7    front   foot. 

GLENDALB,  Cal. — Until  7  P.  M.,  Mftr 
30,  bids  will  be  received  by  City  Claris. 
Van  Wie,  City  Hall,  for  improving'  _the 
following   streets    under    the    1911   Act: 

Lexington  Drive  between  Pacific  and 
Chester  Aves.,  involving  79  sq.  ft.  side- 
walk  and   47,800   sq,   ft.   resurfacing. 

Belmont  St.  from  Lomita  Ave.  south, 
involving  473  lin.  ft.  grading,  14,100 
sq.  ft.  oil  and  surface,  4790  sq.  ft. 
walk,  958  lln.  ft,  class  B  curb. 

.Tustin  Ave.  from  Glenwood  to  Eighth, 
involving  1090  lln.  ft.  grading,  31,400 
sq.  ft.  oil  and  surface,  2222  lin.  ft.  class 
B  curb,  1120  ft.  4-in.  cast  iron  water 
pipe  to  be  laid,  pipe  to  be  furnished 
by    city   water   department. 

I'lans  obtainable  at  office  of  City 
Engineer  C.  L.   Hill. 

SANTA  BARBARA,  Cal.— City  Engi- 
neer Geo.  D.  Morrison,  is  preparing 
l)lans  for  sewer  work  on  following 
streets:  Haley,  Soledad  and  Blan- 
chanrd  Sts,;  Guitierrez  St.  between 
Voluntario  and  Soledad;  Salinas  and 
Qtiienientous  Sts. 


SAN  BERNARDINO,  Cal.— City  En- 
gineer C.  E.  Johnson  has  issued  peti- 
tions for  approximately  2V2  miles 
sewer  work,  covering  NE  district,  in- 
cluding 10th  St.  between  Waterman 
and  A  Sts.;  Waterman  Ave.  between 
10th  and  alley  from  Monterey  Ave.  to 
Fifth  St.;  Myrtle  and  Waterman  Aves; 
nnd  portions  of  certain  alleys.  City 
Engineer  Johnson  Is  also  preparing 
plana  for  approximately  one  mile  of 
sewer  piping  in  N  district.  Including 
D  St.  between  13th  St.  and  Anderson 
alley:  Genevieve  St.  between  18th  St. 
and  Anderson  alley;  and  A  St.  between 
16th  St.  and  Anderson  alley. 

CALIFORNIA.— Until  April  17,  2  P. 
M.  bids  will  be  received  by  State  High- 
:vay  Commission,  Forum  Bldg.,  Sacra- 
mento, for  paving  with  bitumlnlsed 
macadam  11.7  miles  of  highwiay  in 
Sonoma  county  bet.  Santa  Rosa  and 
Beltane.  Austin  B.  Fletcher,  state 
highway  engineer.  See  call  for  bMa 
under  official  proposal  section  ta  this 
Issue.  _.  . 


TOKKANCB,  Cal. — Supervisors  have 
resolved  to  complete  Vermont  Ave,,  Los 
Angeles  to  Spencer  St.,  Gardena.  A 
fund  of  $70,000  is  available,  and  con- 
demnation proceedings  will  be  com- 
menced at   once. 


WASHINGTON,  D.  C— Until  April  5, 
under  Specification  No.  4602,  bids  will 
ha  received  by  Bureau  of  Yards  and 
Docks.  Navy  Department,  for  con- 
.structlng  roads  and  walks  at  San  Diego 
naval  station.  .See  call  for  bidn  under 
oOlolal    propofial    Mectlon    In    thin    iHime. 

SA.NTA  BARBARA,  Cal.— City  Engi- 
neer Geo.  D.  Morrison  is  preparing 
planB  for  street  improvements  as  fol- 
lows: Fig  Ave.  between  Haley  and 
Cota  Sts.;  3  portions  of  Figueroa,  Ana- 
pamu  and  Chino  Sis.;  Canyon  I'erdido 
between  .State  and  Anicapa  Sts.;  Ana- 
pamu  between  Santa  Barbara  and  Mil- 
pas  Sts.;  Prospect  Ave.,  westerly,  Or- 
tega St.  between  Chapala  (and  San 
Andres  Sts.;  portions  of  Guitierrez  and 
Elizabeth  by  paving  including  con- 
struction o£  walks. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
County  Surveyor  Irving  J.  Ryder  pre- 
pvring  spec,  to  improve  Trimble  road 
in  DIst.  3,  from  Coyote  creek  west  to 
Alvlso  road. 


OAKLA.VD,  Cal,— Until  April  10,  10  a. 
m.  bids  will  be  received  by  supervi- 
sors to  improve  Hayward-Mt.  Eden 
road,  estimated  cost  $170,000,  involving: 
640,000  sq.  ft.  grading;  50  cu.  yds.  con- 
crete for  culverts,  bridges,  etc.;  390,- 
000  sq.  ft.  5-in.  cone,  pavement  in  place; 
100,000  sq.  ft.  rein,  mesh.;  250,000  lbs. 
rein,  steel;  270,000  sq.  ft,  shoulders; 
2,500  lin  ft.  6-in.  drain  tile;  300  cu.  yds. 
broken  rock  for  drain;  500  lin.  ft.  12-ln., 
r>0(>  lin.  ft.  18-in.  and  250  lln.  ft.  24-in. 
corru.  iron  culvert;  ALTERNATE 
PAVEMENTS:  390,000  sq.  ft.  5-in.  cone, 
pavement  (7-in.  section);  390,000  sq 
ft.  5-in.  cone,  base  with  1%-in.  asph. 
.eurface;  390,0'00  sq.  ft.  5-in.  cone,  base 
with  2-in.  asph.  surface;  390,000  sq. 
ft.  5-in.  cone,  base  with  IV^-in.  Bitumi- 
nous surface;  390,000  sq.  ift.  5-in.  cone, 
base  with  2-in.  Bituminous  surface; 
390,000  sq.  ft.  flush  coat.  Geo.  A.  Po- 
sey, county  surveyor. 


SONORA,  Tuolumne  Co.,  Cal. — Frank 
Sivori  and  J.  C.  Jones  at  $2,993  award- 
ed contract  by  supervisors  to  construct 
road  above  Black  Point  station  to 
Ralph  station  on  the  Tuolumne  road, 
eliminating    the    Buckhorn    grade. 


S.VNTA  ANA,  Orange  Co.,  Calif.—  J. 
L.  McBride,  County  Road  Commissioner, 
instructed  to  furnish  spec,  for  work  in 
Rd.  Imp.  DIst.  No.  9  in  3rd  Superviso- 
rial DIst. 


BERKELEY,  Alameda  Co.,  Calif,— 
Council  declares  intention  to  grade 
and  construct  comb.  cone,  curbs  and 
gutters  and  cement  sidewalks  in  por- 
tions of  San   Lorenzo   avenue. 

Intention  declared  to  construct  rein, 
cone,  culvert  4x5-ft.  in  Nellson  street 
catchbasins,  and  10-in.  vit.  sewer.  C. 
L.    Huggins,   city  engineer. 


KAKERSFIELD,  Kern  Co.,  Cal.— 
Council  rejects  bids  to  improve  Ken- 
tucky St.  between  Baker  and  Gage  Sts., 
involving  1670  sq,  ft.  3V4-ln.  asphaltlc 
concrete  pavement  with  l»^-in.  War- 
renite  surface;  614  sq.  ft.  concrete  gut- 
ters and  324  lin.  ft.  cement  concrete 
culverts.  Bidders  were:  California 
Road  and  Street.  Improvement  Co.,  $32,- 
671,61,  Federal  Construction  Co.,  $30,- 
502.74:  Warren  Construction  Co.,  $32,- 
345.     W.   D.  Cl.arkc,  city  engineer. 


SAN  DIBGO,  Cal.— Until  April  3,  bids 
will  be  received  by  supervisors  for 
paving  Mussey  Grade  from  Foster  to 
Mussey  Grove,  2.21  miles,  with  5-ln. 
concrete  pavement.  Grading  and  cul- 
vert work  has  been  done  under  separ- 
ate contract.  The  work  Involves  500 
cu.  yds.  embankment  without  classi- 
fication;  3262.16  cu.  yds  class  .\  con- 
crete; 2400  lbs.  reinforced  steel;  work 
to   be    paid   from    bond   issue   fundSk 

MERCED,  Merced  Co..  Cal— City 
Trustees  approve  soeclflcatfons  to  pave 
approximately  34  blocks  of  streets;  es- 
tlmated  cost,  |118,200.     Pavement   will 


be  3^-in.  a»phaltic  concrete  with  1^- 
in.  Warrenite  top — alleys  to  have  2^- 
in.  asphaltlc  concrete  base  with  IVi-ln. 
Warrenite  top.  C.  D.  Martin,  city  en- 
gineer. 


OAKLAND,  Cal. — Michael  Murphy, 
1321  Milvla  St.,  Berkeley,  at  $1»,41«, 
awarded  contract  by  council  to  con- 
.struct  sewer  in  Broadway  between  2nd 
and  12th  Sts.,  involving  271  lin.  ft.  10- 
.n.,  574  lin.  ft.  12-in.,  838  lin.  ft.  14-ln., 
.'^0  lin.  ft.  16-in  and  ,887  lin.  ft.  18-ln. 
vitrified  pipe  sewer;  136  lin  ft.  10-ln. 
vitrified  pipe  conduit;  1  drop  connec- 
tion; 50  wye  branches;  10  manholes;  9 
eatchbaslns;  deepen  3  exieting  man- 
holes; removal  of  1402  lin.  ft.  existing 
sewers;  remove  4  existing  manholet 
and  9  existing  catchbasins.  Other  bid- 
ders: Thoy.  F.  Geary,  $21,011;  Heafey 
.M')ore   &   Mc.Valr,   $22,211. 


SANTA  ROSA,  Sonoma  Co.,  Cal — 
.standard  Oil  Co.,  at  $19.50  a  ton,  f.  o.  b. 
Oleum  and  Richmond,  awarded  con- 
tract by  council  to  furnish  500  tons 
1>  grade  asphalt. 


ASTORIA,  Ore.— Until  April  14,  2  P. 
M.,  bids  will  be  received  by  G.  W. 
Lounsberry,  clerk,  Astoria  Water  Com- 
mission, for  clearing  and  grubbing 
right  of  way,  excavating  and  back 
filling  trenches,  and  furnishing  and 
laying  in  place  between  City  Reser- 
Noirs  and  Head  Works  at  Bear  Creek, 
21,800  ft.  of  18-ln.  and  39,500  ft.  of 
22-in  of  either  riveted  steel,  Armco 
iron,  Matheson  joint  or  creosoted  stave 
i)ipe  with  fittings  complete.  Bidders 
have  privilege  of  submitting  bids  and 
sp-jcification  on  other  types  of  pipe. 
Bids  to  be  accompanied  with  certified 
(beck  for  $12,000.  Lars  Bergsvik,  en- 
gineer   for    commission 


ANTIOCH,  Contra  Costa  Co.,  Cal.— 
Town  Engineer  E.  P.  Easley,  prepar- 
ing specifications  to  improve  14  blocks 
of  streets  with  5-in.  cement  concrete 
pavement. 


SAN  DIEGO,  Cal. — Geo.  R.  Daley.  Owl 
Drug  Bldg.,  San  Diego,  low  bidder  at 
$41,960.78  for  improving  Grim  Ave,  be- 
tween Redwood  St.  and  University  Ave. 
and  part  of  WIghtman  St.,  Involving 
ISO, 034  sq.  ft.  of  4^ -in.  asphaltlc  con- 
crete at  19.9c  ft.;  6206.17  sq.  ft.  walk 
at  22c  ft.;  525.98  8q.  ft.  cement  coating 
returns  at  7c;  6805.79  lin.  ft.  curb  at 
65c;  5134.48  lin.  ft.  curb  removed  at   6c. 


OAKLAND,  Cal. — City  Engineer  W. 
W,  Harmon,  completes  specifications  to 
improve  Telegraph  Ave.  between  52nd 
St,  and  north  city  limits,  Involving 
272,040  sq.  ft.  grading;  783  lin.  ft  con- 
crete curb  with  steel  guard;  8,835  lln, 
ft.  concrete  curb;  9,417  sq.  ft.  concrete 
Kutter:  261,790  sq.  ft.  asphaltlc  con- 
crete pavement;  159  lln.  ft.  7x30-in. 
cast    iron    and    concrete    culvert. 

REDWOOD  CITY,  San  Mateo  Co..  Cal. 
— According  to  estimates  submitted  to 
supervisors,  county  engineer  Geo.  A. 
Knecse,  estimates  the  cost  of  construct- 
ing what  is  known  as  the  "Eastside 
Highway"  at  $718, S50,  It  is  proposed 
to  construct  the  road  of  concrete,  al- 
though this  has  not  been  definitely 
decided   upon. 

RENO,  -Nevada— Until  Mar.  27.  8  P. 
M.,  bids  will  be  received  by  Council 
to  ooiistru<  t  400  lin.  ft;  felnfofex:ed 
concrete  culvert  in  Chestnut  St.  be- 
tween 1st  and  2nd.  Harrv  Chlsm.  city 
engineer. 


S.A^CRAMEN.TO,  Cal.  —  McGilllvray 
Construction  Co..  Capitol  Nat'l.  Bank 
Bldg.,  awarded  contract  by  council  to 
Improve  Ist  Ave.  between  37th  and 
Santa  Cruz  Way,  involving  2798  ft. 
concrete  curb  and  gutter;  S  cast  iron 
gutter  drains;  2  concrete  manholes; 
180  lin  ft.  8-in.  and  270  ft.  6-in.  vitri- 
fied pipe:  1433  ft.  excavation:  16  cu. 
yds.  fill:  46,134  sq.  ft.  asphaltic  con- 
crete P'lvement.  .Albert  GIvan.  citv 
engineer. 


MARYSVILLE,  Yuba  Co.,  Cal.— 
Council  rejects  bids  for  jonstructinff 
cement  sidewalk  in  Fifth  St.  subway. 
Thos.  Pierano,  bid  14 He  and  J.  A. 
McKinney,  13  ^c.  W,  M.  Meek,  city 
engineer. 
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6^^'  DIEGO,  Cal.— Until  10.30  A.  M., 
Mar*  2  7,  bids  will  be  received  by  city 
cler:^  Allen  H.  Wright,  for  improving: 
Roc^evelt  Memorial  Drive,  near  La 
JoVa:  1911  Act,  property  owners  to 
pay_  409c  and  city  60%.  Work  involves 
282". S  cu.  yds.  excavation;  4529.3  cu. 
yds. ■Embankment;  121,070.8  sq.  ft.  pave- 
ment; 13,025.4  sq.  ft.  berms;  1:2:4  con- 
crete 5-in.  thick;  curtain  wall,  2001.5 
lln.  ft.  concrete,  8x3  ft. 
J       •  

i>lXUB.\,  Tulare  Co.,  Cal.— Until  Apr. 
12,  jj  P.  M.,  bids  will  be  received  bv 
CWy^  trustees  for  constructing  25,000 
?q  J:  ft.  cement  concrete  sidewalks; 
S.OOi  sq.  ft.  concrete  gutters  and  4000 
lin..»ft.  concrete  curbs.  Specifications 
mHj-»be  had  from  Consulting  Ens^ineer 
Chaa.  E.  Sloan.  Santa  Fe  Bldg..  San 
Frjirtcisco. 


S.JiN'TA  ANA.  Cal.— Steele  Finley. 
Sanfc  Ana,  awarded  the  contract  at 
$32,^5.80  for  improving  Cypress  St. 
bet^en  Chestnut  and  McFadden  Sts., 
invofving  15S,4<I0  sq.  ft.  grading  and 
pavtfig  with  SVi-in.  asphaltic  concrete 
base  and  I'a-in.  wearing  surface  at 
300  lin.  ft.  cement  curb  at 
528  lin.  ft.  house  connection 
sevens  at   J  1.25  ft. 


19.fi|b    ft 
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laCD  BLUFF.  Teliama  Co..  Cal 
Unt^  April  3.  bids  will  Ije  receiv 
by  ^ty   trustees  for  paving  portions 
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Mai#  and  other  streets;  approximate 
costj  $66,000.  W.  F.  Liuning,  city  en- 
ginger. 
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LWS   A.\(iELES,   Cal. — Until    10   A.   M., 
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bids  will  be  received  by  Board 
ubiic  Works,  for  improving  Casitas 
between  Silver  Lake  Blvd.  and 
rn  St.  by  grading,  oiling  and  con- 
cting  cement  curb,  sidewalk  and 
_  rete  gutter;  Vrooman  Act.  The 
work  involves  20,683  sq.  ft.  grading, 
anp  oiling;  1590  lin.  ft.  concrete  curb; 
79j3  sq.  ft.  sidewalk;  3180  sq.  ft.  con- 
crete   gutter. 


AX  JOSE,  Santa  Clara  Co.,  Calif. — 
kervisors  reject  bid  of  John  F. 
AdKm!<  at  $T.4CK)  to  improve  Murphy 
Tnue;  engineer's  estimate,  $6,280. 
Bui  of.  Adams  at  $9,000  to  improve 
Kamliny  street,  also  'rejected,  engl- 
n»M  rs  estimate,  $7,997.  Work  ordered 
done  by  day  labor.  Irving  Uyder, 
county  surveyor. 


f;LE3|DALE,  Cal.— UntH  7  p.  m.  Mar. 
.10.  bia^will  be  received  by  City  Clerk 
Van     W'Af-    for    constr.    sewage    di.sposal 

int   in   Vcrdugo   Canyon    dist. 


plar 


S.V.V  t..IOSE.  Santa  Clara  Co..  Cal. — 
San  .lone  Water  Co.,  will  spend  $90,000 
in  improving  system.  Twenty  Inch 
water  mains  will  be  Installed  in  several 
Htreeip. 


l;EI»W«^f»L>  CITY,  S.in  Mateo  Co.,  Cal. 
— C.tllfoxnia  f 'onstruction  Co.,  58  2nd 
.St.,  .San  Fr.-iiicisco.  at  $43,550,  awarded 
contract  by  supervisors  for  Improving 
I'etcad^jro  rn,-i<i  in  5th  Hoad  District, 
Involvlpg  65,000  S(|.  yds.  scarifying  and 
r»-|>«vii>fc:  65,000  sq.  yds.  2>4-in.  base 
rock  paxement  and  65,000  sq.  yds.  as- 
ph.tUIr-  iilling  and  .screening  surface. 
Other  bi«lders:  .1.  .1.  McHugh,  $45,240; 
Standard  Industrial  I'.nginetring  Corp., 
$4"»  .'.00;  IToafey,  Moore  &  Mc.Nalr.  $45,- 
500.  Granite  Construction  Co.,  $49,985; 
Geo.    .\.    Knecse,   county    surveyor. 

T-OKTEItVII.LE.  Tulare  Co.,  Cal — 
found  1  petitioned  to  form  sewer  dis- 
triri  In  ^oulhe^n  Hcctlon  of  city,  the 
Cornoll  Tract.  City  Eng'ln:eer  Fred 
IVHHe,  Instriirted  to  prep.ire  estlmatc-s 
of   i-ost. 

KUGKNE.  ore.— Until  April  1,  bids 
will  br  received  by  county  court  foi 
uradin^  ('(■tliK*'  Gro\>-li/^)rane  rf»«d. 
u  miles.  63.000  fu.  yds  excavation;  for 
grHfllrK.  Klnilni-Minllhfti  lU  road,  7  mllea 
l."4.<ir)0  r\).  yds,  «xea  vat  Ion ;  for  fiirnlHli- 
IriK  und  iil'trlng  approxlniuiely  ll.ooo 
•■•I  ^(in.  eruiih<-d  rock  r>r  Kravel  rna- 
cadum    on    KImlrn-tmillhneld    road, 

MAKVHVILLE.  VuImi  C...,  Cal.-- 
Coiisril  iiulhorlzes  speoinetit  Ions  pre - 
jtnrii  ti'  pavo  In  ibiec  dlftlrlcla,  N'oit 
12  ^  and  H.  InoliidlnK  <:eit:ilii  Mlrceta 
lo  i.«  «»\irf.irfrt  under  ttio  (invInK  pru- 
fjnt\.      ronnol)     derlnr*'*     lnt*intl"ti     to 


extend  sanitary  sewer  system  Into 
northeast  section  of  city,  known  as 
"Schimpville" — extension  to  run  from 
lOth  to  13th  Sts.,  in  alley  between 
luba  and  Ramirez  Sts.  Alternate  bids 
wil  be  asked  for  a  6-in.  concrete  and 
Mtrifiod  pipe.  W.  M.  Meek,  city  engi- 
neer. 


BERKELEY,  Alameda  Co..  Cal— H. 
H.  Schwarze,  has  been  appointed  as- 
sistant sanitary  engineer  by  city  coun- 
cil. 


SA.V  MATEO,  San  Mateo  Co..  Cal.— 
Consulting  Engineer  John  M.  Punnett, 
333  Kearny  St.,  San  Francisco,  com- 
pletes plans  for  enlarging  San  Mateo 
water  system,  involving  700  ft.  exca- 
vation trenching;  700  ft.  6-ln.  O.  D. 
black  dipped  casings  and  fittings;  18 
concrete  piers;  re-erectlng  2  25,000 
gallon  tanks;  replacing  205  ft.  4-ln 
pipe;  insUlUng  1  Booster  pump  and 
motor,  capacity  of  20,000  gallons  per 
hour  with  electric  float  control  and 
shtd;  relaying  550  ft.  4-ln.  pipe;  plac- 
ing 500  ft.  2-in.  standard  black  dipped 
pipe  with  fittings  and  approximately 
1400    ft.    pipe   in   Hurlingame   avenue. 

NEWPORT  BEACH,  Cal— Contract 
lor  constructing  force  main  for  which 
bids  will  be  opened  Mar.  27,  will  In- 
volve 9720  lin  ft.  trenching,  3  to  6 
ft.  deep;  furnishing  and  laying  6900  ft. 
12-in.  Class  B,  2785  ft.  12-in.  Class  A 
and  51  ft.  6-in.  Class  A  bell  and  spigot 
ca.st  iron  pipe;  29%  ft  12-ln.  and  3 
ft.  8-in.  steel  screw  pipe;  17  special 
fittings,  curves  and  branches;  2  6-ln., 
1  S-in.  and  6  32-ln.  gate  valves;  5 
Crispin  air  valves;  12  manholes:  28  ft. 
36-ln.  corrugated  iron  culvert,  and  5^ 
cu.  yds.  concrete  at  reservoir  inlet. 
Paul  E.  Kressly,  H.  W.  Hellman  Bldg.. 
Los    Angeles,    engineer. 


liEDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Until  April  3,  8  P.  M.,  bids  will  be 
received  by  trustees  to  surface  with 
asphaltic  oil  and  screenings,  existing 
macadam  pavement  in  portions  of 
Duane,  Brewster  and  Arch  Sts.,  ap- 
prfxlmately  70,000  sq.  ft.  C.  L.  Dlm- 
niitt.  city  engineer. 


lAS.ADE.NA,  Cal.— Until  10  A.  M., 
Mar.  29,  bids  will  bo  received  by  City 
Clerk  Bessie  Chamberlain  for  con- 
structing sewers  in  Arroyo  Blvd.,  San 
Rafael  Ave.  and  other  streets  in  San 
Rafael  Hts.,  involving  11,004.38  ft.  S-ln., 
4295.15  ft.  10-in.,  1396  ft.  12-in.  and 
1435  ft.  14-in.  vitrified  pipe;  535  ft. 
12-in.  cast  iron  pipe,  73  manholes  and 
S  flushtanks;  1911  Act.  Contract  also 
includes  construction  of  reinforced 
concrete  bridge  over  Arroyo  in  San 
Rafael  Ave.  This  will  be  a  highway 
bridge  but  it  will  carry  sewer  line 
across    Arroyo. 

Separate  bids,  same  date,  to  construe; 
sewers  In  Pasadena  Htsi.,  Involving 
23,405.41  ft.  8-in..  2298.1  ft.  14-in.,  1402 
ft.  16-in.,  190.07  ft.  20-ln  vitrified  pipe; 
23  (iKsh  tanks  and  88  manholes;  1911 
Act.      K.    I'.    Dewey,  city   engineer. 
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for     (ixir     SIkiiiiIm,     AlnrinM.    'I'line 
KlKnnla,  rt<*. 

ALKXAM>KK      MnJIlTRN      CO. 

CnrJilfle   FInri'   I.lMrhts   and   ()\y. 
.icrl.Oene    Wolilin^  )in<l    Ciiltinff 
Apparatot 

We    .'lie    nl     vnti'    BP'Vire 
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MH   .Market   HU   San    FranHieo 
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PORTLAND,  Ore.— J.  F.  Shea,  Port- 
land, at  $61,668,  awarded  contract  to 
construct    Oregonian    avenue    sewer. 

SA\  FRANCISCO— City  Engineer  M. 
M.  O'Shaughnessy,  completes  specifica- 
tions to  improve  Peru  Ave.  between 
Lisbon  and  Madrid;  estimated  cost. 
16.785,  involving  39  cu.  yds.  cut;  1247 
cu.  yds.  fill;  3  brick  catchbasins;  105 
lln.  ft.  10-ln.  vitrified  culverts;  488  lin. 
ft.  concretec  urbs;  5S6  sq.  ft.  artificial 
stone  walks;  3540  sq.  ft.  asphaltic  con- 
crete pavement  and  7200  sq.  ft.  con- 
crete   pavement. 


OKOVILLE.  Butte  Co..  Cal— Until 
-Vpril  4,  bids  will  be  received  by  super- 
visors for  constructing  5  miles  of 
Gndley-Colusa  road.  Sec.  C,  Rt  4  in- 
volving 29.200  cu.  yds.  unclassified  ex- 
cavation. H  H.  Hume,  county  road 
engineer. 


SO.VORA.  Tuolumne  Co.,  Cal.— Until 
■\pril  3,  bids  will  be  received  by  trus- 
tees for  paving  various  streets,  in- 
volving 119.167  sq.  ft.  5-in.  and  24,812 
sq.  ft.  4-in.  concrete  pavement;  6,049 
sq.  ft.  concrete  gutter;  3,404  lin  ft 
concrete  curb;  64,117  sq.  ft.  1%-ln 
t  altic  asphaltic  surface  on  4-in  rock 
macadam;  59,117  sq.  ft.  1-in.  Caltic 
asphaltic  surface  on  4-ln.  rock  ma- 
cadam; estimated  cost,  $69,523.  C.  W. 
Terry,    city    engineer. 

OROVILLE.  Butte  Co.,  Cal.— Until 
April  4,  bids  iwll  be  received  by  super- 
visors for  highway  improvements  as 
follows: 

Oroville-MarysviUe  road.  Sec.  B.  Rt. 
26.  asphaltic  concrete  pavement,  15  ft" 
wide,    3.95   miles. 

Durham-Oroville  road,  Rt.  21,  Sec. 
B.  asphaltic  concrete  pavement  15  ft 
wide,  114-ln.  or  2-in.  thick,  2.09  miles 
Dayton-Durham  road,  Rt.  12,  Sec.  A. 
asphaltic  concrete  pavement  15  ft.  wide 
14 -in.     -T    2-in.     thick,    3.63    miles. 

Sacramento  Avenue  road,  Rt.  13,  Sec. 
A,  asphaltic  concrete  pavement,  15  ft 
wide,  I'i-in.  or  2-in.  thick,  3.18  miles. 
Larkin  road,  Rt.  1.  Sec.  A,  asphaltic 
macadam  pavement,  13  ft.  wide,  4  miles 
Oroville-Chico  road,  Rt.  20,  Sec.  A 
asphaltic  macadam  ixivement,  15  ft 
wide,    2.45   miles. 

Oroville-Bangor  road,  Rt.  25.  Sec.  A. 
aspha'.tic  macadam  pavement,  15  ft 
wide,   6.42   miles. 

Oroville-Marysville  road,  Rt  26 
Sec.  C,  asphaltic  macadam  ,15  ft.  wide! 
2  80  miles. 

H.    H.   Hume,   county   road  engineer. 

SALI.XAS,  .Monterey  Co..  Cal. — City 
Engineer  Donald  F.  Davies,  completes 
specifications  to  Improve  Monterey  St. 
between  San  I.,ui.s  and  .St.  .lohn,  involv- 
ing 929  lin.  ft.  concrete  curbs;  23,200 
sq.  ft.  grading;  15,784  h(i.  ft.  5-ln.  Port- 
land cement  concrete  pavement;  esti- 
inatid  cost,   $4,451. 

Speclflcatlon.s  completed  to  Improve 
WInham  St.  between  S  Main  and  Cali- 
fornia Sts.,  InvoIvlnR  3606  lin.  ft.  con- 
crete curbs;  59.938  sq.  ft.  grading;  59,- 
9.^8  sq.  ft  4-in.  concrete  pavement;  es- 
timated   cost.    $13,549. 


RENO  .Nevada — Until  Mar.  27.  8  P. 
M.,  I)ld8  will  i)e  received  by  J.  H.  Reese, 
elty  clerk,  for  constructing  26,251  sq. 
ft.  hydraulic  cement  sidewalks;  657  lin. 
ft.  CI  ment  concrete  combination  curl) 
and  gutter  and  9.201  lln.  ft.  hydraulic 
cement  concrete  curb  llnryy"  Thlsm. 
city  engineer.  Hrr  rail  for  hldM  under 
nfllelnl    propoNiil    rolunin    In    (hin    laaue. 

I'MOKNIX.      .\rlz.  Warren      Bros, 

I'hivenix,  awarded  contract  ;il  $65.S00.90 
fiT  linprovlnK  First  ,S|.  between  Culver 
and   Taylor  Sis 


BAKKItSFIKLD.  Kern  <".v.  (^il.-  lin- 
lil  Mar  27.  5  P  ,M  ,  bids  will  bo  re- 
ceived by  Council  to  Improve  portions 
of  M.  K.  L.  nth.  Bill.  71I1.  9lb.  lOlh,  lUh 
and  14th  Sts..  etc..  Involving  74,338  sq. 
ft  cenient  concrete  sidewalks;  11,604 
lin  ft.  cement  concrete  curbs;  cstl- 
mnted  cost,  $20,600.  Street  Imp.  Dis- 
trict  439. 

;-!e|inratr  bids,  name  date,  to  Improve 
porllonn  of  Hunibiildt,  Grme.  Fremont, 
Ka«t  Truxton  Ave.  etc.  Involving  65.- 
KXl    sq     ft.    cement    cincreio    sidewalks: 
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9869  sq.  ft.  cement  concrete  curbs;  esti- 
mated cost,  $18, 000.  W.  D.  Clarke,  city 
engineer. 


RENO,  Nevada — In  addition  to  the 
extensive  program  of  paving  for  which 
a  contract  has  been  awarded  to  the 
Clark  and  Henery  Construction  Co.,  the 
i^ity  council  is  planning  the  paving  of 
12  blocks  of  streets  this  year.  Harry 
ChL-jm.   city    engineer. 

HVDE  PARK,  Cal.— Engineer  Dan  3. 
Miller,  316  Marine  Bank  Bldg.,  Long 
Beach,  preparing  plans  and  specifica- 
tions for  appro.ximately  5Vi  miles  of 
sidewalks  and  curbs  to  be  constructed 
in  section  bounded  by  Redondo  Blvd., 
Eighth  Ave.,  Santa  Fe  Ry.  and  60th  St., 
Hyde  Park.  Proceedings  will  Ije  start- 
ed under  1911  Act.     Cost,  about  $40,000. 


ANTIOCH,  Contra  Costa  Co.,  Cai:— 
Until  April  10,  8  P.  M.,  bids  will  be 
received  by  J.  E  .McElheney,  city  clerk, 
to  improve  portions  of  K,  5th  and  6th 
streets,  by  grading,  concrete  curbs  and 
gutters  and  paving  with  4-ln.  cement 
concrete  laid  in  one  course;  corrugated 
iron   culverts.      Imp.   Act   1911. 


OROV1LL.E,  Butte  Co.,  Cai.— Until 
April  3,  11  A.  M.,  bids  will  be  received 
by  supervisors  for  furnishing  and  de- 
livering broken  stone  screenings;  con- 
crete sand,  and  unwashed  crusher  plant 
screened  gravel;  for  use  on  county 
highway  system.  Harry  H.  Hume, 
county    road    engineer. 

GL.ENDALE,  Oal.  —  F'ollowing  con- 
tracts   awarded    by    trustees: 

Grlswold  and  other  streets  to  W.  D. 
McCray,  American  Banjt  Bldg.,  Los 
Angeles,  at  $18,895,  involving  3630  lin. 
ft.  grading,  129,500  sq.  ft.  oil  and  sur- 
face, 7370  ft.  curb,  37,500  sq.  ft.  walk. 

Geneva  and  other  streets  to  Corn- 
well  &  Henderson,  Glendale,  at  $5236, 
involving  960  lin.  ft.  grading,  34,560 
sq.  ft.  oil  and  surface,  860  ft.  curb, 
4800  sq.  ft.  walk,  and  laying  1000  ft. 
4-in.    water  pipe. 

San  P^ernando  Road  intersection  with 
Brand  Blvd.,  reconstruction  work,  to 
Ducey  &  Breltensteln,  151  S  Hill  St., 
Pasadena,  at  $5271.40,  Involving  12,850 
sq.  ft.  5-in.  cement  paving,  159  ft.  curb, 
660  sq.  ft.  walk,  and  $1700  corrugated 
metal  culvert. 


SAX  RAFAEL,  Marin  Co.,  Cai. — 
County  Surveyor  Geo.  M.  Dodge,  com- 
pleting specifications  to  grade  and 
pave  I'olnt  San  Pedro  Road  in  District 
1;  approximately  6  miles  long.  Esti- 
mated   cost,    $100,000. 

S.\N  RAFAEL,  Marin  Co.,  Cai.— Until 
April  4,  2  P.  M.,  bids  will  be  received 
))y  Supervisors  for  grading  Red  Hill 
road,  involving  35,900  cu.  yds.  grading, 
constructing  culverts,  2  concrete 
bridges  and  concrete  cattle  pass.  Es- 
timated cost,  $30,000.  G.  M.  Dodge, 
county    surveyor. 

BAKERSFEILD,  Kern  Co.,  Cai. — Un- 
til April  3,  5  P.  M.,  bids  will  be  received 
by  Council  to  Improve  Kentucy  St.  be- 
tween Baker  and  Gage  Sts.,  involving 
91,670  sq.  ft.  3 1/2 -In.  asphaltlc  concrete 
paving  with  l^^-in.  Warrenite  top: 
9614  sq.  ft  concrete  gutters  and  324 
lin.  ft.  cement  concrete  culverts;  esti- 
mated cost,  $27,000.  As  previously  re- 
ported bids  received  on  this  project 
were  rejected.  VV.  D.  Clarke,  city  en- 
gineer. 


SAN  ANSELMO,  Marin  Co.,  Cai.— 
Town  Engineer  J.  C.  Oglesby,  Cheda 
Block,  San  Rafael,  preparing  specifica- 
tions for  paving  streets  in  Barber  Tract 
with  concrete.     Estimated  cost.   $33,500. 


DELANO,  Kern  Co.,  Cai. — California 
Glazed  Cement  Pipe  Co.,  Security  Bldg., 
Los  Angeles,  at  $38,223,  awarded  con- 
tract by  city  trustees  to  furnish  pipe 
and  fittings  for  sewer  system.  Con- 
tract covers  3983  ft.  24-in.,  3563  ft. 
15-in.  and  352  ft.  10-ln.  storm  drain; 
16,931  ft.  15-ln.,  5838  ff.  12-in..  10.440 
ft.  10-in.  and  37,728  ft.  8-ln.  sanitary 
drain.  John.  S.  Bates.  Rowell  Bldg., 
Fresno,    engineer. 


STOCKTON,  San  Joaquin  Co.,  Cai.— 
Until  April  4,  10.30  A.  M.,  bids  will  be 
received  by  Council  to  improve  Yosem- 
i^e  St.  between  Church  and  Washing- 
ton, involving  2108.58  cu.  yds.  out; 
11S3.28  cu.  yds.  fill;  10,147.65  sq.  ft. 
concrete  walks;  2044.88  lin.  ft.  con- 
crete curb  and  gutter;  34,873.19  sq.  ft. 
4-in.  asphaltic  concrete  base  pavehnent 
with  2-in.  asphaltlc  concrete  surface. 
Estimated  cost,  $14,703.  W.  B.  Hogan. 
city   engineer. 

RED  BLUFF,  Tehama  Oo.,  Cai. — 
Until  April  3,  7.30  P.  M.,  bids  will  be 
received  by  city  trustees  to  pave  por- 
tions of  Main,  Walnut  and  Oak  Sts, 
involving  161.000  sq.  ft.  6-ln.  hy- 
draulic cement  concrete  pavement,  24 
ft.  wide;  2160  cu.  yds.  excavation;  330 
cu.  yds.  fill  for  bridge;  and  construct- 
ing concrete  girder  bridge  over  Brick- 
yard creek.  Estimated  cost  of  bridge, 
^6500.  Total  estimated  cost  of  work, 
$55,811       W.    F.    Luning,    City    engineer. 

OAKLA.VD,  Cai.— Until  April  6,  12  M., 
bids  will  be  received  by  council  to  im- 
pr-jve  Essex  St.  from  its  north  ter- 
mination to  Alcatraz  .\ve..  involving 
1484  cu.  yds.  excavation;  593  lin.  ft. 
concrete  curbs;  1339  sq.  ft.  concrete 
gutter;  10,654  sq.  ft.  oil  macadam  pave- 
ment; 4016  sq.  ft.  cement  wolks.  W.  W. 
Harmon,   city    engineer. 

OAKLAND,  Cai. — City  Engineer  W. 
V\.  Harmon,  completes  specifications  to 
improve  49th  .\ve.  between  E  12th  and 
Uth  Sts..  involving  43,036  sq.  ft,  grad- 
ing; 139.".  lin.  ft.  concrete  curb;  2869 
.sq'.  ft.  concrete  gutter;  22,863  sq.  ft.  oil 
macadam  pavement;  8607  sq.  ft.  cement 
walks;  695  lin.  ft.  2x3-ft.  concrete  cul- 
vert; 2  concrete  culvert  taper  section 
(5    ft.    long);    1    concrete    inlet. 

P.AKERSFIELD,  Kern  Co.,  Cai. — 
Until  April  6,  7.30  P.  M.,  bids  will  bo 
received  by  town  trustees  to  pave  Main 
St.,  involving  approximately  70,000  sq. 
ft.  5-ln.  hydraulic  concrete  pavement; 
estimated  cost,  $17,000.  F.  A.  McKee. 
town    engineer. 


SANTA  CRUZ.  S;inta  Cruz  -.'o..  tal.-^- 
Cowden-Broderick  Co..  Hearst  Bldg.. 
San  Francisco,  at  $67,258,  for  coilcreie 
pavement,  .^.warded  contract  by  the  Sii- 
porvisors  to  construct  3^  miles  of 
Ben   Lomond    to   Boulder  Creek   road. 

VV.  A.  Dorttanville.  Hollister,  ar 
$81,926,  concrete  pavement,  awarded 
contract  to  construct  3.929  miles  of 
Wat^onville-Chittenden    road. 


FRESNO,  Fresno  Co.,  Cai. — City  En- 
gineer Wm.  Stranahan,  cornpletes  spec- 
ifications to  improve  Lucerne  Lane  be- 
tween Olive  and  Florodora  Aves.,  in- 
volving 54,657  sq.  ft.  grading;  49,836 
sq  ft.  3 1.2 -in.  asphaltic  concrete  base 
with  l>i-in.  Warrenite  top  pavement, 
2.493  lin.  ft.  curb;  4.629  sq.  ft.  gutter; 
11  732  .sii.  ft.  walks;  106  lin.  ft.  12-in. 
corrugated    culvert    and    2    manholes. 

Specifications  to  improve  Alta  Ave. 
between  Hazel  wood  Blvd.  and  S  4th 
St.,  involving  68.199  sq.  ft.  grading: 
2iii-in.  uspbaltic  concrete  base  with 
11,4 -in.  Warrenite  top  pavement;  630 
lin.  ft.  curb;  4.164  sq.  ft.  gutter;  3,741 
sq.  ft.  walks:  337  lin.  ft.  12-ln.  corru- 
gated  culvert;   6   manholes. 

Specifications  completed  to  construct 
7!0  ft.  6-in.  vitrified  clay  pipe  sewer 
and  1  manhole  in  Blocks  8  and  24. 
Hazelwood.  Wm.  Stranahan.  city  en- 
gineer. 


FORTUNA.  Humboldt  Co..  Cai.— Un- 
til April  6.  7.30  P.  M.,  bids  will  bo 
received  by  town  trustees  to  pave  Main 
St..  involving  approximately  70,000  sq. 
ft.  5-in.  hydraulic  concrete  pavement; 
estimated  cost,  $17,000.  F.  A.  McKee, 
town    engineer. 

SAN  DIEGO,  Cai. — Council  declares 
intention  to  pave  with  1-in.  asphaltic 
''oncreto  on  2i^-in.  asphaltlc  concrete 
base,  thef  ollowing  streets:  A  St.  be- 
tween 4tb  and  Kettner  Blvd.;  Ash  St. 
between  Bth  and  Kettner:  Beech  St. 
between  5th  and  California  Sts.;  Cedar 
St.,  5th  to  California;  Date  St..  6th  to 
California;  Elm  St.,  6th  to  Union;  Elm 
St  .  State  to  Columbia;  Flr£,t..  5th  to  4th; 
and  3rd  to  Front  and  State  to  Cali- 
fornia; Juniper  St..  Albatross  to  Cur- 
lew   and    Union;    Kalmia.    .Mbatross    to 


'iirlew;  Brant,  Hawthorns  to  Mapl«; 
rujjew,  Juniped  to  Kalmia;  Union,  Fir 
'ofKalmia;     Columbia, A     to    Kalmia. 


SANTA  MONICA,  Cai.— Stutzer  & 
Scctewick  awarded  contract  at  $11,- 
S.58783,  to  improve  Avenue  31,  3l8t  PLi 
.N'o?ma  Ave.,  TroUeyway  and  Trolley;T 
way    Court.  _  _  ; 

JvRESNO,  Fresno  Co.,  Cai. — Until  Apr. 
f,  3.30  P.  M.,  blds'wrll  be  received  by 
council  to  improve  Clinton  Ave.  be- 
tween Wishon  and  Maroa  Avea..  in- 
volving 22,200  eq.  ft.  grading;  11.840 
•sq. 'ft.  3-'/iin.  asphaltlc  concrete  base 
with  H4-ln.  Warrenite  top  ipavement; 
740  lin.  ft.  curb;  1420  sq.  ft.  gutter  and 
3700   sq.    ft.    walks. 

Alley  in  Block  120.  involving  7.000 
sq  '^ft.  grading  and  7,000  sq.  ft  8-ln. 
(■eni'ent    concrete    pavement. 

-Vlley  in  Block  98.  involving  7.000 
8(|.  'ft.  grading  and  7,000  sq.  ft.  6-In. 
ct-nient  concrete  paving. 

I'i  St.  between  Merced  and  Calaveras, 
involving  15,380  sq.  ft.  4-in.  sidewalks. 
Wm.   .Stranahan,   city   enginteer.    .       .... 

.SACRAMENTO.  Cai.— Until  April,  6. 
!'  y.  M.,  bids  will  be  received  by  city 
copimissloners    to    improve: 

firet  Harte  Court  between  36th  and 
Sacramento  Blvd.,  involving  1049  lin. 
ft.  concrete  curb;  355  lin.  ft.  8-ln.  and 
■)0  lin.  ft  iJ-in.  vitrified  sewer;  1  con- 
crete manhole:  23  ^4 -in.  water  services; 
3S;i  ou.  yds.  excavation  and  10,500  sq. 
ft.   iasphaltic    concrete    pavement. 

49th  St  between  J  and  Folsom  Blvd., 
involving  4011  lin.  ft.  concrete  curb 
anrli  gutter:  31  lin.  ft.  concrete  curb; 
10  cast  Iron  gutter  drains;  3  concrete 
manholes:  reconstructing  4  concrete 
maaholes;  1270  lin.  ft.  6-in.  vitrified 
sever  pipe;  56  %-in.  water  services; 
T7r.»  cu.  yds.  excavation;  82  cu.  yds. 
fill;  42,971  sq  ft.  asphaltic  concrete 
pa<ement. 

Alley  between  L  and  M,  2nd  and  3rd 
Sts.,  Involving  80  ft.  concrete  retaining 
wall;  51  cu.  vds.  excavation;  14  cu. 
vdk  fill,  and  6440  sq.  ft.  5-in.  hydraulic 
ro^rete  pavement.  Albert  Givan.  city 
engineer. 


.S^CRA.MEXTO.  Cai. — City  Engineer 
.\lUcrt  Givan.  completes  specifications 
to  improve  29th  St.  between  R  and  Y 
Sts.'  involving  4569  lin.  ft.  concrete 
(url^and  gutter:  512  ft.  concrete  curb: 
7  oo.ptrrete  manholes;  2  concrete  catch- 
basii^s;  10  cast  iron  gutter  drains;  33$ 
)in.  ft.  6-in.  vitrified  sewer  pipe;  1140 
yds.  excavation:  380  yds.  fill;  and  120.- 
iiTfl  's<|.   ft    asphaltic  concrete  pavement. 


BUSINESS  OPPORTUNITIES 

.Vorth  .\mericaii  Rubl)or  Co..  3100 
r>owning  .St..  Denver.  Colo.,  d'esires  to 
("oinmun'cate  with  some  Pacific  Coa.st 
companies  from  whom  the-y  .could  buy. 
I  rude   rubber. 

August  Korgen.  Guornsey.  Sasiv.. 
I '.-ipad.i,  is  in  the  market  for  a  barlej 
crisp    machine.    No.    2. 

G.  Corella  Jr.  T'.  O.  Box  1175.  Nogaleu. 
.•\riz..  desires  to  communicate  with  San 
Francisco  firms  dealing  in  creamery 
m.achinery. 


PORTLAND    CE.MENT    HOLDINGS 
HEAVIER 


Stocks  of  finished  Portland  cemeirt- 
In  the  United  States  at  the  close  of 
.Tanuory  were  13,148.000  harrels.  acf; 
cording  to  United  States  getilogical^ 
survey,  compared  with  10,300,000  bar-' 
rels  on   the  same  date  last  year. 

Production  for  January.  1922.  'of 
l.'i.S2.000  barrels  was  slightly' und6f 
that  of  coresponding  month  last  year. 
when  4.098,000  barrels  were  reported. 
Largest  production  since  the  begin- 
ning of  1921  was  in  last  October.  lO.-j 
,Mi6.000  barrels. 

Shipments  for  January  wcl-e  2.S29.000 
barrel's,  against  2.539,000  barrels  for 
January,  1921.  In  August.  1921.  ship- 
ments reached  the  high  point  of  12.- 
oMO.OOO  barrels. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDINQ  CONTRACTS 


SAN    FRANCISCO    COCNTT 


t^iIMW    nnd    Over   Reported 


The    following'    is    an    index    for    th* 
contracts  for  this  issue. 


No. 

103S 
1039 
1040 
1041 
1042 
HO 
1044 
1045 
1046 
1064 
1055 
1066 
1068 
1063 
1064 
1066 

iqeir 

lOfg 
1 0V4 
1075 
1076 
1077 
1079 
10K2 
1083 
10^4 

lo^n 

1086 
1088 
1089 
i092 
1093 
1094 
1096 
1097 
1099 
1100 
llCl 
\V.2 
11XI2 
1104 
1105 
1106 
1109 
1110 
1112 
Ills 
1114 
1116 
1117 
1118 
1119 
1L30 
lUl 
1122 
1123 
1124 
1125 
1I2:C. 
112{< 
1130 
1121 
1132 

ti;.3 

1124 
1136 
1136 
1137 
113S 
1140 
1141 
IMS 
1141 
1149 
1162 
1166 
1157 
1168 

lis* 


Owner 
Chase 
Danzig'er 
Fr.'inklin 
L.e'Vi.'i 
Bosp 
Urbai. 
Judsoii 
M^tlean 
Wc-Brnei' 
Federal 
CllfTord 
Kelly 
Savage 
Crocker 
Sandberg 
Lewln 
Lewin 
Smith 
Fabpr 
VVissmaii 
Same 
Ffiodlf 
Parker 
Krickson 
Nelson 
Oaves 
Ht^rllhy 
Hart^r 
Bharon 
Ayer.s 
Nelson 
Holm 
Oet7. 
McCook 
Haberliii 
I^vell 
Duttke 
Esmiol 
Fitzgerald 
Wlfismar. 
Anglo 
Voorhlts 
Kjime 
Mioheletti 
Mlchelottl 
Flgone 
Neal 
England 
Morrill 
Merchant 
Oullmefl 
Bolhe 
Voung 
Austin 
\rata 
YatoH 
Uarey 
I>*c«>y 
HMidiT 
<'ol«- 
Hark 
Ojrry 
V\'i-lni>t«Mn 

Von        llr)Ml. 

Williams 

Sjogren 

Hanlzsche 

Dc  Martini 

HaycH 

Magnuaon 

Dillon 

Kcrrelraa 

Fcrrclraa 

Fluke 

Maynard 

SutlUf 

I'rban 

Orenlnger 

Century 


hit 


Contractor 

Siob 

Danziger 

Sandborg 

Schwarz 

0\\  ner 

Ownt.'i- 

Mangel.s 

Owner 

Wegner 

Mosler 

Gott 

Hansen 

Owner 

Samuelson 

Owner 

Mulcahy 

Lauson 

Owner 

Meyer 

Same 

Owne: 

Owner 

Owner 

Owm-r 

Hamill 

Little 

Owner 

Taylor 

Miller 

Owner 

Moran 

Owner 

Owner 

Owner 

HJul 

McLean 

Ponsere 

Ownei- 

Meyer 

rnational 

Vaarhiea 

Sam*' 

Fillppis 

Flllppls 

Del  Favero 

Owner 

Meyer 

Owner 

Owner 

Owner 

Owner 

Page 

Arnott 

Costello 

Yates 

Vanuccl 

Steur 

V'llKon 

Ni'lHon 

(Jwner 

NclBOn 

Korhariy 

Mtrrli  t 

NcUon 

Own«r 

Own»T 

Owm-r 

f  >  w  n  o  r 

Magnunon 

Olaon 

New    Era 

Nuw    Era 

Owner 

Nolaon 

Tarbllt 

Owner 

Ownar 


Amt. 
5000 
6500 
.SO  00 
4000 
2950 
7000 
6000 
2000 
3600 
10V73« 

:oooo 

22000 

35000 

3900 

8000 

21955 

1760 

50600 

2S000 

300(" 

3000 

37500 

400") 

2800 

SOOO 

400'> 

300",' 

3000O 

100(10 

3500 

4000 

3250 

)00i) 

35000 

5400 

26000 

4000 

3350 

15000 

9000 

2693 

li'OO'l 

10000 

4600 

•JO  00 

27000 

30000 

16000 

7000 

7000 

2500 

2600 

2800 

2376 

11750 

11600 

2631 

4600 

4000 

r.ooo 

8000 

400(1 

370O 

2000 

4000 

2950 

6000 

6000 

4000 

11000 

9000 

2600 

10000 

4000 

4000 

7000 

10000 

11900 

25000 


1160 

Murphy 

Carlson 

7570 

1161 

Ruth 

Mangels 

14600 

1162 

Bender 

Wilson 

9000 

1163 

England 

Meyer 

18000 

1164 

Petcrsoi 

Owner 

6500 

11G5 

Higginson 

Owner 

800.) 

1166 

Tyler 

Owner 

20000 

1167 

(Juiltard 

Taylor 

6000 

li«8 

Htlaoio 

Ferrier 

3600 

1169 

Sparge 

Derge 

4501' 

lliO 

Nielsen 

J  onsen 

6000 

1171 

Hay 

Ludwig 

4000 

1172 

Connei:< 

Ferroni 

2675 

1173 

Levy 

Owner 

1200O 

1174 

Fielel 

Fielel 

5000 

1175 

Hamburger 

Fontanella 

1358 

1181 

Micheletti 

.   Flllppi.s 

4700 

1182 

Same 

Same 

9000 

118i 

Anglasa> 

(  uiieo 

8000 

1184 

Cal.    Academy 

Clinton 

8493:: 

.■\LTEHAT10NS 

.1038)      NO.       459     CASTRO.         Remove 

lower  flat  and  alter  for  .store  front. 
Owner — Dr.    W.   .1.   Chase.   Premises. 
Architect — None. 
Contractor— C.   E.  Sit  b    2664  Folsom  St., 

Sun    Francisco.  $5000 

ADDITION 

(1039)      E     DUISADKRO     8T-6     S     Mo- 

Allistf-r.      Add  one-story   (s'.oel   .and 

concrete)    to    public   garage. 
Owner — Mrs.    I.   D.   Danziger.   700    Hrod- 

'  erick  ^'t.,  San  Francisco. 
Engineer — L.    H.    Nishkian,    Monadnook 

Bldg.,  San  Francisco. 
Contractor-gt\    R.    Danziger.   417    Monl- 

gomcryaBt..  San   Francisco.  16500 


ALTERATIONS 

tlOlO)  FOft'RTEENTH  &  NOE.  Re- 
arrange partitions;  plumbing,  etc. 

Owner — Franklin   Ho^spltal.   Premises. 

Desfgmr — ."-^anclberg  &  Essmann,  .')0i 
4th  St..  San  Francisco. 

Contractor — Sa\(lbcig  &  Essmani).  501 
4th    St..   San    Fvancisco.  $5000 


STORES 

(lOJl)      NE    FILLMORE   AND   WILMOT 

One-t*tory  irame  stores. 
Owner — C.    Lewis,    306    Sacramento    .St.. 

San   FrnnclECO. 
Designer — Chas.    Schwarz,    1440-A    Hytlo 

St.,  t-'an  Francisco. 
Contractor  —  Chas.      Schwarz.      1440-A 

Hydo   St..   S.    F.       ^  ?.4000 


DWELLINC; 

(1C42)      E    LONDON 

One-story      and 

dwelling. 
OMMier — Bose    &     Wejipner 

Av«'.,  San   Francjbco. 
Architect — H.   C.   Baumann,   261  Kcarn.\' 

St.,  San  Francisco. 
Day'8   woi*k.  S2950 


200      S    Excelsior, 
basement      frame 


426    Brazil 


RESIDENCE 

(1043)    SE  PICO  AND  ITRRANO  DRIVE 

Two-Hiory      and      basement    frame 

r»:f  Idtnce. 
Owner — Urban  Realty  Improvement  Co., 

85  CtrrlloB  AVo..  San  Frajiclpco. 
Architect- (Ju.xiavo    Kiahlberg,    86    Ccr- 

rlloh   Avr  .  S:in   Franclnco. 
Day's   work.  J7000 


RESIDENCE 

(104  4)      W    RANTA    PAULA    122    N    Tcr- 

rac-    l)i  Ivc.      Tx'o-M'Ory    mid    base 

mint    f  I  June    ro'ild'SJiC*. 
Owner- -Paul    Judaon,      IMielon       lUdg.. 

Han    l*'rancli"«"o. 
Architect — Henry    H.      OuHerHon,       274 

I'OHl  Ht.,  >-'^n  Francisco. 
Conira'^tor — MnngelH    Ilros.,    4792    MIm- 

■  Ion  Ht.,  Man  KranclMou.  |60oo 


RESIDENCE 

(1046)  N  TWENTY-THIRD  306-6  W 
Sanchez.  Two-slory  and  base- 
ment  frame    residence. 

Owner — Emma  M.  Wegner,  3950  23rd 
St.,  San    Francisco. 

Architect — None. 

Contractor — Chas.  C.  J.  Wegner,  3960 
23rd   Fft.,    San    Francisco.  $3600 


VAULT  WORK 

(l'>54)      NW    BATTERY      AND    SACRA- 

mento     W      275xN   119-6         Certain 

vault  work  for  bank. 
Owner — Federal    Reserve    Rank. 
Architect — Geo       \V.      Kelham.      Sharon 

Bldg..   San   Francisco. 
Engineer.! — E.    A.    Suaues   X:   Son. 
Contractor^ — Pht     Mosler    Safe    Co..    625 

Market  St.,  S>:iii  Francisco. 
Filed  Mar.  17.    22.     Dated  Feb.  15.  '22. 

Monthly    payments    of 75"» 

10   diiya   nffer 25% 

TOTAL  COST.  ?104,738 
Bond.  $52,369.  Surely.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  as  re- 
quired. Forfeit,  none.  Plans  and 
speciflcations   flled. 

RESIDENCE 

(1055)      LOTS  14  A.\D  15  Lyon  &  Hoag.s 
Sbdvn  Ashbury  Terrace.     All   work 
for  two-story   frame   residence. 
Owner  —  Fred   W.    and    Mabel   Clifford. 

884  Folsom  St.,  San  Francisco. 
\r<'hiteci — None. 
Contractor— AVillis       L.    Oott,    C.Sl       3rd 

Ave.,   San   Francisco. 
Filed  Mar.   17,   '22.      TMted  .Mar.   9,  "22. 
NOTE: — Permit    applied    for    today. 

1st    floor   joists    set |100O 

Frame  up   12B0 

Roof  on  and   brown  coated 1600 

Plaster    finished     1260 

Inside   trim    'j    up 1250 

Completed  aid  accepted 1250 

Usual    ;'5    days 2500 

TOTAL  <;OST,  $10,000 
Bond,  $6000.  Sure'y.  Republic  Casualty 
Co.  Limit.  90  day:.  Forfeit,  none. 
Plans  and  specltlcalions  flled. 


AP.VRTMENTS 

(  Hi,ti6>  S  O'FAUKELL  19.')-3  W  Taylor 
W  57-9X.S  137-6.  Concrete,  reln- 
foi'cing  st.M'l.  carper.tr>.  mill,  hard- 
wood door:  and  rough  hardware 
for  flve-story  and  b.Tsemont  build- 
ing (20  apartnunts). 
Owner — Frank  .S.  Kelly. 
.\rchitect — O'Brien       Bros.,       Inc.,       240 

Montgomery  St..  t-an  Francisco. 
Contractor  -F.    L.    Hansen.    261    Kearny 

St.,   San    FrancL'-io. 
Filed  Mar.  17.  '22.     Iialed  Mar.  14.  '22. 

On   lat  of  tai'h  month TS% 

I  sual    35    diKVB.    25'>'r $6600 

TOTAL  COST.  $22,000 
Bond.  $11,000.  .Sureties.  Ella  M.  Han- 
sen and  Frank  Davison.  Limit.  12o 
days.  Forfeit,  none  I'lans  and  specl- 
Heat  Ions    nie.l 


APARTMENTS 

(105S)  SK  CALIFtHlNlA  ,"i  SEVEN- 
teentli  Ave.  Two-story  and  base- 
ment   frame    (8)    apartments. 

Owner— W.  A.  Savage.  81  7th  Ave..  San 
Francisco. 

Archltrat — C.  O.  Clausen.  1127  Hearst 
Bldg'.    Snn    Francisco. 

Cntittaclor  W.  A.  Savage,  si  7th  Ave., 
«ian   KYanclsco  $<6.00« 


DWKLLINO 

(1063)      BK      AMA70N     AND     NAPLBB. 

Ono-story      and      basemant      frnma 

dwaUing. 


Saturday.    March    25.    19^2  BUILDING     AND      ENGINEERING      NEWS 


21 


Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,   San   Francisco. 

Architect — None. 

Contractor — A.  M.  Samuelson,  290  Rolph 
St..    San    Francisco.  $8900 


FLATS 

(1064)       W     SIXTEENTH     AVE.     26     & 

Anza.       Two-story     and     basement 

frame  (2)  flats. 
Owner — Hulda  Sandberg-.  1141    bake  St.. 

San  Francisco. 
Architect — None. 
Contractor — Sandberg  &   Essmann,   501 

4th   St.,    San   Francisco.  $8000 


STORE   BUILDING 

(lOfie.l      S    O'FARRISLL     82-6     E    Fill- 
more E  55xS  120.  All  work  except 
plumbing  for  a  l-.story  brick,  con- 
crete  and   frame   store   building. 
Owner — Leon    Lewin. 
Architect — Samuel  Lightner  Hyman,  68 

I'ost   St.,    San    Francisco. 
Contractor— Thos.  F'.   Mulcahy. 
Filed   Mar.    18,   '22.      Dated   Mar.    17,   '22 
Brick    wall    is    story    high    and 

roof    trusses   set    on    walls.  ..  .$5488 
Brown  coated,   brick  work   done 
and    cement    floor    in    factory 

laid  and  roof  completed 5488 

Completed   and  accepted 5488 

Usual   S5   days 5491 

TOTAL  COST,  $21,965 
Bond,  $10,997.50.  Sureties,  B.  Mulcahy 
and  Arthur  Elvin.  Limit,  75  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(1067)      PLUMBING    ON    ABOVE. 

Contractor — ^Lawson    &    Drucker. 

Fi^ed   Mar.    1<?,   '22.      Dated  Mar    17,   '22 

Roughing    in    completed $740 

Completed  and  accepted 500 

Usual  35  days ■J.-'lJin 

TOTAL  COST,  $1740 
Bond,  $870.  Sureties,  O.  Monson  and 
M  G.  Zelinsky.  Limit,  75  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

APARTMENTS  ,  ^,, 

(1068)      NE    SUTTER      ANP      'I^.^^  H^*\ 

Rix-Klory   and    basenunt    brick    (i'D 

apartments. 
Owner— Geo.   P.   Smith. 
.\rch  it  ect— Edward      T.    Koulkes.      110.. 

Crocker  Bldg.,  San  Francisco. 
Days  work.  *">0>60'* 

APARTMENTS 

(t074)      S    BROSNAN    230     V\'    Valencia. 

Three-story    and    basement      frame 

( 12)   apartments. 
Owner— II.   Faber,   7r>  ArchitLct. 
Architect— Frederick    W.    Quaiidt,    Jlo- 

nadnock  Bid?..   San  Francisco 
.Days    work         ?28-00" 

I)WELLlN(i 

(1075)      N    CABRILLO    70    W    22nd    Ave. 

One-story      and      basement      frame 

dwelling. 
O^vjier— H.   Wissman,   225!    Clement  St.. 

San  Francisco. 
Architect— H.   C.  Baumann.   2.>1    Kearn.\ 

St.,   San   Francisco. 
Contractor— Meyer     Bros..   5326     <'»-ary 

St.,  San  Francisco.  ^.umu 


Architect — Arthur      Looff,      790      Great 

Highway,   San   Francisco. 
Day's   work.  $.^7,500 


DWELLING 

(1079)      S    MERCED    AVE.    55    W    7th. 

Two-fltory     and     basement     frame 

dv/elUng. 
Owner — C.    F.    Parker,    1315    6th    Ave., 

San   Francisco. 
Architect— Harold   G.   Stoner,   219   First 

National  Bank  Bldg  ,  San  Francisco 
Day's  work.  »4000 


DWELLING 

(1082)  N  RICHLAND  AVE.  228-7  B 
Leese.  One-story  and  basement 
frame   dwelling. 

Owner — Hedlind  Erickson,  257  Rich- 
land  Ave.,    San    Francisco. 

Architect — None. 

Day's   work.  $2800 

FLATS 

(1083>      W    SEVENTEENTH    AVE.     225 

S   Anza.     Two-story  and   basement 

frame  (2)  flats. 
Owner— F.    Algot    Nelson,    205     Eureka 

St.,   San    Francisco. 
Architect — None. 
Day's  work.  '^O^*^ 


inVELLING  ,     „,,,.„..Tv 

(1076)  NW  CABRILLO  iV-  IWLNT-i- 
second  Av^-.  Oae-slory  and  base- 
ment  frame   dwelling. 

owner— H.  Wis.sman,  2251  Clement  St.. 
San   Francisco. 

Aichilect— H.  C.  Baumann.  2.^>1  Kearny 
St.,  San   Francisco. 

Contractor— Meyer  Bros.,  .".32(5  ^^eaiT 
St..  San  Francisco.  *-^""  " 


ALTERATIONS  ,     .     x.^    , 

(1077)  FORTY-NINTH  AVlv.  lut.  Ful- 
ton and  Cabrillo.  Remodel  figure 
eight  coaster;  b'.'ilding  doei)«n-  dips; 
incre-ising  height  of  uuliiio,  .><.c. 
0\vi>er--Frledle  .<•  Looff,  T'.m  tjr.al 
Highway.  .San   Fiancisco. 


DWELLING 

(1084)      E  THIRTY-THIRD  AVE.  10(^  N 

Anza.       One-story     and     basement 

frame    dwelling. 
Owner— Alex.  N.  Daves,  6188  Geary  St., 

San    Francisco. 
Architect — None. 
Contractor— Thos.    HamlU,    6140    Geary 

St.     San    Francisco.  $4000 


DWELLING  _     „,„ 

(10S5)  W  THIRTY-NINTH  AVE.  260 
N  Fulton.  One-story  and  base- 
ment frame  dwelling. 

Owner— A.  P.  Herlihy. 

Architect— Milton  Morrison,  716  41st 
Ave.,    San    Francisco. 

Contractor— Moses  Little.  375  7th  Ave., 
San    Francisco.  $3000 


APARTMENTS 

(1086)  N  GEARY  108  E  Common- 
wealth Ave.  Three-story  and  base- 
ment frame   (8)   apartments. 

Owner— T.  D.  Harter,  77  O'Farell  St.. 
San    Francisco. 

Architect— O.  R.  Thayer,  110  Sutter  St., 
San    F'rancisco.  ..„  a«^ 

Day's  work.        '^O-OO^ 

VT  TERATIONS 

(1088)  NO.  5.S  NEW  MONTGOMERY. 
Install  terra  cotta  tile  partitions 
in  6th.  7tli  and  8th  floors  for  offices 

Ownei— Sharon  Estate   Co..  Premises. 
Architect — X')ne. 

Contractor  Taylor  &  Goericke,  .^haron 
Blcdg..   San   Francisco.  $10, oil' 

ALTERATIONS 

(1089)  NO.  112  CHATTANOOGA.  .Al- 
terations and  minor  additions  for 
two  flats. 

Owner — Ayers,   Premises, 
rians  by  Owner. 

Contractor— Fred  Miller.  225  Dolorc:^ 
St..    San    Francisco.  |35Ui 


FRAME  STORE 

n094)      S  GEARY  50   E   15th  Ave.   On«- 

Btory  frame  store. 
Owner — Sol  Gctz  &  Sons,  SW  24lh  Ave. 

and  Lincoln  Way,  S.  F. 
Plans   by  Owner. 
Day's   work.  $5000 

APARTMENTS 

(]i<j~<)      K  LAKKIN  68-'J  S  Waslilnerton 

Three-story    and    basement    frame 

(12)    apartments. 
(  wner — .1.  J.   Mc<"ook. 
.\rchitect   —  O'Brien      Bros,      Inc..     24f» 

Montgomery  St..   San   Francisco. 
Day's  wcrk.  $35,000 


DWELLING  ,,^    „,       „ 

(1092)  W  FORE3TSIDE  AVE  81  N 
Vicente.  Two-story  and  basement 
frame   dwelling. 

Owner — Fernando  Nelson   &   Sons.   Inc.. 
•1  West  Portal  Park.  San  Franclsc 
Aichitect--Non« 
Day's  work.  ^^"'^'^ 

DWELLING  ,,,^    .,,^ 

(1093)  W  TWENTY-SIXTH  AVE  240 
N  Clement.  One-story  and  base- 
ment   frame   dwelling. 

Owner— R.   C.   Holm,      1777     Union      St.. 

San  Fraiicisco. 
Architect — None.  -^ 

Contmctor— Harry      Moraii.      778      lOth 

Ave..  San  Francisco,  $325- 


DWELLINGS' 

■  1097)  W  LANE  25,  .''lO  and  75  S  Oak- 
dale.  Thre  one-story  and  base- 
ment   frame   dwellings. 

Owner — ?:mma  C.  Haberlin.  4S8  Rail- 
road Ave.,   .Sail   Fi.nnrisco. 

.\rchllect — None. 

Day's  work.  $1800  each 


CAIIAGE 

(l(i99>  N  O'FARRELL  l.'>8  W  Hyde 
Two-story  relrforced  concrete  ga- 
rage and   repair  shop. 

I  )wi'er  -Tom.    Lavcll. 

i:npineer--.I.  H.  Hjul.  850  Monadnack 
Bldg..  San   Francisco. 

(  entractcv — J.  H.  HJul.  850  Monadnock 
Bldg..   Kan    Franci.sco.  $26,000 


1>\\  ELLINC; 

(IMiO)      W  SEVEN'TEENTH  AVE  125  S- 

Cabrillo.     One-story    and   basement 

frame    dwelling, 
o  vner— A.    .1.    Duttke.    1801      Spreckels 

Bldg.,  San  Francisco. 
.\  .  cliiteet  — Nor.c. 
«■    riiractor — R.  A.  McLeai,.  761    17tb  Av.. 

Sai>  Francisco.  $4flOO 


.\!,TERATIO.NS 

(H(/l)      NO.    1317      STOCKTON.        Uaif^ 

and  make  alterations  for  store  and 

hall. 
O  vner — A.    Esmiol.     1303    Stockton    Sr  . 

San   Francisco. 
.\i  chitect — None. 
Contractor — J.   Ponsero.  $3350 


fijamf:  flats 

(1102)  \V  TWENTIIOTH  -WE  200  and 
22.^  S  Cabrillo.  Two  two-story  and 
basement   frame   (2   in   e'ach)    flats. 

.)wner — Otto  N.  Fitxgerald.  627  loth 
Ave..   San   Francl."»co. 

A  rchitect — None. 

Day's    wcrk.  $7500    each 


D>"ELL1NGS 

(n>3)      W        TWENTY-SECOND       AVK 

•M-n.      49-9   and      74-7   N      Cabrtlf?. 

Three     one-stOry 

frame  dwellings. 
Owner — H.   Wissman. 

San    Francisco. 
Architect— H.  C.  Baumann.  251   Kearny 

S't.,  San   Francisco. 
Contractor — Meyer    Bros.,     5326     Geary 

St..  San   Francisco.  $.'<'>00  each 


and      basement 
2251   Clement  St. 


.STEEL    SASH.    ETC. 

(1104)  W  SANSOME  46-10",  m  or  I 
N  Sutter  N  91-')xW  122-9.  Steel 
sash  and  frames  and  flnish  hard- 
war-  fcr  same  for  one-story  Class 
.\  bank   building. 

Owner — Anglo  &  London  Paris  Natl. 
Bank,  Sansome  &•  Sutter.  J!.  F. 

Architect  —  Geo.  W.  Kelham,  Sharoti 
Bldg.,  San   Francisco. 

Contractor  —  International  Casement 
Co..  Inc..  Piearst   Bldg..  S.  F. 

Filed  Mai.  20.  "22.     Dated  Feb.   10.  '22. 

Monthly   payments  of 7S"X> 

Usual     35    days 25% 

TOTAL  COST.  $26?3 

Bond.    $1347.      Surety.    Fidelity    &    E^- 

posit    Co.      of    Maryland.        Limit.      100 

'layr..     Forfeit,  none.     Plans. and  sped 

ficirtioi.s  flled. 


BUILDING  .-.      ■      '. 

(1105)     W    FOURTEENTH  'A Xrp   W«   » 
Anza.     All  work  for  building 


22 


Owner — Voorhies-Xewman    Co  .    ".o    Dl- 
visadero  St.,   San  Francisco. 

Ar/jhitect — None. 

<'ontracior — \V.  R.   Voorliies.  .=>n  Pi  visa - 
doro  St.,  San  Francisco. 

Filed  Mar.  20,  "22,     Dated  Mar.  2u,    22. 

I'oinplcted    and    accepted $10,000 

TOTAL   COST,    *10,«ffO 

Bond,    limit,    forfeit,    plan.s    ant!    .spect- 

flcatlons,    none. 


BtflLDtNG     AND     ENGINEERING 


BUILDINJt 

(ilOfe)       W    FOIRTKKNTH    AVK    289    S 

Anza.     All   work  for  building. 
Owner — Voorhie.s-Xewman    Co.,    r>0    Di  • 

vi.sadero   St..   .San    Francisco. 
.\rchitect — None. 
Contractor — VV.  R.    Voorhies.  .SO  Pivi.sa- 

-dero  St..  San  Francisco. 
Filed  Mar.  20.    22.     Dated  Mar.  20.  '22. 

.Completed    and    aceeptfd $10,000 

TOT.\L  CO.ST,  $10,000 
Bond,  limit,  forfeit,  plans  and  .-peci- 
lications.   non**. 


DWELLTXG 

(1109)  E  FRAXKLIX  87-6  X  Lom- 
bard. One-story  and  basement 
frame    dwelling-. 

Owner— Estate  of  P.  Micheletti,  %  Ar- 
chitect. 

Architect — .\ugust  G.  Headman,  Call 
Bldg.,    San    Francisco. 

Contractor— V.  Filippis,  957  Union  St., 
San    Francisco.  $4500 


REJSIDE.VCE 

(ino)  S  LOMBARD  IS.-i-S  K  Ociavia. 
Ont-story  and  basement  frame 
•   residence. 

Owner — E.state  of  P.  Micheletti,  ri  Ar- 
chitect. 

.Vrchitect — Auffiist  G.  Headman,  Call 
Bldg.,   San    Francisco. 

Contractor — V.  Filippis,  957  Union  St.. 
'San    Francisco.  $9000 


K1J\.TS 

(1112)      N    GEARY    30    X    W    22nd    Ave. 

Three-story   frame    (4)   flats. 
Owner — A.  Figone,   827   Filbert   St.,  San 

Francisco. 
Architect — Xone. 
Contractor — Del    Favero    &    Rasori,    180 

Jessie  St.,  San  Francisco.         $27,000 


APARTMENTS 

(1113)     S    PINE    185    W    Leavenworth. 

Three-story    and     basement    frame 

(2)  apartments. 
Owner — L.    J.    Neal,    .'564    Page    St.,    San 

Francisco. 
Architect— E.   H.  Denke,   1317   Hyde  St., 

San    Franclrtco. 
Day's    work.  930,000 


FLAT& 

(1114)      W    TWENTY-FIRST    AVE.    155 

and    180    S    Cabrlllo.      Two    2-Btory 

and    basement    frame     (2    In    each) 

flats. 
Owner — J     O.    England,    586    36th    Ave., 

San    Francisco. 
Architect — H.   C.    Baumann,   251   Kearny 

Bt.,    San    Francisco. 
Contractor — Meyer     Bros.,     5326     Geary 

fit.,  San  Francisco.  $8,000  each 


PLATS 

(1115)  W  KIOMTH  AVE  180  S  Bal- 
boa. Two-story  and  basement 
frame   (2)  flats. 

Owner — A  T.  Morrln,  501  Uth  Ave., 
San    FrnnclfK-o 

Architect — None. 

Day'*   work  $7000 


FLATS 

(1117)        W     OUERRERG     40     S      Ibth. 

Two-story  and  basement  fr(ime  (2) 

flats. 
Owner— C.  T.  M«>rchBn»,  67  Ramonn  St, 

Ran    Pranclnco. 
Arrhlteot-     .None 
r»»y's    work  17000 


Owner — V.     Gullmes.     1828     Castro     St., 

San  Francisco. 
Architect — None. 
Day's  work.  $2600 


mVELLIXG 

(1119)  E  LATONA  175  S  Bayvlew. 
One  and  one-half  story  and  base- 
ment   frame    dwelling. 

Owner— Reinhold  Bothe,  1515  Railroad 
Ave.,    San    Francisco. 

Architect — Xone. 

Day's    work.  $2500 


DWELLING 

(1120)        E      PLYMOUTH     AVE.      96     N 

Minerva.     One-story  and  basement 

frame   dwelling. 
Owner — James  Young,   70  Minerva  Ave, 

San  Francisco. 
Architect — None. 
Contractor — C.  W.  Page,  12  Sadowa  SL, 

San    Francisco.  $2800 


BUNGALOW 

(1121)      S    FLOOD    AVE.    100    W    Edna 
W     25xS     112-6     Lot     40     Blk.     18, 
Sunnyslde.      All    work    for    a    four- 
room    bungalow. 
Owner — Henry    W.    Austin. 
Plans   by   owner. 
Contractor — James   Arnott   &   Son,    4166 

20th    St.,    San    Francisco. 
Filed    Mar.    21,    '22.      Dated    Dec.    1,    '21 

30  days  after  frame  up 25% 

30  days  after  brown  coated 25% 

30    days   after   completed   and   ac- 
cepted      26% 

35     days    thereafter 26% 

TOTAL.  COST,  $2,375 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    speclflcatlons    filed. 


NEWS  Salurday.     Mnrcb     25,     15»2^ 

"125)      ALL   CARPENTER    WORK    0.\ 

above. 
Contractor — Ja.s.    Steur,    1409   Geary   St.. 

San  Francisco. 
Filed   Mar.   21.   '22.      Dated   Mar.    18.   '22. 

2nd   floor  joists   in   place $   875 

fteady  for  last  story  pouring...      750 
Rough  floor.s  laid  and  roof  on..      750 

Completed  and  accepted 1000 

I'sual    35    days 1125 

TOTAL  COST,  $450<-' 
Bond,  none.  Limit.  90  days.  Forfeit. 
l)lan.«    and    specifications,    none. 

iJWELLINGS 

(1126)      E   ASHTON   AVE    7i   and    100    N 

Holloway.        Two      one-story      and 

basement    frame   dwellings. 
Owner — Edward  W.  Bender.r'r  Westonia 

-•Vpaitment.«.   OFarrcll   *   Broderick 

Sts.,   San    Francisco. 
.-Vrchitect — Chas.       F.      Strothoff.      2274 

ir-th  St..  San  Franoi.-<co. 
<'ontractor — Wilson      &      Benson,       336 

Ashton    .Ave.,    S.    F.  $2000   each 

.U,TER.\T10.\.S 

<1I27)      SE    CLEMIO.VT    AND    FOl'KTH 

.Ave.        Remoflel      one-story      frame 

ni.arket. 
Owner — Graebti     &    Son.    Premises. 
-Architect — None. 
Contractor — A.   L.    Thulin    Co..    242    18tli 

.Vve..   San   Francisco.  $2000 


FLATS 

(1122)      W    DOLORES      r>2      S    Twenty- 
s-cond   St.     .All    work   for  two-story 
frame    Luilrtins    (2)    flats. 
O'vner — A.    L.    Arata.    821    Capp    St  .   S;ii-. 

Francisco. 
Architect — None. 
Contractor — Costello    Bros..    18    N<y    St. 

San    Francisco. 
Kllfd  .Mar.  21.  "22.      Ople*i   Mar    21.    22. 

Fri.m.      up      $2350 

White    coate«i 2351 

Completed      .  .       23»i- 

Usual     3fi     days s7tni 

TOTAL  COST.  Jl  l.T.O 
Bond,  limit,  forfeit,  none.  Plans  aiul 
specification.^    liled. 


Ai'ART.MENTS 

(1123)  W  CLAYTON  8.-.-t%  S  Par- 
nassus Ave  S  31-9  W  <i3  N  31-8.  All 
work  for  two-story  and  ba.'^emen' 
frame    (4)    jiiiarlnif  nts. 

Own»^r — W.  II.  Yatis  a«d  E.  A.  Cook-^. 
124A    Parnassus   .Ave..   S.    F. 

I'lans   by   Vateh  &   Cooke. 

Contractor — W.     H.     '\  atey.    124 -A     I'.u 
nassus  Ave.,  San   Francisco. 

Kll.-d    Mar.    21,    '22.      Dated    Mar.    21,    22. 
!Hi%   a.*-    work    progreshc.s   until    ■% 

of    coiitr;irt    paid    . 

:tO    diiya    nfter 1287'. 

TOTAL    COST,    $11,50.1 

Bond,   none.      Limit,    100   days.      Forfeit. 

non<>.      I'lans  and  Hperlflcat  Ions,  nomv 


liWELLINO 

,1118)     N  JERbKT  200  JO  Church.    Two- 
story  and  basament  frame  dwelling 


APARTMENI'S 

(1124)  W  HYDE  137-6  N  ElllR  22-fi\ 
87-6.  Grading,  ccnuiit  work  ano 
concrete  work  for  threc-Hlory  and 
basement  ri'inforced         concreii- 

apartment  building, 
owiioi — E.    V.    Lacoy,      180     JsshIo     St. 

San  Francinoo. 
Architect — .T.    c.      Hladlk,      Monadnock 

Blilg.,  San   FranciKCo. 
I  ontractnr—  L.       ^'^llnuccl.       Iflth      nn<i 

churrh  Sin.,  S.in  Frmclfcco 
Kllnd  Mar.  31.  '22.     UateU  Mnr.  «1,  '22. 

Floor    laid    fO.".7  '. .". 

Heady    for    roof 657. 7.i 

CompU'ti'd  and  accspted S67.75 

Usual    .1.'.   dn>ii.... 667.75 

TOTAL  COST,  $2631 
lond,  ntrni .  Limit,  '•  days.  Korfo.i, 
plum     :inil    Npiw'tlr.il  Iiiiin     iiune 


DWELLING 

•  1128)      S  CORDOVA  75  E  Munich.  One 

storj  and  basement  frame  dwelling 
Owner — C.    M.      Jacobsen,    112      Tucker 

Ave..  San  Fra;icisco. 
Desigrer— J.    C.    Jacobsen,    112    Tucker 

Ave.,   San   Francisco. 
V  on  tractor — J.  C.  Jacobsen.   112  Tucker 

.Ave.,  hail   Fr.tncisco.  *2i'00 


I.'KSIDENCK 

(1129)  SE  COLON  AND  MONTEREY 
Blvd.  One-story  and  basement 
fr.ime   residence. 

Owner — L.  W.  Colo,  (..i  First  St..  San 
Francisco. 

Aicbitect— ChaK.  F.  Strothrff.  2274  15tli 
St.,  San   Fiancisoo. 

'  ■(.-iitractor — Nelson  Bro.s..  1375  Ply- 
mouth .Ave..  San   Francisco.       $6000 


.ADDITION 

(1130)      SW    FOKTV-SIXTH    .vVE    AND 

Lincoln    Way.         Addition    for    two 

flats  over   stor< 
Owner — Geo.    Sack.    4.")01    Lincoln    Way. 

San    Francisco. 
Aixhltect— Dodge   A.    Reidy.    805    Paclflc 

Bldg.,  San    Francisco. 
Day's  wcrk  $8000 


inVELLINc; 

.11:1)      E     MAS' EL  WOOD     41     S     Flood. 

Onc'.'.tory      and      basement      frame 

dwelling. 
Owner — '".  E.  Curry,  Palo  Alio. 
Architft't — Chas.  F.  Sirothoff,  2274   15th 

St  ,  San  Francisco. 
(Contractor    —    Nolsor.    Bros..    1375    Ply- 

iiuiulh   .We.,  San   Francisco.        $400() 


.XLTE  RATIONS 

(ll.'?2)  .NO.  1011-104'.  .MAKKET.  Re- 
arrange front  of  department  st(.r.>; 
i-rect    new    partition. 

( )wi' er^Wi'instcIn  »'o.,  I'reinlse^' 

A  rch  I  tect' — None. 

Contractor — Fred    ForhHiij  $3700 


DWELLLXQ 

(1134)  B  PLYMOUTH  AVE.  143  H 
Greenwood.  One-story  and  base- 
ment  frame  dwelling. 

Owner— R.  F.  WIIIIamH,  '.1115  RIalto 
llldg.,    San     Franolaco. 

Archlfeot — Chus.  F.  StrothofT,  2274  16th 
St .  San  Francisco. 

Contriictor — N<l«on  Mros..  1375  PJy- 
mouUi  Av«i.,  San  Franolscn.       $4000 


DWRI.LINO 

(1185)      E    TWENTY-TMinD    AVE.    275 

S    Anin       Onu-story    and    basement 

frame    dwelling. 


SaturUay,     March     26,     1921! 


BUlLblKO     Ai^b     ENGINEERING     NEWd 


Owner— F     O.    Sjogren,  3863     26th    St., 

San  Francisco.  V 
Architect — None. 

L'ay's    work.  |2950 


DWELLING 

(1136)      W  THIRTY-SECOND  AVE.   250 

N  Geary.     Two. story  and  basement 

frame   dwelling. 
Owner — G.  M.  Hantzsche,  528  81st  Ave.. 

San    Francisco. 
Architect — None. 
Day's   work.  J5000 


FLATS 

(1137)  N  VALLEJO  68  E  Powell. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Mrs.   G.  B.  DeMartini,  770  Val- 

lejo  St.,  San  Francisco. 
Architect  —  Paul      P.      DeMartini,      946 

Broadway,    San    Francisco. 
Day's    work.  $6000 

DWELLING 

(1138)  S  ANZA  90  E  39th  Ave.  One- 
story  and  basement  frame  dwelling 

Owner — J.    C.    Hayes,    7333    Geary    St., 

San    Francisco. 
Plans   by   owner. 
Daj''s    work.  $40(M) 


FLATS 

(1140)  S  CALIFORNIA  58,  83  and  116 
E  21st  Ave.  Three  2-story  and 
basement  frame    (2    in   each)    flats. 

Owners — A.  Magnuson  and  A.  Peter- 
son,  221   Uoe  St.,  San   Francisco. 

Architect — J.  J.  Foley,  770  5th  Ave., 
San    Francisco. 

Contractor — A.  Magnuson,  221  Noe  St., 
San    Francisco.  16000    each 


FLATS 

(1141)  N  CALIFORNIA  56  E  18th 
Ave.  Two-story  and  basement 
frame    (2)    flats. 

Owner— Mrs.  John  Billon,  89  Broad- 
way,   San    Francisco. 

Architect — E.  A.  Herman,  89  Broad- 
way,   San    Francisco. 

Contractor — Andrew  Olson,  289  Fell 
St..    San    Francisco.  $9000 


RESIDENCE 

(1146)  NB  HOLLY  PARK  CIR<3L.B 
and  Park  ftfts.  One-story  and  base- 
ments frame  residence. 

Owner — L.  Ferrelras,  32  Mission  St, 
San    Francisco. 

Architect — None. 

Contractor — New  Bra  Building  Co., 
3289    Mission    St.,    S.    F.  $2500 


DWELLINGS 

(1148)      E    HOLLY    PARK    CIRCLE    2'5, 

50,  75  and  94   E  Holly  Circle.    Pour 

1-story       and        basement       frame 

dwellings. 
Owner — L.    Ferrelras,    3289    Mission   St., 

San    Francisco. 
Architect — None. 
Contractor — New     Bra     Building     Co., 

3289   Mission  St.,  S.  F.       $2500  each 


RESIDENCE 

(1149)     N   KIRKHAM    125   W    9th   Ave. 

One-story      and      basement      frame 

residence. 
Owner— Fred  Fiske,  1363  8th  Ave.,  San 

Francisco. 
.\rchitcct — None. 
Days  work.  '«>0« 

DWELLING 

(1152)  E  PLYMOUTH  AVE  109  ? 
Greenwood.  One-story  and  base- 
ment frame   dwelling. 

Owner — G.  W.  Maynard,  1490  6th  Ave., 
San   Francisco. 

Arshitect — CVias.  F.  Strothoff,  2274  IStlt 
St.,   Snn   Francisco. 

Contractor  —  Nelson  Bros.,  1.(7.'^  Ply- 
mouth Ave.,  S,  F.  ♦40DD 


Guerrero.        Two-.story      uiid      ba.sc  • 

ment  frame    (2)    flat.". 
Owner — Mr.    and    Mr.s     S'lliltf.    '.',02    30t>. 

St.,   San   FranoisoQ. 
Arcliitect — None. 
Contractor — Jas.  Tarbitt.  ?,%6  Fair  Oaks 

.\ve..    S?n    Francipoo.  $700" 


RESIDENCE.S 

(1157)      E    URBANO    DRIVE      194      and 

244    W    Pico.      Two    one-story    and 

liasemont  frame  lesider.ce.s 
()v,ner — Url)ano      Realty      Improvement 

<-'o.,   S.'j   Cerritos   Ave..   S.   F. 
Archittct — Gu.stave  Slahlberg.   85     Cer- 

ritos   Ave..   San    Fr.iPci.sco. 
Day's    work.  $?)i100    each 


APARTMENTS 

(i;58)  W  BUCHANAN  113-6  N  Her- 
man. Two-story  and  basement 
frame    (4)    apartments. 

Owner — Edw.  vV.  and  Eugene  R.  Grei,- 
iicger,   922    Vaiencia  St.,   S.   F. 

-•Vrchitect — Frederick  G.  Munk  Jr..  r.8 
Francis   St..  San   Francisco. 

Day's   work.  $11,900 


ADDITION 

(1159)  NW  SUTTER  &  KEARNY  STS. 
Addition  of  three  story  steel  frame 
for  lofls. 

Owner  —  Century  Realty  Co..  200 
Kearny  St.,   .San   Francisco. 

-Vrchilcct — G.  A.  Lansburgh,  Tu9  Mis- 
sion  St.,   San   Francisco. 

fjontractor — Chas.  W.  Heyer  .Ir.,  Mill.s 
Bldg..  San  F'rancisco.  $25,ofto 


PLATS 

(1166)     N     TWENTY-EIGHTH  200     W 


RESIDENCE 

(1160)  LOT  43  BLK  2SG4.  Forest  Hill. 
-All  work  except  painting,  plumb- 
ing ar.d  heating  for  twn-.otory 
frame    residence. 

Owner — ('.      H     Murphy,    118      Lyon    St.. 

San   Francisco. 
Architect — Theo.    W.   Lenzer..   Humlioldi 

Bank    Bldg.,    San    Francibco. 
Contractor — lilmer    Carlson     ISO    Jessie 

St.,   San   Fiancisco. 
Piled  Mar.  22,  '22.     Dated  Mar.  22,  '22. 

Frame    ui      $1892 

Outside  walls   brown   coated....    189? 

Completed  and  accepted 1893 

3«    «lay.»i    after 189o 

TOTAL  COST,  $7570 
Bond,  $3785.  Sureties,  F.  K.  McConiber 
and  G.  May.  Limit,  75  days.  Forfeit, 
none.      Plaiib   and   .specifications    til(>fl. 

RESIDENCE 

(1161)  LOT  1  BLK.  4,  St.  Francis 
Wood.  All  work  for  a  two-story 
and  basement  frame  residence  and 
one-story  frame   garage. 

Owner — J.    M.    Ruth,    139    San    Leandro 

Way,    San    Francisco. 
Architect — Walter     C.     Falch,      Hearst 

Bldg.,   San   Francisco. 
Contractor. — Mangels    Bros.,    4792    Mis- 
sion   St.,    San    FVancisco. 
Filed  Mar.    22.   '22.      Dated   Mar.    20,   *22 
Frame  up  and  roof  boards  on..  $3660 

Crown    coated    3650 

Completed  and  accepted 3650 

Usual    35    days 3650 

TOTAL  COST,  $14,600 
Bond,  $7300.  Sureties,  Theresa  Gamma 
and  Jno.  A.  F.  Steimke.  Limit,  100 
days.  Forfeit,  $5.00  day  Plans  and 
speciflcations  filed. 

RESIDENCES 

(1162)  E  ASHTON  100  N  Holloway 
Ave.  S  50xE  100.  Two  1-story  and 
basement   frame    residences. 

Owners — Edw.  W.  and  Ada  M.   Bender, 
First    National    Bank     Bldg-.,    San 
Praneiseo. 
Architect — Chas.  F.  Strothoff,  2274  15th 

St.,   San   Francisco. 
Contractor — Wilson  &  Benson,  386  Ash- 
ton  Ave.,  San   Francisco. 
Filed   Mar.    22,    '22.      Dated    Mar.    9,    '22 
Frame     up,      rustic     and      roof 

sheating     on     $2260 

Brown    boated 1J60 

Completed    and    aoe«pted HBO 

V'su.il    M    dars 2«0 

TOTAL.    COST,    >»,000 


Koiid,  $4500.  Sureties,  Chas,  Moneon 
and  Edw.  Peterson.  Limit,  90  days. 
Forfeit,  non<».     Plans  and  sped  flea  tloni 

filed. 


FLATS    BUILDINGS 

nib3)      VV    TWENTY-F1R.ST    AVE.    15.S 

and    180    S   Cabrlllo.      All    work    for 

two  2-8tory  frame  buildings  (flats) 

()  rner — J.    O.    England,    2344    Anza    .St., 

San   Francisco. 
-Vrchitect — .Vone. 
Contractor — Meyer     Eros.,     5326     Geary 

St.,    San    Francisco. 
Filed   Mar.    22,    '22.      Dated   May   11,   '22 

Frame   up    $4500 

i3rown   coated    4500 

Completed    and    accepted 4500 

l.'sual  35  days 4500 

TOTAL  COST,  $18,000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plins   and    speciflcations   flled. 


FLATS 

(1164)      S    CALIFORNIA    32-6     W    20ib 

Ave.        Two-story      and      basenieot 

frame    (2)    Hats. 
Owner — .\rvid     Peterson,     265     s:anchpz 

St.,  San  Francisco. 
.\r(!hitect— None.  ■' 

Days   work.  $6500 


FLATS 

(1165)      E  EIGHTH  AVE  ,T25  S  Cabrillo 

TW'i-stcry  and  basement  frame  (2) 

flats. 
Owner  —   W'm.    E.    Higginson    Co.,    926 

Oak  St.,  San  Francisco. 
Architecl — None.  ,  , 

D.ay's  work.  $800n 


APARTMENTS 

(1166)  NW  OAK  AND  SCOTT.  Two- 
story  and  basement  frame  -  (8) 
apartments. 

(^wner — Percy  D.  Tyler.  1438  CabrJllo 
St..  San  Francisco. 

.\nhitool — C.  O.  Clausen.  Hearst  Bldg., 
San  Fraiicisco  f 

Day's  woi  k.  »20.000 


ALTICRATIONS  .* 

'M67)  NO.  2517  PACIFIC  AVE.  Qen- 
eial  alterations  and  repairs  to 
residence. 

Owner — Hor.-ice  Guitlard,  2464  Broad- 
way, San  Francisco. 

.\r(hitecl — Smith  O  Bricn.  742  .Markei 
St.,  San  F:ancisco. 

Contractor — Taylor  &  Jackson.  290  Te- 
hama St.,  Fan  Francisco.  $6000 


STORE  AND  FLAT 

(1168)   NO.    1408   QUESAD.V  AVE.  Two- 

storj-  franie  store  and  flat. 
Owner — Mr.   Delacio,   Premises. 
Architect — None. 
Ccmtraclor  —  C.   Ferrier.   1740   Qucsada 

.\ve..  San  Francisco.  $360" 


1 'WELLING 

(1'ti9)      E   THIRTY-FIFTH  AVB   125  N 

Taraval.     One-story  and   basement 

fran^e  dwelling. 
Owner — L.     .A.     Sp.irso,    51     Levant    St.. 

San   Francisco. 
-Architect — None. 
Contractor — Julius      Berge.       12S4    SOtJi 

.\ve  ,  San   Francisco.  $4500 


IV.VELLING 

(1170)  SE  TERMINATION  OF  HIL- 
dago  Terrace  bet.  14th  and  15th  Sta. 
otT  Dolores.  One-storj-  and  base- 
ment  frame   dwelling. 

Owner — Edith  C.  Niilsen,  1S.">  Dolores 
St.,  San  Francisco. 

Architect — None. 

Contractor — James      Jensen,    r>50      Val 
encia    St.,    San    Francisco.  $600i> 


UKl'AIRG 

(r.71>  N  TT-:HA.MA  337-6  E  Fourth. 
General  repairs  and  changes  on 
interior  of  rooming  house. 

Owner — P.    Hay. 

Architect — None. 

Contractor — A.  T.  Lndoig,  636  Jessie 
St.,  San  Francisco.  $4000 
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(1J18)  AV  THIRTIETH  AVK  225  S 
Taraval.     One-story    and    basement 

■'      frarre  dwelllngr. 

Owner- — -Jolin    F.    Conners. 

Architect — None. 

Contractof  —  G.  Ferroni  ^  Sons,  192f 
Filtert   St..   San   Francisco.       ?267o 


Al/rERATIONy 
(1173)      NO.     1S17 

terations    f-nd 

apartments. 
0^\•ne^ — Xate  Levy 
.\rt  hitect — Martin 

Sutter  at..  San   Francisco 
Diy's   work. 


DIVISADERO. 
additions    for 


'',(    Architect. 
A.       Sheldon, 


Al- 

six 


110 


.?i2,oon 


DWELLINC 

(1174)      X  DEWKY   BOL'J.EVAKD  119  K 

ilontalvo.   One-:5tory   and    basement 

frame   dwellintc. 
Owner— Alice    M.     Fielel.    .'>71    62ncl    St.. 

Oakland. 
Ar";hilect--Noiif . 
•  ■i/:itractor — Fred   II.   Fiolcl,   .57-4   62d  St.. 

Oakl.nnti.  $5000 


FK.VME    Bl'ILI'lNG 

(1181)  E  FRANKLIN  87-6  .\  Lombard 
E  87-6XN  25.  All  work  except 
shades  and  electric  light  fixture.*- 
for  one-story  and  basement  f ram ^ 
building. 
On^  ner — Estate  of  P.  .Michclettl.  ''/,  Ar- 
chitect. 
Supervising'      .vrcliitect    —    Augu.st      G. 

Headman.  Call  Bldg..  S.  F. 
(Contractor — \'.    Filippis,    957    Union    St  , 

San    Francisco. 
Filed    Mar.    23,   '22.      Dated   Mar.    20,   '22. 

Frame   up    to    roof   rafters ?1000 

P.rown    coated    12i0 

Completed    and    .iccepted 1300 

Jsual    35    days 1180 

TOTAL  (  OST.  $17110 
Bpnd.  $2850.  Surety.  Republic  (/asu- 
a^iy  Co.  Limit,  9n  days.  Forfeit,  $5. 
Pltns  and   specifications   filed. 

NOTE — Trrmit  leported  Mar.  22,  1922, 
1109. 


FKAME    HI   ILHINGS 

(1182 1      .^    LOMHAIU)     182-6     E    Oitavif. 

K  fjOxE  511.     yVll   work  e.\coi>l  shades 

and    "lectric    light    fixtures    for    two 

one-8iory        and      basement      frame 

buildings. 
(Mvrrr  -Estate   of   P.   Micheletti,    '',>    \r- 

chltect. 
Supervisint;       Archilec'    —    August       i,. 

Headman.  Call   Uldg..  .^.  F. 
Conlcaoor — V     Fllippia,    Jj7    Union    .St., 

San    Francisco. 
Filed    Mar.   23,    22       Dated   Mar.   20.  '22. 

Frami  8   ui>   to    roof   rafters $2000 

Hrowii    roat'd     235(1 

<  ■omi)let<*«l   and   acci  ptrd 2400 

Csual     35    days $2250 

TOTAL  COST,  $9000 
Uond.  $4500.  Surety.  Republic  CaHuall.v 
f:o,  Limit.  9(»  da.vB.  Forffil.  $5.  Plans 
iinil    ^perlfic'.it  Ion?    (llrrl. 


»KSII>KN<  !■, 

(IIH3)       N    l).\>      1  ■..    !•;    .'^.m.-h.?',    E    2..x.\ 

1H.      .\ll    work    for   iwo-story    renl- 

rliMi''!     and    iturntcp. 
0.\iH'r — RIchnrd  and   Eva  Angtasay.  258 

li.iy  8(..  San    FrunolKro. 
I)«;»«lgner— H.    HImIo, 
i.'pnlraclor  -   ■   Antonio   <'un''o.    2»;i    Day 

HI.,  Han   Fran  it  (ICO. 
Filed   Mar.    23.    22.     DalctJ   Mar.    15,    22. 
Roof   completed    $2()no 


Urown    roalod 
ConVpleted 
Uia«1    35    dnv^ 


200(1 

.    2(10'I 
.    2000 

... i  M,  .  . ..-  r.  $8000 

Mend.  $8000.  HuretlcM,  C.  fiomenlco  A 
Jon.  ArhtM.  Limit,  forfeit,  none.  I'Iiuih 
.irnf   Mpccillrntlonn    IIImI. 


AyUAKJL'M 

mH)  l,\  (JOLDKN  «L\Ti;  lAUK  Ex- 
civnilng,  concrete,  relnfoi-clnir 
■t«tl,  dnmp-pruoflng.  Mtructuritl 
t*rrm  cotta  tllo  partlllonii,  curpon. 
lr|r,  mlllwork,  flnlah  hardware, 
t«rra  ootta  roonnv,  tlla  rooflng  ond 


sheet   metal    work    for   aquarium. 
Owner — California  Academy  of  Sclenceg 

Golden    Gate    Park,    San    Francisco. 
Architect — Lewis     P.     Hobart,    Crocker 

Bldg..   San    Francisao. 
Contractor — Clinton    Construction     Co., 

140  Townsend  St.,  San  Francisco. 
Filed   Mar.    28,   '22.     Dated  Mar.    13,   '22 

On    5th  each  month 76% 

Usual    35    days 26% 

TOTAL  COST,  $84,933 
Bond,  $43,000.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  270  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


Mar.  17,  1922— N  FILBERT  108  W  Di- 
visadero  W  26-5xN  137-6.  Milton 
H  Crowe  to  Cameron  &  Disston... 
March    9.    1922 


COMPLETION  NOTICES 


SAN-     FRANCISCO     COVIVTY 


Recorded  Accepted 

Mar.  23.  1922--LOT  25x67-4  E  i;7th 
Ave  100  N  Clement.  Edward  M 
Puntnty  to  whom  it  may  concern.. 
Mar.    ."0.   192J 

Mar.  23.  1S22 — LOT  2  BLK  L.  Mis- 
sion Terrace.  Mission  Terrace 
Club  House  Ass'n  to  Olaf  Olsen... 
Mar.    22,    1922 

Mar.  J3.  1922— S  .MONTEREY  I5LVD 
25  AV  Foerster  A\  25x8  100.  .John 
Seppel  tc  Nelson  I;ros...Mar.  20.   192J 

Mar.  23,  1922 — W  FIRST  60  S  Mission 
S  22xW  75.  Luke  Fay  to  Wm  Mar- 
tin     Mar.    23.    1922 

Mar.  23,  1922 — W  TWENTY-FIFTH 
Ave  300  N  Clement.  Lucille  A 
Meyer  to  Meyer  Bros... Mar.  22,   1922 

Mar.    22.    1922— THIRD    AND    TOWN- 
sond.     Southern    Pacific  <  o  to  Mul 
len   Mfg  Co Mar.   22,   1922 

Mar.  22,  1922 — SW  TENTH  AVE  AND 
Cabrillo.  O  E  Denhard  to  W  A 
Terrill Mar.    22.    19l'2 

Mar.  22.  1922 — W  EIGHTEENTH  AVE 
100  S  Anza  519-521   18th   Ave.  Moses 

Kleii.haupt    to  I'  Algot   Nelson 

Mar.     22,     192'! 

Mar.  21.  1922— S  POST  90  E  Taylor 
E  47-6xS  75.  Marie  A  Musto  to  The 
American   Concieto  Co.  .Mar.    20,    19*1: 

Mar.  21  1922— N  .\NZA  bet.  5th  and 
6th  A\es.  La  Soclete  Francaise  de 
f.ienlMlsaiice  Mutuelte  to  I  M  Soin- 
mer  &  Co Mar.   8.  1922 

.Mar.  20,  1922--W  FOURTEENTH  AVE 
188  and  192  S  Anza.  Voorhlea 
.Newman  Co  to  W  R  Voorhiee.... 
Mar.    20     1922 

Mar.  20.  1922 — &W  FILBEltT  AND 
.fones  \V  137-6  S  137-8  W  50  S  137-6 
E  142-6  N  137-6  R  45  N  187-6. 
I'nloTi  Terrace  to  Alexander  Cole- 
man. Mar.  18;  Adam  Arras  &  Co 
Mar-    16,    1922 

-Miir.  20,  1922— PTN  IX>T  14  BLK 
3138  West  wood  Park.  Hans  and 
Esther  E  Nelson  to  Nelson  Bros 
Mar.    16.   1922 

.Mar.  20.  1922— PTN  LOTS  13  and  14 
Hlk  3138  Westwood  Park.  Hans 
and  Esther  B  Nelson  to  Nelson 
Bros Mar.    16.    1922 

Mar  20,  1922  -PTN  LOTS  12  and  IS 
Rlk  3138  Westwood  Park.  Hans 
and  Esther  B  Nelson  to  Nelson 
Bros Mar.  16.  1922 

Mar.  20.  1922-  N  PI.NE  No.  •j.156-2358 
bet.  Hteiner  and  FIJImore.  S  I>ecla 
to  whf>m  it  mav  ccnrern.Mur  20,  1922 

Mar.  20,  1922-  IX)T  5  BLK  «.  Forest 
Hill.  Churivs  •tV  Sheppsrd  to  .1 
Pl-oul ..,.'.Oct.     30.     1921 

Mi.r.  17.  1922  \\  TWENTV-FIFTH 
Ave  279  .N'  Clenieiii  .Inool.  M  Han- 
Men    to   M<\ei    l:ioM .Mar.    1.1.   r.>J: 

.Mm.  17.  1922— «  MX TJSKNTH  2flH-«  K 
DolnreM  52x110.  No  8241-4.1-45  and 
«247  I6lh  SI.  E  \'  Ln.ey  to  whom 
It  may  concern Mn'     l^.   192: 

Mar.      17.    1922— N\V      UF.AUY      ANI> 

Ble\ ih     A  v.-    N    U2-6    W    82-«    N 

>,7.(i  \*'  37-6  «  aO  E  37-B  S  100  lO 
•<2-H.  .In«ub  Wi  iMi«b()^4i  lo  Titrodore 
<:  HiKl   Kolllti   V.  MA,v<>r.    Mar    17     1922 


Notice  of  Non-Responsibility 

SAN     FRAXCISCO     COIXTV 


Mar.  20,  1922— NE  CALIFORNIA  & 
Spprlng,  Pacific  States  Hotel.  C  A 
Paulden  as  to  improvements  on 
property     


BUILDINO  CONTRACTS 


al.ame;d.\   county 


9S.mM   and    Over    R«i>orted 


The  fpllowlng 
contract*  for  th 
No.      Owner 


1160 
1161 
1162 
1163 
1164 
3165 
1168 
1169 
1170 
1171 
U72 
1173 
1177 
1178 
1180 
1181 
1182 
11S3 
1184 
1186 
1187 
1188 
U'Jl 
1192 
1193 
1194 
1195 
1196 
1202 
1205 
1206 
1207 
1208 
1209 
1210 
1211 
1212 
1213 
1214 
121S 
1222 
122-1 
I2L(; 
IJ  2  S 
12  Ml 
12:il 
123-1 
1235 
1337 
12.tS 
1239 
1243 
t241 
124  7 
12IM 

ii:pj 
1250 
1251 

1256 
1257 
1260 
1261 
1263 
1266 
1270 
1271 
127  2 
1273 
1274 
1275 
\2~H 
1281 
1282 
128H 
1289 
12»l 


Romie 

Lciss 

Post 

Haijies 

Woodburn 

Price 

Whalen 

Same 

Thomas 

HaUr 

Sayfleld 

Hornung 

Hasselbeck 

Haler 

De  Vaux 

PG&E 

Dewell 

Baylis 

Myers 

Shand 

Dixon 

Oridi  r 

Graham 

Ludwig 

KrafU 

Reynolds 

Graybill 

Bower 

Herrick 

Butler 

Poggi 

Cal  &  Ore  T 

Fisher 

Rheburs: 

Jacobus 

Benfer 

Kuys 

Trver 

SaronI 

Johnson 

BalK'ock 

lU  rkele\ 

(inodmaii 

Ma.\'urt> 

Reed 

.Muesse 

Crosse 

Dahner 

King 

Aldrif  h 

Davis 

Peppin 

Sam< 

Smith 

Pfrniic 

Diilil 

Whlicli.a.l 

Duiant 

Hincbon 

Kline 

Lava 1 1 

BlIllnRHle.N 

Anderson 
Locbee 
Leonard 
Sen     Yen 
Newnom 
Bank    of    lia 
Means 
Lamb 
huefner 
Uohel.'|t(l-''l 
Murphy 
Bean 

put 

Foster 
Qntnn 


is    an    index    for 
is   Issue. 

Contractor 

Wilson 

Uaker 

Muller 

Canipomenosi 

Owner 

Price 

Owner 

Same 

Owner 

Owner 

Wiebon 

-Ma  reef  sky 

Owner 

Owner 


tha 

Amt. 

10000 

4725 
3317 
5000 
3900 
4000 
2500 
3500 
4800 
8000 
3900 
4000 
3000 
9500 


Diggs  100000 


,br 


r.Mc 


Knights 
Mork 
Henderson 
Owner 
Barr 
Ahnofeld 
Hendrickson 
Crane 
Henderson 
(^v\i\cr 
Zolski 
Hyde 
Charleston 
Chrlatensen 
Lundgreen 
Benassini 
McPherson 
Owner 
Owner 
Rollins 
Owner 
Owner 
Williams 
I'ond 
Owner 
Llttlefleld 
Owner 
Con 
'  )^^•nel' 
Lahsen 
Barr 
( ;  rossr 
P.radhoff 
Owner 
SommarBirom 
Col    Bldrf. 
Owner 
Same 
(iwn.M- 
( »wn"r 
.M.iJiiily 
MrGlnty 
( Joodnnintlson 
v>w  ner 
Me  Wet  by 
Norlln 
Oley 
(  iwnei 
( )wn"r 
( )wner 
Oakland 
Owner 
l.\  Unrrell 

.lohMSOII 

t  )wni'C 
1 1  i-rniin 
I  )\v  niM' 
Owner 
Owner 
Geary 
HMi'haml 
1  >wnor 


302 
296 
4250 
4000 
16000 
3480 
3470 
6000 
3500 
4000 
3000 
3500 
4950 
3000 
6000 
4600 
5000 
5800 
3000 
7000 
4000 
8000 
6000 
6100 
4750 
30866 
3000 
fiooo 

600(1 

3700 
3600 
600(1 
3900 
3000 

35COO 
5000 

120OO 
8000 
83V.S 
5'i(to 
7914 

1 1 7:»;. 

9Kt  J 
1  10(1'^ 
•HlOO 
35((0 
35IM) 
325" 

.10(>0 

3300(1 
3000 
5000 

3072  • 

;>(ioo 

8000 
3000 

:io(>i. 
4760 
3500 
4400 
32SO 
4000 
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1293     Motor                         Alameda       4750  Architect— None.  IlESIDEN-CB 

1295  Noble                              Owtner        6000  Contractor  —  Alex      C.        Wieben.      508  ni85)      LOT  51  WILD  WOOD  GARDE^NS 

1296  Adams                      Johanson       6080  Everett   Ave.,  Oakland.                S39'i)  Piedmont.     Two  and  one-half  Btory 

1297  U.    of   C.                    Zelinsky     10500  frame    residence. 

1298  Durant                             Fuller        8164  OWBi^LIXG  Owner — R.  C.  Shand,  141   Hillside.  Pled- 

(1173)      LOT    12    r.LK    2,    Hesubdivision  ^^^^j 

(1160)     NO.  3188  COLLEGE  AVE.,  Ber-  Broadmoor,  San  Leandro.  All  work  Arohltect— None. 

keley.      One-story    6-room   stores.  ^ov   one-.-itory    6-)oom   dwellinf?^  Contractor— Barr  &   .Sons.   306    26th   St. 

Owner— F.   B.   Romle,  418  Newton  Ave..  Owner-Albert    M.    Ilornung.    861    3.th  Oakland,                                           $15,000 

Oakland.  Vrch1ter?--None.                                                              

Con^JST-^rV    Wilson.    2216    Blake  '■°"\^^^^<"r  ■/•,  A.  Marcefsky.  2220  O^m.I  hiV;)^^^/^^  ACTON    AND    BERKELEY 

St.,    Berkeley.^ $10,000  ^,,J]:;-,''^^f^^,,,aM^r.U,-22.^  ^we^i  I  in  k-' *"'"''■     ^"^-^""•''   =-^*""" 

DWELLING  Frame     I'D     ••■•■• *o!v!  Owner — Alfred     Di-^con.     1716     Francisco 

n  161)      S  ALMA  AVE    175    W   Chatham  ?";"'^^J=^^/I  f^'^      ' iSoo  ^^-    Berkeley. 

Road.   Oakland.      One-story   6-room  I"«'de  completed    00  ^vrchitect-None. 

dwelling.  U.sual  Jo  day.,.  .    ••  —  •••  "  ^  1.X,  "  j^^;.''  Contract  or— Harry         Ahnefeld.         2123 

Owner-Geo     W.    Leiss.    425    Van    Dyk.  ^^^^^    ^^,^^      Limit.   70  days  SitT'r  Mar  P-«^"    S'--    Berkeley.                    $3480 

Avt..   Oakiana.  Forfeit,    plans    and    .specifications  

Architect — None.  ,.    ,  DWELLINC; 

Contractor— VV.  J.  Baker.  2255  Ki.nsomo  ""^"-                        ril88)      NO.    1211)    ALL.STON,    Berkeley. 

Ave.,  Oakland.                                  $4725  dvVki^LiKO  One-story  5-room  dwelling. 

(U77V    K  NINBTKKNTH   AVK   1>^   S   IC-  Owner— N.    C.    Grider,    Mill    Valley. 

IIIIPAIRS  ,,^    ,     „.       onklnufl        One-storv     5-  .\rchitect — None. 

(1162)      NO.     1546     BROAinV.W.     Oak-  ™>dw.lHn^^                 "f^«  «to'->  Contractor— A.     Hondrick.son,    755    60th 

Ownl't^ioft^LXc?-  Owner-A.   M.    Hasselbeck.    1326    E-12th  St..     Berkel.^y^ $3470 

Archltect-None.  Xrchitecf-None  inVELI.ING 

Contractor— P.       A.    Muller.      --^.v  i^dtoate  ™'^t^^rk                                                  $:500n  (lir»l)      NO.      2515      HILLCOUl\T.     Bor- 

Bldg.    OaklamV                                 $:i317  Day  t.  work.         ^f-sm  ^^^^^       Two-story  6-room  dwl^. 

,«-,^TTTNw-        OVVKLLING.S  Owner— Alice    Graham,    642    Jones    St.. 

M■^fi^^    W    B'U.;HT0N    AVE    2t0    N    10-  dl''^)      W   PERKINS  364   N   Van  Buren.  0^'*','^"'?; 

''''Ut^t^i!.;:^^    T^^^story    .ix-  Oakland     J^-    -k^--    --om  -;:^;- ^^^^-^3.    ,,,,^    ^    ,,„_    ,,,, 

Own^n^'^H^'i^ine.     5315     Brighton  Ownt^^A'.    Halts,    indicate    1.1.1...  Cedar  Sc.  Berk^                        $6000 

Ave.,   Oakland  Vrcliitoct-None  1. WELLING 

Architect— Nono.  n^v's  vv'ork          MOOO  each    —-me    «5rHi  (1192)      NO.    17:;7    MADERA.    Berkeley. 

Contractor  -  E.      CHmpom.no.M,      .,2.  S  Days^vork.         »^UMOeach.  ^  . .  .i.c, .  ? .  One-story     5-room     dwelling. 

Lawton    A\c..   Oakland,                 ^t-oOOn  owner— F.     .1.     Ludwig.     718     601h     SC 

MARKET  Oakland 

(1180)      W      TELEGRAPH       AVE.,    l....  vrchireft— None 

DWELLING                                                          ,  liUh    and    Williams      Sts..    Oakland  ,' ontraclor-lE        F        Henderson        5744 

(1164)  W   BROOKWOOD    ,tOA.>    135   S  Two-story    bHck    market.  '  ""^Koi  ^Av^..  Oaklaml"          "    '     $    45 
Tr'-stle   Glen   Road,  Oa inland.     One-  Owner, — Norman    De    Vaux.  

story  6-roo-.n  dwelling:.  Architect — M.     1.    Diggs.    Eastcn    H!<lg..  DWpiiTvr 

0.vner-F.    L.    Woodburn,    155    Parkside  Oakland.  1 193)      NO    935  OXFORD  «T.,   Berkeley 

.      Tf-    K^ff  Contractor-M.    I.    D.ggs,    Kaston    Bidg.  One-sto.y    6-room   dwelling, 

Arcnilect— None,  Oakland                                       $100,0000  ^,^.„^^_j     ^y     j^,.^ff,     ,90.,    university 

Days    work.        ?■<•>"»  ,,,.^,^,^.^.          Ave..  Berkeley. 

I'LLMBING  Architect— None 

STORES  (1181)      PTN  PLOT  F,  Undivided  Moun-  y.   '•',,-'    l-                                                   S40(»., 

(1165)  W    COLLECJE    AVE    100   N   Oaw  tain    or    Hill    Land    V   &    D   Peralt.i.  "'^^  ""   ^^''''^-         ♦*""' 

Grove  Ave.,  Oakland.     One-story  3-  Oakland.    Plumbing   for  .'iub-stat  io. 

room  stores.  Owner — Pacific   Gas   &   Electric   Co.  DWELLING   AND   STOKE 

Owner-^Raymond     D.     Price,     1734     Ta-  Architect--Noiie,  (1194)      SE    AUSEON    AVE.    AND    PLV- 

ooma  Ave,,  Berkeley.  Contractor— Charhs    W.    Knights.    191'.'  _ mouth,      Oakland.        One-story      5- 

Architect — None.  Univer.<<ity    Ave,,    Berkeley.  room    dwelling    and    store. 

Contractor — Price    Bros..     173!     Tacomr.  pjied   Mar.    18.   '22.      Dated  Mar.    10.   '^.'.  Owner- -Augrust     Reynolds,     485     105Lh 

Ave..  Berkeley.                                $4000  Comi)lttt:d    75',.  Ave..   Oakland. 

■  Usual    35    days 25%  Architect — None. 

(1168)  NW  FORTY-FIFTH  &  MANILA  TOTAL  COST,  $302  Contractor— W.  S.  Zolski  &  Bros..  10451 
Oakland.     Ono-sLory  5-rooni  dwls.  Bond,  $155.     Surely,  Fidelity  &  Deposit  Ede.s    Ave.,    Oakland.                    $3000 

Owner — Whalen       &       Carlos.       Federal  ^^       Limit,      60    days.      Forfeit.      none.  

Bltlg.,   Oakland,  Plans   and   specifications   filed.  1  )AVEt.LING 
Architect— None,  (1105)      N     BROOKDALE     SO     W     Ren- 
Day's  work.                                                 ^•^•■^»"  HEATING  SYSTEM  ^vick,    Oakland.      One-story    5-room 

(1182)      NO.       830     SANTA       BARBARA  d-velling 

DWELLING  Road,    Berkeley       Heating    system.  owner— Wm,'  B,  Graybill,  2203   9th  Ave. 

(1169)  E    MANILA      AM".    loO      .S    4>Jih  Owner — H.   D.   Dewell,  1400  ifcenic  Ave,,  OnHnnrt 

St„    Oakland.        One-..toiy      5-,-oom  Bokeloy.  A rcimect-^L,    F.    Hyde.    2745    26th   Ave.. 

dwelling.  Aichitocl — Joseph   J.   Rankin,   Isf    Nat  1.  noHan/i 

Owner— Whalen      &      Carlos,      Federal  jja,ii-    ^idg.,   san    Francisco.  uaKiana.                                              _ 

Blag.,   Oakland.  Contractor— Walter    Mork,    Bristol    and  i^ay  s   worK.        ♦Jouu 

Architect — None,  ,San  I'aolo   Ave,.  Berkeley.  nwFTTTVC 

Days  work,         |3oO0  p^,  ^  j^I    ..  18.  •22.     Dated  Mar.  18.  -22.  ^^^,,^^    ^^  '  BROOKWOOD    &    STRAT- 

DWBLLING         S^r^s'S^":^:^':  :::::::::      A^  ford    Road     Oak.and.      one-story   5- 

(1170)  S    JAYNE    AVE    329    E    Euclid,  TOTAL  COST.   .$29fi  r"om     dwelling. 

Oakland.     One-story  6-room  dwlg.  Bond,    limit,    forfeit,    none.      Plans    and  Owner— A,    Bower.    60O    55th    St.,    Oak- 
Owner — James    K,    Thomas,    472    Cres-  specifications  filed,  13.1)6. 

cent   St.,   Oakland.  Architect— None. 

Architect— None.  DWELLING  AND  GARAGE  Contractor— C.      E.       Charleston.      5627 

Day's    work                                              ^^'<'"*  (1183)     LOWER  GRAND  LOT  60,  Pled-  Genoa   St.,   Oakland.                       $49o0 

■ mont.      One-story    5-room    dwelling  

DWELLINGS  and   garage.  .MACHINE  SHOP 

(1171)  W  PERKINS'  o09  N  \  an  Buren  owner— Edward  W,  Baylls,  (1202  EIGHTEENTH  i  CAMPBELL, 
Oakland.  Three  one-story  4-room  Architect— None.  Oakland.  One-story  machine  shop, 
dwellings  and   garage,  Contr.ictor  —  E.      F,      Henderson.      5744  Owner— S,  S.  Herrick.  Foot  Adeline  St.. 

Owner-H.    W.    Haler,    Syndua.e    Bl.lg  .  ^^^^^   ^^.^     Oakland,                    $4260  Oakland. 

Oakland.  Architect— None. 

Architect— None.                        ...,p.,op    jxoo  DWELLING  Contractor- H.    J.   Christensen,    Federal 

Days  .work.         $2.00  each,  garage,  ^■)0..  ^^^^^^      no    2S  ESTRELLA  AVE..  Pied-  Bldg,.    Oakland.                                 $3000 

DWELLING  mont.       One     and     one-half     story  

(1172)  W     SIXTY-FOURTH    AVE     180  dwelling.  ALTERATIONS 

S    Arthur.    Oakland,      One-story    5-  Owner— R.  M,   Myers.   26   Bstrella  Ave,,  (1205)     NO.    747    FIFTY-FOURTH    ST,. 

room  dwelling.  Piedmont.  Oakland.     Alterations. 

Owner Pearl    Haytloid,    3124      \rUaiisas  Architect — None  Owner — Mrs,    M.    E.    Butler,    premise*, 

St„  Oakland,  Day's  work.                                             |4000  \rchitect— None 
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Saturday.    March     2D,     1921 


Contractor — A    Lundgren,     2384     Curtis 
St.,    Berkeley.  16000 


b  WELLING 

(1206)      X     FORTY -SEVENTH     200     W 
•    Grove,      Oakland.        Two-story      5- 
room  dwelling. 
Owner— D.    Poggi.    476    42nd    St..    Oak- 

'  land. 
Arc^iltect — None. 
rContractor    Pio    Benassini.  14600 


DRT   KILN 

(1207)  FOOT  KIRKHAM  ST.,  Oak- 
land.    One-story   dry   kiln. 

Owner — California  &  Oregon  Lumber 
Co..    premises. 

ArQhiiect — None. 

Contractor — Stephen  McPherson,  2151 
'     Ashby  Ave.,  Berkeley.  $5000 


j)^Vl!:LLING    AND    GARAGE 

(l208)  N  LAKESHORE  AVE.  120  W 
Spring  Ave..  Oakland.  Two-story 
6-room   dwelling   and   garage. 

Owner — Harry  P.  Fisher,  Syndicate 
Bldg.,   Oakland. 

.\rchitect — None. 

Day's    work.  ?58O0 

DWELLING 

(12*09)      S     MONTANA     226     E     Peralta 
.  •»  '  Ave,,    Oakland.      One-story    5-room 

.,     dwelling. 
Owner— C.  .T.  Rheburg.   1356  E-28th  St., 

Oakland. 
Airchltect — None. 
Day's  work.  $3000 


nWEI.LING 

nSlO)  N  MA.VDANA  200  E  Ashmount, 
Oakland.  Two-story  7-room  dwell- 
ing. 

Owner — H.  E.  Jacobs,  357  Athol  Ave., 
Oakland. 

Architect — None. 

Contractor — E.  E.  Rollins,  357  Athol 
Ave,    Oakland.  17000 


DWELLING 

n211>      K     MIRA     VISTA     130     N     Bon- 

hapi    Way,  Oakland.     Two-story   6- 

room    dwelling. 
Owjier — Myron     Penfor,     1805     Alice    St. 

Oakland. 
Architect — None. 
Day's   work.  $4000 


DWELLINGS 

^1212)      W    MONTTICELLO    AVE..    SO    & 

180    N    Brookdale.    Oakland.      Two- 

1  -story    dwellings. 
Owner — A.   T.   Ktiys,  2743  .Mcatraz  .'\ve., 

Berkeley. 
Architect— L     K     liydc.    2745    26th    Ave., 

Oakland. 
Day's    work.  $4000    <Mch 

I'WKLI'ING 

net  J)  S  ROSKMONT  ROAD  W  North 
Vale,  Oakland  Two-story  7-room 
dwelling. 

Owner— MrH  Florence  Tryer.  7  Van 
npren   Court.  Oakland. 

Architect — None. 

rontrnctor — Chns.   C    WHllams.       $6000 


DWKLLING8 

ri2l4»      E  SlXTY-fnXTII    AVE.   son  and 

•»0    N'>    K-14th    St.    Oakland       Two 

1    ntt.ry    .'i-room    dwellings. 
Owner — L.    Haronl.    *>n(!    Howard   St.,   Snn 

Kranclscn. 
Archltycl-  -None. 
Coqtrfctor  — C.   p.   VomX.   1163   Aahmnunt 

Ave..    Oakland.  $2100    pnoh 


DWELLING 

(12111)      K    ^\  K.SLKY    AVE.    Be    .^    .   i.  vr- 

iiinfl     ii.-ikliind       ()ne>Htory    6-room 

dwalllns. 
OtprnT      .Itihnnon      llros  ,     [jsy     J.tth     HI. 

Oakl.-ind 
Arohlteet — Nc.ne, 
I-ay'i  work.  H7»0 


BUILDING 

(1222)  PT.  103  N  of  NE5  FOURTEENTH 
and  Webster  Ste.,  Oakland.  One- 
story  reinforced  concrete  auto 
sales    building. 

Owners — .\llen  H.  and  Gaorge  R.  Bab- 
cock,    240    Grand,    Oakland. 

Architects — Frederick  H.  Meyer  and 
Albin  R.  Johnson,  Bankers  Invest- 
ment   Bldg.,    Oakland. 

Contractor — Roscoe  W.  Llttlefleld,  357 
12th    St.,    Oakland. 

Filed   Mar.    20,   "22.      Dated  Mar.    17,   '22 

First    each    month 75% 

TTsual    35    days 25% 

TOTAL    COST,    $30,866 

Bond.    $15,433.      Sureties,    Carl   T.    Doell 

and   John   C.   Broadie.     Limit,   90   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


1)\\  KLLINC; 

iirii)      NO.    1804    CATALINA.    Berkeley 

One-story  5-room  dwelling. 
Owner — Berkeley    Building    Co..    Colusa 

.ind   Solano   S'ts.,   Berkeley. 
.\rchitect — None. 
Day's   work.  $3000 


D\\  EI-LING 

(^2•>6)      NO.   1035  MARIPOSA.  Berkeley. 

Two-.story  6-room  dwelling. 
Owner — L.  H.  Goodman.  1410  Milviti  St., 

Berkeley. 
Aichitecl — None. 
Contractor — Cox   Bros.,   2212    Broadway. 

Berkeley.  $6000 


DWELLI.VGS- 

(1228)      SE  AUSEON  AVE  AND  DOWL- 

ing;    \'Z    .\u.'-eon      77    S    Dowling;      K 

Au.scon    114    S    Dowling.      Oakland. 

Three    one-story    4-room    dwellingr. 
Owner — A.  B.   MacMurty.  1.S12  27th  Ave 

O.iklar.'l. 
Day's    work.  $?000   each 

Archi  tect — None. 


STORES 

(l:'2P)      W  COLLEGE   AVE.   180  S  Law- 

ton       Ave.,      Oakland.         One-story 

.«!toris. 
Owiu'T     -       ,M.     Reid.    (College    imd    Tatt 

A\fS..    O.ikiand, 
.Vrchitccl-  -Nonf, 
«0!itractor — H.    &    C.    Lassen.    r)S23    Col 

k;?e  .\vt'..  Oakland.  $3700 


DWELLING 

(1231)      N     E-THIRTY-THIUD       110     W 

13th    Avo..    Oakland.      One-story    ."i- 

rooni    dv  i-lling. 
Owner — (itorge   Mufpse,    't    Monte    VIsUi 

Oakland. 
.\r<-hitecl  — .\onv. 
Coiitraclor — Itarr    A.-.    .Son,    306    26th    SI,, 

C.-ikiaiid,  »;ir>(i0 

DWELLING 

(12341  SE  FRUITVALE  AND  HYDE. 
Oakland.  Two-story  8-room  dwell- 
ing. 

Owner — I'.  IC.  fjrossc,  8100  Galindo  St., 
Oakland. 

.\ichltect — None. 

Contractor — P.  .1.  Groase,  8070  Cham- 
pion   St..    Oakland.  $6000 


.STOKES    AND    F^LAT 

(1235)         \F       FIFTY-FOURTH       AND 

Lowell     Sts.,    Oakland.       Two-story 

5-room    store   and    flat. 
<nvn«i  —  I'.    F.    Dahner. 
A  rchllect  -  .Noni-. 
Contractor     ('.     O.     Bradhoff.     911     66th 

Kl.,    Oakland.  $1900 


DWICLLING 

(i:'37»      N  FOOTHILL  BLVD.  JOO  O  67th 

Ave..    Oakland.      On«-story    6-room 

dwelling. 
t>wn«r— H.     I.     King,     1601     60th     Ave., 

Oakland. 
.\rrhltect — None 
Day's   work.  $«000 


land.  Three -story  5-room  apart- 
ments. 

Owners— E.  C.  and  Hattie  .^drich,  160 
Lake    St.,    Oakland. 

Architect — ^None. 

Contractor  —  M.  Felix  Sommarstrom, 
2216   Park  Blvd.,   Oakland.     $86,000 


APARTMENTS 

(1289)  K  MADISON  230  S  Lake,  Oak- 
land. Three-story  54-room  apart- 
ments. 

Owners — L.  E.  Katz  and  M.  H.  Davis, 
1534   Franklin    St.,   Oakland. 

Vrchitect — None. 

Contractor  —  California  Builders  Co.. 
1534  Franklin  St..  Oakland.     $50000 


DWELLINGS 

(1243)  E  RAM  SON  AVE  325,  365  and 
405  N  Brookdale.  Oakland.  Three 
one-ftory    6-room    dwell insrs. 

Owner  — J.  B.  Peppin.  86  Cambridge 
Ave.,  San   Leandro. 

.\rchitect — None. 

Day's  work.  $4000   each 


DWELLINGS. 

.1244)  W  MAXWELL  AVE  250  and 
300  N  Brookdale.  Oakland,  Two 
one-story  6-room  dwellings. 

Owner  — J.  B.  Peppin.  8C  Cambridge 
Ave..  San   L-andro. 

.Vrchitect — None. 

Day's  work.  $4  000   each 


.\PARTMENTS 

(1247)  N  TWENTY-FIFTH  570  K  San 
Pablo  Ave.  Oakland.  Two-story 
12-room    apartments    .nnd    garage. 

Owner — George  C.  Smith.  702  25th  St.. 
Oakland. 

.\rchit;rct — None. 

Day's   work.  $8375 


DWELLING 

(1848)  E  THOMAS  500  W  Monroe 
Ave,,  Oakland,  One-story  6-room 
dwelling. 

Pfrang.       ,t6.'>9       Ocean 
O.Tklnn.I. 


Owner — H.       (,'. 
View   Drive 
Architect— No  H' 
Day'.s   work. 


Cost.    l.'iOO'l 


CLASS    C    BLDG, 

il249)  PT.  25  N  OF  NIC  COR,  FIFTH 
and  Franklin  N  25x75.  Oakland 
All  work  for  one-storv  Class  '" 
building. 

Owner — F.  W.  DIelil.  .trd  and  Frank- 
lin   Sts..    Oakland. 

.Vrchitect — Chas.  W.  M.^'"ail.  I'cntial 
Bank    Bldg..    Oakland. 

Contractor — W.  <;.  .MoGlnly  *  Sons, 
F.d«ral    Bldn  ,    O.ikiand. 

I"il.d  Mar.   20,  '•JL'.      Pa  I  td   Mar.   4.   '22. 
On    1st   and    loth   of  each    mouth      75% 

I'sual     35     days 25* 

TOTAL  COST.  $7914 

tiond.    none.      Liniii.    60    days.      Forfeit. 

nore.       Plans    and    s|.<'olflcations    nU-'i. 


<(.ASS  c   bum; 

(IL'.IO)    W   BRO.vnW.\>     17......  S  2lsi    Ni: 

40.\NW  100.  (~)aUl!iiul  All  wori% 
for  one-story   Class   C   hnildlng. 

Owner — Rupert  Whitehead.  1-40  Grand 
Ave..  Oakland. 

Vuhlt#'Ct — chnK.  W.  McCall.  Ci-ntral 
Bank    BldK..    Oakl.ind 

•  "ontracfor — W.  G.  McGlnty  *  .Sons. 
Frdiial    ItldK..    OaKl.ind 

l-'ll.d  Mar.  20,  ■•:■>  Dntr.l  Mar  It.  ::;. 
On   1st  and   16lh  of  each   month      ~U% 

I  NU.tl     .i.S     flays 2b'\ 

TOT.\L   CO.ST.    $1  l,7in 

Bond,   none.     Limit,   May    86.     Forfeit. 

i.oin<       Plans    and    .xp<-clllcji  t  lonH    n\<>\ 


APAUTMKNT8 

(1118)     N    LAKE    140   K  Jackson.   Oak- 


.SHIOKT    METAL    WORK 

(II-  It  NIC  E-F01RTKI:N  TH  VNO 
NW  Stanley  Ave  NW  781.80  NK 
10.12.49  8K  780.90  fc'W  I0.1i.fi!>.  Oak- 
land. Sheet  nmtal  and  roonng  foi 
bulldlii*. 

owner — Durani  .Motor  <■<  of  <  •ilirornl.T 
thiouuh  .\K<'ni.  1'  .1  Walkir  <  o., 
Atr>nadnock   Klug..  .San  }<''rniiclBco, 

Aichlteet— None 


Saturday,    March     25,    19?2 


BUILDING     AND     ENGINEERING 


Contractor— A     K     Goodmundson,    2140 

San  Pablo  Ave.,  Oakland. 
Filed  Mar.  20,  '22.     Dated  Mai.   1,  '22. 

On   10th   of  each  month 76% 

Usual    35   days 25% 

TOTAL  COST,  19844 
Bond,  14922.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  180  days.  Forfeit 
none.     Plans  and  .specifications  filed. 


DWELLINGS 

(1254)      NO.     2922    AND      2918    FOKKST 

Ave.,    Berkeley.      Two   two-story   7- 

room   dwellings. 
Owner — John    A.    Biachoft",    2717    Uussell 

St.,  Berkeley. 
Architect — None. 
Day's  work. 


^iVJOO  cacti 


DWELLING 

(li56)      S    ARDMORE       AVE      200      W 
Mandana      Blvd.,      Oaklaid.      Two 
story   8-rooni  dwelling. 

Owner — Walter    E.     Kline,     G18    Boule- 
vard   Way,    Oakland. 

Architect — None. 

Contractor — McWethy  &   Oreeiileaf,  Al- 
bany Bldg-.,  Oakland.  |9000 


DWELLING 
■(12E7)      N    BIRDSALL    AVE    300    B   Ma- 

dfira    Ave.,    Oakland.      One-story    5- 

room   dwelling-. 
Owner — F.     Lavall,     156    Birdsall    Ave.. 

Oakland. 
Architect — None. 
Contractor — R.    Noiiin.    201  <;    X4th     Ave.. 

Oakland.  J350C 


DWELLING 

(1260)      N    EXCELSIOR    AVE      100      V.' 

Hopkins,     Oakland.       Oiie-siory     5- 

room  dwelling. 
(3wner — S.  W.   Rillingsley,  3824  Everett 

Ave.,   Oakland 
Architect — None. 
Contractor  —  John    Oley,    .>920   Outlook 

Ave.,    Oakland.  .?3500 


DWELLING 

(1261)      E   FORTY-SEVENTH    AVE    320 

N     Melrose     Ave.,     Oakland.       One- 

stc-ry   six-room  dwelling. 
Owner — Samuel  Anderson,  Beuecia,  Cal. 
Architect — Non<'. 
Days  work.  !i!32;.0 


DWELLING 

(1263)      W    GREENWOOD    AVE     180    N 

Park     Blvd.,     Oakland.       One-s.tor> 

5-room   dwelling. 
Owner   —   Max    I',    and   Jos.    H.   Loebel, 

3829  Greenwood  Ave:,  Oakland. 
Architect — None. 
Day's    work.  $3000 


APARTMENTS 

(1265)      W  MADISON  40  and  8(i  S  Lake. 

Oakland.     Two  three-story  24-rooni 

apartments. 
Owner — E.     B.     Leonard,     ,)89     Kcnmore 

Ave.,   Oakland. 
-Vrchitect— None   . 
Day's    work.  :f  18.500    eacii 


ALTERATIONS 

(1270)      NO.    473    TENTH    S'l"..    Oakland. 

Alterations. 
Owner — See   Yen. 
Architect — None. 

C(;ntractor— Oakland     Refrigerator    Co.. 
2766  Grove  St.,  Oakland.  $300o 


.VLTK  RATIONS 

(1271)  NO.  319  TWEXTV-FOljRTH. 
Oakland.  Alterations  and  additions 
to   apartments. 

Owner — Vilena    Newsom,    Premises.     ; 

Architect — Sidney  B.  and  Noble  New- 
som,   Nevada    Bank    Bldg..    S.    F. 

Day's    wcrk.  |500(,t 


HANK   BLDG. 

(1272)  NW  STANFORD  AND  SAN 
Pablo  Ave.-  E  102-10%  N  25-9%  W 
100  S  60,  Oakland.  All  work  for 
one-story    concrete    bank    building 

Owner — Bank  of  Italy,  Poweil  and 
Eddy   Sis.,   San   Franc i.sco. 

Aiehilect — Ed  .v.  T.  Foulkt.--,  Crocker 
Bldg.,   San   Francisco, 


Contractor— J.  F.  Barrett  &  11.  H.  Hili>. 

918    HarrL-jon   St.,   S.    F. 
Filed  Mar.   22,  '22.      r>ated   Mar.   4,  '22. 

On    10th    of    each    month 75'/- 

Usual    35    days 25% 

TOTAL  COST.  130,72.', 
Bond,  none.  Bonus,  $100.  Limit,  July 
1,  1922.  Forfeit,  150.  Plans  and  speci- 
fications filed. 


DWELT-INGS 

(1273)  NO.  2422  AND  2424  ACTON  ST.. 
Berkeley.  Two  one-story  5-rooni 
dweliings. 

Owner — L.    C.    Means. 

Architect — None. 

Contractor — Fiank  Johnson,  1''29  Jack- 
son St.,  O.'ikland.         $2200  and  $28iJ0 


DWELLINGS 

(1274)      NO.     <tlO    AT.AMEDA     A.\I)    NO. 

1764  San  Pedro,  Berkelej.  Two  oi..- 

story   6-room   dwelling.-'. 
Owner — E.    R.    Lamb,    1126    Poplar    St.. 

Oakland. 
A  rch  i  tect — None. 
Day's  work.  $4000  each 
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TjW^LLING 

a2»l)      NO.    1313    SHERMAN,   Alameda. 

One-9tory     7-room     dw^Illngr. 
Owner — Geo.      H.     Noble,     2205     Santa 

Clara  Ave.,  Alameda. 
A  rchltect — None. 
Day's   work.  $6000 

BUILDING 

(1296)       LOT     11     BLK     2     Northbras 

Tract.    Berkele.v.      Building-. 
Owners  —  Orvllle      D.      and      Kathleen 

Adama. 
Architect — None. 
Contractor  —  Gustaf      Johanson,      1357 

Xorthvale   St,    Berkeley. 
Filed  Mar.    23,   '22.      Dated  Mar.    22,  '22 

Fl-ame   up    % 

Brown   coated    .....% 

Completed  and  accepted % 

<:sual  35  days hi 

TOTAL  COST,  $5,080 
Bond,  $2540.  Sureties,  Carl  Ericsson 
and  Walter  Mork.  Liniit.  80  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLIN'J 

(1275)  NO.  6o5  iSNoENADA  ST.,  Ber- 
keley.    One-story  a-'-oom  dwelling. 

Owner — Frank   Huefner. 

Architect — None. 

C' iitractor — J.  H.  Hern)an.  811  <'arm»": 
Ave.,   Albany.  ?30O() 

DWELLlNt; 

(1278)      NO.   UtU    SANTA  FE,   Berkeley. 

One-story  5-room  dwelling. 
Owner — E.    Rosenquist.    1357    Santa    Fe. 

Berkeley. 
Ai  ohitecl — None. 
Day's   work.  $;{(.mmj 


DWELLING 

(1281)  E  EDGEWOOD  100  N  El  Centre 
Oakland.  One-«tory  6-room  dwell- 
ing. 

Owner — J.  E.  Murphy,  1916  Franklin 
St.,  Oakland. 

Architect — None. 

Day's  work.  $4750 


DWELLING 

(1282)  NW  LYON  AVE.  AND  HIGH. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Ellen  Bean.  2118  Penniman  St., 
Oakland. 

Architect— None. 

Contractor — W.   O.   Bean.  $3500 


DWELLING 

(1288)  N  SEQUOIA  AVE.  75  W  Glenn 
Ave..  Oakland.  One-story  6-room 
dwelling. 

Owner — Geo.  Pitt.  Vernon  Terrace,  Oak- 
land. 

Architect— None. 

Coptract*  r— L.  G.  Geary,  524  5-Sth  St.. 
Oakland.  $4400 

DWELLING 

(1289)  N  THIRTIETH  100  W  Filbert. 
Oakland.  One-story  6-room  dwell- 
ing:. 

Owner — Mrs.  E.  P.   Foster.  3003   Filbert 

St.,  Oakland. 
Architect — None. 
Contractor — D.    Bachand,    890    30th    St.. 

Oakland.  $3230 


DWELLING 

(1291)  W  WOODRUFF  AVE.  100  S 
Hampel,  Oakland.  One-story  six- 
room    dwelling. 

Owner — George  Quinn.  1742  14th  St.. 
Oakland. 

Architect — None. 

Day's  work.  $4000 


STORE 

(1293)  NO.  1310  CENTRAL  AVE..  Ala- 
meda.     One   story    store. 

Owner  —  Motor  Electric  C\)..  3220 
Broadway.    Oakland. 

Architect — None. 

Contractor — Alameda    Land     Co.     1484 

,  ..     fark   St..   Alameda  f4750 


PAINTING 

(1^97)    LNI\'ERS1TY    OF    CALIFORNIA 

Grounds.     Berkeley.       Painting     on 

Stucient.M"    Union    building. 
Owner — Regents       of       University       o'' 

California. 
Architect — John     (ialen     Howard,    Fir.sl 

National   Bank   Bldg.,   S.   F. 
i'ontractor— D.   and   Mike   G.   and   H.   J*-. 

and  F.  G.  and  Miriam  Zelinsky   (as 

D    Zeliii.'^ky  &  Son.*),  180  Jessie  St.. 

Sun    Francisco. 
I'lk'd  Mar.  22.  '22.     Dated  Feb.   14.    22. 

Monthly   payments  of '!a% 

Usual     35    days ,   25*r 

TOTAL  COST,  i  10,500 
Kond,  $5250.  Surety.  New  Amsterdam 
c'asually  Co.  Limit,  July  10.  Forfeit. 
$50.      Plans    and    sptcitications    filed. 


FACTORY 

(1298)  NE  E-FOURTEBNTH  AND 
NW  Stanley  Ave.NW  781.80  NE  1032 
.49  SE  780.90  SW  1031.69.  Oakland. 
Glazing  for  two-story  reinforced 
concrete    factory. 

Owner — Durant  Motor  Co.  of  Cal. 
through  agent  P.  J.  Walker  Co., 
Monadnock  Bldg.,   San  Francisco. 

Architect — None. 

Contractors — F.  Joseph  Fuller  and  Ar- 
thur A.  Goepp  (Fuller  &  Goepp). 
32   Page    St.,   San   Francisco. 

Filed   Mar.    22.    '22.     Dated  Mar.    16,   '22 

10th   day   each   month... 75% 

Usual    35    days 25% 

TOTAL    COST.    $8,164 

Bond,     $40S2.       S-urelies,     Fidelity    and 

Dei)OSit    Co.      Limit,    110    days.      Forfeit. 

none.     Plans   and    specifications   filed. 


COMPLETION  NOTICES 


AI..\MRD.4  COUNTY 

Recorded  Accepted 

Mar.  23.  1922 — SW  CARLTON  AND 
Grove  S  104  W  130.26  N  103.76  E 
137.90.  Berkeley.  Jacoblne  A. 
Spanggard  to  E  F  Henderson.... 
Mar.    3.    1922 

Mar.  23.  1922— LOTS  29  AND  30  BLK 
C  Amended  Map  Fairview  Tract. 
Oakland  Tp.  Lewis  and  Mitchell 
Inc.    to   t;   M  MacGrf gor.  .Mar.    o.    19?.'2 

.Mar.  :;2.  1922  -LOT  31  BLK  11. 
Thousand  Oaks.  Berkeley.  A  H 
Pallen  to  whom  it  may  coiicern.. 
Mar.    21.    liS-' 

Mar.  22.  1922 — LOT  1:5  BLK  K  AUp 
■  Northbrae    Terrace.    Bkly.       Amelia 

-'   'lallaher    to   Jordan    <t    Zeile 

Feb     11.    1922 

.Mar.  22.  1922— NW  PARK  BL^^1  154 
W  Montclair  Ave  W  38  NE  133  SE 
23.63  SW  122.69,  Okd.  Lauriston 
C  Fish  to  whom  it  may  concern... 
Mar.     18.     IS*"-; 

.Mar.  22.  1922 — PTN  LOT  .",4  Blk  F  861 
T^akewooci      Park    Oakland.       Sadie 


^ 
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and  Millon  VVelHs  to  C  A  Doss 

Feb.     18.     1922 

Mar.  21.  I(f22 — NO.  3933  AGI'A  VISTA 
Ht..  Oakland.  J  \V  PlgwaM  to  whom 
it    ir.av    concern Mar.    21.    1922 

M;\r.  21  1922— XW  FORTY-FIRST  & 
Emerald.  Okd.  Mrs.  F  Bllodeau 
tp  James  L  Rich Mar.   20,   1922 

.M^r-  21.1922 — \V  VIEW  301.68  X 
Mather  X  70x\V  254.  Oakland. 
Kmilie  Mario  Sandner  to  Ale.K  C 
N\  leheii Mar.    20,    1922 

Mtr.  20.  1922 — I^Ol  63  BLK  10, 
Havenscourt.  Oakland.  Frank 
Machi  by  Rudolph  Xorlin  to  Ru- 
dolph   Xorlin Mar.    25.    1922 

Mar.  20.  1922 — SE  MOUXD  81-7  NE 
I^adiPon  SE  34-6  XE  8  SE  33-1V4 
\E   32  XW   67-612    i^W    40,   Alameda. 

'  F  J  Theilc  to  whom  it  may  concern 
Mar.    8,     1922 

Mar.  20.  1022 — LOT  2.->  Map  Craig 
Ppty,  Piedmont.  Louis  J  Ercuner 
to  Bcr.   F   Kopf Mar.   14,   1922 

Mar.  20.  1922— W  r.\RK  BLVD  Xo. 
S«39  being  Lot  28  Blk  C  Map  Fourth 
.V venue  Terrace.  Oakland.  George 
r  anc'  Marlon  Guyot  to  A  T 
Hendrick.'- Mar.   17.   1922 

Mar.  20,  1922 — XO.  2258  AUSEOX 
Ave.,  Oakland.  M  L  .St>ry  to  whom 
it   rnay  concern Mar.    16.    1922 

Mar.  20,  1922— LOT  6  BLK  2.  Map 
East  Oakland  Heights.  OaklancV 
Harry  P  Fisher  to  whom  it  may 
concern Mar.     17,     1922 

.Mar.   18.   1922— LOT   18   BLK  J  Xorth- 
brae    Terrace,       Btrkeley.         P       E 
:   Marquis    to    whom    it    may    concern 
Mar.     17.     1922 

Mar.  1«,  1922— LOTS  23  AND  24  Map 
Florence  Jones  Tract.  Oakland. 
Ernest  T  Minney  to  C  H  Service... 
March    17.    1922 

Mar.       18.     1922— XO.       3021       FIFTY-., 
fifth     Ave..    Okd.       Lloyd     Spanglor 

to  whom   it  maj    concern 

.    March    17,    1922 

Mar.  18.  1922— XO.  3029  FIFTY- 
flfth  Ave..  Oakland.  Carolyn  L 
Moalz  by  Lloyd  Sjianglcr  to  whom 
it    may    fonrtTn Mar.    17.    1922 


LIENS  FILED 


Ai,.4>ii:i>A   (  oi  \  r\ 


f^ecoided  Arnouni 

Mar.  3.  1922— \E  TWELFTH  AND 
Franklin.  Oakland.  Hoff  Magne- 
.«!lte  Co,,  $243.95:  T  L  Fraser  and 
H  H  Bayless  (Corbett  &  Bayless) 
v»    Afterg-ood     &     Co    and     Harriet 

.Mark    Samuels    1218.70 

.Miir.  22,  1922~-Si;  KOIKTH  AND 
Mark.-f  K  <<«.34  .S  2i.  W  91.76  X  25.4. 
Oakland.  Mogan  Lumber  &  MID 
c*o  VH  Harry  Weasel  and  G  Annu/.zl 

1321.85 

Mar.  IH.  1922  NW  .SEVENTH  AVE 
.'■0  1<K  E-lHih  .\K  |i  o\NW  l.'.d.  Okd. 
^^'.jc.  D  Mclnlrish  (.McIritoHh  Bros  ) 
\fi  LoulH   Wl«-ne.-  and  Art   Tailoring 

•   Po     $2465 

Mar.  17.  1922— H  FOUKTII  75  W 
Krfnklln  \N  150xS  lOO.  Oakland. 
'Kobrrt  King  (Kings  Elctrlcal  <'o) 
VR  LouIh  Bruzr.riir'  :tnd  \i  Vane 
WoodH  and  11  .1  ('hrlHllansc-n  .  .  $  162..'iri 


Notice  of  Non-Responsibility 

ALAMRHA     COUNTY 

.M.'ir  .  :.  1922-  I'TN  L(i'l  H  IILK  I. 
Hay  ward  Arn-H.  I'.den  Tp.  .\la- 
m»fa  Invi-ntmi-ni  »'o  im  lo  Improve- 
m^nlM    on    prop«Tty 

Mar  J2.  1922  I-OT  17  and  NF.  IB  Lot 
iH  Clk  22.  .Miip  Kty  Koute  HnlKhts. 
Oakland.  AlatniMlft  InvtMtmint  ('•> 
an    In    lajprMvi-incni M    on    prnporly. 

Mar.  22  l»X2  LOT  I'f.  NW  I.'.  L.ii  2J 
Mlk  16  Miip  K<v  KoutK  ((.-IgiilM. 
Cjklaiid  .\liirn>d;i  I  iivi-Mtin4<nl  i't> 
«ia    lo    Improx  ontt-nln    on    properly,, 

M,ir,  to,  I»r2— 2H  ACUKK  hflnw  Pin 
llMiioho  Han  l.nr<"iy.o.  A'atni'dii  <'<• 
Oortrudr  .McGowan  ciaiincn  mh  In 
improy  rfi' iiift     on     Jiropcrty 


HOMESTEADS 


.VI.A:>»ED.\     COIXTY 


Mar.  22,  1922 — LOT  43  AXD  W  25  of 
Lot  25  Blk  7  Map  Boulevard  Park, 
Oakland.  Ethel  Thorsen  (wf  W 
Graham) .$5500 

Mar.  22,  1922 — NB  RIO  VISTA  AVE 
655.96  E  Piedmont  Ave  SB  36.S3 
XE  90. «2  XW  36.33  SW  S9.95,  Oak- 
land. Elaine  D  MacLean  (wf 
Clement    C)     $6000 

Mar.  20.  1922--E  FILBERT  252  X 
24th  X  25xE  125.  Oakland.  Fred- 
erick   C    Watchers     $2500 

Mar.  20.  1922 — X  AILEEX  93.44  V.' 
Adeline  W  40xX  105,  Oakland. 
.Sarah   E  Chater.ay   (wf  F) $3500 

Mar.  17.  1922 — LOTS  1,  2.  15  and  16 
Blk  93,  Town  of  Decoto.  B  F  Gober 
$1500 

Mar.  17.  1922— PTX  SAX  LOREXZO 
Rancho.  Hayward.  Irving  M  AVhlte 
$5000 


BUILDING  CONTRACTS 


SANTA    (XAKA    COVNTY. 


yi,0OO  and  Over  Reported 


RESIDEXCE 

STAXFCRD       UXIVERSITY       CAMPUS', 

Stanford  University,  Cal.     All  work 

for  a  t^^•o-story  residence. 
Owner — Professor    C.    G.    Vernier,    Palo 

Alto,    Cal. 
Architect — Birge     M'.     Clark,     Stanford 

University,   Cal. 
Contractor  —  George      Jacobsen,      Palo 

Alto.  Cal. 
Filed    Mar.    15,    '22.      Dated    Mar.    6,    '22 

Ab    work    progresses T6% 

Usual    35    days ..26% 

TOTAL  COST.  $11,490 
Bond,  $5,745.  Sureties,  Anton  Ander- 
son and  William  P.  Gray.  Limit.  90 
working  days  from  Mar.  6,  1922.  Plans 
and    si)eciflcatlons    filed. 

PLUMBIXG    ON    ABOVE. 

Cont^actor — Frederick  W.  Snook  &  Co., 

San    P'ranclsco. 
Piled    Mar.    15,    '22.      Dated    Mar.    4,    '22 

Roughing    in    completed $400 

Completed   and   accepted 418 

Usual    35    days 275 

TOTAL  COST,  $1,093 
Bond,  $550.  Sureties.  Joseph  C.  Staud- 
Inger  and  Everett  J.  Oumes.  Limit, 
none.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


Bl.'lLDING 

SE  SAXTA  CLARA  AND  AUTUMN.  San 
Jose.  All  work  for  a  one-story 
frame  building. 
Owners — Plyde  L.  Fisher  and  Robert 
Albortson,  425  W  Santa  Clara  St.. 
San  Jose. 
Architect — Wolfe    A    Higglns,    Auzerals 

Bldg.,  San  Jose. 
Contractor — John   Qaler. 
Fibd    Mar.    15,    "22.      Dated    Mnr.    14,    '22 
Frame   up  ready   for  rafters.  .$1412.60 

Melnl    roof  and    sides  on 2411.60 

Completed    and    accepted 2411.60 

I'Hual    35    days 2412.60 

TOTAL  COST.  $9.«R0 
I'.oiid.  $4,825.  .«^nretles,  James  A.  Chase 
nnfl  S.  H  Chase,  Limit,  60  working 
days  from  Mar.  14,  1922.  Plans  and 
^pccincition^   filed. 

SCHOOL 

PALO  ALTO.  Cal  All  work  for  a  on«- 
•  lory    ronrrote    school    bulldlnc. 

Owner-  Palo  Alto  City  School  DIatrlet 
of   .Tpntn    Clara   County.    Palo    Alto. 

Architect — Charles  K.  Sumner,  67  Post 
St..    San    FVanclsoo. 

Coiitrartor--Gporge  D.  Huston,  Sunny- 
vale,  Cal. 

FlUd  Mar  16.  '21  Dated  Mar.  9,  'tt 
;%n    work    proffeiiei Tf% 


Usual    S5   days 25% 

TOTAL  COST,  $46,774 
Bond,  none.  Limit,  130  working  days 
after  commencement.  Forfeit,  none. 
Plans  and  specifications  fUed. 


COTTAGE 

EIGHTEENTH  near  St.  John,  S-an  Jose. 

Five-room    cottage. 
Owner — E.   D.   Wells,    525    X   San    Pedro 

St.,  San  Jose. 
Plans  by  owner. 
Day's  work.  $2800 


CX)TTAGE 

GREGORY  near  Home,  San  Jose.    Four- 
room    cottage. 
Owner — T.  Fileto. 
Architect — None. 
Contractor — Ed.    Hiatt.  $1900 


ADDITION 

NO.  67  S  MARKET,  San  Jose.  Addi- 
tions  to   rest   room. 

Owner — Liberty   Amusement   Co. 

Architect — W.  Skilllng.  Garden  City 
Bank   Bldg.,   San    Jose. 

Contractor — H.  A.  Bridges,  Pine  and 
Lincoln    &t9.,    San    Jose.  $3000 


(TOTTAGE 

WHITTON  near  24th,  San  Jose.  Four- 
room  cottage. 

Owner — F.  D.  McCormic,  22nd  and  Jef- 
ferson Sts.,  San  Jose. 

Plans  by   owner. 

Day's   work.  $1600 


(X)TTAGES 

SAN     PEDRO     AXD     WHEELER,     San 

Jose.     Three   four-room  cottages. 
Owner — Chas.  P.  Fratangelo,  663  N  San 

Pedro  St.,  San   Francisco. 
Plans  by  owner. 
Day's     work.  $1825     each 


RESIDENCE 

SAX    JOSE.       All     work     (or    two-story 

frame   reslden?e  and   garage. 
Owner      Preston   H     T'.oomer.   135   S-13tU 

St..  San  Jo.ve. 
Architect— Chaf.   S.    McKenzle.    Hank    ol' 

San  Jose   Bldg..   San   Jose. 
<ontraclcr  —  J.     Enrle    McComb.-;.     211 

Hobscn    St..   San    Jose. 
Filed    Mar.    17.   '22.      Dated   Mar.    14,    "22. 

F<  iindation    compUled    $3057. 7.'> 

Frame  and   grage  erected....    3057. 7."> 

1st    coat    pla.ster   on 3057. 7."> 

Upon    cotniiletlon     3057.7."' 

Usual    35   days 4077.00 

TOT.XL  COST,  $16,308.00 
Bond.  $8500.  Surell.s.  Jas.  .\.  Chase 
and  A  C.  Hansen.  Limit.  110  workhiK 
days  from  Mnrch  17.  1922.  Forfeit, 
none.      Plans  and   spcclficai  Ions   (llrd. 


APARTMENTS 

SANTA     CLAH  \.        All     work     (or     one- 

Bt(ir>    fr;im<    apartment    liouse. 
Owner — L.    Hall.       1164    licxlngton      Pt.. 

Santa    Clara. 
\r<  hiiHci  —  Wolfe    &    HIggins.    Au7.eralR 

Bldg..   .'-■nn   Jose. 
Cniilrnetor — L.      I.     Kelly.     810     Trevosi 

St..   Sail   Jose. 
Filed  Mar.   17.    22.      U.itf.l  Mar.   17.  '22. 

ft  ami'    up     $1,181 

l;'t    coal    plante;'    on 1381 

•  ompleled    ard    accepted 1381 

rival    86    days .    1.^81 

.TOTAL  COST.  $5524 
Mo:id.  $276'J  Surtllrs.  Jas.  A.  Chase 
iinil  A  C.  Iliins<-n.  (.ilinll.  90  working 
days  from  March  17.  1922.  Forfeit, 
none.      Plans   .ind    speclflcallons    Hied. 


UK.MIDKNCK 

SAN    rKDRO   ST..   San   .loce.      All    work 

for    one-Hlory    frame    reHldenco. 
I  iwn«  I    --  Chan     P.    Frat.ingclo.    663    .V- 

Hiirt    I'odro   .St  .    .'>aii    .lose 
.\ri-hllecl  --NVr)l(e    &     Mlggins.     .Vlixenilii 

iridg..  .Man  Jose. 
'•«  ritractor — (1.    P,    (JMva. 
I'llrd  Mar    16.  '22.     Dated  M«r.  ».  '22. 

Kratnc  up    |404.fto 

I'lHJ-ienim   completed    404.50 


Saturday,     March     2r>,     l92? 
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When    completed     404.50 

Usual     35     days 404.50 

TOTAI,  COST,  $1618.00 

i;ond,    *2000.     Sureties,   C    Dillo  and  F. 

C:\ro7.zn.     Ijimit,  90  working  days  from 

March  9,  11122.     Forfeit,  $15.     Plans  and 

spcciHcf lions  filed. 


RES'lDENCl^ 

SAN   PEDRO   ST..   San   Jo.se.      All   work 

for  ono-story   frame   residence. 
Owner— Chas.  P.  Fratangelo,  66X  N-San 

Pedro   St.,  San   Jose. 
Architect — Wolfe    &    Higsins,    Auzerais 

Bldg.,   San   Jose. 
CJontrartor — O.   P.   Oliva. 
Filed  Mar.  16.  '22.     Dated  Mar.   9,  '22. 

Frame    up $404.50 

Plastc-rin?    Corripleted     404. 5U 

When   completed    40  1.:")) 

ITsual    35    day.s 4il..')i 

TOTAI.  t'OST,  ?161S.0i) 
F^ond,  $2000.  Sureties,  C.  Dilio  and  F. 
Carozza.  Limit,  9''  working-  days  f ro  n 
March  9,  1922.  Forfeit,  ^ir,.  Plans  a:u! 
.specif'.oatii/ns  filed. 


KIOSIDENCE 

SAN    PEDRO   ST.,   San   Jose.      All   work 

for   one-story    frame    residence. 
Ovner — Cha.s.  P.  Fratangclo,  663  N-San 

Pedro  St..  San  Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San  Jose. 
*,'ontr;ictor — G.    P.    Oliva. 
Filed  Mar.   16.  '22.     Dated  Mar.  9,  '22. 

Frame    up    $404.50 

Plastering    completed    404.50 

When    completed    404.50 

Psual     35    days 404.50 

TOTAL  COST,  $1618.00 
Bond,  $2000.  Sureties,  C.  Dilio  and  F. 
Carozza  Limit,  90  working  days  froni 
March  9,  1922.  Forfeit,  $15.  Plans  and 
.specifications  filed. 


REPAIRS 

POST  AND  LIGHTSTON  STS..  San  Jose. 

Repairs. 
Owner— -Miller. 
Architect  —None. 
Contractor — t'rank    Thopjy,    005    S-llth 

St.,    San    Jose.  $1490 


OARAGE 

SANTA    CLARA     AND    AUTUMN     STS., 

San      .lose.        Commercial      garage 

building. 
Owner — Fisher  &  Albertson. 
Architect — Wolfe    &    Higgins.    Auzerais 

Bldg.,   San  Jose. 
Contractor — John  Gales.   -  $11,000 


COTTAGE 

XO.  70C  BLOCK  S-THIRD  ST..  San  Jose. 

Seven-room  cottage. 
Owner— Cent ella    M.    E.    Church,    625    S- 

Second   St.,-San  Jose. 
Architect — None. 
Contractor  —  S.   "W.    Talbot.    108    Brace 

St.,  San  Jose.  $5e5C 


ADDITION 

ELEVENTH    AND    SAN    CARLOS    STS., 

San  Jc.'^e.     Addition  to  store. 
Owner — J.   M.   Conklin. 
Architect — None. 
Day's   work.  $1800 

COTTAGE 

SHERMAN  ST.   near  Humboldt  St.,  San 

Jose.      Five-room    cottage. 
Owner — Wm.    O'Neil,      600   N-lalh      sit., 

San  Jobe. 
Architect — Xone. 
Day's  work.  $2600 


BirSINESS   BLDG. 

N-&ECOND    ST.    near    Santa    Clara    St, 

San      Jose.        Two-story      business 

building. 
Owner — R.   R.   Syer,  Bank  of  San  Jose 

Bldg.,  San  Jose. 
Architect — Wolfe    &    Higgins,    AuzeraiE 

Bldg.,  San  Jose. 
Contractor —Not  Selected.  $24,000 


COTTAGE 

HUMBOLDT  ST.  near  Mastlo,  San  Jos*. 
Three-room  cottage. 


Owner— Wml  O'Noil,  500  X-15lh  .St.,  San 

Joee. 
Architect — None 
Day's  work.  $1700 


CLOCK   &   CHIMES  TOWER 
ON  PPTY.  OF  I.  O.  O.  F.  ORPHANAGE, 
Gilroy.       All    work    for    clock    and 
chimes  tower. 
Owner — Mrs.   C.   A.  Hoxett,  Gilroy.   Cal. 
Architect — W.    H.    Weeks,    369    Pine   St.. 

San  Francist:o. 
Contractor — William     Radtke,     Gilroy. 
Filed  Mar.  21,  '22.     Dated  Mar.  8,  '22. 
Frame    up,    sheathed    and    ready 

for  plastering    $143:5 

Coini)lel»'d    and    accepted 1133 

Jsual   35  days 95fi 

TOTAL  COST,  $38.i./ 
Bond,  $1911.  Surety,  National  Surety 
Co.  Limit,  60  workji'g  days-  from  Mar. 
8,  1922.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


REFRIGERATOR 

SAN  JOSE,  Cal.  All  work  for  brick 
refrigerator. 

Owner — Blase  Bros.   &  Co.,  San  Jose. 

Architect — None. 

Contractor — Percy  Sherburne,  375  N 
16th    St.,    San    Jose. 

Filed   Mar.    22,   '22.      Dated  Mar.    20,   '22 

'4    finished    25% 

%   finished   60% 

30  days  after  completion 25% 

TOTAL    COST,    $2,917 

Bond,    $1500.      Sureties,    A.   L.    Hubbard 

and     George     McDonald.       Limit,     five 

weeks.        Forfeit,      none.        Plans      and 

specifications  filed. 


COMPLETION  TTOTICES 


SANTA    CLARA    COUNT"*. 


Recorded  Accepted 

Mar.  21,  1922— LOTS  78  AND  79,  as 
per  Map  Harnwood,  Santa  Clara  Co. 
Otto  Uhrhammer  to  whom  it  may 
concern Mar.    2C.    1922 

Mar.  20,  1922— MOUNTAIN  VIEW. 
W  M  Bernard  to  whom  it  may  con- 
cern   Mar.     20,     1922 

Mar.  IS  1922— SINNGLETARY  .A.VE. 
San  Jose.  Andrew  Rus.<?ell  to  Ben 
Ouimet Mar.   18,   1922 

Mar.  15,  1922 — MOUNTAIN  VIEW. 
Clarence  J  Voris  to  whom  it  may 
concern Mar.    14.    1922 


LIENS  FILED 


SANTA   CliARA   COUNTY 


Recorded  Amount 

Mar.  22,  1922 — ACRE  NO.  131  of  the 
Harnwood  Park  Tract  near  Moun- 
tain View,  Cal.  The  Mlnton  Co  Inc 
vs  A  J  Gray  and  the  Mountain 
View  Land  Co $312.3i 

Mar.  17,  1922— S.VN  JOSE.  The  M:n- 
ton  Co  vs  Bruno  Rote   $52.8,' 

Mar.  17,  1922— SAX  JOSE.  The 
Minton  Co,  Inc  vs  John  Camarato. 
$65.52 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Managei 

905  Sixth  Street 


BUILDING  C0NTRA0T8 


SACRAMBNTO    COVHTT 


92,500  and  Over  Reportdl 


IJWELLI.VG 

NO.  2500  THIRTY -SEVENTH,  Sacra- 
mento. One-story  and  bassment 
frame    5-room    dwelling. 

Owner — P  'Cinezia,  3301  3rd  Ave., 
Sacramento. 

Architect — None, 

Day's   work.  $2500 


DWELLING 

-XO.  1372  FORTY-SECOND.  .Sacramento. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — G.  J.  Spragne,  520%  13th  St., 
Sacramento. 

Architect — None. 

<ontractor — H.  J.  Harlow.  5423  J  St., 
Sacramento.  $4500 


DVVELLl.XG 

SO  .2815  G  ,ST.,  Sacramento.  One-story 
6-room  dwelling. 

Owner — P.  F.  Uee.l.  2545  28th  St..  Sac- 
ramento. 

Architect — Xone. 

Day's  work.  $3500 


DWELLIXG.S 

XO.  2561.  2555  SAN  FER.NANDO  ST., 
Third  address  not  given,  Sacra- 
mento Three  one-story  5-rdoni 
dwellings. 

Owner— P.  F.  Reed,  2545  28th  St..  Sa<;- 
ramento. 

Architect — None. 

Day's   work.  (2)    $2000;    (1)    $a000 


iJ  WELLING 

XO.  2562-2632  FRAXKLI.X  ST.,  Sacra- 
mento. Two  one-story  6-room 
dwellings. 

Owner — P.  F.  Reed,  2545  28th  St.,  Sac- 
ramento. 

Architect — Xone. 

Day's  work.  $6600 


DWELLING  AND  GARAGE 
XO.   957   SEVENTH.   Sacramento.     Ono- 
story  4-rooin  dwelling  and  garage. 
Owner — Paul   Opdyke,    Sacramento. 
Architect — None. 
Day's   work.  $2500 


REPAIRS 

XO.    531    K    ST.,    Sacramento.      General 

repairs. 
Owner — Joseph    Estate.    Sacramento. 
Architect — Xone. 
Contractor — Siller   Bros.,    1616    13th  St., 

Sacramento.  $8000 


DWELLING 

XO.     2417     FIFTH    AVE.,     Sacramento. 

One-story    5-room    brick    dwelling. 
Owner — J.   H.   StapJeton,   2417   6th   Ave., 

Sacramento. 
Architect — None. 
Contractor — J.    W.    Hoopers,    6126    14th 

Ave.,    Sacramento.  S^MOO 


DWELLING 

LOT  9   CRESCENT  PARK.  Sacramento. 

One-story    5-room    dwelling. 
Owner — Mrs.   W.  Kessler,  1614  22nd  St., 

Sacramento. 
.\rchitect — None. 
Contractor — F.    H.    Artz,    1911    28th    St., 

Sacramento.  $3800 


DWELLING 

XO.  3573  FOLSOM  BLVD.,  Sacramento. 
One-story  S-room  dwelling  and  ga- 
rage. 

Owner— H.  O.  Winters.  1316  30th  St., 
Sacramento. 

.\rcl-.itcct — Xone. 

Day's  work.  $3900 


DWELLING 

NO.      8089      FREEPORT,      Sacramea^. 
One-story  e-room  dwellings  •  «?  •= 
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Owner — John      Miller,      3085      Freoport, 

Sacramento. 
Architect — None. 
Contractor — W.  V.   Whltsell,  Pair  Oaks. 

Calif.  $3600 


FLATS 

NO.  2730  T  ST..  Sacramento.  Four-flat 
building:    (4    rooms*   each). 

Owner  —  Frank  Spitalew.  Bret  Marte 
Court,   Sacramento. 

Architect — None. 

rcntractor — P.  l.coni.  141.".  P  Si..  Sac- 
ramento. $11,000 


DWELLING 

NO.  3022  S  ST..  Sacramento.  One-story 
4-room   dwelling. 

Owner — I'aulinf  Patterson.  Linooin. 
Cal. 

Architect — None. 

Contractor- -Wni.  Tnif  Itjaldi.  Sacra- 
mento. $2727 


One 


DWELLING 

NO.    2830    V    ST..       Sacramento. 

story    5-room   dwellinK. 
Owner — White  <<r   N.edham.   206   Teople.s 

Bank    KIdg..    .Sacramento. 
Architect — None. 
<"ontractor — A.     \^'     Morris.    3<^i2    G    St.. 

Sacramento.  $3500 


DWELLING 

NO.  5023  FOLSOM  BLVD.,  Sacramento. 
One-story    ,5-room    dwelling. 

Owner — R.  H.  Andrews,  52nd  and  Fcl- 
som   Blvd.,  Sacramento. 

Architect — Noi'.o. 

Contractor— J.  P.  Patterson.  Sacramen- 
to  Route    No.   3.   Sacramento.    $3500 

DWELLLN'G 

NO.    4977    FIFTH       AVE..       Sacramento. 

One-Etoiy    5-room   dw»-llins- 
Owner — John     Zais,     2963     La     Solidad 

St.,    Sacraniento. 
Architect — Non.'. 
•ontractcr — P.     Lopey.     2629     32nd     Sf  , 

S.icramento.  $2600 


DWELLL\(. 

NO.    2238    MARSHALL      AVAV,       Sacra 

mento.   One-stor.v    5-room    dwelling'. 
Owner — F.    M.    Tiller,    Sacramento. 
Architect — None. 
Coiitractor--J.     W.     Prown.     3216    S    St.. 

!->acramento.  $100ti 


FLATS 

NO.  8916  J  ST.,  Sacramento.     Two-atory 

frame    (4)   flats  and  e:arag:e. 
Owner — Amy    E.    Saunders,    2810    I    St., 

Sacramento. 
Architect — None. 
Contractor — J.   A.   Saunders,   2810    I   St., 

Sacramento  $7000 


DWELLING 

NO.  1140  FORTY-FOURTH.  Sacramento. 

Two-iitory    8-room    frame    dwelllngr 

and  Karate. 
Owner — A.    O.    Johnson,    1921     12th    St., 

Sacramento. 
A  rchltect — None. 
Contractor — J.    A.    Saunders,    2S10    I   St., 

Sacramento  $8600 


COMPLETION  NOTICES 

■  AC'RAMENTO    COUKTY 


Itecurded  Accepted 

Xlar  20,  1922— .SO  ft«(i  FORTV- 
thlrd  Ht..  Hacrnmenio.  L  DavIeK 
to  whom   It   may  concern.  Mar    C,   1922 


LIENS  FILED 

NACIIAMI-.NTO     CCH    N'lV 

KffCOrdtd  Amoutii 

Mar,  -  .  192J— LOT  3  BLK  31  OAK 
Park,  flaorimenfo  L  F  Oould  v» 
r  I'  DIdeo |4,12C  1» 


^ 


BUILDING  CONTRACTS 


S.AN   JOAQUIN   COriVTY. 


92,500    and    Over    Reported 

pesidencp: 

REGENT    AND    PARK  WAV.    Stockton. 

Residence  and  g'aragre. 
Owner — G.    P.    Maddcck,    Stockton. 
Architect — None. 
D.iy's  work.  $«:ino 


ADDITION 

S- PILGRIM     ST..    Stockton.         Add       to 

dwelling. 
Owner — T.  D.  Schmalzried.  Stockton. 
Architect — None, 
n.-iy's   work.  $5o0 


RESIDENCE 

N-V^AN  BUREN  ST..  Stockton.  Resi- 
dence   and    garage. 

Owner — Tony  Wilson.  720  N-Van  Buren 
St.,  Stockton. 

Architect — None. 

Day's    work.  $6500 


RESIDENCE 

E   PINE  ST.,   .Stockton.     Residence  and 

garage. 
Owner — Ralph      C.      Jeantlle,       135    E- 

Wagiiolia  St.,  Stockton. 
Arcihtect — None. 
Day's   work.  $8186 


RESIDENCE 

S  EL  DORADO,  Stockton.     Residence. 

Owner — Geo.    STimmerville,    Stockton. 

A  rchltect — None. 

Day's   work.  |2000 


FLATS 

L   rOPL/iR  ST..  Stockton.     Flats 
')wner — B.    Bacclocro.    Stockton. 
.\rchitect — None. 
Day'.s    work.  JlO.OOn 


AP.VRTMENTS 

LOWER  SACRAMENTO  ROAD.  Stock- 
ton.     Apartments. 

Owner — Pietro  Molini.  1645  Low.  i 
Sacrameiuo  ■  Road.   .Sto'-kton. 

.\rchilect-   .N'oiK-. 

Day's   work.  $60iHi 


itn- 


VAULT 

X-t.-.\CRAMENTO    ST..    Stockton, 
ord   vault. 

f>wner— South irti      Pacilic      Co.,    Sacra- 
mento and   Mntn   S'Is.,   .Stockton. 

Architect — None. 

D.iys   work.  ,  $850 


RESIDENCE 

ALSTON     WAY,     Stockton.       Resldenc 

and   Karago. 
Owner — F.   F.   Sayre.   Stockton. 
Archilr-ct — None. 
Day's    work.  $7000 


Itr.SlDENCE 

W  E.-T    ELM    ST..    Stocktoti        K.  sid.ii 

and   garage. 
Ou  net— John    l{atlo.   .Stockton. 
Architect  —  None. 
Day's  work. 


$5490 


Alterations 

E-SIXTH  ST.,  Stockton.     Remodel 
Owner — J.    D.   Stone.   Stockton 
Architect — None. 
Day's   work  $j|,nO 


J.  A.  MOHR  &  SON 

Grncrnl  PalatLas  Contraatoni 

Specialists  In 

Compressed  Air  Painting 
and  Sand  Blasting 

110   JeasI*   St.,    tZ16    Flllmor..    Si 
San    Francisco 


Remodel 


ALTERATIONS 

S- SUTTER      ST..      Stockton. 

for  garage. 
Owner — J.  H.  Fisher.  Stockton. 
Architect — None. 
Days  work.  $2l0\:i 

STORE.  ETC. 

E-LAFAYETTE     ST.,     Stockton.       Store 

and  lodging  house. 
Owner — Marciano    Solari    Bros..    Stock 

ton. 
.Architect — None. 
Day's    work.  $27.0iMi 


RESIDENCE 

S-CENTRAL    ST..    Stockton.       Residence 

Hiid  garage. 
Owner— Frank   C.uyon.    1211    E-Main  St 

Stockton. 
-Vrohitect — None. 
Day's  work.  j:,8(,„ 


Stocktoti.       Alter 


ALTERATIONS 

S-CICNTER    ST..    Siockton.      Remodel. 

Owner — Thos.    T.    Jones,    SHockton 

Architect — None. 

Day's   work.  j4„o 

A  LTE  RATIONS 
N-EL    DORADO    ST. 

service   station. 
Owner— .Shell    Co.    of  Calif..    W,ber   and 

C    ."ts.,    Stockton 
Architect — None. 

l)a>'s   work.  j5(^„ 
^ . 

COMPLETION  NOTICES 

.SA.\    .IOAQlI\    COl  \TV 

Recorded  Accepted 

Mar.  20.  1922— LOTS  11  AND  12.  Buell 
l-and  SE  >/,  of  Sects  1  and  3.  N.  R 
t   E,   Stockton.      Denny  Main   to  A  J 

,.^^'^'»'' Mar.    20.    1922 

M.y.  ],.  1922— LOT  22  and  E  U  Lot 
23.  Northcrest.  Stockton.  R  c 
Jtanelle   to    L   V.   H.rtzig   and   M    A 

,,O'0Utt Mar.     13.    1922 

•Mar.  16.  1922— LOT  16  BLK  100  W  of 
■'enter  St..  Stockton.  Henrv  San- 
gulnelti  and  George  Ball"iet  to 
whom  it  may  concern.. Mar  14  ig"' 
Mar.  16,  1922— LOT  7  BLK  100  \V  of 
Center  St.  Stockton.  John  and 
Pahriyra  M.izz.-ra  to  Geo  Ballict... 
Mar.     11.     1922 


LIENS  FILED 

SAW  JOAaUIlV  OOVlfTT 

Recorded  AmoUnt 

Mar.  15,  1922— PTN  LOT  I  Bl  K  1 
.Mos.swood  Park.  Stockton.  Simp- 
son   Uray    LumI.er    Co    vs    K    Falr- 

•f''"    $ns.3< 

• 

BUILDING  CONTRACTS 

8A.\    MATKO    (  Ol  NTV 


Pl-l'MHlNG    WOUK 

W     li    ST.    Iiet.    Fitsf    and    Second    Avos  . 

S-aii   Mateo.   Furnish  nnd  do  plumii- 

Ing  work   for  three  Iwo-story  brick 

buildings. 
Owner— Wli«nom  Ealaie  Co..  Son  Mateo 
Architect— W.    H.    Toepke.    942    Market 

St..  San  Francisco. 

'""'"/,T*,°'"m  ^I'""'"''^""  '^'  ">alr,  (cpin). 
415   \illa    r.rrac.'.  .S.in   .Mateo 

l-'lled  Mar.  14,  '22.  Datod  .Mar.  -  '22 
Kough  gas  and  plumbing  In...    iigol) 

•  'omplcled      ]'0' 

iHtial    35    d.iyH |j-,", 

,,       .  TOTAL  (•O.ST.$467« 

Jiond,  $2034.  Sureties.  Geo.  If  Arlhui 
and  H.  O.  MayeM.  Limit.  n>.  re.iuhed 
Forfell.  $10.  Plans  and  Kpe.-ltl,,.,  ions 
lilt  d. 


nUNGALOW 

LOT  17  nnd  W  «4  LOT  18  itik  2  M.-- 
lrop9lls  Uoineslead,  Hun  .Maieo 
All  wirk  for  ouf-sCory  4-ro..ni 
flume    bungalow. 


Saturday,    March     25.     1922 


BtJtLbiNG     AW)     feNGtNi5BRiN0     KBW^ 


h 


Ort'tit-T — Metropolis   Homeatoad   <"().,  San 

Francisco. 
Architect — John    F.    Leslie. 
Contractor — .lohn  F.  Leslie,  San  Mateo 
Filed  Mar.   14.  "22.     Dated  Mar.  4,  '22. 
Owner    pays    a'l    bill.s    when    ap- 
proved  by   thf  contractor.s.   not 

to    exceed $1765 

\T.suaI    SS    days 400 

TOTAL  COST,  |2165 
Bond,  limit,  forfeit,  none.  Plana  and 
s|jecificationi',  none. 


BOARD   WALK 

PACIFIC-    CITY,    adjacent    Burlingrame 
and   San   Mateo.      Furnl.sh   and   con- 
struct     board    walk      except      lay 
flooring. 
Owner — Pacific  City  (A.  H.  Dougall  Jr., 
Mgr.,  Palace  Hotel.  San  Francipco; 
Architect — Alfred     Kuhn     and     Thoma'-' 
M.    Edwards,    83:5    Marltet    St..    San 
Francisco. 
Contractor — Geo.  A.  Renncr  (as  Reiin"!- 
Foundation   Co.),   44   Lloyd   St.,   Sav 
Francisco. 
Filtd  Mar.  4,  '22.     Dated  Feb.   27,  '22. 
Unit    price.    20    ft.    piles    in    place 
$7    each,    each      additional      ft.,    35c 
New  Lumber,  ?38  per  1  ft.  B.  M. 
Bridge    in,   solid   or   herringbone   in 
place.   $11    per   1    B.   M.;   fin   12".k12" 
rap    new    lumber    in    place,    $35    per 
;M    ft.    B.    M. 

Old  lumber  in  place,  $27  per  M,  B. 
M. ;  nails  in  place,  $5,25  per  keg: 
■^^"  drift  bolts,   $9  per  100;    %"  Hd. 

and   Pt.   spikes,    $6.50;    lumber  , 

S22  per  M  f.  o.  b.  barge  Pacific  City; 
piles,    S3. 60    each    Pacific    City. 
Balance  as   follows: 

PJngineer's    estiniate     75% 

Usual    35    days 2.5% 

TOTAL  COST,   $ 

Bond,  $5000.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  21  days. 
Forfeit,  none.  Plans  and  speciflcations 
filed. 


BUNGALOW 

LOT  1  BLK   28,   Baston   Addition   No.   2, 
Burlingame.   All  work  for  six-room 
bungalow. 
Owner — Charles   R.   and   Edna   M.    Hall, 

808  Elizabeth  St.,  San  Francisco. 
Architect — None. 
Contractor— Alfred    C.    Dahl,    2208    Pine 

St.,  San   Francisco. 
Filed  Mar.  16,  '22.     Dated  Mar.  9,  '22. 

Frame    completed    $1125 

Brown    coat    plaster    on 1125 

Completed 1125 

Usual    35    days 1126 

TOTAL  COST,  $4500 
Bond,  none.  Limit,  122  days.  Forfeit, 
$1.      Speciflcations   only   filed. 


STORE 

PTN  LOT  36.  Main     St.  Lots.     Redwood 
City.     All  work  for  one-story  brick 
store. 
Owner — Mary  D.  Ross,  San  Mateo. 
Architect — Will  H.  Toepke,  942  Market 

St.,   Sail  Francisco. 
Contractor — Gus  Waller,  Redwood  City 
Filed   Mar.   18.   '22.     Dated  Mar.    15,  "22. 
Walls  to  under  side  of  truss.  $2077.50 
Truss   up,      roof   sheathed      and 

brick     woik     completed....    ^077.50 
I'laster,       roof    and      sklyighls 

completed     2077.50 

Completed    2077.50 

I^sual    35    days 2770.00 

TOTAL  COST,  $11,080.00 
Bond,  55540.  Sureties,  M.  E.  Ryan  and 
P.  E.  Brauol.  Limit,  60  working  daya. 
Forfeit,  $5.  Plans  and  specifications 
filed. 


RESIDENCE 

LOT  142  SBDVN  NO.  2,  San  Mateo  Park, 

San  Mateo.    All  work  for  two-story 

residence   and   garage. 
Owner— A.  W.  Stitt.  Yolando,  Calif. 
Architect — W.  H.  RatclifT  Jr..  let  N«.t'l. 

Bank  Bldg:.,  BerKelcy. 
Contractor  —  Oavanaugh      Bros.,      180 

Jessie   St.,  San   Franolsoo,  and  Ban 

Mateo. 
Filed  Mar.  18,  '22.     Dated  Mar.  17,  '22, 


Frame    boarded     in f  HftT-'i 

Ist  coat  plajfter  completed 3f»7;'. 

Completed 357:; 

Usual   35  days 337. '• 

TOTAL  COST,  $14,300 
Bond,  $7150.  Surety,  Aetna  Casualty 
&  Surety  Co.  Limit,  100  working  days. 
Forfeit.  $5.  Plans  and  specification.-! 
filed. 


FRAME    BLDG. 

LOT  E   BLK    10,    Burlingame    Land    Co. 

Map  No.   2j  Burlingame.     All   work 

for    two-story    frame    building. 

Owner — Mirian   H.   Dwan,  Burlingame. 

Architect — Ernest    H.    Hildebrand,     ll'i 

Suiter  St..  San  Francisco. 
Contractor — T.*     J.    Broderick.      Burlin- 
game. 
Filed  Mar.  21, .'22.     Dated  Mar.  21.  '22 
Contractor  to  submit  all  bids  due, 
sub    contractor    to    have     Archi- 
tect's Approval    

All   carpenter     labor  to   be     paid 

weekly    by    owner     

TOTAL  COST,  $17,34(. 
Bond,  $2000.  Sureties,  Jas.  A.  Grant 
and  Joseph  U.  Gaffey.  Linilt,  90  work- 
ing days.  Forfeit,  none.  Plans  and 
speciflcations  filed. 


BUILDmQ  C0NTRA0T8 
nuMNo  ooctrrr 


•5,000  and  OTer  Reported 


DWELLING 

NO.    3654    KERCKHOFF    AVE.,    Fresno. 

Dwelling  and  garage. 
Owner — H.  D.  McKinnon,   Fresno. 
Architect — None. 
Contractor— A.   H.   McCline,    1006   N   St., 

Fresno.  $5500 


DWELLINGS 

.VO.    3420-3412' MONTICITO  ST..   Fresno. 

Two  dweHings  with  garages. 
Owner — Fresrfo    Home    Builders.    1231     1 

St.,  Fresno. 
Architect — None. 
Day's  work.  $3000  each 


DWEI^LINGS 

NOS.    3250,    3350    AND    3335    EL  MONTE 

Ave.,  Fresno.     Three  dwellings. 
Owner — Dan    Blosser,    3212    El    Monte, 

Fresno. 
Day's  work.  2  at  $2500  each  and 

1   at  13000. 


DWELLINGS 

NOS.    3218,    3210    AND    3214    BELMONT 

Ave.,    Fresno.      Three    dwellings. 
Owner — Frank  Akin,  3160  Belmont  Ave, 

Preano. 
Architect — None. 
Contractor — W.    P.    Snare,    1736    Lewis 

St.,   FYesno.  $2000  each 


SCHOOL 

WASHINGTON  COL.  ELEMENTARY 
School  District.  All  work  for  six- 
room  school. 

Owner — Board  of  Trustees  of  Washing- 
ton  Col.    Elementary    School    Dist. 

Architect — Ernest  J.  Kump.  Rowell 
Bldg.,   Fresno. 

Contractor — J.  B.  Hart,  1225  Broadway 
Fresno. 

Filed  Mar.  20.  '22.     Dated  Mar.  17.  '22. 

Monthly    payments    of 75% 

Usual   36   days 25% 

TOTAL.  COST.   $31,400 

Bonds.  $3140  and  $15,700.     Surety,  Hart- 
ford Accident  &  Indemnity  Co.     Limit. 

90   days.     Forfeit,    $10   per   day.      Plans 

and  specifications  filed. 

Snb-Contrac4<i  on   Above. 

Brick  work  to  D.  \.  Moore  or  J.  M. 
Brown. 

Plnsttrlngr   to   Matt    Summt-rs. 

MudeliiiK   to   C.    S.    No  well. 

PlumbiiiK  and  Sheet  Metal  Work  to 
B.  A.  Newman. 

Klertrieal  work  to  T.  Robinson. 

Palnttav  to  J.  M.  Harrison. 


Mlll^ork  to  F.-esno  or  Madaiys  Mill.   I 
Heating  to  C.   F.    Weber  Co.  ^ 

UinokboardM     loi     Rucker-Fuller     C4. 
Itooflns  to   Fibrestone   &    Roofing  Co.    • 
s»e«-l    and    Iron    Work    to    Burnett    Iror. 

Work.«<. 
Hydro-Pneumatic       W.Tter     .S>i«teni       to 

Leuritzfn    Lnpiement   Co..    $831. 


WAREHOUSE 

.S.   P.  R.  R.   RESERVATION   bet.   H   and 

Broadway,  Fresno.     "Warehouse.      , 
Owner — R.  J.   Woodward,  850  Home  St.l 

Fresno. 
Architect — None. 
Day's   work.  $19,000 


COMPLETION  N0TI0E8 


FRB8NO   COUlfTT 


liecorded  Accepted 

.Mar.  22,  1922— LOTS  25,  26  BLK  8, 
Fishers  Villa  Addition,  Fresno.  John 
Klaesen  to  whom  it  may  concern 
Mar.   21,   1922 

.Mar.  21,  1922— WCNDER  BLDG.. 
Fresno.  Annie  L  •Wallace  to  whom 
it    may   concern Mar.    18.    1S2:: 

.Mar.  21,  1922— LOTS  28  ANI>49.  BLK 
H.  Van  Ness  Heights,  Fresno.  Carl 
D  Hoosepian  to  whom  it  may  con- 
cern  Mar.    18.    1'>:'2 

-Mar.  21.  1922 — LOT  7  ELK  6.  Boule- 
vard Garden.s  No.  2.  Fresno.  W  C 
Scott  to  whom  it  may  concern... 
Mar.    ?0,    1923 

Mar.  18,  1922— LOT  1  BLK  6  Hazel- 
wood,  Fresno.  Jas  C  Morris  to 
whom  it  may  concern.  .  .Mar.  18,  liZt 

Mar.  18,  1922— LOTS  1  TO  6  BLK  i 
Howard  Park,  Fresno.  F  L  Pettey. 
et  al  to  whom  it  may  concern.... 
Mar.    17,   1922 

Mar.  18,  1922— LOTS  31  AND  36,  J  C 
Forkner  Fig  Gardens  Sub  1,  Fresno. 
J  C  Forkner  Fig  Gardens  Inc  to 
whom   it   may  concern.  .  .Mar.   7,  192S 

Mar.  18,  1922 — BENDER  SCHOOL 
District,  Fresno  County.  Bender 
School  District  to  whom  It  may 
concern Mar.   16,  1922 

Mar.  17,  1922 — LOTS  37  AND  38  BLK 
15,    Roeding      Heights.   Fresno.        B 

Base   to  whom  it  mav  concern 

Mar.    15,   1924 

Mar.  17,  1922 — W  175  FT.  LOT  7. 
Blossom  Park.  Fresno.  Mary  A 
Waterman  to  whom  it  may  con- 
o.^rn'. ..Mar.    16.    192S' 


LIENS  FILED 


FRESNO    COL  XT Y 

Recorded  Amount 

Mar.   21,   1922— LOT  3   in   Sec.   9.   Fire- 
laugh     Sbdvn,    Fresno.       Miller    &    '» 
Lux   vs   C   E   Orwig .$532: 

.Mar.    21,    1922— LOT    3    SEC.    10,   Fire-     ; 
'laugh    Sbdvn..     Fresno.       Miller    & 
Lux  vs  R  Reed  et  ux |2l& 

Mar.   17,   1922— LOTS  28  AND  29   BLK    a 
6    Van  Ness  Heights  Add'n,  Fr«>sno. 
.r   H   Walker   vs   C   W   Stepauek .  .  $21 :; 


BUILDING  CONTRACTS 


SONOM.\     COl  XTY 


BAKERY 

WE.ST   ST..    Healdsburg.      .Ml    work   for 
one-story         reinforced  concretr 

bakery   building. 
Owner — Jos.    Fognoli,    Healdsburg. 
.Vrchitect — O'Brien  Bros  .  240  Montgom- 

erj'  St.,  San  Franci.^co. 
Contractor — F.  J.  Heitz.  Healdsburg. 
Filed  Mar.   14,  '22.     Dated  Mar.   9,  '22. 

Foundation   complete ...$120fl: 

.\11   ccnerete   poured 120O 

Huiid'.ii;.i-    completed 1200 

Usual  35  days.    1320 

TOTAL  COST.  $492t^ 
Bend,  $2500.  Sureties.  A.  W.  Garrett. 
Healdsburgh  and  M.  E.  Cummings, 
Healdsburg.  Limit,  50  days.  Forfeit. 
none.     Plans  and  specitlcaitons  filed. 
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IIIG  DEMAND  FOR  SPACE  FOR  HOMES 
BUIIiDING    SHOW 


To  add  impetus  to  the  San  Francisco 
I'or-ward  movement  the  San  Francisco 
Development  Association  is  planning 
a  "home  beautiful  and  construction  ex- 
position," to  be  held  at  the  Civic  audi- 
torium from  April  25th  to  May  2nd,  to 
stimulate  building  and  equipment  not 
only  of  homes,  but  public  buildings  as 
well  and  to  advance  in  San  F'rancisco 
and    envir'ons    the    building    movement. 

Everything   that   goes   into   the   mod- 
ern   home    or    building   will   be   attrac- 
tively   displayed    at    this    exposition. 
Big    Floor    Space    Sales 

The  enthusiasm  that  the  announce- 
ment of  the  exposition  has  created 
may  best  be  judged  by  the  fact  that  at 
this  early  date  most  of  the  floor  space 
at  the  auditorium  has  been  spoke  for, 
and  each  mail  brings  fresh  expressions 
of  appreciation  and  approval,  so  it  is 
assured  that  the  Exposition  Auditorium 
will  be  completely  taken  up  with  a 
most  attractive  display  of  materials 
for  building  and  beautifying  the  home. 

Artists  are  working  on  the  plans  for 
the  decoration  of  the  auditorium,  and 
those  in  charge  promise  that  the  re- 
sults will  be  the  quintessence  of  har- 
mony and  good  taste. 

Fxperts   to   Be   On    Hand 

This  exposition  is  of  especial  interest 
to  those  who  desire  to  own  their  own 
homes,  and  every  effort  will  be  made 
to  help  them  attain  this  ambition. 
Experts  in  every  line  will  be  on  hand 
to  assist  and  advise  on  everything,  from 
the  financing  to  the  actual  erection  of 
the   building. 

It  is  the  sincere  belief  of  those  who 
have  the  best  interests  of  San  Fran- 
cisco at  heart  that  the  "Home  Beautiful 
and  Construction  Exposition"  will  be 
a  great  factor  in  the  furtherance  of 
the  "San  Francisco  Forward  Move- 
ment" and  to  crystallize  in  the  public 
opinion  the  big  idea  that  "now  is  the 
time  to  buy  or  buildl" 


SAN     FRANCISCO     BUILDERS'     BAN- 

QCET   COMMITTEE   REPORTS 

PROGRESS 


An  affair  that  will  hold  special  in- 
terest for  all  engaged  in  the  building 
industry  and  general  interest  for  the 
community  at  large,  will  be  the  an- 
nual banquetZ  of  the  San  Francisco 
Builders'  Exchange  to  be  held  April 
19th.  at  the  Palace  Hotel. 

This  banquet,  according  to  ofRcors 
of  the  Exchange,  will  be  more  than 
the  regular  get-together  social  evening 
of  the  organization.  Lavish  plans  have 
been  made  for  the  entertainment  and 
as  a  banquet  the  affair  is  going  to  he 
a  success  if  some  of  the  best  fun  or- 
ganizers in  San  Francisco  build  ac- 
cording to  the  plans  that  have  been 
laid  down.  It  is  going  to  be  more  than 
a  banquet,  however. 

The  builders  are  already  the  busiest 
men  in  San  Francisco,  and  they're  go- 
ing to  be  busier  before  the  year  is 
much  older.  One  of  the  important 
features  of  the  banquet — which  will 
come  ahead  of  the  fun — will  be  a  dis- 
cussion of  some  of  the  plans  that  have 
been  made  by  the  building  industry  to 
help  San  Francisco  break  all  construc- 
tion records  in  1922. 

The  committees  in  charge  of  the 
banquet  are: 

Publicity  Committee  —  Clarence  F. 
Pratt,  chairman;  R.  B.  Cleghorn, 
Thomas  Price,  John  H.  Sears,  A.  Fred 
Lindgren. 

Sales  Committee — Charles  M,  Cad- 
man,  chairman;  H.  D.  Poltras,  George 
Dixon,  Emil  Hogberg,  Jas.  H.  Pinker- 
ton,  Frank  Necklenberg,  A.  D.  Coleman, 
E.  T.  Thurston,  Arthur  Elkins,  Robert 
Cleghorn,  Steve  Guerin,  Chris.  Berg. 
Music  and  Entertainment — Joseph  B. 
Keenan,  chairman;  Alex.  Mennle, 
Charles  Gunn,  Charles  Adams,  Herman 
Lawson. 

Reception  Committee — Alfred  Swln- 
erton,  chairman;  George  Forderer, 
Athell  McBean,  Wm.  C.  Duncan,  C.  W. 
Carle,  George  Wegner,  P.  A.  Palmer, 
Felix  Kahn,  J.  A.  Plunkett,  C  J. 
Hillard,  J.  R.  Gwynn.  There  will  als^ 
he  a  representative  from  each  craft  on 
the    reception    committee. 


S.    .VRCHITIXTS    TO    EXHIBIT 
WORKS    ABROAD 


The  exhihit  of  American  architec- 
ture, organized  by  the  American  In- 
stitute of  Architects,  and  displayed  in 
Paris  and  London  last  year,  has 
aroused  so  much  interest  tbroad  that 
plans  are  now  being  made  for  show- 
ing   it    in    other    European    cities. 

The  Royal  Institute  of  British  Archi- 
tects has  cabled  Julian  Clarence  Levi, 
secretary  of  the  committee  of  the 
American  Institute  of  Architects,  pro- 
posing a  series  of  exhibitions  in  the 
larger   cities. 

Should  this  prove  feasible,  there  is  a 
s>trong  probability  that  tlie  exliibit.s 
will  thei-  be  .sent  to  Italy  and  shown 
in    Home. 

The  exhibit  comprises  a  large  num- 
ber of  photographs  of  the  most  notable 
buildings  in  the  United  States  and 
represents  many  American  cities,  Xew 
Yoik,  Philadelphia.  Washington,  De- 
Iro.t,  Indianapolis,  Denver,  State  Capi- 
tols in  Connecticut,  Wisconsin  and 
Missouri,  and  examples  of  the  arcliitec- 
ture  of  American  ecclesiastical  and 
educational    institutions. 


It  was  shown  at  the  annual  exhibi- 
tion of  the  Societe  deo  Artistes 
Francais  in  Paris  last  spring  and  after- 
ward under  the  aut-'pices  of  the  Royal 
In.slitute  of  British  .Architects  in  Lon- 
don. 


SAN  FRANCISCO   SEVENTH — LOS  AN- 
GELES  FOURTH  IN   U.    8.  BUILD- 
ING   OPERATIONS 


Los  Angelea  was  fourth  among  the 
cities  of  the  U.  S.  in  building  for  the 
month  of  February,  1922.  Chicago  with 
a  big  gain  over  January,  rolled  up  a 
total  of  $13,493,800  for  the  month, 
second  to  that  of  New  York  City,  with 
its  five  boros.  Boston  spurted  Into 
third  place  with  a  total  of  |7, 715, 158, 
only  $135,360  more  than  that  of  Los 
Angeles.  Philadelphia  was  fifth,  De- 
troit sixth,  and  San  Francisco  was 
seventh  in  the  list.  Portland,  Oakland 
and  Long  Beach  were  the  only  other 
Pacific  coast  cities  in  the  million  dollar 
class   tor   February. 

Although  February  was  a  short 
month,  building  operations  throughout 
the  U.  S.  showed  a  slight  gain  as  com- 
pared with  January,  1922,  and  a  gain 
of  50  per  cent  as  compared  with  Feb- 
ruary, 1921.  Reports  from  188  citiea 
show  a  total  of  32,160  permits  with  an 
estimated  valuation  of  $139,919,847  is- 
sued during  February,  1922,  while  for 
the  same  month  in  1921,  these  cities 
i-ssued  28,145  permits  with  an  estimated 
valuation  of  $92,893,446.  For  January, 
J  922,  194  cities  reported  30,392  permits 
with  jin  estimated  valuation  of  $13S,- 
799,280. 


IRON    AND    ST15EL    EXPORTS 
GAINING 

The  iron  and  steel  industry  has 
opened  the  new  year  with  a  total  of 
160,920  long  tons  of  iron  and  steel  ex- 
poited  during  January,  1922.  Exports 
of  iron  and  its  products  during  last 
December  were  129,921  tons,  but  this 
gain  is  not  due  entirely  lo  increased 
business,  the  iron  and  steel  division  of 
the  Department  of  Commerce  explains. 
I'art  of  tiie  difference  is  occasioned  by 
the  addition  of  several  items  as  re- 
corded in  the  new  statistical  export 
classification  of  domestic  commodities, 
ttt'ective  .January  1. 

Among  these  newly  reported  prod- 
ucts are  boiler  tubes,  welded  pipe  and 
fittings,  pcrap  skelp,  rail  fastenings, 
.^witches,  frogs  etc.,  woven  wire  fenc- 
it.g.  car  wheels  and  axles,  wire  rope 
and  cable,  iron  castings,  steel  cast- 
ings, ferro-manganese,  ferro-silicon, 
forgint^s.  wire  clolh  and  screening, 
horseshces  and  machine   screws. 


FAVORS     PAVING     GUARANTY 


John  L.  Elliott,  city  engineer  of  In- 
dianapolis, has  sent  a  letter  to  thp 
Poard  of  Public  Works,  advising  that 
no  steps  be  taken  to  eliminate  from 
the  specifications  for  permanently  im- 
proved streets,  the  provision  requiring 
the  contractor  to  put  up  a  maintenance 
guaranty.  He  said  the  elimination  cf 
this  guaranty  would  cause  trouble  for 
the  city  in  obtaining  proper  repair  of 
streets.  There  has  been  no  open  dis- 
cu.^sion  before  the  board  of  works  of 
any  plan  of  eliminating  the  guaranty 
provision  from  the  street  specifications, 
nut  the  suggestion  was  made  to  the 
board  that  lower  bids  might  be  ob- 
tained on  asphalt  street  contracts  were 
the   provision   eliminated. 
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ALONG  THE  LINE 


The   Observer 


Reforfstratlon  of  the  timber  sections 
of  Mendocino  and  Sonoma  counties  is 
oeing  planned  by  a  large  group  of 
wealth\  timber  owners,  it  is  rumored 
!it  Santa  Rosa.  The  Union  Lumber  Co. 
of  Mendocino  county  has  taken  the 
initiative  in  the  project  and  has  already 
made  tentative  plans  to  replant  thous- 
ands of  redwood  trees.  Other  com- 
panies indicate  they  will  follow  suit. 
Such  action  ia  held  by  many  to  mean 
that  a  scaricity  of  lumber  will  never 
•  xist  in  this  section  of  the  State.  The 
trees  to  be  planted  will  be  ready  for 
first  cutline:  in  about  sixty  years.  It 
is  said. 


The  Southern  California  Edison  Co. 
lias  let  contracts  aggregating  $3,500,000 
for  machinery  and  equipment  for  Us 
hydro-electric  program  for  1922,  in- 
cluding generators  and  auxiliary  appar- 
atus for  a  new  75,000  kilowatt  station, 
an  additional  16,000  kilowatt  generator 
for  an  existing  station  and  a  220,000 
volt  transmission  line  for  the  Big  Creek 
line  to  replace  the  present  150,000  volt 
line.  The  contracts  are  divided  among: 
the  following  firms:  Allls-Chalmers 
Co.,  Wellman-Seaver-Morgan  Co.,  The 
Kellog  Co.  and  Westinghouse  Electric 
Mfg.   Co. 


Plans  to  create  a  fund  of  $100,000 
to  be  used  in  financing  factories  de- 
siring to  locate  in  Vallejo.  are  being 
outlined  by  the  Vallejo  Chamber  of 
Commerce.  The  purpose  of  the  fund 
will  be  to  assist  practical  and  sound 
enterprises  that  need  financial  assist- 
ance in  order  to  establish  themselves. 
The  money  would  be  loaned  to  re- 
putable concerns  until  they  were  on  a 
fiaylng  basis  and  then  the  money  would 
he  returned  to  the  Chamber  of  Com- 
merce fund,  plus  interest. 


•Sacramento  plans  extensive  street 
improvements.  According  to  City  En- 
gineer Albert  Givan.  resolutions  of  in- 
tention adopted  l)y  the  City  Commia- 
sioners  this  year  call  for  .street  work 
intimated  to  co.st  $134,340,  and  offlclala 
say  they  anticipate  at  least  $400,000 
more  work  will  he  ordered  before  the 
vf.ir  ends.  Of  the  resolutions  passed 
to  date,  $46,078  of  the  work  is  for 
sewers  and  the  remainder  l.«  for  Im- 
proving   utrewts. 


The  Truxcon  I.,aboratorie.«.  Detroit. 
Mich,  has  issued  the  second  edition 
of  the  booklet,  "Science  and  Practice 
of  Integral  Waterproofing."  The  flrat 
flftefn  pagea  are  devoted  to  the  sub- 
ject. "Why  Waterproofing  KequlreB 
WHtcn>«"'if'flnK?"  P.cginnlng  pagea  16 
to  2!^  are  Bpeclflcatlons  for  water- 
proofing mass  concrete,  waterproofing 
general  masonry  by  cement  plaater 
<o«i  method  and  waterproofing  ccmcni 
sliieco. 


The  H"*  Itlver  Lumber  <'omp*ny. 
operating  »t  Weatwood  and  alao  In 
HhrtHta  county,  announces  that  on  April 
lut.  It  will  reduce  wag'-s  five  ccnta  an 
hour,  nffertlng  the  wliol..  force,  further 
than  that  no  wagea  will  bo  under  $8 
»  dny.  At  the  same  time  ihf  price  of 
•iKvernI  griid'-e  of  lumber  will  I"  re- 
duced 12  a  thousand  The  comp:i  y  la 
ahlpplng  nftren  carloads  daily  ttom 
Wratwood. 


campaign  to  be  undertaken  between 
May  1  and  May  14.  It  is  proposed  to 
include  the  counties  of  San  Francisco, 
Alameda.  San  Mateo  and  Contra  Costa. 
Loc:tI  men  interested  in  the  movement 
are-  A.  W.  Scott.  A.  Sutherland.  G.  M. 
Golberg,  G.  T.  Stankard.  D.  J.  Tight, 
J.  C.  Downey,  M.  Friedman  and  C.  B. 
Woodruff. 


A  Modern  Homes  Exposition  will  be 
held  in  Los  Angeles.  April  18th  to  29th 
to  impress  upon  the  public  the  impor- 
tance of  maintaining  every  home  at  its 
maximum  efliciency  and  in  the  best 
possible  repair  to  conserve  the  value 
of  all  properties  in  Los  Angeles  and 
"maintain  the  reputation  of  the  city 
as  one  of  the  most  beautiful  In  the 
world.' 

Greater  standardization  of  practice 
in  the  design  and  construction  of  high- 
way l>ridges  is  urged  by  the  Bureau 
of  Public  Roads  of  the  United  States 
Department  of  Agriculture.  A  "Man- 
ual of  Practice"  is  being  prepared, 
which  win  represent  the  best  thought 
on  the  subject  and  which  It  is  believed 
will  be  accepted  by  all  the  State  high- 
way departments. 


MimeograT)hed  tables  showing  the 
prices  of  24  classes  of  building  ma- 
terials at  44  cities  in  different  parts 
of  the  country,  as  of  Feb.  1.  1922.  have 
been  compiled  by  the  Division  of 
r.uilding  and  Housing  of  the  T'.  S. 
i;ureau  of  Standards.  They  may  be 
obtained  by  addressing  the  above- 
mentioned  division  of  the  bureau  at 
Washington.   D.   C. 

Plans  for  trebling  the  capacity  of 
the  Lunlng  Mineral  Products  Co.  plant 
at  Pvichmond  are  being  perfected.  The 
company  manufacturers  mineral  pig- 
ments used  In  making  paints.  Accord- 
ing to  officials  of  the  company,  tha 
plant  which  is  located  at  Twenty-flrst 
and  Chanslor  avenue,  is  the  only  one 
of  its   kind   west  of  St.  Louis. 


The  Reno.  Nevada,  Chamber  of  Com- 
merce is  preparing  to  launch  a  cam- 
pHign  against  alleged  exorbitant  rents, 
according  to  C.  S.  Knight,  president 
of  the  chamber.  It  is  claimed  that 
fully  fifty  families  left  the  city  last 
year  due  to  high  rentals  and  Inability 
to  secure  desirable  homes  at  reason- 
able   prices. 


The  Western  Asbestos  Supi>ly  Co. 
.lohn  B.  Gordon,  president  and  mana- 
ger, has  been  organized  at  Spokane, 
Wash.,  and  will  engage  in  the  manu- 
facture of  air  (  <>11  paper  used  for  In- 
sulation of  steam  and  hot  wafer  pipes. 
The  plant  will  be  located  at  1668 
Sprague    Ave..   Spokane. 

Tehama  county  cannot  go  Into  the 
oil  business,  according  to  a  ruling  of 
Attornry  Ginoral  P.  i^.  Webb.  The 
sup<rvlHorH  lioi)cd  to  levy  a  lax  to 
defray  ••xponses  of  d«termlnlng  If  there 
In  oil  In  Ti'hama  county  in  aunirlent 
quant  II  les    lo    warrant    dovelopment. 


I,..ral     pnlnf     men    are     making    pre- 
paratlona     for     a    "9nva     tha     Surfacs" 


Frank  .1.  McHugh  and  O.  A.  Fer 
KU^on  of  Seattle  have  consoltdatc'l 
under  the  name  of  the  McHugh  Con- 
atructlon  Co.  Officira  of  the  company 
arr:  Frank  .1.  McHugh.  president;  P. 
J.  Mcllugh.  vice-president  and  O  A 
Ferguson.    aaoreUry-lrsaaurar. 


Western  Pacific  Railroad  is  complet- 
ing surveys  for  the  extension  of  the 
Sacramento  Northern  railroad,  now  a 
M'estern  Pacific  property,  from  Wood- 
land to  Vallejo.  via  Vacavllle,  Winters 
and   Suisun. 


City  Trustees  of  Piedmont,  decide  to 
construct  civic  center  In  territory 
bounded  by  Vista.  Highland.  Mountain 
and  Magnolia  avenues.  E.  C.  Prather, 
city   engineer,    is   preparing  zone    maps. 

St.  Helena  contemplates  the  pur- 
chase of  the  St.  Helena  Water  Go's, 
properties  to  operate  as  a  municipal 
water  system.  The  company  has 
named  $60,000  as  the  purchase  price. 

City  trustees  of  San  Mateo  will  call 
election  in  Ajiril  to  bond  for  $100,000 
to  finance  construction  of  two  bridges 
and   paving  of  several    streets. 


More  than  one  hundred  blocks  of 
gravel  streets  will  be  scarified  and 
oiled  this  spring,  according  to  F.  A. 
Kenyon,  city  con-niissioner  of  Stockton. 


Frank  C.  MacDonald  of  San  Fran- 
cisco, elected  president  of  State  Build- 
ing Trades  Council.  A.  G.  Gilson.  San 
F"rancisco,   chosen   secretary-treasurer. 


A.  C.  Reeves  Co.  will  build  plant  in 
San  Leandro  to  manufacture  an  egg 
carrier.  A  site  for  the  plant  has  been 
selected. 


Jason  R.  Meek  will  be  a  candidate 
for  the  oflice  of  county  surveyor  of 
Yuba  county.  L.  B.  Crook,  present 
incumbent,    will    seek    re-election. 


Clyde  C.  Kennedy,  consulting  engi- 
neer, has  moved  from  the  l-Tolbrook 
Hldg..  to  larger  quarters  at  626-8  Call 
I'ldg..   San    Francisco. 


The  city  of  Sacramento  contemplates 
the  cstabllshm'^nt  of  a  municipal  stad- 
ium. Clyde  Seavey,  city  manager,  heads 
th<-  movement. 


Tom  Merrill  Sash  &  Door  Co.  has 
succeedeil  to  the  business  of  the  Jones 
Sash  *  Door  Co..  Sash  &  Door  Co..  at 
Long  Beach. 


l<}dgar  T.  Wheeler,  manager  of  Kdgar 
T.  Wheeler  Co..  contrn(<tor8  and  engi- 
neers of  Los  Angeles,  died  recently  at 
his  home  In  that  city. 


A  "Palnt-Up  Week"  has  been  en- 
dorsed by  the  Sacramento  Chamber  of 
r'omtncrce. 


McOrnth-Pophnm  Co.,  painters  and 
decorators,  have  opened  a  shop  at  6S1 
l.arkin    St..    San    Francisco. 

Western  Pipe  and  Steel  Co.  of  Calif., 
lonlemplates  establishment  of  nrnuch 
ofTlcva   In  Seattle,   Wh^h. 

C.  C.  Fllnn  has  been  appointed  mana- 
ger of  the  Albion  Lumber  Co.,  at  Al- 
bion,  Calif. 
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Government  and  Industry 
Cooperate  in  Standardization 


National  Farm  Conference  Urges  Continu- 
ance Federal  and  State  Highway  Programs 


At  the  request  of  Hon.  Herbert  C. 
Hoover,  Secretary  of  Commerce,  the 
American  Engineering  Standards  Com- 
mittee has  designated  A.  A.  Stevenson, 
the  retiring  chairman  of  the  commit- 
tee, as  a  special  representative  to  work 
with  the  Department  in  the  cooper- 
ation between  the  Department's  Di- 
vision of  Simplified  Practice  and  the 
American  Engineering  Standards  Com- 
mittee. 

The  Division  of  Simplified  Practice 
i.s  a  coordinating  unit  of  the  Depart- 
ment of  Commerce  assisting  in  those 
reductions  of  excessive  variety  and 
other  simplifications  which  many  in- 
dustries are  undertaking  in  order  to 
decrease  the  cost  of  production  and 
distribution  of  manufactured  articles. 
The  work  of  the  Division  was  organized 
in  the  latter  part  of  1921,  and  is  now 
actively   under  way. 

The  American  Engineering  Stand- 
ards Committee,  which  serves  as  a 
national  clearing  house  for  a  broad 
field  of  engineering  and  industrial 
standarization,  has  offered  Secretary 
Hoover  the  use  of  its  machinery  in 
carrying  out  the  detailed  work  on 
technical  projects  initiated  in  the  sim- 
plification program  of  the  Department 
of  Commerce.  The  Committee  hopes 
to  be  of  great  value  to  Mr.  Hoover 
in  this  simplification  program  of  the 
Department.  It  was  as  a  result  of 
this  hope  that  the  designation  of  Mr. 
Stevenson  as  a  representative  came 
about. 

The  American  Engineering  Stand- 
ards Committee  has  been  actively  at 
work  somewhat  over  two  years,  during 
which  time  it  has  brought  about  a 
large  measure  of  indbstry-wide  co- 
operation. In  this  work  more  than  a 
hundred  national  organizations  are 
participating  through  representatives 
officially  designated  by  them.  The  for- 
mulation of  the  standard  for  each  spe- 
cific project  is  in  the  hands  of  a  work- 
ing committee  made  up  of  representa- 
tive.s  officially  designated  by  the  vari- 
ous bodies  concerned.  Enghteen  stand- 
ards have  received  formal  approval  as 
nationally  recognized  standards,  and 
■,vork  on  more  than  sixty  other  projects 
is  in  various  stages  of  development. 
The  American  Engineering  Standards 
Committee  is  maintained  jointly  by 
twenty-nine  national  organizations,  in- 
cluding five  Departments  of  the 
Federal  Government,  nine  national  en- 
gineering societies,  and  fifteen  national 
industrial  associations. 

There  are  now  similar  national  in- 
dustrial standardizing  bodies  in  thir- 
teen foreign  countries,  all  but  one  of 
which  were  formed  during  or  since  the 
war.  Of  these  the  British  and  German 
work  is  the  most  extensive,  but  active 
and  important  work  is  going  forward 
in    othi^r   countries. 

Stevenson,  who  is  a  past  president 
of  the  American  Society  for  Testing 
Materials  and  has  had  a  most  exten- 
sive experience  in  standardization 
work,  is  vice-president  in  charge  of 
manufacture,  of  the  Standard  Steel 
Works  Company,  which  is  a  subsidiary 
of   the   Baldwin    Locomotive   Works. 


PROJECT  AUTHORIZED 


The  Farm  Conference,  recently  held 
at  Washington,  called  by  President 
Harding  and  the  most  representative 
gathering  of  its  kind  ever  held  in  this 
country,  passed  the  following  resolu- 
tions relating  to  highways  and  traffic 
thereon,   without  a   dissenting  vote: 

Country  highways  art  the  farmer's 
fir.st  and  principal  transportation 
means  of  marketing  his  product«. 
They  are  the  arteries  of  the  economic 
and' social  system  of  the  country.  On 
their  conditi<>n  rests  the  amount  of  the 
transportation  charge  that  must  be 
added  to  the  gross  cost  of  farm  prod- 
uf  ts,  and  the  more  fully  they  are  de- 
veloped, the  less  that  weather  condi- 
tions and  soil  are  allowed  to  clog  the 
flow  of  tradic,  the  greater  will  be  the 
health  lOf  the  body  politic  and  the  add- 
ed profusion  of  enjoyments  and  privi- 
leges   to    the    common    people. 

The  loss  from  bad  roads  should  he 
reduced  to  a  minimum,  not  only  to  en- 
large the  farmer's  market,  but  to 
shorten  the  time  and  reduce  the  spread 
'>f  price  between  the  farmer  and  the 
consumer. 

The  farmer  ought  to  be  able  to  haul 
to  market  twice  as  much  as  often  as 
he  has  been  able  to  do  in  the  past.  If 
the  farmer  is  to  be  put  in  a  position 
to  help  influence  the  price  of  his  prod- 
ucts by  not  dumping  them  on  the  mar- 
ket for  fear  of  unseasonable  weather, 
he  mu.st  control  the  condition  of  the 
roads  to  his  markets.  Without  proper 
road  conditions  "orderly  marketing" 
can  never  be  accomplished.  Rapid 
growth  of  IraflTic  over  highways  ha« 
been  so  greatly  intensified  during  the 
past  few  years  that  this  method  of 
transportation  needs  earnest  and  care- 
ful   consideration.      To    this   end, 

We  urge  the  closest  co-ordination 
between  the  three  major  forms  of 
transportation,  so  that  railways,  water- 
ways and  highways  may  each  carry  the 
kind  of  traffic  that  it  can  the  most 
economically,  expeditiously  and  effi- 
ciently serve.  ^  ^  ,  .„ 
We  commend  the  Department  of  Ag- 


Authorisation  has  been  received  by 
the  San  Joaquin  Light  and  Power  Co., 
of  Fresno,  from  the  Federal  Power 
Commission,  to  proceed  with  the  con- 
struction of  a  hydraulic  power  plant 
on  the  north  and  west  forks  of  the 
Kings  river  in  California.  The  project 
will  cost  approximately  $50,080,000.  ac- 
cording   tq    the    plans    submitted,    will 


riculture.  State  Highway  Departments 
and  colleges  for  their  research  in  con- 
nection with  highway  construction, 
maintenance  and  transport  over  the 
highways,  and  urge  full  support  be 
given    these    investigations. 

We  approve  the  action  of  Congress 
in  continuing  Federal  aid  for  the  build- 
ing of  interstate,  postal  and  farm-to- 
market  highways  under  the  Depart- 
ment of  Agriculture  and  making  appro- 
priation.'^ therefor.  We  believe  this 
policy  to  be  equitable  and  constructive. 
AVe  urge  Congress  to  continue  this 
prlicy  for  a  definite  period,  so  that  the 
States  may  plan  adequate  co-operation. 
We  call  particular  attention  of  Fed- 
eral and  State  authorities  to  the  grow- 
ing necessity  for  regulation  of  traffic 
on  highways,  in  order  that  they  may 
be  protected  fr'>m  excessive  and  de- 
structive abuse.  Research  into  causes 
of  highway  wear  should  be  continued 
by  the  Department  of  Agriculture  and 
State  Highway  Departments,  and 
traffic  regulated  according  to  the  facts 
developed. 

It  is  self-evident  that  farm  prod- 
ucts are  the  most  cheaply  transported 
over  well-kept  highways.  We,  there- 
fore, urge  that  all  possible  safeguards 
should  be  placed  about  the  mainten- 
ance of  highways. 

Safety  of  life  and  limb  on  the  high- 
ways is  paramount  and  we  favor  every 
effort  to  make  the  use  of  streets  and 
highways  less  dangerous  to  all  citi- 
zens. 

AVe  commend  the  Department  of  Ag- 
riculture for  its  policy  in  highway  im- 
provement, of  providing  roads  suita- 
ble for  horsedrawn  as  well  as  motor- 
ized vehicles,  and  urge  that  wherever 
practicable  side  roads  be  constructed 
adjacent  to  the  surfaced  portion  of  the 
highway. 

Rapidly  changing  traffic  conditions 
on  our  thoroughfares  make  the  con- 
struction and  maintenance  of  our  high- 
ways an  important  engineering  and 
business  undertaking,  therefore,  all 
partisan  or  political  consid'eratlons 
must   be    eliminated. 


develop    250,000    horsepower    and     350,- 
000  kilowatts. 

The  Commission  approved  preliminary 
permits  to  be  issued  as  follows:  Wran- 
gell  T>ulp  and  Paper  Co.,  AVrangell, 
Alaska,  for  a  power  plant  developing 
12,000  horsepower  on  the  Grant  and 
Harding  creeks;  the  Alaska  Public 
Utilities  Company  for  a  power  plant 
developing  500  to  1000  horsepower  on 
I'ower  Creek,  Cordova,  Alaska;  J.  H. 
Hughes,  San  Francisco,  for  a  power 
plant  developing  4000  horsepower  near 
the  North  fork  of  the  Feather  river  in 
Butte  County  Calif.,  for  an  electro- 
chemical factory;  and  the  Bigh  Horn 
Canyon  Power  and  Irrigation  Company, 
for  "a  power  plant  on  the  Big  Horn 
river,  Montana. 

♦- 

HO. ME    OWXEKSHir     l>     TUK 
I  iM'I'ElJ    ST.ITES 


S.4CRAME>'TO    .4ROHlTECTl'R.\Ii 
CONTR.4CT  I.S  TRANSFERRED 


Transfer  of  the  contract  of  the 
Henimings-Hudnutt- Petersen  Architec- 
tural and  Engineering  Commission  to 
Dean  &-.  Dean  has  authorized  by  the 
Sacramento  Board  of  Education.  This 
contracts  is  for  furnishing  of  all  archi- 
tectural and  engineering  services 
necessary  in  connection  with  the 
school  building  work  under  the  13.000,- 
000  bond  Issue  voted  in  1919. 

The  transfer  was  made  in  the  in- 
terf^sts  of  economy  and  efficiency,  at 
the  request  of  the  members  of  the 
Commission,  who  pointed  out  that 
.Tames  S.  Dean,  one  of  the  members 
of  the  new  Arm.  has  been  supervisin,:: 
much  of  the  work  for  many  months, 
and  the  work  now  is  down  to  where 
it    can    easily   be   handled   by   two    men. 


I'he  Divi.siou  ol  Building  and  llt-u:-- 
Mig  ol  the  Bureau  of  Stand>xrds  has  le- 
cently  completeci  a  chart  showing 
graphically  the  perceiit:ige  of  hoim- 
ownership  in  ia20  in  cities  of  thf 
United  States  having  a  population  of 
over  IdO.OOO.  This  ch.^rt  is  based  on 
statistics  •jompiled  by  the  liurcau  ot 
the  Oensus  and  al.so  incluilos  a  taolo 
giving  the  same  values  as  the  chart 
and  in  adai'-ion  the  perc-nlage  ot 
ownership  in  the  years  1910  and  190i'. 
In  i;t20.  the  lowest  percentage  _  ot 
ownership  in  the  countr>  was  in  N'e  •■' 
A'ork  City,  having  1.278,341  homes  ot 
which  12.7  per  cent  weto  ownrrt  by  I  fr- 
occupants.  .\t  the  other  fiid  of  Hi-- 
list  is  Des  Moines.  la.,  with  31.64-. 
homes  of  which  51.1  per  cent  arc  owned. 


WAR     DEPVRTMEN'T    SEEKS     FrXDS 
TO  Pt'RCH.ISE  EQ,riPME\T 

The  AVar  Department  has  requested 
appropriations  sufficient  to  purchase 
the  following  additional  equipment 
necessary  for  the  maintenance  of 
river-''  and  harbors  under  existing 
projects;  Six  seagoing  hopper  dredges 
at  $750,000;  5  20-in.  pipe  line  dredges 
St  $350,000:  3  15-in.  do  at  $250,000;  2 
dipper  dredges  at  $100,000;  4  snag 
boats,  total  $400,000;  S  derrick  boats, 
total  $300,000;  8  towboats,  total  $500.- 
(100;  60  barges  and  scows,  total  $1,400.- 
000;  and  6  launches,  total  $75,000; 
srand    total.    $9,875,(M>0. 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,    April    1,     19?2 


GNGINEER     O'SHAVGHXESSY 

ANSWERS    SPRKCKEIiS 

AND    KEXT 


M.  M.  O'Shaughnessy.  City  Engineer 
of  San  Francisco,  has  issued  a  state- 
ment replying  to  the  attack  made  on 
him  by  Fiudolph  Spreckels  and  Willian; 
Kent  over  his  opposition  to  the  pro- 
posed California  Water  and  Power 
Act.  O'Shaughncssy  branded  the  attack 
on  him  as  personal  villificatlon,  and 
charged  that  the  water  and  pov/er  act 
was  "framed  in  Rudolph  Spreckels' 
private    office." 

O'Shaughnessy  declared  in  his  state- 
n;ent  that  the  Hetch  Hotchy  pro.iect 
does  not  need  any  aid  from  Mr. 
SpreckeU  or  Mr.  Kent.  The  power 
from  this  project  may  be  sold  at  the 
powerhouse  or  transmitted  over  a 
power  line  to  San  Francisco  at  small 
cofrt  to  the  city,  where  it  may  be  dis- 
tributed by  privately  owned  enter- 
jjribes,   said   the   statement. 

The  California  plan  cannot  be  com- 
paied  to  the  Ontario  power  plant  on 
Niagara  River,  as  was  done  by  Mr. 
Spreckels  and  Mr.  Kent,  said  O'Shaugh- 
ne&sy.  California's  problems  are  morr> 
comparable  to  those  in  Seattle,  said  he. 
where,  with  municipal  ownership,  the 
people  are  groaning  under  the  cotiflsca- 
tory  tax  rate  of  $7.25  on  I  lie  ?100,  said 
O'Snaughnessy. 


L,OS  AiNGELES  BUILDERS'  EXCHANGE 
NOMINATES    OFFICERS 


At  the  general  meeting  of  the  Lob 
Angeles  Builders'  Exchange  the  fol- 
lowing nominations  for  officers  and 
directors  were  made: 

For  president,  Walter  R.  Simons,  Sid- 
ney T.  Graves  and  Charles  C.  Havens; 
first  vice-president,  Ij.  B.  Webster; 
second  vice-president,  Emil  Brown  and 
V.  J.  Bolin;  treasurer,  W.  H.  C.  Ness 
and   Norwood    W.    Howard. 

Directors:  To  represent  sheet  metal 
contractors,  Emil  Brown  :ind  F.  W. 
Dee;  cement  contractors,  James  N. 
Pattlllo;  plumbing  contractors,  William 
McArthur  and  &.  J.  Brown;  roofing 
contractors  and  dealers,  H.  F.  Boache; 
metal  lath  dealers,  Paul  J.  I^angworthy; 
unclassified  crafts  (those  with  a  rep- 
resentation of  less  than  5  members), 
.lames  C.  Ilanley,  W.  W.  Caldwell  and 
.lack    Knight. 

Directors  representing  the  burned 
clay  products,  brick  mason  contrac- 
tors, plastering  contractors,  electrical 
dealers,  general  contractors,  lumber 
dealers,  painting  contractors  and  lime, 
eement  and  plaster  dealers,  are  either 
appointed  by  their  respective  crafts  or 
are  holdovers  from  the  last  election, 
.serving   two-year    terms. 

The  primary  election  will  be  held 
early  in  April  and  the  gener.nl  plortlon 
will  be  held  April  20. 


KXTBNNIVE     MMIOS'IH)NK     1>KP08ITS 
LOC.VTED  l.\    SA.%    IIEMTO  COUNTY 


Within  sound  of  the  Mission  bella 
r>f  San  Juan  Bautlnta,  and  on  lands 
once  nwned  by  that  famous  old  Mis- 
sion, one  of  the  flnenl  and  moat  ex- 
tensive pure  limeslone  deposits  In 
•  ^llfornla,  has  bfon  dlHrovercd  on  the 
Pcarse  ranch.  yXcordlng  to  Judge 
Puarso,  pl«meer  of  San  Denllo  county, 
well  known  In  San  Krnnclaco  and  Oak- 
land, the  deposit  IlcH  on  top  of  a  high 
rldgo.  Mild  rxt<  nds  roughly  2000  feet. 
Mllh  a  width  of  150  felt,  and  a  depth 
thai     hiiH    not    ynl    been    delermlnod. 

Ai.tilysls  shows  that  the  deposit  Im 
u'nusuiilly  valuable  for  nuiklng  ce- 
ment, and  Twohy  Hrotliern,  Hnn  Fran- 
cliico  rotilra<!tor(».  whr>  are  Inleroalod 
In  the  property,  are  now  making 
plana  for  lis  exploltallon,  Involvlnir  tlio 
erection  of  a  cement  plant  on  the 
propartjr. 


One  Million  Five  Hundred  Acre 

Irrigation  Project  Proposed 


A  comprehensive  plan  for  irrigating 
500,000  acres  more  on  lands  in  the  Im- 
perial valley  of  California,  and  more 
than  1,000,000  acres  of  "highlands"  In 
the  region  of  the  juncture  of  Califor- 
nia, \rizona  and  Nevada,  has  been 
presented  to  congress  for  action  by 
the  department  of  the  interior.  It  was 
framed  by  A.  P.  Davis,  chief  reclama- 
tion  engineer. 

The  project  calls  for  "a  highline 
canal"  netween  Laguna  dam  on  the 
Lower  Colorado  river  to  the  Imperial 
valley  to  reach  the  huge  acreage  of 
arid  lands  there.  This  will  cost  about 
$3,000,000,    it    is    estimated. 

The  second  big  feature  of  the  project 
is  the  construction  of  a  huge  reservoir 
and  power  plant  at  or  neaj  Boulder 
canyon,  at  an  estimated  cost  of  $55,- 
000,000.  This  would  conserve  the 
water,  prevent  floods  and  develop  700,000 
primary  horsepower,  which  would  be 
sold  in  the  surrounding  territory. 
Plan   Aa   Proposed 

All  of  the  report  is  said  to  meet 
with  the  general  approval  of  the  seven 
states  interested  in  the  development 
of  the  Colorado  river,  with  the  ex- 
ception of  a  recommendation  that  the 
Secretary  of  the  Interior  be  given  the 
power  to  fix  power  rates  at  the  Bould- 
er canyon  dam.  The  Davis  report  de- 
clares problems  of  the  Colorado  river 
are   of  national   magnitude. 

The  recommendation  of  Davis,  which 
has  been  approved  by  Secretary  of 
Commerce  Hoover,  chairman  of  the 
Colorado  River  Commission,  and  the 
Department  of  the  Interior  are: 

1 — That  through  suitable  legislation 
the    United    States    undertake    the   con- 


struction with  government  funds  of 
a  high  line  canal  from  Laguna  dam  to 
the  Imperial  Valley  to  be  reimbursed 
by  the  lands  benefited. 

2 — That  the  public  lands  that  can 
be  reclaimed  by  such  works  be  reserved 
for  settlement  by  ex-service  men  under 
conditions  securing  actual  settlement 
and  cultivation. 

3 — That  through  suitable  legislation 
the  United  States  undertake  the  con 
struction  with  government  funds,  of  a 
reservoir  at  or  near  Boulder,  on  the 
Colorado  river,  to  be  reimbursed  by 
revenues  from  leasing  the  power  pri- 
vilegCH  Incident  thereto. 

Govemment   Control 

•1 — That  any  state  interested  In  this 
development  shall  have  the  right  at 
its  election  to  contribute  an  equitable 
part  of  the  cost  of  the  construction  of 
the  reservoir  and  receive  for  its  con- 
tribution a  proportionate  share  of 
power  cost  to  be  determined  by  the 
secretary   of   the   interior. 

5 — That  the  secretary  of  the  interior 
be  empowered  after  full  hearing  of  all 
concerned  to  allow  the  various  appl- 
cants  their  due  proportion  of  the  power 
privileges  and  to  allccate  the  coat  and 
benefits   of  a    highline   canal. 

C — That  every  development  here- 
after authorized  to  be  undertnken  on 
the  Colorado  river  by  Federal  govern- 
ment or  otherwise  be  required  In  both 
construction  and  operation  to  give 
priority   of   right   and   use: 

fA)  To  river  regulation  and  flood 
control. 

(B>  To  use  of  storage  water  for 
irrigation. 

(C)      To   development    of   power. 


W.\Hi:.S  A\D  PRODUCTS  SHOW  TO  BE 
IMO.VTI  REn    AT    OAKLAND 


Aahmes  Temple  Exhibits  Committee, 
•Aahmes  Temple,  13th  and  Harrison  Sts., 
Oakland.  announces  an  Architects'. 
i;uilders'  and  House  Furnishers'  Show 
to  be  a  feature  during  the  Shrine  Mardi 
Oras  weel<  to  bo  held  in  the  Oakland 
tiiunicipal  auditorium  from  April  24th 
lu  29th  inclusive.  This  is  an  excellent 
opportunity  for  San  Francisco  and  Bay 
County  firms  to  exhibit  their  products. 
For  further  Information  address  com- 
niitt'-e  direct  or  phone  Oakland  68 


"Resolved.  that  this  association 
does  hereby  declare  that  the  City  of 
Bakersfield.  and  Kern  County,  aa  far 
as  it  is  possible  for  the  meml)ers  of 
this  nssoci:ttinn  to  make  it.  shall  be 
and  continue  \inder  the  American 
Plan." 


siMOKs    I'o  iiwi;   Ko\i>  nis-i'iii4-r 
Dion.  \iti:i)  VOID 


nilII.DIN<;    <OHTS    REDUCED 


Construction  costs  In  Oakland  and 
the  bay  cities  are  25  per  cent  lower 
today  than  they  wore  one  year  ago. 
according  to  Oeorge  Walker,  of  P.  J 
Walker  &  Co.,  general  contractors  of 
.San   Francisco. 

Walker,  who  is  a  close  student  of 
Industrial  conditions,  credits  IB  per 
cent  of  the  reduction  in  costs  to  In- 
creased efficiency  of  labor  under  the 
Improved  operntlng  conditions  recently 
put  Into  effect.  Ten  per  cent,  he  says. 
\h  due   to  a  reduction   In   wages 

.« 

\>IEHirAN    PLAN    IN    OPKHATIOM     \T 
BAKRRSFIBI'D 

The  Amerlenn  IMun  for  the  i.niidiiiK 
Interests  went  Into  effect  March  2.''>lh. 
whin  tl\<-  InduHtrlnl  .Vnsoeiallon  of  thai 
elty    adopted    the    following   reaolutlon: 

"KeHlf.ved.  that  thin  nM»<«-liil  Ion 
doen  hi-rehy  npprove  of  (he  action  of 
Ihr  r.iillderH*  Exchange  of  Bakeratteld, 
In  deelaring  for  the  American  Plan 
In  conduct  of  all  building  and  con- 
tracting upcrailons  In  nnkersfleld  and 
vicinity  lifter  March  25.  1022.  and  he 
It    furtb«r 


\Villiain  I'ieree.  Suisun  Valley  or- 
chardist.  h.i.«  tiled  a  suit  against  the 
County  of  Soluno  and  the  Poaril  of  Su- 
pervisors asking  that  the  fornintton 
of  the  Ro.Td  District  ltnprov<'nieni. 
Suisun  No.  4.  be  declared  void  and  tli«i 
Ills  l;inds  lu>  not  included  In  the  dis- 
trict and  sh.Tll  not  be  asses.sed  for  any 
of   the   r<  ad   W(>rk    I  hereon. 

Pierce  alleges  inat  the  district  was 
illegally  formed  by  leaving  <n\f  much 
nssessable  land  which  should  have  beeii 
Included,  and  further  slleged  that  th*" 
Sup'-Tvis^rs  did  not  gi\e  liim  a  proper 
healing  at  (he  tlnu'  of  the  h.<arliig  of 
oppoMtlon  lo  I  he  (orniation  of  Ihe  dic- 
iriel. 


s.  K.  ill  ii.Dioits*  i:\(  ii\m;ic  iii.amkd 
roH  oi'i:\  ^iioi*  i:v  hxk  johe 

Membera  of  the  building  (radeK 
iinlonx  of  Santa  Clara  county,  who 
have  been  out  of  work,  refusing  to 
aeeepi  the  Amerlcjin  Plan  of  employ- 
ment, blame  the  .Sian  KranelHco  Hulld- 
erj»*  Kxeh.'inne  for  the  Introduction  of 
that  system  of  employment  Into  their 
eounlv.  The  senflnunt  of  the  bulldern 
of  that  county  was  expressed  by  If.  C. 
.Iorgeni»<>n,  presl<l«>nt  of  the  Santa 
Clara  dlKirlcl  council  of  carpentern. 
who  wnn  In  San  Fr.inclsco  for  ;i  eon- 
fercncw   with    labor  leadera 
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APARTMENT  HOUSES 


Cost,    $13,000 
Cal.      381    Fresno 


Contract    Awarded. 
APARTMENTS 
FRE&NO,   Fresno   Co. 

Ave. 

Frame  store   and  apartment  house. 
Owner — S.    S.    Mayramjanian. 
Architect — None. 
Contractor  —  Prlchard     Bros.,     Howell 

Bldg.,    Fresno. 


Permit  Applied  For — Sub-flgrures   to  be 
rL*  3.  k  c  n 

APARTMENTS  Cost,    $ 

SAN     FRANCISCO.       &     Antonio     near 

Leavenworth. 
Six-story     reinforced     concrete     apart- 
ment  house. 
Owner — Frank   J.    Klimm,    221    Oak    St., 

San    Francisco. 
Architect — T.    Paterson   Ross,    310   Cali- 
fornia   St.,    San    Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg, 

San  Francisco. 
Supt.  of  Constr. — Wm.  Nopper,  Prem. 
All  bids  will  be  taken  by  Mr.  Nopper. 
The  structure  is  to  be  a  duplicate 
of  the  apartments  at  No.  460  Ellis  St. 
owned  by  Mr.  Klimm,  which  was  erect- 
ed eight  year  ago  from  plans  by  Ar- 
chitects   Salfield    &    Kohlberg. 


Contract  Awarded. 

APARTMENTS  Cost,   $40,000 

fe'AN  FRANCISCO.      W   low  ell   bireol   94 

N  Sacramento  Street. 
Four-story  and  basement  concrete  (16) 

apartments. 
Owner  —  Matilda  Anderson,  746  Cieaiy 

St.,  San  Francisco. 
Architect  —  E.    B.    Young,   2.'il    Kearny 

St.,   San  Francisco. 
Contractor — H.   D.   Hogrefe,    62    Divisa- 

dero  St.,  San  Francisco. 


Plans   Being  Prepared. 

APARTMENTS  Cost.    $1011,000 

OAKLAiND,  Alameda   Co.,   Cal. 

Four-story   .and   basement   brick   apart- 
ment hou.se  (35  2  and  3-ro.)tu  apts.) 

Owner — Withheld. 

Architect — J.    i\    Thayer,    f)24     Siieldon 
Bldg.,  San  Fra,ncisco. 
Figures   will   be    called    foi-    in    alK)ut 

three  weeks. 


Contract    Awarded. 

APARTMENTS  Cost.    $:il,;")0O 

OAKLAND.  Alameda  Co.,  Cal.  N  Cot- 
tage  50   W    Warf.eld   Avenuf. 

Three-story  26-room  frame  apartments 

Owner — Sarah  M.  Nelson,  ,"58  Santa 
Clara  Ave.,  Oakland. 

Architect — None. 

Contractor — Geo.  Hudson,  2733  Foothill 
Blvd.,  Oakland. 


Contract   Awarded 

AP.-VRTMENTS  Cost.   $60.00'' 

SAN   FRAi\<:iSCO.     S   Sacramento   near 

Buchanan. 
Three-sLory    and    basement    frame    smd 

plaster    apartment    house    building 

(6   7-room   apartments). 
Owner — John    Siobe. 
Architect — E.     }<).     Young.     25)     Jvo;un> 

St.,   San   Francisco. 
Contractor — M.   A.   Little,    SOi")    r.'i-!li   St., 

San  Fr.ancisco. 


Contract    Awarded. 

APARTMENTS  Cosi.  .>J.l. 

SAN  FRANC1SC;0.        NE   Franklin     : 

Chestnut  Streets. 
Three-story    and     basement     ti'anio 

apartments. 
Owner — David    F.    and   May   Capelli, 

Webster  .St.,  San  Francisco. 
Architect — John  J.  Foley.   770   5th   .V 

San  Francise  >. 
Contractor  —  S.    i-'errom    .t    Sou.     i 

Filbert   St.,    San    Francisco. 


IHIO 

tnd 
(6) 
«S 
vc, 
it  26 


Contract  .^.warded  for  Excavating, 
Rough  Carpenter  and  Conorote 
Work. 


APARTMENTS  Cost,    $75,000 

SAN  FJ'.ANCISCO.  NE  Sutter  and  Tay- 
lor Streets. 

Six-story  Clas.s  C  apartment  house  (25 
2   and    3-room   apartments). 

Owner — Geo.   1'.   Smith. 

..Architect — E!dvv.  T.  Foulke.s.  Crocker 
Bldg.,   San   Francisco. 

Contractor — Atlas  Concrete  Co.,  180 
Jessie   St.,   .San   Francesco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,   $18,000 

SAN  FRANCISCO.  Buchanan  and  Her- 
man Street". 

Two-story  and  basement  frame  and 
plaster  ap.artment   house. 

Owner — W.  S.  McLeod. 

.'Architect — Meyer  &  Johnson.  l.'.ank'-rs' 
Investment  Kldg.,  San    Franci.sco. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost.   $250,000 

SAN    FltANCISCO.       E    Stockton    90    N 

California. 
Four-story    and    basement     brick     (17) 

apartments. 
Owner — V.   Fassio,   517   New   Call   Bldg., 

Ran   Francisco. 
I'lans   by   owner. 


Contract    Awarded. 

.\PARTMENTS    .  Cost,    $12,00* 

OAKLAND.  E  Elston  Ave.  495  &  Ham- 
pel    Street. 

Two-story    frame    16-room    apartments. 

Owner — M.    A.    Wallin. 

Architect — None. 

Contractor  —  California  Builders  Co., 
1534    Franklin   St.,    Oakland. 


Plans   Comnleted. 
APARTMENTS 

SAN       FRANCISCO 

Vallejo  Streets. 
Three-story    and    bat-:ement    frame    (12) 

.apartments. 
Owner — Devencenzi     Bros 

St.,  San  Francisco. 
Aichitcct — None. 


Cost,    $25,000 
NW    Hyde      and 


1071     Union 


Plans   Being   Figured. 

APARTMENT    HOUSE  Cost,    $16,000 

SAN  FRANCISCO.       Golden   Gate  Ave. 

near  Scott  St. 
Three-storj      frame      apartment      house 

(6    3-room    apartments). 
Architect — Arthur     G.     Scholz,     Phelan 

Bldg.,    San    Francisco. 
Figures   are   being   takei\   for   a   gen- 
eral   contract.      Steam    heating    system 
with   oil  burner. 

Contract  Awarded. 

APARTMENTS  Cost,    $30,000 

FRESNO,   Cal.      242!i-43    Belm.ont   Ave. 

Frame    store   and   apartments. 

Owner — J.     P.     C.ickler,     3362     Belmont 

Ave.,    Fresno. 
Aichiiect — Not   given. 
Contractor — Dow   &    Cannon,    Fre.snu. 


Contract  Awarded. 

APARTMENTS  Cost,    $15,122 

RICHMOND.  Contra  Costa  Co.,  Cal. 
NE   10th   and   Roosevelt. 

Fr.ime   apartment   house    (8   apts. ) 

Owner— W.  W.  F'elch,  614  10th  St., 
Richmond. 

Architect — None. 

Contractor — Carl  Overaa,  2105  Roose- 
velt   Ave.,    Richmond. 


Owner  to    Take  S'ub-figures  Next  Week. 
APAFiTMEXTS  &  STORE       Cost,  $»n.OQ0 
SAN     FRANCISCO.       Channel     St.      \^r 
CiUfornia. 


OFFICE  BUILDING  SITE 
FOR  SALE 

Will  sell  fine  Oakland  office 
building  site,  50x103  on  15th  near 
City  Hall,  reasonable.  Miss 
Sherlock,    351    12th    St..    Oakland. 


Tiiree-story   brick   apartment  and  •to'© 
building     (20     2-room     apta.) 

Owner — Julia  O.  Zerweck,  145  E  Wymn 
dotte   St.,   Stockton. 

Architect^Ralph  P.  Morrell,  I.  O.  C-   F 
tildg.,  Stockton. 

Ski^tches    Beini?    Prepared. 
APARTMENTS  Cost.    $ZO,0Q9 

SUSANVILLE.    Lassen   Co.,    Cal. 
Two-story    frame    apartment    house 
Owner — Withheld. 

Architect — Woollott     &     Lamb,     H»<cel 
stein    Bldg.,    Sacramento. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Sydner  Kurlander,  1007  Humboldt  S;. 
Santa  Rosa,  has  purch.ised  McGregor 
property  on  Humboldt  street,  and  planb 
to  erect  three  apartment  buildingb 
each   containing   f.>ur  apartment   flats. 


BANKS 


Sf'sreg-atod    Figures    to    be   Taken    Next 

Week. 
.ALTEftATIONS  Cost,  $25,000 

If  AY  WARD,    Alameda    Co.,    Cal. 
Alter     and     extend     banking     room     in 

brick    building. 
f)wner — Bank   of  Hayward. 
Architect — Henry    C.    Smith.     Humboldt 

Bank     Bldg.,    San     Francisco. 


Figures   to  be  Taken   .About    Anril   lotli. 
BANK  Cost."  $350.00.' 

SACRAMENTO.     Cal.       SW     Sixth     and 

K  Streets 
One-stoiy  Class  A  bank   building. 
Owner — Bank   of  Italy. 
Architect — Geo.   C.   Sellon   &r   Co.,   Milau 

Bldg.,  Sacramento. 
Figures   will   be    taken    for   a   general 
contract. 


Contract    Awarded. 

BANK  Cost,   t 

PLACERVILLE,     El     Dorado     Co.,     Cal 
One-sto!y      reinforced     concrete      bank 

building. 
Owner — Bank    of    El    Dorado    County 
Archittct — E.     C.     Hemmings,     Ochsner 

Bldg.,  Sacramento. 
Contractor   —    Wm.      MurcoU,      Ochdner 

Kldg.,  Sacramento. 


BONDS 


SANTA  ROS'A,  Sonoma  Co..  Cal.— 
Bonds  of  $25,000  voted  in  Lewis  .Scho..- 
District  to  purchase  grounds  and  erect 
new  school. 


RIVERSIDE,  Riverside  Co.,  Cal. — 
May  10  is  the  date  set  to  vote  bond.s  of 
^500,000    for    school    improvements. 

GLENDALE.  Los  Angeles  Co..  Cal. — 
The  Board  of  Education  of  Glendale 
has  decided  to  call  a  .special  election 
to  vote  bonds  in  the  sum  o:  $600,000  for 
a  new  high  school.  John  C.  Austin. 
1125  Baker-Del  wiler  Bldg..  Los  An- 
geles, and  Geo.  M.  Lindsey,  Glendale, 
Associate  are  the  architects. 


REDWOOD  CITY,  San  Matto  Co..  Cal. 
—Election  will  be  held  April  18  in 
Ravenswood  School  District  to  vote 
bonds  of  $28,000  to  finance  construc- 
•  ion  of  a  new  school.  Trustees  of  thf 
district  are:  Amos  A.  Davis,  E.  V 
Lam  and  L.  H.   Brown. 


.MODESTO,  Stanislaus  Co..  Cal. — Un- 
til April  11.  10  A.  M.,  bids  will  be  re- 
loivid  by  supervisors  for  purchase  of 
$36,000  bond  issue  of  Turlock  School 
nistrict;  proceeds  of  sale  to  finance 
school     improvements. 


NEWPORT  BEACH.  Cal. — The  $25.- 
iiOO  bond  issue  for  dredging  harbor  near 
Yacht  Club  was  defeated  at  special 
oUclidn, 
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ARCADE,  Sacramento  Co.,  Cal. — 
Election  held  in  Arcade  School  District 
lo  vote  bonds  of  $25,000  for  new  school 
failed    to    carry. 

NEWPORT  BEACH,  Cal.— The  $21,000 
bond  issue  to  construct  bridge  over 
Santa  Aia  river  on  road  to  Santa  Ana 
carried  Bridge  will  have  45-ft.  steel 
srirder  span  with  approaches  about  300 
feet  lont?  consisting:  of  fill  between 
wooden  bulkheads  and  paved  with  8-in. 
concrete.  Bids  will  be  taken  in  about 
s  weeks.  Paul  E.  Kressly,  H.  W.  Hell- 
man  Bldg.,  Los  Angeles,  City  Engineer. 

MOORPARK.  Ventura  Co.,  Cal. — 
Bonds  of  J25,0C0  voted  for  water  sys- 
tem. Engineers  F.  G.  Desserly  and  E. 
R.  Bowen,  Central  Bldg.,  1-os  Angeles, 
will  prejjare  plans. 

PATTERSON,  Stanislaxis  Co.,  Cal. — 
P.onds  of  $20,000  voted  to  complete 
grammar  school  building  for  which 
?60,000    were   originally   voted. 

DINUBA.  Tulare  Co.,  Cal. — Bonds  of 
?>tn,000  voted  in  Dinuba  Elementary 
School  District  to  finance  construction 
of  new  grammar  school,  plans  for 
which  have  been  prepared  by  Architect 
Ernest  J.  Kump,  Rowell  Bldg.,  Fresno. 

PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— April  21  is  date  set  to  vote  bonds  of 
J40,00  in  Pacific  Grove  High  School 
District  to  finance  erection  of  Indus- 
trial arts  building  on  high  school 
grounds.  Trustees  of  district  are:  H. 
G.  Jorgensen,  J.  J.  Williams  and  O-  E. 
Chase. 

DANVlLLiE,  Contra  Costa  Co.,  Cal. — 
Bonds  of  $20,000  voted  in  DaYiville 
School  District  to  erect  new  grammar 
school. 


MORGAN  HILL),  Santa  Clara  Co.,  Cal. 
— April  IT  is  date  set  in  Morgan  Hill 
School  District  to  vote  bonds  of  $44,000 
for  a  new  grammar  school. 

BAKERSFIELD,      Kern      Co.,      Cal. — 
Bonds     of     $225,000     voted     to     finance 
school  additions  sold   by  county  super- 
visors for  a  premium  of  $780. 
(41130)      1st    report    Jan.    19;    3rd,    Feb. 

COUUSA.  Colusa  Co..  Cal.— Bonds  of 
$795,000  voted  to  finance  construction 
of  a  svstem  of  good  roads;  50  miles 
of  paved  roads  and  36  miles  of  gravel 
roads. 


MIA>ri.  Ariz. — Supervisors  'approve 
use  of  state  75%  fund,  apportioned  to 
fiila  Co.,  for  construction  work  on  Su- 
perior-Miami highway,  widening  3 
miles  of  roHdw;iv.  Tlios  Maddock, 
Ktate  engineer. 


CHURCHES 


Conlrari    lo    be    Awarded    Monday. 

CHUUCH  Cost,    $ 

OAKLAND.      NW    4l8t   and   Gilbert   Sts. 

()nc-«tory  frame  and  plaster  (tile  roof) 
Sunday  School  building  as  first 
unit    of    church. 

Owner— Sixth  Church  of  Chrlit  Scien- 
tist". „.^ 

Architect— Wm.  Mllwaln,  Albany  Bldg, 

Oakland.  -_  „  «,  w 

Contractor— F.  W.  Maurice,  U62  B-26th 
St..  Oakland. 


Planh   Being   Figured.  ,,a„..,w, 

ADDITION  •  osl,    $100,000 

I.,OH  ANGKI..KS.   <'al.     Sorond   una  MRin 

'  StrcciH.  Hi.    V'lblana'H   c'lihtdral    . 
.\<Mltl.Tn   to  Cathodral. 
f)wti«r      Homan  '"iittiollc  Arclil-lchop. 
\rclilttct — John       <*        Austlti,       MakiT- 
DitwtNr  r.ldtr..  1^<'H    Xngen'H. 

■         Id    &    I)ilv<r.    Douiflas    Uldn.. 
,  Rwiird«<l    I  Ik-    contract    for 

uu  foundril  Ion .  linker  Iron 
W.iiK'^  1111  th«'  cohlriKl  lor  nl  rtirt ui  ;■  I 
»l4  «•!  Wf>rk.  Hl<l«  (TO  u.'liiK  'iik«n  <ii 
tfcMicrnI   •oniniil    w.rk    for   the   artclltlon 

.,,,,1     ,,      .1,1 1.       ..,...,111     liulMhiK 

linrt   ,  1    A      balcony 

bic   W«i«      ..I   »..."".    ^i'.iuht    ll—'    "..rl« 

iind  pnlniing  nnrt  decorating. 


Plans    Being    Prepared. 
CHURCH  Cost,    $10,000 

VALI.EJO,  Solano  Co.,  Cal.     Georgia  St. 
T\\o-story    frame   church. 
Owner — Episcopal  Church. 
Architect — Chas.    Perry,    514    Main    St.. 
Vallejo. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded — Sub-Figures  Being 
Taken. 

WAREHOUSE  Cost.    $33.!i00 

PASO  ROBL.es,  San  Luis  Obispo  Co., 
Calif. 

Reinforced  concrete   warehouse. 

Owner — California  Almond  Growers  As- 
sociation. 

Construction  Engineer — D.  R.  Bailey. 
2216    25th    St.,    Sacramento. 

Contractor — Jas.  L.  McLaughlin,  2.")1 
Kearny    St..    San    Francisco. 

Owner  Taking  Figures. 

WAREHOUSE,  ETC.  Cost.   $ 

SAN  FRANCISCO.     Natoma  and  Fourth 

Streets. 
One-siory    V)rick    warehouse    and    otRcc 

building. 
Owner — Fernald    Co..    221    Tehama    St. 

San   Francisco. 
Architect    —   i<;.    E.    Young.    251    Koarny 

St..  San  Francisco. 


Preliminary  Plans  Being  Prepared. 

ALTERATIONS  Cost.  $ 

SAN  FR.ANCISCO.  NW  Annie  and  Jes- 
sie Streets. 

)'J.\tensivo  alterations  to  building  for 
printing  plant   of  S.  F.   Examiner. 

Ov/ner — Wm.   R.  Hearst. 

Architect — Miss  Juiia  Morgan.  Mer- 
chants" Exchange  Bldg..  S    F. 


Sketches   Prepared. 

FACTORY  BUIIDING  Cost,  $100,000, 
building  and  equipment. 

OAKLAND.      Locatior.    Not    Selected. 

Brick    or    concrete    factory    building. 

Owner — Universal  Products  Co..  Thay- 
er   Bldg.,    Oakland. 

Architect  —  F.  H.  Horswlll,  Thayer 
Bldg..    Oakland. 


Cost,    $26,000 
W    Guerrero    132    N 


Pliins  Completed. 
WAREHOUSE 
SAN    FRANCISCO. 

16th. 
Two-story  and  concrete  warehouse  and 

packing  plant  and  1-story  concrete 

driveway. 
Owner — .National     Ice     Cre.im    Co.,     371 

Guerrero  St.,  San  Francisco. 
.Architect — Wm.    Mooser,    Nevada    Bank 

Bldg..    San    Francisco. 

Figures  to  be  Taken  Shortly. 
WAREHOUSE  Cost,    $150,000 

SACRAMENTO.      N    L   St.    between    6th 

and   7th  Sta, 
Five-story  mill  construction  warehouse 

building. 
Owner — Breuner    Co. 
Architect — Jns.    S.    and    Chas.    L.    Dean, 

City    Library    Bldg.,    Sacramento. 


OKOVILLE.  Butte  Co..  Cal.— Wyan- 
dot I  o  Olive  Growers'  .\ssoclatiou,  i)lans 
liurchasi  of  .Sutilcal  Packing  Com- 
p.iny's  plant  In  Orovllle  for  an  olivt^ 
lirioklnc  plant  If  tli"  plant  cannot  be 
s<  cured  for  .a  reasonable  figure  tlio 
Ollvo  (Jrowers'  propo.^e  lo  conatruei  .-i 
new  plant  on  i)ro|i"rty  on  which  options 
havf   been   scoured. 


VI'BA.  CITY.  Sutter  Co..  Cal.— .Snn- 
Miiid  Ualaln  Growers"  Association,  ap- 
propri.ites  $70,000  to  erect  fireproof 
l>acklng  plant  In  this  city.  Erection 
of  plant  depends  upon  .\aa<iclatlo»;  se- 
curing sniriclcnt  contracts  from 
grfiwern 


W(K)I)LAND.  Yolo  Co.  Cal.— K.  S. 
Uarnea.  Wooiiliind.  $1,545,  low  bidder 
to  construct  additions  to  county  ware- 
h<iuse.      Itld   taken   under  advisement. 


I'OKTLAN'n.  Ore.— Until  April  fi.  bids 
will  be  received  by  I'uldic  Dock  Com- 
mission, to  conKlrnct  tr:innlt  nhoi]  on 
Wllllnmrtte  Iron  and  Steel  Work", 
known  ns  Unit  B  Mnnlrlpnl  Turmlnal 
No  1:  xbod  V.I  1 1  h«  ISH  ft  wide,  600 
ft.  long. 


FLATS 


Contract  Awarded. 

FLATS  Cost,    $12,255 

SACRAMENTO.      2820-22    J  Street. 

T^^o-story   frame    (4)    flats. 

Owners — Mr.  and  Mrs.  T.  M.  Chamber- 
lain.   727    8th   St.,   Sacramento. 

Architect — None. 

Contractor — J.  T.  Ransdall,  1055  41st 
St.,   Sacramento. 


Contract  Av/arded. 

FLATS  Cost,     $12,000 

SACRAMENTO,  Cal.  No.  617  Twenty- 
fourth  Street. 

Two-story  frame   (.4)    flats  and  garage. 

Owner — Geo.  James,  619  24th  Si.,  Sac- 
ramento. 

Architect — None. 

Contractor — ^^  .  C.  Keating,  Capitol  Na- 
tional  Bank    Bldg.,    San    Francisco. 


Contract  Awarded. 

FL.\TS  Cost.   $9,000   each 

SAN  FRANCISCO.  NE  Balboa  and  26th 
Ave.  and  N  Balboa  38-9  E  26th  Ave 
Two  tv.'o-story  and  basement 
frame   fiai    building   v2   flats  each) 

Owner — S.  A.  Wood.  53  Presidio  Ave.. 
San  Francisco. 

Designer  and  Contractor — J.  H.  Thorp. 
654   21st  Ave..  San  Francisco. 


I'lans  Being  Figured. 

FLATS  Cost,    $11,000 

SAN  FRANCISCO.     E  22nd  Ave.  S  Lake 

Street 
Two-story    frame    flat    building    (2    6- 

room   flats   and   basement   garage) 
Owner — Withheld. 
Architect — Arthur     G.     Scholz,     Phelan 

Bldg.,  San  Francisco. 
Figures  are    being   taken    for   a   gen- 
eral contract. 


(JOVERNMENT    WORK    AND 
SUPPLIES 


SAN  FU.\NCISCO— Until  April  3,  11 
A.  M.,  under  Order  .No.  3638/ Sl'l,  bids 
will  be  received  by  U.  S.  Engineer 
Oilice,  for  furnishing  and  delivering 
Uio  Vista,  Solano  county:  100  lbs. 
putty;  25  gallons  sintkestack  paint; 
4  quarts  aluminum  paint:  300  lbs. 
white  zinc:  2  gallons  black  varnish; 
2    gallons    varnish    remover. 

SAN  FRAN(MSlX)— Uarrett  .V  llilp. 
918  Harrison  Street,  are  taking  sub- 
flgures  on  all  branches  of  work  foi 
their  bid  on  the  construction  of  nine- 
teen reinforced  concrete  hospital 
nulldlngs  for  the  Vcteraiit.  Hospital  ai 
Palo  Alto,   Santa    Clara   C(  unty. 


SEATTLE,  Wash.— Until  .\prll  6.  un- 
der Requisition  &C-352S-3549-3546,  bids 
will  be  received  by  Alaskan  Engineer- 
ing Commission,  for  furnishing  and  de- 
livering Crocus  cloth;  screw  plate; 
twist  drills;  machine  screws;  wood 
screws;  lineman's  equipment;  wireless 
equipment;  electrical  materials,  etc. 
Further  details  may  be  had  from  San 
rianctsco  offlces  of  Commission  In  the 
Cuatomhcuse. 

WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
.\cct>untH.  Navy  Dep;irt  nient.  for  fur- 
nishing and  delivering  materials  to 
N'avy  Yards,  date  for  opening-  bids  as 
rmted    ai    end    of   each    paragraph: 

Schedule  9469.  for  Mare  Island.  .lO.OOO 
pounds     pulverized    slUea;     Ai)ril     4. 

Schedule   9540.    for    Mare    Islniid.    1    ar- 
•nature   coll    winder.    1    spreaded  or   for- 
n)«r,    I    coll    lappInK    and    coll    winding 
machine  and  1   magnet   wire  tension  de 
vice;  April    11 

WASHINGTON.       1).       C  l--ilin\vinn 

lilds  rec«>lvid  by  Hnrenii  of  Yards  and 
Docks,  Navy  Department,  under  Spocl- 
ritatlon  No.  4571.  for  operating  and 
i...wer  building  systeniH,  wnlkn.  sewer 
;ind  water  systems  at  the  naval  radli> 
.iiid    compn^s    stations.    Tatoosh    Island. 

Keni  (!>  work  romplot«;  (2)  for  S-ln 
n<'\\>-v  on  I  hi;  (3)  HCWer  work  Indicated 
<  M  "^pllnn  the  d-ln.  sewer  outlet  and 
voll  ulplng  to  now  operating  and  power 
building: 


Saturday,     April     1,     1922 
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Bert  Ward,  418  Peoples  Bank  Bldg., 
Seattle  Wash.,  Item  (1)  $14,880.86.  90 
days;   (2)   $600;   (3)   $400. 

Allen  Pope,  4722  15th  St.,  N.  W., 
Washington,  Item  (1)  $23,900,  90  days; 
(2)    deduct  $.500;    (3)    deduct   $500. 

George  E.  Wright  (Inc.),  1454  Monad- 
nock  Bldg.,  Chicago,  Item  (1)  $18,950, 
90  days;    (2)   $850;   (3)    $800. 

Shirley  Oowan,  Tatoosh,  Wash.,  Item 
(1)  $24,341,  90  days;  (2)  $1635;  (3)  $738. 

W.  F.  Martens,  112  C-ulter  Bldg-., 
Rochester,  N.  Y.,  Item  (1)  $18,613,  140 
days;   (2)    $700;    (3)    $500. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Preliminary  Plans  Being  I'repared. 
UNDERTAKING  PARLOli  Cost,   $20,000 
SAN  FRANCISCO.     California  St. 
Two-story   Class  C  undertaking   parlor 

building. 
Owner — Mission  Undertaking  Co. 
Architect — Morrow  &  Garrtin,  Chronicle 

Bldg.,  San  Francisco. 


Cost,    $37,189 
N  Ocean   Ave    80   E 


Contract  Awarded. 
GYMNASIUM 
SAN  FRANCISCO. 

Faxon  Ave. 
One-story  brick  gymnasium. 
Owner — Pacific  Hebrew  Orphan  Asylum 

&  Home  Society,  11  Homewood  Av.. 

San  Francisco. 
Architect — A.  H.  Jacobs,  110  Sutter  St., 

San  Francisco. 
Contractor — Ira     W.      Coburn,      Hearst 

Bldg.,  San  Francisco. 


Contracts      Awarded — Plastering      Bids 

Wanted. 

HOME  Cost,   $ 

SAN  FRANCISCO.     Mission,   Silver  and 

Lisbon  Streets. 
Class  A   Home. 
Owner — Hebrew    Home    for    Aged    and 

Disabled. 
Architect— S.  L.   Hyman,  F'oxcroft  Bldg, 

San    Francisco. 
Metal  DooTH  and  Winclovr  Frames,  Sky- 

lightH,       Roof       Ventilators,       Htc, 

awarded    to    Guilfoy    Cornice    Wks., 

209    8th   St.,   at   $2129. 
Roofing;    Felt,    Asphaltum    Gravel,    'Etc, 

to    .T.    L.    Rapheld    Roofing    Co.,    at 

$2833.50. 
Ornamental     Iron     Work     bids     in     and 

under    advisement. 
PIsiMterinig   bids    now   being   taken. 


To  be  Done  by  Day's  Work — Construc- 
tion to  Start  Next  Week. 

CLUB  BLDG.  Cost.  $250,000 

SAN  FRANCISCO.     S  Post  W  of  Mason. 

Six- story    and    basement    Class    A    cluh 
building. 

Owner — Union    League    Club,    John    L. 
Mc.Nab.    President. 

Architect — T.   Patcrson   Ross,    TIG    Cali- 
fornia St.,   San   Francisco. 
Steel   awarded    to    The   Westein    Iron 

Works,   141   Bcale  St. 


SAN  FRANCISCO — The  Saa  Francisco 
Ladies'  Protection  and  Relief  Society 
have  purchased  the  block  bounded  by 
Octavia,  Francisco,  Laguna  and  Bay 
Sts..  and  will  erect  some  time  in  the 
future,  .a  group  of  buildings  for  a 
children's   home. 


LOS  ANGELES,  Cal.— H.  M.  Baruch. 
1.  W.  Hellman  Bldg.,  Los  Angeles,  was 
low  bidder  at  $99,720  on  general  con- 
tract for  erecting  a  Masonic  Temple  at 
corner  of  1st  and  Chicago  Sts.,  for 
Hollenbeck  Lodge,  F.  &  A.  M.  Low 
bidders  on  other  contracts  were:  F.  D. 
Stephenson  on  electrical  work  at  $1660; 
E.  W.  Crowell  on  plumbing  at  $3285; 
and  G.  C.  Sutton  on  heating  at  $4392. 
Arthur  W.  Angel  and  John  C.  Smith, 
325  H.  W.  Hellman  Bldg.,  Los  Angeles, 
associated  architects.  Two-story.  116 
X  140  ft.,  stores  an  dsocial  hall,  kitchen 
and  service  department  in  Ist  floor; 
club  rooms  and  2  lodge  rooms  In  2nd 
story;  brick  construction,  tapestry  brick 
facing,  terra  cotta  trim,  plate  glass, 
steel  beams,  composition  roofing,  pino 
trim,  cement  and  maple  floors,  gas 
lieating. 


HOSPITALS 


Plans  Being  Figured — Bids  c;iy3e  April 
24     1922. 

ALTEIiATIONS  Cost,    $ 

NEAR   SAN   LEANDRO. 
House-moving,         underpinning,       con- 
crete   foundations,    etc.,    and    con- 
crete   oil      tank    for    the      AlKmeda 
County    Hospital. 
Owner — Alameda  County,  Geo.  E    Gross 

Clerk. 
Architect— II.    H.    Meyers,    Kohl    Bldg., 
San    Francisco. 
All  liidt;  received  or.  March  20th  weie 
rejected.      The      lowest    biJ    v/as      sub- 
mitted  by   H.  E.    i\IcCauley  at  $16,485. 

Contract  Awarded. 

HOSPITAL  Cost,    $350,000 

SEATTLE   WASH.      50th  Avenue   NE. 
Five-story  fireproof  hospital   230x70   ft. 
Owner — Sisters   of   the   Sacred   Heart. 
Architect — John    Graham,    Green    Bldg., 

Seattle,    Was*. 
Contractor — Scherer     &.      Carlson,      111 

Pine  St.,  Seattle,  Wash. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Until  April  17,  10  A.  M.,  bids  will  be 
received  by  Elizabeth  M.  Nash.  County 
Clerk,  for  steam  heating  ventilation, 
steam  boiler  plant  and  refrigeration 
for  county  hospital.  See  call  for  bldat 
under  official  propooal  section  in  this 
insoe. 


SAX  FRANCISCO — Until  April  3,  3 
P.  M.,  bids  will  be  received  by  J.  S. 
Dunnigan,  clerk,  Board  of  Supervisors, 
■for  furnishing  and  installing  one  high 
pressure  dressing  sterilizer  for  Cen- 
tral Emergency  hospital.  Sptecifiqa- 
tions   may   be   had   from   clerk. 


HOTELS 


Contract  Awarded. 

HOTEL     Cost,  approximately  $1,000,000 

BERKELEY.      Hearst  Ave.   and    Euclid 

Street. 
Fireproof    students    hotel. 
Owner — University    Hotel    Corporation, 

E.   L.    Harper,    2014    Shattuck   Ave., 

Berkeley. 
Architect  —  Bliss     &      Faville,      Balboa 

Bldg.,   San    Francisco. 
Contractor — Lindgren    Co.,     Monadnock 

Bldg.,   San   Francisco. 
Construction   will   not   be   started    for 
some  time  as  the  project  is  now  being 
financed. 


T'lans  Being  Prepared. 

HOTEL    &    STORE  Cost,    $158,000 

SvAN     FR.\NCISCO.       SW      Eddy     and 

Mason  Sts. 
Complete-    6-story   and    basement    brick 

hotel  and  store  building,  158-rooms 

(only  the  four  walls  and  partit*«»»« 

have    been    completed). 
Owner — J.  K.   Prior  Estate. 
Lessee — Delia    Steele. 
.Vrchitect^  Kenneth      MacDonald,      284 

Pine  St.,  San  Francisco. 
For    seven    years    the    structure    has 
stood  an  uncompleted  and  unused  shell. 
Architect  Earle  R.  Scott,  deacesed,  pre- 
pared   the    original    plans. 


from  Federal  Power  Commission  to 
construct  hydraulic  power  plant  on 
north  and  west  forks  of  Kings  river; 
project  will  cost  $50,000,000,  and  will 
develop  250,000  horsepower  and  350,000 
kilowatts. 


PUBLIC  BUILDINGS 


Plans  Being  Fii^ured — Bids  Close   April 

12     1922    3PM 
EXHIBIT  S'rPUCTURE         Cost,  $16,000 
SAN    FRANCISCO.      In    a    Nave    at    the 

Ferry  Building. 
Exhibit  structure. 
Owner — City   &  County   of   S.   F. 
Architect — Bureau  of  .-Vrchitecture,  City 

Hall. 


RENO,  Nevada — Geo.  "VVingfield  has 
had  plans  prepared  for  a  five-stor> 
fireproof  hotel  to  be  erected  on  Center 
street  on  the  site  of  the  Russ  House. 
It  will  be  of  brick  or  reinforced  con- 
crete construction  and  will  cost  ap- 
proximately $220,000. 

ARMONA,  Kings  Co.,  Cal.— Until 
April  10,  12  M.,  bids  will  be  received 
by  H.  C.  Pulliam,  clerk,  Armona  School 
District,  for  furnishing  and  delivering 
400  auditorium  chairs  and  30  school 
desks.  See  call  for  bids  under  ofllclal 
.proposal    section    in    this    Issue. 


POWER  PLANTS 


SPOKANE,  Wash.— Hodlund  Box  and 
Lumber  Co.,  operating  in  Stone  St., 
will  erect  power  house  and  factory  to 
cost  $75,000.     D.  C.  Hedlund,   president. 


Commissioned    to    Prepare    Plans. 
HOME  Cost,    $90,000 

STOCKTON,  San  Joaquin   Co.,  Cal.    San 

Joaquin    County    General    Hosolial. 
Two-story   class    C   Old    Peoples    Home 

building    (L-shaped). 
Owner — San   Joaquin  County. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 

lUdg.,  Stockton. 
Competitive  plans  were  received 
from  the  following  architects:  Louis 
S.  Stone,  Wright  &  Satterlee,  and 
Lo.sekann  &  Clowdsiey.  Construction 
will  be  started  in  July. 


SACRAME.NTO,  Cal. — Clyde  L.  Seavey 
city  manager,  working  out  plans  to 
secure  fiinds  with  v/hich  to  finance 
construction  of  municipal  swimming 
pools   in    various   sections   of  city. 

OAKLAND,  Cal.— Until  April  4,  2  P. 
AI.  bids  will  be  received  by  Henry  F. 
Vogt,  Secretary  of  the  Board  of  Park 
Directors,  407  City  Ha'.l,  lo  construct  n 
comfort  station  in  Lakeside  Park 
Specifications  may  be  had  from  the 
Secretary. 

SAN  FRANCISCO— Board  of  Public 
A\  orks  on  recommendation  of  City  En- 
gineer M.  M.  O'Shaughnessy,  requests 
supervisors  to  authorize  construction 
of  public  convenience  station  in  Ash- 
burton  Place  off  Grant  Ave.  between 
Post  and  Sutter  streets;  estimated  cost, 
?0,500. 


PI EDMO.NT,  Alameda  Co.,  Cal. — City 
Trustees  vote  to  construct  civic  center 
in  territory  bounded  by  Vista,  High- 
;anil,  Mountain  and  Magnolia  Aves. 
City  Engineer  E.  C.  Prather  is  prepar- 
ing   zones. 


LOS  ANGELES,  Cal.— L.  A.  Gelsler  & 
Co.,  168  S  Middleton  Place,  Huntington 
Park^  Were  low  bidders  at  $50,987,  for 
erecting  3  infirmary  buildings  at 
county  farm.  On  all  other  propositions 
on  which  bids  were  taken,  Stanton  & 
Hubert,  1210  W  6Sth  St.,  Los  Angeles, 
wore  low  bidders.  The  bids  were:  I* 
A.  Geisler  &  Co..  (1)  for  1  building,  26- 
gauge  metal  lath,  $18,990.55,  (a)  28- 
gauge  metal  lath,  no  bid;  (b)  Button- 
lath,  deduct  $250;  (2)  2  buildings,  i35,- 
332.20;  (a)  no  bid;  (b)  deduct  $.")50; 
(3)  3  buildings,  $50,878.20;  (a)  no  bid; 
(b)  deuct  $825;  (4)  for  each  additional 
building  $17,750;  (a)  no  bid;  (b)  de- 
duct $2S5.  Stanton  &  Hubert,  (1)  $18,- 
561;  (a)  $18,517;  (b)  $18,361;  (2)  $34,- 
224;  (a)  $34,136;  (b)  $33,824:  (3)  $50,- 
987;  (a)  $50,855;  (b)  $50,387;  (4)  $15,- 
904:    (a)    $15,860;    (b)    $15,704. 

The  buildings  will  each  be  one-story, 
3  1x160  ft.,  frame  and  plaster  construc- 
tion, shingle  roofs,  pine  trim,  cement 
and  maple  fioors.  Plans  by  Wm.  >a- 
vidson.  county  mechanical  engineer. 
Bids  taken  under  advisement. 


CALIPORNl.'V — San   Joaquin   Light   & 
Power  Co  ,  Fresno,  has  received  permit 


VI&ALIA,  Tulare  Co.,  Cal. — Until 
April  4.  2  P.  M.  bids  will  be  received  by 
Norman  C.  Wolff,  county  purchasing 
.istiit.  to  Install  burglar  alarm  system 
in  county  treasurer's  office.  Specifica- 
tion may  be  had  from  purchasing  agent. 


RESIDENCES 


Sketches    Being    Prepared. 
RESIDENCE  Cost,     $6,500 

MILL    VALLEY,    Marin    Co.,    Cal. 
One-story     hollow     tile     residence      (6 
rooms    and    garage). 


10 
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Owner— Withheld. 

Architect — Walter      C.      Falch,      HearBt 
Bldg.,    San    Francisco. 

I'lans    Being    Trepared. 
RESIDENCE  Coat,    $10,000 

BERKELEY,    Cal.      Thousand    Oaks. 
Two-story    frame    and    plaster    8-room 

residence. 
Owner — Mrs.   F.    D.   Mason. 
Architect — Warren    C.    Perry,    Newhall 

Bldg.,   San   Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,    $6,820 

SAN    FRANCISCO.      Merritt    Terrace. 
General     contract     for     two-story     and 

basement    7-room    frame    residence 

with    garage    in    basement. 
Owner — Mr.    Keller. 
Architect — Walter     C.      Falch,     Hearst 

Blrtg.,   San   Francisco. 
Contractor — Jas.   Arnott,    4166    20th   St.. 

San   Francisco. 
Painting     awarded      to      W.      Brown. 
Plumbing    will    be    awarded    shortly. 
Marcel  Gas  Radiator  system  of  heat- 
ing,   and    Humphrey    automatic    water 
heater    are    specified. 


Being    done    by    Day's    Work    and   Sub- 
contracts. 
RESIDENCE  Cost,    $12,000 

BERKELEY,   Cal.      Claremont. 
Two-story    frame   Dutch   Colonial   style 

residence. 
Owner — Dr.   J.  X.   Force. 
Architect — Warren    C.    Perry,    Newhall 

Bldg.,    San   Francisco. 
Superintendent     of     Construction — (Jeo. 
B.     Sturgeon,    Newhall     Bldg.,     San 
Francisco. 
Sub-figures  will  be  taken  on  all  parts 
of    the     work     except     the    excavating, 
concrete    and    carpentry    work,    which 
will   be   done   by   day's   labor  under    the 
supervision    of    Mr.    Sturgeon. 

Plans  Being  Prepared.  ,,,„„„ 

RESIDENCE  Cost,    113.000 

PIEDMONT,    Alameda    Co..    Cal.   Wild- 
wood  Gardens. 
Two-story    7-rooni    frame    and    plaster 

residence  and  garage. 
Owner— E.   M.   Earle. 

\rchltect — John  Hudson  Thomas,  1st 
National    Bank    Bldg..    Berkeley. 

.Sketches   Being   Prepared. 
RESIDENCE  Cost,    $(.000 

BURLINGAME.    San    Mateo    Co..    Cal. 
One-story    fiame   residence. 
Owner — Mr.  Joost. 

Architect — John  Hudson  Tnomas.  1ft 
National    Bank    Bldg.,    Berkeley. 

Plans   BelnR    Prepared. 

RESIDENCE  Cost.   $8.00{ 

BERKELEY.  Alameda  Co..  Cal.  Ber- 
keley  Heights. 

Two-story  frame  and  piaster  residence. 

Owner — Dr.   A.   B.   Howe. 

.JVrchiteci — John  Hudbon  Thomas.  iHt 
National    Bank    Bldg..    Berkeley. 

Plans  Being  Prepared. 

RESIDENCE  Cost.    $ 

SANTA    CRUZ    MOUNTAINS. 
One-story     redwood     log    cabin     (largo 

steering        porch.        living        room. 

kitchen.  dr<:K.slng  rooms,   otc. 
Owner — Mr.  C.   F.  Cherry. 
Architect— John     Hudson     Thomas.     Ihi 

National    Bank    Bldg..    Berkeley. 

RESIDENCV:  Cost,    $6,000 

I'lans  to  be   Prepared. 
CARMEI...    Monterey    Co..    Cal 
Onc-Blorv    frame    residence. 
Owner — W.   c.   Butcher. 
Architect — John     HudHoii     Thomas.     IhI 
National    Bank    Bldg..    Berkeley. 

Plan*  to  be  Prepared. 

BESIDENCK  Cost.    $60,000 

HA.N*   FRANCISCO.     N   Pacific  Ave.   bet. 
Bnker    and    J..yon    Sts.,    Lot    61xia2. 
Renlilenc.' 

Ov  t  xihrrt    LandburKh. 

Ar.  Albert      I,iiii«burKh.      70» 

SI.,   Han    l-'ranelBco. 


fontrant  Awarded 
UKSIl'K.N'  I. 
PAI^O  .^ 

10, 

<-aiii;    .  '■■  ■'■  ■ 

vemliy. 
rwo-Hioiv   friinie  resldeBcc 
ijwnvr — I'rof     Uob«Tl    B.    .Swain.    Htan 

ford  University.  Palo  Alto. 


>H(.  til,«7:> 
...  <  ll.  I^ot 
^1- II  No.  2. 
.rd  Jr.  Unl- 


Architect — Birge       M      t'lark.    Stanford 

University,    Palo   Alto. 
Contractor — M.   F.   W.  Fo.x,   Palo   Alto. 

Plumbing  awarded  to  Frederick  ^A'. 
Snook  Co.,  596  Clav  St..  San  Francisco. 
$1C82. 


Owner  Taking  Sub-Figures — To  be 
Done  by  Day's    Work. 

RESIDENCE  Cost.    I 

OAKLAND,  Alameda  Co.,  Cal.  Euca- 
lyptus   Road. 

Two-story  and  basement  frame  and 
plaster  residence  (7  rooms  and 
separate   garage). 

Owner — George    E.    Lewis. 

.Architect — W.  T.  Stoilbeig.  Flat  iron 
Bldg..  San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost.   $7,000 

REDWOOD  CITY,  San   Mat'io  Co.,  Cal. 

Two-story  frame  and  brick  veneer  r(  si- 
de nee. 

Owner— Mrs.  Stanley  P.  Doyle. 

Architect — J.  C.  Thayer,  f>24  Sheldon 
P.ldg..  San  Francisco. 


Segregated     Figures     lo     he    T.iken     in 

Ten   Davs. 
RESIDENCE  Cost,     $20.00h 

LOS  GATOS,   Santa  Clara   Co..   Cal. 
Two-story  frame  and  plaster  residence 

(11  rooms  and  sei)arate  garage). 
Owner — Louis  Bruce. 
.\rrhitect — Henry    C.    Smit'n.    Humboldi 

Bank  Bldg..   Sa;i   Francisco. 


To  be  Done  by  Day's  Work  and  Sub- 
contracts. 

D WEI-LING  Cost,    $8,000 

BERKELEY.  San  Mateo  Road  near 
Indian    Rock  Ave. 

T'A-o-story     .''-room     frame     dwelling. 

Owner — E.  F.  Louldeck,  1949  Rose  St., 
Berkeley. 

Architect— Jas.  W.  Plachek,  2014  Shat- 
tnck    Ave.,    Berkeley. 


Plans  Being  Prepare*. 

DWELLINGS  Cost,  $9000  each 

SAN    RAFAEL,    Marin    Co.,    Cal. 
Three    2-story    frame    dwellings. 
Owner — Jas.    Hyde,    San    RafaeL 
Architect — Meyer    &    oJhnson.    Bankers 
Investment   Bldg.,  San   Francisco. 


Figures  Being  Taken   From   a   Selected 

List  of  Contractor.s. 
RESIDENCE  COMt.    .yi.^).O0i 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story  frame  residence. 
Owner — Mr.  Donaldson. 
.\ri>hilect    —    Miss    Julia    Morgan,    Mer- 

rh.Tiiis'   K\    hange   Bldg..  S,  F. 


Contract   .\warded. 

'tESIDENCE  Cost.     $12,400 

PIEDMONT.    Alameda   Co..    Cal.      Tyson 

property. 
Two-story    frame    8-room    residence, 
'iwner — J.    J.     ValeYitine,     201     Ramona 

St.,    Piedmont. 
.Vrchltect — None. 
Contractor — M.    E.    Hopper   &    Son.    1117 

Webster    St.,    Oakland 


I'liins  BelnR  Prepared. 

UESIDENCE  Cost,     $6000 

.\THERTON.    San    Mateo   Co.,    Cal. 

One    nnd    one-half   story    7-room    frame 

rowldenre, 
Owner — Mrs.   Kunst. 
Architect -Arthur      G.      Scholz,      Phelan 

ridg.,   Snn    Francisco. 


Contract    Awarded. 

BT'NOALOW  Cost,     $6,000 

.MAY  PI  KM).    Snnla    Clara    Co..    Cal. 

fjne-story    fi-room    bungalow. 

owner    -Dr.  C.   McCarthy. 

.Vrehltect      Arthur     G.     SchoU.     Phelan 

Tlldg.     San    FYiinclsco. 
<*iintrn.-lor — D,   W.    Ross.    ISO   Jennie  St  . 

Hun    Francisco. 


Contract    Awarded. 

RKSIDPrNnc  Cost.   $10,000 

MARVSVILLE.    Yubii    Co..    Cal.       V    St. 

between   6th  nnd  7th  Sts. 
Two-ntory  frame  nnd  planter  residence. 
Owner     Arthur    White. 
Architect — None. 
Contrnctor-   Geo.     W.    ToUey,    Grtdley. 

Calif. 


SCHOOLS 


Bids  to  be  Asked  Shortly. 

SCHOOL  Cost,   $25,000 

MADERA,  Madera  Co.,  Cal. 

One-story    4-room    brick    and    concrete 

school    (clay   tile   roof.) 
Owner — Ripperdan    School    District. 
Architect — Ernest      J.      Kump,      Rowell 

Bldg..  Fresno. 

Contractor  Taking  Sub-figures. 

PHYSICS    BLDG.  Coat,    $421,448 

BERKELEY,  Alameda  Co.,  Cal.  Unl- 
ver.sity   Grounds. 

Two-story  reinforced  concrete  Physics 
building    (Le    Conte    Hall). 

Owner — University    of    California. 

Architect — John  Galen  Howard,  lat  Na- 
tional   Bank    Bldg.,    San    Francisco. 

Contractor  —  1.  M.  Sommers,  Balboa 
Bldg.,    San    Francisco. 


IMans  Being  Prepared. 

BUILDING  &   ADDITION       Cost,   $ 

TRANQUILITY',    F^resno    Co.,    Cal. 

Concrete  (tile  roof)  machine  shop. 
Farm  .Mechanics  Building  and  ad- 
dition   to    administration    building. 

Owner — Tranquility  Unon  High  School 
District. 

-Architect — Ernest  J.  Kump,  Rowell 
Bldg.,    Fresno. 


Plans  Being   Figured. 

ADDITION  Cost,    $70,000 

STOCKTON.  San  Joaquin  Co.,  Cal  El 
Dorado  School. 

Brick,  concrete  and  frame  8-room  ad- 
dition to  school  and  new  heating 
system. 

Owner — City    of   Stockton   School   Dist. 

Architect — Frank  V.  Mayo.  Yosemite 
Bldg..   Stockton 

Supervising  Architects — Davis-Heller- 
Pearce   Co..   Delta  Bldg.,  Stockton. 


Figures  to  be  Taken  in  Two  Weeks. 

.ADDITION  Cost,    $60,000 

STOCK'JO.N,  San  .loaiiuin  Co.,  Cal.  North 
School. 

Brick,  concrete  and  frame  8-rooni  ad- 
dition   to   school. 

Owner — City   of   Stockton   School    Dist. 

Architects  —  Davis-Heller-Pearce  Co.. 
Delta  Bldg.,  Stockton. 


Figures  to  be  Taken   in  a  Few  Days. 
SCHOOLS  Cost,    $2ii0.000 

.MANTECA.   San    Joaiiuin    Co..    Cal. 
Three    one-story      reinfoiced      concrete 

and  brick  school   buildings. 
Owner — Manteca     Uriion     High     School 

District. 
Architects  —  Davis-Heller-Foarce    Co.. 

Delta  Bldg..  Stockton. 
Bids    will      be    caken    for    a      general 
contract  and  mechanical  equipment. 

Figures   to    be   Taken    in   Three   Weeks. 
SCHOOL  Cost.    $80,000 

STOCKTON.    San   Joaquin   Co.,   Cal. 
Brick,  concrete   a;id   frame    high   school 
Owner — City   of  Stockton. 
Architect — Louis    S*tono.    Beldlng    Bldg.. 

Stockton. 
Supervising      Architects — Da  vis -He  Her - 

Pearoe  Co..   Delta  Bldg.,   Stockton. 

Plans  Being  Prepared. 

SCHOOL  Cost.  $160,000 

RENO,   Nevada. 

Two-story  fireproof  Junior  High  School 

8e>200. 
Owner — Keno  .School  District 
Architects — G,   A.  Ferris  &  Sons.   Reno. 

Contracts    \wnrded. 

SCHOOL  t^OHt.    $1U.000 

LIVKMMORK.    Alaniodn    Co..   Cnl. 

Oiu  nnd  iwo-story  hollow  tile  schooi 
(8  classroomH,  auflltorlum,  gym- 
nasium, manual  training.  domestU 
solenci'    rooms,   ete.) 

Ownei- — LIvirnioro  Grammar  School 
DlHtrlct. 

.•\rchlt<cl  —  Henry  H.  Moyein.  Kohl 
Bldg  .  San  Pranclnco, 

nrtirriil  r«»nlrin'<  to  K.  T.  1-eltor  &  Son. 
Call  Bldg,.  Sill.  Frani  iseo,  $90.8N7. 
(Orlghuil  l>ld.  $94,887.  deduct  loii.s 
(4-ft)  $2(1011  omit  loeki  r  and  show 
room!*:  (D  $looo  omli  finish  In 
Hocond  Mory;  (9)  llOOi)  oinll  ee 
nunt   painting. 

IMuiiihliia  to  <''irl  T.  Doell,  467  2lHt 
SI.,  Oakland,  $:.06n.  (Original  bid. 
$r)S.'i8.  dednel  K  nnd  4  for  nhowe.- 
and   looker   rooina). 

Kl»<*trlr«l  Work  lo  M.  K.  Ryan.  Clunlt 
Bldg..  Sun  Franciaoo,  $3147.   (Origl- 
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nal  bid,  $3249,  deduct  $200  on  1  and 
2  for  shower  and  locker  rooms.) 
HeatlDK  to  W.  K.  Nottingham,  368  lOth 
St.,    Oakland,      $8,686.30.      (Original 
bid,  $10,404)^ 

Segregated  Figures  Being  Taken — Bids 
Close  April    24,    1922,    8   P.   M. 

SCHOOL  Cost,    $110,000 

LON(}    BEACH,    Los    Angeles    Co.,    Cal. 

Brick  and  hollow  tile  school  (12  rooms 
and    auditorium). 

owner — Long    Beach    School   District. 

Architects — Allison  &  Allison,  1405  Hi- 
bernian Bldg.,  Los  Angeles,  and  H. 
Alfred  Anderson,  Palace  Theatre 
Bldg..    Long   Beach. 

Plans  Being  Figured — Bids  ("lost-  April 
17,  1922,  4:30  P.  M. 

SCHOOL  Cost,  $ 

OAKLAND,   Alameda  Co.,  Cal.     Univer- 
sity High  School. 
^General      equipment      work,      including 
cabinet      work,      millwork,      rough 
hardware,    finish     hardware,    sheet 
metal    work,      miscellaneous      iron, 
glass,    glazing,    painting,    gas    and 
electric  ranges,  plumbing  and  elec- 
trical work  for  high  school. 
Ovvner — Board  of  Education  of  Oakland 
Architect — Construction    Dept.    Oakland 
Board  of  Education   (C.  W.  Dickey) 
Chabot      Hall,    11th    and      Jefferson 
Sts.,  Oakland. 
See   call   for   bids   under   ottlciul    i»ro- 
)io8rI  column. 

IMans    Adopted. 

SCHOOL  Cost,    $50,000 

.^niSANVILLE,  Lassen  Co.,  Cal. 

One-story  and  basement  4-room  fire- 
proof  school. 

Owner — Susanville    School   District. 

.Architect — WooUett  &  L»amb,  Hazelstein 
Bldg.,  Sacramento,  and  Ralph  D. 
Taylor    of   Susanville,    associated. 

Plans   Being   Figured — Bids   Clos<"    Apr. 

10,   2   P.   M. 

GYMNASIUM  Cost,    $ 

DOS  PALOS.  Merced  Co  .   Cal. 

Gymnasium    Bldg. 

Owner — Dos    Palos    Joint    High    School 

District,  Frank  B.  Marks,  Secret ar> 

Dos  Palos,  Calif. 
Architect  —  Willson  J.  Wythe,  Central 

Bank   Bldg.,   Oakland. 
Enginesr — W.  E.   Bedetsen,   Mercod.   Cal. 
See    oall    for    bids    under   oHicinl    i»r<»- 
lio»>:iI  section   in   tltis   i»>,«ue. 

Bids  to  be  Called  For  This  Week. 
SCHOOL  Cost,    $200,000 

RICHMOND,      Contra    Costa      Co.,      Cal. 

Ninth  and   Bifasel   Avenue. 
One    and    three-story    reinforced    con- 
crete  and    hollow   tile   Junior    H.igh 
School,  216x321. 
Owner — City  of  Richmond  School    Dist 
Architect — Jas.    T.    Narbett.    9  10     Mac- 
donald  Ave.,  Richmond. 


Bonds    Sold— F'igures    to    be    Taken    in 

Two   AVeeks. 
SCHOOL  Cost,    $75,000 

ARBUCKLE.    Colusa    Co.,    Cal. 
One-story    brick    school    (6    rooms    and 

auditorium);     concrete    floors     and 

corridors,    steam   heating   system. 
0^vner   —   Arbuckle     Union      Grammar 

School    District. 
Architect — Jens     C.     Petersen,     Peoples 

Savings   Bank   Bldg.,   Sacramento. 
Bids  will  be  taken  for  a  general  con- 
tract, except  the  mechanical  equipment 
for   which  separate   bids  will   be  asked. 


Plans  Being  Figured — Bids  Close  April 

12,   7.30   P.  M. 
ADDITION  Cost,    $70,000 

STOCKTON,  Alameda,  San  Joaquin   Co., 
Brick,    concrete    and   frame    8-room   ad- 
dition   to    El    Dorado    school. 
Owner— City  of  Stockton,  Ansel  S.  Wil- 
liams,   secretary    Board    of    Educa- 
tion. 
Architect — Frank  Mayo,  Yosemite  Bldg, 
Stockton. 
Bids     will     be     taken     for    a    general 
contract  with  separate  bids  for  heating 
and    ventilating    system.      See   call    for 
bidn    under    ofQcInl    proposal    section    In 
thin   insue. 


Plans  Being    Figured — Bids   Close   Apr. 

10,   1922. 

SCHOOL  (;ost,    $ 

HANFORD,    King.s   Co.,   Cal. 

One-story   brick   school. 

Owner — Chinese       School       Association, 

Harry      Lee,    Secretary,    11 V^    China 

St.,   Hantord,   Calif. 
Architect — Glass  fc  Futner,  Cory  Bldg., 

Fresno. 
Plans  may  be  had  from  the  Secretary 
of  the  Association. 

A    coi»y    of    the    oHicinl    iir<iposnl    .-ii>- 
pears  in  this  isHue. 

Plans  Being  Figured — Bids  Close  April, 
24,  1922,  8  P.  M. 

SCHOOL  Cost,    $ 

CAMPBELL,  Santa  Clara  Co..  Cal. 
Terra  cotta  finish  and  mason  work, 
Fibrestone  or  composition  ttoorinK- 
composition  blackboaids,  lathing 
and  plastering,  composition  roof, 
terra  cotta  tile  roof  for  reinforced 
concrete  school. 
Owner —  Campboll-San     Tomas     Unioi: 

Grammar  School  District. 
Architect — W.    H     Weeks,    369    Pine    St., 
San   Francisco. 
Plans  may   be  obtained  from   tlie  ar- 
chitect. 

See   cull    for   bids   under   oMicini    pro- 
posals   in    thin   isNue. 

I^Ians  Being  Prepared. 

SCHOOL  Cost,    $1*0,000 

AUBUP.N,    Placer    Co.,    Cal. 

Class    C   school    (brick    facing   an*    tile 

roof). 
Owner — Placer      County      Union      Hicrh 

School   District. 
Architect — Jas.    S.    and    Chas.    L.    Dean, 

City  Library  Bldg.,  Sacramento. 
A  bond  election  will  be  held  i&  Mav. 


Ready    for    Figures    About    Mav    1st. 
SCHOOL  Cost.   $90,000 

LODI,   San  Joa(iuin  Co.,  Cal. 
One-.=tory      hollow      tile   school      (bricic 

facing  an:!   f.lite   roof). 
Owner — Lodi  Grammar  School   Dist  riot. 
.\rchitect — Geo.   C.  Sellon   &   Co.,   Mitau 

Bldg.,   Sacramento. 


.Segregated    Figure.s    to    bo    Advertised 

For  This  Week. 
ADDITION  Cost,    $25,000 

RICHMOND,    Contra      Costa      Co.,    Cal. 

Nystrom  School. 
Four-room   and   auditorium   hollow    tile 

and  plaster  addition  to  school. 
Owner — City   of  Richnsond   School  Dist. 
Architect — Jas.     T.    Narbett,     910     Mat- 

dcnlad  Ave..  Richmond. 


WILLOWS,  Glenn  Co.,  Cal.— Until 
April  12,  8  P.  M.,  bids  will  be  received 
by  H.  G.  Rawlins,  clerk.  Willows  Union 
High  School  District,  for  furnishing 
and  installing  lighting  fixtures  and  100 
opera  chairs  in  school.  W.  H.  Weeks, 
369  Pine  St.,  San  Francisco,  architect. 
Sec  call  for  bids  under  official  pro- 
posal  section    in   this   issue. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  April  5,  7.30  P.  M.,  bids  will  be 
received  by  High  School  Board,  Ansel 
S.  Williams,  secretary,  for  lathing  and 
plastering  in  High  School.  Plans  may 
be  had  from  office  of  Superintendent 
of  Schools,  Lindsay  and  San  Joaquin 
.•streets. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Lewis  H.  Bailey,  Santa  Cruz,  at  $2178. 
awarded  contract  to  erect  addition  of 
one  room  to  Carrolton  school. 

SALINAS,  Monterey  Co.,  Cal. — Until 
April  4,  8  P.  M.  bids  will  be  received 
by  Arthm  'Walter,  secretary.  Board  of 
Education,  for  furnishing  and  deliver- 
ing among  other  materials,  playground 
supplies.  Specifications  will  be  furn- 
ished on  request. 


SAN  FliANCISCO— Until  April  12,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  heating  and  ven- 
tilating system  in  Horace  Mann  school 
to  be  erected  In  the  east  side  of  Va- 
lencia street  between  23rd  and  24th 
streets;  estimated  cost,  $18,000;  bond 
of  $4500  required  of  successful  bidder. 
Specifications  may  be  had  from  Bu- 
reau of  Architecture,  3rd  floor,  city 
hall. 


B.A.KEiiSFIELD.  Kern  Co.,  Cal. — Un- 
til April  24,  S  P.  M.  bids  will  be  receiv- 
ed by  W.  J.  Walters,  Clerk,  Kern  Coun- 
ty Union  High  School  District,  for  erec- 
tion of  .additions  to  boiler  plant  and 
complete  installation  of  electrical  dis- 
tributing system,  plans  bv  Architect 
Chas.  H.  Biggar,  1st  National  Bank 
Building,  Bakersfleld.  See  call  for  bids 
under  official  proposal  section  in .  this 
issue. 

SAN  FRANCISCO— Until  April  12.  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  finish  hardware, 
estimated  cost  $9,000;  and  roofing,  es- 
timated cost  $9,000.  for  North  Beach 
(Galileo)  High  School  now  in  course 
of  construction  in  V'an  Ness  Ave.  be- 
tween Bay  and  Francisco  streets.  Bond 
of  $2250  required  of  successful  bidder. 
Plans  may  be  had  from  Bureau  of 
Architocture,    2nd    floor,    city    hall. 


VISALJA,  Tulare  Co.,  Cal. — Visalia 
Plumbing  Co.,  Yisalia.  at  1,129  awarded 
contract  to  furnish  hardware  for  the 
high  school  additions.  Lrnest  J.  Kump. 
Rowfcll   Bldg.,  Fresno,  Architect. 

BAKERSFiELD,  Kern  Co.,  Cal. — 
Until  b  P.  M.,  April  24,  bids  will  be 
received  by  trustees  of  Kern  County 
Union  High  School  District  for  erect- 
ing an  addition  to  the  boiler  house  and 
a  complete  electrical  distributing  sys- 
tem for  the  addition.  Chas.  H.  Biggar, 
405  First  National  Bank  Bldg.,  archi- 
tect. Certified  check  for  10%  required. 
W.  J.  Walters,  clerk  of  the  board. 

LOS  ANGELES,  Cal. — Bavin  &  Burch. 
173  E  Jefferson  St.,  Los  Angeles,  were 
awarded  the  general  contract  at  $53.- 
904,  for  new  school  building  on  Avenue 
21,  near  Pasadena  Ave.  Other  con- 
tracts were  let  as  follows:  Plumbing 
to  W.  &.  Goodrich  at  $6099;  heating  to 
F.  J.  Donnelly  at  $2898;  and  electrical 
work  to  American  Elec.  Constr.  Co., 
at  $2228.  Montgomery  &  Nibeker,  ar- 
chitects. Two-story  88x130  ft.,  8 
rooms,  brick  construction,  tile  and 
composition  roofing,  pine  trim,  maple 
floors. 


SAWTELLE,  Cal. — John  Simpson  & 
Co.,  701  Antonio  Ave.,  Los  Angeles,  was 
awarded  the  general  contract  at  $48,- 
(iCO  for  new  Woodrow  Wilson  school 
building  at  Sawtelle.  Other  contracts 
were  let  as  follows:  Plumbing  to  W. 
S.  Goodrich  at  $6453;  heating  to  Frank 
Davidson  at  $8195;  painting  to  Arenz- 
VVarren  Co.  at  $1904;  and  wiring  to 
American  Elec.  Construction  Co.,  at 
S2306.  William  Barber,  1123  Story 
Bldg.,  Los  Angeles,  architect.  Five 
classrooms,  oifices  and  auditorium,  72 
X  139  ft.,  brick  construction,  2-8tory, 
cast  stone  trim,  composition  roofing, 
maple   floors,   pine   trim. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— M.  H.  Walters,  522  E  25th  St.,  Long 
Boach,  was  low  bidder  at  $31,849  and 
was  awarded  the  contract  for  the  ex- 
cavating, concrete,  carpenter  and  iron 
work  for  the  new  Atlantian  Ave.  school. 
Long  Beach.  Chas.  Fink,  838  Olive  St., 
Long  Beach,  was  low  bidder  at  $19,547 
and  was  awarded  the  masonry  and 
cast  stone  contract  on  $900  deduction 
for  using  hollow  tile.  Other  low  bids 
v.ere:  Emil  Brown  low  on  sheet  metal 
work  at  $549;  Hill,  Hubbell  Co.,  low  on 
comp.  rf.,  $165;  C.  L.  Passmore,  low  on 
tile  roof  at  $2900;  Joseph  B.  Rickert 
low  on  plastering  at  $7275;  C.  F.  Weber 
Co.  low  on  blackboards  at  $86S;  Arenz- 
Warren  Co.  low  on  painting  at  $3690; 
I'ennett  Montgomery  Co.  low  on  hard- 
ware at  $1873;  Hickman  Bros.,  low  on 
plumbing  at  $1970;  Marsh  Elec.  Co., 
low  on  wiring  at  $2534;  and  Fred  J. 
^\■ard,  low  on  heating  and  ventilating 
at  $31S7.  Allison  &  Allison,  Hibernian 
Bldg.,  Los  Angeles  and  H.  Alfred  An- 
derson, Palace  Theater  Bldg.,  30  Pine 
Ave.,  Long  Beach,  associated  archi- 
tects. Eight  classrooms,  executive 
olTices,  auditorium;  brick  construction, 
))lastired  exterior,  tile  and  composition 
roofing,  pine  trim,  reinforced  concrete 
corridors    and    stairs. 


LOS  ANGELES,  Cal.— Until  9  .\.  M., 
April  19,  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education  for 
erecting  a  new  school  building  at  Bar- 
ton Hill  School  Site  at  San  Pedro.  Bids 
will  he  taken  on  the  genral  contract, 
plumbing-,  heating,  painting  and  elec- 
trical work.  Two  buildings,  one  2- 
.«;tory  156x64  ft.,  containing"  21  rooms, 
and  the  other  l-stor.\,  39x92  ft.,  con- 
taining 6  rooms;  brick  construction, 
east  stone  work,  composition  shingle 
roofing,  pine  trim,  maple  floors,  rein- 
forced concrete  stairways  and  corridor 
floors;  $128,000.  Plans  may  be  ob- 
tained at  Secretary's  office,  730  Security 
I'.idg.,  Los  Anffelaa, 
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SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Kxecutive  Committee  of  Playground 
Association  has  been  authorized  to  pur- 
chase playground  equipment  for  three 
acbools.  Frank  A.  Doyle,  president  of 
association. 


LONG  REACH,  Cal.— Until  S  P.  M., 
April  17,  bids  will  be  received  by  Long 
Beach  Board  of  Education  for  erecting 
new  buildings  at  Franklin  Junior  high 
school  site  on  Orange  Ave.  between 
5th  and  "th  Sts.,  Long  Beach.  John 
C.  Austin,  1125  Baker-Detwiler  Bldg., 
Los  Angeles,  and  W.  Horace  Austin, 
Long  Beach,  .associated  architects.  Bids 
will  be  taken  separately  on  the  gen- 
eral contract,  plumbing,  painting,  elec- 
trical work,  gas  heating,  steam  heat- 
ing, and  program  clock  system.  Three 
buildings,  main  building  2-story,  24 
classrooms;  cafeteria  and  dining  room 
building  wltli  .'J  classrooms;  l-story  and 
1 -story  shop  l)iiilding.  Brick  construc- 
tion, clay  tile  and  composition  roofing, 
pine  trim,  beecli  floors,  reinforced  con- 
crete corridor  floors  and  stairways; 
|200.0'.'0. 


LONG  BF:acH,  Los  Angeles  Co.,  Cal. 
— J.  W.  Davidson,  361  Walnut  St.,  Long 
Beach,  has  t)een  awarded  the  general 
contract  at  ?121,455,  including  and  ad- 
dition.\l  amount  of  $4085  for  added 
locker  sp.Tce,  rolling  doors  and  extras 
in  girls*  gymnasium;  for  erecting  two 
gymnasium  buildings  and  a  swimming 
pool  at  I'olytcchnic  High  School,  Long 
Beach.  Other       contracts       awarded 

w»>rf>:  W.  K.  Walter,  painting,  16786; 
.Nowbery  Elec.  Corp.,  wiring,  $5287;  F. 
D.  lu-ed  Plumbing  Co.,  plumbing,  $13,- 
217;  Thos.  Haverty  Co.,  steam  heating, 
$17,400;  Standard  Elec.  Time  Co.,  pro- 
gram clocks,  $1497.  John  C.  Austin, 
I12y  Bakcr-Dttwiler  Bldg.,  Los  An- 
gfles,  and  W.  Horace  Austin,  222  First 
National  Bank  Bldg.,  Long  Beach,  as- 
.sociatod    architects. 


LOS  ANGELES',  Cal.— Until  9  A.  M., 
April  i:^  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education,  730 
Security  Bldg.,  for  the  following  school 
work: 

For  con.structing  two  incinerators, 
c>nc  at  Angeles  Mesa  school  site,  and 
the  other  at  Santa  Barbara  Ave.  school 
site. 

For  installing  a  partition  in  room 
705,  Security  Bldg.,  5th  and  Spring  Sts. 

For  constructing  a  retaining  wall  at 
the    Rowan    Avenue    school    site. 

For  confltructing  a  fence  at  Budlong 
Agricultural  Center,  on  60th  St.  near 
Jiudlong  Ave. 

Plans  and  npeciflcations  may  be  ob- 
tained at  the  ottice  of  tlie  secretary, 
li<i    Security    Bldg.,    LoH    Angeles. 

GLBNDALE.  Lot«  Angeles  Co.,  <Jal. — 
Uommel  Constr.  Co.,  131  S.  Brand 
Blvd.,  Glendale,  was  awarded  the  i;en- 
eial  contract  at  $70,100,  omitting  audi- 
torium und  substituting  .steel  for  wood 
lockiTS.  for  cTcrtiiig  I  ho  now  Glendai.- 
Intermfdlate  iJchool  a'.-corrting  to  plans 
und  speclllc.it  lonH  bj'  Architect  A.  F. 
ITlost.  Fay  Bldg.,  LoH  Angeles;  the 
Hoard  of  lOduiatlori  reserves  the  right 
to  add  boiler  room  and  substitute  beech 
or  mapli  for  i)inc  (Icory,  j:ctlon  to  bo 
takrn  within  two  week.s.  F.  J.  Don- 
nelly. 106<5  N  Wilson  Place,  Los  An 
frf'les,  waH  aw.Trdnd  contract  at  $47«4 
or  plutiiiiini;,  orti'tting  .ludliorluni.  anil 
K.  11.  Abbott  w;is  a  warded  contract  foi 
lnstalllnK  el'ctric  tliiie  oloekH  at  $129( 
Action  oil  •lecirlc  wliing  .'ind  fixtures 
iind  hontlng  wan  laid  (>ver  (wo  weeks. 
The  bulldltig  will  he  two  Htorles,  8 
claMsronmb.  lt»Hxi<6  it.,  orlct  '/onKtruo- 
llon,  rufi  bi  Ick  toce.  terra  eotta  Irlni. 
clay  t'le  roof  and  iilne   Irlii.. 


OAKLAND,  '^•al  — Tho  Board  of  Edu- 
cation of  the  I'lly  of  Oakland  received 
bids  an  follows  on  Mfir(  li  21\\\  for  llie 
construction   of  a   ont-.slory    ftame   and 

stii' '""rlum-KynniaMijm    bulldliiK 

to  I    at    the    fj.irflfcld    .School, 

lor  'ih  street   and   23r<l  avenue. 

11,'..     ...•      .vlthln       the    eHtlni.-»te      and 
contracts  will  be  nwardeil  nhoiily.     The 
nifernnfo  bld«  Is  for  showers  und  bath- 
ing fiiCllliIrs   In   ih<'   ryniiiBfihi  n 
firiirrnl    Contrnpt 

A.  J.         Mcfho,  .       2;m 

K-27th    HI..    Oakland.  $20,6  (9   $S7.IIOt) 

II.    W      I.ttlennid .11,400      32.l»0 

F      W.     .Maurice 2»,«.S3      30.783 

B.  A.   Trobock 32.000      34,644 

S.    J.    Bsftslsen 31,740     36,436 


Schnebly   &    Hostrawser.    31,578 

Chas.    L.    Trow 28,115 

Sohuler     &     McDonald...    32,770 

U  alter   Murch    29,950 

M.   E.  Hopper  &  Son 28.889 

Plumbiiif; 
Scott      Co.,    381       llih      S-t.. 

Oakland     $1,765 

Carl  T.   Doell 1,793 

J.    B.    Cruz 2,300 

J.    E.    O'Mara 2,400 

Heatlnsr 
Scott      Co..      381      11th     St., 

Oakland      $3971 

F.    T.    Warner 4210 

Carl    T.    Doell 4270 

\V.  K.  Nottingham    4700 

Electrical 
Turner     Co..     272     Natoma 

St.,     S.     F $3410 

Roberts  Mfg.  Co.,  663  Mis- 
sion  St.,   S.    F 3650 

King's    Elec.    Co 3900 

Spencer    Elec.    Co 3996 

M.    E.    Ryan    3564 

liatlitns    and    PlasterlnK 

Pronin    &    Burnett $32S1 

T.    D.    Sexton 4350 

H.    T.    Felt 4615 

Michel    Ebeinger    4200 

Wm.    Makin    4167 

Geo.   Dixon    4827 


33.806 
29.185 
3o,975 
29.950 
31.000 


$2,455 
2,590 

2,640 
3,200 


$4712 
4920 
4782 
5555 


$3560 

3200 
4016 
4132 
3662 

$4200 

4925 
4200 
4290 
4937 


LIVERMORE,  Alameda  Co.,  Cal.— 
Bids  were  received  as  follows  on  Mar. 
25th,  by  the  Board  of  Trustees  of  the 
Livermore  School  District  for  the  con- 
struction of  a  one  and  two-story  hol- 
low tile  school  building  from  plans 
prepared  by  Architect  Henry  H.  Meyers, 
Kohl  Bldg.,  San  Francisco.  It  will 
contain  eight  classrooms,  auditorium, 
gymnasium,  manual  training,  domestic 
.'science  rooms,  etc.  (a)  tile;  (b)  brick; 
(c)    concrete: 

Dopt.    1 — All    work    except    PlumbinK, 

Rlectrlc    and    Heating 

K.  T.  Lelter  &  Son,  low,   (a)   $94,887;   (b) 

$97,887;    (c)   $ ;  also  a  combined 

bid     including    general,     plumbing. 

heating  and  electrical   work.   $116,- 

657. 
W.     G.     Thornally,      (a)      $114,700;      (b) 

$115,200;     (c)     $117,100. 
M.    E.    Hopper,    (a)    $112,895;    (b)    $113.- 

395;    (c)    $115,895. 
Chas.      Stockholm,      (a)      $120,956;      (b) 

$120,800;    (c)    $121,200. 
Chas.   C.    Hock,    (a)    $119,000;    (b)    $118,- 

000;    (c)    I . 

John    Morton,    (a)    $116,667;    (b)    $118,- 

S06:    (c)    $122,321. 

C.    A.   Bruce,    (a)    $120,000;    (b)    $120,400; 

re)   $119,500. 
P.   N.    Sanford,    (a)    $116,700;    (b)    $115,- 

300;    (c)    $116,900. 
West    Coast    Constr.    Co..    (a)    $113,080; 

(h)    $113,959;    (c)    $116,256. 
(Bids    filed    late    and    referred     to     the 

City  Attorney) 
Unit   Con.str.   Co.,  combined  bid  of  gen- 
eral, plumbing,  heating  and  wiring, 

$185,000.         (No   certified   check) 
Turner    Co..    combined    bid    of    heating. 

plumbing  and  electrical  work.  $23.- 

400. 

Dept.    :^— PlnmbinK    Work 

("arl    T.    Doell.   O-ikl.iiid    (low) $r.S5S 

'"has.     L.    Strum 70'M> 

.Scott     <'omp:iiiy     61X8 

W  ,n     .1      FoHtrr    Co 7  is;; 

Turner    Co.,    San    F'ranclsco 7880 

Latourrctte-Flcnl    Co..   Sarto 0,170 

Dept.   ». — Ripe  trie   Work 

M.    !•:.    Ryan.   .s.    K     (lo<v» %".'.i'.\ 

H|.Cll<-ei     Klee      Co,    S      F 3<'.8fi 

Ne   Page,   McKenn«y  Co..   S,    V 337S 

KlnK.-^   Klec.   Co.,   Oakland :i!io« 

Turner  Co.,   .S.    h" 3;toi) 

Ci  iitral   KU'clrical   Co.,  S.  P 42C(i 

Qmillty    Elec.    Motor   Co afif.d 

F     !•:     Newb«  ry    Klec.    Co :t.,.'ifi 

II.    S.    Tit  til-.    S.    F I  !.s  I 

l.oberlh    Mfg      Co ;t:i'.t(i 

Advanci'   Hkc.  Co.    (no  check)....    ■I'.»'.>0 

I,utoiirr^-lte-Flpal    Co 33IC 

D«Bl.  4.— AentiiiK  Work. 
\\         K        .NomriKhani,      Onklaml 

( low)      |I0,4<H 

L.   D.   Pinzoe 11.230 

I^itoiirn  tti'-FlittI     Co lo.fiiio 

Luppeii,  Hnwiey  &  Thln*.  8«oto.    11.400 
Hcotl    <;ompany    11,188 


ran  T.  Doell n.isa 

F.    L.    Warner,    Oakland 13,037 

P.   J.    Enright,    Oakland 11  74t; 

Pieard    &    Edwards,    Oakland 11.270 

lamer    Co..    S.    F 12.360 

Bidd  taken   under  advisement. 


SA.N  FRANCISCO— In  addition  to 
genera]  construction  and  other  portions 
of  work  on  Horace  Mann  school,  bids 
will  be  received  by  Board  of  Public 
AVork.<!  for  plumbing  and  electric  work 
on  the  structure  on  April  12th.  Esti- 
mated cost  of  plumbing,  $22,000;  elec- 
tric work.  $20,000.  Specifications  may 
be  had  from  Bureau  of  Architecture 
-'nd   fioor  city  hall. 


STORES  AND  OFFICES 


Plans   Being  Figured 

^9^^*?*^?'^^   BLDG.  Cost.   $20.00t. 

OAKLAND,      Alameda    Co.,      Cal.      Si.x- 

tecnth    St.,    near   Broadway. 
Two-story  reinforced  concrete' buildine 
Owner — F.  F.  Porter. 
Architect— Chas.      W.    MoCall,      Central 

Bldg..  Oakland. 


Figures    to   be   Taken   Next   Week. 

STORE    AND    HALL  Cost.    $60,000 

RICHMOND,  Contra  Costa  Co..  Cal. 
11th    St.    and    Macdonald    Ave. 

Complete  2-story  reinforced  concrete 
store  and  hall  building  (founda- 
tion   is    in). 

Owner — Adolph    Winters    (fiorist). 

Architect — A.  W.  Cornelius.  Merchants 
National  Bank  Bldg..  San  Fran- 
cisco. 


Contract    Awarded. 

ADDITION  Cost.     $100,000     Approxi- 

mately. 

STOCKTON,  San  Joaquin  Co..  Cal.  SE 
Main  and  Hunter  Streets. 

Two-story  addition  to  present  three- 
store    buildiim^    (terra   cotta    front). 

Owner — N.  Levi   &  Bro. 

Architect  —  Rernaid  J.  Joseph.  Call 
Bldg.,  San  Francisco. 

Contractor  —  Daniels  &  Green,  102*j 
West   Pork  St,  Stockton. 


Contractor  Taking  Sub-flgures. 

ALTERATIONS  Cost.    $22,000 

SAN  FRANCISCO.  SW  Bush  and  Hyde 
Streets. 

Keinodel  present  apartments  for  doc- 
tors'  ollices   (addition  of  2  stories). 

Owners — Drs.  A.  and  L.  Green,  Shreve 
Bldg.,    San    Francisco. 

Architect — S.  L.  llyman,  68  Post  St.. 
San   Francisco. 

Contractor —  I.  M.  Sommers,  Balboa 
Bldg..    San    Francisco. 

Plans    Being     Figured. 

OFFICE    BLDG.  Cost,    $ 

LOS    ANi;ELlOS,      Cal.      SE    Sixth      ai.J 

Lebanor.  Stieota. 
Six  story   and    basement   Class    A    stoit 

and  otiicc  bulIUiiig  (3  stores  and  60 

otliccs). 
fjwncr — John  L.  Richardson. 
Architect — Chas.      M.    Hutchinson.      427 

Security   Bldg..   Los  Angolos. 
Figures    are    being    taken    by    W.    W. 
Paden.  Story   Bldg.,  Los  Angeles. 

(i^ontract   Awarded. 

STORES 

SAN     FRANCISCO. 

Geary. 
Two-story     eoncreto      stores     and      (2) 

apartments. 
Owner — L.  A.   Myers. 
Architect- S.     L,     llyman,     68     Post    St., 

8nn   FranclBco. 
Contractor— O.    W.   Britt,    1257   Arguello 

Blvd.,    San     Francisco. 

Bids   Wanted    for   Steel. 

OFFICE   BLDGH  Coat,   $60. ©00  cmh 

IX1DI,  Sai\  Jongulii  Co,  Cnl. 

Two  two-.sfory  «n<l  baHemont  brick  and 
terra  cotta  store  and  ottlc«>  build- 
ings. 

Owner — f'lty    Improvenunt   Co.  of  I.odl. 

Aicliltfct  -  I'latik  \'.  M;iyo,  Vo9enilt<< 
Bldg..  Stockton. 

Supt. — Kobt.    .Melville.    Waterloo    Road. 
Stockton. 
The    excKvutlon      has      been      mlnrted. 

.Steel    blilx   lire    now    being   taken.      .Suli- 

figuruu  on  the  balance  ol   the  work  will 

bo  taken  shorlljr. 


Cost.    $10,000 
W     Jones     116     S 
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Plana  Beingr  Prepared. 

STORE   BUILDING  Coat,    ?20.000 

HAYWARD,   Alameda  Co.,   Cal.     Castro 

St.    between    A    and    B    Sts. 
One-story   brick    or   hollow   tile   bakery 

and    store    building. 
Owner — Peter   Verzic. 
Architect — Sorenson    Bros.,    1110    C    St., 

Hayward,  Cal. 
Plans    will    be    ready    for    figures    in 
about  two  weeks. 


Plans  Being  Prepared. 

OFFICE   BUILDING  Cost,   $ 

LOS    ANGELES.      Spring    between    6th 

and   7th   Sts. 
Twelve-story    class    A    store    and    ofBce 

building  60x155   (steel  frame). 
Owner — Dunn-Williams  Co. 
Architect — &.    Heiman,   57    Post   St.,   San 

Francisco,     and     915     Loew     State 

B!dg.,  Los  Angeles. 
Contractor — Macdonald   &    Kahn,    Loew 

State  Bldg.,  Los  Angeles. 


Plans    Being    Prepared. 

STORES  AND  OFFICES        Cost,  $40,000 

SAN  FRANCISCO.     SE  Geary  and  Lar- 

kin. 
Two-story    and    basement    brick    store, 

market  and   doctors'   offices. 
Owner — Dunn-Williams   Co. 
Architect — S.    Heiman,   57    Post  St.,   San 

Francisco. 


Sketch    Prepared. 

BUILDING  Cost,    $200,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Not  selected. 

Two-story  and  basement  fireproof 
Arcade   building   100x300. 

Owner — Business  men  of  Stockton,  in- 
cluding  L.   A.   Mills,   attorney. 

Architects — Glenn  Allen  and  J.  M. 
Burke,  associated.  Hotel  Clark, 
Stockton. 


Concrete    Work 
Steel      Contract 


Ccst,  $20,000 
jMi.ssion      • — ■    E 

and     mezzaniiu 


Grading,    Excavating, 

and      Reinforcing 

Awarded. 
STORE  A.ND  LOV'T 
.SAN    FRANCISCO  8 

Second  Street. 
Two-story,     ba.sement 

reinforced    concrete    stOrc    and    lofL 

building,       25x160     (Otis       elevator. 

Kawneer  store  fronts,   etc.) 
Owner— A.   Aronson. 
Arohiteci — Mel.       1.     Schwartz,     Nevada 

Bank   Bldg..  San  Francisco. 
Contracior   —   Geo.    (Joodman    Artificial 

Stone   Co.,    35   Mcntgoinery   St.,    San 

Francisco. 
The    balance    of    the    work    will    b-^; 
figured   shorlly. 


Contract  Awarded. 
AI>TERATIONS 
SAN    FR.VNCISCO. 

tery. 
All      work      except      elevator 


Cost,     $13,703 
SE   Clay    and    Bat- 


wiring, 


painting,  plumbing,  heating,  trimming, 
hardware  and  shades,  for  alter- 
ations and  additions  to  three-story 
and   basement   class   C   building. 

Dwner — Harriette  De   Witt  Kittle. 

\rchitect  —  Nathaniel  Blaisdell,  265 
California    St.,     San     Francisco. 

Contractor — E'.  Ellingtson,  180  Jessie 
St.,    San    Francisco. 


Wrecking    Bids    Being    Taken. 

STORE   BUILDING  Cost.   J 

VALLEJO.   Solano   Co.,    Cal.      NE  Geor- 
gia and  Santa  Clara  Sts. 
One-story      reinforced     concrete      store 

building.  _ 

owner — S.  Dannenbaum,  San  Francisco. 
\rchitect — Chas.  E.  Perry  Jr.,  514  Main 
St.,    Vallejo. 
Bids  are  now  being  taken  for  wreck- 
ins   the    building   now    on    the   site. 


Contract  Awarded  ^_„  ^ 

FILM  EXCHANGE   P.LDG.  Cost,  $oO,000 
SAN  FR.VNCISCO.     Leavenworth  Street 

between    Goldm    Gate    Avenue    and 

Turk   Street. 
Owner — Louis    R.    Lurie. 
Architect — Alberi    Schrorpfer,      Nevada 

Bank  llldg.,  San  Francisco. 
Contractor — VuKiccvich    &    Bagge,    180 

Jessie  St..  San  Francisco. 


Working  Drawings  Being  Prepared- 
Figures  to  be  Taken  in  Three 
Weeks. 

OFF'ICES,    ETC.  Cost,    $125,000 

SACRAMENTO.      Front    and    M    Sts. 

l^our-story  reinforced  concrete  office 
showrooms  and  warehouse  build- 
ing; (present  building  to  be 
wrecked). 

Owner —Crane   Co. 

Architect — Woollett  &  Lamb,  Havel- 
stein  Bldg.,  Sacramento. 


Excavation   Started. 

STORES  Cost.  $375,000 

LOS  ANGELES.     7th  and  Hill  Sts. 

Six-story  class  A  department  store  and 
market    building. 

Owner — Dunn-Williams  Co.,  San  Fran- 
cisco. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco,  and  915  Loew  State 
IBdg.,   Los  Angeles. 

Contractor — Macdonald    &    Kahn,   Loew 
State  Bld.g.,  Los  Angeles. 
The    steel    has    been    awarded    to    the 

Tylewllyn    Iron    Works   of   Los    Angeles. 


SAN  FRANCISCrO  —  Lindgren  Co., 
Monadnock  Bldg.,  contractors  for  the 
Matson  Navigation  Co's.  building,  a 
15-story  class  A  office  structure  to  be 
erected  on  the  corner  of  Main  and 
Market  streets,  are  taking  figures  for 
the  granite  work.  Bliss  &  Faville, 
Balboa    Bldg.,    are    the    architects. 


THEATRES 


Figures  Being  Taken  For  I'ortior.s  of 
The  Work. 

AMUSEMENT   PARK  Cost,    JSOO.OOO 

or  more. 

SAN  MATEO.  San  Mateo  Co.,  Cal. 
Beach  Resort  known  as  Pacific  City 

Bathhouse,  walks,  halls,  entrance  gatoK, 
ofTlce  building,  etc. 

Owner — Pacific  City  Cptn.  (A.  M.  Ga- 
belt.  Manager,  Room  222  Sharon 
B'dg..  San  Francisco). 

.Architects — Kuhn  &  Edwards,  833  Mar- 
ket St..  .San  Francisco. 

Con^tmction  of  Hoard  Walk,  Fillne, 
Kt<'.,  awarded  to  Geo.  .\.  P.enner 
(as  Renner  Found.-^.tion  Cc),  44 
Lloyd  St.,  San  Francisco,  at  ap- 
proximately 110,000. 

Tli«-  LandMcapins  has  been  awarded  to 
The   Foothill   Nursery  Co. 


Stoel     Contract    Awarded — Other    Sub- 
contracts   to    be    Awarded    Shortly. 

THEATRE  Cost,    $100,000 

HAYWARD,  Alameda  Co.,  Cal.     Castro 
Street. 

One  and   two-story   reinforced  concrete 
motion    picture    theatre. 

Owner — Chas.    W.    Heyer. 

Architect  —  Henry     H.      Meyers.      Kohl 
Bldg.,  San  Francisco. 

Contractor— C.    W.    Heyer,    Mills    Bldg., 
.San    Francisco. 
Steel  contract  awarded  to  S.   S.   Her- 

rick    Co.,    foot    of   Adeline    St.,    Oakland. 


WORK    SOO.V   TO    BKf;i\    0\    50    MII-K.X 
OF     ltO\D!S 


Building  of  fifty  miles  of  new  roads 
is  to  be  started  in  California  during  the 
next  thirty  days  under  Federal  aid. 
The  state  aiid  Federal  Government  will 
share  in  the  expense  of  road  building. 
Work  is  l>eii;g  resumed  on  thirty-.six 
r'lad  pro.iecis  started  last  yf-ar.  bu'  nol 
completed.  These  lotal  .'-76  miles  of 
highway.  Roads  cos'ting  fl. 500.000  will 
be  built  this  year  into  the  national 
forests. 

The  fifty  miles  of  new  highway.  C  H. 
."-Jweetsor  of  the  bureau  of  public  roads, 
deportment  of  agnrulturp.  announces, 
comprise  roads  in  Santa  Barbara.  Mer- 
ced. L?ke,  Riverside.  Marin,  Tulare  and 
Monterey  counties. 


During  i;)21,  2.ii7ii..".:i3.0OO  ft.  of  lum- 
ber was  handled  in  Chicago,  a  de- 
crease of  400  million  feel  as  compared 
with  1920.  St.  Louis  handled  137-220 
oai  loads  oi  lumber  during  lfp21,  an  in- 
cr.  a.se  of  10.419  car^   over  1920. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francrisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

T  enclose  check  for  $4.00 


Name  

Street  and  No. 
City   


.State 


I 
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BIDS    WANTED    FOH     STEAM    HEAT 
IXG    SYSTEM    FOU    HOSPITAL 


NOTICE   TO    CONTRVCTOUS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  San  Mateo  County.  Cal- 
ifornia, up  to  Moiulay,  the  17th  day  of 
April,  l»ii'2,  at  10  o'clock  A.  M.,  for  the 
» orapleting  of  the  steam  heating,  venti- 
lation, steam  boiler  plant  and  refriger- 
ation for  the  new  County  Hospital 
building,  now  being  erected  at  Beres- 
lord,  in  San  Mateo  County,  California, 
all  to  be  in  strict  accordance  with  the 
plans  and  specifications  a.s  prepared  b> 
Will  H.  Toepke,  Architect,  and  on  file 
(as  filed  March  20,  1^22)  in  the  ofllce  of 
the  Clerli  of  said  Board  to  which  bid- 
ders arc  referred. 

F.stirnates  will  be  received  in  ac- 
cordance with  the  specifications  and 
plans  as  filed. 

Bidders  will  be  required  to  submit 
■'Vith  their  proposal  a  certified  check  or 
certificate  of  deposit  on  ;:ome  respon- 
sible Bank  or  Trust  Company  in  the 
sum  of  ten  (10)  per  cent  of  their  bid, 
said  check  to  be  made  payable  to  the 
County  Treasuier  of  the  County  of  Saii 
Mateo,  and  will  be  held  as  security  that 
the  bidder  will  enter  into  a  written 
contract  with  the  Board  of  Supervisors 
of  the  County  of  San  Mateo,  if  awarded 
the  contract,  within  ten  (10)  days  from 
date  ct  award.  In  the  event  of  a  breach 
in  the  terms  under  which  this  check  is 
held,  the  said  check  or  certificate  of  de- 
porlt  will  be  cashed  and  the  proceed.; 
thereof  placf-d  to  the  credit  of  the 
building  fund  of  said  County  of  San 
Mateo,  payments  of  all  claims  for  labor 
and  material  furnished   on   the   work. 

The  successful  bidder  will  further  be 
retiuired  to  give  a  bond  from  a  satis- 
factory Surety  Company  in  the  sum  of 
flfly  (50)  per  cent  of  his  contract  prjcc, 
conditional  toi  the  faithful  perform- 
ance of  !ils  contract  within  the  time 
limited,  and  to  further  insure  the  pay- 
ment of  all  claim?  for  labor  and  ma- 
lerial  furnished  on  the  work. 

The  successful  bidder  will  also  be  re- 
quired to  protect  the  County  against 
liability  arising  unaer  the  Workmen's 
Compensation  Act  and  against  any  and 
every  contingency  under  which  the 
County  might  he  held  liable  during  the 
progress  of  all  work  conneciec'  with 
the  construction  of  said  Ho.spitai 
Building. 

The  contract  will  provide  for  the  re- 
tention of  twenty-five  per  cent  of  the 
ooiitract  price  for  thirty-five  (35)  days 
after  the  completion  of  the  work,  and 
the  flllni,  of  the  notice  of  completion 
thereof. 

Sealed  estimates  should  be  filed  wltii 
the  Clerk   of  the  Board   of  Supervisors. 

The  Bald  Board  of  Supervisors  of  said 
(  ounty  hereby  reserves  the  right  to  re- 
ject any  and  all  bids. 

Plans  and  speclflcallonH  can  be  StIcii 
and  BTured  at  the  Architect's  office  at 
Room  707.  ri'12  Mnrkfi  Streft.  San  Pran- 
rlhco,   California. 

All  nldders  rsllmatlng  on  the  Work 
will  be  required  to  deposit  with  th-' 
Architect  the  sutp  '(  twenty-five  (25) 
dollars  In  check  or  c.-i.sh  on  srcurlrg 
the  ph>nM  and  siirTlficai  Ions.  ThiM 
amount  to  be  roturn<d  to  the  Contrac- 
tor when  plans  and  HpfclficatlonK  arf 
returned   In  good  condition. 

By  order  of  the  H(<ard  of  Supervisors. 
ELIZABKTH    M.    NASH, 
Clerk 
D.Tled       March   2".   1<»22. 


IIIIIM     \%\>TI<:n     FOR     fiYMNANirM 
NOTICE   T<)    CO^TRACTOBN 


Tb<'  lionrd  of  TnmteeH  of  the  r>o» 
I'dloB  .lolnt  Tnlon  High  Hr>ho«.l  Dlntrlct, 
•MfTC'l.  c.illfornlu.  will  n-iM-lvc  B(>nlr>d 
propriniilH  np  nntll  two  (t'rinrk  P.  l¥l., 
April  inih.  ima.  al  th"  oftlee  of  tha 
MPrretury  In  thi<  high  m-lKiol  liulldInK, 
1)011  I'liloB,  < 'iillforni:!  at  which  tlrn« 
and  place,  nald  bUlH  will  bf  opened 
uitf«rMd   In  public,  for  furniahlnv  th« 


A  call  for  bids  published  In 
this  section  indicates  that  bids 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  otflcial  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section 


reciuired  labor  and  materials  for  and 
erecting  and  completing  the  proposed 
new  gymnasium  building  in  accordance 
with  the  plans  and  specifications  pre- 
pared therefor  by  W.  E.  Bedesen,  engi- 
neer. Merced,  California,  and  Willson 
J.  Wythe,  architect  associated,  Oakland, 
California. 

Cashier's  or  certified  check  or  bid- 
der's bond  for  an  amount  not  less  than 
five  per  cent  (5%)  of  amount  of  bid 
shall  accompany  each  proposal,  drawn 
payable  to  the  order  of  Frank  B. 
Marks,  secretary  of  the  board,  as  a 
guarantee  that  the  bidder  will  within 
ten  days  after  being  notified  of  the  ac- 
ceptance of  his  bid,  enter  into  a  con- 
tract with  said  high  school  board  in 
accordance  therewith  and  shall  fur- 
nish the  bonds  as  required  by  the  speci- 
fications. 

Said  check  or  bond  to  fe  forfeited 
to  the  said  Union  high  school  district 
should  the  bidder  fail  to  execute  con- 
tract and  furnish  bond  as  above  men- 
tioned 

All  bids  to  be  made  out  on  forms 
fut  nished. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  at  the  office 
of  the  secretary  In  the  high  school 
building,  Dos  Palos,  California,  where 
they  may   be   secured  for   bidding. 

A  deposit  of  ten  dollars  ($10.00)  will 
he  required  from  all  contractors  re- 
ceiving jjlans.  Said  deposit  will  be  re- 
funded to  bidders  when  plans  and 
specifications  are  returned  In  good  con- 
dition. 

The  said  high  schooi^board  reserves 
the  right  to  reject  any  and  all  bids, 
and  to  waive  any  formality  In  any  bid 
received. 

By  order  of  the  Board  of  Trustees, 
Dos  Palor.  Joint  High  School  District, 
Dos   Palos,   California. 

By    KUANK    B.    MABKS. 

Secretary. 


inns        WANTED        FOR        INTEKIOIt 
I''<|riPMENT    FOR    IIKill    N4  IIOOI, 


NOTICE   TO    OONTRAOTORB 


Onice  of  the  Secretary  of  the-  Board 
of  Education   of  the  City   of  Oakland. 

Scaled  bids  will  be  received  by  the 
Board  of  Education  of  (he  City  <ii' 
Oakl.iii.l.  I'lly  Hull.  Oakland.  California. 
iindl     Monii'iy.    the     ITIli    ilny    of    April, 

ii'i:::.  m  4!a(»  §>.  m..  at   which  time  said 

bids  will  \<i  '.|).ne(|,  for  Ih.'  ere.'lloi 
and  eonipletinn  of  IO<|Uiptnent  Work  for 
the  .New  I'nlverMlly  High  .School  IhlUd- 
•  Ing  of  the  Oakland  ."-ehi  ol  DlMlrlet  anil 
Oak'and  Hlsrh  School  Illnlrlrt  located 
on  block  bounded  by  (irove  Streiit. 
Alleeti  .'•Mrcel,  Dovel  Street  niid  FlftJ- 
elghth  street,  Oaklai.d.   < 'atlforiiiH. 

\^\^is   will    bo   recolvod    for: 

Oonerjil    Kiiulpiiieni    Work.    Inr-ltnllnK 
I'al.lrHl    Wcptk.   Mm    Work.    ltou«h    M.iiil 
ware,    l-'inlhhed    Haidwaie.    Hhv't    Metal 
A\ork.    Mi;.(.ellHiit>ou«>    lioi.    Work,    .Mia 


cellaneous  Work.  Glass  and  Glazing, 
Painting,  Gas  and  Electric  Kangt-s. 
Plumbing  and  Electrical  Work. 

Plans  and  specifications  for  said  work 
are  on  file  at  the  ortlce  of  the  Chief  of 
v^onstructlon,  Chabot  Hall.  11th  and 
Jefferson  Streeto.  Oakland,  California. 
,^  ,?  ^  deposit  of  Tweiity-fve  ($25) 
Dollars,  said  plans  and  specifications 
may  be  had  by  any  prospective  bidder. 
These  plans  and  specifications  may  b< 
retained  for  seven  (7)  davs.  If  the 
plans  and  specifications  are  not  re- 
tuined  to  the  Ciiief  of  Construction 
within  the  time  above  sptcifi^d.  cr  are 
returned  in  a  mutilated  or  damageO 
coridltlon,  the  deposit  will  be  forfeited 
and  will  be  immediately  used  for  the 
purchase  of  a  new  set  of  blue  prints 
and  specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Chief  of 
Construction,  and  be  signed  bv  the  bid- 
der, accompanied  by  a  certified  check, 
certified  to  by  some  responsible  bank 
or  banker,  and  made  payable  to  N  W 
Cook,  Secretary  of  the  Board  of  Edu- 
cation, to  be  retained  by  the  said 
School  Districts  as  agreed  and  li(|ui- 
dated  damages  .'^hould  the  party  or 
patties  to  whom  the  contract  should  bt 
awarded  fail  tc  enter  into  the  contract 
after  the  award,  or  to  give  boi-.d.=:  re- 
quired for  the  faithful  performance  of 
the  contract,  or  any  bond  required  by 
law  The  amount  of  said  check  shall 
be  for  at  least  ten  aO)%  per  cent  of 
the  amount  of  the  bid.  Each  bid  shall 
be  accompanied  by  an  anidavit  execuf- 
Tu  °Il^^  'i*'"'"  ^^^^  ^'^'i  ''f"  obtained  from 
the  Chief  of  Construction. 

Bids  will  be  opened  by  the  Board  of 
fS^I.'i  Districts  on  IVfonday,  April  17. 
1922,  at  the  hour  of  4:30  P.  M..  in  the 
Board  Room,  211  f^vrond  Floor  of  said 
City  Hall,  in  .said  City  of  Oakland.  Th< 
B r. a rd  reserves  the  right  to  reject  anv 
and  all  bids  or  any  or  all  items  of 
such  bids. 

c         .  N.  W.  COOK. 

Secretary  of  the  Board  of  Education  of 
Oakland,  California. 


HIDS     WANTED     FOR     HIGIIWAY 
IMI'ROVEMENT 


\OTiCE    TO    CONTRACTOR* 

SEALED  PROT'OSALS  will  be  re- 
ctived  by  the  undersigned  on  April 
12,  1022,  for  constructing  i)ortions  of 
the   State    Highway  System   as  follows: 

(1)  Bids  received  until,  and  open- 
ed at  1.00  P.  M.,  for  i>laclng  Gravel 
Surface  in  Pershing  County  from  Zola 
to    Humboldt    House. 

(2)  Bids  received  until,  and  opened 
•It  2.30  P.  M.,  for  nr.iding,  construction 
of  culverts,  and  placing  gravel  In 
l>>uglas  C<ninly--froni  fi.06  miles  north 
"f   MliKlen    to    8.t:t    miles    north. 

(.1)  Bids  received  until,  and  opened 
at  4  P.  M.,  for  grading,  construction 
of  culverts,  and  concrete  paving  15 
teet  wide.  6  Inches  thick.  In  Ormsby 
t^ounty— from  t^arson  City  to  L.ike- 
\  lew. 

rians  may  be  examined  and  form  of 
[iroposal.  contract  and  BpeciflcAttona 
.secured  at  olllce  of  undersigned.  May 
also  be  examined  at  the  County  Clerk's 
oiPce  In  l,ovelork,  for  I'ershlng  County 
\'.  ork.  In  Mindi'ii  for  Douglas  County 
work,  and  In  Carson  City  for  Ormsby 
County  work  (?aHh  de|)08lt  of  fifteen 
ilcllarH  ($15(iO>  with  undersiKiied  re- 
•  liilred  for  copy  of  planB,  which  will 
lie  refunde<|  on  their  return  in  kooiI 
ecndltlon  Bids  must  be  on  pmpoHul 
txrrn  of  Highway  Department,  and  ntust 
be  accompanied  by  a  certified  check 
in    the   amount    of   ^^''i    of   the    bid. 

ICncli  bidder  muMt  accompany  his  hid 
with  n  i-ertincnte  from  a  .Suri'ty  fom- 
pnny,  duly  niilhorlxeil  to  do  businean 
In  tnlB  Stale,  Btaling  that  such  Surofv 
Company  will  provide  nnld  bidder  with 
a  bond  in  Hueh  nnm  as  Ib  required  and 
In  ,'iccorrtance  with  the  |)rovlMlonM  of 
Hitld   Rpeclflentlons.   conditional    for   the 
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faithful   performance   of  the  provisiong 
of  the   contract  and   specifications. 

Rig-ht    i.«    reserved    to    reject    any    or 
all   bids. 

GEO.    W.    BORDEN, 
Stale   Hiighway   Engineer,   Carson    City, 
Nevada. 


BIDS    \VANTr<:D    FOK    TEUH.V    I'OTT.V 

WOHK,     KOOFIN*;,     I'I,.'VSTKHI.\<;, 

ETC. 

NOTICE    TO    CO-\Tl«  At  rOKS 

Notice  is  hereby  given  tlial  the  Board 
of  Trustees  cf  the  CampbeU-San  Toma.s 
Union  Grammai  School  District,  Hant;> 
Clara  County,  California,  hcMelii  cull 
for  sealed  proposals  to  be  delivered  l<> 
the  Clerk  of  the  Board  at  Campbell. 
California,  until  the  24th  day  of  Aiirii, 
1922,  at  the  hour  ot  S  V.  >!.,  of  said  da> 
for  the  construction  and  ctnnplelion  of 
the  following  branches  of  work  on  the 
new  Grammar  School  building  to  be 
erected  in  the  above  Union  Grammar 
School  District  at  Campbell,  Santa 
Clara  Cour.ty;  all  in  accordanci  v^ith 
plans  and  specifications  made  for  the 
same  by  W.  H.  Weeks,  the  authorized 
A-rchitect  employed  by  the   Board. 

Bids  will  be  received  on  lh(^  follow- 
ing work:      Including: 

Terra  Cotla  finish  on  exterior  build- 
ing, and  mason  work. 

Fibrestone    or    Composition    Flooring. 
Composition    Blackboards. 
Lathing  and   Plastering. 
Composition   Roof. 
Terra  Cotta  Tile  Roof. 
Flans  .-ind  specifications  may   be  iscen 
at  the  offlce  of  the  Clerk   or"   the   I'.oar'i 
in  Campbell   between   the   hours  of  ;)    A. 
M.    and    Z    P.    M.    except    Saturday.    Sun- 
day,   or    Holidays,    or    at    the    or  ice    of 
W.   H.   Weeks,    369    Pine   St.,   San    Fran- 
cisco,   during    business    hours. 

On  a  deposit  of  Twcnly  J:)ollars  (.?20) 
a  complete  set  jf  plans:  and  .spcciliia- 
tions  for  any  portion  of  the  work,  may 
be  had  by  any  prospective  bidder,  to  Ijc 
retained  until  bids  are  opened,  if  de- 
sired. If  not  returned  within  said 
period,  or  if  mutilated,  the  .said  deposit 
may  be  retained  by  said  Grammar 
Scliool  District  as  agreed  and  luiui- 
dated  dfimages  for  said  mutilation  or 
detention. 

Bids  must  be  made  ui)on  Proiio.sal 
Blank.s  obtained  at  fn  i  otlice  of  th-j  Ar- 
chitect and  signed  by  Bidder,  accojn- 
panied  by  a  check  lor  at  leasi  t'.:n  per 
cent  (10%)  of  the  amaunl  bid,  certified 
to  by  some  re.'>ponsi'.)le  bank  or  banker 
and  made  pay.abie  to  the  Board  of 
Trustees  of  thj  Campbell-San  Tomas 
Union  Grammar  School  Distiici,  tr  be 
retained  by  said  Grammar  .'■johool  Dis- 
trict as  agreed  and  liquidalefl  da  nages, 
should  the  party  or  parties  to  whom 
Cciilracl  Khali  be  a\^arded.  fail  to 
enter  into  '."ontract  aXterward,  or  give 
bonds  for  the  faithful  i)erfornianre  (^f 
the  Contract,  or  any  bond.s  requiied 
by    law. 

Bids  will  be  oj^ened  by  the  Boaiil  of 
Trustees  of  the  Campbell-Sap  Tomas 
Union  Gr.ammar  School  Disii-ict  on  the 
24th  day  of  Apiil,  1922,  at  the  hour  of 
8  P.  M.,  at  the  efhce  of  the  Clerk  of  the 
Board    in   Campbell,   California. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  aids,  or  any  or  all  iti  111.5 
of   such   bids. 

Dated  at  Campbell,  California,  March 
24,   1922. 

CHAS.   E,   DE  SKLLE. 
Clerk  of   the     Board     of  Campbell- Sr^in 
Tom.as  Union  Grammar  .School   i.>is  • 
trict. 


A  certified   check  of   ten   per  cent   of 
the   amount    bid   must   accompany   said 

*"  lilted  March  27,  1922. 

Bv  order  of  the  Board  ot  Education. 
By  ANSEL  S.  WILIAMS. 

Secretary. 


NOTICE      TO      IIIOUEUS    0:V       EIGIIT- 

UOOM   ADDITIOX  TO   RK   DOHAI)<> 

SCHOOL     nUILDING 


(Brink,   Coneretc   and   Frnine   S<rue(«iii' 
Estimated    Cost,    $70,000) 


BIDS    WAiNTlOD   FOU    SCHOOL 
NOTICE   TO    CONTRACTOHS 

Sealed  bids  will  be  received  by  the 
Building  Committee  of  the  Chinesi; 
School  Association  of  Hanford  at  tlij 
office  of  Harry  Lee,  11  Vi  China  Street. 
Hanfcrd,  Calif.,  until  .\oon,  Ayril  10, 
1D22,  for  all  labor  and  iiiaterial  re- 
(luired  for  the  erection  and  conipleLio.i 
of  a  one-story  brick  .scliool  building,  in 
accordance  with  the  plans  at.d  .specifi- 
cations prepared  in  the  ofiice  of  Gla.ss 
&    Butner,   Cory    Bldg.,   Fresno,   Calif. 

Plans  and  specifications  may  be  ob- 
tained at  the  above  address. 

Building  Committee  reserves  the 
risht  to  reject  any  and  all  bids. 

HARRY  LEE. 


Notice  to  bidders  is  hereby  given  that 
bids  on  the  El  Dorado  School  aiine.v 
and  also  heating  plant,  as  per  plans 
and  specifications  on  file  at  the  ollice 
of  the  Architect,  Frank  Mayo,  Vosemita 
Bldg.,  will  be  opened  on  We<lnr.s«laj , 
.April  i:;th.  1922,  at  7::{0  P.  iVZ.,  at  the 
office  of  the  SuperinteiKlent  of  Schools, 
corner  San  .Toaeiuin  and  landsay  Sis.. 
Stockton.  Calif. 

Bidders  may  bid'  upoa  either  of  the 
propositions — the  general  construction 
work  or  the  heating  and  ventilating 
plant. 

The  Board  of  Education  reserves  the 
right  to  reject  any  or  all  bids.. 


NOTICE     FOR    BIDS 


(School    ChiiirH    and    Ueiika) 


Notice  is  hereby  given  tliat  the  Boara 
of  Trustees  of  Armona  School  District 
will  receive  bids  up  to  the  hour  of  12 
o'vlock.  noon  «f  Monday,  April  lOtli, 
1922,  at  the  ofiice  of  tne  Clerk  of  said 
Board,  H.  C.  Pulliam,  in  Armona,  Calif., 
for  the  following:  Four  hundreti 
portable  auditorium  chairs,  and  thirty 
school  deok.s,  sizes  from  No.  I  to  No.  6, 
inclusive.  Said  Board  of  Trustees  re- 
serves the  right  to  purchase  more  or 
less  than  above  specified  number  01 
chairs  or  desk.s  and  also  the  right  to 
reject  any  or  all   bids. 

H.C.   PULLIAM. 
Clerk  of  said  Board  of  Trustees. 
^ 

NOTICE     TO     CONTRACTORS 


(Boiler    Plant    Additlonn    and    Electric 
Distributing:  System) 


in»  eight  thousand  (8,000)  feet,  more  or 
leng,  of  concrete  walks,  in  accordance 
with  the  plans  and  specifications  a:^ 
Ijrepared  for  the  same. 

Thiid:  For  furnishing  and  ins'.allini? 
lighting  fixtures  in  the  new  .school 
building  in  accordance  wiih  the  plans 
and  speclflcationB  as  prepared  for  the 
same  by  W.  H.  Weeks,  Architect. 

Fourth:  For  furnishing  and  install- 
ing one  hundred  (100),  more  or  less., 
opera  chairs.  Bidders  to  oubmi'. 
samples  with  bid. 

Plans  and  specifications  m<-nt'oned 
above,  may  be  seen  at  the  office  of  the 
Coiinty  Superintendent  of  Schools  in 
the  Court    House   in   Willows,  Calif. 

Each  bid  must  be  accompanied  b;. 
a  certified  check  on  some  re.sponsibl>' 
<Jaliforr.ia  bank  in  a  sum  not  les.: 
than  five  (5)  per  cent  of  the  amount 
of  the  bid,  made  payable  to  .V.  D. 
Pieper,  President  of  the  Board  of 
Trustees,  as  a  giaaranty  of  good  faith 
that  the  party  ttj  whom  the  contract 
may  be  awarded  will,  within  ten  days, 
enter  into  the  neccFsary  agreement 
and  bonds  for  the  faithful  perform- 
ance of  said  work,  and  in  case  th  • 
successful  biilder  to  whom  the  con- 
tract may  be  awarded,  fails  or  refuses 
to  enter  into  said  agreement  and  bonds, 
said  check  will  be  forfeited  to  said 
School  District  in  the  manner  provided 
by  law. 

Each  bid  must  be  enclosed  in  a 
;ealed  envelope  and  addressed  to  A.  D. 
Pieper,  President  of  the  Board  of 
Trustees  cf  Willows  Union  School 
District.  Willows,  Califorria,  and  en- 
dorsed, "Bid  for  Grading  Grounds,  or 
ConJtructing  Walks,  or  Lighting  Fix- 
tures, or  Opera  Chairs,"  as  the  case 
may  be. 

The  Board  reserves  the  right  to  re- 
ject  any   or   all    bids. 

By  order  of  Board  of  Trustees  ot 
Willows  Union  School  District,  Glenn 
County,   California. 

H.    G.    RAWLINS,    Clerk. 

Dated  at  Willows,  California  March 
22nd,    1922. 


Sealed  bids  will  be  received  up  to  8 
P.  M.  of  April  24,  1922.  by  the  Board  of 
Trustees  of  the  Kern  County  Union 
High  School  District,  Bakersfield,  Cal., 
for  furnishing  all  materials  and  labor 
for  and  the  erection  and  completion  of 
additions  to  the  Boiler  House  and  a 
Complete  Electrical  Distributing  Sys- 
tem to  be  installed  in  said  addition  in 
.iccordance  with  plans  and  specifica- 
tions on  file  with  the  Clerk  of  said 
Bot>rd  and  open  for  the  inspection  of 
bidders.  Copies  of  said  plans  and  speci- 
fications may  be  had  at  the  ofiice  of 
the  Architect.  Charles  H.  Biggar,  405 
First  National  Bank  Bldg.,  Bakersfield, 
and  the  work  will  be  done  under  his 
supervision. 

All  bids  must  be  accompanied  by  a 
certified  check  in  the  amount  of  at 
least  ten  (107c)  per  cent  of  the  amount 
bid,  such  check  to  be  made  payable  to 
the  Kern  County  Union  High  School 
District  and  sam,e  will  be  held  as  evi- 
dence of  good  faith  that  the  successful 
bidder  will  enter  into  contract  for  the 
proposed  work  and  in  addition  thereto 
will  furnish  good  and  sufficient  bonds 
therefor. 

Bids  will  be  received  separately  or 
a.s  a  whole.  The  Board  of  Trustees  re- 
serves the  right  to  reject  any  or  all 
bids  and  to  waive  any  informality  In 
.•my    bid    received. 

By  order  of  the  Board  of  Trustees. 
Kern  County  Union  High  School  Dls- 
irict,    Kern    County,    Calif. 

E.    W.    OWEN, 

President. 

W.    J.    WALTERS. 

Clerk. 


NOTICE   TO    BIDDERS. 


(Grading,      Concrete    AValka,      LlKhtins 
Fixtures    and    Chaim) 


Notice  is  hereby  given  that  sealtu 
bids  will  be  received  by  the  Board  of 
Trustees  of  Willows  Union  School 
Dir.trict  in  Glenn  Ceunty,  California. 
until  eiqrht  o'clock  P.  M.,  of  AA  edno.Hilny. 
.April    12th.    1022,    for    tht     follow! iif?: 

First:  For  Lrraduig  the  school 
grounds  in  accordance  with  the  plans 
and  specifications  as  jirepared  lov  ilu 
same  by  R.   D.   Thomas.  Civil   Engineer. 

Second-  For  furnishing  the  neces- 
sary labor  and  material  for  construct- 


PROPOSALS  FOR  PURCHASE  OF 
TEN -TON  HOLT  TRACTOR 


Sealed  bids  marked,  "Bids  for  Ten- 
ton  Holt  Tractor,"  will  be  received 
by  the  Board  of  County  Commission- 
ers of  Eureka  County.  Nevada,  nntil 
the  10th  day  of  April,  1022,  at  tlte 
hour  of  10  o'clock  of  «<aid  day,  at  the 
ofiice  of  the  Clerk  of  said  Board  at 
the  Courthouse,  in  the  town  of  Eu- 
reka, Nevada,  for  the  purchase  of  a 
Ten-ton  Holt  Tractor,  f.  o.  b.  point 
of    shipment. 

Said  tractor  to  be  in  good  condi- 
tion in  every  way  and  ready  for  im- 
mediate  use. 

The  tractor  will  be  paid  for  by 
Kiireka  County  after  approval  and  ac- 
ceptance by  the  Board  of  County  Com- 
missioners at  its  regular  meeting  next 
.ifter    the    receipt    of   said    tractor. 

The  Board  reserves  the  right  to  re- 
ject any   or  all  bids. 

II.    McCHARLES, 
Clerk  of  the  Board  of  County  Commis- 
.«ioners   of   Eureka    County,   .Nevada. 


BIDS       >A. ANTED    FOR    STATE 
AA'AY    lAIPROA'EMENT 


STATE    OF    C.ALIFORMV 


DEPARTAIENT    OF    PI  BLIC    A\<)KKS 


C  \I-IPORNIA  HIGHAVAY  COM.MISSIO.A 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re 
ceived  at  the  office  of  the  Calift>rnia 
Hljarh^vny  Conuuinslon,  515  Fnruiii 
Building:.  Sacramento,  Cnl.,  until  2 
o'clock  P.  M..  on  April  S4.  1023.  it 
which  time  they  will  be  publicly  open- 
ed ;ind  read  for  construction  in  .ac- 
cordance       with        the        specifications 

1  herefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Snn  Luis  Obispo  County,  between  5lan 
Luis  Ob'spo  Oreek  and  Cuesta    (V-SLO- 

2  0),  about  three  and  six-tenths  (3.6> 
miles  in  length,  to  be  paved  with  Port- 
land   cement   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
l);>sal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  .-saivl 
ofiice  and  they  may  be  seen  at  the 
ofllces  of  the  Division  Engineers  at  Loa 
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Angeles  and  San  Francisco,  and  at  the 
office  of  ~the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  Is 
made  en  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   bQ   done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 

CHARLES    A.    WHITMORE. 

GEO.    C.    MANSFIELD, 
California    Highway    Commission. 

AUSTIN  B.   FLETCHER, 

State   Highway   Engineer. 

C.  C.   CARLETO.X, 

Acting  Secretary. 
i):ited  March   27,   1922. 


BIDS     WANTED     FOR     STATE     HIGH- 
WAY   IMPROVEMENT 


ST.4TE    OP    CALIFORNIA 


DEPARTMENT     OF     PUBLIC     W^ORKS 


CALIFORNIA  HIGHW^AY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HIsiiTTay  CommlBaion,  51.1  Ponini 
Balldinar,  Sncrajncnto,  Cal..  nntil  2 
o'clock  V.  M.,  on  April  17.  102::,  a1 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  iff 
made,  portions  of  State  Highway  as 
follows: 

Sonoma  County,  between  Santa  Ro.sa 
and  Beltane  (IV-Son-51-A).  about 
eleven  and  seven-tenths  (11.7)  miles 
in  length,  to  bo  paved  with  bituminized 
inacadam. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
offlce  and  they  may  be  seen  i  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
offlce  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offlces  are  lo- 
cated at  Wlillts,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno    and    Les   Angeles. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  bo   done,   etc. 

The  Department  of  Public  Works, 
actlns  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest of  the  State. 

NEWELL  D.   DAnLTNGTON. 

CHARLES  A.    WHITMORE, 

GEO.   C    MANSFIELD, 
California  HiKhway  Commission 

AUSTIN    n     FLKTCHEIt. 

State   Highway   Engineer. 

C.    C.    CARLETON, 

Acting  Secretary. 
DalPd   March   20,    1922 


BIOS     WANTED     FOR     HIGIIW  W 
I.MPROVEMKNT 


«TATE      OF       r-ALIFOIIM^ 


DFPAIITMKNT      OF   PIBLK'      WORKS 


r-«LIFf>RNIA  HIGHWAY  COMMIStllON 


NOTICE    TO    i'O^TII  AITOIIM 

.SEALKD      I  ..-^     will    bf      r.  - 

rrlvwl    at    th.  Tiir    rallforiiln 

illali^wtT  <  OiiiiMiw*  loii,  f;ir»  Forimi 
llnilillnir,  *«nrriim<-ii  to,  <  iil.,  unHI  'i 
oVIiM-k  I*.  >i.,  iin  \|iril  l»,  I1»22,  al 
whirh   llliix   lii.-v    will    Im'   put  ■  ., 

A(l    and     read    for    rmiMt  rue' 
cordanco        with        th<'        m>' 
therefor   to   which   sp*<Miil    rrt.  ri<n'<     in 


made,    portions    of    State    Highway    as 
follows: 

Monterey  County,  between  San  Lucas 
ana  2%  miles  long  east  of  Long  Vallev 
/?,"^?'  .(V-Mon-10-A),  about  eleven 
h?^  miles  in  length,  to  be  graded. 
Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  tho 
omces  of  the  Division  Engineers  at  Los 
Argelcs  and  San  Francisco,  and  at  tho 
offlce  of  the  Division  Engineer  of  the 
a'V'Sion  in  which  the  work  is  situated 
The  Division  Engineer's  offlces  are  lo- 
cated at  Williis.  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  bv  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
Notice  to  Contractors"  annexed  to  th- 
blank  form  of  proposal  for  full  direc- 
tions as  to  oidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  cr  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest   of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES  A.  WHITMORE, 
GEO.   C.  MANSFIELD. 
C^llfoSTila.  Highway  Commission. 
AUSTIN    B.    FLETCHER, 
^     State  Highway   Engineer. 
C.  C.  CARLETON, 

r-,   .    J   ■•,       ,  Acting  .Secretary 

Dated  March    13,    1922 

♦ 

BIDS         WANTED         FOR  METAL 

SHELVING 


NOTICE   TO    CONTRACTORS 

TREASURY  DEPAltTMFXT.  Supcr- 
v.s.ng  Architect's  Offlce,  Washington, 
POSAT  ^  «':'"m  /'•  ^«-'2.-SEALBn  PRO- 
i  »  A«  A^'' ,''„*'o°P^"*^<^  '"  l>i'«  Office  at 
f„^-  ?^  '  ^^",28.  1922.  for  motal  shelv- 
ing for  he  United  State  Post  Office 
in"oo"?  "o"sp,  and  Court  House  l.uild- 
ings  at  Honolulu,  T.   H.     Drawings  ami 

SnneHmV.^V'^  "'^•';  "*-'  obtained  f rom  Vl  ■ 
Superintendent  of  Construction  of  the 
building  at  Honolulu.  T.  H.,  from  .1  \" 
Roberts,  Sui>ervi.sing  Superintendent  of 
Construction.  Room  403,  Po.st  Offlc,- 
^"d  Court   House,  San  Franoi.sco,  Calif 

Suuerl-^'f,  "'"r'  IV^'  discretion  of  Iho 
Supervising  Architect.  JAS.  A.  WET- 
MORE,     -Vcting    Supervising    Architect. 

BIDS    WANTED    FOR    10    HOSPITAL 
BUILDINGS 

TREASURY  DEPARTMENT,  Suoer. 
vising    Architect's    Offlce,    Washington, 

>OSXls''\'m  I-  1922-SEALED  Pm)-' 
„f    I    w    IK    ^."^    opened    in    the    offlce 

;  1  Y-  '.'"berts,  Supervising  Superin- 
tendent, Room  403,  Pest  Offlce,  San 
19-"'nr'?;    ?^i'^-^^'    '2     M..    ApHl     lo" 

n  in",  '",  'his  offlce  at  3  P.  M.,  Apri 
10.  1922,  for  the  construction  (exclu- 
sive of  mechanical  equipment)  of  nlne- 

een  l>uildings  of  the  U.  S.  Veterans 
nrfU'i'^'  •'^',^^'-  Alto,  Calffornla 
Drawings    and     speciflcayons    may    be 

•btalned  from  the  Office  of  J  w 
l/"'u''',',lV  ''^^"  Francisco,  on  or  after 
nVfTV^^'l;  ?^"•"'"  tills  offlce,  on  or 
after  March  6,  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wet- 
more.    Acting    Supervising    Architect 

"VI'!! .  .Y*^"^"     "^O"      MECHANICAL 

in  I  II'MEVT     FOR     |»     HOSPITAL 

HI  ILDI\<iN 


NOTICE    TO    CONTRACTOBS 

•ruiOASUKY  nEI'AHTMEXT,  Supcr- 
ylslnj;  Architect's  Office,  Washington, 
nr.^A",  ..^""";M  ."'  l»-2— Sl^ALED  PUO- 
I  0,SAL.S  will  be  opened  In  the  nffico 
yf  ,1.  AV  It.iberts,  Supervising  Supcrln- 
K-ndent,  Room  40.'?,  Post  offlce.  Snn 
Krnnrlsco.  California,  at  12  M..  April  10 

In"';,','.!;  "i  'h'"  "™''"  «t  •■'  ^  M..  April" 
KJ.  1922,  for  tlu-  Inslalliiilon  ooniplotP 
of    I  he    Mecliiinloal    Equipment    for    tho 

•  'entrni  lieullng  Pliuil.  Outside  Horv- 
IncM,  and  19  Hospital  Mulldlnga,  at  the 
I  lilted  StRlMt  V<>i(!ranii  Hospital  No.  24, 
Pnio  Alto,  Calif  DriiwIngH  and  specl- 
ncnilonM     inav     l.i.     c.l,ialn«d     from     the 

•  'Mill-  (if  .J.  W.  UoborlH,  In  .Sail  Fran- 
<  iHfo.  on  or  lifter  March  16th,  ..r  from 
thiM  offlce  on  or  after  March  sth.  In 
the    diHcrcilon    of    tho    Suporvlslnic   Ar- 

•  hllecl.  Jas.  A.  Wetmure,  Actlna 
Supervising  Architect, 


NOnCE  TO   BIDDERS 
(Kewnne*    Boiler) 


Pursuant  to  an  order  of  the  Board 
of  County  Commissioners  of  Washoe 
^ounty  Nevada,  made  and  entered  on 
the  ,th  day  of  Alaroh,  1922,  sealed 
Olds  and  proposals  will  be  received 
by  the  undersisjned  at  the  office  of 
the  Ounty  Clerk  of  Washoe  County 
in  the  City  of  Reno,  Countv  of  Washoe 
.Mate  of  Nevada,  „ot  later  than  VS 
O'clock,  noon,  on  Tue.sdn}.  April,  11. 
lf»22.  for  the  following,  to-wit 
«J?o"v  1  ^'^  ^M'^  Kewanee  or  equal 
.Smokeless  Fire  Box  Boiler,  installed 
in  the  boiler  room  of  the  County  Hos- 
pit.'tl  as  per  specifications  on  file  in 
the  clerk's  office. 

The  said  Hoard  of  Countv  Commis- 
sioners reserves  the  right  to  reject  any 
or  all  bids  and  to  accept  the  boiler 
best  suited  to  the  needs  of  Washoe 
County. 

E.  H.  BEEMER, 
County   Clerk    and   Clerk    of   the    Board 
of    County    Commissioners. 


LEGAL  NOTICES 

STATEMENT    OF     rHE    OWNERSHIP. 

MANAGEMENT.    CIUCILATION. 

ETC..    REQI  IRF.D    BV    THE 

.ACT    OF    CO.VGRESS    OF 

-AIGLST  24,  1»12 


Of  Building  &   Engineering  .\ev\s,   pub- 
lished  weekly  at  San  Francisco,  Calif., 

for   April    1.    1922. 

State   of  California,    City    and    County 

of  San  Francisco — ss. 

Before  me.  a  Notary  Public  in  and 
lor  the  City  and  County  aforesaid, 
personally  appeared  Eleanor  F  La.-son 
Administratrix  of  the  Estate  of  L  A. 
I^arsen,  deceased,  who.  having  b-on 
duly  sworn,  according  to  law.  deposes 
and  says  that  she  et  al.  are  'he  owners 
of   the    Building    &    Engineeri:!...?    .Vi;«vs. 

Publisher,  Mrs.  L.  A.  i.arsep.,  .580 
Mission    street,    San    Franciscn.    Cal. 

Editor,  Mrs.  L.  A.  Larsen,  ."lOO  Mission 
street,   San    Francisco.   Cal. 

Managing  Editor.  J.  P.  Farrell,  i'.60 
Mission  street,  San  Francisco,  Cal. 

Business  Manager,  Mrs.  L.  A.  Larson. 
560   Mission   street,   San   Francisco,   Cal. 

Owner,    L.    A.    Larsen    Estate. 

That  the  known  bond  holders,  mort- 
gagees and  other  security  holders  own- 
ing or  holding  1  per  cent  or  more  of 
total  amount  of  bonds,  mortgages  or 
securities  are:      None. 

ELEANOR   F.    LARSEN. 
.\dminlstratrlx    of   the    Estate   of  L.   A. 

Larsen,  deceased. 
Sworn     to    and     subitribed     before    me 
this  twenty-seventh   day  of  March. 

CHALMER    MlT^s'DAY, 
-Votary   Public   in   and   for  the  City  and 

County    of    San     Krancisco,    State    of 

California. 
(My  commission    expires   Oct.    IS,    1925). 


FEDERAL    CO\STUI  <   TION    CO.MPANY 
SUES   BAKERSFIELD  CONCERN 


The  Federal  (Construction  Company 
"f  San  Francisco,  has  filed  suit  in  Kern 
County  superior  court  against  the 
l!aker."«fleld  Engineering  Company  to 
.  ollect  »791.9fl  from  the  defendant  un- 
der two  counts  of  alleged  indebtedness. 
Tho  construction  company  complains 
that  tho  engineering  coiniiany  became 
indebted  to  It,  during  the  past  four 
vears,  In  the  sum  of  $721  for  goods, 
wares  and  mercliandlso  delivered  b.v 
plaintiff  to  defendant,  and  for  which 
defendant  refuses  to  pay.  On  the 
.s.'ciind  count,  the  construction  company 
.N.'iys  that  I.  A.  Smith,  whom  It  charges 
I  lie  engineering  company  owed  170.90 
liir  labor  iind  nuiterials,  assigned  his 
i-redlt  to   tho  constrticllon   company. 


there  la  an  nutomobilo  circle  trip 
■  lUi  of  |)en\er  Ihnt  taken  the  irii\elcr 
iri.in  tenipenile  lu  Arclle  ellme.>«  within 
•  few  hours,  calls  lor  an  overcoat  In 
the  middle  of  summer  rmd  afTords  op- 
portunity lor  the  picking  of  wild 
flowvia  in  among   the  niiow    bankx. 


Saturday,     April     1,     1922 


BUILDING     AND     ENGINEERING     NEWS 


Engineering  News  Section 


BRIDGES,   DAMS   &    HARBOR 
WORK 


GLENUOnA,  Cal.— Until  7.30  P.  M., 
April  11,  bids  will  be  received  by  trus- 
tees for  5000  cu.  yds.  excavation,  one 
2,000,000  gallon  reinforced  concrete  re- 
servoir; concrete  g'ate  boxes,  etc.  Plans 
and  specifications  from  City  Engineer 
O.  A.  Gierlicfi,  209  National  Bank  Bldgr., 
Monrovia.     Certified  clieck  or  bond  5%. 


CALIFORNIA — California  State  High- 
way Commission  agrees  to  assist  Ne- 
vada and  Placer  counties  to  finance 
construction  of  new  bridge  over  Bear 
river  on  highway  between  Auburn  and 
Nevada  city;  estimated  cost,  $30,000. 
State  will  pay  one-third,  lialance  by 
two   counties. 


LOS  ANGELES,  Cal.— -Until  11  A.  M., 
Apr.  17,  bids  will  be  received  by  county 
supervisors  for  constructing  reinforced 
concrete  bridge  on  "Workman  Mill  road, 
over  San  Jose  creek.  It  will  have 
three  .')4-ft.  spans,  24  ft.  roadway,  con- 
crete piers  and  abutments.  Certified 
check   or  bond   for  10%. 

ANAHEIM,  Cal. — Flood  Protection 
Committee  adopt  plans  for  levoe  on 
banks  of  Santa  Ana  river  near  Olive 
bridge.  Citizens  of  Anaheim  have  sub- 
scribed approximately  .H5,000,  of  whicii 
$24,000  has  been  collected.  Type  of 
work  to  be  selecled  by  advice  of  ex- 
perts now  submitting  ideas.  O.  E. 
Steward,   City   Engineer. 

LOS  ANGELES.  Cal.— Until  11  A.  M., 
April  10,  bids  will  be  received  by  the 
Supervisors,  County  Flood  Control  Dis- 
trict, for  constructing  chHnue!  for 
storm  waters  of  San  Antonio  creek,  in- 
volving about  4000  cu.  yds.  excavation. 


OLYMPIA,  Wash. — Until  April  10, 
bids  will  be  received  by  State  High- 
way Commission  to  construct  steel  steel 
swing  draw  bridge  and  approaches  on 
Ocean  Beach  hig'hway  at  Raymond, 
Wash.,  in  Pacific  County.  Separate 
bids,  same  date,  to  construct  reinforced 
concrete  bridge  over  Northern  Pacific 
tracks  on  Ocean  Beach  highway  near 
Pluvius,  Wash.,   in   Pacific  County. 


RENO,  Nevada — ,T.  L.  Hoffman,  liouo, 
at  $13.60  lin.  ft.  awarded  con'v.ict  by 
council  to  construct  reinforced  ci  iici'ete 
culvert,  400-ft.  long.  Harry  Chism, 
city  engineer. 


IRRIGATION  PROJECTS 


GRENADA,  Siskiyou  Co.,  Cal.— Until 
April  12,  1  P.  M.,  bids  will  be  received 
by  Victor  Bovo,  secretary,  Grenada  Ir- 
rigation District,  for  constructing  irri- 
gation ditch — being  cut-off  of  the  main 
canal  in  the  district.  Plans  may  be 
had  from  Engineer  F'red  H.  Tibbetts, 
1320  Alaska  Commercial  Bldg..  San 
Francisco. 


OROVILLE,  Butte  Co.,  Cal. — Stat.' 
Bonding  Commission  meeting  in  San 
Francisco,  rejected  the  McCre.a  plan  to 
construct  works  of  Honcut-Yuba  Ir- 
rigation District,  declaring  the  co.^t, 
$.52  80  per  acre  too  high.  Recomnicnda- 
tion  made  that  boundaries  of  district 
be  changed  to  exclude  certain  unpro- 
d<ictive  lands  and  to  acquire  more 
vah'able  properties.  Plan  ,as  proposisl 
bv  Engineer  S.  J.  Norris  of  Oroville  and 
R.  C.  Storrie  &  Co..  %  Constant  Arch 
Dam  Co.,  Hobart  Bldg.,  San  Francisco, 
are  still  under  consideration.  The 
total  cost  of  the  proposed  works  as 
outlined  in  the  two  latttr  plans  will 
run   in   the   neisrhborbocd  of  :?1.!)00.000. 


OROVILLE,  Butte  Co.,  Cal. — Therma- 
lito  Irrigation  District,  comprising  3100 
acres  and  Table  Mountain  Irrigation 
District  comprising  7,000  acres  wero 
organized  at  a  recent  election.  Elec- 
tions will  be  called  to  voce  bonds  to 
finance  Improvements  in  both  diftricLs. 

SBLMA,  Fresno  Co.,  Cal. — Consoli- 
dated Irrigation  District  has  applied  to 
the  State  Bond  Commission  for  ap- 
l)roval  of  $850,000  bond  issue  lo  i)roviae 
$775,000  for  purchase  of  canal  system 
of  Consolidated  Canal  Co.,  and  for  con- 
crete structures  to  replace  worn  out 
drop  headgates,  etc. 


OROVILLE,  Butte  Co.,  Cal. — As 
previously  reported  organization  of 
Table  Mountain  and  Thermalito  Irri-f 
gation  District  has  been  perfected. 
I^roposed  structures  of  the  two  dis- 
tricts includes  two  earth  fill  dams, 
ditch  systems  and  pipe,  ranging  in 
sizes  from  6-in.  to  30-in.  in  diameter. 
H.  J.  Norrls,  is  consulting  engineer  for 
Table  Mountain  District,  and  J.  M. 
Howells,  58  Sutter  St.,  San  Francisco, 
consulting  engineer  for  Thermalito 
district.  It  is  expected  to  call  bids  for 
constructing  joint  system  within  the 
next    few    months. 


LIVE  OAK,  Sutter  Co.,  Cal. — Ajax 
Dredging  Co.,  249  First  St.,  San  Fran- 
ci.sco,  at  37c  cu.  yd  ,  awarded  con- 
tract for  approximately  380,000  cu.  yds. 
excavation  of  drainage  ditches  in  Rec- 
lamation District  No.  2054,  Sutter 
county.  Polk  and  Robinson,  Chico,  en- 
gineers. 


FRESNO,  Fresno  Co.,  Cal. — Until 
April  4,  10  A.  M.,  bids  will  be  received 
by  Morton  Hansen,  secretary,  Fresno 
Irrigation  District,  Griffith-McKenzie 
Bldg.,  for  constructing  small  branch 
ditch  and  appurtenant  structures  as  a 
branch  ditch  from  Enterprise  Canal 
beginning  in  Sec.  27,  Township  12 
south,  range  20  East.  George  Swend- 
sen,  engineer  for  district. 


CALIFORNIA  —  Mokelumne  Kiver 
Power  and  Water  Co.,  applies  to  Fed- 
eral Power  Commission  for  preliminary 
permit  for  a  comprehensive  power  and 
irrigation  project,  involving  the  Moke- 
lumne and  Calaveras  rivers.  Plan 
contemplates  diverting  the  Middle  and 
South  forks  of  the  Mokelumne  into  a 
large  reservoir  on  the  North  fork  of 
the  Calaveras  river;  a  main  canal  from 
the  reservoir  and  from  a  second  di- 
version point  on  the  South  fork  of  the 
Mokelumne  would  extend  about  65 
miles;  together  with  a  series  of  lat- 
erals, they  would  provide  irrigation 
of  several  thousand  acres  and  the  de- 
velopment of  a  large  amount  of  power. 


Engineers    and    Contractors 
PLEASE  NOTE 

We   are  California  Factory 
Distributors    tor 

KLAXON  CO. 
HOKNS  Ain)  BELLS 

for    Code    .SiKnnIs,    Alarms,    Time 
Sigrnals,  etc. 

ALEXANDER     MILBURN     CO. 

Carbide  Flare  Lights  and  Oxy- 
Aoetyleiie  Welding  and  Cutting 
Apparatus 

We  are  at  your  service 


E.  D.  BULLARD 
268  Market  SU  San   Francisco 

PItone   Donsla*   1118 


GR/NTS  PASS,  Ore. — Grants  Pass 
Irrigation  District  files  application 
with  Federal  Power  Commission  to 
construct  dam  in  Rogue  River  near 
Grants  I'ass;  dam  to  be  \ised  to  de- 
veloj)  power  and  divert  waters  Into 
irrigation  canal,  the  power  to  be  used 
for  pumping  water  to  a  high  line  canal 
for   irrigation    purposes. 


-STEVENSVILLK,  Montana — Directora 
<<i  Hitter  Root  Irrigation  District,  pro- 
pose to  call  election  to  vote  bonds  of 
$1,000,000  to  rebuild  flumes,  pipe  lines, 
lining  300  lin.  ft.  concrete  canals;  re- 
build  culverts,  etc. 

FRESNO,  Fresno  Co.,  Cal.— Until  Apr. 
4,  10  A.  M..  bids  will  be  received  by 
Morfin  Hansen,  secretary  Fresno  Ir- 
ligallon  District,  Griffith-McKenzie 
Bldg.,  to  install  30-in.  concrete  pipe 
with  appurtenant  structures  on  portion 
of  Braly  ditch  along  California  Ave.. 
in  city  of  Fresno.  George  Swendsen. 
engineer    for   district. 


RIO  OSO,  Yuba  Co.,  Cal.— R.  A.  Wil- 
son, lUo  Oso,  contemplates  purchase  of 
1500  ft.  10. in-  cement  pipe  for  use  in 
irrigating  40  acres  of  land. 


GRENADA,  Siskiyou  Co.,  Cal. — Fol- 
lowing is  list  of  works  planned  in  Gre- 
nada Irrigation  District,  according  to 
spocifications  i)repared  by  Consulting 
J?:ngineer,  Fred  H.  Tibbetts,  Alaska 
Commercial    Building.    San    Francisco: 

Diversidn  Dam  and  Headgate:  350  cu. 
yds.  concrete  $11,500;  6,000  bt.  ft.  tim- 
uer,  $720:  excavation  and  backfill,  $1.- 
350;  rip  rap.  $S00;  .diversion  flume  and 
cofferdam,   $2,000. 

niver<!ion  canal:  17,500  sq.  ft.  cone. 
lining,  $2,625;  excavating  and  prepar- 
ing  lianks.    $1,750. 

fcump  at  First  Lift  Pump:  30  yds. 
concrete.  $1,050;  100  cu.  yds.  excava- 
tion, $250. 

Repair.'^  to  first  lift  pump  plant:  new 
foundation  for  cast  unit,  $175;  instal- 
ling wiring  volt  and  ammeters  and 
cleaning,  $2,000;  galv.  iron  frame  bldg., 
?S50. 

Main  canal-  200  ft.  No.  120  Lennon 
tyiie  fiunies.  $1,816;  48  yds.  concrete  in 
foot  and  transit;  $1,680;  1600  ft.  con- 
crete  lining,   $7,424. 

Siphon  under  creek:  2  36-in.  corru- 
gated iron  pipes.  $1,660;  110  cu.  yds. 
concrete  jacket  and  headwall,  $3,850: 
Sirhoi,  under  Railroad  at  Station  261: 
1  36-in.  corrugated  iron  pipe.  $415;  rail- 
road work  on  track  support,  $1,000:  20 
cu.  yds.  concrete  jacket  and  headwall. 
$700;    excavation    and    backfill.    $160. 

Excavation  for  canal:  3360  vds.  new 
canal.  $6,720;  200  cu.  yds.  repairs  in 
Rock.<?id.'hill.  $300;  5000  cu.  yds.  repairs 
in   earth.   $2,500. 

Second  Lift  pumping  plant:  galvan- 
ized iron  building.  $750;  wiring,  etc., 
$1,800. 

Third  Lift  Pumping  Plant:  galvan- 
ized iron  building.  $370;  wiring,  $300; 
repairs    to   24-in.   steel   pipe.   $285. 

Lateral  system:  28.000  cu.  yds.  re- 
pairs to  present  system,  $14,000;  8000 
cu.  yds.  extensions  and  new  sub-lat- 
erals. ?  1.000;  Lateral  structures,  drops, 
etc..  completing  district  to  2000  acres. 
$6,000. 

Draina.tre  ditch:  45.000  cu.  vds.  $18.- 
OOO.      Total.    $99,570. 


KLAMATH  FALLS.  Ore— Lanuell 
Valley  and  Horse  Fly  Irrigation  Dis- 
tricts have  authorized  the  signinc  of  a 
contract  with  the  Government  for  irri- 
gation development.  The  contract  calls 
for  a  maximum  expenditure  of  1368,000 
of  which  $302,000  will  be  apportioned 
to  the  Langell  Valley  district  and  $60,- 
000   to    the   Horse   Fly  district. 


AVHITTIER.  Cal.— Collins  &  Egan, 
Whlttier,  awarded  contract  to  complete 
irrigation  system  for  210  acres  near 
Gardena.     Contract   calls    for    11,000    ft. 
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of  l(j-in.  pipe  and  3000  ft.  8-in.  pipe,  ex- 
clusive of  orchard  stands  and  division 
patoa 


LIGHTING  SYSTEMS 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Until  April  17.  8  P.  M.,  bids  will  be 
received  by  city  trustees  to  install  13 
Marbellte  lighting  standards;  estimated 
cost,  J1200.  Plans  may  be  had  from 
J.  J.  Oill.  city  clerk.  R.  H.  Goodwin, 
city    engineer. 


SAX  RKRNARDl.VO,  Cal. — Petitions 
(or  ornamental  lig-hts  on  E  St.  between 
Mill  St.  and  Highland  Ave.,  have  been 
presented  to  the  council.  City  engi- 
neer ha.«!  been  asked  for  estimates  on 
cost  of  work  which  would  involve  300 
lights. 


ORL.-\ND,  Glenn  Co.,  Cal. — Orland 
chamber  of  Commerce  conferring  with 
Pacific  Gas  and  Electric  Co.,  regard- 
ing in.stailation  of  electroliers  in  busi- 
ness section;  estimated  cost  $1,S00.  E. 
.\.    Kirk,    secretary,    of   Chamber. 


CAKMICHAEL  COLOXV.  Sacramento 
Co..  Cal — Carmichael  Colony  Ligrhting 
Iijstriot  was  organized  at  a  recent  elec- 
tion and  bonds  of  $l.").ono  voted  to  fl- 
pjince   inpl.illation   of  a   lighting  isystem. 


MACHINERY 


GUTTER.  COUNTY,  Cal.  —  Following 
is  a  list  of  property  owners  who  are 
clearing  lands  and  planting  peach 
trees  in  Sutter  County.  All  irrigation 
in  thi'i  section  is  by  deep  well  pumps, 
with  cement  pipe  distributing  systems 
wliere  necessary.  The  following  ranch- 
ers aro  contemplating  the  installation 
of  pumping  plants,  the  pumps  and 
motors  for  which  have  not  yet  been 
purchnsed: 

Kd.  .fohnson,  P.  G.  &  E.  Office,  Marys- 
ville.  2  or  more  pumping  units  with 
inotois.   Bhed,   etc.,    for   irigation   of   200 

W.  T.  Ellis  Co..  108  D  St.,  Marysville, 
lo  Install  4  or  5  pumping  units  with 
motors,  sheds,  etc.,  in  Levee  District 
.\o     10. 

.1  L.  Sullivan,  Encinal  St.,  Marysville, 
will   Install    1    or  more   pumping   plants. 

S  Kwell,  31!)  6th  St..  Marysville,  will 
invtall  1  pumping  unit  with  motor, 
she  I,    etc. 

r'  A.  Harris,  Oswald  St.,  Marysville. 
1  I  limping  plant  complete,  for  Irrlga- 
tl(>»    ot  40   acres. 

r 'tcr  Isaacson.  Marysville,  has  al- 
r»ri  ly  installed  2  plant.^.  and  will  pur- 
rha  ^e  several  more,  for  irrigation  of 
L'on  Acres    in    Levee   District  No.   10. 

"\flkc  J{<l.slnKer,  9:;5  H  St..  Marysville, 
will    inst.'ill    pumping    plant   complete. 

Rosenberg  Rros  .  Yuba  City,  plans  to 
iniiill   1    pumping   plant. 

.t  W.  i:ag«r.  Yul.a  City,  will  install 
1   oi-  mor«    pumping  units. 

llohart  MIIIp'-.  r.is  E  St.,  Yuba  City, 
win  install  1  pumping  plant  for.  irrl- 
ifation    of    40    acres. 

G  W.  McCampbell.  Yuba  City,  will 
hixi-ill  1  pumping  plant  for  Irrigation 
•  >{    ID   acres. 

Oiinth»r  &  Powell,  Yuba  City,  plan 
to    install    2    or    more    plants. 

Frrd  TarkB.  222 ',4  D  St.,  MftrysvIHe, 
wilt   Install    I    Mmall    pLnnt  for   20   acres. 

'!.  K  Klu'll.  Miirysvilli'.  plans  to  pur- 
rli.n>c  two  pumping  plant  for  100  acres 
In    levee    District   No.   10. 

Pfpth  of  wells  nccessiiry  In  this  sec- 
tion rjinw  from  about  60  ft.  to  over 
200  ft.  l'umt)S  already  In  use  ore  B-ln. 
nnil  6-ln.  sizes.  r>ne  pumpInK  plant 
to  40  acrcn  of  land  to  ho  Irrljcnted; 
prlrrf  for  plant  conipN-te  rnnKlng  from 
tl?00  to  IJ600 


HAf^ltAMKNTo.  Cnl  Wllly-Ovprland 
Co.  at  IS87R.  awnrdnd  conlr.iit  by  city 
<•  (mmlrwlnnTu  to  fnrnlMh  flvi'  rondHlern 
for  line  of  city  hfaltli  >l<'|iiirl  tiwiit. 
Karl  C  Anthony  <'r<,  tiwardi'd  cKnirnct 
to  furnl»li  ■•hnnslK  for  R-ton  truck  111 
I4JB0  for  line  of  iitri'nt  clennlntr  de- 
pHrlmen'.     Albert  Glvan.  Olty  onrlnoer. 


LOS  ANGELES,  Cal.— Until  3  P.  M.. 
April  7th,  bids  will  be  received  by 
Public  Service  Commission,  207  S  Broad- 
way, for  furnishing  bare  and  insulated 
cable;  specifications  P-254.  Jas.  P. 
Vroman,  secretary. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Mar.  31,  bids  will  be  received  by  Public 
Service  Commission,  for  one  4-cylinder 
1-ton  truck  chassis  fully  equipped,  in- 
cluding cab,  windshield  and  pneumatic 
tires;  specification  600-A.  Jas.  P.  Vro- 
man,   secretary. 

LOS  ANGELES,  Cal.— Bids  received 
by  Board  of  Public  Service  Commission 
for  furnishing  125  2i^-in.  single  nozzle 
fire  hydrants,  f.  o.  b.  waterworks  yard, 
2nd  and  Ro.«e  Sts.,  were:  United  Cast- 
ing Co.,  $4187.50,  delivery  in  90  days; 
R.  D.  Wood  &  Co.,  Matthews  hydrants, 
$42.40  each;  Keystone  Iron  &  Steel 
Wks..  $34.40  each;  Bethlehem  Ship- 
building Corp.,  Ltd.,  $8000;  Grinnell  Co.. 
of  the  Paciflc,  Kennedy  new  type,  $37 
each;  AVatcr  Works  Supply  Co.,  4-in. 
Corey  hydrants,  deliveries  as  follows: 
40  in  5  days,  $35.80  each;  balance  in 
45  days,  at  $33.75  each;  or  entire 
quantity  in  45  days  at  $33.75  each; 
5-in.  Corey,   125  in  45  days,  $42.40  each. 


TOPtTERVILLE',  Tulare  Co.,  Cal.— 
Until  April  5.  7:30  P.  M.  bids  will  be 
received  by  C.  O.  Premo,  clerk,  Porter- 
villc  TTnion  High  School  District,  to 
construct  pumping  plant  and  tank: 
tank  4.000  gals,  capacity  to  be  set  on 
steel  tower  40-ft.  high;  tank  bottom 
to  be  No.  18  galvanized  iron  and  walls 
of  No.  IK  galvanized  iron — pumping 
l)lant  to  be  electric  direct  connected 
outfit  of  .sufficient  capacity  to  deliver 
water  to  tank  through  4-in.  discharge 
l)ipe  running  full.  Specification  may 
DC  had   from  clerk. 


LOS  ANGELES.  Cal.— Until  3  P.  M.. 
April  IS.  bids  will  be  received  by  Board 
of  Public  Service,  207  S  Broadway,  for 
one  25-ton  traveling  crane;  specifica- 
tion No.  P-257.  Jas.  P.  Vroman,  secre- 
tary. 


ALHAMBRA,  Cal.  —  American  Cast 
Iron  Pipe  Co.,  was  awarded  contract 
for  furnishing  city  10.880  ft.  4-in.  and 
500  ft.   6-in.  cast   Iron  pipe  and   fittings. 


KINGSBURG,  Fresno  Co..  Cal. — Un- 
til April  3.  7.30  P.  M..  bids  will  be 
received  by  C  K.  Magnuson.  city  clerk, 
for-  (1)  installing  375-G.P.M.  pump, 
bead  of  162  ft.,  motor,  automatic  com- 
pon.'<ator.  vacuum  and  pressure  gauges, 
pipe  and  fittings,  elbow  check  valve, 
etc.;  (2)  for  drilling  well  8-in.  in  di- 
ameter. 500  gallons  per  minute,  ex- 
cavating pit  and  concrete  lining  6-in. 
thick.  S'i)eciflcatlon8  may  be  had  from 
clrrk. 


MlCRCKn.  Merced  Co.,  Cal.— Schult< 
Construction  Co.,  46  Kearny  St.,  San 
Kranci'^co.  awarded  corftract  by  Crock- 
cr-Huffmnn  Land  and  Water  Co.,  to 
t.'ikf  up  approximately  16.000  ft.  of 
cl.'iss  A  old  B-in.  cast  Iron  pipe  and 
repl.Tce  with  10.000  ft.  of  6-in.  new 
clnss   A    cast    irfui    pipe. 

ABERDEEN.  Wash. Until  April  11.  10 
a  m.  bids  will  be  received  by  Port  ot 
Grays  ll.ubor.  206  ICasl  Wlshkah  SI. 
.\bcrd"«'n.  for  furnishing  and  deliver- 
ing I  r>-ton.  y.'i-ft.  traveling  hatnmer- 
hcad  crane  and  6!tOO-M.  of  sti<>l  railM 
.'ind  fatlenlngs.  I.  A.  Vance,  secretary, 
of    port    of   Gray«    Harbor. 


KUI:i;KA.  Nevada— Until  April  10,  10 
.\.  M.  bids  will  be  received  by  R. 
.McCh.irb  s,  county  <letk.  for  10-lon 
tractor  f  o,  b.  point  of  Hhlpnirnl  Mrr 
mil  for  I>Mh  iiniirr  nfflrlal  proponnl 
■«*r(l<>n    in    (hia    luaur. 


LOS  ANGEr.F.H.  Cal.— Until  3  I'.  M.. 
.\)irll  II.  bblH  will  bo  received  by  l*ubll< 
.Servo  <  ■«)mmli«Hlon  for  fnrnlHhInvc 
trailers  .'<p«T,  P-2.'>;i.  Jhm  IV  Vroman. 
•ii'er«-tarv. 

Until  3  I'  M..  May  2.  bldn  will  b.- 
i«>cr'v<<1  for  fiirnlBhlnir  »yrohri>ni>uH 
rond"i\s'  I    liiMtallatlonH       Spec.   P-:*61. 

trntll  :t  !•  M,  Ai.rll  11.  for  furnlnhlnr 
liorri-iuln  liiNiilnlorH  and  hardware 
t*pf>c    l'-*.'.'«      Jbi".   p.  >'romRn,  secretary 


LOS  ANGELES.  Cal.  —  Smith-Booth- 
Usher  Co.,  228  Central  Ave.,  low  bidder 
at  $12.76  per  100  ft  for  furnishing 
public  service  department  with  25,000 
ft.  2-in.  standard  black  pipe,  8678  lbs. 
per  ft.  Bids  specified  wrought  iron 
pipe,  Etna  brand,  f.  p.  b.  Los  Angeles. 
Other  bids  were:  California  Hardware 
Co.,  $13,  delivery  In  30  days.  Busch 
Pipe  and  Supply  Co.,  $12.95;  Central 
Tube  Pipe  Crane  Co.,  $13.27  rail  and 
ocean,  6  to  8  weeks;  $15.30  all  rail, 
4  weeks.  Thos.  Haverty  Co.,  $13.15 
ocean  shipment.  Associated  Supply  Co., 
$12.89.  f.  o.  b.  Los  Angeles.  Fairbanks- 
Morse  &  Co.,  $13.26  f.  o.  b.  Los  An- 
geles, total  price,  $3315.  N.  O.  Nelson 
Mfg.  Co.,  $13.27  rail  and  ocean  ship- 
ment, marine  insurance  included;  $15.80 
rail.  Paciflc  Pipe  &  Supply  Co..  $13  16 
f.  o.  b.  factory.  Union  Hardware  & 
Metal  Co.,  $13.27  f.  c.  b.  cars,  delivery 
in  6  weeks. 


SANTA  ANA.  Cal.  —  Dixon  Pump 
Works,  Santa  Ana,  was  the  only  bidder 
and  was  awarded  contract  at  $468  for 
furnishing  and  erecting  one  square 
galvanized  steel  tank  tower  60  ft.  high, 
11. B  ft.  at  bottom  and   4   ft.  at  top. 


riEWPORT  BEACH.  Cal. — Until  7.80 
P.  M.,  April  17,  bids  will  be  received 
by  Alfred  Smith,  city  clerk,  for  drilling 
16-ln.  diameter  well  at  pumping  plant 
site,  not  to  exceed  350  ft.  Alternative 
liid  to  be  received  on  IS-in.  diameter. 
Certified  check  10%  required.  John 
McMillan,    water    superintendent. 


RAILROADS 


rjLOBE,  Ariz. — Magma  Copper  Co. 
plans  to  issue  $4,000,000  bonds  to  fi- 
nance railroad,  mill  and  smelter  con- 
struction   contemplated. 


LOS  ANGELES.  Cal.— Harbor  Board 
has  Issued  an  order  permitting  Santa 
Fc  Ry.  to  construct  and  maintain  a 
line  to  b.arbor.  Santa  Fe  tracks  are 
now  within  15  mile  of  harbor  and  track 
will  be  laid  to  connect  with  inter- 
change yard  to  be  built  by  harbor 
terminal  railway. 


.^AN  FRANCISCO — Following  bids 
received  by  Board  of  Public  Works  to 
furnlfh  and  deliver  municipal  railway 
equipment: 

KarnlnhlniE  20  ear  bodlcnt  St.  Louis 
("ar  Co..  St.  Louis.  Mo..  (1)  f.  o.  b. 
plant,  $1900  each;  (2)  f.  o.  b.  San 
Francisco.  $.">538  each.  American  Car 
Co.,  St.  Louis.  Mo..  (1)  $4550;  (2)  $5187. 
Bethlehem  Co..  .S'an  Francisco,  (1) 
.    /2)    $5922. 

FnmlHhlnK  'M  triickB:  St.  Louis  Car 
Co.,  n't  complete  trucks  and  fitting*, 
$1435;  (2)  spare  ))arts.  - — -.  American 
Cnr    Co.    (\)    $1,311.. 50;    (2)    $707. 

PumliihlnK  Mrttop  Kqulpntrnti  Un- 
der Pro.  .\  Westlnghon.xe  El.^tric 
Go..  Em«>ryvllle.  Calif..  $2. .'.60;  (General 
Kleclric  Co..  San  Francisco,  spare 
parts    on    same.    $2,303.66. 

.'>ame  materials  under  Prop.  R:  Gen- 
<  ral    Electric    Co.,    complete,    $2450. 

Air  Brake  Equipment:  Westing- 
house  Electric  r>..  Emeryville.  Calif.. 
(1)  complete.  $541.13;  (2)  .spare  part.<i, 
i326.  Allls  (^balmers,  San  Francisco. 
Ill  $.168  50;  (2)  $280  General  Electric 
rn.,  San  FVanclsco.  (I)  $657.60;  (2) 
$326.6*. 


CALIFOKM A  i:iu:lneerliig  Depart- 
ment of  Western  Paciflc  Railroad  pre- 
I'.irlnir  .■surveys  for  contemjOated  ex- 
tension." of  the  Sacramento  Northern 
Kallroii'l.  now  Western  Pjclfi  •  property 
from  Woodland  to  Vallejo.  via  Vaca- 
\  llle.    Wlntem   and    Siiltun. 


KUESNO.  Fresno  Co.,  C^l. — Freiino 
•Iractlon  Co.,  Flr»t  Ave.,  Fresno,  plans 
Improvementn  and  extensions  to  sys- 
tem cosflnjr  $160,000.  Particulars  of 
ihe  work  contemplated  are  not  avail 
able  becaunn  of  legal  and  physical 
dimoultl»a. 
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FIRE  EQUIPMENT 


OAKLAND,  Cal.— Until  April  6,  12  M., 
bids  will  ber  eceived  by  Eugene  K. 
Sturgis,  city  clerk,  for  furnishing  one 
straigrht  motor  propelled  city  service 
truck  for  fire  department.  Specifica- 
tions on  file  in  the  office  of  city  clerk. 


SAX  JOSE,  Santa  Clara  Co.,  Cal. — 
Council  awards  contract  to  Acme  Rub- 
ber Co.,  to  furnish  and  deliver  4000-ft. 
2iV^-in.  fire  hose  in  50-ft.  lengths,  at 
?0.70  a  ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Council  awards  contract  to  Stutz  Co., 
.it  $11,350  for  furnishing  and  deliver- 
ing motor  pumping  engine. 

PORTI-AND,  Ore. — Hilton,  Tike  and 
Oakley,  Portland,  at  $4454,  submit  low 
l)id  to  City  Purchasing  Department  for 
furnishing    100   fire   hydrants. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  3,  .5  P.  M.,  bids  will  be 
received  by  Council  to  improve  Keyes 
St.  between  3rd  and  S.  P.  right  of  way; 
regrading;  concrete  curbs  and  gutters; 
paving  with  .5-in.  concrete  base  with 
IVi-in.  asphaltic  concrete  surface,  ce- 
ment   sidewalks. 

Separate  bids,  same  date,  to  improve 
loth  St.  between  Margaret  and  Wil- 
liam; grading,  ijaving  with  3-in.  as- 
])haltic  concrete  base  with  IV^-in.  War- 
renite-Bitulithic  wearing  surface,  con- 
crete curbs  and  gutters.  Wm.  Popp, 
city   engineer. 


MODESTO,  Stanislaus  Co.,  Cal.— 
Standard  Paving  Co.,  14U  Ninth  St., 
Modesto,  awarded  contract  by  council 
to  improve  Needham  Ave.  between  9th 
and  McHenry,  involving  204,30,5  sq.  ft. 
gradiJig;  l!i7,994  sq.  ft.  paving;  6311 
sq.  ft.  gutters;  3900  lin.  ft.  curbs;  1198 
lin.  ft.  headers;  26  electric  standards; 
43  pull  in  boxes;  4977  lin.  ft.  1-in. 
conduit;  14,931  lin.  ft.  No.  10  copper 
wire.     Geo.   Freitas,   city  engineer. 


OLYMPIA.  Wash. — Following  con- 
tracts awarded  by  State  Highway  Com- 
mission: 

O.  H.  Hendricks,  Chehalis,  Wash.,  $140- 
253;  grading,  draining  and  paving  with 
one  course  concrete  4.73  miles  of  Ocean 
Beach  Highway,  between  Chehalis  and 
Adna  in  Lewis  County,  Federal  Aid 
Project   No.   9.=;. 

Grays  Harbor  Construction  Co., 
Iloquiam,  Wash.,  $110,928;  grading, 
draining  and  paving  with  one  course 
concrete  4.02  miles  of  the  Olympic 
Highway.  between  Montesano  and 
Brady  in  Grays  Harbor  County,  P'ederal 
Aid    Project    No.    54. 

Jos.  Warter  Co.,  Tacoma,  Wash., 
$143,616;  grading,  draining  and  paving 
with  one  course  concrete  5.38  miles  of 
the  Olympic  Highway  between  Kamil- 
che  and  Mill  Creek  in  Mason  county. 
Federal  Aid  Project  No.  67. 

C.  M.  Payne  Construction  Co.,  Si)o- 
kane,  AVash..  $109,084;  grading,  drain- 
ing and  paving  with  one  course  con- 
crete about  4.0  miles  of  the  Inland 
Empire  Highway  between  Dartford  and 
Half  Moon  Prairie  in  Spokane  County, 
Federal  Aid  Project  No.  94,  Section 
No.    1. 

Miracle  Concrete  Co.,  Spokane,  Wash, 
$101,477;  grading,  draining  and  paving 
with  one  course  concrete  4  miles  of  the 
Inland  Empire  Highway  between  Half 
Moon  Prairie  and  Denison  in  Spokane 
County,  F'ederal  Aid  Project  No.  94. 
Section    No.    2. 

Pacific  Bridge  Co.,  Portland,  Ore.. 
$53,725;  clearing,  grading  and  draining 
10  miles  of  Pacific  Highway  between 
Kelso    and    Kalama    in    Cowlitz    county. 

Hill  Construction  Co.,  Portland,  $16,- 
102;  clearing,  grading  and  draining  .7 
mile  of  the  Pacific  Highway  in  vicinity 
of   Kelso    in   Cowlitz    county. 

Hill  Construction  Co.,  Portland,  $24,- 
536;  clearing,  grading,  draining  and 
surfacing  with  gravel  1  mile  of  Pacific 
Highway  in  vicinity  of  Kalama  in  Cow- 
litz county. 


Hill  Construction  Co.,  Portland,  $13,- 
055;  clearing,  grading  and  draining  .6 
mile  of  Pacific  Highway  In  vicinity  of 
La  Center   In   Clarke   county. 


SANTA  MONICA,  Cal. — .Toe  Chutuk, 
426  Bullard  Block,  Los  Angeles,  was 
awarded  the  contract  at  $65,048.24,  for 
constructing  38,000  ft.  cement  pipe 
sewer  and  40,000  It.  of  curb,  in  Penn- 
sylvaria  Ave. 


EL  CEKKITO,  Contra  Costa  Co.,  Cal. 
— Until  April  6.  8  P.  M.,  bids  will  be 
received  by  city  trustees  to  improve 
portions  of  Elm,  Norvell,  Richmond 
and  Everett  Sts.,  involving  13,040  cu. 
yds.  grading;  2810  cu.  yds.  fill;  22,034 
lin.  ft.  concrete  curbs;  37,800  sq.  ft. 
concrete  gutters;  9110  sq.  ft.  water 
bound  macadam;  180  lin.  ft.  21-in.  and 
262.2  ft.  36-in.  concrete  pipe  culvert; 
70  lin.  ft.  5-ft.  6-in.  x  3-ft.  concrete 
l)OX  culvert;  700  lin.  ft.  6x24-in.  corru- 
gated Iron  and  concrete  culverts;  16 
concrete  inlets;  40  cu.  yds.  concrete 
(headwalls).  W.  &.  Farley,  Monadnock 
Rldg.,    San    Francisco,    engineer. 

WATTS,  Cal. — B.  D.  Baucus,  173  W 
4  3rd  St.,  Los  Angeles,  awarded  contract 
at  about  $484,000  for  constructing  sewer 
system  Including  treatment  plant,  for 
Citv    of   Watts. 


POMONA,  Cal. — Fleming  Constr.  Co., 
105  N  Park  Ave.,  Pomona,  awarded 
contracts  for  paving  with  5-in.  cement 
concrete  with  oil  top.  Main,  Gordon, 
Park  and  Thomas  Sts.  at  $32,275.80  and 
Commercial    St.    at    $8071.81. 


FRESNO.  Fresno  Co.,  Cal. — County 
Engineer  Chris.  P.  Jensen,  preparing 
specifications  to  pave  5  miles  of  high- 
way on  Shaw  Ave.;  pavement  16  ft. 
wide,  iprobably  of.  asphaltic  concrete, 
5-in.  thick,  involving  7500  cu.  yds.  ex- 
cavation and  423,000  sq.  ft.  pavement, 
estimated  cost,   $113,000. 

Specifications  being  prepared  to  pave 
Ventura  Ave.,  a  distance  of  5558.9  ft., 
100  ft.  wide;  paved  with  asiphaltic 
concrete  3^,4 -in.  base,  li4-ln.  binder 
and  >,i-in.  seat  coat,  total  thickness. 
5-in.;  approximately  13,000  cu.  yds.  ex- 
cavation; 8270  lin.  ft.  sidewalk  curb; 
6445  lin.  ft.  parking  curb;  32,700  sq.  ft. 
pavement;  15  drain  culverts;  estimated 
cost,  $115,000.  Bids  will  be  asked  in 
about    a    month. 


SAN  FRANCISCO— Until  April  12, 
bids  will  be  received  by  Board  of  Public 
Works  for  constructing  15,980  lin.  ft. 
concrete  curbs  and  300,450  sq.  ft.  as- 
phaltic concrete  pavement  in  Mission 
Terrace;  estimated  cost.  $100,000.  Bids 
received  for  this  work  Jan.  18,  rejected. 


LODI,  San  Joaquin  Co.,  Cal. — City 
Engineer  L.  F.  Barzellotti  complete.-; 
specifications  to  imnrove  portion  of 
South  Sacramento  street.  involving 
19,682  sq.  ft.  2% -in.  asphaltic  concrete 
base  with  l^^-in.  V/arrenitc  surface; 
55,124  sq.  ft.  grading;  3,110  iin.  fl. 
concrete   curb:-:;    3,887    sq.    ft.    gutters. 

Specifications  comj)leted  to  iniijrovc 
portion  of  Toyak  street,  involving 
127,575  sq.  ft.  2^-in.  asphalt  concrete 
base  with  1%-in.  Warrenite  surface; 
139,328  sq.  ft.  grading;  6,33C  lin.  ft. 
concrete  curbs;  7,76fi  sq.  ft.  concrelt 
gutters. 


COMPTON.  Cal — Until  April  4,  oid.-^ 
will  be  received  by  City  Trustees  for 
the  following  street  work  under  Vroo- 
man  Act:  Bennetr.  and  other  streets, 
about  3'>j  miles,  to  be  graded  md  paved 
with  5-in.  decomposed  granite  com- 
pacted, 18  ft.  wide,  and  2  small  wooden 
bridges    with    concrete    abutments. 

Arbutus  and  Terebinth  Sts.,  about 
400  lin.  ft.  to  be  graded  and  paved  with 
5-in.  decomposed  granite  36  ft.  wide; 
about  800  lin.  ft.  5-fi.  cement  sidewalk 
and  two  36-in.  corrugated  iron  culverts 
each  60  ft.  long.  E.  M.  Lynch.  Central 
Bldg..  Los  Angeles,   Engineer. 


SANTA  MONICA.  Cal.— Joe  Chutuk. 
426  Bullard  Bldg.,  Los  Angeles,  award- 
ed contract  at  $65,048.24,  to  improve 
Pennsylvania  Ave.  between  14th  and 
20th  Sts.,  involving  40.000  lin.  ft.  ce- 
ment concrete  curb,  38,000  ft.  cement 
pipe   sewer,   and   cement   sidewalkf 


SANTA  ANA,  Orange  Co.,  Cal. — Until 
10  A.  M.,  April  4,  bids  will  be  received 
by  Supervisors  for  resurfacing  of  Gar- 
den Grove  Ave.,  Sec.  2,  2nd  Road  Dis- 
trict.    J.  L.  McBride.  county  road  com. 


SANTA  MONICA,  Cal. — Keen  Paving 
Co.,  Ludley  Bldg.,  Santa  Monica,  at  ap- 
proximately $45,000,  low  bidder  to  Im- 
prove 4th  St.  between  Pico  and  Colo- 
rado, Involving  149,936  sq.  ft.  grading; 
67,870  sq.  ft.  Warrenite-Bitulithic  on 
aspliallic  concrete  base;  82,066  sq.  ft. 
asphaltic  paving  on  asphaltic  concrete 
base;  640  lin.  ft.  cement  curb;  2535 
.••q.     ft.    walk. 


MONROVIA,  Cal.— Until  April  3,  7.30 
P.  M..  bids  will  be  received  by  Council 
for  laj  ing  350  ft.,  more  or  less,  old 
24. -in.  reinforced  concrete  pipe;  laying 
630  ft.,  more  or  less,  new  24-in.  con- 
crete   pipe. 


MARICOPA,  Kern  Co..  Cal.- -Street 
Superintendent  W.  H.  Wathen  has  been 
instructed  to  take  preliminary  pro- 
ceedings for  improving  California  St 
between  N  city  limits  and  Main  St.. 
and  portions  of  other  streets  with  1%- 
in.  asphaltic  concrete  on  3>^-in.  base; 
1915   Bond  Act. 

WATTS,  Cal. — B.  D.  Baucus.  173  W. 
43rd  St.,  Los  Angeles,  awarded  con- 
tract at  $484,000  for  constructing  sewer 
system,  including  treatment  plant,  for 
citv  of  Walts.  Work  will  be  done  under 
1911  Act,  and  1915  Bond  Act.  Contract 
Involves  37,338  ft.  6-in.,  18,151  ft.  8-in., 
3111  ft.  10-in.,  4949  ft.  12-in.,  35J5  fl. 
15-in.,  2105  ft.  20-in.  and  P20  ft.  24-ln. 
cement  pipe.  Koebig  &  Koebig,  Title 
Insurance  Bldg.,  Los  Angeles,  engi- 
neers. 


EL  CP:NTR0.  Cal.— Oswald  Bros..  336 
E  58th  St.,  Los  Angeles,  low  bidders 
to  improve  portions  of  Orange  Ave.. 
Third  St.  Commerical  Ave.  and  Fourth 
St.,  by  paving  approximately  100,000 
sq.  ft.  with  5-in.  asphalt  concrete  and 
part  with  2-in.  asphalt  on  y-in.  con- 
crete base,  constructing  curbs,  .and 
laying  6-in.  water  main. 

CARSON  CITY,  Nevada — Until  April 
12,  bids  will  be  received  by  State  High- 
way Commission  for  constructing 
three  stretches  of  highway  system. 
Geo.  W.  Borden,  State  Highwaj'  Engi- 
neer. Ser  call  for  bidM  under  ofllrinl 
proiioKul  Nection   in    this  iNiine. 


CAPSON  CITY.  .Nevada— Following 
aie  approximate  quantities  of  materials 
involved  in  highway  projects  for  which 
bids  will  be  opened  by  State  Highway 
Commission,    April    12: 

Route  3,  Section  C,  3.48  miles  in 
Ormsby  county  between  Carson  City 
and  Lakeview:  1900  cu.  yds.  excava- 
tion without  classification;  15  cu.  yds. 
class  A  qnd  2.5  cu.  yds.  class  B  con- 
crete; 24  lin.  ft.  15-in.  and  24  lin.  ft. 
18-in.  corrugated  metal  pipe;  8  monu- 
ments: preparing  3.48  miles  subgrade 
and  shoulders;  30617  sq.  yds.  cement 
concrete  paving.  State  will  furnish 
cement  and  sand  at  Lakeview  or  Car- 
son City;  rock  at  Lone  Mountain  stock- 
pile nf-ar  Carson  City;  1  sign  post  and 
si^rn. 

Route  3,  Section  C-2-A.  2.37  miles  in 
Douglas  county  from  6.06  miles  north 
of  Minden  to  S.43  miles  north:  21,000 
cu.  yds.  excavation  without  classifica- 
tion; 95  cu.  yds.  class  A  and  20  cu.  yds. 
cins*  R  concrete;  24  lin.  ft.  15-in..  156 
lin.  ft.  t8-in.  and  110  lin.  ft.  24-in.  cor- 
rugated metal  pipe;  848  lin.  ft.  wooden 
guard  rail;  6  monuments;  2.37  miles 
prepare  subgrade  and  shoulders;  3800 
cu.  yds.  screening  and  loading  gravel; 
9.'if0  yds  mile  haul  gravel;  20.850  sq. 
>  ds.  spreading  and  compacting  gravel. 
?tate  wi'.l  furnish  post  and  sign.  Geo. 
\V.   Bordeii.  State  Highway  Engineer. 

FILLMORE.  Cal — Trustees  declare 
intiMition  to  improA-e  Central  Ave.  bc- 
twicii  Sespe  Ave.  and  Cl.'ra  St..  and 
portions  of  Blaine,  Central  and  other 
streets,  by  paving  with  5-in.  cement 
concrete  and  constructing  cement 
curbs  and  5-ft.  cemei;t  walks;  1911  Act. 
E.  M.  Lynch,  Central  Bldg.,  Los  An- 
geles, City  Engineer. 


WALLA  W.ALA.  Wash— City  Com- 
missioners declare  intention  to  call  bids 
to  pave  Chestnut  street,  from  Howard 
street,    west    city    limits;     distance    of 
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14  blocks  to  be  paved  with  "some 
standard  haid-surfaced  material,  28  ft 
wide." 


PORTKRVILE.  Tulare  Co..  Cal.— 
Action  on  six  paving  petitions  has  been 
held  up  by  low  property  valuations. 
Petitions  are  signed  and  await  the 
council's  decision. 


TAFT.  Kern  Co..  Cal. — Until  April  3. 
bids  will  be  received  by  the  City  Trus- 
tees for  grading  and  oiling  and  con- 
structing curb,  sidewalks  on  streets  in 
residential  .section,  i.ivolving  about 
10,000  sq.  ft.  grading  and  oiling;  60,000 
sq.  ft.  5-in.  concrete  gutter;  200,000  sq. 
ft.  3-in.  cement  sidewalk  and  40,000  lin. 
ft.  concrete  curb:  1911  Act.  E.  M.  Lynch, 
Central    Blcig.,    JLos    Angeles,    Engineer. 

WILLOWS.  Glenn  Co..  Cal. — Until 
.\pril  12.  8  I'.  M.  bids  will  be  received 
by  H.  G.  ilawlins.  clerk.  Willows  Union 
High  Sfhool  District,  for  grading 
school  grounds  and  constructing  8000 
ft.  concrete  walks.  K.  H.  Thomas, 
Wincw-s.  Calif.,  engineer.  Se*  call  for 
hid^  iinilcr  oftioinl  proposal  Hectlon  in 
tliiM    ixMue. 


CARSON  CITY.  Nevada — Following 
arc  approximate  quantities  of  ma- 
terials required  to  construct  Route  1, 
S'^c.  D.  16.1  miles,  in  Pershing  county, 
between  Zola  and  Humboldt  house,  bids 
for  which  will  be  opened  by  State 
Highway  Commission,  April  12th: 
preparin.!?  16.1  miles  subgrade  and 
shniilderr:  loading  16.000  cu.  yds. 
gravel;  hauling  34.150  yard  miles 
gravel:  spreading  16,000  cu.  yds. 
gravel.  Geo.  W.  Borden,  state  high- 
way engineer. 

PirOENIN.  Ariz — Morgan,  Ford  & 
Co..  218  O'Niel  Bldg.,  Phoenix,  awarded 
contract  at  $36,847,.")!).  for  improving 
4,47  miles  of  Pre.«5C()tt-.Jerome  and  Pres- 
ton Ashfork  highway.  Work  comprises 
grading  and  gravel  surfacing,  20  ft. 
.road'way  with  16  ft.  .-surface,  and  plac- 
ing of  all   drainage   structures. 


MODESTO,  Stanisalus  Co.,  Cal. — A 
contract  Involving  about  $60,000  will 
he  let  shortly  for  resurfacing  with  1%- 
in.  asphalt  ic  concrete,  the  following 
str«iotE:  ,T  and  H  between  9th  and  1.5th; 
two  blocks  on  11th;  and  3  blocks  each 
on  12th.  loth  and  13th.  Geo.  H.  Freitas 
city  engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
C<Hincil  approves  specifications  to  im- 
prove 29th  .St..  streets  in  San  Pablo 
Villa  and  widening  of  10th  St..  and 
portions  of  Lucas  Ave.  Petitions  pre- 
sented seeking  improvement  of  Stege 
Ave.  between  34th  and  Cutting  Blvd.; 
asphaltlc  concreti-  i).ivonient  ;ind  side- 
walks asked.  Petitions  seeking  simi- 
lar Improvements  in  .'{.'.th,  36th.  37th. 
38th,  39lh  and  40th  between  Wall  Ave. 
anfl  Cutting  Blvd..  also  presented.  H. 
I>.  C'hapman.  city  engineer. 


SA.N  DIEGO,  Cal. — California  Con- 
struction Co..  58  2nd  .St..  San  Francisco, 
only  bidder  at  $.')0,303  for  paving  Roose- 
velt Memorial  Drive,  near  La  .ToUa. 
Wrirk  Involves  2S27..">  cu.  yds.  excava- 
tion; lo29.3  cu.  yd.",  embankment;  121,- 
"70.8  sq.  ft.  pavem<iit  and  13.025.4  sq- 
ft  hermf<;  1:2:4  concrete  .""p-in.  thick: 
cnrlain  wall,  2001.5  Iln.  ft.  concrete 
>x3  ft. 


LOH  A  V(  MOLES.  Ciil.— B.  D.  Baucus. 
173  W  48rd  .Si.,  .iwnrdi-d  contract  at 
|I'|.;;73.I5  for  grading  and  oiling  and 
ro'intructlnK  curb,  gutt<T  and  walks  In 
Ch«'lii»'n  .St.  between  first  angle  point 
e(i«tl  from  Soto  at.  and  Trcmont  St.. 
and  portion!  of  other  strcetii. 

MA'-ltA.M»\TO.  ChI— City  Enslncei 
.Mberl  Glvan,  compbles  HpeeifirntlonN 
to  Improve; 

■  ?th  Ave,  lK«iween  Kranklin  Blvd. 
dhd  ,'!3r(l  St.,  Involving  1171  Iln.  ft, 
fomblnm  Ion  concrele  mrb  and  mittor; 
IIM  Iln,  ri  e-ln.  and  2^  Iln.  ft.  H-ln. 
vMrlfied  sewer;  1  roncn-te  manhole: 
ri'PonntriiclIng  2  roncn-li-  manhotoii;  8 
cBdi  Iron  irntter  drnlnM;  21.862  «q.  ft, 
5^-ln.  ii"phnlilc  <-on<  rote  pnvrniont; 
2427   "'J.   yd-     -•     '■■  :- 

Tilit    HI.  ilnnm    Blvd.    and 

V  Ht..  and   I  '  ru  4gth  &nd  51aT 

HI-.   Involving    -1 in     ft.   noniblnatlon 


concrete  curb  and  gutter;  2390  lin.  ft. 
concrete  gutter;  S3  lin.  ft.  concrete 
cuib;  588  lin.  ft.  6-in.  and  1399  lin.  ft. 
8-in.  vitrified  sewer;  22  cast  iron  gutter 
drains:  constructing  7  and  reconstruct- 
ing 5  concrete  manholes;  24  ?4,-in. 
water  service  connections:  85.291  sq.  ft. 
S'^-in  asphaltic  concrete  pavement; 
9477    sq.   yds.   grading. 

M.A.RTSVILLE.  Yuba  Co.,  Cal.— Jason 
R.  Meek  will  seek  election  to  the  ofllce 
of  county  surveyor.  L.  B.  Crook,  pres- 
ent incumbent  will  also  be  a  candidate. 


S.\CR.\MENTO,  Cal. — J.  W.  Terrell, 
nil  29th  St.,  submits  only  bid  to  Coun- 
cil to  construct  6.  8  and  10-in.  vitrified 
sewers,  concrete  manholes,  etc..  in  Sth 
Ave.  Taken  under  advisement.  Albert 
Oivan,  city  clerk. 


T'KIAH.  Mendocino  Co..  Cal. — Until 
April  11,  10  A.  M.,  bids  will  be  received 
l)y  Supervisors  for  grading  9  ft.  road 
bed  of  Sec.  2,  State  Highway  and  Nash 
Road.  East  End.  a  distance  of  2230  ft., 
unclassified  excavation.  E.  H.  Smith, 
county   surveyor. 

VISALIA.  Tulare  Co..  Cal.— Until  7.30 
P.  M..  Apr.  5,  bids  will  be  received  by 
citv   clerk    for   street   work    as   follows: 

West  .Kcequia  St,  between  S  Court 
and  S  Conyer  Sts..  grading,  paving 
with  3Vj-in.  AVarrenite-bitulithic  on  4- 
in.  asphaltic  concrete  base,  concrete 
curbs,  gutters,  5-in.  cement  concrete 
alley  approaches,  corrugated  iron  cul- 
verts, catchbasins.  S  Conyer  St.  be- 
tween W  .\cequia  and  West  Main  Sts., 
and  between  W  Acequia  St.  and  cul- 
vert over  Mill  creek,  grading,  paving 
with  m-in.  Warrenite-bitulithic  on  4- 
in  asphaltic  concrete  base,  concrete 
curl)s  and  gutters,  5-in.  cement  con- 
crete alley  approaches:  1911  Act  and 
1915    bond    improvement   Act. 

Alley  between  Main  jind  .Acequia  Sts. 
from  S  Locust  St.  to  S  Floral  St.,  grad- 
ing, paving  with  5-in.  cement  concrete, 
and  constructing  cement  concrete  alley 
approaches:  1911  Act  and  1915  Bond 
Act 

East  Mineral  King  Ave.  between  E 
city  limits  and  657  Vi  ft.  W.  grading, 
paving  with  l>^-in.  Topeka  top  on  4-in. 
asphaltic-  concrete  l)ase,  46  ft.  wide, 
concrete  combination  curbs  and  gut- 
ters; 1911  Act  and  1915  Bond  Act. 
Plans  and  specifications  at  ofilce  of  city 
mgiueer   L.    H.    Gadsby. 

lUCHMOND,  Contra  Costa  Co.,  Cal.— 
City  Council  rejects  bids  received  to 
improve  Lincoln  and  McBryde  Aves.; 
e.'^timated  cost.  $59,000.  involving  5000 
cu.  yds.  rut;  50,000  sq.  ft.  4-in.  as- 
l)hallic  concrete  paving;  60,000  sq.  ft. 
concrete  sidewalks;  12.000  lin.  ft.  con- 
crete curbs;  12,000  sq.  ft.  concrete  gut- 
ters and  5000  lin.  ft.  6-in.  lateral 
sewers.  L<nv  bid  offered  by  Hul<'hin- 
son  Co..  Oakland.  $66,365.  H.  D.  Chap- 
man, city  engineer. 

FLAGSTAFF.  .\riz. — City  Council  de- 
clares Intention  to  pavT^wlth  bitullthic 
portions  of  Birch,  Cherry  and  Dale 
Aves..  and  Agassiz,  Verde  and  Beaver 
Sts..    In    Paving  Dlatrlct   No.    2. 

CARSON  CITY,  Nevada  —  Wasatch 
Griiding  Co.,  Provo,  Utah,  at  $33,194, 
submits  low  bid  to  fitate  Highway  Com- 
mission for  constructing  jiortions  of 
slate  highway  In  Clarke  county  from 
6  nillis  southwest  of  Apex  .Summit  to 
Apex  Summit,  connlstlng  of  grjidlng, 
l)laclng  gravel  surface  and  construct- 
ing concrete  culverts.  Bid  la  approxl- 
tnnfi'ly  $11,000  lower  than  estimate  of 
Engineer   <!eo.    W.    Borden. 

MT.  VEBNON.  Wash.— D,  W.  Mlley. 
Ever<'tt,  Wniih  .  at  $143,624,  awarded 
contrnct  by  Skagit  county  commis- 
sioners to  pave  «Vi  miles  of  Skagit 
highway  between  Hamilton  ami  Lyman 
with  7-ln.  concrete;  nijproxlmjiti  ly  62,- 
000  sq.  yds.  of  pnvement.  Contract 
Includes  ••onstrucilon  of  seven  tim- 
bered bridges  with  5 14 -In.  reinforced 
concrete    decking. 

OLVMPIA,  Wash.  -Until  \prll  luth. 
bids  will  be  reielvid  by  State  Ifljfhwny 
Commission  for:  Clrarlng  gr.idtng. 
draining  and  paving  with  one  cuurie 
r<incretc  sbout  4.18  miles  of  the  Sunset 
lilghwAy,      lilt  ween      Snnnyslopc      and 


East  Cashmere  in  Chelan  County,  Fed- 
er.al  Aid  project  No.  99. 

Clearing,  grading,  draining  and  pav- 
mg'  vith  one  course  concrete  about  3.- 
71  miles  of  the  Olympic  highwjty.  be- 
tweeti  McCleary  and  the  Thurston 
County  Line  in"  Grays  Harbor  County, 
Federal   .\id   project   No.    101. 

(Jrading,  draining  and  paving  with 
one  course  concrete  about  1.40  miles 
of  the  North  Bank  highway  between 
Ellsworth  and  Camas  in  Clarke  coun- 
ty.  Federal  Aid  project  No.   36. 

Clearing,  grading  and  draining  about 
4.92  miles  of  the  National  Park  high- 
way between  Alder  and  Elbe  in  Pierce 
county. 

Clearing,  grading,  draining  and  sur- 
facing with  crushed  rock  about  5.0 
miles  of  State  Road  No.  22,  from  Dav- 
enport North  in  Lincoln  county. 

SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Council  declares  intention  to  impror* 
Coe  .\ve.  between  Del  mas  and  Bird 
.\ves..  regrading:  paving  with  3 14 -in. 
a.sphaitic  concrete  base  with  I'^-in. 
asphaltic  concrete  surface;  concrete 
curbs  and  gutters.  Protests  April  10. 
W'm.    Popp,    city    engineer. 


SAN  LEANDRO.  .\lameda  Co.,  CAl. — 
Trustees  declare  intention  to  improve 
Lewis  and  ^^itchell  Aves.  from  Holly- 
wood Blvd.  to  south  boundary  of  Holly- 
wood; grading:  concrete  curbs  and 
sidewalks:  paving  with  oil-surfaced 
macadam.  R.  H.  Goodwin,  city  engi- 
neer. 

SACRAMENTO,  Cal— -\.  Teichert  & 
Sons,  Ochsner  Bldg.,  Sacramento, 
awarded  contract  by  Council  to  Im- 
prove 15th  St.  from  U  St..  southerly, 
by  grading:  paving  with  asphaltic 
concrete:  concrete  curbs,  gutters  and 
.sidewalks:  manholes  and  6-in.  vitrified 
I)ipa  sewer.  Albert  Givan,  city  engi- 
neer. 


•  'ALIFORNI.V  —  Following  are  ap- 
proximate quantities  of  materials  in- 
volved in  grading  11  miles  of  high- 
way in  Monterey  county  between  San 
Lucas  and  2^4  miles  east  of  Long  Val- 
ley school,  bids  for  which  will  be 
opened  bv  State  Highway  Commission. 
.\pril  lOtii:  56,500  cu.  yds.  excavation 
without  classification;  24,500  cu.  yds. 
gravel  surface;  19S  cu.  yds.  class  A 
concrete  culverts  and  monuments:  1449 
lin.  ft.  12-in..  464  lin.  ft.  IS-in.,  812  lin. 
ft.  24-in.,  197  lin.  ft.  30-in.  and  56  lin. 
ft.  36-in.  corrugated  metal  pipe;  5000 
lin.  ft.  guard  rail:  174  monuments. 
Commission  will  furnish  reinforced 
.<;tecl,  Portland  cement  and  corrugated 
metal   pipe. 

S.\C]tAME.\'TO.  Cal.— Committee  has 
lieen  or.ganized  to  perfect  plans  tx> 
secure  a  municipal  stadium.  Clyde 
St\avey,  city  manager  and  Chas. 
lIughftB.  .a  member  of  the  Board  of 
l\ducatlon    are    on    the    committee. 


CHICO.  Butte  Co.,  Cal.— Until  April 
:{.  8  P.  M.  bids  will  be  received  by  Bid- 
i'.ell  Park  and  Pl.iyground  Commi»- 
.slon,  E.  T.  Williamson,  secretary,  for 
furnishing  ont'  carload,  225  bbls,,  4 
."■acks  to  bbl,.  Portland  cement.  Bidders 
to  state  allowance  for  return  of  sacks 
.-iiid    discount    for    cash    payment. 


SACRAMIOXTO,  Cal.— T'ntll  April  6. 
9  P.  M.,  bids  will  be  received  by  City 
Commission,  to  improve  37th  St.  be- 
tween T  and  V  Sts.,  involving  312?  Iln. 
ft.  comliln.nlion  concrete  curb  and  gut- 
I"  r;  .166  Iln.  fl.  concrete  curb;  47  lin. 
ft.  K-in.  and  372  lin.  ft.  6-ln.  vitrified 
sewer  pipe;  15  cast  Iron  gutter  drains: 
2  concrete  manholes;  reconstructing  7 
concrete  manholes;  7777  sq.  yds.  grad- 
ing; 70,000  sq  ft.  asphaltic  concrete 
i>-i  vement. 

I'ntn  April  18,  9  P.  M  ,  bids  will  be 
nrelved  to  Improve  31st  St  between 
.'  and  P  Sts.,  Involving  4453  Iln.  ft. 
cinblnatlnn  ctirb  and  gutter:  220  Iln. 
M.  concrete  curb;  370  lin.  ft.  7-ln.  vltrl- 
tl.'d  sfwer;  13  cast  Iron  gutter  dr.alns; 
leconstructlng  4  conorete  nmnboles; 
10,431  sq.  yds.  grading:  !i8,8Ho  •<).  ft. 
iMphaltlc  concrete  pavement.  Albert 
GIvan,  cHy   engineer, 

CARSON  CITY,  Nevada  -  Wasatch 
Gradlnir  Co.,  Provo  City,  Utah,  at  |8I,» 
2''(,06,  awarded  coin-ici   bv  m.ii..  high- 
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waj  commission  to  construct  6  miles 
of  hi&hway  in  Clark  county,  6-D-l. 
Other  bidders:  Kedmond-Page  Co.,  San 
Francisco,  $73,o74.0.'i ;  Nevada  Contract- 
ing Co.,  Fallon,  Nev.,  $49,605.78;  J.  J. 
Coan,  Salt  Lake  City,  Utah,  142,962.30: 
Alston  &  Hog-gen,  Salt  Lake  City,  Utah, 
$:i6,219.13;  Stange  .<fe  Vallandlngham. 
Salt  Lake  City,  Utah,  $35,471.28;  Kroft 
&   Bundy,   Ogden,   Utah,   $32,963.11. 


Murpliy.    $843;    Ceo.    C.    DeGolyer,    $995. 
Tiikon    under   advisement. 


BIGOS,  Butte  Co.,  Cal. — Clark  and 
>Ienery  Construction  Co.,  38  So.  Sutter 
Street,  Stockton,  at  $53,424  awarded 
contract  by  trustees  to  improve  Main 
Street,  involving  125,000  feet  5-inch 
concrete  base  with  IV^s-inch  Bitumen 
surface;  12,000  sq.  feet  concrfcte  gut- 
ters; 140,000  square  feet  grading;  5,- 
000  feet  concrete  curb;  800  lin.  feet 
headers;  120  feet  corrugated  metal  cul- 
vert; 3,400  feet  6-in.  C  L  pipe;  10  Cory 
fire  hydrants;  9  iron  body  brass  mount- 
ed 6-in.  valves.  Other  bidders:  Federal 
t^onstructlon  Co.,  $55,537;  Chico  Con- 
tracting Co.,  $59,250.  Chas.  B.  Sloan, 
Sante  Fe  Building,  San  Francisco,  engi- 
neer. 


•SAN  FRANCISCO — Schultz  Construc- 
tion Co.,  46  Kearny  St.,  at  $60,814.47, 
submits  low  bid  to  Board  of  Public 
Works  to  improve  Liberty  St.  between 
Noe  andi  Sancttiez.  Bid  is  approxi- 
mately $10,000  under  estimated  of  city 
engineer.  Other  bids:  Jas.  M.  Smith, 
$74,101.14:  A.  H.  Vogt,  $74,920.35.  Pro- 
ject involves:  construction  of  con- 
crete retaining  walls  (lump  sum)  $34,- 
400;  15,284  cu.  yds.  cut;  2137  cu.  yds. 
f511;  1184  sq.  ft.  artificial  stone  slde- 
walk.s;  64  lin.  ft.  concrete  curb;  874 
lin.  ft.  12-in.  and  729  lin.  ft.  8-in. 
sewer;  34  12-ln.  and  21  8-in.  wye 
branches;  972  lin.  ft.  6-in.  side  sewers; 
50  6-in.  pipe  traps;   14  brick  manholes; 

1  brick   drop   manhole   and   1129   lin.   ft. 
iron  pipe  railing. 

James  M.  Smith,  407  11th  St.,  at 
$12,867.20,  low  bidder  to  Improve  17th 
St.  between  Santiago  and  Taraval. 
Other  bidsi:  Fay  Improvement  Col, 
$13,S98.86;  Pacific  States  Construction 
Co.,  $13,S04;  Raisch  Improvement  Co., 
$14,642.20.  Project  involves  3070  cu. 
yds.  fill;  5270  cu.  yds.  cut;  1200  lin.  ft 
concrete  curbs;  4200  sq.  ft.  brick  pave- 
ment and  19,800  sq.  ft.  asphaltic  con- 
crete pavement. 

Pacific  States  Construction  Co.,  Call 
Bldg.,  at  $16,764,  low  bidder  to  improve 
Paris  St.  between  France  and  Italy. 
Only  other  bidder:  Jas  'M-  Smith, 
$17,48S.  Project  involves  415  cu.  yds. 
fill;  3307  cu.  yds.  cut;  1303  lin.  ft.  con- 
crete curbs;  2800  sq.  ft.  brick  pave- 
ment; 18,617  sq.  ft.  asphaltic  concrete 
pavement;  11,541  sq.  ft.  artificial  stone 
sidewalks;     26    lin.    ft.     10-in.     culvert; 

2  brick    catchbasins;    3    concrete    stairs 
and  copings. 

City  Construction  Co.,  Call  Bid.,  at 
$2098,  only  bidder  to  improve  crossing 
of  Foerster  and  Staples,  involving  100 
cu.  vds.  cut;  20  lin.  ft.  8-in.  and  20 
lin.  ft.  12-in.  sewer;  1  brick  manhole; 
2  brick  catchbasins;  40  lin.  ft.  10-tn. 
culvert;  119  lin.  ft.  concrete  curbs;  5^4 
,sq.  ft.  artificial  stone  sidewalks;  3118 
sq.    ft.    asphaltic   .concrete    pavement. 

No  bids  received  to  improve  Harold 
Ave.  from  Grafton  southerly,  involv- 
ing 384  lin.  ft.  8-in.  sewer;  21  8-ln. 
wye  branches;  3  brick  catchbasins;  1 
lamphole. 

No  bids  received  to  improve  JoOBt 
Ave.  between  F'oerster  and  Edna,  In- 
volving 2643  cu.  yds.  cut;  939  cu.  yds. 
fill;  1605  lin.  ft.  concrete  curbs;  IH.- 
050  sq.  ft.  concrete  pavement;  8553  sq. 
ft.  asphaltic  concrete  pavement;  3 
brick  catchbasins;  110  lin.  ft.  culverts; 
S  12-rn.  wve  branches;  100  lin.  ft.  12- 
in.  sewer  and  370  sq.  ft.  artificial  stone 
sidewalks.  M.  M.  O'Shaughnessy.  city 
engineer. 

CALIFORNIA— Until  April  24,  2  P. 
M.  bids  will  be  received  by  State  High- 
-way  Commission,  Forum  Building, 
Sacramento,  for  paving  with  Portland 
cement  concrete  3.6  miles  of  highway 
in  San  I..uis  Obispo  county  between  Ssan 
Luis  Obispo  creek  and  Guesta.  Austin 
..B.   Fletcher,   state   highway   engineer. 

BERKELEY,  Alameda  Co.,  Cal. — T. 
E  Clinch,  6B8  -  9th  street,  Richmond, 
at  $694  low  bidder  to  construct  6-ln. 
vitrified  sewer  in  AUston  Way.  Other 
bidders:    H.    N.    Heafey,    $800;    Michael 


BAKERS  FIELD,  Kern  Co.,  Cal.— City 
iGngineer  \V.  T).  Clarke  completes  speci- 
fication to  construct  14,476  square  feet 
cement  concrete  sidewalks  and  2'89.6 
lin.  feet  cement  concrete  curbs  in 
Chester  avenue,   (lies,  of  Int.  Xo.  440.) 


SAN  FRANCISCO — Board  of  Public 
Works  rejects  bid  of  C.  B.  Eaton  at 
53661  to  .sewer  Saturn  street,  between 
Ord  and  Lower  Terrace,  involving  499 
lin.  ft.  8-in.  and  206  lin.  ft.  12-in.  vit. 
sewer  pipe;  21  S-in.  and  3  12-in.  wye 
branches;  1  lamphole  and  5  brick 
manholes. 

Bid  of  City  Construction  Co.,  at  $1,- 
OlS.  18,  to  improve  Andover  St.  be- 
tween Euger.ia  and  Powhattan,  includ- 
ing crosing,  rejected.  Involves  69  lin. 
ft.  cone,  curb;  66  sq.  ft.  art.  stone 
v.alk.s;  3l9  .«q.  ft.  cone,  and  1387  sp  ft. 
asph.  cone,  pavement  ;  24  lin.  ft.  10-ln. 
culvert  and  1  brick  catchbasin.  New 
bids  will  be  asked  for  these  i. rejects 
.at   a   later   date. 


BAKERSFIELD,  Kern  Co.,  Cal. — F. 
W.  Nighbert  (Valley  Construction  Co.), 
at  $16,919,  awarded  contract  by  council 
to  construct  sidewalks  in  Street  Dis- 
trict No.  76.  Weitzel  &  Larsen,  Baker.s- 
field,  only  other  liidder,  $19,63S.  Nigh- 
bert at  $18,671,  also  awarded  contract 
to  cnnsiruct  sidewalks  and  curbs  in 
Street  District  No.  439;  only  other  bid- 
der, AV'eitzel  &  Larsen,  $20,134.  W.  F. 
Clarke,   city   engineer. 


S.A.N  FRANCISCO — City  Construction 
Co.,  Call  Bldg.,  at  $13,872,  awarded 
contract  to  improve  Hearst  Ave.  be- 
tween Edna  and  Foerster,  involving 
4130  cu.  yds.  cut;  704  cu.  yds.  fill;  1200 
lin.  ft.  concrete  curbs;  14,400  sq.  ft. 
artificial  stone  walks;  18.000  sq.  ft. 
a.sphaltic   concrete   pavement. 


RICHMOND,  Cal. — W.  F.  Edwards, 
Oakland,  at  appro.Kimately  $30,910  sub- 
mits low  bid  to  S'an  Pablo  Sanitary 
District  to  construct  vitrified  sewer, 
involving  570  lin.  ft.  6-n.,  1070  lin.  ft. 
8-in.,  2200  lin.  ft.  10-in.,  4600  lin.  ft. 
15-in..  1420  lin.  ft.  21-in.  and  5250  lin. 
ft.  24-in.  vitrified  sewer  pipe  and  50 
manholes.  Other  bidders  were:  W.  J. 
Schmidt,  $31,985.25;  S.  C.  Rogers,  $41,- 
511.25;  Schultz  Constr.  Co.,  $32,967.31; 
W.  J.  Tobin,  $31,008.05;  Heafey,  Moore 
&  McNair,  $31,316.68;  Plarron  &  Hays, 
$33.1  S.'?. SO;  Chambers  &  DeGoyler,  $31,- 
825.54;  Downer  &  Mero,  $32,336.26; 
Thomas  Clinch,  $33,554.44;  E.  E.  Grow, 
$32,895.11;  L.  L.  Page,  $32,068.73.  Four 
lowest  bids  taken  under  advisement. 
Koss  L.  Calfee,  221  South  22nd  St., 
Richmond,    engineer. 


SANTA  ANA,  Cal.— An  election  will 
be  held  April  4  for  voting  on  an  issue 
of  $38,000  street  improvement  bonds. 
Of  this  sum,  $22,000  will  be  expended 
on  W.  5th,  the  portion  between  Baker 
and  Artesia  to  be  paved  in  ful  width 
with  IV^-in.  asphalt  o  n7-in.  and  4y2-in. 
concrete  base;  W.  17th  Street  paving 
will  involve  work  amounting  to  $16,000. 

SAN  DIEGO,  Cal.— Until  11  A.  M., 
April  12,  bids  will  be  received  by  Bu- 
reau of  Yards  and  Docks,  Navy  Depart- 
ment, Washington,  D.  C,  for  construct- 
ing roads  and  walks  at  Naval  Training 
Station,  San  Diego;  specification  No. 
4602.  Work  will  involve  128,700  sq.  ft. 
7-ln.  concrete,  10,250  lin.  ft.  integral 
curb,  6x8xl8-in.  concrete;  approximate- 
ly 15,300  sq.  It.  4-in.  sidewalk.  Plans 
may  be  obtained  from  Public  Works 
OH^.cer,  Loma  Portal,  San  Diego,  upon 
deposit  of  $20.  Date  jireviously  ad- 
vertised  as   April   5,   changed   as  above 

NEWPORT  BEACH.  Cal— Shepard  & 
Weber,  2731  6th  Street,  Santa  Monica, 
low  bidders  at  $27,963.90  for  furnishing 
and  in.«talling  cast  iron  pipe  force  m.iin 
and  appurtenances  for  water  dept.  Sid- 
ney Smith,  2025  Bay  Street,  Los  Ange- 
les,  bid   $33,590. 


OAKLAND,  Cal.— Until  April  13,  12 
M.,  bids  will  be  received  by  Council  to 
construct  cement  sidewalks  in  portions 
of  Broadway,  Merrlt  and  Brooklyn 
aves..  Lake  Shore  and  Foothill  Boule- 
vard, 33rd,  34th,  35th  and  Jones  ave. 
W.  W.  Harmon,  city  engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Cuunty  .Surveyor  J.  H.  Hoskins  com- 
pleting specification  to  pave  2  mile  of 
Dry  creek  road  and  bids  will  be  asked 
.shortly. 

MERCED,  Cal. — Trustees  declare  in- 
tf  lUion  to  improve  Twenty-first  St.  be- 
tween I'  and  Q  Sts.;  J  St.  between  16th 
and  22nd  Sts.;  13th  and  14th  Sts.  be- 
tween M  and  P  Sts.;  N  hi  of  16th  St. 
between  O  and  Q  Sts.;  23rd  St.  between 
H  and  N  Sts.;  grading,  paving  with 
l>^-in.  Warrenite-bitulithic  on  2%-ln. 
and  31^-in.  asphaltic  concrete  base; 
1911  Act  and  1915  Bond  Act.  Protests 
to  be  heard  April  17.  C.  D.  Martin, 
city  engineer. 

.=;AN  DIEOO,  Cal.— California  Constr. 
Co.,  58  2nd  St.,  San  Francisco,  only  bid- 
der at  $50,303  to  pave  Roosevelt 
Memorial  Drive  near  La  Jolla.  Work 
involves  2827.5  cu.  yds.  excavation; 
4529.3  cu.  yds.  embankment;  121.070.8 
sq.  ft.  5-ln.  concrete  paving;  13,025.4 
.>;q.  ft.  concrete  beams;  2001.5  lin.  ft. 
curtain  wall;  254  ft.  guard  rail;  four 
culverts. 


PASADENA,  Cal. — DeWaard  &  Cob- 
l.m,  207  Granger  Bldg.,  San  Diego,  were 
low  bidders  at  $106,660,  for  construct- 
ing sewers  in  San  Rafael  Heights,  in- 
volving 11,004.38  ft.  8-in.,  4295.15  ft. 
10-in.,  1396  ft.  12-in.  and  1435  ft.  14-ln. 
vitrified  pipe;  535  ft.  12-in.  cast  iron 
pipe;  73  manholes  and  8  flush  tanks; 
contract  includes  reinforced  concrete 
highway    bridge    carrying    main    sewer. 

Mcagenovich  &  Gillespie,  1029  W  36th 
St.,  Los  Angeles,  were  low  bidders  at 
$42,790  for  constructing  sewers  in  Pasa- 
dena Height.s,  involving  23,405  ft.  S-in., 
2298.1  ft.  14-in.,  1402  ft.  16-in..  190.07 
ft.  20-in.  vitrified  pipe;  23  flush  tanks 
and  S.-N  manholes. 


SAN  DIEGO,  Cal. — Bids  will  be  called 
for  shortly  for  paving  around  Naval 
Hospital  in  Balboa  Park,  involving  8100 
sq.  ydi;.  1:1V2:3  concrete  paving,  aver- 
agi:ig  7-in.  in  thickness;  550  sq.  yds. 
wflk:  5100  lin.  ft.  curb;  1800  lin.  ft. 
inverted   curb. 


FRESNO,  Fresno  Co.,  Cal. — Federal 
Construction  Co.,  Call  Bldg.,  San  Fran- 
ci.sco,  at  $46,881,  submits  low  bid  to 
council  to  improve  First  St.  between 
Belmont  and  Tulare,  involving  158,064 
sc).  ft.  grading;  114,236  sq.  ft.  5-in.  as- 
phaltic concrete  pavement;  5610  sq.  ft. 
concrete  gutter;  35  iO  lin.  ft.  concrete 
curb;  20,393  sq.  ft.  concrete  sidewalks; 
403  lin.  ft.  12-in.  and  224  lin.  ft.  18-in. 
corrugated    iron    culvert;    12    manholes. 

Other  bidders:  California  Road  and 
Street  Imp.  Co.,  Fresno,  $48,132;  Thomp- 
son   Bios,   Fresno,   $48,306. 

Thompson  Bros.,  1514  H  St.,  Fresno, 
at  $36,728,  low  bidder  to  improve  Cala- 
veras St.  between  H  and  Divisadero, 
involving  120.377  sq.  ft.  grading;  112,- 
751  sq.  ft.  3^-in.  asphaltic  concrete 
base  with  1*4 -in.  Warrenite  top  pave- 
ment; 7282  sq.  ft.  gutters;  4513  lin.  ft. 
curbs:  20S  lin.  ft.  18-in.  corrugated 
culvert  and  4  manholes.  Other  bidders: 
Federal  Construction  Co..  $37,472;  Cal. 
Rd.  &  St.  Imp.  Co.,  $37,194.  Bids 
taken  under  advisement.  Wm.  Strana- 
lian.  city  engineer. 
Eng.      21 

SAN  RAFAEL,  Marin  Co.,  Cal.— 
Coi'ncil  declares  intention  to  construct 
concrete  curbs  in  portions  of  A.  B,  C, 
n,  E,  and  other  streets.  Imp.  Act  1911. 
I'rotosts  April  17.  Eugene  W.  Smith, 
city  clerk. 
Eng.     21 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Council  declares  Intention  to  construct 
l;itoral  siwc-s  with  wyes,  manholes 
with  and  without  automatic  flushers 
in  portions  of  North  Center,  Arcade, 
Noble  ."xnd  Geary  Sts.  Imp.  Act  1911. 
Protests  April  IS.  W.  B.  Hcgan,  city 
engineer. 

Eng.     21 


O.VKO.VLK.  Snini.slaus  Co.,  Cal. — Un- 
til April  12.  2  P.  M.,  bids  will  be  re- 
ceived by  J.  Alban  Rydberg,  clerk.  Oak- 
dale  Union  School  District,  to  construct 
5  and  6-ft.  wide  cement  walks  fronting 
two  schools. 
Eng.     11 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


SA>    FltAMLSCO    COLM'i 


."V>.«t<l«  :iihI   O^rr   Iteuortert 


The    following 

s    an    index    for    the 

contracts   for   this 

issue. 

No. 

Owner 

Contractor 

Amt. 

11S5 

Suno 

Suno 

6000 

1186 

Sala 

Mitchell 

23800 

119« 

S    F    Xews 

Owner 

75000 

1192 

Owl 

Brumfleld 

5900 

1194 

Stuart 

Owner 

8500 

1195 

Delucchi 

Owner 

7000 

1196 

Pacific 

Coburn 

31189 

1198 

Anderson 

Hogrefe 

40000 

1199 

Phelan 

Owner 

8000 

1200 

Klimm 

Owner 

30000 

1203 

Adams 

Moren 

2175 

1204 

Allen 

Boxton 

16370 

1205 

McCarthy 

Arnott 

2800 

1206 

Robb 

Meyer 

9250 

1207 

Salazar 

Gott 

6400 

1208 

Guiltard 

Taylor 

6270 

1209 

Guittard 

Kiesel 

1610 

1210 

Davis 

Hamill 

4500 

1214 

Xelsdii 

Ownt  r 

6..  Or, 

1215 

Myer.' 

Urilt 

1 0000 

1217 

K  rust- 

.Iohnt>oii 

5.-)  124 

1219 

Cohan 

Morten 

soon 

irn 

Kot- 

Owner 

-,00!> 

1226 

All  red 

Owner 

r>oo<i 

1280 

Kiehp 

l^ittle 

33000 

1234 

Pacific- 

Coburn 

31189 

1235 

Pacific 

Forster 

2085 

1236 

Pacific 

Scott 

990 

1237 

Sack 

Ingraham 

8652 

1238 

Fox 

Coburn 

5000 

1241 

Tray 

Owner 

20000 

1242 

Capelli 

Ferroni 

23000 

1244 

Quinn 

Coleman 

7150 

1245 

Aronson 

Owner 

20000 

1249 

Monson 

Owner 

6000 

1250 

Graves 

Meyer 

2900 

1251 

S.   F.   News 

Atlas 

17657 

1252 

Capo 

Atlas 

10800 

1253 

Capo 

Gunn 

13000 

1254 

Capo 

Merchant 

109900 

1255 

Capo 

Knowles 

4500 

1256 

Cappo 

American 

76000 

1257 

Capo 

Laweon 

35000 

1258 

Capo 

Maundrell 

23000 

1259 

Capo 

Pacific 

38500 

12C0 

Wood 

Thorup 

9000 

1261 

Wood 

Thorup 

9000 

1262 

Vanjrotiklt  B 

Knox 

8500 

1266 

MelBkc- 

Owner 

5000 

1267 

Natlonal 

Not    let 

8000 

1268 

National 

Not   let 

18000 

1269 

Dj-venconzi 

Owner 

25000 

1272 

Allred 

Owner 

16000 

)2«1 

Klrl.> 

Ownor 

500.; 

1282 

I'<-l«rs<)ii 

Owner 

760'! 

1287 

FasHlo 

owner 

25000 

1288 

Caricr 

Jrban 

4000 

1289 

Hrrcn 

n.'inilll 

7000 

1291 

AliKlo 

Price 

1550 

1292 

Kcrt  r.'iiii 

.\I.ycr 

^e^'J 

1293 

KittW" 

i-'JIlnfC-son 

13703 

K94 

Hebrew 

Gullfoy 

2129 

129G 

Snrn<- 

IJ.-ipheld 

2833 

1296 

Ikjnd 

Depcw 

7600 

12l»7 

yuf<n-i) 

U'llHon 

81R0 

12 '.•8 

M(U'Ik<iI<I|'I 

Deiii  irtlnl 

3K0(* 

129} 

lUortii 

l-'.illCline|;.l 

HOOl 

1 300 

Luri<- 

\'ilUi(  evh-h 

50000 

lltl 

PhlliiipM 

Gill  jKU-y 

«00»> 

1302 

Mt'Liiuuhlin 

llecdy 

r.475 

1303 

Nfllor 

Arnoii 

ni!2o 

IlKSIDKNCK 

(118S)    N  halhoa  r.7-6  w  nth  Ave. 

Thrco-Btory    and    baaorocnt     from* 
rcaldrnce. 
Owner— .spernn7.a    Huno,    39    Woil    2nd 
St.,     PltlnburK.    Cftllf. 


Architect — None. 

Contractor — Horace    J.    Suno,    39    West 
2nd   St.,    Pittsburg:,  Calif.  $6000 


HESIDBXCES 

(1186)  E  BRYANT  75,  100,  125,  150, 
175,  200  and  225  &  26th.  Seven  2- 
story  and  basement  frame  resi- 
dences. 

Owners — Sala  &  Sala,  3090  16th  St., 
San   Francisco. 

A I  ch  itect — None. 

Contractor — Thos.  F.  Mitchell  &  Son, 
1370   Utah   St.,   San   Francisco. 

$3400    each 


FACTORY 

ni90)S  W  HOWARD  &  HAWTHORNE 
T\\-o-story  class  C  (brick)  manu- 
facturing- plant. 

Ov.-ner — The  San  Francisco  News  Co., 
74  7   Howard   St.,   S>an   Francisco. 

Architect — N.  W^.  Sexton,  Chronicle 
Bldg.,    San    Francisco. 

Contractor." — Various.  $75,000 


MARQUISE 

(1192)  NE  MARKET  AND  TAYLOR. 
Furnish   and   Install  Marquise. 

Owner — The  Owl  Drug  Co..  611  Mission 
St.,    San    Francisco. 

Architect — G.  A.  Lansburgh,  709  Mis- 
sion   St.,    San    Francisco. 

Contractor  —  Brumfleld  Electric  Sign 
Co.,  18  7th  St,  San  Francisco.     $5900 


APARTMENTS 

(1194)      W     19th     Ave.     375     N     Fulton. 

Two-.«;tory  and  basement  frame  (4) 

apartments, 
(nvner— .1.   C.  Stuart,  3340  24th  St.,   San 

Francisco. 
.'\rchltect — None. 
Day's  work.  $8500 


FLATS 

(Un.-S)  E  NINETEENTH  AVE.  275  S 
Anza.  Two-story  and  basement 
frame    (2)    flats. 

Owner — .Tulius  Delucchi,  care  of  Ar- 
chitect. 

Architect — C.  O.  (Clausen,  Hearst  Bldg., 
San  Francisco. 

Day's  work.  -  $7000 


GYMNASIUM 

(1196)  N  OCEAN  AVE.  80  E  Faxon. 
One-story    brick    gymnaalum. 

Owner — T'nclflc  Hebrew  Orphan  Asy- 
lum and  Home  Society,  11  Home- 
wood    Ave.,    San    Francisco. 

Architect — Alfred  Henry  Jacobs.  110 
Sutter   St.,    San    Francisco. 

Contractor — Ira  W.  Coburn.  Hearst 
Bldg.    San    Francisco.  $31,189 


APARTMENTS 

(1198)E     POWELL     94     N     Sacrnmcnto. 

Four-8ti»ry    and    basement   concrete 

(16)    np.irtmonti. 
Owner— Matilda     Anderton,     746    Geary 

St..    Han    Francisco. 
Arrhltecl  —  K.     K      Young,     261     Kearny 

St.,    Ran    FrancHco. 
Contractor— H.     D.     Hogrefe.     61     Dlvl- 

■adero  St .  Ban  Francisco.       $40,000 


FLATS 

(1199)      W      TWENTY-FOURTH      AVE. 

100    S    LnVe.      Two-story    and    bsse- 

ment  frame  (2)  flats 
Owner-  .T      I'.     Phelan.     1706    An«a    St., 

Snn    Francisco. 
Archlt<-ct— A.    H.    Knoll.    Henrst    Bldg. 

enn   Franolsoo. 
Day's   work.  »'"""' 


APARTMENTS 

(1200)  S  ANTON^O  near  Leavenworth. 
Six-story  reinforced  concrete  (20) 
apartments. 

Owner — Frank  J.  Klimm,  221  Oak  St.. 
S'an   Francisco. 

Architect — T.  Paterson  Bros.,  310  Cali- 
fornia   St.,    San    Francisco. 

Day's   work.  $30,000 


ALTERATIONS 

(1203)      NO.  1251  TWELFTH  AVE.     Al- 
terations and  additions  to  building. 
Owner — Nathan    Adams,    premises. 
Architect — None. 

Contractor — George  R.  Moren,  125  Fal- 
con  Ave.,   San   Francisco. 
Filed  Mar.    24,   '22.      Dated   Mar.    24,   "22 

Roof  on    $500 

Completed    and    accepted 600 

Usual   35   days 676 

90   davs    after    completed 500 

TOTAL  COST,  $2176 
Bond,  none.  Limit,  June  24,  1922.  For- 
feit, none.  Plans  and  specifications 
filed. 


FLATS    BUILDING 

(1204)        E       DIVISADERO       137-6       N 

Union.     All  work  for  a  three-story 

and       basement       frame       building 

(flats). 

0\\  lu-r— Harvey    A.    .Mien.    334    Pine   St.. 

San    Francisco. 
Architects — J.  E.  Dunn  and  P.  Paterson 
Ross,      310      California      St.,      San 
Francisco. 
Contractor — Boxton  &  Zwleg,  809  Flat- 
iron    Bldg.,    San    Francisco. 
Filed   Mar.    24,   '22.      Dated  Mar.   24,  '2J 

1st   and   15th   each   month 76% 

Usual    35    davs 26% 

TOTAL  COST,  $16,370 
Bond,  $8200.  Sureties,  O.  M.  Hueter 
and  E.  C.  Hueter.  Limit,  none.  For- 
feit, none  Plans  and  specifications 
filed. 


Bl  NGALOW 

(1205)      AV  CAPITOL  AVE  75  N  Grafton 

Ave   N    2.'")xW    100    Ptn    Lot:    1,    2.    3. 

and   4   l!lk    19,   Lakeview.      All   work 

for  four- room   bungalow. 

Owner — Tin      McCarthy   Co.,   31t;      Busli 

St..   Sar    FramM.seo. 
IM;inB    by    Contractor, 
Contractor — James    Arnott    &    Son,    416.» 

20th    St..    San    Francl.«ioo. 
Filed    Mar.    24.    '22.      Dated    F^b.    7.    '2C 

30  days  after  frame  up 25'a- 

30    days    after    hrown    coated,.      io% 
;.0   d.nyn   ,'ift(-r   ounipleted  and  «c- 

«.-^'lM.,l      1 25% 

:tO    <lnyM    Iherr-nftrr 25<:a 

TOTAL  ("OST,  $2800 
Bond,  limit,  forfeit,  non<-.  I'lans  and 
."peetfloal  innn    Hle<i 


FLATS 

(1206)  F  TWKNTY-KIGIlTH  AVE  ISO 
N  Clement.  All  work  for  two- 
story   ririnic   fl.il.s. 

Owner — C.    R.    Robb.    757    91  h    Ave,   San 

Kf.UK'ISCO. 

ArriilleiM    -Noi'e. 

Conlr.'iclor---Meyi«r    Itrofr..      5.">26      (tear.*' 

.m..  .San  Francisco, 
".•'lied  Mar.  24,  '22.     I»nte<1  Mar.  15.  '22. 

Kr.i.me    tip     

Ilrown     r->atod 

^  "ompleted      

Usual    35   days 

TOTAL  ('OST.  $9260.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
pinns   an«l    .-ipei  llleatlons,    none. 


$2.';i2.50 
2312.50 
23 12. SO 
2312.50 
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DWELLING 

(1207)      W     FIFTIOENTH     AVE     125     N 

Balhoa   N  2r)xW      127-6.     All     work 

for   one-slory   and   baBement  frame 

dwelling. 

Ov/ncr — J.  M.  and  .\lioe  N.  Salazar,  230  r 

Scott  St..  San  Pranci.sco. 
Architect — W.      J.      Cuthbertson,      226r. 

Market  St.,  San  Francisco. 
Contractor — Willi.s  L.  Gott,  681  3rd  Avo. 

San   Francisco 
FilPd  Mar.  24,  •22.     Dated  Mar.  22,  '22. 

Frame   up    .^160(1 

Urown   coated    1600 

Completed    and    accepted ISOd 

IT.sual     35     days IBOO 

TOTAL  COST,  $64  Of 
Bond,  13200.  Surety,  Republic  Ca.su.ilty 
Co.  Limit,  90  days.  Forfeit,  none. 
Plans   and   specification.s   tiled. 


(;20S)  NO.  2517  PACIFIC  AVENUE. 
Concrete,  brick,  carpenter  work, 
etc.,   for  alterations   to   residence. 

Owner — Horace  Guittard,  2464  Broad- 
way,   San    Francisco. 

Architect — Smith  O'Brien,  742  Market 
St.,  San   Francisco. 

('ontractor — Taylor  &  Jackson,  290  Te- 
hama St..  San  Francisco. 

Filed  Mar.  24,  '22.     Dated  Mar.  22,  '22 

On   1st  of  each  month 75% 

Lsual    35    days 25<?i 

TOTAL  COST.  $6270 

Bond,  none.      Limit,  as  fa.st  as  po.ssible. 

Forfeit.    $10.       Plans    and    specifications 

liled. 


(12019)      CLEANING,      P  A  I  N  Tl  N  (}, 

enajneling',   etc.,  on  above. 
Contractor — F.    Kiesel,    575    Fulton    St.. 

San  Francisco. 
Filed  Mar.  24.  '22.     Dated  Mar.  22,  '22. 

Work    i/i    completed    $600 

Completed  and   accepted 607 

Usual    35    days 403 

TOTAL  COST,  $1610 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


BGNGALOW 

(1210)      E    TWENTY-THIRD     AVE    100 
N  Anza   N  25xE  120.     All  work  for 
one-story  and  basement  bun^alov. 
Owner — Alex   Davis. 
Archiiect — None. 
Contractor — Thos.  Haniiil,  707  42nd  Ave. 

San   Francisco. 
Filed  Mar.  24,    22.     Dated  Mar.  23.  '22. 
Frame  up  and  ropf  boards  on..$150C 

Brown    coated    1 000 

Completed      1000 

Usual   35  days 1000 

TOTAL  COST.  $4  500 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and  specification;;  filed. 


FRAME   FLATS 

(1214)      E   FUNSTON   AVE    175    S   Lake. 

Two-s-tory  and  basement  frame  (2) 

fiats. 
Owner — N.    J.    Nelson.    1505    Baiboa    St., 

San   Francisco. 
Architect — None. 
Day's   work.  $6000 


APARTMENTS.   ETC, 

(1215)  W  JONES  115  S  Geary  Two- 
story  concrete  stores  and  (2) 
apartments. 

Owner — L.  A.  Myers,  68  Post  Sa..  San 
Francisco. 

Architect — Sam  Lightner  Hynian,  S8 
Post  St.,  San  Francisco. 

Contractor — O.  W.  Britt,  1257  Arguollo 
Blvd..   San   Francisco.  $10,000 


APARTMENTS 

(1217)  SW  TWENTY-THIRD  AND 
Howard.  All  work  except  electric 
wiring,  wall  beds,  finisn  hardware 
and  electric  fixtures  and  wall 
paper  for  threc-siory  frame  apart- 
ments. 

Owner — J.  H.  Kruse,  23rd  and  t'hot- 
well  Sts.,  San  Francisco. 

.Architect — J.    M.    Geary. 

Contractor — Joel  Johnson,  180  .lessic 
St.,  San  Francisco. 

Filed  Mar.  25,  '22.     Dated  . 


Ind  floor  joifats  or. $   G,8S0 

Rafters    on     6,890 

lieady    for   lathing 6,8'jo 

Brown    coated     6.890 

Staanding     fini.sh    on 6,89'.! 

Completed  6.89u 

irsual   35   days 13,781 

TOTAL  COST,  $55.1  ?4 
Bond,  none.  Limit,  125  days.  Forfeit, 
noni-.      i'lans  and   specifications   filed. 


DWELLING 

(1219)  NE  CHICO  AND  MARCELO. 
Lot  8  Blk  11.  Forest  Hill.  Two- 
story  and  basement  frame  dwellinj? 

Owner — Ray  Cohan. 

Architect— W.  C.  Falch.  Hearst  Bldg., 
San  Francisco. 

Contractor — John  Morton,  217  'Jalbci 
Bldg..   San   Francisco.  $8000 

DWELLINGS 

(1221)  N  HE.VRST  AVE  225  and  25o 
E  Hamburg.  Two  one-story  and 
basement   frame  dwellings. 

Owner — Anders  M.  Boe.  730  Joost  Ave., 
San   Francisco. 

Architect — None. 

Day'fa    -.vork.  $2500    each 


RES1DE7n'CE 

(1226)      S  OCI-'AN  ,\Vi;.  350  W  Victoria. 

Two-story      and    basement      frame 

residence. 
Owner — C.    S.    Allred.    l.-jy    Liberty    St., 

San   Francisco. 
Architect — None. 
Day's  work.  $5(mm; 

APARTMENTS 

(1230)      S  SACUAMK;NT0   1137-6   "VV   La- 

guna.      Three-story    and    basement 

frame    (6)    ai)artments. 
Owner — John  F.  Siebe.  <'/<  Architect. 
Architect  —  Edward      E.      Young,      25i 

Kearny   St..  San   Francisco. 
Contractor — M.   A.   Little.   805    Bush   St. 

San  Francisco.  $35,000 


BUILDING 

(1234)  S  LINE  OF  TRACT  bounded 
by  Ocean  Ave.;  extension  of 
Faxon  Ave.;  W  by  extension  of 
Ashton  Ave.  to  irregular  southerly 
line  at  average  depth  of  1100  ft. 
All  work  except  plumbing,  steam- 
fitting,  etc.,  for  class  C  building 
to  be  used  as  gymnasium. 

Owner — Pacific  Hebrew  Orphan  Asy- 
lum &  Home  Society,  11  Homewood 
Ave.,  San  Francisco. 

Architect — Alfred  H.  Jacobs,  110  Sutter 
St.,    San    Francisco. 

Contractor — Ira  W.  Coburn,  180  Jessie 
St.,    San    Francisco. 

Filed   Mar.    27,    '22.      Dated   Mar.    22.   '22 

Brick    work    completed $6725.00 

Roof  tiled  and  plastering  and 

cementing    completed    7000.00 

Completed    and    accepted 9666.75 

Usual    36    days 7797.26 

TOTAL    COST,     31,189 

Bond,     $31,189.       Sureties,     O.     Sartorlo 

and  Chas.  Coburn.     Limit,  Aug.  1.  1922. 

Forfeit,  none.     Plans  and  specifications 

filed 


(1235)      PLUMBING   ON    ABOVE. 
Contractor — Wm.     J.     Forster    Co.,     670 

Howard  St ,  San  Francisco. 
Filed   Mar.    27,    '22.     Dated   Mar.    22,    "22 

Work     roughed    in $521.25 

Completed    and   accepted 1042.60 

Usual    35    days 521.25 

TOTAL  COST.  $2,085 
Bond,  $20815.  Surety,  Royal  Indem- 
nity Co.  Limit.  Aug.  1,  1922.  Forfeit, 
none.      Plans    and    specifications    filed. 


(1236)      STEAM    FITTING   ON    ABOVE. 

Contractor — Scott  Company,  243  Minna 
St.,    San    Francisco. 

Filed   Mar.    27.   '22.     Dated   Mar.   22,   '22 

Roughed    in     $495.00 

Completed    and    accepted 247.50 

Usual    35    days 247.50 

TOTAL    COST,    $990 

Bond,     none.       Limit,     none.       Forfeit. 

none.     Plana  and  speciflcations  filed. 


ALTERATIONS 

(1237)      SW   FORTY-SIXTH  AVE.   AND 
Lincoln    Way.     Alterations  and  ad- 
ditions to  building  and  shelving  In 
store. 
Owner — Tieorge      Sack,      4501      Lincoln 

Way,    San   Francisco. 
Architect — Dodge  A.    Riedy,   805   Pacific 

Bldg.,    San   Francisco. 
Contractor — Mark      C.      Ingraham,      450 

Duboce  Ave.,  San  Francisco. 
Filed   Mar.    27,   '22.     Dated  Mar.    22,   '22 

Roofing    completed     $2000 

Brown   coated    ,....    2000 

Completed    and     accepted 2489 

Usual    35    days 2161 

TOTAL  COST.  $8,652 
Bond.  $4326.  Surety,  New  Amsterdam 
Casualty  Co.  Limit.  40  days.  Forfeit, 
none.      Plans    and    speciflcations    filed. 

BUILDING 

(1218)     N    NINTH    AVE.    75    S    Irving 

S    25xE    95.      All    work    for   a    one- 
story   frame    structure. 
Owner — Morris  Fox,  110  Sutter  St.,  San 

Francisco. 
Architect — Alfred  H.  Jacobs,  110  Sutter 

St.,    San    Francisco. 
Contractor — Ira     W.      Coburn,      Hearst 

Bldg.,    San    Francisco. 
Filed   Mar.    27,   '22.     Dated  Mar.   27,   '22 
Payments     of    110%     of    co.st    on 

completion     75% 

Usual   35    days 25% 

TOTAL     CO.ST,     110%     of    actual     cost; 

total    not    to    exceed    $5000. 
Bond,    none.      Limit,    70    days.      Forfeit, 
none.      Plans  and   specifications    filed. 


RESIDENCE 

SE  ST.  FRANCIS  BLVD.  AND.  S.\.\ 
Leardro  Way.  '  Two-story  and 
basement  frame  residence. 

O.vner — J.   M     Rutv-i.   St.    Francis  Wood. 
San  Francisco 

Architect — Walter      C.      Falch.      Hearst 
Bldg.,  San   Francisco. 

Contractor — Mangels    Bros..     4792    Mis- 
sion St..  San   Francisco.  $7000 


APARTMENTS 

(1241)  B  DOLORES  75  S  14th.  Two- 
story  and  basement  frame  (8) 
apartments. 

Owner — John  Tray,  3574-B  17th  St., 
San   Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg.. 
San   Francisco. 

Day's    work.  $20,000 


.APARTMENTS 

(1242>  "NE  FRANKLIN  AND  CHEST- 
nut.  Three-story  and  basement 
frame    (6)    apartments. 

Owner — David  F.  and  May  C^pelll.  63 
Webster   St.,   San   Francisco. 

Architect — Jno.  J.  Foley,  770  5th  Ave., 
San   Francisco. 

Contractor — S.  Ferroni  &  Son.  1926  Fil- 
bert St.,  San  Francisco.  $23,000 


STORE  AND  FLAT 

(1244^.  N  GEARY  95  E  20th  Ave.  Two- 
story  and  basement  frame  store 
and  fiat. 

Owner — Mrs.  Annie  Quinn.  5520  Geary 
St.,  San  Francisco. 

.\rchitect — None. 

Contractor — R  Coleman.  5516  Geary 
St..  San  Francisco.  $7150 


OFFICES 

(1245)  S  MISSION  225  E  Second.  Two- 
story  and  basement  reinforced  con- 
crete offices. 

Owner — A.  Aronson,  Merchants  Ex- 
change Bldg..  San  Francisco. 

Architect — Mel.  I.  Schwartz.  Nevada 
Bank  Bldg..  San  Francisco. 

Contract — Not    let    yet.  $20,000 


FLATS 

(1249)      E    TWENTIETH    AVE.     IBO    N 

Fulton.      Two-story    and    basement 

frame    (2)    flats. 
Owner — Ragner    Monson.     312     Eureka 

St.,    San    Francisco. 
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$6000 


COTTAGE 

<1250)      W    TWENTY-FIFTH   AVE.    230 
S  Clement.     All  work  for  a  3-room 
cottage. 
Owner — S.    Graves.    429    25th    Ave..    San 

Francisco. 
Architect — None. 
Contractor — Meyer     Bros.,     5326     Geary 

St.,   San    Francisco. 
Filed   Mar.    28.    '22.      Dated   Feb.   17,   '22 

Frame  up    |725 

Brown    coated    725 

Complete  and  accepted    725 

Usual   35  days    125 

Deed   of   trust    600 

TOTAL  COST.  $2900 
Bond,  none.  Limit,  none.  Forfeit, 
none.     Plans  and  specifications,  none. 


BUILDING 

(1251)      KW      HOAVARD      AND       HAW- 

thorne.     Excavation,  concrete  work, 

for  building-   (2-story  class  C  brick 

structure). 

Owner — The    San    Francisco    News    Co., 

747    Howard    St.,    San    Francisco. 
Architect — N.      W.      Sexton,      Chronicle 

BIdgr.,    San    Francisco. 
Contractor — Atlas      Concrete     Co.,      180 

Jessie    St.,    San    Francisco. 
Filed   Mar.   28,    '22.      Dated   Mar.    25,   '22 

1st   and   15th   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $17,657 
"Bond,  none.  Limit,  May  6,  1922.  For- 
feit, none.  Plans  and  specifications 
nied. 


APARTMENT  BUILDING 
(1252)  NW  FILBERT  AND  HYDE  N 
127-6xW  137-6.  Steam  heating  and 
oil  burning  equipment  for  6-story 
steel  frame  and  reinforced  con- 
crete apartment  building. 
Owner — Capo    Di    Monte    (a    cptn.),    310 

California   St.,   San    Francisco. 
Architect — T.    Pater.son    Ross,   310   Cali- 
fornia   St.,    San    Francisco. 
Contractor — Atlas    Heating   and    Venti- 
lating    Co.,     72     Frcelon      St.,      San 
Francisco. 
Filed    Mar.    2S,   '22.      Dated   Mar.    23,   *22 

l8t   and    15th    each    month 75% 

I'sual    35    days 25% 

TOTAL  COST,  $10,800 
Bond,  $5400.  Sureties,  G.  A.  Tuck  and 
H.  L.  Mignew.  Limit,  120  days.  For- 
feit, none.  Plans  and  specifications 
fl1«d. 


^1168)     REINFORCED  STEEL,  on  above 
Contractor — Gunn-C.irlo      &      Co.,      444 

Market   St.,   San    Francisco. 
Filed    Mar.    2S.   "22.      Dated   Mar.    23.   "22 
Pa.vmentB  as  above. 

TOTAL  COST,  $13,000 
Bond.  $6500.  Surcllis  H.  B.  Sporry 
and  D.  IT.  Uotchford  Limit,  120  days. 
Forfeit,  $.10  day.  Plans  and  speclfi- 
cationa  flled. 


(1254)  rARPRNTKR,  MILL,  LUMBER, 
k1.i!<r.  fire  oscnpen,  hfirdwood  fioors, 
fl'vatorB.    etc..    on    .ihove 

Contractor — C.  T.  Morch.Tnt,  180  Jessie 
St,    San    FrnnclBco. 

rilod    Mar.    28.    '22       Dated   Mar.    23.   '22 
Paymontn    n«    nl>ovp. 

TOTAL    COST,    $109,000 

Bond,   |f)4,9r>0,     Sumleti.   Thos.    E.   Khii- 

mate    and    Frcdn    O.    .Sbumate.      Limit, 

fit)     days        Forfeit,     $50.       Plans     and 

■pecfncatlonn  flled 

n25S)      LATIITNG.    TM.AaTBnJNO    .WD 

rrnjontlnir  on  ril'ovi». 
'^'ontnrlor  ,\      Ktlo«^■|c•,    Call    U\f\m. 

H:in  KriiK  I"    '. 
'Pl.efl  M.ir    'JH    •  Ddf.d  Mnr.  Z3 

Puy»n»-nl-     'iii.i.      tiH    fit'OVr.... 

TOTAL  COST.  M.O.t 
•Bond.  $:2.r»m)  }'irott*K.  .1.  11,  H.iinpic 
nrd  W,  F.  f'ody.  Limit,  120  Uiiyn  For- 
feit. |G0.     rian.«  and  »<|)<  rincnt  iunn  filed. 


(12r>6)      GRADING       A.\D      CON'RETE 

worl<  or.  above. 
Contractor  —  .Vmerican    <",oncrcte      Co.. 

Humboldt   Bank   Bldg.,   .'^■.   F. 
KiUd    :Mar.    28,   '22.      D;iled    Mar.    2:j,   "22. 

Payments    same    as    above 

TOTAL  COST.  $76,000 
Bond,  S3S.000.  Surrtics,  Je.«se  S.  An- 
drews and  Anna  Pa.sciualetti.  Limit, 
17 .T  days.  Forfeit,  $50.  Plane  and 
.specifications   flled. 


(1257)   BRICK  AND  TERR.\  COTTA 

tile   on  above. 
Contractor— .A.    W.    Lawson.    ISO    Jessie 

St.,  San  Francisco. 
Filed  Mar.  28.  '22.     Dated  Mar.  23    '22. 

Payments    same    as    above 

TOTAL  COST,  $35  Ono 
Bond,  $17,500  Sureties.  C.  G.  Berg  and 
D.  J.  Sullivan.  Limit.  120  days.  For- 
fi'it.  $50.     1  lans  and  specifications  filed. 


n258)      PAINTING      AND      PAPERING 

on    abov'?. 
CoDtractor— H.      Maundrell    &    Co..      180 

.lessie  St.,  San  Francisco. 
Filed  Mar.  28,    22,     Dated  Mar.  23,  '22. 

Payments    same    as   above 

TOTAL  COST,  $23,000 
Bond,  $11,500.  Sureties,  J.  P.  Fraser 
and  S.  R.  Dannenbaum.  Lijnit,  90  days. 
I-orfeit,  $,S0.  Plans  and  specifications 
filfd. 


(1259)      STRUCTURAL      STEEL       AND 

erecting   same   on   above. 
(  ontraclor  —  Pacific    Rolling   Mill    Co., 

17tli  and  Mississippi  Sts.,  S.  F. 
Filed  Mar.  'i8,  '22.     Dated  Mar.  23,  '22. 

Payments   same    as    aliove 

TOTAL  (^OST,  $38,5(10 
Bond,  $19,250.  Sureties.  H.  F.  Hedrick 
and  Daniel  Driscoll.  Limit,  120  days. 
Forfeit.  $50.  Plans  and  specifications 
filed. 


FLATS 

(1260)  NE  BALBOA  A.N'D  TWEXTY- 
sixth  Ave.  Two-story  and  base- 
ment   frame    (2)    flats. 

Owner— S.  A.  Wood,  53  Presidio  Ave., 
San    Francisco. 

Designer— J.  H.  Thorup,  654  21at  Ave. 
San   Francisco. 

Contractor— J.  H.  Thorup,  654  21st  Ave, 
San  Francisco.  $9000 

FLATS 

(12C1)      N    BALBOA    38-9  V^    E   26th   Ave, 

Two-story  and  basement  frame   (2) 

fiats. 
Owner— .S.    A     Wood,    53    Presidio   Ave., 

San   Francisco. 
Designer— J.    H.   ^horup.    654    21st   Ave.. 

Sin   Francisco   . 
Contractor— J.  H.  Thorup,  654  21st  Ave. 

San    FYanclsco.  $9000 

FLATS 

(1262)      N    CABRILLO    86    W    8th    Ave, 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Anthony    Vangoukles,    780    Ca- 

brlllo  St..  San   Franclaco. 
Architect — None. 
Contractor— Orrln     Knox    A     Son«.     624 

7th  Ave.,  San   Francisco.  $8500 

AI.TEUATIONS 

n2fir,)        NO.      825-81      OOLDBN     GATE 

Ave      RemovH    portion    of    present 

btilldinR;    raise   and    remodel    for    « 

npnrfmenta. 
Owner— T.     IfelMko.     710     Oolden     Gate 

Ave.,    Sun    Francisco. 
Architect- C.    &.     McNally,    661     Golden 

Ojito    Ave.,    San    Frnnclnco. 
Day>  work.  $6000 


OUIVKWAY 

n267)      W      GUEIUtlCItO      240      S      ISlh. 

Ono-atory  concrete  driveway, 
owner— National     Ire    Cream    Co.,    871 

Onerrero  St.,  flan  Francisco. 
Arehlt.et-     William      Moourr,      Nevada 

Bank    HIdv.,  San    FVanelnco. 
CuntracI    not   let  $8000 


WAREHOUSE   &    PACKING  PLANT 
(1268)      W    GUERRERO    132-2    N    16th. 

Two-story  concrete  warehouse  and 

packing  plant 
Owner — National    Ice    Cresna    Co.,    871 

Guerrero  St.,  San  Francisco. 
Architect  —  William      Mooser,      Nevada 

Bank   Bldg.,   San    Francisco. 
Contract   not   let.  $18,000 


APARTMENTS 

(1269)       NW     HYDE     AND     VALLEJO. 

Three-story    and    basement    frame 

(12)    apartment*. 
Owner — Devencenzi    Bros.,    1071    Union 

St.,    San    Francisco. 
Architect — None. 
Day's  work.  $25,000 


RE.SIDENCES 

(1272)      S  OCEAN  AVE.  300  W  Victoria. 

Four    1-story   and   basement    frame 

residences. 
Owner — C.     S.    Allred.    159    Liberty    St.. 

San    Franciaco. 
Architect — None. 
Day's  work.  $4000   aaek 


FRAME   FLATS 

(1281)  W  ELEVENTH  AVE  255  S 
Geary.  Two-story  and  basement 
frame    (2)    flats. 

Owner — J.  C.  Kirl)\.  430  20th  Ave..  S.  F. 

Architect — None. 

Day's  work.  $5000 

FRAME   FLATS 

(1282)  E  ELEVENTH  .WE  100  N  Ca- 
brillo.  Two-story  and  basement 
frame   (2)   flats. 

Owner — Gustay   Peterson.   683   9th   .\ve.. 

San  Francisco. 
.Architect — None. 
Days   work.  $7G0<i 


APARTMENTS 

(1287)      K   STOCKTON    90    N   California. 

Fouv-story  and  basement  brick  (17) 

apartments. 
Owner — V.   Fassio,   517  New  Call  Bldg 

San  Francisco. 
Plans  by  Owner 
Day's  work  $25,000 


RESIDENCE 

(1289)  E  THIRTY-SECOND  AVE  20  J 
S  California.  Two-.story  and  base- 
ment   frame    residence. 

Owner — Wm.  Breen,  234  32nd  Ave..  San 
Francisco. 

Architect— J.  J.  Foley,  770  5th  Ave..  San 
Franei.-^co. 

Contractor — Thos.  Hamill.  6Hn  Geary 
St..  San   Ftanciseo.  $7000 


PIDEWALK    LIGHTS 

(1291)      W  SANSOME  46-10%  m  or  I  N 

Sutter   N   91-6xW    122-9.      All    work 

to    Instiill      5    panels      of    sidewalk 

llght.s   for   two-story  Class   A   bank 

building. 

owner — Anglo  &  London  Paris  Nation  il 

Bank  of  San    Francisco. 
Architect- Geo.       W.     Kelham.       Sharon 

Bldg..    San    Francisco. 
Contractor — L.   II.    Price. 
Filed    Mar.    29,  '22.      Dated   Mar.    10,   '22. 

On    10th   of  each   month 7.'<?r' 

I  sual    35    days 2^'r 

TOTAL  COST,  $15r.0 
Bond,  1775.  Sumy,  (;iobe  Indemnity 
Co.  Limit,  as  required.  Forfeit,  none, 
ri.'.na  and   specltlcallon.M   filed 


BUNGALOWS 

(1292)      E     TWRNTi-THIRD     AVE   175 
S   Anza   and   200   S    AiK'.a.      All    work 
for    two    D-room    bungalows. 
Owner — George    A.     Bertram.    498    Cle- 
ment St.,   S.nn   Frnnclsro. 
Art  hllict — None. 
<'ontractoi- — Meyer     Bros,     5326     Geary 

St..  San   Francisco. 
Fll<d  Mar.  29,  '22.     Dalrd  Mnr.  16,  '22. 

Frame    up     $2170 

liinwii   eontfld    2170 

Comjileted 2170 

UmuuI     35    days 2170 

TOTAI.,  COST.  $86H0 
Bond,  none.  Limit,  BO  days.  Forfeit, 
none.      Plana    and    Hpccincatlons    flled. 


Saturday,     April     1,     192? 
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ALTEHATIONS 

(1293)  SE  CLAY  AND  BATTERY  S 
29-101/^  E  60  S  29-10%  E  25  N  59-6 
W  85.  All  work  except  elevator, 
wiring-,  painting,  plumbing,  heat- 
ing, trimming  hardware  and  shades 
for  alterations  and  additions  to 
three-story  and  basement  Class  C 
l)uilding. 

Owner — Harrietto    Do    Witt    Kittle. 

.\rchitect  —  Nathaniel  Blaisdell,  25,'; 
California  St.,  Sail  Franci.-^co. 

Contractor  —  E.  Eliingson,  180  ,lessic 
St.,  San  Francisco. 

Filed  Mar.  29,  '22.     Dated  Mar.  27,  "22. 
Keady   lor  cementing  of  exterior 

and   lathing  of  interior J.SOOO 

Plastering      done,    roof      repaired 

and   sawh  fitted 3250 

•"ompleted   and   accepted 1027 

Usual   S5   days 3126 

TOTAL   COST,   ?13,70:< 

P.ond,    5^6853.      Surety,    C.    P,.    Sovig    and 

H.  J.  Hansen.     Limit,  90  days.     Forfeit. 

$10.     J'lans  and  specifications  filed. 


METAL   WORK 

(1294)      LAND       LDED.       BY    MISSION. 

Silver    Ave.    and    Li-sbon    St.      Meta! 

door      and    window      frames,      rain 

leaders,  skylights,  roof  ventilators, 

etc.,   for  baildiiigs. 
Owner — The      Hebrew   Home   for     Aged 

Disabled. 
Aichitect — Samuel   L.    Hyman,    Foxcroft 

Bldg.,   San   Fr:incisco. 
Contractor — Guilfoy       Cornice       Woik.s. 

209  8tn  St.,  San  Francisco. 
Filed  Mar.  29,  '22.     Dated  Mar.  27,  '22. 
Roof      fla.shings,    skylights      and 

ventilators    set    $106.') 

Completed  and   accepted 532 

rjsual   35  days 532 

TOTAL  COST,  1(2 12!) 
Bond,  $1416.75.  Sureties,  Maurice  L. 
Rapheld  and  Ben  Levison.  Limit,  30 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(1295)      ROOFING  FELT,  ASPHALTUM 

gravel,  etc.,  on  above. 
Contractor — J.   L.    Rapheld    Roofing   Co., 

Mon.adnock   B!dg.,   S.  F. 
Filed  Mar.  29,  '22.     Dated  Mar.  27,  '22. 

Com].leted    and    accepted $2125.00 

Usual    35    days 708.50 

TOTAL  COST,  $2833.50 
Bond,  $1100.  Sureties,  Jas.  Guilfoy  and 
Howard  C.  CasUc.  Limit,  15  days. 
Forfeit,  none.  Plans  and  .specification^; 
fil(d. 


APARTMENTS 

(1296)      W  CHURCH  101    S  .\rmy  25x80. 
All    work    for    two-story   and    base- 
ment  frame   (!)    apartments. 
Owner — Martin    H.    Bond,    116K    Clnncl. 

St.,   San   Francisco. 
Architect — None. 
Contractor — W:n.    H.    Depew,    3710    Kac- 

ramcnto   St.,   San   Francisco. 

Filed  Mar.  29,    22.     Dated  Feb.  li 

Grading'   done   and   forms   in.. 

1st    story    joists    set 

Rafters    in    place 

Partitions   .set    

Brown    coated     

Completed    and    accepted 

Usual   35   daj's 

TOTAL  COST,  $7600 
Bond,  none.  Limit,  witliout  delay. 
Forfeit,  none.  Plans  and  .specifica- 
tions,  none. 


22. 

^   500 

50  C 

90O 

1000 

900 

1900 

1900 


RESIDENCE 

(1297)      LOT       3    BLK    16.    St.       Francis 

Wood    Extension    No.    1.      All    work 

for   one-slor>    and    ba^'ment    framt> 

residence. 
Owner — Richard    Quedens,    2318    Bryant 

St.,    San    Francisco. 
Vrchitect-— Chas.   F.   Strothoff,   2274   15th 

St.,  San  Francisco. 
Contractor — Oscar    Wilson    and    Andrew 

.1.    Benson     (as   Wilson    &    Benson). 

336   Asliton   Ave.,   San   Francisco. 
Filed   Mar.   29,  '22.      Dated  Mar.  9,   '22. 

Roof     sheathing     on .152037.50 

Brown    coated     23.';/. 50 


Completed    and    accepted 2037.50 

Usual    35    days 2'i37.5o 

TOTAL  C(;ST.  $8150.00 
Bond,  $4075.  Sureties,  Chas.  Monson 
and  Edv.'in  T.  Peterson.  Limit,  00  day.s 
after  March  22.  Forfeit,  none.  Plans 
and    specifications    filed. 


FRAME   FLATS 

(12,99)      S    FILBERT    ?.4-4';4     W    Genoa. 

Two-slory  and  b.isement  frame  (2) 

Hats. 
Owner — .Vgo.stino      Giorgi,    1510      Gr.int 

Ave..  San  Francisco. 
Architec. — Louis       Masiropasfiua.       58') 

Was)iington  St.,  San  Francisco. 
Contractor  —  FontaiicLi-.    &   T<!Za,    1682 

Edd>  St.,  San  Francisco.  $6000 


KlI-M   EXCHANGE 

(1300)  E  LEAVENWORTH  87-6  S 
Turk.  Two-story  and  basement 
Cass  B  reinforced  concrete  film 
exchange. 

Owner — Louis  R.  Lurie,  Mills  Bldg., 
San  Francisco. 

.\rchitect — Albert  Scliroepfer,  1105  Ne- 
vada I'ank   Bldg.,    San   Fra.ncisco. 

Contractor- -Vukicevich  &  Baggc,  180 
.IcKsie  St.,  San  Francisco.  $50,000 


FRAME   FLATS 

1 1301)      E  PROSPER  91-6  X  17th.     Two 

story  and  bas-^ment  frame  (2)   fiats. 
Owner — Robert   B.   I'hilipps,   618   Girard 

St.,   San    Francisco. 
Architect — None. 
Contractor — J.     W.    Gillogley.     745     San 

Jo&e  Ave.,   San   Francisco.  $600)* 


BUILDING 

(1302)    K  ElGHTEEN'i'H  75  E  Douglass. 

All   work  for  a  frame  building. 
Owner — Mrs.     Mary     McLaughlin,     3992 

25th   St.,    San    Francisco. 
Architect — None. 

Contractor — Wm.    M.     Reedy,    267    Els- 
worth  St.,  San  Francisco. 
Filed  Mar.    30,   '22.      Dated  Mar.   28,   '22 

Frame   up    J1350 

Plastered     1350 

Completed   and  accepted 1350 

,    Usual  35  days 1425 

TOTAL  COST,  $5,475 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications,    none. 


RESIDENCE 

(1303)      LOT   14    BLK   2978   Merrilt   Ter- 
race.    AH   work  for   two-stoiy   and 
basement   frame  i-esidence. 
Owner — Walter     A.     Neller.     4018     22nr( 

St.,  San  Francisco. 
.Vrchitect  —  Walter    C.    Falch.    Hear.-Jt 

Bldg.,    San   Francisco. 
Contractor  —  Jas.    Arnott    &    Son.    4165 

20th  St.,  San  Francisco. 
Filed  Mar.  30,  '22.     Dated  Mar.  23,  '22. 

Frame    up    $165.'. 

Brown    coated    1655 

Completed  and  accepted    165' 

Usual    35    days 1655 

TOTAL  COST,  $6620 
Bond,  $3310.  Surety,  National  Surety 
Co.  Limit.  90  days.  Forfeit,  $5.  Plans 
and  specifications  filed. 


COMPLETION  NOTICES 


SAN  FRANCISCO   COUBTTY 


Recorded  Accepted 

Mar.  30.  1922— SE  FOLSOM  AND 
Hawthorne  E  250xS  275.  American 
Railway  Express  Co  to  Frederick 
W  Snook  Co Mar.    15,   1922 

Mar.  30,  1922— W  TWENTY-Second 
Ave  300S  GeiM-y  S  25xW  120.  Bert- 
ram A  Cody  to  whom  it  may  con- 
cern   Mar.   30.   1922 

Mar.  30.  1922— W  THiRTY-SEVENTH 
Ave  30  S  Irving  S  120  W  120  N  60 
E  30  N  6C  E  90.  Wm  F  Altvater  to 
Ward    C    Brown Mar.    29,    1922 

Mar.  30.  1922 — W  HYDE  40  S  Pine 
60x100.  .V  J  Faivey  and  wife 
Gertrude  A  Faivey  to  whom  it  may 
concern ...Mar.    29.    192'^ 


-Mar.  30.  1922 — N  STAPLES  AVE  210 
W  Foerstor  W  30xN  112-6;  N 
Staples  Ave  180  W  Koerster  W  30x 
N112-6;  N  Staples  Ave  150  W. 
Fosrpter  W  SOxN  112-6.  Moneta 
Investment  Co  to  James  Arnott  & 
Son Mar.    28,    ir«22 

Mar.  29,  1922— E  DOLORES  30-6  N 
14th  25x90.  Giuseppe  and  Guistina 
Re    to   G  San    Giacf-mo .  .Mar.    28,    1922 

Mar.  29,  1922- S  OFARRELL  137-6  E 
Joni^.s  E  22xS  61.  Robert  Ranso- 
hofr  to  Bar-rclt  &  Hilp.  .  .Mar.  18,  1922 

-Mar.  29,  1922 — SW  THIRTY-FIRST 
Ave  and  California  W  32-6x3  100. 
Frances  Ronicke  to  Barrett  &  Hilp 
March    I,    1922 

Mar.  29,  1922— E  TWENTY-FOURTH 
Ave  275  N  Clement.  W  B  Crowley 
to  Meyer  Bros Mar.  29.   1922 

Mar.  2'J.  1922— N  CHE.STNUT  34-6  E 
Franklin.  Virgil  A  Valente  to 
Emil   Nelson Mar.   20,    1922 

Mar.  29,  1922— E  B'ORTY-FIRST  AVE 
1'5  S  Cabrillo  S  25xE  82-6.  J  W 
Wright  &  Sons  Invst  Co  to  whom 
it    may    concern Mar.    29.    1922 

Mar.  28,  1922— S  OCEAN  AVE  25  E 
Capitol  Ave  25x125.  Geor,4:e  Klupe 
to   whom   it   may  concern.  Mar.   24,   '2? 

Mer.  28,  1922 — S  HIDALGO  TER- 
lace  80  E  Dolores  23-3x80;  E 
Fourth  Ave  30  S  Anza,  43x91.  W  F 
Pengelly  to  whon'  it  may  concern 
March     27,     1922 

Mar.  28.  1922— LOT  25x120  on  E  line 
12th  Ave  275  S  Geary.  P  G  An- 
derson to  whom  it  may  concern.. 
March    28,    19?2 

Mar.  28,  1922 — NE  TWENTIETH  AVE 
and  Clement  32-6x100  m  or  1.  T  I 
Strand  to  whom  it  may  concern.. 
March     28,     1922 

Mar.  28,  1922— N  PINE  112-6  E  Polk 
E  lOOxN  137-6.  Ruby  Adler  to 
MacDonald    &    Kahn Mar.    2S,    1922 

-Mar.  27,  1922— E  CijLERIDGE  281  S 
Coso    Ave      S    21-4>:E    122-6.        John 

Devine    to    Emii    Vv'iander 

^rarch    24.    1922 

Mar.  27,  1922 — E  NINETEENTH  AVE 
175  N  Fulton  .\  25xE  129;  E  19th 
Ave  200  N  Fulton  N  25xE  120. 
Bryan  Feerick  to  whom  it  may 
concern     March    25.    1922 

Mar.  27,  1922— N  GEARY  164  K  V'ftn 
-Vess  Ave  E  auxN  12o.  Louis  R 
Lurle  to  whom  it  may  conc-rn... 
March     21,     1922 

Mar.  25,  1922 — S  GROVE  56-3  W  Ash- 
bury  W  50.\S  100.  W  L  Hemmmga 
to  whom  it  may  concern.  Mar  24,   1922 

.Mar.  25.  1922— E  (  .\PITOL  AVE  250  S 
De  Montford  Ave  S  lOOzE  112-8. 
Oscar  W  Lind  to  whom  it  may  con- 
oorn Mar.    24,    1922 

Mar.  25,  1^22 — SW  BUSH  AND  DI- 
visadero  50  on  Divisadero  by  103-3 
on  Bush.  Associated  Oil  Co  to 
.\ifred  H  Vo^jt Mar.   18.   1922 

.vlar.  24.  1922 — W  FIFTEENTH  AVE 
150  S  Balboa  S  oOxW  127-6.  Otto 
W  Fitagerald  to  whom  it  may  con- 
cern   Mar.    24.    1922 

Mar.     24.     1922— S       IRVING       32-6    E 
list   Ave  E  25xS   100.     Marie  Peter- 
sen   to    W    C    Petersen .  .Mar.    24.    1922 
.Mar.    24.    1922— W    HYDE    100    S    Pine 
37-6x100.      D  J   Clancy    to    whom    it 

n;ay    concern Mar.    24.    1»2_' 

Mar.  24.  l:-22 — 1:>  EDDY  123-6  W 
Polk    W    68-dxS    137-6.      Humphrey 

Estatei^    Inc    to    Jno    Morton 

March     21.     1922 

Mar.  23.  1922— W  BUEN.V  VISTA  AV 
244  N  Frederick  ,"0x155-6.  H  M 
■Schmidt  to  whoin  it  may  concern 
Mar.    22.     1922 


LIENS  FILED 


.x.\X     FUA\<-IS<0    fOUtlTY 


Recorded  Amount 

Mar.  30,  1922— S  CLAY  154-3  E 
Franklin  E  32-7xS  127-8Vi.  Ivoop 
Lumber  Co  vs  Aimee  jNlerrill .  $1276.08 
Mar.  29,  1922— NW  DIVISADERO  & 
Grove  N  52-6xW  90.  United  Ma- 
terials'   Co    vs    Owen    Ignatius    Mc- 
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Hugh.  Adam  D  Sangater  and  David 
£*rensky     $169.02 

Mar.  29.  1922 — E  TWELFTH  AVE  225 
N  Cabrillo  X  25xE  121.  a  A  Zel- 
Insky  vs  J   and  Ray  Bailor.  ..  ?612. 13 

Mar.  29.  1922— E  HYDE  112-6  N  Pine 
X  25xE  60.  Douglas  F  Pue  vs 
Frederick    R    Coilii.s $44.0.) 

Mar.  28.  1922— SV\-  TuRK  &  JONES 
W  137-6xS  1X7-6.  P  Montague  vs 
E    MeLaushHn    Co $41 


RELEASE  OF  LIENS 


S\Ji  FRANCISCO   COriVTY 

Rocorded  Amoant 

Mar.  29.  1922— W   KIC.HTF.ENTH  AVK 

i5X'  a  Balboa  h  i:>x\\   120.     H  Karp  & 

Son   tc  J   H  .ind  Ethel  Clarkson  .  . . 

., $314.8.5 

.Mfti.     2S.    1!»22--K    FCrUTH    AVE    S» 
■:S    Irving    N    25xK    95.      Louis    May 
to  Mathilda  and  C  C  Soper.  ....... 

Mar.    :;8.    1922— S    OILMAN    AVE    12.t 
.  .■   E  Hawes  E  75.\.-^  100.     Ja.s  Tobin  to 

■  J  °rcv    FrebU- 

Mr-f.    27.    i:'22— S        IKARY       16.".       V." 
.      Oouf?h  W   27-6xN    137-6.      R  C  Wil- 
liams and  J  F  Wayne  (a.s  AVayne  & 

\Villlain.-)   to  W  C  VauRban 

« 

Notice  of  Non-Responsibility 

8AN  FRANCISCO   COUNTY 


Mjrr.  29.  1922— S  FKDEU.VL  bet.  l.st 
and  2nd  5.^  and  .57  Federal.  Conrad 
KlssliTip    as     to     improvements     on 

propertv     

Mar.    28.    1922— E    .JOHNSTON    100    S 
<f.5eary    S   75    JO    125    N    37-6   W    21    N 
37-6    W    1(14.      .J   Gollobor  as    to   im- 
provements    on     property 

M.-<r.  27.  1922  -.VW  POINT  LCJJOS 
"Ave  1273.583  SW  f i  om  W  48lh  Ave. 
'En-.ma  L  Mcrr'Ut  as  'o  improve- 
ments    on     jirop.^rly 

M.nr.  25.  1922— SW  GR.\NT  AVE  AND 
Faciflc  1(163-1067  Crant  Ave.  Sul- 
livan I';state  Co  astb  'mprovemt 'its 

I  n     property     

■ ♦ 

IIONO 

HAS     KJi'A\CISCO     <Or.\TY 

-M:ir.  ao.  192::^.SW  HOWARD  ANE> 
Hawllionip.  The  San  Francisco 
New.--  <'o..  owner;  The  Atla."  Con- 
fretfe  Co..  contractors:  Fidelity  &  De- 
posit (Jo.  of  Maryland,  surety.  Bond. 
iK82R.5n. 


ARCHITECT'S  CERTIFICATE 


Wm  Kerbtii  <lebii.ir(Il  har  Jlled  hl.^ 
Cci'tiflcale  of  Arfbltecturc  for  San 
Krancipco  (?nunly.. 

■Albert  .Tolfn  Kvcrs  lia.s  llled  Ms  Cer- 
tiH(-.-«4i<  or  .\rc  ilticiurc  for  San  Frnn- 
flxco  ^'ounl  V. 

♦ 

BUILDING  CONTRACTS 


\>II'',I>A     C«M   >r^ 


4(:t,.'>4HI  (iiiil   Otcr    ltc|M>rl«'il 


The    fullowInK    In    an 
ro,qtriict8  for  this  Inhuc. 


Index    for    the 


Nc. 

Owner 

Con  tractor 

A  int. 

1300 

IJunli  r 

f)wner 

3.'iOO 

no: 

■pavlrtMipr 

S<  nmldt 

.'iOO.I 

1304 

UoyU 

Imnc.H 

3760 

1  30.-. 

.VWNf/ftT)..! 

'"»wncr 

4000 

1.1  Oh 

Id  Mi.'r.n 

Wl.  ben 

4001' 

1  ?.»H 

Hntixct, 

NIck.ll 

360) 

1310 

OlfinK 

\ cnl 1 e 

r.loo 

til  12 

Youni; 

owner 

3I>0I) 

1314 

Kiirp.ifhoir 

I'erM.h 

401.- 

1815 

Burrer 

Allen 

6200 

itzo 

Oakland 

VauKhn 

211149 

ISSl 

Hooknr 

Hewitt 

t«SO 

1.122 

Pa  V.I f 

<  »wn'  1 

37  .<! 

1323 

K(  ritiim 

Villidi 

TO'"' 

No. 

Owner 

Contractor 

Amt. 

1326 

Pavert 

Owner 

7950 

1327 

Pitchlynn 

Reese 

5000 

1328 

MccGregor 

MacGregor 

4500 

1329 

Ramsey 

McDuffie 

4000 

1330 

Nelson 

Hudson 

21500 

1332 

Blacknian 

Sutton 

6000 

1333 

Larson 

Owner 

3500 

1337 

Isaacs 

Owner 

3750 

1338 

Goranson 

Owner 

3950 

1344 

Mutual 

Stockholm 

6600 

1345 

Pleltner 

Wells 

3000 

1346 

Farnsworth 

Owner 

4000 

1347 

Scheile 

Broadway 

4200 

1348 

P.    G.    &   E. 

Smith 

675 

1349 

S.    P.     Co. 

Hutchinson 

13.-^1 

Rother 

Butzke 

7500 

1352 

Louideck 

Owner 

8O00 

1354 

Baird 

.Owner 

40"0 

1305 

Johnston 

Sonimarslrom 

5000 

1357 

Koogen 

Hewitt 

4000 

1362 

Isaacs 

Owner 

750(" 

1365 

Nichols 

Owner 

3500 

1366 

Roth 

Owner 

I5C0 

1367 

Whaien 

Owner 

3509 

1Z'.3 

Fabry 

Oakley 

3600 

1374 

Arfbten 

Own-^r 

3500 

13'.  7 

D?wc;i 

Makin 

908 

1  3  'i  9 

Gilbt^rt 

Hildebrand 

7000 

ISJ'O 

Ford 

Owner 

4750 

1381 

Aj'^pleton 

Owner 

5000 

1382 

Fish 

Owner 

5500 

138L 

Manseau 

Owner 

5000 

1384 

Valentino 

Hopper 

1240;i 

1385 

Well.-. 

Mason 

10000 

1380 

Mac Lean 

Mason 

.•'.500 

1387 

Inragen 

Butler 

4000 

1388 

Adams 

.To'iianson 

.iOiU> 

1S91 

Fi.<-cher 

Fischer 

9900 

1392 

Weichharl 

Owner 

3750 

1393 

Mulks 

Mason 

400(1 

1395 

Burritt 

Owner 

7500 

1396 

Burritt 

Owner 

7500 

1401 

Walnut 

Lydiks.  n 

ir>0(i 

1403 

Finn 

Dolan 

7500 

1404 

Miller 

Hart 

6500 

1406 

Hettht.Tud 

Owner 

5000 

1409 

Parr 

(;wner 

800') 

1410 

Page 

Owner 

10000 

1413 

Norris 

Owner 

5000 

1414 

Church 

Orton 

400(1 

1417 

Sohncke 

Johnson 

4000 

1419 

Portev 

Arriss 

1260 

DWIOLLI.XC. 

(1300)      NO.    1938    HOPKINS    ST..    Uer- 

koley.       One-story    5-rooin    dwlg. 
Owner — S.    M.    Hunter.    2103       Woolsey 

St..  P.erkeley. 
Architect — None. 
Day's    work.  $:r,oo 


DWELLINC; 

(1302)      NO.      2200      MctJEE.      Ikrkoley. 

One-sicry  5-room  uwelliiig. 
Owner — T.    H.    Davldf-on,   ("or.    Vine    and 

thattiick    Ave..    Berkelt-y. 
Archill  el-   .None. 
Contractor  —  B.    H.    Schmitd.     2237     E- 

141  h    Si..    OaklalKl.  :^.,    iki 


DWKLI  INf. 

(I304y  E  HEST  AVE  12o  N  FUnnng 
Oakland.     On«--slory  5-room  dwlg. 

f)\snei—  Harry  L.  Boyle.  2820  Klng.s- 
land   Ave..   Oakland. 

A  rchllci  I  -.Vone. 

( 'ondactor— Hnrry  \\'.  Ihaae.'*,  2K0(i  .Mo- 
dem o  Ave-..  Oak  la  lid.  $37.''iO 


.\l/rK|{.\TION.s 

I  1.1115  >       NO.      !i2H      HUOAMWAV.      Oak- 

lanil.     AlteratlonH. 
owner     Ah.socialeii    Deiilnl    Supply    <  "o. 
Aiihlu-e' — F.    n.    VoorheeB,    1829    W  .  «t 

St..   Oakland. 
Duy'B  work.  $4000 


l»WKLI,(N(. 

(i::nfi)  W  lOLSTON  KO  S  Hamp.l.  Oak- 
laud      Oni -.Hlory  .'i-room  dwelling. 

owm  I      I!.    U.   Uobinuon.  Oakland. 

Archllicl      .Von.. 

C-mtrarl'i;  A.  C.  WIebi  n.  908  Evi.K 
.Vve..  O.ikliUid  $1(111)1 


Owner — W.  T.  Hansen.  2504  E-24th  St., 

Oakland. 
Architect — None. 
Contractor  —  G.    N.    Nickell.    1902    85th 

Ave..  Oakland.  $3600 


FLATS 

(1810)  NE  FORTY-SECOND  AVE  AND 
San  Carlos  Walk.  Oakland.  Two- 
story  11 -room  ilats. 

Owner  —  E.  Olson.  2303  Buena  Vista 
Ave.,   Alameda. 

.\TChitcct — None. 

Contractor — Jas.  Ventre.  1861  Elm  St.. 
Alameda.  $5100 

DWELLIN(^. 

(1812)  S  RAMONA  AVE  330  E  Pied- 
mont. Oakland.  One-story  6-room 
dwelling. 

Owner — Jas.  H.  Ycung.  4174  Emerson 
St..  Oakland. 

.•Architect — None. 

Day's  work  $3500 

DWELLING 

(1314)      SlXTY-Fli<^TH    AND   HARMON. 
Oakland.      All    work    for    one-story 
five-room    frame  d^velling. 
Owner — Ev.in    Kurijaciiaft     or   Karpac- 

hoff.  2513  ^'irgiIl)a  St..  Berkeley. 
.Vrchiteol — None. 

Contractor — Emil    Person.    1933    El    Do- 
rado  St..   IJerl^eley. 
Filed  Mar.  24.  '22.     Dated  Mar.  24.  '22. 

Raft  erf   till «,< 

Brown     coated     14 

Completed     V4 

30    ilnyM    nffer '4 

TOTAL  COST,  $4015 
Bond,  limit,  forfeit,  plans  and  specitlca- 
tions.   none. 


ADDITION 

(1316)  NO.  5269  CX)LLEGE  AVE.,  Oak- 
land. One-story  brick  addition  to 
graragre. 

Owner — Frona  W.  Burger. 

.Architect — None. 

Contractor — C.  J.  Allen,  415  Hudson  St.. 
Oakland.  $6200 


SCHOOL 

(Ii20)      W     THIRTY-FIFTH     AVK    opp 
Galindo   St.,   Oakland.       Two-story 

brk'k    .school. 
tJwner-  Oakland     School     Department. 
Archil  oct — ^None. 
Contractor— .M.  c.   Vaughn.  .i57  12th  Si.. 

Oakland.  $218,149 


APARTMENTS 

(i:.21)      LOT      1     MLK    2,    Map      Kins«ll 
Tract    .No.     2.    Oakland.      One-stor> 
stores  j!nd  apartments. 
Owner-C.   .\.   Kook»  11.  (juklaad. 
Archltt  <  1^ — -None 

Contractor— nifford    L.     Hewitt,     Oak- 
land. 
Fibd    Mur.    25.    '22.      Dated    Mar.    11.    '22 

Frame    up     V« 

Seale.l    in     V, 

Plastered      

I'sual  35  da>  s 14 

TOTAL  COST.  $3650 
Bond.  $1825.  Surely,  Globe  Indemnity 
Co.  Ltmll.  90  (lays.  Forfe't.  $10.  Plan.- 
und  HpeciticHt  ions  llled. 


DWKLLlNt. 

(|-'22)      NO.    1727   CKD.VR   ST.,    K.rk.  I.y 

One-story    6-room    tlwolllnK. 
t)wii.«r — K.    J     Pavert     l.>>t    Nnlmnal    Ilk 

'tldg..    r.erk«'ley. 
.Vrchltrct  -None, 
Day's  work.  $375'» 


DWELLINti 

(1323)      N(V  953  CRAGMONT  .\VS  .  II.m 

keb-y       Tw»-!<tory    10-rooni    Owlg. 
owner- Mr.'.   M.   K.  Foreman.  617   ArMno 

.\ve..   Oaklanil. 
.\  ri'hlteel  —  None. 
« 'ontrnetor — Charle.-      K      Arlbiir,      l,'..  : 

.Vlidee    Ave.,    Berkeli  y.  $7000 


DU  i:llin<! 

(1/08)      \V    l<:i(iMTn   AVE  80  S  E-.'Hili 
••.KIuidI.     OI^<'•^'oly  fi-rooiu  JwIr- 


1«\\  KLLINt.S 

iltii)      NO.   Kill   AND  l.')43  EDITH  ST. 

Borke|e>.      Two    onc-Htory    6-roont 

dwelllntfn 
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Owner— R.    J.   Pavert,    1st   National    Bk.  12th    St.    NE    35    NW    123.38,    Oak-  DWELLING 

Bldg.,   Berkeley.  land.      One-story    5-room    dwelling-.  036.".)      E  FIFTH  AVE  110  S  E-2l8t  St., 

Architect— None.  Owner — Robert    C.     Schelle,     911     36th                Oakland.      One-story    ."i-room    dwlg. 

Day's  work.                                    $3!i75  each  Ave.,   Oakland.  Owner— C.    .S.    Nichols,    2048    5th    Ave.. 

Architect — None.                                                              Oaklano. 

Contractor— Arthur  W.  Broadway,  Oak-  Architect— None. 

DWELLING  land  yjit.y'ii   v/ork.                                              »3.^00 

(1327)     NO.    1741    MADERA,    Berkeley.  puga  Mar.    27,   '22.     Dated  Mar.   25,  '22                                       

One-story  5-room  dwellingr.  TPrame   nn                                                        M,  I) WELLING 

Owner-  Paul  P.  Titchlynn,  94:)  Fell   St  ,  Plastered     V*  'l^^^)      W    LE.\CH    2oO    N    WelllnRton, 

San  Francisco.  r'nmnlflted    and    'accented .'."    Va.               Oakl.ind.      One-s!ory    6-room   dwlg. 

Architect— None.  i-        ,    «     invn    acceptea    v*  ^J,^.,,  ,._l.    w.   Roth,    11    Yofeemite   Ave. 

Contractor— H.      .1.      O.       Reese.      Hotel  ^^"^'    '*'*               TOTAL  "  COS-r' ' '$4  200                Oakland. 

Grail,    J3erkel<  y.                                S.'iniio  ,                     t  i     •»     -m    /■„..„       tt-^-^/^s*  Architect — Noi"-. 

_i Bond,   none.     Llnn.t,    70    days.     Forfeit,  ^          ^^^^                                             ,^5^^ 

DWFLLING  none.     Plans  and  specifications  filed.                •'                        

(1?.28)    NO.  2460  MARTINEZ  AVE.,  Bcr-  „^  ^rrr^rr-  DWELLING 

keley.     One-story  6-room  dwlg.  n^oafJ    ?TN-   PLOT  F  Undivided   Moun-  <'•"'<='>      ^^  MANILA  AVE  163  S  49th  St  . 

Owner— M.  MacGregor.  ^^•^f\             xi^^   t,L   v   k   r^  T^frnul                 Oakland.     One-siory  5  room  dwlg 

Architect— None.  tain   or   Hill   Land   V   &   D  Peralta,  owner— Whalen      &      Carlos.      Federal 

Contractor — C.  MacGregor.  470   13th  St.,  Glazing.       „     ^     _        ^   ,  ,       ,                             Bldg..  Oakland. 

Oakland.                                             $1500  Owner— P.    G.    &    E.   Co.,   Oakland.  .Vrchitect— None. 

Architect — None.  Dry's  work.                                               J350O 

DWBLI-lN(i  Contractor— P.    A.    Smith,    160    9th    St..                                       

(l?29)   NO.   821   SHATTUCK  AVE.,  Bcr-  Oakland.  DWELLING 

keley.     One-story  5-room   dw^^lliny-.  Filed   Mar.   27,   '22.     Dated   Mar.    23,   '22  (1373)        NE     SEMINARY     AVE.     AND 

Owner — ^J.    A.    Ri,.insey.  Completed    and    accepted 75%               Scenic    Way,    Oakland.       One-story 

Architect — None.  Usual  35  days 25%               5-room    dwelling. 

Contractor — Mason    McDi'.fle,    Shattuck  TOTAL    COST,    $675  owner L.    H.    Fabry. 

and  Addison,  Berkeley.                $400'i  Bond,   $340.     Surety.     Mass.   Bonding  &  Architect-^None. 

Ins.      Co.      Limit.    20      day.s.        Forfeit  Contractor— Oakley    &    Kolmodin.    1911 

APARTMENTS  none.      Plans   and   specifications   filed.                    gg^j^   ^^^     Oakland                       $3600 

(1330)     N    CJOTTAGB    50     W     Warfield  "    ' 

Ave..     Oakland.       Three-story     26-  EXTENSION      OF    TIME      FOIt      COX-  DWELLING 

room    apartments.  TKA^T  (1374)      E      SEMINARY      AVE.      500      N 

Owner— Sarah     M.     Nelson,     358     Santa  (1349)     STONEHURST.      Paving.                             Foothill      Blvd.      Oakland.        One- 
Clara    Ave..    Oakland.  Owner— Southern    Pacific    Co.,   Oakland.                story   6-room  dwelling. 

Architect— None.  Architect— None.                              „   .  ^.  Owner— A.    E.    Arfsten,    2846    61st   Ave., 

Contractor — Geo.     Hudson,     2733     Foot-  Contractor — Hutchinson    Co..    Hutchin-               Oakland. 

hill   Blvd..    Oakland.                   $21,500  son  Bldg..  Oakland.               ^  Architect None 

DWELLINGS      Filed   Mar.    27,   '...    ^^ted"^  J?"""!.^"^  Day's  work.          '_ $3500 

(1332)      S  EAST  TWENTY-EIGHTH  32,  Bond,  none.     Limit.   SO  days  more  from  DWELLING 

64    and    96    W    25th   Ave.,    Oakland.  date  of  agreement.  Forfeit,  none.   Plan.s  ^^^„^     ^^^   ^s   bLK   10    Map   Berkeley 

Three    l-story   4-room  Kiwellings.  '-nd   specifications   hi   d.                                                Heights.     Berkeley.       Lathing    and 

Owner— E.    L.    Blackman,    4145    E-14th  ,.„,p,,  .  ,vr-^                                                                     plastering   for   frame   dwelling. 

ArchTt^ct-^THyde.  (l^^^)   NO    'l036  AND  1034  SIERRA  ST..  ^wner-H^    D.    Dewe.l,    1400   Scenic   St.. 

Contraccor-J.   F.    Sutton,   4176   Quigley  Jl^'lf^,      "'"^    one-.Lory    ..-roon.  ^...^^^.^jj^tiy^^^p^      j       ^^^^^.^       p,„^ 

St.,  Oakland_^ $2000  each  o^.^e^-ljames    E.    Roiher,    272.^^    Pri.ue                National    Bank     Bldg.,    San     Fran- 

nwFTTTMP  St.."  BerKeloy.                                                             Cisco. 

UVMiiLLlNU  Vrrhitect— None  Contractor — William    Makin.    1048    EJx- 

^'''IL^Z    ^n^7^..  """"n-     ''^''     t  Conf^ac'lcr-O     H.    Eut.ke.    2108    Cente,                  celsior   St..    Oakland. 

24th    St.,    Oakland.       One-story    6-  ^       Rerkelev                           $3750    each  Filed   Mar.   28,   '22.      Dated   Mar.   27,  '22 

room  dwelling.  '                   -  Monthly    payments     75% 

Owner— B.    G.    Larson,    2503    12th    Ave.,  pwELLlNG                                                                   Usual  35  days 26% 

(Oakland.  (1352)      H    SAN    MATEO      ROAD      nenr                                                  TOTAL    COST,    $908 

Architect— -None.  Indian    Rook   Ave.,   Berkeley.      Two  Bond,     none.       Limit,     none.       Forfeit. 

Days    work.                                              $3500  story  8-room  dwelling.  none.      I'lans  and   specifications   filed. 

Owner — E.    F.    Louideck.    1949    Rose   St                                            

DWEd^LlNGIS  Berkelev                                                                                                  

(1337)  W    MODESTO    480    and    520    N  Architect  —  James    W.     Plachek,     2011  (1378)      PAINTING   ON   ABOVE. 
Fleming,     Oakland.       Two     1-story  Shattuck  Ave..  Berkeley.  Contractor — Joseph      J.      Burdon,      1426 
5-room    dwellings.  Segregated  Contracts                             $8'tO  >                MacDonald    .\ve..    Richmond. 

Owner— Harry     W.     Isaacs.     2800     Mo- Filed   Mdr.    28.   '22.      Dated  Mar.   28.   '22 

desto  Ave.,  Oakland.  DWELLING                                                                    Payments  as  above. 

-Architect— None.  (1354)      N    BAY     VIEW    150    W    Elliott.                                                  TOTAL    COST,    $495 

Day's    work.                                              .?3750  Oakland.      One-story    5-room    dwl^.  Bond,     none.       Limit,     none.       Forfeit, 

Owner— Leoroy    M.     Baird,     1450    Alice  none.      Plans   and  specifications   filed. 

DWELLING  St..   Oakland.                                                                                          

(1338)  S     MONTCLAIR     100     W     Park  Architect — None.  DWELLING 

Blvd..       Oakland.         One-story       5-  Day's    work.                                                $4000        (1379)      ARBOR       DKI\  i:.        Piedmont. 

room    dwelling.  Two-story   8-tooom   rlwelling. 

Owner  —  H.     Goranson.     3476     Laguna  DWEi^LlNG  Owner —C.    I.    Gilbert.    730    Lake    Shore 

Ave.,   Oakland.  (1355)      b  ELWOOD   75    W    Valle    Vista,                 .\vo..  Oakl.md. 

Architect— None  Oakland.  .  One-story  6-room  dwlg.  .VKniiect — None. 

Day's    work                                                 $3950  Owner — E.  S.  Johnston.  2329  Broadway.  Contractor — C.      G.       HiMebrand.       1700 

'  '  Oakland.                                                                          P^remont  Way.  Oakland.               $7000 

WAREHOUSE  .Vrchitect— None  ,  ,.  ,„  r  ix-^         

(1344)      E      THIRTY-SEVENTH      AVE.  Contractor--Axel       bommarstrom.       10  '/.Wn^      ^Rr^vvRAvv        x      wtv.-^tov 

117    N    E-14th   St.,    Oakland.      Two-  bunnyside  Ave..  Piedmont.          $.000        (i.UO)      GREEN  BANK       &     KINGSTON 

,           ,.    •   ,           J    i,i                 t.  .\ves..  I  ledniont.     One-story  6-room 

story    brick    and    tile    warehouse.  sTORE    &    DWELLING                                                   dwelling. 

Owner--Mutual    Creamery   Co..   3724    E-  ^^3^^^      ^^  E-FOUKTEENTH  ST.  AND  owner- W.  D.  Ford.  923  E.xcelsior  Ave.. 

V.  ♦     f     t"    ^^  xf "T"  89th      Ave.      Oakland.        One-story               Oakland. 

Architect— L.    J.    Hyde.  store  and  dwelling.  Architect— None, 

Contractor— Stockholm  &  Sons,  Monad-  owner— Geo.   Kocgcn.   E-14th   and   82n.-l  DaVs  work.                                               J«7.S0 

nock  Bldg.,  San   Francisco.        $6600  >ve,   Oakland                                                                                  

,.  ,,..x  ,  xxT.>,         Architect— None.                                                         DWELLING 

DWELLING  Contractor— C.    L.    Hewitt.    88n    p:-14t!i        (1381)      N\\'   MONTICELLO  AVE..  Pied- 

(1346)  S    WELLINGTON    280    W    Park  y^      Oaklard.                                       $4000                mont.      Oi.e-siory    5-room    dwelling 
Blvd  .  Oakland.     Two-story  5-room  pikI  garage. 

dwelling.  DWELLINGS  0^vn<-r — W.  G.  Aunieton.  1831  California 

Owner — Dave  Farnsworth.  2775  Orange  (1362)      S    FLEMING    AVE    86    and    12.t                St..  Berkeley. 

Ave..   Oakland.  N  Madera  A\e..  Oakland.     Two  one-  Architect — None. 

Architect — None.  story  5-room  dwellings.  Days  work.                                               $5000 

Day's   work.                                                 $4000  Owner  —  Harry    W.    Isaacs.    2800    Mo-                                         

desto   Ave..   Oaklant                                        DWELLING 

DWELLING  Architect— None.                                    _                 (I. •.82.     LOT       .uti     XuVA     PIEDMONT. 

(1347)  NW    DERBY    AVE.    70    NE    E-  Pay's  work.                                   $37."Hi   each                Two-story   b-rooni  dwoUing. 
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Owner— L.  C.   Fish.   l')49  3rd  Ave.,  Oal<-  Architect — None.  Architect — None. 

'^"<^-  Day's    work.                                     $3750    each  (Contractor— O.   R.   Johnson,   3131    Talbot 

Arcnitect— None.  Ave..  Oakland.                                   $4000 

Day's  work.                                                   J.T.jftO  APARTMENTS  

,^...,^.  ,,,              (1400;      E  ELSTON  AVE.  495  S  Hampel.  EXCAVATION 

inVtLLIN*.  Oakl.ind.          Two  -  storv        16-roorn  (1419)      S  FIFTEENTH   75   W  Franklin 

(138S)      OAK   ROAD   (The  Oaks),   Pi^d-  apartments.  W    25    S    S4-3,    Oakland.      Excava- 

n-.ont.      One-siory    6-ioom    dwelling  Owner— M.   A.   Wallin.  tion   for    building. 

and  garage.  Architect— None.  Owner— F.    F.    Porter,    1421    Broadway, 

Ownrr-J.  j     Manseau.   1943  R-:;ah  St..  Contractor  -  California      Builders     Co..  Oakland. 

A,.„hir.„.  "^v-  1534  Franklin  St.,  Oakland.      $12000  Architect— Chas.     W.     McCall,     Central 

m^^s  wo;k           ■                                      S-OOO  ^^^^^   Bldg.,   Oakland. 

^                  ■         *■"  BLACKSMITH    SHOP  Gent raotor  —  Arriss-Knapp      Co..       1047 

DA'EULINO  (1401)      NE  FORTY-FIRST  &  MARKET  38th   St.,    Oakland. 

(1384)  TVSO.V   I'ROPEHTY.   Piedmont.  Oakland.      Two-story    brick    black-  Filed   Mar.    30,    "22.      Dated   Mar.    30.   '23 
Two-.';tor\    8-room  dwellingr.  smith    shop.  Excavated       to       basement       floor 

Owner—.!.     J."    Vaientiiu-.     201     namonn  Owner— Walnut   Grove  Creamery   Co.  level    75% 

St.,   Piedmont.  Architect — None.  Trench    work    completed 75% 

A'chit°pt None.  Contractor — Geo.  H.   Lydiksen.   180  Jes-  Usual    35    days 26% 

Contractor  -M.   E.    Hopper   &   Son,    1117  »•«    St.,    San    Francisco.               $4500  TOTAL.    COST.    $1,260 

Wel.'ste'-  St.,  Oakland.                ?12,400  Bond,    none,      bimlt,    10    days.      Forfeit, 

FLATS  none.      Plans   only   flled. 

FLATS  (1403)      S     FAIRBANKS     AVE.     161     E                           ♦         — 

(1385)  NO.     1527-29     LA     LOMA.     Ber-  Walker    Ave.,    Oakland.      Two-story  nntV/TDT  IPTTn'M'    TkTA'rm'PCI 
kelcy.      Two-slory    11 -room   flats.  10-room    flats.  UUm±'liJl,llUJ>)    JNUIIUES 

Owner — Prof.   C.   W.   ^^  ells.  Owner — D.     A.     Finn,    Syndicate    Bldg-.,  .,  ...^rrri     7^,^™,,. 

Architect- R.  J.  Stringham.  S.  F.  Oakland.  .4I.AMKDA    COl  XT> 

Contraoioi — Mrson    McDuflfie   Co..   Shat-  Architect — None.  Recorded                                              Accepted 

tuck   and   Addison  St..  Berkeley.  Contractor — Leo     J.     Dolan,     Syndicate       jjar.  29,   1922 LOT  27  BLK  697    Map 

$10,000  Bldg..    Oakland.                                $7500  Casso'rly  'Tract.    Oakland.      Antonio 

r  i\rvi     ivr  Gazzarieo    to    Harry    Wessal 

DWtiLLlNO  FLATS  Mar      2.")      192:' 

(1.S86)      NO.      1043    SIERRA       Berkeley.  ^j,^,^^      ^     LAWTON     AVE.     50     N     Ca-  Mar.    29.     1922— NO.     3737     EMERSON 

o«n»r  A^M'^nW^M               "^'  vout .      Oakland.         Two-story      10-  St.,    Oakk.nd.      W    H    All    to    whom 

Ouner— A.  b.  MacLean.  ^^^^    ^^^^  jl    n,^,     concern Mar.    25.    192:; 

(^o'ara'or-Ma'son    McDuthe   Co.,    Shat-  ^wner-G.  W.  Miller.  5599  Lawton  Ave..  Mar^  30     .922-PTN  BLK  7    Ha>^ard 

1          J    .jj-          c-^     T-.     >     1  Oakland  Acre.s,    — ■ — ^.       vViMiam    L    Allen    to 

tuck   and   Add.son  St.,  ^erkeley^  Architect-Vone.  J  -T  Tho-up Mar.  29.  1922 

'"""'  Contractor-D.    E.    Hart.    1033    60th    St..  ^I".    30.    1922--PTN    LOT    1.5.    all    Lot 

DWKI  lint;  Oaklan(J.                                                 $6500  16   Map   Shovins   SubdiviMon.'i   Lots 

J)\v  I.1.LI.N(,  »  12.   13.   29   and   30  of  K^nesland   Tot. 

(1387)      NO.     687     DO.MINGO.     Bcrke  ey  Oaklinri       v  r,  r„,„^it,lrh^,^,,.   ^  r, 

'           ,            „                  ,        '  ,                   •'  T")\V'F'.l.T.T'vr:  uaKianu.      i    u  (.unningrham   to  J   D 

Two-story    6-room    dwe  1  ng.  i^>v  ii,liIv1a  j  TTcTinonv.                                %ro..     on     iao.> 

Own<r--L    Van   Iniiae-en  LOT   109   CROCKER   TRACT.    Piedmont.  ,  T       .,^    \Vo„  '  '  V;. ^^^''    ^'    ^^-' 

A  chi[ect-None  Two-story    8-roon,   dwelline.  ^^^J-     ;^-     1P22-NO.       715       HILGIRT 

<^ontractor-H      S      Duller      5079     Oak-  Own.r-Mrs.   W.  G.    Hon..haw.    IU3   6th  Circle.   Oakland.      S   H   McCasHn   to 

<  oniractor--H.     h.     l.uilcr.     oU..t     oak-  Oikland  whom    it   may   concern .  .Mar.    2S,    1922 

grove   Av...   Oakland.                      $4000  a  .e..  u.iKiana.  TAVirn'TT'i;'       wtt' 

Architect- Sidney    B.    and    Noble    New-  .^lar.^  .^  ,    1.).'.— N      LA^  FETTE      A\E 

DWKTiiNr  soni.  Nevada  P.ank  nide:..  S.  F.  Ij':^    "     Crocker      Ave.    Pie.lmont. 

aVsS)      NO.'    1824     MARIN    AVE..     Ber-  '"ont  r..ctor-M.    E.    Hopper    &    Son.    1117  Minam  H  Dexter  to  H  M  Frost  nolm 

keley.      One-.. ory    6-room    dwellm^  VVebstcr  St..  Oakland.                 $20,000  ^a; "  29*  ■n'o_:v,ixTEEXTH  STREEt" 

Owner-P    A.  A.  Adams.  2017  Parker  St.  ^^^^.^^^  ^  ^^^,  Station.  Oakland.      Sou-hern    Pacific 

\r.h  I*e,l      None  (1406)      NO.     70fi    ALAMEDA.     iterkH-v  ,    Co    to   Hutchinson    Co... Mar.    22,    1922 

Anhiteci-None.  One-storv   5-room   dw- llinn  Mar.  28.  iy22^LOT  12  BLK  7.  Fourth 

(  f-ntracinr  —   Gustaf      .lohanson.         3^7  une-siory  .T-room   aw    iiiniK.  Avf>-iii.>      n.:.iirVii»    n  i-,./.!        r»ni,io.,,' 

Vorihsifl^    Ave      Uer;<elev            f-.nn.i  Owner- F.    r.    Berlheaud.    1139    Cornell  iV/    "     ,.^'*^''^"'f    ^i^^^'-      OakUnu. 

.Norin.sKi^    A\(..    ijfrKele>.           $.)(mu  ^^      Berkelev  Mlrian    R    and    .lan.es    W    Pratt    to 

i.UFlIlNC  Architcct-No..eV  „  ^   ^o  J'"?'// " "  ; Mar.   15.    192:: 

HWhLLLNC,  mv«   w.rU-                                                       <    •^'•■"■.    "8.    1922--L()TS    26.    27.    28    AND 

(1391)      NO.    1330      BAY    ST..      Alameda.  l^«y->vork          .^^        BIk    ".r      Broadwrw       Terr.-xce. 

Twe-.-.iorv   8-room   dwelling.  Oakland.       Allan    H    Waas    to    Geo 

O'.vner — Anrie     Fi.«cher.      1409     Cen,lral  fi'Ais  Vun.s                                m™-     •»«     tn-»  > 

Ave..  Alameda.  <!'"»)      ^'^     STIART     AND     UEGKNT.  m^,     /-"  p,".,- 1..;  vaYi  K  vrST  V    5n   v'' 

Architect    ---    Lewis    (.iardner.    942    Pine  ^       Berkeley.   Two-story    18-room    11  .ts  KJ^Tooa    N    r.r    e    ll.>    s    76    w 

Kt      San    KnnelKcn  Owner— S.    C.    Parr.    856    Arlington    St..  ^  l!,       ,       ,"     ..         . V"  .-      ,          , 

bt.,  ban    1  ranciKco.  w..ri^oi,  v  Oakland.      M.ittie    H    Kozlowski    tr- 

Co..ti actor-  L,     F.    Fi.srncr,     180    Jt.ssie  j,.,v-s«orl                                                  ssnne  Hauri&W.erk Tan.   4.   1922 

St..    .San    Fran.isco,                          $990..  D.ixswo.k           $sno<'  Mur.  27.  19L2  -NO.  5.^.01    UROKU.VLi: 

nWKLriVG         D.VKLl.lNGS  Ave..   OaUI;.nd.      Ji-lia   G   .Sellm.u.    lo 

,      „■*         .                     .  fi<ifi\      «    I'wr^Ar.wvv    Tr,-iji.wi.'    <wi  Mhoin    It     nay  concern .  ..Ian.    lo.    1922 

(1.19'.;)      .VO.    543     LINCOLN    AVE:..     Ah)-  "410)      S    LKOAI>V\.(V^     TI'.RLAlL    9(.J  ^^          .,-      ,.,.....  „ioT    •>    HI  K     n      Mm 

meda.      One-story    C-room   dwclllnK.  ""^^       't'""     K    Broadway.    Oakland.  V'housand     Oal "      iVrk '  ev        O       ' 

Ownor-H      C     Woiriihart     54.5    Lincoln  Two  one-story  5-room   dwelling.  i,„i.,      ,          »'•"<•''•     '' rk-  ie,\ .       O     L 

Ave      Alame.H  Own.r-M.    Page.    2060    55lh    Ave..   Oak-  "•^*"°    '"    ^^ ""'"    "    '""^■,  '""^'V" ' :  / ..  , 

/»»e..   .(»i«miu.t.  1,, ,  ,1  March    21.    1922 

Architect- Noi.e.  v..,.,      j,',      v^.  •'^•" '•      -'•       I'-'l!-'  — NO.       2800       FIFTY- 

l»iiv"H    w  rtrk                                                           liT^.n  Architect—  .None,  ■.  .«i        ,                v    .  ■         >         •-                        . 

iMj  «   worK.                                                   ».<(o('  ,,„-,.„   ,,.,.,.u                                         t-nnn           i  Fifth     .\v.       v)aklaii(l.       E-nesl    and 

*..'>00  ...uh  Mabel    MInulh    to    F   W    Thaxtcr... 

.1393')      NO.'llM    .\LAMEOA.    Berkeley.  I  ;V,'i'!''!.-^'V.M,  •  mth    av.-     is          i    ,  ..    ^  Mar."  25. '  1022' ■-LOT    8    BLK  V''Map"' 

One-Htcry  8 -r. on.  dwelling.  r  •.     ,      LV       ."„,^     ,       V  l^^^rth    Avenue     ren.ice.    Oakland. 

Owner-Frank   Alulk-.  Xj,:^\   r    "      "l      \u                       "'""  Mrs.  K  L  Lemmon  lo  wi.om  It  may 

Arrhlle«t      Nom.  story   4-ro:.m   dwelling  loncorn                                 Mar      24      19"' 

.ConlrncK.r      Mukoii    McDuHle    Co..    Shut-  Ov  nor -Justut*    Norrls.    3722    (Jrove    S'  .^,,,.    jr.,    1922— Ltvr    10  V;LK    'J      Map" 

luik   an<l    AddlHon   St.,   Berkeley.  uVlL'*'.''"^;  Fourth    Ave.iue    T.  rrace,    Oakland. 

„0«o  ^;,;*^'"'„':  -.^' "'                            ,„..„          ,  Mr..  K  L  L.mmon   to  whom  It  may 

I  .ij  n    won.                                   ♦_..ii(i   e,.,  I,  concern Mar.    24.    1922 

nWELDNOfl  l>\VFIII\(  *'^'"'       ^'*-     '5*22— THIUTEKNTK     AND 

(139r,»      W    HKST    AVE.    210    and    260    S  (  1 4 1 /)' \'  KuoTli  I  i  L  HLVD    '50K    ,l«i  ''•rondwn.y.    Okd        Southern    Pnclflc 

FIcmInK    Oi.kUnd      Twol-«tor»«.  \\.        ^^J  ^<^"  »' < ''•'  «L\  U    ..-.(i  K  ..  I  hi  Co  to  O  N  O.Mluid  nnd  .1   L  .lohnnon 

I  iciniiiK.  wiiMiinu.      i  wo   i-miuTj  n-  Av<'..     Oakl.'iiid.        'Jn^-story      .5-rootn  .,„..    .,,     ,,,.,, 

f*(>o w    (1  w clIlnffB  I       'II                                                                              * ' ••'■•«*iiii>wo,i»'«_ 

nwn.r-Burrl.i    A    .Shealey,    67    Lincoln  owner*  Mr^Church  ^'''    '^     ''':f     ''"'"^"'T,'"'^'     m^".'^ ' 

Ave..     Piedmont.  Architect-  Vorr  ^^  *"    V'^'*""'         S""l»,ern      Pacific 

i^a^ w!;;;^""'           .,-0    •  ^^^^t,^-  '"• ='•'" ""v^-  m^" 2",  1.?^-"  15 .>f w 9;^oF^-.;r^ 

'"•y"    ^"'^'*         $3.00    cadi  Onk'a.d.                                              $<.),.,  Lot  9  Hlk  4-1848.  Map  Kearney  Tel. 

.   xxrw,  ,  .V.10  ll.irkeley,       \V    G    MoKean    l.y    M    V, 

DWKLLI.NGH  I  >\\  KLLINt;  Kemlell    tn    Cnllfin  nia    BullderH   to. 

(Hit)      K    HE«T    AVE.     160    and    200    H  (1117)      E   PIXTII-.TII    AVE   8"   SSo.niv  .Mnr.   21.    1922 

Fleming.   Oakland       Two   l<Btory   6-  Way,    Odklnnd.      One-nlory    fl-room  Mar.   24.    1922— LOTH  &2   AND  98  Oak- 

reom    dwelllnge                                  v  dwelling  hind  Piohpeei   lloinesieiul.  O.iUlaiul. 

Uwner — Burrltt   A    Khe«l«iy,    67    Lincoln  ownir-    Mm.       M.       A.     Hohni-U.  1 1  L  .ii<d  Koitiiinoiu'i  .'>'  MlUon  to  Curl 

Ave.,    riedmonl,  .M.vrile    St..    Oiikl.ind.  I>ucll Mar.    23.    1922 
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LIENS  FILED 


AI,AME«A     <:OriVTY 


Recorded  Amount 

Mar.  30,  1922— LOT  38  r.LK  2  Map 
Fourtli  Avenue  Heights,  Oakland. 
H  Aronson  V3  A  T  Hendrick.s,  W  C 
Jind    L,ela    Gardner $88.11 

Mar.  29,  1922— LOT  :i  BLK  'D"  Oak- 
land Heig-ht.s  Tract.  Oakland.  TO 
K  Wood  Luinber  Co,  $683.61;  Uhl 
Bros.  $73.63;  Strahle  I  [a  rd  wood  Co. 
1110  vs  L  A  ]:ook<?r  ,^    VV    if   Kelh-y 

iMar.  29,  1921'  — LOT  38  l!LK  2.  Map 
Fouith  Avenue  Heights,  Oakland. 
AI  M  Pearey  (Al  M  Pearoy  Co)  vs 
A  T  Hendricks  ai-d  Lela  Gardner. 
.  .514.''.. 4!) 

Mnr.  29,  1922— S  SHVRNTH  50  \V 
Campbell  W  25.kS  100.71^2.  Oakland. 
Hogan  Lumber  &  Mill  Co  vs  Harry 

Wesscl    and    K    M    Jurievilch 

$1242. 8< 

Mar.  29,  1922 — SE  FOCRTH  AND 
Market  E  90.34  S  25  W  !)].76  N 
25.41,  Oakland.  Hogan  Iiumber  <t 
Mill  ('o  vs  Harry  Wes.-^ol  and  G 
AnnUKzio      $41"H  ! 

Mnr.  29,  1922- K  VVILOW  100  N 
Ninth  N  49-4xr:  00,  Alameda.  O  S 
Priiice.  J  J  Haunaberry,  and  E  C 
lioseiihcim  vs  D  C  and  Cornelia 
PJchardson  and  L  R  Williams.  .  $55.50 

Mar.  29,  1922— I,OT  39  BLK  2,  Map 
Fourth  Avenue  Heights,  Oakland. 
Al  M  Fearey  (Al  M  Fearoj-  Co)  vs 
A  T  Hendrick.s  and  Myrtle  H.armon 

..    .*. ; $176 

Mar.  25,  1922 — SW  SANTA  CLARA 
Ave  and  Park  Ave  S  166.76  W  US 
N  15  W  140  N  120.19  K  175.6  S  130 
\u  55  N  130  E  27.5,  Alameda.  S 
Kuichar  (S  Kulchar  &  Co)  vs  L  M 
Pates,  Tucker  Investment  Co  and 
Minnie    E    Tucker $851.95 

Mar.  24,  1922^— LOT  28  BLK  C  Map 
4th  Ave  Terrace,  Oakland.  Chris 
Nelson  Co  vs  J  H  Green  &  Co.  G  P 
Guyot,    A   T   Hendricks $126.66 


RELEASE  OF  LIENS 


ALAMEDA     COVNTY 


Recorded  Amona* 

Mar.    27,    1922— LOT    39    BLK    2,    Map 

Fourth       Ave       Heights   ,    Oakland. 

•lohn    I'    Maxwell    (Maxwell    Hard- 

vare    Co)     to    Myrtle    Harmon    and 

A   T    Hendricks    $43. 7S 

Mar.  24,  1922— LOTS  13  AND  14  AND 
EI2  Lot  15  Blk  'B"  Map  No.  3.  Re- 
subdivision  Ptn  Hopkins  Terrace, 
Berkeley.  Thomas  H  Mullen  to  M 
IJcovich  and  E  W  Heacock ....  $783.26 

Mar.  23,  1922— LOT  29  BLK  17  Map 
Lakeshore  Highlands,  Oakland.  C. 
L  Adams,  $1,040;  Spott  Elec  Co, 
$79.30;  L.  W.  Blake,  $229.20;  Powell 
Bros  Inc,  $128.50;  National  Roofing 
Co  to  Fred  N  Strang  and  O  New- 
lander    $128.50 


HOMESTEADS 


ALAAIBDA  COUNTY 


Mar.  30.  1922— .V  ATHENS  AVE  100 
\V  San  Pablc  Ave  W  35xN  92,  Okd. 
Alice    Ohnie    (wf    Charles) $4000 

Mar.  28,  1922— LOT  3  BLK  "P"  Map 
Fourth  Avenue  Terrace,  Oakland. 
Anna  K  Caldwell    (wf  K   D)....$4200 

Mar.  28,  1922 — S  MARIN  AVE  40  E 
Kains  Ave  E  35xS  100.  Albany. 
Nellie  Wardell  Tiffany  (wf  Henry 
Owen)      $3000 

Mar.  27,  1922— LOTS-  1  AND  2  BLK 
"F"  Map  Fruitvale  Terminal  Tct, 
Oakland.  Marj  E  Landi  twf 
Edward)      $2500 

Mar.  27,  1922— SE  FORTIETH  AVE 
195  NE  E-14th  NE  35nSE  110,  Oak- 
land.     Anna  Maharitch    $4500 

Mar.  24,  1922— E  JOSEPHINE  240  N 
Rose  N  40  B  136,  Berkeley.  Robert 
F   Lynn    J5000 


Mar.  24,  1922— NW  EIGHTH  AVE  100 
&W  E-19th  SW  50  NW  150;  and 
NW  Sth  Ave  130  NE  E-18th  NE  20 
NW  118,  Oakland.  Emily  Purdy 
(wf    Edward    L)     $5000 


BUILDING     CONTRACTS 


SACHAMKXTO     (<)l   NTV 
$2,S0O   and    Over   Reported 


FfiATS 

NO.  617  TWENTY-FOURTH  ST.,  Sac- 
ramento. Two-story  4-fla(  building 
and   parage. 

Ctvvnf-r  —  George  James,  019  24th  St., 
Sacramento 

Architect — None. 

Conlractor--W.  C.  Keating,  Sacrar.iento 

^12,000 

FLATS 

NO  2822  J  ST.,  Sacramento.  Two- 
story   4 -flat  building. 

Owner — Mr.  and  Mrs.  T.  M.  Chamber- 
lain, 727  8th  St..  Sacramento. 

Architect — None. 

Contractor — J.  T.  Randall.  1055  dist 
St.,   Sacramento.  $12,255 


DWELLING 

NO.  1314  FORTY-FOURTH  ST.,  Sacra- 
mento. Two-story  8-roorn  dwelling 
and   garage. 

Owner — Henry  Barton,  1922  21st  St., 
Sacramento. 

Architect — None. 

Contractor — W.  C.  Keating,  Capitoi 
National    Bank    Bldg.,    Sacramento 

$8000 


WAREHOUSE 

NO.  1804  FIFTEENTH  ST.,  Sacramento. 

Whai  ehouse. 
Ownei — A.  Simi.  Premi.=-es. 
Architect — Noi-.e. 
Dtivs    work.  $3000 


WHAREHOUSE 

.NO.  1109  R  ST..  Sacramento.     One-story 

we  rehouse. 
0\.-ner — Mrs     B.    E     Keating.    17,;i    11th 

St..   Sacramento. 
.\rchitect — None. 

Contractor — W.  C.  Keating.  Sacramento 

$8000 

DWELLING 

XO.  3316  THIRD  AVE.,  Sacramento. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — Chester  E.  Jving.  3334  3id  Ave., 
Sacramento. 

Architect — None. 

Day's    work.  $400i' 


DWELLING 

NO.  2324  Q  ST.,  Sacramento.     One-story 

6-room    dwelling. 
Owner — E.    A.    Court,    Hall    of    Justice, 

Sacramento. 
Architect — None. 
Contractor — John     T.     Hunt,     3781     6th 

Ave.,    Sacramento.  $3000 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


liWELLING  AND  GARAOB 

-VO  3981  SECOND  AVE.,  .Sacramento. 
One-story  6-room  dwelling  and 
parage. 

Owner — G.  F.  Wright,  2710  J  St.,  Sacra- 
mento. 

Architect — None. 

Day's    work.  $3923 


COMPLETION  NOTICES 


.SACRA MKIVTO    COl'IVTY. 


Recorded  Accepted 

.Mar.  28,  1922 — N  fe  OF  S  Vi  OF  163.43 
feet,  \V  92  ft.  of  E  '^  Lot  6,  Oak 
<irove  Tract.  Sacramento.  1  Kuhel 
to  whom  it  may  concern.  Mar  24.  192. 
Mar.  24.  1922 — PTN  LOT  16,  M.  J. 
Dillman  Tct  Sbdvn  1.  Sacramento. 
Mamie  Fernandez  to  whom  it  may 
concern    Mar.   10.   192:.- 


LIENS   FILED 


SACRAMENTO    COLNTV 


Recorded  Amount 

-Mar.   23,   1922— LOT   10  BLK   28.  North 

Sacramento    Heights.      Sacramento. 

E    S    Carpenter.       under    name      of 

Western   Lumber  Co   v.s   J    R   Bonds. 

and    Bt  ook    Farms     $ — 

Notice  of  Non-Besponsibility 

.SACR.\>II':XTO     COU.\TY 


Mar.  2.;.  iy22--LOTS  7.  17  19  AND 
20  Blk  5.  Del  Paso  Heights.  .Sacra- 
mento. C  M  Goethe  as  to  im- 
provements    on     property 


BUILDING  CONTRACTS 


FRESNO    COl NTV 


!K.'.<H»n  and    Ovt-r   KcporKil 


AP.\RTMENT&.  ETC. 

NO.    381   FRESNO   AVE..   Fresno.      Store 

and   apartment    house. 
Owner — S.    S.    Mayramjanian.    Fresno. 
Architect — None, 
''ontractor  —  Prichard      Bro.":.,    Roweil 

Bldg.,   Fresno.  $13,000 


DWELLING 

NO.   675  WELDON  AVE..  Fresno.    Dwip. 
Owner- — Mrs.   Taft,   Fresno. 
Arohitect-T^None. 

Contractor — Shorb     &   Noad.-s.      627   Mc- 
Kinley   Ave.,   Fresno.  $6500 


RESIDENCE 

NO.      2820      MARIPOSA      ST..      Fresno. 

Residence. 
Owner — St.    John's      Church,    Mariposa 

and   R  Sts.,   Fresno. 
Architect — None. 
Controctor — Julius  C.  Fabel,  F»  osno. 

$50.<"'iiii 


COMPLETION  NOTICES 


FRESNO    COLNTV 


Recorded  Accepted 

Mnr.  28,  1922 — LOT  12  \V  u.  Lot  11 
Blk  4,  Blackstone  Park,  Fresno. 
P  Caiazza  to  whom  it  may  concern 
Mar.    27.    192C 

Mar.  28,  1922 — LOT  f  (except  E  '2'^ 
ft.)  Blk  11.  Kleinhurst.  Fresno. 
Pettr  -V  Wolff  and  Walter  R  Berton 
to  whom   it  may  concern.  .Mar.  27,  '22 

Mar.  25,  1922— LOT  2  W  9%  ft.  of 
lot  1  blk  3,  Blackstone  Park. 
Fresno.  W  B  Berton  and  P  A 
Wolf  to  whom  it  may  concern.... 
Mar.    17,    1922 

Mar.  25.  1922— LOTS  41  AND  42  BLK 
29  Belmont  Add,  Fresno.  A  M 
Hamlin  to  whom  it  may  concern 
Mar.   24,   1922 

:Mar.  23.  1922— LOTS  25  AND  26  BLK 
4.      Washmgton      Heights,      Fresno. 
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Elmer  C  Griffith  lo  whom  it  may 
conoern Mar.    22.    192 

Mar.  23,  1922 — LOTS  8  AND  9  BLK  4. 
Leona  Heights,  Tresno.  John  K 
Cooksey  to  whom  it  may  concern.. 
Mar.   22,   1922 

Mar.  23.  1922 — X  V2  !^B  U  NE  ';4  S  ^^ 
S  V2  XK  Vi  XE  I4  Sec  27,  14-21. 
Fresno.  Z  Xajaiian  to  whom  it 
may    concern Mar.    22,    1922 

Mar.  23.  1922 — LOTS  11,  12,  15  and 
16  Elk  40  K.  B.  Heights,  Fresno. 
Fresno  Bldg  Cptn  to  whom  it  may 
concern Mar.    22     192.' 


LIENS  FILED 


nilCS.NO    ClU   \Ti 


Kecorded  Amount 

Mar.  25,  1922— E  %  LOT  35,  Normal 
Vista  Tract,  Fresno  Bingham- 
wenks  Planing  Mill  Co  vs  R  C, 
Theodore   and   Ena  L   Field $791 

Mar.  25,  1922— I'TXS  SEC  27,  14-21, 
Fresno.  Madary'.-s  Planing  Mill, 
$1314;  T  A  Osborne,  $221;  Swastika 
Lumber  Co,  $1075;  Victor  J  Cox,  vs 
Karl  Kazanjian,  S  Hovsepian  and 
V    Naiarian     $235 

Mar.  2.1,  1922-  LOTS  19  AXD  20  BLK 
99,  Fresno.  L  Rosenberg  vs  Mrs. 
F   Varlanian     $13.'. 

Mar.  23,  1922— LOTS  C  AXD  7  BLK 
17,  Co' lege  Park,  Fresno.  L  Rosen- 
berg vs  Bank  &  Trust  Co.  of  C.  C.-. 
Howard   X   Foss  mikI   M    H    Hays.. $132 


BUILDING  CONTRACTS 


SANTA   CLAOA   COUNTY 


i|ll,(HK>   mill   <>\ir    iteportt'il 


RESIDEXCE 

LOT    10,    San    Juan    Sub-division    Xo.    2, 
Campus      Lcland    Stanford      Junior 
Tnlversitj.  All  ^\ork  ixcept  piumb 
ing    for    two-story    residence. 

Owner — l^rofes.'^or      Robert    E.      Swain. 
Stanford   University,   Palo   Alto. 

Architect  —  P.irgo    M.    Clark.    Stanford 
University,    Palo    Alto. 

Contractor — M.  F.  W.  Fox,  Palo  Alto. 

Filed  Mar    24.  '22.     Dated  Mar.  14,  '22. 

As    work    i)rogresscs Ift"/, 

U.sual     35     day;; Balance 

TOTAL  COST.  $11.67:. 

Bond.    $5840.         Sureties.      William       }••. 

BIgler    and    William     P.    Gray.      Limit. 

100   n'orkhig  days   fif.m   M;irch    14.    1922 

Forfeit,  none.     Plans  and  spfcKlcatioiiH 

Mlrd. 


PLUMBING    ON    ABOVE. 

Contractcr — Frederick  W.  Snook  &  Co.. 
696  Clay  St.,   San   Francisco. 

Filed   Mar.   24,   '22.     Dated   Mar.    14,   '22 

RoUKhing    In    vompletf'd ....$40(i 

Fixtures    In,    plumbing   nocepted.    41(i 

Usual    35    'lays 272 

TOTAL    COST.    $10«2 

Bond,   $550.      Huieiici,,  Jo.^eph   S.   Slaud- 

liiger    and    Everett    T.    (;rimes.      Limli. 

— .      Forfeit,    nine.      Plann   and    speclll- 

CAllone  Med. 


COTTAGES 

COE  AVE.,  iieni    Blrci  Si  ,  S.iii  Josr.  Two 

6-room   cottaCes. 
Owner — Louis   SchkHodo.    PrcmlsfK. 
Archltocl — None. 
Piiy's  work.  $3590  e.icM 


iu;noaix)W 

MOINTAIN  VIEW,  CAL      All   work 

bungalow. 
/)wner      Dr.  C    F.  .McCftrthy. 
ArrhliTi   -Arthur    G.    Schol/..    sm    I 

Ian   lildg  ,  Hnn   Frnnclf-c<> 
rontrncior— I)     W.    I;<ihh. 
Kllcd  Mnr,  25.    22      Matid  Mai     ....    . 
Frame  up  ready  for  rnonnB,.$lJI 

Mrown  coat  plnfiier  on Ill 

Completed    and    nerepted Ill 

Uival    a   dnys.  .  .      in 

TOTAL  rnSfT.  $H7 


K,2r. 

K.2h 


Bond,  none  Limit.  80  w<irkinp  dayi- 
from  March  22.  1922.  Forfeit,  none. 
Pl.ms  and   .'^peciflcations   filed. 


COMPLETION  NOTICES 


SANTA   CLABA  COUNTY 


Recorded  Accented 

Mar.  2.^.,  1922— PALO  ALTO.  Clifford 
Q  Giffin  and  Beatrice  M  Giffln  to 
George   B   Moore Feb.   23.    1922 

Mar.  28,  1922— SAN  JOSE.  G  B  Hall 
to  whom   it   may  concern.  Mar.   24.   '2'i 

Mar.  23,  1922 — LOT  7,  Sycamore  Tract 
Xo.  2.  San  Jose.  Leland  A  Calice  to 
\  K  Burkett Mar.  23.  1922 

Mar.  23,  1922— LOT  12  BLK  1,  Keiser 
Tract,  being  Sbdvn  Lots  7  and  12 
i)f  the  Sunol  Partition,  Santa  Clara. 
Gio  Batta  Ghio  to  John  Gaiotto.  .  . 
March     13.     1922 


LIENS  FILED 


SANTA    CLARA    COUNTY 


Recorded                                                Amount 
Mar.   25,    1922— SANTA  CLARA.      G    R 
Martin    v.s    Jos    Vierra $40 


RELEASE  OF  LIENS 


.»».». VT.V    Cli.AHA    <Ol  \T1 


Recorded                                                Amounl 
Mar.    23.    1922 — CITY    OF    SAX    JOSE. 
Rai.'-ch   Improvement  Co  to  G  Mar- 
otta     Si06.2r) 


BUILDING  CONTRACTS 


SAN  JOA<^UIN  COUNTY 


!K.'>.<HH)  niul   Over  Reported 


RESIDENCE 

\V    VINE      ST.,      Stockton.        Residence 

and  garage. 
Owner — L.     I'rindle,    Stockton. 
ArchJtoct — None. 
Day's   work.  $o00i' 


RESIDKNGE 

X-TU.VEDO    ST..    Stockton.       Residenc*. 

Owner — Frederick    F.    .Saycrs.    Stockton 

Architei-t — None. 

Da.v's   work.  $o(i('0 


ALTERATIONS 

E-MAIN    ST.,    Stockton.       Remodel    and 

erect    new    5-story   store    building. 
Owner — M.    Levy    &    Bros.,    202    E-Main 

St.,  Stockton. 
.Architect — None. 
Day's    v\rrk.  ^^  $75.on(i 


RESIDENCE 

E-.\IARKET   ST..   Stockton.      Two-stor> 

residence   and    garage. 
Owner — Jos.    Brannon,    747    E-Maiii    .^1  . 

Stocktcn. 
Architect — None. 
Day's   work.  $380i' 


BUU.DING  CONTRACTS 


HAN    MATKO    COl'NTY 


.STORK  AND  BANK 

SE  GOR.  M-VIN  ST.  AND  KELT^V  AVE 
Ilalfmoon  Hay.  All  work  for  one- 
Hiory   brlcU  store  and   bank   bldtr 


J.  A.  MOHR  &  SON 

(•rnrrnl   PnlntlBir   ConlTaefora 

Kpoclallnta   In 

G)n)re>sed   Air  Painting 
and  Sand  Blasting 

110    J*saU>    St.,    2216    Fillmore    Si 
Ban   Francisco 


Owner — Horace  Nelson.   Halfmoon  Bay 

Architect — E.  A.  Lar.son,  Haufmoon  Bay 

Associated    with    Herman    Safe    Co., 

San  Francisco. 

Contractor — Ward    &    Jones,    ISO    Jessie 

St.,  San   Francisco. 
Filed  Mar.   21.  '22.      Dated  Mar.   20.  '22. 

Brick    work    completed 25V 

1st    coat    plaster    completed....      25% 

Completed     25% 

Usual    35    days 25% 

TOTAL  COST,  $12,500 
Bond,  none.  Limit,  ready  for  bank  fix- 
tures June  3.  1922.  Forfeit,  none. 
Plans  and   specifications  filed. 


STEAM  BOILER 

LOTS     1     AXD     2     Quilata     Tract     near 

Atherton.     All  work   for  new  steam 

boiler    and    oi!    fuel    equipment    foi 

residence. 

t)wner — R.   S.   Moort . 

Architect — Thos.    Morriii,    Phelan    BIdg.. 

San   Francisco. 
Contractor — Knittle  Oashel  Co..  224   5th 

St.,  San   Francisco. 
Filed  Mar.  23.  '22.     Dated  Mar.  22,  "22. 

Material    delivered    $1746.22 

Completed    873.11 

I'sual    35   days Balanco 

TOTAL  COST,  $3486.43 
Bond,  $1750.  Suret>,  National  Surety 
Co.  of  .New  York.  Limit,  90  working 
days.  Forfeit.        none.        Plans       and 

specifications,  none. 


BUNGALOW 

COR.  LOT  LA.nWA  AXD  CARMALETA 
Aves..    Builingame.       .Ml    work    for 
olie-story   bungalow. 
Owner — Mrs.   Minnie  Mayer. 
Architect — E.   Jenes. 
Coiitr.Tctor  —   W.      ]{.      Thompson.      4  It, 

Bayswater    St.,    Burllngame. 
Filed  Mar.  24,  '22.     Dated  Mar.    Ki.  'J-J. 

Frame    up    $138.j 

thrown   coattd    las.i 

Srd    payment    1335 

TOTAL  COST.  $534i' 
Bond,  limit,  forfeit,  none.  Plans  and 
sprciflcations  filed. 


COMPLETION  NOTICES 

SAN   HATBO  COUNTY 


Recorded  Acceptpo 

.Mar.  28.  1922— LOT  1  BLK  "R"  Hay- 
ward  Park.  San  Mateo.  J  M  and 
M  C  Bivis  to  whom  if  mav  con- 
'•prn March"  27.   1922 

Mar.  28.  1922— PTN  LOT  "D"  BLK  5 
Map  No.  2.  Burllngame  Land  Co., 
Burlingame.  .Allen  I  Boyce  and 
Ruth  C  Boyen  to  whom  it  m.iy  con- 
ccrn March    28.    1922 

Mar.  24.  1922— LOT  7  BHv  8.  Sub 
•^'o.  — .  Burlingame  Park,  Burlln- 
game. Ollle  Lautis  to  John  R  Lind- 
say  Mar.    17,    1922 

Mar.  25,  1932— LOT  18  BLK  25,  Lyon 
,^  Ho.Tg  .'^bdvii,  Burlingr.me.  W  R 
Thompson  to  whom  It  may  concern 
Mar.    20,    192' 


BUILDING  CONTRACTS 

CONTRA  COSTA  COUNTY 

ALTERATIONS 

W -TWELFTH      ST.,    bet.      Blssell      and 

Chnnslor  Sl.s.,   Richmond.      Rcmodol 

one  and  ono-half-story  frfune  dwlif. 
Owner — Fred       Wiit.sun,       131    I2lh      SI., 

RtchiiH.nd 
Architect — None. 
Contrnclor — A     J.    F.iiresirom.    H7    \'Ht\ 

St  ,    Richmond.  $20C't 


nWELMNG 

\E     SKVEENTKENTH     &     CH.VNSI.OR 
Sis..     Richmond         One-rttory      franio 

ilwelllntr 
owner- -I.    K    Shullx.    fi!«   Chanslor   St., 

Richmond. 
.Vrchlio.'t — .None, 
("nnlracior— A.   .T.  McNamy.  824    7th  St.. 

Richmond.  $5000 


Saturday.     April      I.     1022 
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A  **Plttsbiirg"  Antoraatic 
Gail  Water  Heater  in- 
stalled In  the  Home  Indi- 
cates hi^h  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of. the  leading: 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "  Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"PITISRURG    AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  giv^e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER   BUILDING 

San    Francisco,    Cal. 


YEON   BUILDING 


Portland,  Oregon 


Tel.   Market  1935 


Skilled   Workmen 
Prompt  Service 


Frank  J,  Klimm 

Plumbing 
Heating 

Eiedtrical 

Contradlor 

221  OAK  ST.  San  Francisco 


! 


For  That  New  Home— Use 


Dorite  Stucco 


An   Exterior  Wall  Plaster 


Manufactured  by  TI««  Dorite  Uanatactui-inK  Company — 116   Utah   Street,   San  Francisco 
Agencies:    600  Metropolitan   Building,   Los  Angeles — 501   -  .ith  Avenue,  New   York 
S«<nd  for  Iilteratare 


WALL  BOARD 


MANUfACTURtD    BV 


KEY-  HOLD  PLil^Eft  UTH  COMPANY 


A  Flbered  Gypsum  Plaater 
Board  that  will  not  shrink, 
wtirp   or   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

0£fice  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 
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Self    Locking 
Counter  balanced  Fire   Escape 

Stairs. 
Approved    »)y   S.    F.   Fire   Dept. 


^/7 


\Ve  specialize  in 


Stair 
Work 


C.    1.    &    W.    I.    Stairs 

Spiral    Stairs 

Counter    balanced    Stairs 

Thoatro    Kire    Rscapes.    Etc. 


Tenth   and 
Harrison 


StroetP 


Michel  &  Pfeffer 


Iron  Works 


Phone 
Market 


7tO 


SlarHrtt  (EnitBtrurtimt  ffil^pnrtfi 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work   In  which  you  are  Interested. 

aeo  .MISSION  stuket  san  francisco,  cal. 


Relnhart  Lumber  and  Planing  Mill  Company 

UBNERAI.   LVIHBKR   YARD 

Dry  Klin  Capacity,  10  Million  Feet  per  Annum 
Getirral    Mill    and    (nhlnrt    Work,    Stock    Door*.    Saah 

Krnnira    nnd    MoaldlnKa 
ITTII    A    KANSAS    STS.  -  SAN    FRANCISCO 

I'honc    Market    10R7 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busl^  St. 


SAN  FRANCISCO 


Member 
(nsuranre  Brokers  Exchange 


Phono    MlHKKMi    260V 

Ros    I*hone  MlHslon   r»22S 

Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

Kalameln.      (op  par      nnil      lironsr 
lln«ir«   nnil   Trim 

Ornamrnlal    I'.nlranrra 

Skr««    Mrlal     Work    of    l':vrrr 
l>rarrlpll»n 

CHAH.     SCIH  :i,rili:i.S,     .Mgr. 

tflT-ailft  TWKKTIKTII    NTHRI:T 
■rar  llarrlaoa  HI. 

■  AN    KHANC;IS<:<),    (ALIK. 


Lewis  Roofing  and 
Asbestos  Works 

ISO   JKSSIK   ST.   S.    K. 

I'honc   .Suttor    6700 

Oranrh — 2022  Unlveralty  Av«., 
Ilorkcloy-  -Phono  Hork.  43GO 

Hoof   I'alnta — Itoofinc    nepalrx 
.shlnalr     Mrlal    (•raval 

Aabratoa     and      MaKorala      Strani 
Plpr  and   llollrr  VoyrrXnm 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member!  Builders'   Bxohanr*) 
lOftS    MARKBT   HT. 

I'hone  Market  891    Bkn  Fninoino 


mm 


J  ■  ' "   "    ■ 


Cents    Per    Copy 


PkoBe  Donslas  2372 


Publication    Office 
ROO      Mission      Street 


SAN  FKAXriSCO.  CALTF..  APRIL  8.  1922 


Published  Every  Saturday 
TivrntT-sPconil   Vear    \o.    1-1 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALK  BY  ALL    LUMBER  DEALERS 


I i^^^V^''^'  <i.,,^M'^^^ 


Heavy  Highwa)/  CuHing 


TRADE  HARK 


Sl7 

'  Ocncc  M 


THE  power  and  punch  of  the  Keystone  14-ton  steam 
shovel  are  proved  in  awkward  situations  such  as  this 
road  cut  of  John  Battenfield  &  Sons  Company,  Mill  vale, 
Pa.,  where  passing  traction  cars  and  electric  poles 
would  interfere  with  machines  of  the  revolving  type. 
In  cuts  15  and  20  feet  deep,  the  rugged  ''s-yard 
Skimmer  Bucket  ( '  2  yard  struck  measure)  will  fill 
the  trucks  with  40  yards  or  more  per  hour.  The 
bucket  over-cuts  the  boom  and  hence  will  notch  a 
bank  at  any  height.  The  Keystone  Excavator  will 
dig  shale,  soapstone  or  soft  rock  without  blasting. 

Built  entirely  of  steel,  the  new  Model  4  Keystone  Excavator 
is  strong  durable — adequate!  The  performances  of  the  hun- 
dreds of  this  new  model  in  the  field  prove  that  it  is  right. 

The  boiler  is  40  x  72;  the  double  engine.  6x6,  develops  32 
Hp.;  the  boom  is  18  feet  long  with  a  20-foot  reach  and  a  hori- 
zontal crowd  of  14  feet. 

KEYSTONE  DRILLER  COMPANY,  BEAVER  FALLS.  PA. 

170  Broadway,  New  York  Monadnock  Block,  Chirngo  Joplin,   Mo. 

KEYSTONE 


KEYSTONE 

ECi'.rtOCO    U    S    PATtMT 


The  Keystone  is  a  general  utility 
•team  shovel  with  nil  the  efficiency 
of  specialized  design.  It  ran  be 
equipped  with  three  different, 
readily  interchangeable  buckets. 
Skimmer,  Ditcher  and  Clamshell. 
Wrile  for  catalogue,  and  illustrated 
booklet  "Keystone  Shovel  Jobs." 


"EVERYTHING  FOR  THE  CONTRACTOR' 

HARRON   RICKARD  e»  McCONE 

S«^n  Frftncisco  Los  Angeles 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast     


Issued    Every    Saturday 


SAN  FRANCISCO,  CALIF.,  APRIL  8,  1922 


Twenty-second  Year  No.  14 


Building  &> 
EndineeriM 


News* 


No.  560   Mission   Street, 
San   Francisco,  Calif. 

MRS.    L..    A.    I.ARSKN,    Publisher 


Devoted  to  the  Engineering',  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Offlcliil    Pnper   of    Vallejo    Balldera' 
Exchange 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year.. $4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Bntered  as  second-class  matter  at 
San  Francisco  Post  OiBce  under  act  of 
Congrress   of   Mnrcli   3,   1870. 


KSTIJAKY   nRll>G*:  TO   «K    BIJII.T   BY 
ALAMEDA     COl  NTY 


Alameda  County  will  go  ahead  with 
the  construction  of  an  Oakland- Ala- 
meda bridge  across  the  estuary  regard- 
less of  whether  the  Southern  Pacific 
Company  shares  the  expense  of  the 
construction.  William  ,T.  Hamilton, 
ohairmari  of  the  Board  of  Supervisors, 
declared  at  a  joint  meeting  of  the 
harbor  committee,  the  Board  of  Super- 
visors and  Oakland  and  Alameda  City 
ofHcials  at  Hotel  Oakland. 

The  end  of  a  three-year  controversy 
between  the  county  and  tho  Southern 
Pacific  is  in  sight.  If  the  railroad 
wishes  to  use  the  bridge  for  its  train.'^ 
tho  cost  of  the  bridge  vill  be  about 
$2,000,000.  while  if  they  decide  against 
this  the  structure  can  be  built  by  the 
county   for   Jl, 300, 000,   said    Hamilton. 

The  county  already  has  voted  the 
issuance  of  $900,000  worth  of  bond^s 
for  the  bridge.  Should  the  S-jutbern 
Pacific  refuse  to  help  the  county  the 
remaining  400,000  necessary  to  con- 
struct the  bridge  would  be  raised 
through  a  tax  levy  extending  over  two 
or  three  years,  according  to  jiresent 
plans. 


NEW  LOGGING  FIRIVI  BUYS  lOO.OOO.OOO 
FEET  OF  TIMBER 


Purchase  by  the  newly  formed  Secur- 
ity Logging  Co.  of  100,000,000  feet  of 
cedar  and  Douglas  fir  timber  in  the  Sno- 
qualmie  Valley  from  the  C.  D.  Stlmson 
Co.,  F.  S.  Stlmson  Co.,  Merrill  &  Ring 
Lumber  Co..  all  of  Seattle,  and  the 
Hewitt  Land  Co.  of  Tacoma,  Is  an- 
nounced at  Seattle,  Wash.  According 
to  present  plans  of  the  purchasers  a 
logging  railroad  will  be  built  Into  the 
timber  body  preparatory  to  cutting. 
Joseph  Irving  of  Everett,  president  of 
tho  Sultan  Timber  &  Railway  Co..  and 
one  of  the  owners  of  the  Monroe  I^og- 
ging  Co.,  is  president  of  the  new  com- 
pany, of  which  the  other  incoi'porators 
and  officers  are  Joseph  Kohauts,  vice- 
president,  and  Petrus  Pearson,  secre- 
tary-treasurer,   both    of   Seattle. 


NEW  WORKING  RULES  FOR  BRICK- 
LAYERS, MASONS  AND  PL.ASTERERS 


New  working  rules  for  approximately 
119,000  members  of  the  Bricklayers, 
Masons  and  Plasterers'  International 
Union  of  America  are  established  by 
a  consent  decree  drawn  up  and  signed 
in  Washington  on  Feb.  24th.  The  de- 
cree followed  a  conference  with  At- 
torney General  Daugherty  with  the 
leaders  of  the  union.  It  will  be  en- 
tered in  the  United  States  Court  in 
New  York.  The  work  of  preparing  a 
decree  that  would  be  accepted  by  more 
than  50  representatives  of  the  various 
locals  throughout  the  United  States  and 
by  the  government  followed  research 
and  inquiry  on  the  part  of  the  federal 
officials  for  nearly  four  months.  The 
decree  provides  in  brief: 

There  is  to  be  no  limit  to  the  pro- 
ductive" capacity  of  the  individual  work- 
man within  the  working  day  or  any 
other  time. 

There  is  to  be  no  limit  upon  the 
right  of  the  employers  to  purchase 
their  material  wherever  and  whenever 
and  from  whomever  they  may  choose, 
whether  these  materials  be  union  made 
or  otherwise. 

There  is  to  be  no  favortlsm  shown 
by  organized  labor  toward  employer 
or  trade  associations  and  no  discrimi- 
nations are  to  be  indulged  in  against 
the  Independent  employer  who  may  not 
be  a  member  of  such  an  organization. 

The  labor  organization  is  not  to  be 
used,  or  permit  Itself  to  be  used,  by 
material  men  or  contractors  or  sub- 
contractors as  an  instrument  for  the 
collection  of  debts  or  enforcement  of 
alleged  claims. 


DOWNING,    ELECTRICAL    ENGINEER, 
GETS    INDUSTRIAL    APPOINTMENT 


Paul  M.  Downing,  vice-president  rt 
the  Pacific  Gas  &  Electric  Company. 
in  charge  of  electrical  construction  and 
operations,  has  been  appointed  chair- 
man of  the  industrial  committee  of  the 
San   Francisco    Chamber    of  Commerce. 

The  industrial  committee  is  the  body 
chosen  from  the  membership  of  tlie 
chamber  to  give  general  direction  in 
carrying  out  the  work  laid  down  in 
Dr.  B.  M.  Rastall's  San  Francisco  pro- 
gram. 

Downing  has  a  national  reputation 
as  an  engineer,  and  only  recently,  at 
tho  request  of  Herbert  Hoover,  Secre- 
tary of  Commerce,  made  a  report  for 
the  government  upon  Muscle  Shoals, 
to  be  used  in  connection  with  the  sale 
of  that  property.  All  electrical  con- 
struction and  maintenance,  the  oper- 
ation of  all  hydro -electric  and  steam 
power  houses,  transmission  lines,  the 
street  railway  system  in  Sacramento, 
and  all  water  systems  of  the  Pacific  Gas 
&  Electric  Company  are  under  the 
direction  of  Mr.  Downing. 

Serving  on  the  industrial  committee 
with  Mr.  Downing  are  Wigglnton  E. 
Creed,  C.  H.  Bentley,  Wallace  M.  Alex- 
ander, George  C.  Boardman,  FVank  E. 
Booth,  Louis  Bloch,  Marshall  Dill,  Mil- 
ton Esberg,  R.  J.  Hanna.  Frederick  .T. 
Koster.  Mortimer  Floishbaoker.  AtlioU 
JIcBean.  J.  B.  Leviscn,  Leon  G.  Levy, 
C.  K.  Mcintosh,  S.  B.  McNear,  Frederick 
H.  Meyer,  Walton  N.  Moore,  S.  F.  B. 
Morse,  George  Rolph.  B.  F.  Schlesinger, 
Paul  Sltoup  and  Ell   H.  Wiel. 


iiitr,  f{\'ri:s  i.n  lo.s  axgeles  .4hk 

HKIJK  KD 


Thf",  Los  Ar.igeUis  Fire  Underwriterp' 
Bureau,  •  througrh  its  secretary,  R.  W. 
Mohrhardt,  anliounces  a  material  re- 
duction-on  tho  Are  rates  en  .ill  fram'- 
(Iwellings,  double  dwellings,  fiats  and 
apartments  in  the  city  of  Los  Angeles. 

•A  re.<?olution  adopted  March  23  by  th'- 
Executive  Committee  of  the  Board  of 
Fire  Underwriters  of  the  Pacific  follow: 

"RESOLVED,  That  an  annual  tariff 
rat<-  be  promulgated  of  35c,  or  70c  for 
three  years,  on  all  frame  dwellings, 
double  Qweilings,  f.ats  and  apartments 
not  exceeding  four  apartments  each, 
omitting  charge  for  exposures  under 
Class  No.  1  in  the  table  cf  exposures 
of  the  Los  iVngeles  tariff  book  of  rate.*. 

Further,  that  the  following  tariii 
rates  of  25c  annual,  or  oOc  for  thre^- 
years,  be  quoted  on  the  above  named 
classes  during  course  of  construction, 
omitting  charge  for  exposures  under 
Cl;^ss  No.  1  in  the  table  of  exposures  of 
the  Los  Angeles  tariff  book  of  rates: 
such  reductio-:K  applicable  only  to  risks 
located  within  tho  Metropolitan  Dis- 
trict of  Los  Angeles. 

Changes  in  rates,  which  may  be 
made,  such  as  that  hereby  publisheC. 
would  prove  enormous  to  conmpanles 
and  agents,  if  they  made  necessary  a 
general  return  on  premium  on  policies 
in  force.  Notice  is  therefor  given  that 
no  reductions  in  rate  on  the  classe;; 
i.amed  siiall  apply  to  a  policy  issued 
prior  to  February   1,  1922." 


TO    Al'POI.Xr    IJEr.EG.VTES     TO     CO.%1- 
MERCIAi.  ENGINEERING    CON- 
-    .      ,    ',  fekicncf: 


invitations  hre  being  mailed  .fron; 
Washington  by  ihi  United  States  Com- 
missioner of  Education  for  appointment 
of  delegates  to  th-j  second  public  con- 
ierence  on  Commercial  Engineering  to 
l:c  held  at  the  Carnegie  Institute  o*^ 
Tct^nnology,  Pittsburgh,  May  1  anl  2. 
Invitations  have  been  sent  to  colleges 
and  univers'iies  having  departments  of 
engineering  and  commerce,  to  banking, 
commercial  and  industrial  corporations, 
enginei^ring  societies  and  to  trade  and 
commercial  organization.s  throughout 
the  United  States,  on  behalf  -jf  a  coin- 
mittep  of  prominent  business  men  and 
deant;  of  engineering  and  commerce 
appoinre'd  by  the  CommissiOi:er  to  in- 
vi'siigate  bu.3ines.s  training  for  engi- 
neers and  engineering  training  for  stu- 
lents  of  bu.^iuess.  The  sessions  of  the 
conference,  ho.vever,  are  .open  to  tho 
public. 

The  chairman  of  the  commit ttee.  Dr. 
Glen  Levin  S-wiggett,  announces  that  a 
ui 'mary  purposo  of  the  conference  is 
to  promoio  plans  for  better  co-crdina- 
\iu:\  o'  the  major  opeiation.s  in  indus- 
try and  comm-rce.  Intei  nationall;. 
l<iiown  business  men  and  engineer.s 
iiave  been  i:ivit-2d  la  address  the  con- 
ference on  majcr  lopios  ret-iting  to  the 
eo-ordi-nati.-a  of  college  traininc;  with 
the  industrial  demand,  to  civic  anti 
social  trailing  of  ihir  engineer  and 
busines:^  n;a:i.  and  to  the  training  of 
•,he  env.ino-M-  for  •n:ina.*f»meii*.  of  over- 
seas engineering  projects. 


MOW    '»»F«.    PI,ANT    1\    OVKI.AMJ 

The  Universal  Products  Co.,  manu- 
facturers of  household  articles,  will 
erect  a  plant  in  Oakland.  The  plant 
will  cost  about  $100,000,  and  will  em- 
ploy  more   than    1500    men   and    women. 
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ALONG  THE  LINE 


The   Observer 


The  Southern  Pacific  Company  has 
asked  for  bitis  on  the  construction  of 
2('00  sing-le-sheathed.  steel  super-slruc- 
ture.  automobile  cars  of  50  tons  ca- 
pacity to  be  used  on  its  Pacific  Sjstem. 
according  to  an  anouncenunl  made  hy 
tiio.  McCorniick,  General  Superinten- 
dent or'  Motivv  I^ovver  for  the  r:=iil- 
road.  There  cars,  which  will  be  of 
the  mose  modern  t>pf  of  automobile 
cars,  will  b.;  '(luipDed  with  doubi.'- 
swing  end  doors  «nd  staggered  side 
doors  having  I'l  feet  clear  opening. 
.Vccording  to  McCormiok  ine  Southern 
Pacific  now  has  2107  automobile  cars  in 
US'?  on  its  I*a<-iH'-  .S>stein  and  the  new 
i.rdor  will  b.-  the  largest  iv<;r  placed 
by  a  western  r;iJlroid  for  I  his  clas.*  oi' 
c'luipmi  nt. 


The  practices  of  a  small  minority  In 
the  ^on.struction  Industry  are  un- 
endurable and  must  be  cleaned  up  if 
business  and  commerce  desires  pro- 
tection "from  the  steady  Invasion  of 
regulatory  hands  of  the  government," 
Herbert  Hoover,  Secretary  of  Com- 
merce, declared  In  his  address  before 
th.  fifth  annual  meeting  of  the  Na- 
tional Federation  of  Construction  In- 
dustries at  Chicago.  The  secretary 
said  that  during  the  past  ten  months 
the  department  of  commerce  has  given 
intensive  study  to  the  situation  in  the 
construction  industry,  and  he  made  the 
comment:  "This  situation  must  be 
cleaned  up." 


Tlie  T.  !..  Smith  Comp-iiiy.  MHwaukec, 
WiFCcn.sin.  ha:-:  published  a  new  hooklc 
on  pavir.g  lyiJc  concrete  mixers.  The 
booklet  contains  detailed  specifications 
on  n.odel  10  K.  14  E  and  21  "E.  to- 
gether with  photograi)hR  of  Smith 
i'aving  Mi.xerK  in  use  in  vari<ius  p.irt« 
of  th*»  count ly.  Special  f»ttenlion  is 
paid  to  the  new  full-CHterpillar  model.s 
and  the  operation  -(f  iheir  various 
fentur'?.'*  are  dosrrib»d  and  illusliate«l 
In  detail.  Copies  of  this  booklet  wiP 
be  mailed  on   riuuesl. 


The  Spokane  county  commissioners 
(Washington)  have  decided  to  under- 
take a  supplemental  road  construction 
program  to  cost  approximately  |150, 
000.  The  county  plans  to  spend  about 
$•150,000  on  roads  this  vear.  nids  re- 
ceived by  the  commls-sloners  were  con- 
NJdorably  lower  than  the  estimates,  re 
MUltlng  in  the  1150,000  surplus,  now 
to  be   used. 


O.  O.  HtiKhdon,  former  manager  of 
ihe  Portland,  Ore,  Builders*  Kxchange, 
has  been  made  executive  secretary  of 
the  Associated  General  Contractors  of 
T'orlland,  with  ofTlces  In  the  Multnomah 
Motel.  This  ofTlce  I.t  entirely  separate 
from  that  of  the  P.xclflc  Northwestorn 
Chapter  of  the  Associated  Qenoral  Con- 
tractors of  America  which  Is  main- 
mined  In   the  same  oltjr. 


OrKnnl7.iiti.iii  of  the  Washington 
Wood  Products  Co.,  maintitlnlng  a 
plant  at  1612  fi-nter  St .  Tacomn,  Wanb  . 
has  been  coinpleted.  The  comi':iny  will 
manufttcttire  tnoldlnKS,  casing,  l>  ne  and 
flnlxh.  and  will  make  a  H|>e<:liilty  of 
clear  Or  prmlucts.  J.  J.  Herllhy.  for- 
marly  with  the  St.  Paul  and  Tftcoma 
Lumber  C" .  la  Nt<cr«tary-m*nag«r  of 
lh«  hew  concern. 


Street  car  fares  in  California  cities 
are  practically  without  exception,  the 
lowest  in  the  United  States,  according 
to  information  given  out  by  the  Rail- 
road Commission.  The  information  is 
based  on  reports  gathered  from  a 
hundred  of  the  principal  railways  in 
the  United  States  for  use  in  the  Holly- 
wood rehearing  of  the  Pacific  Electric 
case. 


"Zinc  as  a  Paint  Pigment."  has  been 
put  into  booklet  form.  This  Is  the 
stibject  of  an  address  by  W.  Homer 
Hendricks,  general  sales  engineer  of 
the  New  .Jersey  Zinc  Co.,  before  the 
International  Assoclatlop.  of  Master 
House  Painters  and  Decorators  of  the 
United  States  and  Canada,  in  conven- 
tion at  Kansa.s  City,  Missouri. 


The  "Save  the  Surface"  campaign 
started  by  the  Golden  Gate  Paint  and 
Varnish  Club,  will  be  held  from  May 
1st  to  14th,  and  will  be  participated  in 
by  seven  counties,  according  to  an  an- 
nouncement made  by  offlclals  of  the 
club.  A  special  meeting  will  be  held 
.Apiil  10th.  to  discuss  details  for  the 
campaign. 

M.  G.  Odenhclmer  and  Werner  Leh- 
mann,  formerly  with  the  Pacific 
Enameling  and  Plating  Co.  of  Los  An- 
geles, have  (,pencd  up  'he  Fresno 
Enameling  Co.,  at  2131  South  Van 
Ness  avenue,  Fresno.  The  firm  -will 
specialize  in  enameling  auto  parts,  fil- 
ing   cabinets    and    lighting    fixtures. 


Due  to  a  change  In  the  character  of 
Its  product  from  engines  for  power 
plant  use  to  steam  shovels  and  cranes, 
the  Ball  Engine  Co.  has  changed  Its 
name  to  the  Erie  Steam  Shovel  Co. 
The  company  practically  ceased  the 
manufacture  of  engines  about  two 
veari  as*. 


The  Magnolia  Packing  House  Co., 
has  been  organized  In  Tulare  County 
vlth  W.  S.  Shlppey.  secretary-treasur- 
er. The  company  Is  composed  of  the 
leading  orange  growers  In  the  Mag- 
nolia District,  and  will  erect  a  packini,' 
plant    along    the    Santa    Fe    railroad. 


Th.'  Southern  Pacific  Uailroad  and 
Pacific  Fruit  Express  Company  have 
coniplited  arrangements  to  erect  a 
$400,000  Ice  and  loading  plant  at 
Bakersfleld.  The  plant  is  required  to 
meet  the  demands  on  Increased  fruit 
Hhlpment.*<  from  the  San  .Toaquin  valley. 

Octavius  Morgan,  noted  architect  of 
Los  Angeles,  died  In  that  city  March 
29th.  Among  the  Los  Angeles  struc- 
tures designed  by  Morgan  are:  I.  W. 
Hellman  btillding.  Farmers  and  Mer- 
chai\ts'  Nnilonal  Bank,  Storov  building. 
Stock  Exchange  and  Van  N'nys  building. 

The  Alameda  county  supervisors  have 
been  petitioned  to  construct  a  road  by 
(?ontrii  Costa  an<l  Alameda  cunntles 
from  rftstern  Oakland  and  from  San 
I.eandro    into    th.'    Mi.raga    vail.  y. 

Hedlund  Box  and  Lumber  C...,  Spo- 
kane, Wash.,  will  construct  power 
hnuni-  and  additional  factory  bnlldlngs 
at  lis  pinnt  In  Stone  atrcet.  linprovo- 
menta   will   cost    171,000. 


Arthnra  P.  Denton,  engineer  for- 
merly in  charge  of  the  San  Francisco 
office  of  the  Portland  Cement  Associ- 
ation has  been  appointed  sales  mana- 
ger of  the  Pacific  Portland  Cement 
Coiiij>any  (:'"<>nsolidated  of  San  Fran- 
cisco. Denton  succeeds  F.  W.  Erlin, 
secretary  and  .=ales  manager  who  has 
l>ecome  associated  with  the  Coast  Rock 
vK:    Gravel    Company. 


.\  coniprehei.siV'^  program  for  the  re- 
surfacing of  all  water-bound  macadam 
streets  of  .Sacrani.-nto  has  been  worked 
out  Ly  City  Engineer  .Vlberl  Givan. 
who  intends  to  pl.ice  the  matter  before 
properly  ov  ners  in  resolutions  of  in: 
lention  to  be  submitted  to  the  City 
Council. 


City  Trustees  of  Tracy  are  planning 
to  improve  Fourth,  Sixth  and  Eleventh 
streets  at  a  cost  of  $147,499.  The  work 
will  consist  of  paving,  curbing,  sewer 
and    water   extensions. 


■O.  A.  Miiessel.  for  a  number  of  years 
manager  of  the  Seattle  branch  of  the 
Truscon  Steel  Company,  Is  now  a  mem- 
ber of  the  sales  force  of  the  Belknap 
("Slass  Company,  S'eattle. 


The  city  of  Seattle  is  asking  for  bids 
on  a  $725,000  high  school  to  be  erected 
at  24th  avenue  and  Jefferson  streets. 
The  building  will  provide  accommoda- 
tion   for    1350    students. 

Lorin  Stevens,  80  years  of  age, 
nationally  known  as  a  steel  manufac- 
turer and  recently  retired,  Galesburg, 
III.,  died  at   Riverside,  Calif.,  April   1. 


The  City  Trustees  of  OrovlUe  have 
adopted  a  new  fire  and  building  ordi- 
nance requiring  permits  for  repairs  to 
buildings    where    the   cost   exceeds    $10. 


The  American  Association  of  Engi- 
neers will  hold  Its  eighth  annual  con- 
vention at  Salt  Lake  CItv,  Utah,  June 
5th  to  7th. 


The  tenth  annual  convention  of  th© 
ITnlted  States  Good  Roads  Association, 
will  be  held  at  Phoenix,  Arlj!.,  -Vprll 
24th    to    29tb. 


The  National  Ice  and  Cold  .Storage 
Co.,  has  started  construction  on  a  86- 
ton  refrigerating  plant  in  Gerbor,  Te- 
hama  county. 


Stepa  are  being  taken  at  Centervlllo, 
/Vlrtinoda  county,  to  call  an  election  to 
vote  )).indf<  of  $l6o,00iV  ti>  tln:ince  con- 
struction of  a  now  high  school  bulldltiff. 


Plant  of  the  Tncomn  Fir  Lumber  Co,, 
V'.rst  Eleventh  .»nil  <'iinal  S(s.,  Taroma. 
Wash.,  sulTers  lire  1.<.sm  totaling  $55,000. 


Itulldlng    actlvltleh     In    fltockion     for 
lh«   niontb   of  March   toUlsd  $1184,06$. 


Pr«okln»r  plMiit  <if  Cnllf.irnln  Peacit 
.and  rig  (;rowors'  Asstx-lallon,  Fresn.i, 
^<urrercd   flOU.OOO   fire   loss  on   March  31. 

Building  permits  Issued  In  Berkeley 
for  the  month  of  March  totaled  195 
coyoring  operations  costing   $511,000. 
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Peace  Looms  in  Santa  Clara 

County  Building  Controversy 


Arbttrntioii     l'roi»ois:il     Givi-n     liiolli.-lal     r:ndorHemont     of     Employer*— -^Tfll     B« 
I>rfM«'nte«1   to  liiiildiriK  Trades   (■oiincil — Proposalii  a«  Baal*   Settle- 
ment   I'repaicd    by    Indiistrlnl    Asuoclation 

The  formation  of  an  arbitration  committee  to  settle  all  disputes  over  the 
labor  situation  in  Santa  Clara  County  was  unoflioially  endorsed  by  the  Builders^ 
Exchange  at  a  recent  meotiny. 


rhe  comnittee,  as  proposed,  would  be  composed 


Clara   as    ex-oflicio    meml)ers.  -.^        ,     „    .u-    t„ 

The  plan  was  presented  !.o  the  exchange  by  a  committee  from  the  In- 
dustrial Peace  association,  composed  of  Dr.  J.  A.  Jayet,  Charles  Pease  and 
T  C  Rodt?ers  I'  M.  Soullin,  founder  of  the  association,  was  also  present  at 
the  meeting.  'The  exchange  heartily  endorsed  the  proposed  plan.  The  same 
nroDosal  will  be  presented  to  the  IJui'ding  Trades  council  by  the  same  com- 
mittee If  the  plan  receives  the  .same  reception,  it  is  very  likely  that  measures 
to  put' it  into  effect  will  be  taken   in   the  near  future. 


The   scheme    is   embraced    in    the   fol- 
lowing   list    of    proposals: 

"The  Ran  Jose  branch  of  the  Na- 
tional Industrial  Peace  and  Education 
association  respectfully  submits  the 
follo\vin,g  proposals  as  the  basis  for 
settlement  of  the  present  difficulty  in 
the  building  trades  and  as  supplying 
a  set  of  working  rules  for  the  con- 
sideration of  employers  and  employes 
generally  These  proposals  aim  at  jus- 
tice for  pA\  concerned  and  we  believe, 
if  adopted,  they  will  help  to  bring  har- 
mony between  the  forces  of  employers 
and  employes,  as  well  as  industrial 
peace,  contentment  and  prosperity  to 
the  community. 

WorkiiiK   Rules 

I.  Hoiirn  of  Labor— Eight  hour; 
.shall  be  the  maximum  number  of  hours 
constituting  a  day's  work  or  a  night's 
work;  except  it  be  as  overtime  witn 
payment  for  same  as  herein  provided. 
Five  and  a  half  days  shall  be  a  labor 
week   or  a  week's   work. 

II.  WorkliiK  Hours — The  working 
hour.s  shall  be  from  8  a.  m.  to  12  m. 
and  from  1  p.  m.  to  5  p.  m.,  with  one 
li.iir  for  dinner,  or  as  otherwise  agreed 
between  each  employer  and  his  em- 
ployes,   eoMcctively    or    individually. 

III.  NIsyht  Work — When  two  gangs 
are  employed,  working  hours  of  the 
night  .«hift  shall  be  from  8  p.  m.  to 
12m.  and  from  1  a.  m.  to  5  a.  m.  with 
one  hour  for  meal.  Such  hours  may  be 
eh:ingcd  by  mutual  agreement  between 
employers  and  employes  to  conform  to 
the  exigencies  of  the  work  to  be  don© 
and  the  relation  of  that  work  to  publio 
lonveniences  and  necessity. 

IV.  Overtime — Overtime  shall  be 
paid   for  at  time  and  a  half. 

V.  Double  Time — Work  done  on 
Saturday  afternoons.  Sundays.  Fourth 
of  .Tilly.  T.,abor  Day.  Thanksgiving. 
Chri.stmas,  Admission  and  Decoration 
d.'ivs  is  to  be  paid   for  as  double  time. 

VI.  Wa«es — From  date  of  this  agree- 
n;er.t  to  February  l."),  1923,  the  mini- 
mum rate  of  wages  shall  be  as  fixed^by 
the  arbitration  wage  board  of  San 
Francisco,  which  is  appended  and  is 
accepted    as   a    part    of   this   agreement. 

VII.  Waise  and  Peace  Board — ^A. 
committee  of  five  shall  constitute  an 
industrial  wage  and  peace  board  who 
.'ihall  adjust  all  wages  subseauent  to 
February  15.  1923,  and  from  time  to 
time  as  agreed  upon  by  employers  and 
employes,  and  In  accordance  with 
changing  economic  conditions;  such 
wages  to  be  adetiuate  always  to  pro- 
vide for  the  welfare  of  the  employe 
according  to  modern  American  stand- 
ards. This  committee  shall  be  consti- 
tuted as  follows:  Th-^  president  of 
.Stanford  University  and  the  president 
of  the  University  of  Santa  Clara,  shall 
be  ex-officio  members  of  the  board. 
The  three  judges  of  the  superior  court 
of  Santa  Clara  ount.v,  acting  con- 
jointlv  shall  name  one  member  who 
shall   not  be  Interested  directly   or  In- 


directly in  any  etuployer's  or  employe's 
organization.  The  Bull.ilng  Trades 
Council  of  Santa  Clir.a  county  shall 
name  one  member  and  the  Builders' 
Exchange  of  Sania  Clara  C(.>uiity  shall 
name  one  member.  In  the  event  of 
the  failure  of  any  of  the  said  .•artlrs 
to  appoint  a  member  of  this  board  as 
herein  provided,  the  board  of  directors 
of  the  Industrial  Poa  ;e  and  Education 
association  of  Santa  CUiii  <:oiinty  sh.iil 
proceed  to  All  such  vacancy  tempor- 
arily. This  board  shall  also  have  juris- 
diction in  all  matt^,.-3  in  dispute  be- 
tween employers  and  employes  In 
which  employers  and  employes  are  un- 
able  to   reach   an   agreement. 

vril.  Pay  Day  —  X^'ag's  shall  be  paid 
weekly  at  or  before  the  closing  hour 
of  the  day  on  whi.>h  t'.i'^  pay  iay  of 
each    employer    occurs. 

IX.  Dischargre— If  any  workman  is 
disch.-jrged  he  shall  be  entitled  to  re- 
ceive his  wages  at  once,  and,  failure 
to  so  receive  them  he  shall  be  entitled 
to  payment  at  regular  rate  of  wages 
for  every  working  hour  of  waitinsr 
time  which  he  may  suffer  by  default 
of  the   employer. 

X.  Lack  of  Materials — In  case  work 
is  suspended  by  reason  of  lack  of  ma- 
terials, workmen  are  entitled  to  and 
sliall  he  paid  their  wages  on  demand, 
that  they  may  seek  work  elsewhere  If 
necessary. 

XI.  Complaints — Any  employe  oi 
committee  of  employes  in  any  plant 
representing  an  organization  of  work- 
m<5n  shall  have  the  right  to  prefer 
complaints  and  to  have  a  conference 
with  their  employers  when  conference 
is  desired. 

XIT.  Nothing  in  this  agreement 
shall  be  so  construed  as  to  prejudice 
the  right  of  the  employer  to  employ 
either  union  or  non-union  help  or 
both;  nor  so  as  to  prejudice  the  rlg'ht 
of  employes  to  organize  for  their  com- 
mon benefit;  nor  as  to  prejudice  the 
ri^ht  of  the  individual  employe  to 
affiliate  or  not  to  affiliate  with  such 
organization. 

Theses  rules  relate  specifically  to  the 
luiilding  trades  but  are  applicable  to 
all  industrial  branches,  the  standard 
wages  and  rules  of  the  Arbitration  and 
Wage  Roard  of  San  Francisco  furnish- 
ing tlie   basis   up   to  February    15,   192S. 

"These  working  rules  are  designed  to 
cover  only  those  matters  that  are  vital 
and  fundamental  in  the  relations  of 
employers  and  employes.  Many  minor 
and  incidental  matters  may  reasonably 
be  left  to  the  decision  of  employers  and 
employes,  the  Wage  and  Peace  Board 
affording  an  agency  for  reaching  a 
settlement  when  the  employers  an( 
employes  cannot  arrive  at  an  agree- 
ment. 

We  believe  the  struggle  of  the  labor 
unions  for  years  past  has  been  to  se- 
cure Just  the  safeguards  and  standards 
provided  for  in  these  rtiles  and  agree- 
ments.    We  believe,   therefore,  that  th^ 


laborer  can,  without  loss  of  dlgTilty  or 
essential  principle,  and  without  jeopar- 
dizing either  his  Individual  or  collec 
five  Interests  accept  the  proposed 
remedy  for  Industrial  warfare,  substi- 
tuting for  strife  a  just  and  Intelligent 
basis  for  industrial  peace  and  com- 
munity   wellbelng. 

THE      INDUSTRIAL      PEACE 
EDUCATION    ASSOCIATION. 

Per   Dr.   A.    Jayet,   Chas.    Pease, 
Rodpers.   committee. 


AND 

J.    C. 


.SWTA       <I-\U.V      HIILDI.VG       lUVIJI 
I  MONS  KKFI  SB  PKACIO  PROFOSAI. 


Declaring  that  the  proposals  of  the 
Industrial  Peace  Committee  were 
merely  the  "open  shop"  plan  under 
another  name,  the  Building  Trades 
Council  of  Santa  Clara  County  at  a 
recent  meeting  refused  to  accept  the 
plan  which  received  the  unofRclal  en- 
dorsement of  the  Builders'  Exchange. 
The  proposal  included  the  appointment 
of  an  arbitration  committee,  composed 
of  representatives  of  the  employers 
employes,  people,  and  Dr.  Wilbur  of 
Stanford  University  and  Father  Maher 
of  the  Santa  Clara  College,  as  ex- 
officlo  members.  This  committee,  the 
Kiiiilding  Trades  Council  declares, 
v.ould  be  so  tied  up  by  the  working 
rules  that  it  would  be  im.possible  for 
it   to   take  effective  measures. 

"We  pointed  out  numerous  fallacies 
in  the  rules,"  J.  F.  Cambiano,  head  of 
the  Council  declared,  "and  we  brought 
up  many  points  which  the  comniittee 
had  not  considered  before.  I  am  sure 
that  the  only  way  the  labor  difficulties 
can  be  remedied  is  for  a  committee 
from  the  employes  to  meet  with  repre- 
sentatives of  the  employers  and  argue 
the  matter  out.  This,  I  am  certain, 
will  be  the  aim  of  the  Industrial  Peace 
a.sso'iation    in    the    future." 


\I,\MKDA     COl'VTY    BlILDERS    TO 
MOM)   AXXl'AL,   BAVaiET 

i:s<:ib]i.<<hiii(  nt      of      School       to      Train 

IJrUk  layers        I'ro|io«ed — Kxehanice 

I'^iuiiloynienl       lliireau      Keportw 

Many    Me?i    I'liieed    on    .lohM 

Si  nee      First      of       Vear 


The  lirsi  annual  bantjuet  of  tht 
Buldtrs'  Exchange  of  Alameda  County 
will  b(  held  in  the  Hotel  Oakland.  May 
i,  acort'iing  to  an  ,1nnouIU•^  mcnt  ot 
W'm.  E.  Hague.  Secretary.  .\n  elaborate 
program,  ot  entert-Tinment  has  been  ar- 
ranged ,ind  short  talks  will  be  made  by 
capable  speakers;  on  the  "American 
Ph.n"  and  the  "Build  and  Buy  Now" 
movement.  The  R.Hiiquet  Committee  's 
licadcd  by  L.  C.  Eraser,  who  has  secur- 
ed the  co-operation  of  the  Ciiaml)er  of 
("ommerce.  Real  Estate  Board  and 
various  bu.<iness  organizations  to  make 
I  in-  affair  a  one  hundred  per  cent  suc- 
cess. 

Seek    Briek    .School 

'I  he  Brick  Contiaciors"  Council  of  tht 
Alameda  County  Exchange  has  decided 
to  .seek  the  aid  of  the  Oakland  Cham- 
ber ot  Commerce  in  establisV.ing  a-i 
npiM-entioe  school  with  a  v''ew  to  train- 
ing young  American  boys  in  the  bi'ick 
irade  and  eventually  .«up|i'ying  tlif  ex- 
i-'.ling  shortage  of  bricklayers.  The 
sch.Tol  for  apprentice  plasterers,  ac- 
ooruing  to  members  of  the  Exchange. 
IHOved  so  successful  that  there  >s  every 
ici'.'^OT  to  belitve  a  similar  school  for 
lirickla.N  ers  will  he  equally  satisfactory 
in   results. 

I'^mploymeut  Bureau  Active 
T'.M-  Employment  Ofhce  of  the  Oak- 
;aiid  Exchange  shows  that  a  total  of 
:;',tS  men  were  placed  during  the  month 
vf  .January  :«nd  413  during  the  month  of 
Kri-ruary.  The  rejiori  for  March  is 
now  being  compiled  and  from  present 
indications  will  show  in  excess  of  500 
men    established  on    improvements. 
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Berloy  Metal  Lumber  Constructi 


ion 


Berloy  Metal  Lumber  products  are  manufactured  and  erected  by  the  Berber  Manufacturing     Comnnn.- 
Street.    San    Francisco    and    405    East   Second  Street.  Los  Angfles^^  ^      ^ 


1120    Mission 


BERLC^  Metal  Lumber  consists  of 
pressed  steel  joists  and  studs  with 
a  complete  line  of  accessories,  pecu- 
liarly adapted  to  and  primarily  de- 
sig-ned  for  economical  strong-,  light 
weight,  fire  resistive  floor,  I'oof  and 
partition  constructif>n  in  buildin&S  of 
liarht    occupancy    requirements. 

It  is  particularly  recommended  in  the 
construction    of    residential    and    public 
Imildingrs,    such    as    apartment    houses, 
dormitories,    dwellings,     banks,     hotels, 
club  houses,  schools,  hospitals,  church- 
e.s.    collegres,    office    liuildings,    garages, 
retail    stores;     theatres,    etc.;    also    for 
complete     framing;     including     exterior 
walls  for  such  struc- 
tures   as    residences, 
apartment  houses, 
added  stories  to  pre- 
sent   buildings,     pent 
houses,     ridge     roofs, 
mezzanine   stories, 
balconies,  dryers,  etc. 

The  sections  are 
adapted  to  and  de- 
signed for  the  lighter 
loads  such  as  are 
usually  carried  by 
joists  and  studs,  and 
therefore  do  not  re- 
place structural  steel 
or  reinforced  con- 
crete skeleton  frame 
nor  masonry  walls 
where  such  materials 
are   required. 

Berloy  Pressed 
Siteel  Joists  may  be 
used  for  light  loads 
in  spans  up  to  about 
30  feet  in  length,  and 
will  carry  floor  loada 
up  .  to  300  or  400 
pounds  per  square 
foot  in  shorter  spans 
Metal  lumber  con- 
struction Is,  however, 
at  Its  host  from  an 
economical  and  prac- 
tical staridpoint  In 
spans  of  12  to  24  feet, 
and  for  live  loads 
ranging  troni  40  to 
12. ">  pound?  per 
.square  foot.  I^ong 
lengths  are  formed 
of  strip  steel  which 
eliminates    splicing. 

Metal  Lumber  Con- 
struction is  li.-ised 
upon  the  use  of  Ber- 
loy pressed  Btet-l  Id.-kI 
carrying  monilier.';.  .i 
reinforcing  f  .a  b  r  I  '■ 
fwhich  also  form.i  It.s 
own  cr-nterlng)  con- 
pljitlng  of  Ull.]>lcx   nr 

•  xpnndi-d  metal  lath. 
n  2-Inch  reinforced 
ronrrcte  flri'-rcvHi - 
Ive  slab  under  the 
floor  flnlffh  and  a  Vx 
Inch     cement     mortar 

plUfltcr    protection    to    <ii<.     un-iir     nnlf    nt 

the   Joist*"   and    f.n    hr-m    sides   of  partl> 

•  Ion    «t»i(1ii. 

Utnt    I'rfitrrlinn    nnil    Hntrty    nt    I.raa 
Comt 

I„n8t  year  th«-  fire  loss  In  thfl  TTnlted 
.Mt«t^M  wiit>  nearly  three  hundred  mil- 
lion rtollnrs  Why  take  the  risk  IJf- 
volved  In  biirnable  bulldlnirn  when  y«u 
can  build  fin  proof  at  low  cost  with 
Barloy  Metal   I^umb«r7 


The  Metal  Lumber  floor  and  partition 
construction  shown  in  the  accompany- 
ing picture  is  the  simplest,  most  eco- 
nomical  fireproof  system  known. 

The  design  and  the  quality  of  the 
material  give  it  great  strength  with  no 
excess  weight.  It  is  easy  to  erect — 
permanent — saves  time.  labor  and 
money. 

Whil-  possessing  all  of  the  fireproof 
construction  advantages  Metal  Lumber 
is  as  adaptable  as  wood  and  when  its 
permanence  and  freedom  from  decay- 
ing, shrinking,  warping,  swelling  and 
settling  are  considered  it  is  more  eco- 


than  ten  millions  of  square  feet  of 
floors  and  partitions  stand  as  evidence 
of  Jletal  Lumber  value. 

M'^tal  Lumber  is  well  suited  to  any 
climate.  It  was  used  in  the  Govern- 
ment Observatory  at  Lima,  Peru.  The 
U.  S.  Government  used  forty-four  car- 
oads  of  it  in  the  Schofleld  Barracks, 
Honolulu,  H.  1.  Metal  Lumber  build- 
ings in  Guatemala  (passed  through 
earthquakes  of  1917  and  1918  without 
injury  or  even  cracks  in  the  plaster. 
(See  Amer.  Concrete  Inst,  proceedings 
1919.  Vol.  XV,   Pg.    213.) 


Stru.lural      Steel      Kram.— r.rrloy     M.t;,l      '.umbo       Ircs.scl     Slcol     Joists 

Kdward    Berk    Fireproof    Apartment     BulldlnK     in    San     Francisco. 

M.  V.   Polltoo.  .\rrhltect. 


iHMin.il  than  wood  and  far  more  eco- 
nomlial  th.m  the  heavy  types  of  fire- 
proof construction 

Berloy  onfflneers  perfected  the  Metal 
Lumber  .system  of  con!»tructlon,  and 
I'lanv  years  of  nne  have  demnnstnitnd 
itM  Miperlorlty. 

**lri>nu  — r'lrf|»r«irtf — Prrmniirnl 
MKht    Wflirhl 

Kvory  Meliil  Lumbfr  Instnllntion  has 
boon  Huoceseful  This  construction  has 
bsfn    In   u»e   for   miiny  years  and   mors 


tun-  will  b 

•  li'corntlon, 

•'quipment     Inntalbd     nt 

cost." 


n  O  M  E       BUILDING 

EXPOSITION      WILL 

PRO  MPT        CO  N- 

STRUCTION 

It  is  planned  by 
those  Jn  charge  af 
the  Home  Beautiful 
and  Construction  ex- 
position, which  will 
be  Jield  in  the  Civic 
Auditorium  from 
April  25  to  May  2,  to 
carr>  a  particular 
appeal  to  those  who 
contemplate  building 
at  this  time.  "Such 
an  exposition  is 
bound  to  be  of  the 
greatest  assistance 
to  the  prospective 
home  builder  in 
choosing  the  most 
desirable  site,  mate- 
rials and  equipment 
for  the  new  build- 
ing." said  George  W. 
'Jcrhard.  secretary  of 
the  Civic  league. 
"and  1  hope  to  see  a 
most  complete  dis- 
play of  all  these  ne- 
cessities. Includin.u 
the  newest  Innova- 
tions that  go  to  make 
tho  modern  home 
ind  building  sightly 
•md  comfortable. 

"A  great  many  of 
tlio  streets  of  San 
Kranclsco  present 
rather  monotonous 
appearance  so  far  as 
tlie  buildings  go." 
(i.ntinued  Gerhard, 
"there  is  practically 
nci  individuality  in 
tbi Ir  design  or  dec- 
oration. One  can 
look  down  one  stmet 
and  see  most  of  tho 
others.  I  believe 
that  building  shows, 
.siicli  as  the  Home 
Beautiful  .iiid  Con- 
Htructlon  exposition 
will  overcome  this 
lack  of  artistic  de- 
Hlgn.  and  through  Its 
Mil  g  g  e  «  t  1  o  n  tho 
buildings  of  the  fu- 
mor«^  .irllstlc  In  design  and 
with  the  most  modern 
the     nilnlmum 


HOMIS    A  I  -I'llOltiy.KII 


OoluKn  eoiint>  at  a  recent  election 
■lulhorlsod  n  bond  Issue  of  $795,000  to 
oonsfruet  a  system  of  good  roa<ls.  A 
totril  of  [»"•  \otes  wore  cast,  of  those, 
r>|R    Wi'rr    csst    In    f»vor   of   the    Ihmu«. 


Saturday.     April   8,     1922 


ARCHITECTS    SEEK    SAPKTT    IW 
Bi;iL.UINO   CONSTnirCTIOif 


BUILDING     AND     BNQINBBBING 
WHAT  NEXT!!! 


NEWS 


TUo.  OresTcn  State  Board  of  Vrchltert 
Examiners  in  conjunction  with  the  of- 
fice of  tbe  Plate  Fire  Marjinl  hna  i>iade 
:iii  appo.il  to  the  archlteo's  of  tlie  slate 
to  cooperate  with  them  in  enforcing: 
the  provisions  of  the  stats  laws  and 
orders  of  state  officials  relating  to  the 
regrulation  of  buildini?  construction, 
which  provide  for  greater  safety  to 
life  and  propertj'  from  fire  and  acci- 
dent. The  State  Board  of  Architect 
Examiners  requests  that  all  plans  for 
buildings  to  be  used  wholly  or  in  part 
as  places  of  public  assembly  of  any 
character,  including-  schools,  dormi- 
tories, hotels  and  appartment  houses, 
be  submitted  to  the  State  Board  of 
Architect  Examiners  or  to  the  office 
of  the  State  Fire  Marshal  for  sugges- 
tions !is  to  public  safety. 


GOVERNMENT      ■WIIiL      CLOSE      THE 
NATION'S   LARGEST  TIMBER   SALE 


The  largfest  timber  sale  ever  made 
by  the  Government  will  be  made 
shortly  to  the  Fruit  Growers'  Supply 
Company,  the  auxiliary  manufacturing 
corporation  of  the  California  Fruit 
Growers'  Exchange,  it  Is  announced 
by  Paul  G.  Redlngton,  District  Forester 
of  the  United  States  Forest  Service. 
The  exchange  is  the  growers'  co- 
operative association  which  markets 
the  hulk  of  the  California  orange  crop. 

The  contract  Is  for  1,000,000,000  feet 
of  timber  in  the  Lassen  National  Forest 
in  Lassen  County,  Calif.,  and  will  net 
the  Government  $3,314,000.  The  tim- 
ber cutting  will  extend  over  a  period 
of  thirty- one  years. 

'The  contract  has  been  approved  by 
Redington,  but  not  yet  formally  rati- 
fied   by    the    Secretary    of    the    Interior. 


Those  who,  having  been  confused  by 
contradictory  predictions,  are  in  for  an 
•'oxcess  prophets  ta.\"  will  read  the  fol- 
lowing Irom  the  Menu  of  the  Mnniian 
«<inlth  Supply  Compoiiy  with  added  in 
tercHt.  Wc  make  no  comment  on  its 
authenticity   or  accuracy: 

There  will  be  temporary  .spurt.s  thirf 
fall,  providing  we  have  fairly  good 
crops,  providing  the  deflation  in  prices 
of  farm  products  and  inflation  in  prices 
of  building  materials  are  brought  near- 
er   in    balance. 

We  are  going  to  have  gJod  crops 
(providing  it  i;;  not  loo  hot,  loo  cold, 
too  wet  cr  too  dry. 

The  crops  will  Ik  marketed,  provid- 
ing the  farmer  i.-;  furni.shed  sutficien! 
cars. 

Ho  will  be  providid  sulficpent  cars-', 
pi'oviding  the  railroad  companies  have 
enough. 

The  railroad  will  have  enough,  pro- 
viding they  can  get  the  men  to  repair 
them. 

They  can  get  the  men.  providing  they 
will  V.  ork. 

The  men  will  work,  providing  they 
ai'i;  satisfied  with   the  wages  offered. 

They  will  be  saMsfied  with  the  wages, 
providing  they  cannot  obtain  greater 
wages  doing  something  elf-e. 

Tney  can  make  more  money  at 
something  else,  i)iovi(ling  there  i:; 
something  else. 

There  will  be  sonu-tning  else,  pro- 
viding everybody  can  got  work. 

i^veiybody  can  got  work,  providing 
))rice.s  of  material  and  labor  are  re- 
duced sufficiently  to  make  building  at- 
ti'active. 

Prices  of  matt^rial  will  be  reduced, 
providing  the  demaiid  of  labor  is  de- 
creased. • 

The  demand  will  continue  to  show 
a  decrease,  providing  co'ifidence  is  not 
restored.  Confidence  will  be  restored, 
providing  Manufacturers,  Distribuloi  .^ 
and  Dealers  will  get  back  to  a  reason- 
able margin  of  profK. 


.    That's-all  -there  is   to  it — clear 

as  mud — funny  someone  hasn't  thotighl 
of  it  sooner. 


MII.K.S    OF    J'AVKII     SrUKK 
IN   AI.AMKIIA 


.'■"treels  in  Alameda  are  among  tli" 
bort  paved  in  Calllornia  in  comparison 
to  its  size,  according  to  I'ur.Mo't  Mami!- 
ton.  City  Engmeer.  In  stacisiics  just 
compiled  for  C.  E.  Hickok  City  iWan- 
.Tgcr,  Kamillon  pomtb  out  thii  al- 
though Alameda  is  but  one-  mile  wid>- 
and  si.x  miles  long,  it  contains  just  6'.» 
milet;  ol   paved  stieeis. 

According  to  plans  outlined  by  th' 
sti'-'Pi  department  during  the  coming 
summer  monthe  Ihc  few  r>iip. lining 
uni)avcd  slreeis  are  to  be  put  in  an  ex- 
cellent condition.  The  roadbeds  will 
tilher  be  uiled  or  covered  with  an  as- 
phalt surffice.  Tne  few  streets  which 
ari>  covered  with  gravel  arc  kept  In  an 
excellent  condition  and  ttrctches  of 
muddy  roads  are  unknown. 


r<)  ill  iM)  i»i,ackr-nf:v 

liltlDGK 


\  i)\    <  OJ    N  J  ^ 


Co-operative  arrangemenLs  iiave  bt-.-ii 
rnadu  tentative  for  the  constructio-: 
of  a  bridge  over  Bear  River  on  tin- 
•State  highway  between  Auburn  an<! 
Coltax  now  under  construction.  Super- 
visors of  Placer  :ind  .Vevada  CouiiCiP.« 
met  with  the  California  Highway  Com- 
mission at  Pacrameiito  on  .March  2.'> 
.md  urged  that  this  bridge  be  buill.  iT 
possible,  before  the  completion  of  tiit- 
l)a\ing  as-"  the  present  structure  is  en- 
tirely inadeciuate.  The  bridge  is  on  the 
ecunty  line  between  Placer  arid  Xevac;„ 
Count'es.  Tbe  men  present  at  the  .-or.- 
fertnce  were:  Nevada  County  Super- 
visors Jos.  Frank,  Rough  &  lieady;  i: 
.v.  Eddy.  Nevada  City;  E.  B.  DuOlry. 
North  Blooinfield;  and  D.  S.  Rov,-.  , 
(5reen  Valley,  and  Supervisor  \Vi... 
Haman.   liose\ille.  Placer  County. 


ANIMAL  ENGINEERS  O.  K.  FLOOR 


Elephants  are  known  to  be  able  <>  judge  whether  a  floor  or  bridge  wil  sustain  their  weight--and  thev  utterly 
refuse    to    trust    themselves    on    any    surface    they    regard    as    unsafe. 

The  proprietor  of  the  Overland  Girage  of  Canton,  Ohio,  wished  to  demni'.stra te  the  strength  of  his  floor,  so 
he  invited  the  five  elephants  shown  aluve  to  come  in  and  be  photographed.  The  elephants  went  into  the  build- 
ing without   hesitation  and   posed  all  together  in   the   center  of   the  floor — a  total    weight    of   fully    fifteen    tons. 

The  floors  of  this  garage,  65  feet  wide  and  200  foet  long,  art»  uno1>structefl  Sy  ^>ipporting  columns  which  makes 
it  possible  to  drive  cars  about  it  freely.  This  unusual  span  of  65  feet  was  made  possible  b>  the  use  of  the  llghtes; 
fireproof  floor  construction  available — Metal  Lumber;  a  system  of  pressed  teol  joists  and  studs — and  the  great 
!*trenffth    of   the    floor   was   fully    prov«n   bv   the   test    shown   above 


BUILDING     AND     ENGINEBEINQ    NEWS 
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Building  News  Section 


APARTMEST  HOUSES 


Cost,    $25,000 
S     Bush     190     E 


Contract    Awarded. 
APARTMENTS 
SAX      FRANCISCO. 

Pierce. 
Three-story    and    basement    frame    (12) 

apartments. 
Owners — Annie    and    Gus.    Berndt,    201 

Dolores   St.,    San    Francisco. 
/\  rchitect — None. 
Contractor — Geo.     A.     Williams,     Room 

307,    105   Montgomery  St.,   &.    F. 

Contract   Awarded. 

AP.\RTMEN'TS  Cost,    $75,000 

I.OS  ANGELES.     1513  Orange  St. 

Three-story  frame  and  plaster  apart- 
ments   (35   apts.) 

Owner — Wm.  N.  Mead. 

.-Architect — K.  B.  Rust,  527  Black  Bldg., 
lios  Angeles. 

Contractor— L.  T.  Mayo,  Black  Bldg., 
Los  Anselea. 

Figures    Being    Taken     for     Plumbing. 

Heating   and    Electrical    Work. 
APARTMENTS  Co.st,   $:<5,000 

S.AN    FRANCISCO.        E    Larkin      Street 

GS-9    S    Washington   Street. 
Thref-story    anci    basement    frame    (12) 

apartments. 
Owner — J.   J.   McCook. 
Architects  —  O'Brien     Bros.,     Inc.,     240 

Montgomery   St..   San   Franci.sco. 
The    caipintry    work,    etc.,    is    being 
done  by  tla\'s  labor. 


Completing  Plans.  «  ^  „ 

APARTMENTS  Cost.    $60,00i' 

SANTA     ROSA,   Sonoma     Co.,     Cal.      B 

and  Eighth  Streets. 
Two-story     Class     A    apartment     house 
(12   4-room   flats  and  4    3-rm  apts.) 
Owr.er — Clias.  A.  Bertolani. 
Architect — \.  M.    Hildebrand  and   Chas. 
Casey,    Santa    Rosa. 
NOTE: — Mr.  Hildebrand  Is  a  contrac- 
tor,   but    figures      will    be    taken      from 
othor  contr.ictors. 

SPECIFICATIONS 
Heating    .steam;    Rcof,    tlU;    Murphy 
sprinkling  system. 

Plans   B»lng   Figured. 

APARTME.N'TS  Cost,    $16,000 

SAN  FP.ANCISCO.  W  20th  Ave.  120  S 
Geary. 

Three-story  and  basement  frame  apart- 
ment-flat building  (2  apts  and  2 
flats). 

Owner— .1.  R.  Sloan,  425  Kearny  St., 
San    Francisco. 

.Architect— W.  H.  Crim,  425  Kearny  Si., 
San   Francisco. 


Contract     Awarded— Sub-flgures    Being 

Taken.  ,  ^ 

AP.'iRTMENTS  Cost,    $24,000 

SAN  FRANCISCO.     SE  Sacramento  aad 

Golden    Court. 
Threc-Hlory    and    basement    frame    (6) 

apartments. 
ljw„er— M.  l>.   Warwick,  3191  WashlnB- 

ton  St.,  San  Francisco. 
Architect— Cha«.    Skldmore,    Call    Bldg., 

Han   Francisco. 
Contractor — Harry     C.     Warwick,     31»t 

Washington    St.,    San    Francisco. 

(7wn<  I     TuklnK    Sub-rtgures. 

APARTMENTS  Cost.   $276,000 

SAN  FRANCISCO.  SK  Geary  and  Shan- 
non. 

Trn-slory  and  basement  class  A  aparl- 
mt-nt  house  (63  2-room  upartmenls) 

(iwnor  -M.    A.   Little. 

Architect— B.  E.  Young,  261  Kearny  St. 
Sun    Francisco. 

Contract   Awarded.  Cost,   $19,676 

»AN     FRANCISCO.        W     Twenty-flrst 

A\e     bPtwfon    California    and    Cle- 

ITliril      SI  I  cptS. 

'rhrr/-  -rH     :in(I    plnstiT    apart" 

m.  (6    3 -room   apts.) 

O'vnti  1..-  clt. 


Architect — H.   C.   Baumann,   251  Kearny 

St.,    San    Francisco. 
Contr.Tctor — Fred    Warden,    68    Concord 

St.,    San    Francisco. 


Plan.'!  Being  Figui-jd. 

APARTMENTS  Cost,    §50,000 

SAN    FRA.VCISCO.       SE    Franklin    and 

Friincisco    .Streets. 
Thrcc-^tory    frame    and    plaster    apart- 

mento    house    fl!    2.    3    and    4-rooni 

apts.) 
Owner — Simmochio     Bros. 
Architcit — 1.  Z.anolini,  601   Montgomury 

St.,  San  Francisco. 


Low  Bidders. 

.AP.\KT.MENTS  Cost,    approximately 

$30,000. 

SAN  FI'.ANCISCO.     S  Pine  165   W  Brod- 
oriok. 

Three-story    frame    and    plaster    apart- 
ment   house. 

Owner — Herman   Altari. 

.Vichitect  —  Dodge     A.     Riedy,     Pacific 
P.ldg.,   San    Francisco. 

Low    Bidder — Wm.    Martin,    ISO    Jessie 
St.,    San    FVancisco. 
Low    bid.s    on    other    portions   of    the 

work     were    as     follows:       Heating    to 

Scott   Co.;    Plumbing   to   Gus   May,   3668 

ISth  St.;  and  Painting  to  Chris.  Sleverts 

2807    Pine   St. 


Commissioned    to    Prepare    Plans. 

.\P.-\RTMENTS  Cost,    $70,000 

SA.\  FRA.VCISCO.  SW  20th  and  Do- 
lores Sta. 

Thri-e-story  frame  and  plaster  apart- 
ment house  ^24  3-room  apartments, 
sun  couit,  etc.)  garage  in  basement 

Owner — Withheld. 

iVrchitect — A.  J.  Horstmann,  Anglo 
Bldg.,  16th  and  Mission  St.,  San 
Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,   $110,000 

SEATTLE,  Wash.  Brooklyn  Ave.  near 
East  45th   St. 

Four-story  masonry  and  mill  construc- 
tion (33  2  and  3-room)  apartments 
S0xl03. 

Owner — J.   S.    Williams,   Poulsbo,   Wash. 

Architect — Frank  H.  Fowler,  Smith 
Bldg.,   Seattle,   Wash. 


Plans  Completed. 

AI'ARTMENTS  Cost,    $025,000 

LONG    BEACH,   Cal.      Ocean   Blvd.    east 
of  Hotel  Virginia. 

Ninc-s<ory    Class    A    aparlii.ent    house 
(76   apts). 

Owner — Withheld. 

Architect     &      Coiitrattor — Wallace      & 
Bush,  L.  .V.  Railway  Bldg.,  Iios  An- 
geles. ^_^ 
Work    is    expected    tb    start    in    two 

weeks. 


Figur.s  to  bo  Taken  by  Owner. 
APARTMENTS  Cost,    $60,000 

SAN    FRANCISCO.      S    Sutter     100     W 

•    Leavenworth. 
I'-Jvo-story    and    ))asement    class   C    (29) 

apartments. 
Owner — L.  B.  Ham,  105  Montgomery  St. 

S;in   Francisco. 
Aichitect^A.    Merrill    Browser,    Hearst 

Bldg.,    San    Francisco. 


(Contracts    Awarded. 

ALTERATIONS  Cost.    $16,000 

SAN  I'RANCISCO.     No.  1817  DIvlsadero 

Street. 
AltorHlionN      and      nddltlonN      for      six 

apartments. 


OFFICE  BUILDING  SITF 
FOK  SALE 

V.  Ill     Midi     line     Oakland     <.nic« 

liiiililInK  nltc,  .''•Oxioa  on   ITith  m-iir 

<'iiv       Hull,       rensuiiable.         .MImh 

li    Hock,    ar.t    12th    St.    Oakland. 


Owner — Nate   Levy. 

Architect — M.     A.     Sheitlou.     llo     Sutler 

St.,    San    Francisco. 
t;i'iiernl  Contract  to  Arthur  Elvin,  2965 

Howard  St. 
Plumbing  to  Frank  Davison,  180  Jessie 

St. 
I'ainthiK  to  Metzner  &  Chrlstensen,  440 

Grove   St. 
Klectrlcnl    \Vork    to    S.    M.    Radellinger, 

142    4th    St. 
Itoofing    to    Rapheld    Roofing    Co..      6S1 

Market  St 


Plans  Being  Figured. 

AI'ARTMENTS  Cost,    $85,000 

SAN    FRANCISCO.      Market    and    Guer- 
rero   Sts. 
Threo-story    class    C    brick    apartment 

liouse    building. 
Owner— Withheld. 

Architect   —   .Nathaniel      Blaisdell,     255 
California   St.,    San    Francisco. 
Figures   are    being   taken    for   a   gen- 
oral   contract. 


Contract  Awarded. 

APARTMENTS  '"ost,    *10..iO(. 

OAKLA.ND.      E    Oak    50    S   llth. 
Two-story    frame    16-room    apartments. 
Ownei — Marie    E.    Lainhas,     1416    23rd 

Ave.,  Oakland. 
A  rchitect — None. 
Contractor — Harry  C.   Knight,  3SS   Ikth 

St.,  Oakland. 


•  'ontract  A\varded. 

APARTMENTS  Cost  $20,500 

RICHMOND.    Contra      Costa    Co..      Cal. 

SE  Seventh  and  Nevin  Streets. 
Frame    (10    apartments 
Owner — Frank  Lancaster.  7th  and  Mac- 

donaid  Ave.,  Richmond. 
Architect — None. 
Contractor— E.  A.  F.  (arson,  542  4th  St, 

Richmond. 


BANKS 


Pl.ins  to  be  Prepared  . 

ALTERATIONS  Cost,    $ 

NAPA,    Napa  Co.,   Cal.      Brown   and   1st 

Sts.,  in  Migllavacca  Building. 
Extensive  alterations  to  stores  for  bank 
Owner — Bank  of  Italy. 
Architect — Not   selected. 


BONDS 


OR.VNtiE  COVE.  Fresno  Co,,  Ca'.  - 
Bonds  of  $18,ii00  voted  in  Orange  Cove 
School  DIstricst  to  fiiiiince  new  school. 

CENTERVILLE,  Alameda  Co.,  Cal. 
School  Trustees  dotlnitely  decide  to 
call  election  to  \otv  bonds  of  $1,'>0,- 
000  tc  flnanco  ci>MslrUvt Ion  of  a  new 
high  school.  J.  J.  Ponova:,.  Pacific 
Bldg..  (Oakland,  is  tlu'  nrcnlt'>cl. 


SARATOGA.  Santa  Clara  Co.,  Cal. — 
Bonds  of  $55,000  to  finance  erection  of 
an  elementary  school  building  voted 
at    recent   election. 


VE.NICE,  Los  Angeles  Co.,  Cal.— 
Bonds  In  the  sum  of  $350,000  were 
>'oted  Mar.  31,  for  new  building  at 
\enlco  hiKh  school.  Kus.siMI  &  .\l- 
l>augh,  llOS  Story  Bldg..  are  the  arohl- 
tects.  The  iMilldlng  will  include  a  ;io 
room  Junior  high  school,  an  uudltorluni 
to  seat  '200  people;  study  hall,  gym- 
nailum  and  a  2nd-»tory  addition  to 
the  ni:inual  art,M  building.  Brick  eon - 
vt  riH'tloii.    similar   to   present    building.^. 

WIIITTIER,  Cal.— An  election  will 
tie  held  April  10,  to  vote  on  $30  000 
lionds  for  wntorworkH.  Including  |>iplnK. 
I  iKhts-of-wny,  rondults,  reservoirs  and 
other   neceHsary    woi-ks. 

STOt'KToN.  San  Jiaquln  Co..  Cal,— 
SiipeivlHorn    !iel!    l;*5i'.000    ir^uv   Of    Lodi 
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High  School  District  for  premium  of 
16879;  Lodi  Grammor  School  District 
issue  of  190,000  for  $2,777;  Woods 
School  District  of  $10,000  for  $830; 
proceeds  of  sale  in  each  instance  will 
finance  construction  of  school  im- 
provements. 

NEWPORT  BEACH,  Cal.— A  special 
election  will  be  held  April  10,  to  vote 
on  an  issue  of  $25,000  for  a  gas  con- 
tainer. 


Architects  —  DavJs-Heller-Pearce    Co  . 

Delta  BIdgr-.  Stockton. 
Contractor — Daniels  &  Green,  Stockton 


WHITTIER,  Cal.— An  election  will 
be  held  April  10,  to  vote  on  $149,600 
bonds  for  sewer  system,  incltiding  sep- 
tic tanks,  piping,  manholes,  Oushtanks, 
and   rieht-of-way    to   s?ewer    farm. 

VISALIA,  Tulare  Co.,  Cal.— Bonds  of 
$110,000  voted  for  school  Improvements, 
plans  for  which  will  be  prepared  by 
Architect  Ernest  J.  Kump,  Rowell  BIdg, 
Fresno. 


.SALINAS,  Monterey  Co.,  Cal.--Super- 
vlRors  sell  $42,000  bond  issue  of  Pajaro 
School  District  for  premium  of  $2,315; 
proceeds  of  sale  will  finance  new 
school.  Wyckoff  &  White,  (Jrowers' 
Bank    Bldg'.,    San    Jose,    are   architects. 

SANTA     BARBARA,    Cal. — Bonds     o( 

$450,000  to  finance  construction  of  new 

high    school    were    voted    at    a    recent 

election.      W.    H.    Weeks,    369    Pine   St., 

San  Francisco,  is  the  architect. 

SACRAMKNTO,  Cal.  —  Supervisors 
take  uiider  advisement  a  bid  of  $131 
(premium)  for  the  $10,000  bond  issue  ot 
the  Franklin  Union  School  District. 
Proceeds  of  the  sale  are  to  finance 
school    improvements. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Election  will  be  held  April  29,  in  Live 
Oak  School  District  to  vote  bonds  of 
$14,000  to  finance  construction  of  a 
new  ^.chool.  Trustees  of  the  district 
are;  A.  M.  Foster,  C.  P.  Baird  and  Mrs. 
M.  V.  Keller. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Bonds  of  $241,000  to  finance  construc- 
tion of  two  new  grammar  schooLs  au- 
thorized at  a  recent  election. 


VISALIA,  Tulare  Co.,  Cal. — Until 
Apriu  25,  bids  will  be  received  by  the 
Supervisors  for  the  purchase  of  $65,000 
bond  issue  of  Dinuba  High  School  Dis- 
trict and  $10,000  issue  of  Lindsay  Ele- 
mentary School  Dislrict;  proceeds  of 
sale  in  each  instance  to  finance  .scliool 
improvements. 

CHOWCHILLA,  Madera  Co.,  Cal.— 
Election  will  be  held  April  22nd  to 
vote  bonds  of  $15,000  to  finance  con- 
struction of  school  building  to  replace 
structure   destroyed   by   fire. 


SACRAMENTO,  Cal.— Until  April  17, 
bids  will  be  received  by  supervisors 
for  purchase  of  $41,000  bond  issue  of 
Rio  Linda  Union  High  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. George  C.  Sellon  &  Co., 
Mitau  Bldg.,  Sacramento,  are  the  ar- 
chitects. 


BAKBRSFIDLD,  Kern  Co..  Cal. — The 
$380,000  bond  issue  of  Taft  Union  Hiffh 
School  District  sold  by  supervisors  for 
premium  of  $14,348.  Proceeds  of  sale 
will  finance  construction  of  a  group 
of  st-hool  buildings,  plans  for  which 
are  being  prepared  by  Architect  Orville 
L.   Clark,   Brower   Bldg.,   Bakersfleld. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Bonds  of  $50,000  to  finance  Improve- 
ments to  municipal  water  system 
voted  at  recent  election.  C.  C.  Ken- 
nedy, Call  Bldg.,  San  Francisco,  en- 
gineer. 


CHURCHES 


Contract  Awarded. 

CHURCH    BUILDINGS        Cost,    $120,000 

STOClvTON,   San   Joaquin   Co.,   Cal.     El 

Dorado,    Center,    Vine    and   Willow 

Streets. 
Two-story  brick   and  concrete   church, 

Sunday      school      and      community 

halL 
Owner — First  Presbyterian  Church. 


Plans  Being  Prepared. 

CHURCH.  Cost,   $35,000 

PASO  ROBLES  San  Luis  Obispo  Co., 
Cal. 

Two-story  and  basement  frame  and 
plaster  church,   80x90    (600   seatsr 

Owner— Metliodist  Episcopal   Church. 

Architect  —  Arthur  G.  Lindley,  901 
Wrighl-Callender  Bldg.,  Lo.<-  An- 
geles. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded. 

WHOLESALE    BUILDING         Cost,    ap- 
proximately   $500,000. 

SAN    FRANCISCO.      SE     Fremont     and 
Mission  Streets. 

Eight-story  class  A  wholesale  building. 

Owner — Walton   N.   Moore   &  Co.,    (Dry 
Goods  Dealers). 

Architects-George    Wm.   Kelham,   Shar- 
on Bldg.,  San  Francisco. 

Engineer    —    H.     J.     Brunnier,     Sharon 
Bldg.,   San   Francisco. 

Contractor — The    Foundation    Co.,    Hol- 
brook   Bldg.,  San  Francisco. 
The     excavating    contract    has     been 

awarded  to  A.  J.  Reeder,  180  Jessie  St., 

and   work  will   be  started  immediately. 


Plans  Being  Figured. 

FACTORY    BUILDING  Cost,    $12,000 

SAN     FRANCISCO.       NE     Bryant     and 

Sterling. 
One-story    reinforced    concrete    factory 

building. 
Owner — Magnolia  Metal  Co. 
Architect  —  Dodge    A.    Riedy,    Pacific 

Bldg..   San   Francisco. 
Figures   are    being  taken   for  a  gen- 
eial  contract. 


Plans  Being  Figured. 

WAREHOUSE  Cost,     $ 

LOS   ANGELES,     Cal.       Santa     Monica 

Blvd.   and  Cahuenga  Ave. 
Six-story  Class  A  warehouse. 
Owner — ^Premier  Fireproof  .Storage   Co. 
Engineer^E.    T.    Flaherty,    435    I.    W. 

Hellman   Bldg.,   Los  Angeles. 


Sub-figures  Being  Taken  and  Materials 

Being  Purchased. 
BUILDING  Cost,    $45,0*0 

MONTE  VISTA,  Santa  Clara  Co.,  Cal. 
One-story    frame    and    corrugated    rion 

cannery   building. 
Owner — Monta  Vista  Packing  Co. 
Engineer   and   Construction   Manager — 

W.    W.    Breite,    Clnnie    Bldg.,    San 

Francisco. 


Plans  Being  Prepared — To  be  Done  by 
Day's    Work. 

ADDITION  Cost,   I 

WEED,   Siskiyou   Co.,  Cal. 

Frame  addition  to  sash  and  door  fac- 
tory. 

Owner — Weed   Lumber  Co. 

"Vrchitect  —  Drafting  Department  of 
owner. 


EAKERSFIELD,  Kern  Co.,  Cal.— 
Southern  Pacific  and  Fruit  Express 
Companies  will  erect  $400,000  ice  manu- 
facturing and  loading  plant.  A  pri- 
vately owned  icing  plant  now  used  by 
the  S.  P.  Company  inadequate  to  handle 
supply   due   to   Increased   business. 


PORTERVILLE.  Tulare  Co.,  Cal.— 
Orange  Growers  in  Magnolia  Districi. 
have  organized  the  Magnolia  Packing 
House  Company,  and  will  erect  a  plant 
in  the  vicii-.ity  of  the  Sania  Fe  tracks. 
Officers  of  the  company  arc:  Frank  T 
Sm:ilh,  president:  S.  S.  Mead,  vice- 
president;  W.  S.  Shippey.  secretary- 
treaburcr. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
A.  K.  Goodmundson.  2140  San  Pablo 
Ave.,  Oakland,  suomitted  the  lowest  bid 
and  was  awarded  a  contract  bv  A.  C. 
Farbs,  Clerk  of  the  City  of  Richmond, 
for  roof  covering  on  wharf  shed  ad- 
jacent  to   Municipal    Wh.nrf   .No.    1. 

Three  bids  were  received  as  follows: 
A.    K.   Goodnuindson,    Oakland ...  .$4145 

Richmond    Roofing    Co 4617 

J.  W.  "Bender   Roofing  Co 5356 

VISALIA,  Tulare  Co.,  Cal. — The  El- 
derwood  Citrus  Association,  recently 
organized,    proposes    to    erect   packing 


piant  to  handle  fall  crop.  Directors 
of  the  Association  are:  H.  B.  Mc- 
Clure  of  Visalia.  E.  1.  Towt,  J.  Frank 
-Mitchell,  J.  E.  Barton,  A.  Dinkins, 
Henry  Koenig,  L.  L.  Richard.  W.  B. 
Rogers  and  H.   F.   Goldman. 


DINUBA,  Tulare  Co.,  Cal. — T.  H. 
Buck  I'acking  Co.,  Sacramento,  has 
leased  a  site  at  West  Tulare  and  M 
Sts.,  from  the  Southern  Pacific  Co.,  and 
wtll  erect  a  fresh  fruit  packing  plant, 
50  by  260  ft 

MADERA,  Madera  Co.,  Cal. — E.  Y. 
Foley  has  been  granted  a  permit  by  the 
Trustees  to  erect  a  packing  plant,  75x 
120  feet,  on  Railroad  icservacion  be- 
tween Yosemite  avenue  and  ,Sixth  St. 
Kstimated  cost,  $.';000. 

MERCED,  Merced  Co.,  Cal. — Construc- 
tion has  been  started  by  day  labor  on 
a  frame  packing  plant  for  the  Merced 
Growers'  I'acking  Association  on  16th 
street  on  the  S.  P.  reservation.  Will  be 
50  by  100  feet  and  will  cost  $4000.  P. 
Velenvano  is  president  of  the  aosocia- 
tion. 


FRESNO,  Fresno  Co.,  Cal. — Southern 
Pacific  Co.,  will  construct  2-8tory  ad- 
dition to  present  passenger  station,  ac- 
cording to  H.  E.  Ish,  district  freight 
;ind  passenger  agent  at  Fresno. 


FLATS 


Contract  Awarded. 

FLATS  Cost,    $16,508 

SAN  FRANCISCO.  NW  Hillway  and 
Parnassus  Avenues. 

Two-story  and  basement  frame  and 
plaster  flats  (2  fiats,  6  rooms, 
sleeping  porch  and  two  bathrooms 
and  conservatory  each,  with  2  ga- 
rages  in    basement). 

Owner — Miss  A.  Breeze. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 

Contractor — Monson  Bros.,  251  Kearny 
St.,    San    Francisco. 


Contract   Awarded. 

FLATS  Cost,     $15,000 

SAN    B'RANCISCO.      NE    11  th    Ave.    and 

Judah  St.,   36x100. 
Two     two-story    and     basement    frame 

and  plaster  flat  buildings  (6  3  and 

4-rcom   fiats   each.) 
Owner — Mrs.    S.   Johe. 
Architect — Frederick    W.    Quandt.    Mo- 

nadr.ock  Bldg.,  .San  Francisco. 
Contractor — Joel     John.son,     180     Jessie 

St.,  Sun   Francisco. 


Contract  Awarded. 

STORES  AND  FLATS  Cost,  $10,000 

OAKL.\ND.     SW  Garnet  and  Broadway. 

Two-story    frame    stores    and    flats. 

Owner — Max  Kulgel,  Garnet  &  Broad- 
way, Oakland. 

Architect — None. 

Contractor — Jas  L  Rich,  943  42nd  St., 
O.ikland. 


Contract    Awarded. 

FLATS  Cost,    $11,000 

SAN  FRANCISCO.     N  Clay  50  E  Steiner 
Two-story     and     basement     frame     (2) 

flats. 
Owners — Eva  and  Fanny  Deutsch,   and 

Augusta    Jones,    Berkeley. 
Architect — None. 
Contractor — Munster  &  Bornholdt,   1530 

Broderick   St.,   San   Francisco. 


Contract  Awarded. 

FPAME  FLATS  Cost.   HT,500 

SACRAIMENTO,    Cal.      No.    3924    J    St. 

Two-story  frame  flat  building  (4  5- 
room  fiats). 

Owner — Peter  Carli,  822  U  St.,  Sacra- 
mento. 

-Xrehitect — Frederick  S.  Harrison,  Peo- 
ples Bank  Bldg.,  Sacramento. 

Contractor — A.  W.  Norris,  IVopUs  Bank 
Bldg..   Sacramento. 


Contract  Awarded. 

FRAME    FLATS  Cost,    $15,000 

SACR.\MENTO.  Cal.  No.  114  9  -Thirtv- 
eighth  ."Street. 

Two-story  fisme  l';it  buildir.it  O  4- 
room  flats). 

Owner — W.  Esycheck,  2009  F  St..  Sac- 
ramento. 

Architect — Frederick  S.  Harrison,  Peo- 
ples Bank  Bldg.,  Sacramento. 

Contractor — A  W.  Norris,  Peoples  Bank 
Bldg.,  Sacramento. 


to 
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i'lans  Being  Figured.  .,,„«« 

FR\ME  FLATS  Cost,  lU.OOO 

SAX    FRANCISCO.      Funston    Avenu"    N 

Geary  Street. 
TwD-story    and      basement    frame      ana 

plaster    flats    (1    6-room    and    1     i- 

room). 
Owner — Chas.  Schmitz. 
Architect — H.  C.   Baumann.    2ol   Kearny 

St.,   San   Francisco. 


•Bide   Cloro  Apr. 
Cost;   $2B,000 


Plans  Completed.  .,„-„„ 

FLATS  Cost,    $10,500 

SAN    P'llANCISCO.      E  Funston   Ave.    25 

S  Balboa.  ^  ^„, 

Two-story     and     basement     frame     (i) 

flats 
Owner—Leo  Blum,  1149  Balboa  St.,  San 

Francisco. 
•\r'hltect — Bernard    J.    Joseph,    /4    New 

Montgomery   St.,   San   Francisco. 


To   be   Done   by   Day's  Work.         ,,,.,,„ 
FL  \TS  Cost,    $12,000 

SAN  FRANCISCO.     SW  Cabrillo  St.  and 

18th   Ave.  ^  ,^, 

Two-story     and     basement     frame     (4) 

flats 
Q.vner— Karl     H.     Holmgren,     1212     8tb 

Ave.,  San   Francisco. 
.Architect — C.   O.  Clausen,  Hearst  Bldg., 

San   Francisco. 

Contract   Awarded.  tinnKft 

FLATS  Cost,    $10,050 

SAN   FRANCISCO.     W  Fourteenth  Ave. 

between   Geary   and   Anza   Sts. 
Two-story     and     basement     frame     ana 

plaster      flat     building      (2     6-room 

flats  with  basement  garage. 
Ouncr — Mr.    Littlepage. 
Architect — H.  C.   Baumann.  251   Kearny 

St..  San  Francisco. 
Coi.iritctor — J.    E.   Barker, 


GARAGES 


Low    Bidder — Contract    to    be    Awarded 

GAR^Ge'^^"  ^^^^       ^,      cost,    $35  000 
SA.V     .ICSE,      Santa     Clara     Co.,     Cal. 

River   and    Santa    Clara    Streets. 
Two-story     brick     commercial     garage, 
owner — Norman  Kooser. 
Leesee- Hayes    &   Canelo.  „      ,,   „, 

Architect— Chas.   S.   McKenzie,   Bank   ol 

San  Jose  Bldg..  San  JoBe. 
Low    Bidder— Al.    Compton,    647    N-17tB 

St.,  San  Jose. 

Sub-ttgures  Being  Taken    by   Enf'neer. 

OAUAOK  Cost,    $25,000 

OAKL.\ND.      28rd   and  Valdez   Sti. 

One-.ftory  reinforced  concrete  garage 
building. 

Owner — C.   A.    Hancock. 

Engineer— R.  Vane  Woods.  Federal 
Bldg..  Oakland. 

Contractor— Henry  J.  Chrlstensen.  Fed- 
eral   Bldg..    Oakland. 

Working    Drawings    Being    PjeP*"*:.. 
(SARAGE  Cost.    $166,000 

SAN    FRANCISCO.      N    Ellis    W    Maaon. 
I'Mve-Btory     and     basement     relnioroe* 

concrete   public   garage, 
owner— United  Garage  Co. 
Architect— O'Brien      Bros.,      240      Mont- 
gom'Tv    St.,    San    Francisco. 
PUms    will    be    ready    for    flgures    In 
about  two  weeks. 

OAKLAND,  ral.-  Until  May  1  10  A. 
M  bids  will  he  recolvrd  by  "."o.  K. 
GroH"  Couriv  rierk.  for  alierailonH  and 
addition!  to  countj-  g.aratre.  ^rr  rmU 
tor  blilB  lindrr  nfllvlnl  urcllon  In  l»l» 
Uatir. 


GitVEKSMKST     WORK     AND 
SUrPLIES 


font  rart  Awarded.  .,^.  ,„«. 

K>TI:N:  1"V   TO   flHKLL   HOUSE 

i  ■  •'  'II, 

MAIti  '     •"•»'  J 

Oxtr-i  ^  ""'I  lo  nhefl  h-.<u«e  »nr 

An  I'l'i.i'  il  I  xton"lon  lo  m.TXftilnr. 
Rt  Iho  N.ivv  y,lT^^  ( Aniii..i  iltloi) 
Diii'ii  )  i;  ;r]r.ii(i(l  i"oncr<  li'  c«)n- 
,,,  ifloallon  No.   4561. 

f,^.„,  M  fjovornment. 

ConVrartor       '.i..,      rrlnglo.    2364      32nd 
Ave.,  San   Franolsco. 


Benicia  Ar- 


Plans   Being    Flgured- 

24,    11    A.    M. 
INFIRMARY 
BENICIA,  Salona  Co.,  Cal. 

senal. 
Hollow      tile      infirmary      (asbestos      or 

Spanish     tile    roof,     steam     heating 

plant,    etc.) 
Owner — U.  S.  Government. 
Plans   by  owner. 

See    official    call    for    bids   under    pro- 
posals 


flans   Being   Figured — Bids   Close    Apr. 

19.   1922. 

ALTERATIONS  Cost,   $ 

MARE  ISLAND.  Cal. 

Remodel  and  rebuild  2-8tory   brick  and 

frame  building  (Quarters  M-1  Sfpec. 

4593), 
Owner — U.   S.    Government. 
I'lans   oy   owner. 

For  further  particulars  see  call  for 
bid.s   under   official   proposals. 

Thie  following  awards  have  been 
made  by  the  ch;ef  of  the  bureau  of 
yards  and  docks,  Navv  Department 
during  the  working  ending-  March  2'1 
for  work  at   navy  yards  and  stations: 

Specification  4564.  Puget  Sound. 
Wash.,  addition  to  sht  11  house,  Parker 
&  Wood,  Bremerton.  Wash..  $17,750.  90 
days. 

Specification  4586.  San  Diego.  Calif  . 
steam  supply  system.  G.  E.  Engineering 
Co.,  449  W.  42nd  St..  New  York  City. 
$71,300.  time  120  days;  omission  of 
work  covered  by  C  and  D  of  the  speci- 
fication item  6. 
(41479)      1st  report  Feb.  21,  3nd  Mar.  21. 

SEATTLE.  Wash. — Until  April  12.  11 
A.  M..  bids  will  be  received  by  Alaskan 
Engineering  Commission,  under  Circu- 
lar 551.  for  furnishing  and  delivering 
lock  lift.s  for  Sharon  Coupler;  steel 
brake  shoes;  repair  parts  for  Marion 
shovel  and  Buckrus  shovel. 


SAN  FRANCISCO— Until  April  4.  11 
A.  M..  bids  will  be  received  by  U.  S. 
Engineer  Ofllce,  240  Montgomery  St.. 
under  Order  3637  for  furnishing  and 
delivering  Rio  Vista,  Solano  county, 
miscellaneous    hardware    and    supplies. 

SAN  FRANCISCO— Until  April  10. 
10  a.  m..  under  Circular  22-62,  bids  will 
li<  received  by  Quartermaster  Supply 
Officer.  Fort  Mason,  Calif.,  for  furnish- 
ing and  delivering  switches,  screws, 
varnish,  bar  iron,  snatch  blocks,  metal 
polish,    red    paint,    barrel    skids,    etc. 

WASHINGTON,  D.  C— Bert  Ward.  418 
Peoples  Bank  Bldg.,  Seattle.  Wash., 
awarded  contrjict  by  Bureau  of  ^ards 
and  Docks.  Navy  T'epartment.  under 
Specification  4.'^71.  to  construct  radm 
.station  at  Tatoosh,  Wash.,  bid.  JH.x^n. 
to  be  completed   In   90  days. 

WASHINGTON.  D.  C— Following  bid. 
received  by  the  Rurc-»u  ot  Yards  .Tnd 
Docks  Navy  Department,  under  Spoci- 
flcatlon  4587  for  mess-room  and  kitclirn 
e<iulpmenl  lit  th<  naval  base,  training 
station.  San   Diepo,  Calif.: 

Item  1,  work,  ooinplote,  2,  )idd  to  o< 
deduct  Irom  item  1  for  subsiltui  in«^ 
ranges  in  the  galley  of  nie.-Js  hall  i«-< 
specified  under  alternative  A  of  tho 
specification. 

S  B.  Sexton  Stove  *  Mfg.  Co.,  .lOO 
block  West.  Conway  St.,  Baltimore 
Item    1.    $."^9  820.    7C    days;    2.   add    $400. 

Lnwson  &  Druekey.  450  Hayes  St., 
San  Francisco.  Item  1,  $61,000;  2,  add 
$160;  75  da  vs. 

Parmeleo  &  Dohrmnnn.  436  S.   Broad 
way,   Los   AngeUa.   Cnllf,,    Hem    1.    $.'^9,- 
076.   65   days. 

WASHINGTON.  D  C— F.  G.  Allln 
ConHtrueilon  Co..  Syndicate  Trust  BldK 
."t.  T-oulH,  ill  $6147  awarded  conlr.-iei 
by  Ihe  Supervlslnr  .Nrenltect  to  inmall 
r;  now  1  olli  rs  and  mechanical  changes 
In  cold  Htornge  nnd  lee  nlanl  at  v>t- 
ornnH'  hospital  No  I".  Whtppir  Mm  ■ 
racks,   I'rescott.  Arls. 

BFNiriA,  Solano  Co.,  Cal. — Until  Apr. 
17.  11.45  A.  M,  bldn  will  be  reoelvo^l 
bv  Commanding  Officer,  Banlcln  Ar- 
i  .'niil.  for  furnlthlng  nnd  delivering 
«nd<r  Supply  No.  71:  water  buckets; 
thermometers;  wire  ropo  thimbles; 
<  lotheii  line  pulleys;  hnoksBW  hlndes: 
jobber's  reamers;  twist  drills;  ntesl 
wire  nalln;  flle«;  bar  steel;  rlaas  flut- 
ters;  2  rip  band  saws,  •to. 


WA.SHTNIGTON,  D.  C— Until  April  81. 
10;:-i0  A.  M.,  under  Circular  No.  1476, 
■bids  will  bo  received  by  Panama  Canal 
Commission,  for  furnishing  and  de- 
livering Balboa.  Pacific  Port:  oil  hand- 
ling pump,  water  meter  testing  out- 
fits, long-time  burning  oil,  tires  and 
tubes,  brass  chain  bolts,  corn  brooms, 
etc.  Further  information  may  be  had 
from  Assistant  Purchasing  Agent,  Fort 
Mason.  -S^in  Francisco. 


SEATTLE,  Wash.— Until  April  H.  11 
A,  M.,  bids  will  be  received  by  Alaskan 
Engineering  Commission,  Bell  Street 
Terminal,  for  furnishing  and  delivering 
under  Circular  No.  552:  225  pieces  of 
steel  sheet  piling  and  corner  pieces  and 
cast  steel  driving  hood. 

WASHINCrTON,  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  ahd 
Accounts,  Navy  Department,  fo.  fur- 
nishing and  delivering  materials  to 
Navy  Yards,  date  for  openiny  bids  a~ 
noted  at  end  of  each   paragraph: 

Schedule  9540,  for  Mare  Is'.anJ.  1  aim- 
ature  coil  svinder.  1  spre;uler  or  re- 
former, armature  coil;  1  motor-dnvei' 
coil  tapping  machine,  1  magnet  wile 
teision  device  and  1  motor-driven  coil 
winding   n.achine,    openins:   of  April    18. 

Schedule  9544,  for  liie  naval  station. 
San  Diego.  Calif..  4.'>  union  suits  oe 
unionalls  for  aviators.  April  18. 

Schedule  9515.  for  Mare  Island.  10.- 
000  feet  domestic  white  oak  plank. 
April   18. 

.Schedule  9.')46,  for  .Mare  Island,  30,000 
feet  sugar  pine.  April  18. 

Schoduli  955C,  for  M.are  I.'iai.d,  180 
screen  door  catches,  780  chest  and 
drawer  handles,  500  hing'^  hasps.  1200 
machine  screw  nuts.  -2a  reams  sand- 
paper a-id  niisccllan'.'ous  st-el  cotter 
pins,   April   18. 

Schedule  9551.  for  Boston  iuid  Paget 
Sound,  miscellaneous  crossinps.  r.ilN. 
■ingle  bars,  switches  and  fios^s.  April  18. 

Schedule  9552,  Mare  Island.  50(0  yds. 
cotton   furniture  covcrinR.   April   25. 

Schedule  9553.  Pugei  Sound.  (■>7"0  lt>.--. 
mpnganese    bronze    b.ir,    .April    25. 

Schedule  9560.  for  Mare  Isl.md  ,)000 
jiounds  c-hrome  green   in  oil.  April   25. 

Schedule  9561.  for  Mare  Isl.-xnd.  stor- 
age linttery  testing  outfits,  nydro- 
•neters,   svr'nues  and   tubes.    April    25. 

Sclitdule  9562.  for  Mare  Island.  5 
water  clascty.   .Vv>ril    ?5. 

SchcdiMc  9569.  for  Puget  Sound.  ? 
elcDliic  ermaiurc  baking  ovens  and 
fpares.  April   25. 


HALLS  AND  SOCIETY  BUILD 
INOS 


Plans    Being    Prepared. 
BT^ILDINQ  Cost,    $70,000 

GLENDALE.  Los  Angeles  Co.,   Cal. 
Brick     and    hollow    tile    women's    club 

building. 
Owner — Tuesday    Afternoon    Club. 
.\ichltoct— Alfred     F.     Priest,     619     Fay 

Bldg.,    Los   Angeles. 

Commissioned  to  Prepare   Plans. 

in-ILDlNO  Cost.  $ 

LOS  ANGELE^S,  Cal.  Flgueroa  bet. 
9th    and    10th 

Five-story  class  A  reinforced  concrete 
club    building    100x165. 

(iwncr — Friday    Morning   Club. 

Architect — Allison  A  Allison,  1405  Hi- 
bernian   Bldg.,   Los    Angeles. 


Plans  Being  Figured. 

HOME    niULniNG.  <o8t,    $125,000 

SAN    FRANCISCO.      Lnguna    and    Pag. 

Streets. 
Three    and     flvo-wtory    reinforced    con- 
crete and   brick   Glrla'   Home   Bldg 
Ow  ner — Kinnnu-Kl   SHterhoorl. 
Architect — Ml«fl      .liilla       Morgan,    Mer 
chants'    Kxcbange    Hldg .    S     F 
Figures    are    being    taken    for    u    gen- 
eral   contract    from    a      ■' '    ' f 

contractors.  _ 

Contrnct  Awtrdad. 

P.WTLION  Cost,    $20,000 

S.VN   I'KANCI.'-'CO.     Sloat  Bonlevard. 

Two-Hti.ry  frame  cafe  iind  danclii'; 
pavilion. 

Owner — Prince   Imperial   Inn. 

Archltecti>--0'Brlen  Bros.,  240  Mont- 
gomery St..  San   Francisco. 

Contractor — Gat<ton  Pone,  1666  Mason 
St.,  Ban  PranolSVO. 


Saturday,      Apri)    8,      1922 


BUILDING     AWD     ENaiNBBfiING     NEWS 


ORLAND,  Glenn  Co.,  Cah— The  Tommy 
A.  Thompson  Post,  American  Legion, 
has  started  cumpalgn  to  secure  funds 
with  which  to  finance  construction  of 
a  memorial  building  in  Civic  Park.  The 
Glenn  County  Supervisors  will  be  askeil 
to  contribute. 
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HUNTINGTON  BEACH,  Cal.— Archi- 
tects Walker  &  Eisen,  325  Pacific 
Finance  lildg-.,  have  prepared  plans  for 
a  beach  arcade  and  pavilion  at  Hunt- 
ington Beach  for  Huntington  Beach  Co. 
Arcade,  196x20  ft.,  19  small  stores, 
frame  and  plaster  construction,  com- 
position roofing,  cement  floors,  rein- 
forced concrete  retaining  wall  250  ft. 
in  length.  Pavilion,  197x48  ft.,  at  en- 
trance to  pier,  11  stores  and  prome- 
nade,   frame    and    plaster    construction. 


HOTELS 


Plans  Being  Prepared. 

HOTEL  Cost,    $220,000 

RENO,   Nevada.     Center  St.  on   site  of 

the    Russ   House. 
Five-story  reinforced  concrete  hotel. 
Owner — Geo.   Wlngfleld. 
Architect — F.  J.  De  Longchamps,  Reno 

Gazette  Bldg.,  Reno,  Nevada. 

Contract  Awarded. 

DEPOT    &    HOTEL  Cost,     $75,000 

CAHENTE,  Nevada. 

Two-story    frame    and    plaster    railway 

depot    and     hotel     building    200x60 

(tile  and  composition  roof). 
Owner— Lion    Pacific    Railway   Co.,    610 

S  Main  St.,  Los  Angeles. 
Architects — John  Parkinson  and  Donald 

B.    Parkinson,    420    Title    Insurance 

Bldg.,   Los  Angeles. 
Contractor— H.    W.     Baum,     Salt     Lake 

City,  Utah. 

Preliminary   Plans  Approved. 

HOTEL   BLDG.  Cost,    $1,000,000 

FRESNO     Fresno    Co.,    Cal.      SW    Inyo 

and  J  Sts. 
Eight-story    reinforced    concrete    hotel 
(250     rooms     with     clubrooms    and 
sample   rooms  and  roof  garden). 
Owner— Sun-Maid    Hotel    Corp. 
Leasee— W.    H.    Lake    and    Albert    Bet- 
tens,   Hotel   Fresno,   Fresno. 
Architect— F.  L.  Felchlin,  Bank  of  Italy 
Bldg.,  Fresno,  and  H.  Rafael  Lake, 
Balboa    Bldg.,    San    Francisco,    as- 
sociated. 
The   board   of  directors  of  the  hotel 
corporation   will   Include:     W.  A.   Suth- 
erland,   Lesley    Einstein,    A.    W.    Bern- 
hauer,  E.   G.  Hughson,  W.  F.  Dunn,  H. 
E.   Patterson.   H.   W.   Lake   and   Albert 
Bettens. 


PUBLIC  BUILDINGS 


Plans  Being  Figured—Bids  Close  April 

17,   1922,  at  7:30  P.   M 
ADDITION  Cost    J'?^  nnn 

PALO  ALTO,  Santa  Clara  Co.  Val    'on 

Corner  of  Bryant  St.  and  Hamilton 

Avenue. 
One-story   reinforced   concrete  addiiion 

to  Library. 
Owner— City  of  Palo  Alto. 
Architect— Birge    M.    Clark,    4    Cabrillo 

St.,  Palo  Alto. 
Figure.-?  are  being  taken  for  a  general 
contract 


i^ifuies    to    bo    Taken    Shortly. 
AUDITORIUM  Cost     S200  000 

;>-'^N  BERNARDINO,  Cal.  '    ^^'"'•'"'^ 

Reinforced    concrete    municipal    audi- 
torium. 

?r„'iir~?'^j;  ''*  ^^^  Bernardino. 
Vrchitect—Howard  C.  Jones,  Katz  Bldg 
San   Bernardino. 
Bids  will  be  taken  separately  on  gen- 
nd  ^ZZ^'.,  •electrical    work,    painting 
atlnj  ^^'  ''"'^  heating  and  ventl- 

,i^«^?».^-^^?^'  Tehama  Co.,  Cal.-All 
f  \,.^»^^'>'^*^  recently  by  the  Board 
>f  Supervisors  of  the  County  of  Te- 
ifVhi  '*"■  'installing  a  heating  plant 
nlMfr^r^"^  Tehama  County  courthouse 
■ulldlng,  according  to  plans  and  specl- 
icatlons  prepared  by  Architects  Geo. 
-.    Seiion    &    Co.,    Mitau    Bldg.,    Sacra- 

il?  h;.  n2n%^l®'"'    rejected.     New    bMs 
Mil  be  called  for  later. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
April  18,  8  P.  M.,  bids  vill  be  received 
by  Wm.  E.  Varcoe,  city  clerk,  to  con- 
struct a  comfort  station  in  Washington 
Park.  Plans  may  be  had  from  office 
of  city  engineer. 

CHIOO,  Butte  Co.,  Cal.— Until  April 
19,  7.30  P.  M.,  bids  will  be  received  by 
Laura  A.  Sawyers,  secretary  Library 
Trustees,  for  furnishing  labor  and  ma- 
terials to  paint  and  tint  Interior  walls 
and  ceilings  of  Chico  Public  Library. 
Specification  will  be  furnished  on  re- 
(iuest. 


RESIDENCES 


I'lans  Being  Prepared. 
RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.     St  Francis  Wood. 
Two-story  frame  and  plaster  residence. 
Owner — Grover    O'Connor. 
Architect— H.    H.    Qutterson,    278    Post 
■  St.,   San   Francisco. 

Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

SAN  FRANCISCO.  St.  Francis  Wood 
on  Santa  Clara  Ave.  near  St.  Fran- 
cis Blvd. 

Two-story  frame  residence. 

Owner — Wm.    A.    Garlick. 

Architect — Smith  O'Brien,  742  Market 
St.,  San  Francisco. 


To  be  Done  by  Day's  Labor. 

DWELLING  Cost,    $6,000 

SACRAMENTO,  Cal.     Colonial  Heights. 

One-story  brick  and  tile  5-room  dwell- 
ing. 

Owner— G.  F.  Miller,  Colonial  Heights, 
Sacramento. 

Architect — Frederick  S.  Harrison,  Peo- 
ples Bank   Bldg.,   Sacramento. 

Contract  Awarded. 

DWELLING  Cost,    $3,000 

SACRAMENTO,    Cal.      29th   and   V   Sts. 

Five-room   frame  dwelling. 

Owner— White  &  Needham,  Peoples 
Bank  Bldg.,   Sacramento. 

Architect— Frederick  S.  Harrison,  Peo- 
ples  Bank   Bldg.,   Sacramento. 

Contractor  —  A.  W.  Norris,  Peoples 
Bank  Bldg.,  Sacramento. 

Completing  Plans. 

nESIDENCES  Cost.  $35,000  to  $40.- 

OOit  each. 
SAN  FRANCISCO.     Two  on  Jackson  St.. 

two   on    Pacific    Ave.    and    three    oi 

Scott  Street. 
Seven     two-.-rtory     frame     and     plaster 

residences. 
Owner— H.    O.    Trowbridge    and    W.    F. 

Perkins. 
Architect— Alfred  H.  Jaobs,   110  Suttc-r   " 

}?t.,  San  Francisco. 


Contract  Awarded. 

aToo?,;^il^^^V^^^IN^^       Cost,  $5,300 
SACRAMENTO,    (3al. 

Two-story   frame   store   aand   dwelling. 
Owner— C.   R.  Simons,  43rd  St.  and   8th 

Ave.,  Sacramento. 
Architect— Frederick  S.   Harrison,   Peo- 

pies  Bank   Bldg.,  Sacramento. 
Contractor  —  A.     W.     Norris,     Peoples 

Bank  Bldg.,  Sacramento. 

Contract  Awarded. 
DWELLING  &  OARAGE 
SACRAMENTO,    Cal. 
One-story   frame   5-room  dwelling  and 
garafce,  "•"*• 

Ovner— Chas.  B.  Harris,  Sacramento. 
Architect— Frederick  S.   Harrison,  Peo- 

pies  Bank  Bldg.,  Sacramento. 
Contractor— Barton    &    Dudley,     619    J 

at.,    Sacramento. 


Cost,  $6,000 


Contract   Awarded. 

RESIDENCE  Cost     110  000 

.^AN   FRANCISCO.      Forest   Hili.  '     ' 

rwo-story  frame  and  plaster  residence 

Owner— Wm.    Welchart. 

Architect— Walter     C.     Falch,     Hearst 

Bldg.,   San   Francisco. 
Contractor— J.     Prout,     2020     Turk     St 

San   B'rancisco. 


Plans  Completed. 

RESIDENCE  Cost     iSO0<^ 

SACRAMENTO    Cal.     Opposite  Auburn 

Blvd.  and  16th  St. 
One  and  one-half-story  frame  residence 

(6  rooms). 


Owner— Wm.  Dreher,  1015  10th  St.,  .Sac- 
ramento. 

Architect  —  Frederick  S.  Harrison. 
Peoples   Bank  Bldg.,  Sacramento. 

Plaris    Being   iTigured. 

RESIDENCE  Cost     i 

PIEDMONT.  Alameda  Co.,  Cal.    ' 
1  wo-slory  frame  residence. 
Owner- L.  H.  Kibbe. 

Architect- Miss      Julia      Morgan,    Mer- 
chants' FJ.xchange  Bidg.,   S.    F 
figures  are  being  taken  for  a  general 
contract    frcm    a    .selected    list    of    con- 
tractors. 

Contract   Awarded. 

RESIDE.NCL  '-•osl     Jl'-.  000 

•^AN    FRANCISCO.        NW    S^^Va^cis 

Blvd.  and  Santa  Ana  .\vp. 
iwo-.siory    and    basement    frame    resj- 

dence. 
Owner — Alfred   Gunn. 
Architect— J.  R.  Miller,  Lick  Bldg.,  San 

Francisco. 
Contractor— Monson    Bros.,   251    Kearny 

S-t.,   ,San   Francisco. 

Contract  Awarded. 

RESIDENCE  Cost      S^fi  (if.u 

HANFORD,  Kings  Co..  Cal.  Nor'th'l^^i'n 

and  Grangeville  Blvd. 
Two-story    an.l     basement     frame     ano 

piaster   12-room   residence.   Spanish 

tile  roof. 
Owner- J.  Clarence  Rice.  Hanford 
Cnr^li^''^-^-r  S-   Cunning,  Ha.,ford 
Contractor—.;    Frank   Brown.   Hanf<,rd 

Contract  Awarded. 

}™^Tvr'i^     o  C°«t.     $15,000 

l.LliLINGAME,    San    Mateo   Co.,    Cal 
One-story    frame    and    plaster    Spanish 
style    residence    (8    rooms,    2    bath- 
rr.oms   and    separate   garage). 
Owner~A.   W.  Koch. 

'^'"''^^Mo^"'^""''*'-^^-   J-    Rosters.   Phelan 

Bldg.,    San    Francisco. 
Contractor— S.   A.    Wisnom,   San    Mateo. 

Contract  Awarded. 

RESIDENCE  Coat.    t 

SAN    FRANC  =  S20.      St.    Franc i.sNvT^I 

■Jwo-.^tory  rranie  residence. 

Owrier— Rev.   R.  S.  Doniild.son. 

Aichitect  — Miss  Julia  Morgan,  Mer- 
chants     E.KchaiiL^c    Bldg.    S     F 

Contractor— Taylor  &  Jackson,  29o'  Te- 
hama .St..  .San   Francisco. 

nac^PH^^'rw°H°^'  Ca'.-Architects  Mo- 
r\M,t  "^  I'Ofdeaux,  913  Bank  of  Italv 
nidg  Los  Angels,  are  completing  plans 
foi  a  3-?tory  and  basement,  22-room 
hollow  tile  Italian  Villa  style  resi- 
dence in  Hollywood  foothills.  Owners 
name  withheld.  Hollow  tile  construc- 
tion, plaster  exterior,  tile  roof,  staf^ 
ornament,  ornamental  iron  grilles,  mar- 
si^-  A^n^*'''"'^'-  ''^^  ^^•^'■S'  ^-alnut  trim. 
?2o  000  pipe  organ,  electric  elevator. 
'  billiard  room,,  steam  heat,  hot  water 
^boiler,  incinerator.  Work  will  be  done 
under  the  supervision  of  the  architects 
by  day  labor;  $150,000.  Work  on 
toundation    has   been   started. 


SCHOOLS 


Completing   Plans. 

v*"Ao*^°^<-^'^'^y^^'^'CS  Cost,  $275,000 

NAP.V,    Napa   Co.,   Cal.  '"."vu 

Three    fireproof    high    school    buildings 
(main     building,     manual     training 
and    domestic    science    buildings) 
Owner— Napa    High    School   District. 
Architect— n.   H.    Weeks.    369   Pine   St 
,    San  Francisco. 

e^J^'A''/'^"'^^^^  Prepare  Plai.s. 
ATfK^V^r^^v    -ir      .  ^Cost,    $100,000 

-MOaTERE\.  Monterey  Co.,  Cal 
Reinforced  concrete  high  tchool   build- 
Owner— Monterey  High   School  District 
Architect- Norman       R.       Coulter        46 
Kearny    St.,    San      Francisco."    an.l 
Marshall  A.  Dean   of  Pacific  Grove 
Associated. 
Architects   V.'.    H.    Weeks.    Pen   Fran- 
cisco,   and    Mr.    Angel    of    Los    Angel"< 
submitted    plans    ;n    competition 

Low  Bidder. 

.SCHOOL  Cost    $ 

LDDI.  .^an  Jc.-iquin  Co..  Cal.  Pleasant 
Avenue  and  Walnut  Street  ^(Sc 
Annes  Parish).  ^*^ 

^"^;~chno7^Vi^°'"7'^  concrete  parochial 
school  (4  classrooms.  2  musir 
rooms,    assembly    hall,    admlristru- 
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Saturday,     April    8.     192J 


tion  suite,  the  banquet  hall  will  be 

in   the  hasement). 
Owner  —   Roman    (atholio    Archbishop. 

Edw.  Maber,  Pastor. 
Architect  —  John    J.    Donovan     raciflc 

Bide.,  Oakland. 
Low    Bidder  —  Shepherd    &    Riley.    \o- 

pemite  Bldg.,  Stockton. 

General    Contracr    Being    Re-Figured— 
Bids  Close   April   19,   1922.      Plumb- 
ing,   Heating    and    Electrical    Con- 
tracts Awarded.  ^      „„„, 
SCHOOL                                 ^    Cost.    $140,000 
GRASS  VALLEY.  Nevada  Co.,  Cal. 
Two-story      reinlorced    concrete      higl. 
school   (18  rooms).       ^  ^.  ^      ,  t^i   , 
0^vne^ — Grasp  V.illey  High  School  Dist. 
Vrchltects — W'm.      Mooser    and      H.      is. 
Simpson.   A.sirociated.    Nevada   Bank 
Bldp..  San  Francisco. 
llontInK  aiul   Ventilating  and  Plunibing 
awarded       tc       Luppen-TTa-.vley       cv 
Thing    90*.   Tih  St..  Sacramento. 
KU'OtrJcnl  Mork  to  G.  W.  West  of  Gras^ 
V.alU-y,   $5498.                ,    ^ 
Plans    nay   1m'   obtained   from   the  ar- 
chitect                                 ,       ,,  , 
See  oiOl  for  l»l<l»  un<ler  Proposalx. 

Contract  Awarded  , 

SCHOOL  ^.  .Cost.   $21.6ao 

TEMPLETON.  S^n  Luis  OV-ispo  Co..  (  al. 
f)nc-storv    frame   and   stueoo   school 
Owner — TempletO'T    Union    High    School 

District     ( W.    C.    Smalling,    Clerk). 
Architect—.!.  C  Sumeis. 
Contractor — Api)letoii  &  Davis,   Atasca- 

dero.  Calif.  ^        __  _ 

Other  bidders  were:  West  Coast  Con- 
struction Co..  San  Franciscv  $25  .')33..10; 
F  Xommenseii.  San  Jose.  $21.8<2;  B.  O. 
Larson.  At  a.-^eadoro  $24,324;  RIV 
Jarvis.  $25,171:  Chas.  i-acher,  $23.S8tp.  i. 
M:iino.   I'aso   Hobles        $25,542.50. 


Cost.    $118.00. 


Plans  Completed. 

SCHOOL 

SAN   PEDRO.  Cal.  .    ^ 

Two-storv  and  iiasemenl  reinforced 
concrete  and  brick  uii'ts  of  high 
school    building,    ;\5x73    each. 

Owner — Los    Angeles    Board    of    Educa- 

Architec't— Frank  G  Krucker,  500  Fer- 
guson Bldg.,  Los  Angeles. 

Plans  Being  Figured — Bids  Close  April 

24,    1922,   at   8   P.   M. 
SCHOOLS  Cost.    $200,000 

M'VNTKCA.  San   Joa<iuiii   Co.,  Cal. 
Three    one-Story      reinforced      concrete 

and    brick    school    buildings. 
Owner — ^lante^-a      Union    High      School 

Distrist. 
Architects  —  Davis-Heller-Pearce     »  o.. 

Delta  Bldg.,  Stockton. 
BIdH   are    being    taken    for   a    general 
contract    and     .nechanlcal       equipment. 
Plans  may  be  obtained  from  the  archi- 
tects'   ofllce. 


Total  of  combined  low  bids  reached  be- 
yond amount  available.  Board  will 
probably  order  specifications  revised 
and  new  bids  taken.  Allison  ji,  Allison. 
Hibernian  Bldg.,  Los  Angeles,  and  H. 
Alfred  Anderson.  Palace  Theatre  Bldg., 
Long  Beach.  Aysociale,  are  the  archi- 
tects. Twelve  rooms  arid  auditorium, 
brick  and  hollow  tile  construction, 
plaster  exterior,  tile  and  composition 
roof,  pine  trim,  maple  floors,  reirforced 
concrete   stairs  and  corridors. 


CALIPATHIA,  Cal. — Jarboe  &  Murray 
El  Centro,  were  low  bidder.^  at  sS0,25'i 
lor  general  work  and  plastering  for 
new  high  school  buildings  at  ^'alipatrirf. 
Don  W.  Wells,  El  Centro,  is  the  .irchi- 
tect.  Other  low  bidders  were:  A.  Bend- 
ler,  Calipatria.  on  plumbing;  B.  V. 
Ezeil,  El  Centro,  heating  and  sheet 
met.al  work:  C.  F.  Ferguson,  131  Ceniro, 
electrical  work  and  decks;  and  Clyde 
Larey,  El  Centro  on  painting.  Con- 
tr.icts  will  t>e  awarded  at  next  meeting 
of  the  ."school  board  lieinforced  con- 
crete construction;  plaster  exterior  and 
clay  tile  roof. 

SAN  FRANCISCO.— D.  N.  >t  E.  W  <\iter 
&  Co.,  562  Mission  street,  havi  been 
awarded  a  contr;ict  by  the  San  Fran- 
cisco Board  of  Education  for  furnish- 
ing and  installing  shades  in  tlie  t'om-. 
modore  Slont  Scho')l. 


SEATTLE,  Wash.  —  Seattle  School 
ULitrlct  No.  1,  Reuben  W.  Jones,  secre- 
tary, will  nceive  blda  up  to  April  20. 
to  construct  3-8tory  reinforced  con- 
crete and  brick  Garfield  school  to  be 
erected  at  East  24th  .\ve.  and  Jefferson 
St.-  estimated  cost,  $725,000.  Will  cover 
area  of  200  by  250  ft.,  and  will  ac- 
comodate 1350  students.  F.  A.  Nara- 
morc,    city    school    architect. 

MERIDIAN  .'-•utter  «'o..  Cal. — Until 
April  22,  1:30  P.  M.,  bids  will  be  re  re- 
ceived bv  C.  K.  Reische.  Clerk,  Meri- 
dian (;ramr.iar  School  District  to  con- 
Ktruet  grammar  school,  seplir  tank 
and  dr.ilnaKe  sy.ilr  ni.  Chester  Cole. 
Waterbii.d-MrcHlHuer  lUdg  .  (hieo.  \r- 
chltrct.  tter  mil  lor  blUa  unilor  official 
pmpniklil  nrrllon   in   «lll>  Immup. 

l,(i\.(;  I'.CACJI,  CmI.-  Friink  lludMon. 
|i   ;   ;  '  Lib    Ai'gileH,    wuK    low 

I  at  ♦11S,2.''.1,  for  exca- 
^  ic,    caipeiiter    work    anu 

,!■  !  rtork  I'.r  liio  .I«rfr>rHon  Junior  lllgb 
^.  I:  .ol  In  Long  M<och,  l^ong  IJcarli 
1,1  1    k  <'u    wiiH  low  on  masonry  and  i  osi 

1'  I.'  at  $71,260;  St.  LouIh  <:oriilce  Wks 
I.,,'  on  Mheit  metal  lit  <l4ir..  Standard 
iCo'l  Co  low  on  composition  roof  at 
ill'JO,  •'  L.  l'nMn:orc  low  on  thf  root  at 
$11,10(1.   lUorw  ("Ift^'PT  low   o'    plftKtcr- 

inc  al  »i:,i"4  P.ueker-Fniler  DchU 
Co  loA  .  11  i.liickboarJii  al  $:'.t8o,  11  II 
Mann    1     •     ...,    |,.ii  illtiir   nt    $1'  497:    B«'«i- 

I,, .11     .\|,  .1         ry     '    n      |oW    OI>     iulldWHI' 

at   |r,  ■  <■  Mil   P.r(j»i    low  on  iilumli- 

InK    .1  Golden    Siiilo    J-'-lec.    «  o 

low   '•  It    $7818;  .mniKUid  Time 

ilec.  Co,,  l;vv  on  proKram  clocks  nl 
$r'K7.  and  .Sanlliiry  I'luinliinK  Co  low 
OK    healing   and    ventilating   at   $13,810, 


SA.V  FRANCISCO— J.  S.  Hannah, 
general  contractor  for  Columbus  School 
Addition,  now  under  construction  in 
13th  Ave.  between  Kirkham  and  Law- 
ton,  has  awarded  following  sub-con- 
tracts in  connection  with  the  work: 
millwork  to  Oakley  Planing  Mill;  Sash 
and  Doors  to  California  Door  Co.; 
damproofing,  terra  cotta  and  compo- 
sition roofing  to  Fibrestone  and  Roof- 
ing Co.;  Are  extinguishers  to  Pacific 
Fire  Extlngtiisher  Co.;  Hauser  window 
fixtures  to  Haiiser  Co.;  Painting  to  T. 
H.    Dahl. 


SAN  FRANCISCO — Board  of  Public 
Works  approves  preliminary  specifica- 
tions prepared  by  City  Architect  John 
Reid,  Jr.,  for  extension  of  the  James 
Lick  School  playgrounds;  estimated 
cost,  $5500.  Bids  win  be  asked  for 
this   work    shortly. 

LOS  ANGELES,  Cal. —  S,  i-J,  McUae. 
;<30  W.  53rd  St..  Los  Angeles,  was  low- 
bidder  on  the  general  contract  for  a 
seven-room  addition  to  school  build- 
ing in  Belvedere  for  Our  Lady  of 
Loudres  Parish.  Low  liddtr.-^  on  other 
contracts  were:  D.  Zellnsky  oi;  paint- 
ing, Arthur  Hess  on  plumbing  and 
Chas.  St»tson  on  wirin^.  lieinforced 
concrete  w.'ills,  plaster  exterior,  tile 
roofing,  pine  trim  and  floor.-',  n  inforced 
concrete  stairways,  etc.  T.  Franklin 
Power,  Tajo  Bldg.,  Los  Angeles,  is  the 
architect. 


•lOS  Union  Bank  Bldg.,  Los  Angeles,  is 
the  architect.  Low  bidders  on  other 
contracts  w»re.  Hoagland-Lakin  Co. 
on  heating  at  $10,678:  F.  J.  Donnelly  on 
plumoing  at  $4598;  American  Elec. 
Constr.  Co.  on  wiring  at  $3148.76;  Leo. 
H.  Hubbert  on  painting  at  $2200.  Two- 
story.  65x9:^  ft.,  12  classrooms;  rein- 
forced concrete  and  hollow  tile  con- 
stiuction,  stucco  exterior,  composition 
roof,  pine  trim,  maple  floors. 


VALLEJO,  Solano  Co..  Cal. — Frank 
Lamb,  Vallejo,  at  $4,464  awarded  con- 
tract to  construct  frj.me  school  build- 
ing for  the  Hunter  School  District. 
Other  bidders:  Tony  Dias,  $4,600;  F.  E. 
.4Lm..-s,  $6,500;  D.  F.  Fuller.  »5,600  and 
J.   Fatchler,    $2,986. 

OAKLAND,  Cal.— Until  May  1,  S  P. 
M..  bids  will  be  received  by  John  W. 
Edgemond,  secretary  Oakland  School 
District,  for  furnishing  and  delivering 
among  other  supplies:  varnish,  thumb 
tacks,  floor  oil.  dust  brushes,  garbarge 
cans.  etc.  Contract  covers  school 
year  ending  June  30,  1923.  Specific 
cations    will    be    furnished    on    request. 


LOS  ANGELEJS,  Cal.— J.  F.  Atkinson, 
1102  Story  Bldg.,  Los  Angeles,  was  low 
bidder  at  $184,000  on  general  contract 
for  nt  w  McKinley  Ave,  intermediate 
school  building;  Train  &  Williams.  228 
Western  .Mutual  Bldg.,  are  the  archi- 
tects. Low  bidders  on  other  contracts 
were:  .\merican  K\«i.  Constr.  Co.  on 
wiring  at  $8.945,45;H.H.  Mann  on  paint- 
ing nt  Sfi354;  F.  J.  Donnelly  on  plumb- 
ing at  111,375;  and  Hoagland-Lakin  Co. 
on  hiatlng  at  $22,600.  Two-  Btory 
228x1-11  ft.,  basement  for  cafeteria; 
brick  construction,  reinforced  concrete 
stage,  stucco  and  cast  stono  exterior, 
wood  nnd  steel  roof  trusses,  composi- 
tion roofing,  pine  trim,  maple  floors, 
marble  and   tile  work. 

LOS  .ANGELES,  Cal.— Bnvin  &  Burch, 
173  K  J.lTerson  St.,  Los  Angelca,  were 
low  bldderR  at  $80,680,  on  Koncral  con- 
trnet  for  new  Raymond  Ave.  HChool 
building,  Albert  C.  MBrtln.  130  Higglna 
llldg..  Lou  Angeles,  Im  architect.  Low 
bidders  on  other  contracts  were: 
Am<T,  Klcc.  Constr.  Co.  on  wiring  at 
$18i»7,:iO;  E  W.  Crowoll  on  plumbing 
Ht  $5978;  F  J.  Donnelly  on  heating  at 
$riOOo;  Slid  II.  11.  Mnnn  on  painting  at 
$2.1!«8.  Two-story.  157x62  ft.,  18  class- 
ro.imH,  brick  ronstru<tlon.  ruff,  brick 
fiiclng.     rnal     Mtono     trim,     tllu     roofing. 

Ln.S  ANGKLK8.  Cnl— J  C.  Bannister, 
903  N.  Mariposa  St..  L'  s  Angelos.  wan 
low  bidder  »«  $44,250  ..n  Reiicrnl  con- 
tract foi  new  liulldinw  «l  .'-■iiitoun 
Junior  High  £icUool  site     Aleck  Curlett, 


OAKDALE,  Stanislaus  Co.,  Cal.— 
The  Board  of  Trustees  of  the  Oakdale 
Union  High  .School  District  received 
the  following  bids  on  April  3,  1922,  for 
the  e;:nstruction  of  a  two-story  rein- 
forced concrete  school  building  from 
plans  prepared  by  Architect  W.  H. 
Weeks.  369  Pine  St.,  San  Francisco. 
.MI  bids  were  taken  under  advisement 
for  a  week.  On  the  general  contract 
alternate  bids  were  taken  as  follows: 
(1)  for  .special  furniture,  add;  (2)  de- 
duct for  wood  upper  walls  instead  of 
concrete: 

General    Contract 
Cobby    fc    Owslev,    180    Jessie    St.,    San 
Francisco,    $70,900;    (1)    $8,300;    (2) 
$3,500. 
Campbell  Construction  Co.,  Sucraraento, 

$74,400;    (1)    $12,650;    (2>    $2,200. 
Larsen  &  Siegrist,  San   Francisco,   $76,- 

500:    (11    $9,300:    (2)    $3,000. 
Shepherd  &   Riley,  Sacramento,  $75,752; 

(1)    $6,954;    (2)    $1,917. 
Tornell     &     Edbury,    Stockton,    $75,880; 

(1)    $13,432;    (2)    $2,005. 
Applrton   v^-   Davis.   Atascadero,    $76,985; 

(1)    $7,500;    (2)    $3,750. 
,Tohn     Madsen,     Turlock,     $77,600;      (1) 

$7,400;    (2)    $1,800. 
John    D.    Carlsen,    Turlock,    $80,976:    (1) 

$7,348.    (2)    $2,687. 
Merced  Concrete  Pipe  Co.,  Merced,  $81,- 

800:     (1)     $S.330;     (2)    $2,600. 
K.    \V.    Moller,    San    Francisco,    $86,941; 
(1)   $6,033;   (2)   $2,050. 

llentInK    nnd    Ventilating 
(1)   Complete  Inslall.Ttlon;    (2)   work  or 

present  building,  add;  (2)  oil  burner 
Scott  Co.,  234   .Minna  St.,  San  Francisco, 

(1)    $9,948;    (2)    $1,287:    (8)    $789. 
Hofl-man     .<•      Rhine.     (1)     $10,098;     (I) 

$1,310:    (3)    $850. 
Stockton    Plumbing  Supply.  $10,884;   (I) 

$8?1;    (5)    $715, 
Carl  T,  Doell.  Onkbind.   (1)   $10,888:   (I) 

$l,0f3:    (3)    $807. 
Hatclev     &     llateloy.     Sacramento,     (|)  | 

$in,S54:    (2)    $1,588;    (8)    $1,073. 
Thofl.    J.    Kennedy,    Martinez,    (1)    |ll»*j 
337:     (2>    $1,616;    (8)    $816.  j 

Lnppen,    Hawlev    &   Thing.    Sacrament*.! 

(1)    $11,S97;    (2)    $1,849;    (8)    $978. 
Liilr.urrette-Flcnl    Co.,    Sncrnmento,    {V 
*n.450;    1 2)    $1,060;   (8)    $830. 


.^TOh'KS  ASD  OFFICES 


Cost,  $4n.W 


riiins  Being  Prepared 

M.TK  RATIONS 

LdS   ANGELES. 

Extennlve   remodeling   of  care. 

Owner-  Withheld. 

Ar-hlirct-  S,  Helmnn.  57  Post  St.,  » 
Fr:uicbc..  ami  I'l.'.  I.oew  9fm 
Bldg  .  Los  Angeles.  7 


Conlrsct  Awarded. 
8TORB  ^   . 

SACRAMENTO,    Cal. 
One-story    frams   Store. 


Cost.  ||l 
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Owner — Qeorgre  &  Brown,  Slat  and  H 
Sts.,    Sacramento. 

Architect — Frederick  S.  Harrison,  Peo- 
ples  Bank   Bids'.,   Sacramento. 

Contractor  —  A.  W.  Norrls,  Peoples 
Bank   Bldg.,   Sacramento. 


Concrete    Contract   Awarded. 

OFFICK    BUILDING  Cost.    $59,000 

SAN    FRANCISCO.      N    Geary    St.    206-8 

W  Mason  Street. 
Five-story     and     basement     reinforced 

concrete  offices  and  stores. 
Owner — A.   F.   Rousseau,   110  Sutter  St., 

San   Francisco. 
Architect — T>.    C.    Coleman,    110    Sutter 

St.,  San   Francisco. 
Conorete  Work  awarded  to  P.  J.  Hurley, 

146   Herman   St.,    San   Francisco. 


Commissioned    to    Prepare   Plans. 
OFFICE  BUILDING  Cost,   $7.50,000 

LOS   ANGELES.        Spring    between    6tVi 

and   7th   Sts. 
Twelve-story    class    A    store    and    office 

building  60x155    (steel   frame). 
Owners — Dunn-Williams  Co.  and  Harry 

J.    Bauer    of   Los   Angeles. 
Architects — Aleck  B.  Curlett  and  Claud 

Beelman   ,    associated,      408      Union 

Bank  Bldg.,  Los  Angeles. 
Contractor — MacDonald   &   Kahn,   Loew 

State    Bldg..    Los    Angeles. 
It  was  reported  that  Ram  Helman  of 
San    Francisco    was    architect    for    this 
building,    hut    owners    decided   to    have 
a  local  architect. 


6S-9 


Plans  Being  Prepared. 

OFFICE  BUILDING  Cost, 

SAN  FRANCISCO.     W  Grant   Ave. 

S  Pine. 
Fireproof  office   building. 
Owner — John  V.  Campbell,   1040  Bryant 

Sf.,    San    Francisco. 
Architect — Not   given. 


Plans    Being    Prepared — Contract 

Awarded. 
OFFICE    BUILDING         Cost,    $1,500,000 
LOS  ANGELES,  Cal.     NE  7th  and  Hope. 
Tweleve-story    and    basement    class    A 

store  and  office  building  187x106. 
Owner — I.  W.  Hellman. 
Leesee  of  Upper  Floors — Union  Oil   Co. 
Architects — Aleck  E.  Curlett  and  Claud 

Bcolman.      associated,      408      Union 

Bank  Bldg.,  Los  Angeles. 
Contractor — MacDonald   &   Kahn,   Loew 

State    Bldg.,    Los    Angeles. 
The    steel    has    been    awarded    to    the 
Llewellyn   Iron   Works. 


Plana  Being  Prepared. 

OFFICE    BUILDING  Co.st,    $750,000 

LONG  BEACH,  Cal.     3rd  and  Pine  Ave. 

One-story  and  mezzanine  bank  build- 
ing 150x100;  10-story  office  build- 
ing 54x100  (class  A  reinforced  con- 
crete   or    steel    terra   cotta. 

Owner — Farmers  and  Merchants   Bank. 

ArchitectP — Aleck  Curlett  and  Claud 
Beelman,  associated,  Union  Bank 
Bldg..  Los  Angeles;  and  W.  Horace 
Austin,  First  National  Bank  Bldg., 
Long  Beach,  consulting  engineer. 


Plans  will  be  ready  for  tigurem  May 

16th. 

Grading  Bids  Being  Taken. 

BUILDINGS  Cost,   I 

SAN    FRANCISCO.      Market,    8th    and 

Mission    Sts. 
Ten    4    to    6-8tory    brick    and    concrete 

buildings       (stores,       offices       and 

theatre). 
Owner — A.   F.  Rousseau,   110  Sutter  St., 

.San   Francisco. 
Architect — D.    C.    Coleman,    110    Sutter 

St.,  San  Francisco. 

Plans  Being   Figured. 

STORE    BUILDING  Cost.    $7,000 

.SVN  FRANCISCO.  S  Post  106  W  Fill- 
more. 

Ons-storv   class   C   store    building 

Owner — W.  H.  Hicks. 

.Architect — W.  H.  Crim,  .Tr.,  425  Kearny 
St.,   San    Francisco. 


.Segregated   Figures   Being  Taken. 
STORE    AND    LOFT  Cost,    $36,000 

SAN    FRANCISCO.      N    Market,    second 

lot   east   of   the    Hobart    Bldg. 
Two-story     and      basement     reinforcd 

concrete    class    C    store    and    lo^t 

building. 
Owner — Providence    Securities   Co. 
Architect — Willis    Polk    <fe    Co.,    Hoba»-t 

Bldg.,   San   Francisco. 


Contracts   Awarded. 

STORES  Cost,    $ 

SAN   FRANCISfCO.      W   Mission   St.    bet. 

Seventeenth   and   Eighteenth   Sts. 
Two-story  and  mezzanine  Class  C  store 

and    loft    building. 
Owner — Mission   Realty  Co. 
.MXhitect — A.    J.    Horstman,    304    Anglo 

Bldg.,    16th    and    Mission    Sts.,    San 

Francisco. 
Concrete  Work  and  Grndlngr  to  Andrew 

Lynch,    291    15th    Ave..    $12,750. 
r.-irppiitry  Work   to   L.    A.    HInson,    1228 

Grove    St.,    $5,370. 
iMiimMnc:  to  Albach   &  Mayer,   85   Dor- 
land  St.,  $745. 


Fisuros  Being  Taken  for  Concrete  vind 
Carpenter  Work. 

OFFICE    BLDG.  Cost.    $ 

SAX  FRANCISCO.  SE  Sutter  and  Tay- 
lor Streets. 

Six-story  steel.  brick  and  concrete 
office  building. 

Owner — J.   S.   Morgan. 

.\rchitoct — M.  V.  Politeo,  First  National 
Bank  Bidg.,  San  Francihco. 


Contract  A.vardrU. 

ADDITION  Cost,    $10.00*' 

SAN  rRA.N'CISCO.  NW  Embarcadcro 
and  Jackson  Street. 

Three- story  and  ba.sement  reinforced 
conci'ete  addition  to  pie.scnt  build- 
ing for  offices,  gwrage  and  lofls. 

<^>\\'ner — Wellman  I'eck  Co..  .U 1  Em- 
barcadcro.  San   Franci.sco. 

Ai>'hitcct — J.  E.  Krafft  &  Sors.  I'ht-lan 
Bldg.,    San   Francisco. 

Contractor — Hannah  Bros.  142  .S.m- 
sonio  St.,  San   Francisco. 


The  only  dally  neTrspaper  In  the 
West  whose  colamns  are  deyoted 
excluslTcly  to  Bnildlng  Ifewg.  Coyen 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  in  adranee. 
Send  for  sample  copy. 


560  MISSION  STREET 


SAN  FRANCISCO,  CAL. 


Segregated  Figures  Being  Taken. 

STORE  CoHt.    $25,000 

SAN   FRANCISCO.      N   Geary    Street    80 
W  Leavenworth  Street. 

One-story     end     rrezzanlne     floor     rein- 
forced  concrete  store   builJing. 

Owner — Fred    Larsen,     128     .Sutter    St.. 
San  Fraanclsco. 

Architect — A.    H.    Knoll,    Hearst    Bldg.. 
San  Francisco. 
The   contracts    will    be    :iwardf;d    liii.s 

week. 


Plans  to  be  Prepared. 

OFFICE   BUILDING  Coat,   $1,250,000 

.SA.X      FRANCISCO.        SE     Market     and 

Beale  Sts. 
Class   A    oflice    building    137-6x137-6. 
Owner — Pacific  Gas  &   Electric  Co.,  445 

Sutter  St.,  San  Francisco. 
Architect — Not   selected. 

Preliminary  sketches  are  being  pre- 
pared in  the  Company's  Engineering 
Department,  but  In  all  probability  an 
architect    will    be   sclectcil    shortly. 


Cost.    $ 

SE    Sixth    and 


r";an.';  Being  Figured. 

Ol'FlCE    BLDG. 

LOS     ANGELES,     Cal. 

Lebanon  Sts. 
Six-story    and    basement    Class*    ,\    store; 

and  ciRce  buiMibg,  50x114  (2  stores 

and  60  offices). 
Owner — John    L.    Kichardsrn. 
Architect — C.   M.    Hufchisoi.,   427    Sccui- 

ity  Bldg.,  Los  Angeles. 
Pigure.s   are   being  taken    for  a   gen- 
eral   contract,    plumbing,    heating    and 
sprinkler  system. 


Contract    Awarded. 

BUILDING  Co.sl.    $9;55a 

SA.N  J08E,  Santa  Clara  Co.,  Cal. 
Ono-story  reinforced  concrete  building. 
Owner— L.   C.    De   Carli,   81   S-River  St., 

San  Jose. 
Architects — Wolfe   &  Higgins,   Auzcrai.s 

Bldg.,  .San  Jose. 
Contractor — John    Gales. 


•Jc'iitractor    Taking    Sub-figures. 

-STORES  &  OFFICES  Cost,  $40,000 

SAN  FKA.NCISCO.  SE  Geary  and  Lar- 
kin   Sts. 

Tvo-stcry  and  b.^s-iinont  brick  stire, 
market    and   'Joe  •■'ps'   <!flices. 

Owner — Dunn- VViHi.inis  Co. 

.\rchitcct — S.  Heljiin,  57  i'ott  St.,  San 
Francisco. 

Contractor — John  Spargo,  240  Mont- 
gomery  St.,   Sa.i    Frar.cieoo 

To  be  Done  by  Day's  Work. 

STORES,  ETC.  Cost.    $20,000 

COLUS.A.,  Colusa  Co..  Cal. 

One-story  reinforced  concrete  store  and 

Posi:    Office    building.    80.\10o. 
Owner — G.  W.  Kodehaver,  Colusa,  Calif. 
.\rchitect — Owner. 


Sketched  Prepared. 

OFFICE     BLDG.  Cost,     ;>1.000.000 

SACRAMEXrO,   Cal.      SW    Tenth   and    .! 

Streets. 
.Eight  rr  ten-story  Oa.s.s  A  ollico  build- 
ing. 

Owner— California  State  Life  Insurance 
Company. 

Architect  —  E.   C.    Hemmings.    Ochsner 
B'.dg.,   .Sacramento. 
NOTE:— Although  Mr.  Hemmings  na.-* 

prepared     sketches     he     ha.s     not     beci' 

.'■elected    as    the   architect. 


THEATRES 


Cost.     $13,365 
W    Third    St.    25    S 


Contract    Awarded. 

.\LTERATION.^ 

SAN    FRANCISCO. 
Minna  St. 

-Vltcrations   and  additions   to   one-.«;torv 
brick    theatre    building. 

Owner — .\aron   Goldberg. 

.^t-chitect — .\lbert  AV.  Eurgren,  110  Sut- 
ter St..  San  Francisco. 

Contractor — n.    Petter.-<on.    251    Kearnv 
St.,  San  Francisco. 


Pl.ins   Being   Figured. 

THEATP.E  Cost.    $500,000 

OAKLAND.      E   Broadway    near    19th. 
Class  A    theatre    building"    (2300    seatsV 
t>wner — Orpheum  Theatre  Co. 
Architect — G.     Albert     Lansburgh.     709 
Mission  St.,  San   Francisco. 
The   following:  two   contracting  Hrms 
are    figuring:      Dinwiddle    ConstrucUon 
Co.,   Crocker    Bldg..    and    MacDonald    & 
Kahn.    130    Montgomery    St,    S     F 
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Saturday,     April     8,     1922 


Official    Proposals 


BHICK    BLILUING 


NOTICE    T(»    (  ONTItACTORS 


SEALKD  pr.oPOSALS,  indorse  i 
••Proposals  for  ilie  rtmodcling  of 
Quarters  M-1;  (luarters  for  the  Com- 
mandant of  Maiii..  s.  Mare  Island,  Cali- 
tornia.  Sijecification  So.  459;!"  will  bo 
icceived  ai  tlu'  iMblic  AVorks  Office, 
Navy  Yard.  Maic  Island,  ('alifoinia, 
until  11  o'clock  A.  M.,  April  19,  19aa, 
and  tien  and  then  publicly  opened,  for 
remodeling  and  rebuilding  the  tv.o- 
story  brick  and  Irame  C|uarlers  cover- 
ing an  area  of  about  51'  x  72'  at  iht 
Navy  Yard,  Ma;o  Islajul,  California. 
Thip  quarttr.«  l;'s  beon  damaged  by  fire 
and  the  woik  cortomplatcd  consists  of 
the  removal  of  certain  fire  damaf^ed 
partitions,  fioors.  stairs.  roofln&. 
l)lastering,  :niil\v<  ik  and  certain  othci 
undamaged  partitions.  millwork. 
porches,  etc.,  toseiher  with  the  rebuild- 
ing of  tnc  building  with  alteration? 
and  additions.  Tlie  foundaiiont<  are  of 
Drick  and  cone:  ^t"^.  the  exterior  walls 
and  certain  iMe-ior  parlitlons  are  of 
brick,  but  the  interior  framing  is  of 
wood.  The  roDiib  will  be  plastered  and 
the  t;r  covered  roof  will  be  rebuilt  and 
relaytd  on  the  existing  line.s.  The  first 
storv  is  ]2'-4"  from  floor  to  ceiiing  and 
the  "second  story  is  ll'-l'*."  from  floor 
to  ceiling.  Drawings  and  Specification 
No.  4593  may  be  obtained  on  applica 
tion  to  ;he  Commandant,  Navy  Y'ard, 
Mare  Island.  California.  Deposit  of  a 
check  or  postal  rr.oncy  order  for  $10.00 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  ia  le-iuind  as  secur- 
ity for  the  safe  return  of  I  he  drawings 
and  Specification.  L.  E.  GHEGOHV. 
Chipf  of  r.ureiu.  March  31.  JH2:i. 
* 

IlIDS    AVXNTRD   FOR   INFIRMARY 
BUILDING 


NOTICK    TO    CONTRACTORS 


OFFICK  CONSTRUCTING  QUARTER- 
MASTER,  FORT  MASON,  SAN  FRAN- 
CISCO, Calif..  April  3.  1922 — Sealed  pro- 
posals, in  triplicate,  for  constructing 
an  Infirmary,  including  all  utilities,  at 
Benicla  Arsenal,  Benicia,  Calif.,  will 
bo  received  here  until  11  A.  M.,  April 
21,  1P22,  and  then  opened.  Plans,  etc., 
furnished  on  application.  Ten  Dollars 
(110.00)  deposit  required  to  insure  re- 
ttirr.   of   plans,   etc. 

• 

bids      wantf.n      koic      high^vay 
imi'hovf.mi:nt 


STATE    OF    CALIFORNIA 
IIFPARTMFNT     OF     PUBLIC     WORKfl 


CALIFOIIMA  HIGHWAY  COMMISSION 


NOTICE  TO  CONTRACTORS 


SEAI^ED  rr>oroSAT.S  will  be  re- 
rpjved  at  iJie  office  of  thr  t'ollfornin 
iilBli«Tar  Commlanlnii,  .MR  Fornin 
BallillnK.       Snrriimrnlo,      Cnl.,    ontll       2 

..'rlork  i'.  >l..  on  >lii>  I.  ID'JU*.  a  I 
which  tlmp  ilwy  will  be  publicly  open- 
ed and  read  for  ronstructlon  In  ac- 
cordance with  the  8ppclflcailon» 
iherofor  to  wlUch  .special  reference  Ih 
made,  portion*  of  State  Highway  »» 
follown: 

I.,nUe      f'lUiily,       li.-lwcer        Wi'Kterly 
Houni'arv    and   TTpii.  r    Tnkr;    (I-T^nk-U. 
A).  Hbout  nfii*?  (».0>   m1l^n  (n  lon^th.  i" 
»>••  irriidi'd 

Hun  Hell  '<!  <■  ouMly.  l.'iWMii  Sun  .luan 
•ind  VaJi.r..  Ulvor  (V-SP.l  -  2-A),  aboii! 
four  rird  •'l\-t«>nthi«  '*''<)  mM»»  In 
l«n»  ]ifiv<il    with    I'orllnnd   c«- 

ini 

li  tie  Keen  »nd  fomiH  of  oro- 

poKHl  111. t, (10  oontrnct  and  wpeclflca- 
tlonii  may  he  nbtnlnnd  ai  the  «al<l 
oflloo  nin1  Ihoy  may  >>»•  upon  at  the 
omc.rn  of  ib<  Divlnlon  ICnirlnoerd  at  iMU 
AliKi'I'H  iiiid  Sun  Fr.'i  lie  1  •!(■".  and  it  the 
olTlce  of  thi'  r)l vision  Entflnoer  of  the 
divlaion  In   which  the  work  Is  altuatcd. 


A  call  for  bids  published  In 
this  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  ofllcial  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section 


The  Division  Engineer's  offlces  are  lo- 
cated at  Wlllits,  Dunsmulr,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno   and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest  of   the   State. 

NEWELL    D.    DARLINGTON, 
CHARLES  A.   WHITMORE, 
GEO.    C.    MANSFIELD. 
California   Highway   Commission. 
AUSTIN  B    FLETCHER. 

State  Highway  Engineer. 
C.  C.  CARLETON, 

Acting  Secretary. 
Dat"d    April    3.    1922 


NOTICE   TO    CONTRACTORS 

(School,     Septic     Tank     and     DralnaBe 

STHtemi    entimated    coat.   930,000) 


NOTICE  IS  HEREBY  GIVEN  That 
the  undersigned  as  trustees  of  the  Mer- 
idian Grammar  School  District  Merid- 
ian, Sutter  Co.,  Cal.,  will  receive  up  to 
the  hour  of  1..30  o'clock  P.  M.,  Saturday, 
\prll  •2\i,  lif2-2,  .-veiled  bi'l.-:  for  tho 
construction  of  ji  Grammar  School 
Puilding,  also  septic  tank  and  drainage 
system.  All  to  be  on  the  property  of 
the  Meridian  School  District,  Meridian, 
Sutter  Co..  Cal.,  and  to  be  in  accordancA 
to  plans  and  apcciflcations  for  same 
prepared  by  Chester  Cole,  Architect, 
Ciilco,  Cal. 

Plans  may  be  seen  at  the  residence 
of  C.  E.  Relschc,  Meridian,  Cal ,  Cleric 
of  the  Board  of  Trustees  of  Meridian 
Grammar  .School,  or  at  the  Architect'* 
Onice,    Chlco,    Cal. 

Each  bid  shall  be  accompanied  by 
a  check  oerilfled  by  a  responsible  bank 
for  the  amount  of  10%  of  bid  as  pro- 
vided  for   In    said   speclflcatlons. 

The  Board  of  Trustees  reserves  the 
right   to    reject   any   or  all   bids. 

BIdH  to  he  sent  to  or  fllcd  with  C. 
E.  Itelsche,  Clerk  of  the  Board  Bids 
will  he  opened  at  tlie  Meridian  Oram- 
mar    School    Bulldinir. 

C.    B.    REISCHE. 

Clerk. 
W.    L     BTKrHENS, 
C.    C.    MBS&ICK. 
Trustexs    of    Meridian    School    District. 
Coun»y    of    Slitter,    State    of    Call- 
fornta. 


.NOTICK  TO   CON'lKAt  rOUS   FOR  CO.>- 

STRICTION        OF       AUDITION     TO 

PALO    ALTO    PLBLIf    HBKAHY 


The  I^ibrarj-  Board  of  iht  t'ily  of 
I'.alo  Alto  in  the  County  of  SaiUa  Clara, 
State  of  California,  nivites  and  will  re- 
ceive at  its  othce,  corner  of  jJryanl  Si. 
and  Hamilton  Avt.,  Falo  Alto,  Califor- 
nia, up  to  the  hour  of  7:30  P.  M.,  April 
17,  1922,  .at  which  tir.ie  and  place  said 
bids  will  be  opened,  sialed  proi)osals 
for  furnishing  all  the  necessary  ma- 
terials, tools,  and  labor  for  con^lruct- 
ing  an  addition  to  the  I'alo  Alto  Public 
Library,  on  the  corner  of  Bryant  St. 
and  Hamilton  Ave.,  City  of  I'alo  AUo. 
in  accordance  with  plans  and  :>pecifica- 
tions  and  conditioiiS  now  on  file  in  th" 
Paio  Alto  Public  Library,  corner  of 
Bryant  &t.  and  Hamilton  Ave,,  lalo 
Alto,   California. 

Copies  of  said  plans  .and  specifica- 
tions and  conditions  may  be  obtai-ned 
from  the  office  of  Bir^e  M.  Clark,  4  Ca- 
brillo  ct.,  Staiuord  University,  i.'alifor- 
nia,  upon  deiositing  the  sum  of  Ten 
($10. uO)  Dollars,  and  must  be  returned 
within  six  days  or  the  said  deposit  may 
be  forfeited  and  turned  into  the  treat>- 
ury  of  the  said  Library  Board. 

Bids  must  be  niade  on  proposals  ob- 
tained at  the  ottice  of  the  Architect  and 
be  signed  by  the  bidder,  accompanied 
by  a  certified  cneck  for  at  least  ten  per 
cent  (1095)  of  the  amount  of  the  bid  or 
proporal,  certified  to  by  som%  re- 
sponsible bank  or  banker  and  made 
payable  to  Willis  C  Thoits,  President 
of  the  i-.ibrary  l>oard,  to  bo  retained 
by  the  said  Library  Board  as  .agreed 
and  liquidated  damages  should  the 
party,  or  parties  to  wiiom  the  contract 
shall  be  awarded  fail  to  enter  into  the 
contract  after  the  award,  or  to  give 
bonds  required  for  tlie  faithful  per- 
formance of  tne  ooiilract.  or  any  bond 
required   by  lav.'. 

The  Library  Board  reserves  the  right 
to  re.'iect  any  and  all  bids. 

By  order  of  the  Lit  rary  Board  of  the 
City  of  Palo  Alto,  County  of  Santa 
Clara,  State  of  California. 

WILIS  C.  THOITS. 
President   of   said    Librarv    lioaril. 
Palo    Alto.   Calif..   April    3,    1922. 


NOTICE    TO    CONTRACTORS 
( Alterationn    mill    .Vilditlonn    to   tiiirnKt'* 


Otice   of    the   Clerk    of    the    Board    of 

.Supervisors.    Alameda    County.    Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Beard  of  Supervisor.-. 
of  Alamed.i  County,  at  his  office,  until 
.Monday,  Miiy  l«t.  18:f2,  ni  10  o'clock 
A.  M.  (the  day  when  said  bid.s  will  b. 
opened   and    the   contract   awarded)    foi 

Alterations  and  additions  ;o  p  nne- 
story  brick  garage  building  locatevl 
on  the  southerly  side  of  Fourth  street, 
between  Broadway  nnd  A\  ashlngton 
streets.  City  of  Oakland,  .Mamcda 
•  'ounty.  California. 

Plans  and  specifications  on  file  in 
the  office  .)f  the  County  Clerk  open 
to  Inspection.  Coi>'os  may  bi>  ob- 
tained by  depoHltinK  (|H^)  ten  dollars. 
Contractorp  will  be  restricted  as  to  the 
length  of  time  thc-'c  planf  may  be  re- 
tained to  ten  days  i  "oi.t  ractor.s  failing 
to  return  said  plans  and  specifications 
within  said  time  IIipIi  will  lorfoit  i  ht» 
deposit. 

Ivach  bid  must  be  accompanied  by 
a  check  for  at  lo-ist  ten  p«'r  cent  of 
the  amount  of  the  bid  or  proposal, 
certified  to  by  sonie  respoiiHlblo  nunk. 
and  made  pn>abli>  io  C.e.v  !•;  <lro.s^. 
Clerk  of  the  Board,  to  be  forleiied  to 
tlie  fouiity  of  Alniue<la  n.s  agreed  nnd 
H(|uldated'  ilaniages  .ihould  the  party 
or  partlcM  to  whom  the  contract  Hhall 
be  awarded  fall  to  enter  into  the  con- 
tract after  the  award  or  to  give  the 
hond  roqul'ed  by  the  Board  of  the 
faithful  performan<e  of  (he  contract. 

The  Board  reH-rve.x  the  right  to  re  • 
Irct   nnv   or  all   bldn. 

(»EAL>  GFO    E     GROSS, 

Clerk    of    tU«    Board    of    Supervisors    of 

the  County  of   Alnnieda 

Dfttcd.     April  a,  1913. 


Saturday,     April  8,      1922 

NOTICE   TO    CONTRACTORS 
(QrartH   Valley  High -School) 

Pursuant  to  an  order  made  this  Srd 
day  of  April.  1922,  Notice  Is  Hereby 
Given  by  the  Board  of  Trustees  6t 
the  Oxrass  Valley  High  School  Di«- 
trict  County  of  Nevada,  State  of  Call- 
fornia  that  blda  will  be  received  by 
saul  Bo,-;rd,  for  the  erection  of  cei-" 
tain  work,  as  speciflced  below  for  Hi«h 
bchool  Building  at  Grass  Valley,  Coun- 
ty   of   Nevada.    State -of  CaliforAja.-       • 

Plans  and  specifications  may  be  ob- 
tained from  William  Mooser  and  Hor- 
ace (^.  Simpson,  Associatod  Architects 
Nevada  Bank  Building-,  San  Francisco 
California. 

A  deposit  of  Twenty  Dollars  (120.00) 
will  be  required  for  each  set  of  plans 
and   specificatlon«. 

Sealed  bids  will  be  received  for  (^e 
general  work. 

P«^!-H  ^'f  ^'^'^^  ^®   opened   by   the   said 
Public  Library  Building,  at  Grass  Val- 

All  bids  must  be  submitted  on  fornu 
prepared  by,  and  whicb  will  be  fujr- 
"' A^?^,  -^J"  request  by  the  Architects, 
tho  U  1''  "1"^^'.5«  s«"t  or  handed  to 
the  Clerk  of  said  Board  of  Trustees 
on  or  before  said  hour  and  day  and 
enclosed  in  sealed  envelopes  and 
marked  on  the  outside,  "Bids  for  - 
work   for   proposed  High  School  Bulld- 

f „''V.5'"^^^    Velley,    California.  . 

All  bids  must  be  accompanied  by 
cash,  a  bidder's  bond,  certified  check. 
or  a  certificate  of  deposit,  equal  to 
ten  per  cent  (10  per  cent)  of  the 
f^T^^unt  of  bid,  and  made  payable  to 
the  President  of  the  High  School  Board 
of  Trustees,  and  to  be  returned  to  the 
party  or  parties  whose  bid  or  are  not 
accepted  and  to  the  party  whose  bid 
IS  accepted,  upon  his  entering  into  a 
contract  with  the  said  Board  as  repre- 
senting the  High  School  District  and 
giving  such   bonds  as   may  be   required 

^^l,'''^r^'"^i^^  ^''^•^  Bo^i'd  of  Trustees. 

The    Board    of   Trusteies    reserves    the 

light    to    ruject    any    and    all    bids,    or 

any   or   all    items   of   such    bids,   and   to 

cetved  ''^"^'   '"'"'""^^I'ty   'n   any   bid   re- 

,„     ,       .     ^  A.   B.  CHAMPION. 

<-.lerk  of  the  Board  of  Trustees  of  the 

Grass  Valley  High   School  District. 

County    of    Nevada,    State    of   Cali- 
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Highway  Commission,  reserves  tb« 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL  D.  DARLINGTON, 
CHARLES  A.   WHITMORE, 
GPO.   C.   MANSFIELD, 
California  Highway  Commission 
AUSTIN    B.    FLETCHER, 

State   Highway   Engineer. 
C.    C.    CARLETON, 
^       ^     ,  Acting  Secretary. 

Dated  March  20,  1922. 

♦ 

HID.*!         WANTKD         VO»         MET\I, 
SHKLVIAfi 


BIDS     WANTED    FOR     STATE     HIGl^. 
WAY   IMPROVEMENT 

STATE    OF    CALIFORNIA 

DEPARTMENT     OF   luJBMC     WORKS 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ill"hw„V  '^'  °"^.^^  «'  '""^  Cnl.fornfa 
Miill,|l„e,  Sacrnmento.  Cnl..  iimil  2 
"'2}."r^      P.    M..    oi,      Aprtl    17,    1022       ?T 

which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
the'ref"or%n  '^'i!^.  '^^  specifications 
rnn,^o  ^  ^°,-  "^^'^^  special  reference  is 
f^llowsf  ^  ^°"^  °^  ^^^^^  Highway  as 
inrt°"TA*^°""'^i  ^^''^een  Santa  Ro.<;a 
and  Beitane  (IV-Son-51-A).  about 
r'even  and  .seven-tenths  (117)  miles 
■naca"dlm:  '"  ^^  ^""^^"^  with  bituminVze.i 

nn^-!t"\!r^/  ^'^  ^^«'"  ^"d  forms  of  pro- 
ionJ'  ^2"^^,-  ^^ont'-act  and  specifica- 
tions may  be  obtained  at  the  said 
office  ami  they  may  be  seen  at  Uo 
offices  of  the  Division  Engineers  at  Los: 
omrJ'ot  ?he  ^T?"  .^.'••'^"'^i-co,  a'nl  at  Vho 
ornce  of  the  Division  Engineer  of  (ha 
divis^n   in  which  the  work  issituated 

to  cr.,'V  J^  '"'t?-  Dunsmiiir,  Sacramen- 
Fre<,n'^   o^J'\"'''^^°'    San     Luis    Obispo. 

tS  "^.P"*^   ^-®s   Angeles.        ' 
mnri^^  ^'"^   W    ''^   received    un'ess  It    is- ■ 
made  on  a  blank  form  furnished  bv  the 
Commission.     The   speciar  .i  f  e    tion    of" 
..prospective^  bidders     is    calle.      to     the 
-bS'Vrm^^y*''^"^^''^';  annexed  to  the 
tions  as  f^  KM^^''°P°«a^   for   fun  dfrec- 
to  be  done,  etc  ^"^'  ''"^'^t'^'^*  «'  work 
„ -^he  Department     of     Public     Works 
ftctiny  by  and   through  ^he  Calif orniV 


NOTICE    TO    CONTRACTOH.S 

TREA.SUKY  DEPAiriWlFNT.  .Super- 
vising Architect's  Office,  Washington 
D.  C,  March  17,  1922.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
i  F.  M.,  April  28,  1922.  for  metal  shelv- 
ing for  the  United  Slate  Post  Office 
Custom  House,  and  Court  House  build- 
ings at  Honolulu.  T.  H.  Drawings  anri 
specification.s  may  be  obtained  from  th; 
Superintendent  of  Construction  of  the 
building  at  Honolulu,  T.  H..  from  .J  W 
Roberts,  Supervi.sing  Superintendent  of 
Construction,  Room  403,  Post  Offlc 
and  Court  House,  .San  Francisco.  Calif 
or  at  this  office,  in  the  discretion  of  iht- 
Supervising  Architect.  .JAS.  A.  WET- 
MORE.     Acting    Supervising    Architect 

BIDS    WANTED    FOR     STEAM    HEAT- 
ING   SYSTEM    FOR    HOSPITAL 

;;;-'^"^OTiCE  to  contrvctors 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  ihe  Board  of 
.■5upervisors  of  San  Mateo  County  Cal- 
ifornia, up  io  Monday,  the  17th  dav  of 
April,  1022,  at  10  o'clock  A.  M.,  for"  the 
completing  of  the  steam  heating,  venti- 
lation, steam  boiler  plant  and  refriger- 
.ation  for  the  new  County  Hospital 
bunding,  now  being  erected  at  Beres- 
lord,  in  San  Mateo  Couiitv,  California 
all  to  be  in  strict  accordance  with  thr 
?./^M^.^""i,^P^<^''^<=^tioiis  as  prepared  by 
Will  H  Toepke,  Architect,  and  on  file 
(as  filed  March  20.  1^22)  in  the  office  of 
the  Clerk  of  said  Board  to  which  bid- 
ders arc  referred. 

Estimates  will  be  received  in  ac- 
cordance with  the  f-pecifications  and 
))lans  as  filed. 

Bidders  will  be  required  to  submit 
■viln  their  proposal  a  certified  check  or 
oei'tincaie  of  deposit  on  tiome  respon- 
sible Bank  or  Trusi  Company  in  the 
sum  of  ten  (10)  per  cent  of  their  bid 
said  check  to  be  made  pavable  to  the 
County  Treasurer  of  the  County  of  San 
Mateo,  and  will  be  held  as  security  that 
the  bidder  will  enter  into  a  writter 
contract  with  the  Board  of  Supcrvisor.s 
of  the  County  of  Sait  Mateo,  if  awarded 
the  contract,  within  ten  (10)  days  from 
date  rf  award.  In  the  event  of  a  breach 
i,",/'*^  J-®'''"^  under  wluch  this  check  is 
held,  the  said  check  or  certificate  of  de- 
po.'iit  will  be  cashed  and  the  proceed;, 
thereof  placed  to  the  credit  of  the 
building  fund  of  said  Countv  of  San 
Mateo,  payments  of  all  claims  for  labor 
''^",^..'"^'^^''■'^1  furnished   on   the  work 

The  successful  bidder  will  further  b- 
required  to  give  a  bond  from  a  .satis^ 
£^?'°/L?"'"^'^-^'  ^'ompany  in  the  sum  of 
ntiy  (50)  per  cent  of  his  contract  price 
conditional  loi  the  faithful  perform- 
ance of  his  contract  within  the  time 
limited,  and  to  further  insure  the  pav- 
ment  of  all  claims  for  labor  and  ma- 
terial furnished  on  the  work. 

The  successful  bidder  will  also  be  re- 
'I'-'^rn-.  *°  protect  the  Countj  against 
liability  arising  unaer  the  Workmen's 
compensation  Act  and  against  anv  and 
every  contingency  under  which  the 
County  might  be  held  liable  during  the 
progress    of    all    work    connected    with 

u  1i.^*^°"^'''"^*'0"  o*  said  Hospita; 
UJilding. 

The  contract  will  provide  for  the  r^- 
lentlon  of  twenty  five  per  cent  of  the 
contract  price  for  thirty-five  (35)  days 
ait"  the  completion 'of  the  work,  and 
he  Olinfe  of  the  notice  of  completion 
thereof. 

*u^^^®^.  ^^^'™'^t<'-''  should  be,  filed  with 
^iP*^'"'^."''  *^^^  Board  of  Supervisors. 
■■.The  said  Board  of  Supervisors  of  said 
\  ounty  hereby  reserves  the  right  to  re- 
lect  any  and  all  bids. 

,  Pi,ans  and  .specifications  can  be  s^ei. 
?,  -  secured  at  the  Architect's  office  at 
l^^"^- I^^IJ*^  Market  Street.  San  Fran- 
cisco, California. 

.All   bidders   estimating  on  the   work 
,\ym  be     required  to  deposit  with     the 


16 

^'■fhitect  the  sum  ci  twenty-flve  (2^, 
dollars  in  check  or  cash  on  8J^urir?e 
the  plr.ns  and  specifications  Th(« 
amount  to  be  returned  to  the  Contrar 

reru;!'n^.'^".  P'a"«  and  specificltio°n"  arc" 
returned  in  good  condition 

By  order  of  the  Board  of  Supervisors 
ELIZABETH    M     NA.SH, 
Dated.     March  20,   1922  Clerk 

♦ '■ 

BIDS     WANTED     FOR     HIGHWAY 
IMPROVEMENT 

NO'nCE   TO    CONTRACTORS 

..J^^^^'-'  PROPOSALS  will  be  re 
l^''^,iJ"'f  '''*  undersigned  on  Apr! 
th;   s^ff;  ^m    ^o"«l'-"cting    portions    of 

at^2  30  p"^M'"7nt'''^'*  Ji""*"'  ^""J  opened 
of  culv^rt^'  «nH^''^'*'"^'  ^construction 
oi  culverts,  and  placing  gravel  in 
DoMglas  County— from  6.06  miles  north 

.^  '"i^-^   to    8.43   miles   norTh!  ^^ 

at  4  P  M  ^ceived  until,  and  opened 
of  rnrO»;??o'  'or  ^'•ading,  construction 
of  culverts,  and  concrete  paving-  15 
feet  wide  6  Inches  thick,  in  O^msby 
v^w    ''~""°'"     ^^'"^''"     City     to     L^ke"^ 

Plans  may   be  examined  and  form   of 

secTed  kt°offlc'/'=V  ^"^  speciflSons 
■,?«r   iff  °^'^®.  °*  undersigned.     May 

'A^     ^^  examined  at  the  County  Clerk's 

vor'^k  '?n''^,^•"H°"=^•  /°''  Pershing  County 
-i.ork.  in  Minden  for  Douglas  Countv 
work,   and    in    Carson    City    for   Ormsbv 

cioiiars  f?l5.00)  with  undersigned  re- 
luired  for  copy  of  plans,  which  will 
I'e  refunded  on  their  return  in  good 
condition.  Bids  must  be  on  proposal 
form  of  Highway  Department  and  mut 
be  accompanied  by  a  certified  check 
n'",  ^J^l'V""^  of  5%  of  the  bid. 
I'.acl)  bidder  must  accompany  his  hid 
with  a  certificate  from  a  Suretv  fom 
pany     duly    authorized    to    do    business 

^  Z^T^'  ^^'1'  P'-ovide  said  bidder  with 
a  bond  in  such  sum  as  is  required  and 
said  4^nJMfl"'=^  ^'^^  ^^'^  provisions  of 
f^Uhf^Pi  r.r.''f*.^'°"^'  conditioned  for  the 
faithful  performance  of  the  provisions 
otihe^  contract  and  specifications, 
all    bids.   '^^    '■^s'^'-ved    to    reject    any    or 

<,fn.o    J-    V,  1^^    "^^    BORDEN. 

i-tate    Highway    Engineer,   Car.son   City 
Nevada.  ^'>.j. 

-• — • — 

NOTICE     TO     CONTRACTORS 

(Boiler     Plant     AddlUonn     and     Electric 
Dintributlns:   System) 

Sealed    bids    vvill    be   received   up    to   S 
l\  M    of  April  24,   1922.  by  the  Board  of 

IZf'T^  ''^,  A^^  ^^'•"  County  Union 
High  School  District,  Bakersfield.  Cal 
for  nnH^th^'"^  H]  "latei-ials  and  labor 
.,L^"^  ^^^  erection  and  completion  of 
additions  to  the  Boiler  House  and  a 
Complete  Electrical  Distributing  Sys^ 
lem  to  be  installed  in  said  addifion  in 
accordance  with  plans  and  speciflca- 
'jons^o"  file  with  the  Clerk  of  eafd 
iT/^^J'^'n  1^^"  /'*'■  ^^^  inspection  of 
bidders.  Copies  of  said  plans  and  speci- 
.h^^A''"ir'^>'  '^^,had  at  the  office  of 
the  Architect,     Charles  H.   Biggar     405 

•^nH  .h^^"°"1^  ^^"^  B'^Je-  Bakersfield' 
-ind  the  work  will  be  done  under  his 
.•supervision. 

./^.Vf/'i^^u"'",®'  .''®    accompanied   by   a 

-ert  fled    check    in    the    amount    of    at 

least  ten   (10%)  per  cent  of  the  amount 

•Id,   .^uch   check   to  be  made  pavable   to 

Uie    Kern    County    Union    High    School 

District  and   same  will   be   held   as  evi- 

uf^T   -^  ■^?°^  '**^^  ^'^at  the  successful 

bidder   will  enter   into  contract   for  the 

nroposed   w-ork   and   in  addition   thereto 

therefor"  ^  ^''^   sufficient    bonds 

Rids    will    be    received    separatelv    or 

as  a  whole.     The  Board  of  Trustees  re- 

hmr^'    ^'";    '■'*^V    ''^    '•^•fP<=t  any  or  all 

i,     k!5^    ^°    waive    any    informality    in 

an>-    bid    received. 

I-?/  f,*"*^^"",  ^^  the  Board  of  Trustees, 
i^.r.t  S-Ot»"ty  Union  High  School  Dls^ 
rrlct.   Kern    County,   Calif. 

E.   W.   OWEN. 
„,  President. 

W.    J.    WALTERS. 

CUrk. 
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BUILDING     AND     BNQINBBBING     NEWS       Saturday,    April  s.    1932 


Engineering  News  Section 


BiaDGES,    DAMS    &    HARBOR 
WORK 


SAX  DIEGO,  Cal. — City  Council  has 
passed  resolution  appropriating  112,000 
for  dredging  at  foot  of  Beech  St.  and 
removing:  of  old  piling  In  bay. 

Fl'LLBRTON,  Cal.  —  Garden  Grove 
Farm  Centre  members  favor  voting 
$100,000  bonds  for  drainage  system. 
lOdw.   A.   Chaffee   is   president. 


SACRAMENTO,  Cal. — Supervisors  pe- 
titioned to  construct  bridge  over  the 
American  river  in  vicinity  of  Elvas 
Station.  Drury  Butler,  county  sur- 
veyor. 

SEATTLE,  "Wash. — Until  April  28th, 
bids  will  be  received  by  Board  of  Public 
Works  to  construct  foundation  piers 
of  projected  double  leaf  trunion  bas- 
cule bridge  to  span  west  waterway 
at  Spokane  St.;  leaves  of  the  B70-ft. 
structure  will  require  8  concrete  piers, 
4  shore  piers  and  2  in  stream  to  rest 
"n    piling:. 

OAKLAND.  Cal. — Council,  Eugt  ne  K. 
Sturgis,  City  Clerk,  has  appropriateO. 
$6043  to  finance  excavation,  hauling 
and  depositing  of  material  for  an  eartl! 
and  rock  w.all,  a  part  of  the  Lake  Mer 
rltt    development. 

SEEL.EV.  Cal. — County  Highway 
Commission  has  decided  to  construct 
a  new  bridge  across  New  River,  .south- 
west of  Seeley. 


MARYSVILLE,  Yuba  Co.,  Cal. — 
Supervisors  of  Yuba  and  Sutter  counties 
acting  jointly,  agree  to  make  general 
repairs  on  Feather  river  bridge.  Creo- 
poted  timbers  will  be  replaced,  the 
structure  painted  and  a  concrete  floor 
placed. 

CrUANITE  CREEK,  Ariz. — L.  C.  Lach- 
met,  Albuquerque,  N.  M.,  awarded  con- 
tract at  $21,.")23.59,  for  constructing  a 
reinforced  concrete  bridge  at  Granite 
Creek   on  state  highway. 


OROVILLE.  Butt  Co.,  Cal.— J  .L.. 
Webster,  Modesto,  at  |1,135,  awarded 
contract  by  supervisors  to  construct 
V'ridge    o^  or  KIster  slough. 


IliUI CATION  PROJECTS 


GRENADA,  Siskiyou  Co.,  Cal. — Until 
April  19,  1  P  M.  bids  will  be  received 
by  Victor  Bovo.  secretary,  Grenada  Ir- 
rigation District  to  construct  24-ln. 
slcci  pipe  line — same  being  discharge 
pipe  from  District's  Third  Lift  Pumping 
plant. 

As  previously  reported  bids  will  be 
considered  on  April  12  for  constriicf Ing 
Irrliratlon  ditch.  Frod  H.  Tlbbetts. 
1320  Alaska  Commercial  Building,  San 
Francisco,   engineer. 


PHOBVIX,  Ariz.— The  $2,000,000  bond 
Issue  of  the  Aiixlllnry  Eastern  Canal 
Irrigation  fd-lrlct  will  be  offered  for 
nal<  April  H,  and  If  a  satisfactory 
hid  Is  received  the  district  will  ad- 
v'lrllse  f'lr  blil.H  frir  rotiHtructlon  of  the 
projdt.  Howard  H.  I<e<d  and  .Shi-ldon 
K  Bnker.  419-410  FW-mlng  HIdg.. 
i*h'')enl'»r  (ire  iho  nnglnrers.  District 
f,,i,-.  - '    "riiftl'in      of      main 

rii'  '•"•ment    lined,    ex- 

vnt  2U.20O    cu     yds.: 

1i,'  In     length, 

fx'  171,200     cu. 

vii,  •  Ms  a|. proxi- 

mately '•''"  f  ■"  '!<  l'"i  'nd  rcli.iblll- 
latlon  of  31  wella  at  urescnt  wUliln 
houndarlc*  of  district,  all  to  be  equip- 


ped and  operated  by  electricity;  a  main 
pumping  station  consisiting  of  four 
units,  capacity  87^  second  ft.  each,  to 
pump  the  water  from  the  Eastern 
Canal  of  the  Salt  River  project  to  the 
head  of  the  canal  on  the  mesa  above, 
under    a    head    of    52    feet. 


WHEATLAND.  Yuba  Co.,  Cal. — Far- 
mers in  Bear  River  Section  contem- 
plate formation  of  irrigation  district 
comprising  about  27,000  acres.  In- 
terested in  the  project  are  :  W.  H. 
Carlin,  Marysville;  J.  L.  Cleek  and  Ex- 
celsior Water  Co.,  of  Nevada  County, 
and  members  of  the  Sutter-Yuba- 
Xevada    Irrigation   project. 


MACHINERY 


SAN  FRANCISCO — Bethlehem  Ship- 
building Corporation,  at  $40,938  award- 
ed contract  to  repair  Pacific  Mail  liner 
Creole  .State.  Hanlon  Drydock  &  Shi\)- 
I'Uilding  Co  .   bid   $.S3,000. 

WALLA  WALLA,  Wash. — Western 
Engineering  Corporation  5.ul>?Tiits  low 
bids  to  the  Council  to  furni.oh  5000  ft. 
steel  pipe  for  water  system  extensions. 
Bids,  according  to  length  of  pipe,  were; 
.*1.[»9;  .$1.90;  $1.98  and  Jl.SS. 


OAKLAND,  Cal. — Council  appropri- 
ates $575  to  purchase  one  50  H.  P.  1800 
H.  P.  M.,  2200  volt,  60  cycle,  50»  In- 
duction motor  with  starter.  Ehigene 
K.  Sturgis.  city  clerk. 

LOS  ANGELES,  Cal.— Until  3  p.  m., 
.\pril  7,  bids  will  be  received  by  board 
of  public  service,  207  S  Broadway, 
for  wrought  galvanized  steel  water 
pipe,  with  threads  and  couplings  in 
quantities  as  follows:  10,000  ft.  H-in., 
100,000  ft.  %-in.,  and  25.000  ft.  1-ln. 
Specifications    600-D. 

Until  3  p.  m.,  April  14,  bids  will  be 
received  for  standard  dipped,  bell  and 
spigot  cast  iron  water  pipe,  f.  o.  b.,  Los 
Angeles,  in  quantities  as  follows:  8000 
pieces  4-ln.  class  B.  12-ft.  length, 
weight  to  be  250  lbs.  per  12  ft.  or  340 
lbs.  per  16  ft.;  4000  pieces  6-ln.  class 
B  12-ft,  length,  weight  to  be  400  lbs, 
per  12  ft.  or  520  lbs.  per  16  ft.:  total 
tonnage  each  1040  and  800,  respectively: 
destination.  Enterprise  Street  yard. 
Speciflcation  No.  600-C.  Jas.  P.  Vro- 
iiian,  secretary. 

S\N  JOSE.  Santa  Clara  Co..  Cal.- 
Stuart  .S.  .S-mith  &  Co..  625  .Market  St  . 
San  Francisco,  at  $riS0O  awarded  con- 
tract by  Supervisors--  to  furnish  .i-ton 
irufk  for  I'.oad  District  No.  5,  Otnei 
bids:  Harrison  P.  Smith.  $6287. .'>(i.  J. 
K.  Sloan  (1)  $58.''8:  (2)  $,';B62,80:  (,'U 
*6l>0fi,6H.        (4)        $»;260.75:         Normaiulin- 


Enffineers    and    Contractors 
PLEASE  NOTE 

We    are   California    Kactoi>- 
Dlstrlljutors    for 

KLAXON  CO. 
HORNS  AND  BELLS 

for     ('<Hlr     Sl^nnla.     Alnrinw.    TInir 
NIrnnlii,  Ptr. 

ALKXANDF.R     MILBITRN     CO. 

rnrlWdc   Flun«   Llirhls  and  Oxy- 
Ar<»t)I«MW'   Wrldinjr  and   Cnttlnff 
Apparatus 

Wi-  are  at    your  service 


E   D   BULLARD 
2AS   MRrk»>t    HU   S«n    FranHsco 


Campen  Co.,  $6173;  Artana-Geoffroy  Co.. 
(1)  $5384.20;  (2)  $4995;  The  Citv  Store, 
$5260;  E.  D.  Seifert.  $5800;  Sterling 
Motor  Truck  Co,  (20%  dis.),  $6250; 
Mack  International  Motor  Truck  Corp.. 
$6165.07;  Mac"k  International  Motor 
Truck  Corp..  $5765.16:  Autocar  S.ile.s 
&    Service    Co..    $5043.70. 


RAILROADS 


SAX  FRANCISCO— Board  of  Public 
\A  ork.s  awards  contract  as  follows,  for 
furnifrliing  and  delivering  equipment 
for  Municipal  Railways  (Contract  125): 

Westinghouse  Traction  Air  Brake 
Co.,  65  Market  St.,  for  furnishing  air 
brake  equipment  for  $541  per  car,  with 
spare  compressor  at  $326;  total  $11,- 
363.73.     Under  Section  D. 

Motor  Equipment,  Westinghouse 
Electric  .^:  Mfg.  Co.,  1st  National  Bank 
Bldg.,  $2360  for  each  complete  equip- 
ment and  $2,303.66  for  spare  parts; 
total    $49,505.66.      Section    C. 

Trucks  to  American  Car  Co.,  St.  Louis, 
Mo.,  at  $1,312.50  each,  f.  o.  b.  Phila- 
delphia, spare  parts.  $707;  total  f2«,- 
957.      Section    B. 

Car  bodies  to  American  Car  Co.,  St 
Louis,  Mo.,  t.  o.  b.  cars  at  San  Fran- 
cisco, $5,187  each;  total  $103,740.  Sec- 
tion A.  Bid  of  St.  Louis  Car  Ck).,  under 
this  section  was  rejected  as  it  was  not 
signed. 


SAN  FRANCISC(D — Until  April  12,  3 
1'.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  installing  rein- 
forced concrete  trolley  poles  and  elec- 
trical conductors  for  Taraval  street 
extension  of  Municipal  Railway  bet. 
SSrd  and  48th  avenues;  estimated  coat 
$10,000.  Under  Contract  No.  131.  Bond 
of  $2500  required  of  successful  bidder. 
Specifications  may  be  had  from  City 
Engineer's    oRlce.    3rd   floor,   city   hall. 


SEWERS,    STREET    WORK, 
ROADS   &    WATER    SYSTEMS 


SACK  V.MENTO,  Cal.  —  Bids  were 
opened  on  April  3rd,  by  the  State  High- 
way Commission  for  paving  with  Port- 
land cement  concrete  or  asphaltic  con- 
crete. 12.3  miles  of  highway  in  River- 
side County  between  Banning  and 
Whitewater.  (al  concrete  ba«e;  (b) 
asphalt ic  base: 
•Lee-.Moor    Contracting    Co.,     El     Paao, 

Texas,    (a)    $177,880;    (b)    . 

Southw«st   Paving  Co..  Los  Angeles,   (a) 

$19S,I07.50;     (b)     $270,997.50. 
xl*.    L.    Burr.   San    Francisco,    (a)    $226,- 

SSfl:    (b)    $226,209. 
W.    A.    Kittlewell    &    Sons.    Kingsburg. 

(a)  $203,197;    (b)    . 

Kaiser   Paving  Co.,   Oakland,    (n)    $207,- 

645:    (b)    . 

\^■.  T.  Ellington.  Ivos  .\ngelo8.  (a)  $212,- 

25S;    (b)    . 

HI  I  Ion -Patterson    \ 

967;    (b)  . 

Guv     S.     Atkinson. 

$233,877:    (b)    - 
W'arrtn   Construction   Co.,  Oakland,    (a) 

$242,767.50;     (hi     . 

II.    E.   Cox.    Pasaden.T.    (al    $254,479;    (b) 

E.     M.     Morgan.     BKerett.     AMaahl,     (a) 

$2M,828;     (h) . 

Geo.    R.    CurtlH.    Los   AnHolr.-«.    (a)    $292. 

221;    (lO     $286,846. 
Federal    Construction    l^o,.    San     Fran- 
.•iHco.    In)  ;    n.)    $278,032, 

Engineer's    estimate,    (a)    $208,712.60; 

(b)  $2S0.6I2.SO. 

•    Low   on    (II  >:  and   x   low   on    (b). 


Downs,    (a)    $219,- 
Los     Angeles,     (a) 


HrcilKKl>FY.  Alameda  Co.,  Cal. — T.  K. 
Clinch.  668  '.'tli  St..  Ulohmond,  at  $694. 
iiw.irdod  contract  lo  conatrurt  «-ln. 
vltrlflod  »ower  In  portions  of  Allaion 
Way. 


Saturday.     April  8,     1922 

RICHMOND,    Contra    Costa    Co.,    Cal. 

Council  declares  intention  to  improve 

29th  St.  between  Cutting  Boulevard 
and  Potrerc  Ave.;  grading,  pavlngr 
with  2-cour8e  5-in.  asphaltic  concrete; 
concrete  curbs,  gutters  and  walks; 
ealvanized  steel  curb  bars;  corrugated 
Iron  or  steel  and  cement  concrete  cul- 
verts- concrete  wingwalls.  Imp.  Act 
1911.  '   Protests   April   17. 

Intention  declared  to  improve  por- 
tions of  Bush,  Pine  and  Emerlc  Ave*., 
and  Hayes,  24th.  25th.  26th  and  27th 
Sts.;  grading,  paving  (16-ft.  wide) 
with  2-in.  quarry  dust  base  and  1- 
couree  asphaltic  concrete  4-ln.  pave- 
ment- concrete  portals  and  corrugated 
Iron  'or  steel  and  concrete  culverts; 
e-ln  vitrified  sewers;  brick  and  con- 
crete manholes,  etc.  Imp.  Act  IpU. 
Protests  April  17.  H.  D.  Chapman, 
city  engineer.    ^    

SACRAMKNTO.  Cal.— City  Engineer 
Albert  Givan.  outlines  plans  whereby 
all  water -bfund  macadam  paved  streets 
might   be   resurfaced. 

ANAHEIM,  Cal.— Trustees  order  pav- 
ing of  Clementine  St.  between  Broad- 
way and  Chartres  Sts. 

SACRAMENTO.  Cal.— City  Engineer 
Albert  Givan,  completing  specifications 
for  subway  under  north  levee  of  city 
at  16th  street— these  to  be  used  in 
connection  with  hearings  wliich  tlie 
State  Railroad  Commission  will  hold 
regarding  the  Improvement.  S.  P-  V°- 
opposes  plan,  initiated  by  former  City 
Commission,  which  will  cost  160,000— 
the  expense  to  be  borne  by  the  city 
and   railroad. 

1/)S  ANGELES,  Cal.— Council  de- 
clares intention  to  change  the  grade 
In  Fifth  St.  between  Beacon  St.  and 
Pacific  Ave.,  in  Mesa  St.  between  2nd 
and  6th  Sts.,  Nelson  St.  between  5th 
and  6th  Sts.,  Centre  St.  between  2nd 
and  6  th  Sts..  Palos  Verdes  St.  between 
2nd  and  6th  Sts.,  Beacon  St.  between 
2nd  and  5th  .Sts.,  4th  St.  between  Har- 
bor Blvd.  and  Pacific  Ave.,  and  be- 
tween 4th  and  5th  Sts.,:  and  the  im- 
provement of  the  following  streets: 
Fifth,  Third,  Mesa.  Nelson,  Centre. 
I'alos  Verdes,  Beacon  and  4th  Sts.;  and 
Harbor  and  Pacific  Aves.,  and  portions 
of  other  streets  In  San  Pedro;  l'n3  Act. 

NATIONAL  CITY,  Cal.— Council  de- 
clares intention  to  improve  18th  bt. 
between  Highland  and  P  Aves.  by 
gr.-iding.     C.    B.   Ireland,   city   engineer. 

SAN  DTECJO,  Cal.— City  Engineer  in- 
structed to  prepare  plans  and  speci- 
fications for  grading  Kettner  Blvd. 
near  the  waterfront. 

SAN  PABLO,  Contra  Costa  Co.,  Cal.— 
W  F  Edwards,  Oakland,  low  bidder 
to'  construct  San  Pablo  Sanitary  Dis- 
trict sewer  allowed  to  withdraw  bid 
and  contract  let  to  Heafey,  Moore  & 
McNair,  22  Mesa  St.,  Oakland,  at  $31,3ib. 

BtJRLINGAME,  San  Mateo  Co  .  Cal.—, 
Until  April  17,  5  P.  M..  bids  wil  be  re- 
ceived by  J.  R.  Murphy,  city  clerk,  to 
improve  streets  in  Burlingame  Terrace, 
grading,  concrete  paving,  sewers,  man- 
holes, etc.  Imp.  Act.  1911  and  Bond  Act 
1915.  

GLENPALF.  Cal. — Cornwell  &  Hen- 
derson, Grendale.  low  bidders  for  im- 
proving Justin  Ave.  between  Glen- 
wood  and  Eighth  Sts.  at  02c  ft;  1090 
ft.  grading,  5c  ft.:  31,400  ".oil  and 
surface,  50c  ft.:  2222  ft.  curb,  $1^30  ft., 
laving  4-in.  water  pipe.  ^<^t/''„„t'- 
Ferrv  bid  $1  grade,  514  c  oil  and  sur- 
face:" 50c   curb:    18c   walk;    $1.20   plpe. 

Cornwell  &-  Henderson.  Glendalc.  low 
bivlders  for  Improving  Lexington  Drivi- 
between  Pacific  and  Chester  Aves.,  at 
4V^o  ft  17.800  sq.  ft.  resurfacing.  lOc 
ft  79  sq.  ft.  walk:  fl.30  laying  water 
nine  Peter  L.  Ferry  bid  $5»^c  resur- 
facfng.  50c  curb,  19c  walk,  $1600  pipe 
complete. 

SANTA  ANA,  Cal.— Until  U  A  M.. 
\pril  IS.  bids  will  be  received  "by 
supervisors   for   road   work    as  foUows^ 

Huntington  Beach  Blvd..  ^<>t^%een 
Huntington  Beach  ^'»ty  limits  and  Tal- 
bert  Road,  I'l  miles,  and  between  wesf- 
minlftter   anc|   Huntington    Beach    BU  d., 


BUILDING     AND     BNGINEK«lJNli     wj!iwo 


I'  mile  to  i>e  paved  with  WHlllte. 
Total  e.stlmated  cost,   $36,000. 

Huntington  Beach  Blvd.  between 
Wintersburg  and  Talbert  Roads.  1 
mile  and  between  Westminister  and 
Bolsk  Roads,  1  mile,  paving  with  con- 
crete 18  tt.  wide.     Estimated  cost,  $40,- 

"^Grand  Ave.  between  Buena  Park  and 
Vorthham.  1  mile,  paving  with  asphal- 
ilc    concrete    18    ft.    wide.       Estimated 

'■^Browning-  Ave.  E  of  Tustin  from 
Irvine  Blvd..  N  1'/^  J"''es.  grading  and 
surfacing  with  Tock  and  oil.  Esti- 
mated cont,  $5,000.  fToiK^-t 
Golden  West  Ave.  between  Talbert 
Road  and  Slater  Ave..  Blading.  Esti- 
mated cost.  $2500.  J.  L.  McBride,  county 
road   commissioner. 


MONTEREY,  Monterey  Co.,  Cal.— 
Until  April  11,  7  P.  M.,  bids  will  be 
received  bv  council.  A.  .1.  Mason,  city 
clerk  to  improve  Franklin  St.  between 
Alvarado  and  High  St.  by  grading,  pay- 
ing with  4-in.  cement  concrete  and  2-in 
bi'uminous  concrete  surface;  and  be- 
tween High  and  Cedar  St.s..  by  grading 
and  raving  with  5-in.  cement  concrete, 
concrete  curbs  and  sidewalks;  catch- 
basins;  reconstructing  manholes,  etc. 
H.  D.  Severance,  city  engineer. 

P-^SADENA,  Cal. — deWaard  &  Coi,- 
hpm.  207  Granger  Bldg..  Sai>  Oiego. 
low  bidder.-,  at  $106,660  for  construct- 
ing '^ewer  svstem  in  San  Rafael  Hts. 
Til.'  work  includes  a  reinforced  con- 
crete bridge  to  carry  maiii  sew^r  aiui 
which    is   major   portion    of    jol). 

E\ST  SAN  DIEGO.  Cal.— E.  Paul 
Ford  city  engineer,  will  have  plans 
:ind  estimates  for  a  city  water  distrib- 
uting system  ready  for  the  couricll 
shortly.  The  system  will  be  for  do- 
mestic and  fire  use  and  proposes  to 
take  over  and  improve  the  Fairmont 
.system  if  available,  to  to  construct  an 
entirely  new  one. 

0.\KLAND,  Cal. — Petitions  presented 
to  'supervisors  seeking  construction  of 
:i  road  by  Contra  Costa  and  Alameda 
counties  from  eastern  Oakland  and 
from  San  Leandro  into  the  Moraga  val- 
ley.    Geo.  A.   Posey,  county  surveyor. 

LOS  ANGELES.  Cal.— Due  to  an  error 
in  the  proceedings  for  construction  ot 
the  Arroyo  de  la  Sacatela  storm  drain 
system  In  Wilshire  and  Hollywood  dis- 
tricts at  an  estimated  cost  of  $2,800,000 
the  bids  called  for  on  April  10.  wil 
have    to    be    re-advertised 

WALLA  WALLA.  Wash.— Parker  & 
AVood.  Bremerton.  Wash.,  at  $]66,b^J. 
low  bidders  to  complete  first  division 
of  waterworks  extension  involving  the 
construct  ion  of  a  reservoir  of  l-'-OOO.tlOO 
gallons  capacity,  necessitating  70,00n 
cu.  yds.  excavation,  4000  cu.  yd.s.  con- 
crete and  a  large  quantity  of  pipe^  fit- 
tings, valves,  etc.  Next  low  bidder. 
Pacific  Coast  P.^ving  Co.,  $174,046. 
Ernest  Hussey.  Alaska  Bldg..  Seattle, 
engineer.  

SAN  DIEGO,  Cal. — California  Con- 
struction Co..  58  2nd  St..  San  Francisco. 
warded  contract  at  $50,283.09  f (  r  pav- 
ing Roosevelt  Memorial  Drive  near  La 
Jolla.  Work  involves  2827.5  cu.  yds. 
excavation  at  60c;  4529.3  cu.  yds.  em- 
bankment at  90c:  121,070.8  sq.  ft.  o-in. 
concrete  paving  at  27.7c;  13,025.4  so. 
It.  concrete  berms  at  27.7c;  2001.5  lin. 
ft.  curtain  wall  at  $1.71:  254  ft.  guard 
rail,    $508;    four   culverts,    $3435. 

BELLINGHAM.  Wash. — Until  .\pri; 
12,  bids  will  be  received  by  Whatcom 
County  Commissioner  to  lay  50.000  cu. 
vds.  of  1-course  concrete  paving  on 
hVt  miles,  16  ft.  roadway  bet.  Nook- 
pack  and  Sumas;  estimated  cost,  $150,- 
000.     J.  C.  Hills,  county  engineer. 

RENO.  Nevada— Until  April  10.  8  P. 
M..  bids  will  be  received  by  .T.  B.  Reese, 
lity  clerk,  to  construct  26,251  sq.  ft. 
Hydraulic  cement  concrete  sidewalks; 
657  lln.  ft.  hydraulic  cement  concrete 
combination  curb  and  gutter;  9,201  lln. 
ft,  hydraulic  cement  concrete  curb. 
Specifications  may  be  had  from  City 
Engineer    Harrv    Chism:    deposit    of    $5. 


SACItAMENTO,  Cal.— Until  April  13, 
9  P.  M..  olds  will  be  received  by  R.  B. 
Carlton,  city  clerk,  to  improve  3l8i 
at.  b-^lween  J  and  P  Sts.,  with  concrete 
curbs  and  gutters;  cast  iron  gutter 
drains;  concrete  protective  covering 
over  Bcwer  pipes,  grading  and  paving 
with  SM  in.  asphaltic  concrete.  Imp. 
Bond  Act   1915. 

Separate  bids,  same  date,  to  improve 
allev  between  Portola  Way.  5th  Ave.. 
27th  .Sc.  and  Franklin  Blvd.,  by  con 
?tructing  3  concrete  catchbasins;  re 
con.^triicting  1  concrete  manhole;  1-in. 
watf-r  service  connections;  grading  and 
paving  with  5-in.  hydraulic  concrete. 
Imp.  F^ond  Act  1915.  Albert  Givan, 
city   engineer. 

,S  VCi'.AMKNTO,  Cal. — Supervisors  pe- 
titioned to  build  highway  from  Haggm 
Grant  Hotel  to  Elvas  station.  Re- 
ferred to  Highway  Maintenance  Engi- 
neer   and    County    Surveyor    for   report. 

KENO,  Ntvada — In  addition  to  pav 
ing  c  atracts  already  awarded,  the 
City  Council  plans  to  improve  the  fol- 
lowing streets  this  year:  Marsh  Ave.. 
Arlinrton  to  Forest;  Granite  St..  Cali- 
fornia to  Court:  Flint  St  .  Belmont  road 
to  Court;  Belmont  road  across  Wingfleld 
park  to  Chestnut;  Wheeler  A  v..  Cheney 
to  Cramjjton;  Cheney  St.,  from  Wheeler 
Wells;  Well  Ave..  Roberts  to  Thoma: 
California  Ave.  from  Clay  to  the  west 
line  of  the  Nixon  property.  Harry 
Ch:sm,   city   engineer. 

I'ORTLA.N'D,  Ore. — L'ntil  .\pril  20,  10 
V.  .M.,  oids  V.  ill  be  received  l)y  Bureau 
of  I'ublie  lioad.s,  I.'.  S.  Department  of 
.Vgriculture,  316  New  Postofflce  Bldg.. 
U)  construct  Train-Prospect  National 
F'o-est  road,  adjacent  to  Crater  Na- 
tional Forest  in  Jackson  county,  ap- 
proximately 13.6  miles.  Principal 
items  of  work  are:  33.0  acres  clearing; 
21.5  acres  grubbing;  46,000  cu.  yds.  rock 
excavation;  53,500  cu.  yds.  common  ex- 
cavation; 350  cu.  yds.  class  A  and  170 
CM.  yds.  class  C  concrete;  27,000  lbs. 
reinforcing  steel;  3000  lin.  ft.  culverts; 
31,000  ci:.  yds.  gravel  or  crushed  rock 
surfacing. 


SACHAME.NTO.  Cal.— A.  Teichert  & 
Son,  Ochsner  Bldg.,  awarded  contract 
by  council  to  improve  15th  St.  be- 
tween V  and  alky  between  X  and  Y 
Sts.,  concrete  curbs,  gutters  and  side- 
w.-.lks:  l<i  cast  iron  gutter  drains;  re- 
constructing 5  concrete  manholes,  grad- 
ing and  paving  with  5»^-in.  asphaltic 
concrete.     Albert   Givan.   city   engineer. 

CALIFORNIA. — Until  May  I.  2  P.  M.. 
bids  will  be  received  by  State  High- 
V  ay  Conimission,  Foruin  Bldg..  Sacra- 
mento, fcr  grading  9.0  miles  of  high- 
way in  Lake  County  between  westerly 
boundary  and  Uppci  Lake.  Separate 
bids,  same  dale,  for  paving  with  Port- 
U-ind  cement  concrete  4.6  miles  mi  S-an 
Benito  County  betw.en  San  luan  iiiic 
Prijaio  river.  See  cjjII  f«»r  bills  undiT 
ofllctnl  propoHnl   siM-tioii   in   this  i»iHur. 

S.\N  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  May  1.  11  A.  M..  bids  will  be 
received  bv  Supervisors  to  improve 
Trimble  road  in  District  3.  Irving 
Kyder,  county  surveyor. 

WASHINGTON,  D.  C— Until  April  19. 
bids  v.ill  be  received  by  Bureau  of 
Yards  and  Docks,  .Navy  Department, 
under  .Specification  4606.  for  construct- 
ing roads  and  walks  at  hospital  at  San 
Diego.    Calif. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Wm.  Martin.  San  Jose,  at  $1,132.  award- 
ed contract  by  supervisors  to  construct 
reinforced  concrete  wall  on  Penetencia 
creek  on  Berryessa  road  in  District  3. 
Survovor's  estimate.  $1,220.  Hersch- 
ba.:h  and  Pciarrino.  $1,336;  Frank 
Bryant.    $1,303. 

SAN  FR.WCISCO — C  B.  Eaton.  407 
11th  St..  at  $9633.  awarded  contract  by 
Board  of  Public  Works  to  improve  Fol- 
som  St.  between  Odgen  and  Tompkins, 
involving  675  cu.  yds.  cut;  i.20  cu.  yds. 
fill;  690  lin.  ft.  concrete  curbs;  4000  sq 
ft.  artifici.Tl  stone  w.ilks:  6  brick 
catchbasins;  150  lin.  ft.  10-in.  culvert; 
3920  sq.  ft.  asphaltic  concrete  pave- 
ment, and  11,800  s<i  It  concrete  pave- 
ment. 


MARTINEZ,  Contra  Costa  Co..  Gal.— 
Until  May  1,  bids  will  be  received  by 
Supervisr.rs  to  pave  Mora&a  road,  4  26 
miles.  Bids  will  be  taken  for  three 
types  of  paving,  concrete  15-ft.  wide, 
with  submerged  curbs;  concrete  16-ft. 
wide,  with  oil  macadam  shoulders  ,  3 
ft.  wide  and  asphaltlc  concrete  16%  ft 
wide.  ;  . 

Separate  bids,  same  date,  to  cori- 
.'-iruoc  oil  macadam  shoulder  on  Div. 
LS  of  highway  between  Danville  and 
^"a^  Hamc.u — for  .shoulders  on  highway 
betn-fen  Xichols  ind  Pittsburg  and  for 
shoulders  from  Bryon  to  a  point  north 
of  Byron.  R.  R.  Arnold,  county  sur- 
veyor. ':      ..  ■      r 
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OROVILLE.  Kutte'  Co..  Cal.^-Cdast 
Hock  and  Gravel  Co..  Call  Bldg.,  San 
FranclEco.  awarded  contract  bv  Super- 
visors tr,  furnish  approximately  100,00<)- 
lops  of  rock,  sand  and  gavel,  for  ust 
on  county  highway  system.     Bids  were: 

Cpast  l{r,ck  and  Gravel  Co.,  f.  o.  h. 
Oroviile,  Fair  Oaks  and  Marvsville. 
rock.   $1.00;  sand   6Uo:   gravel  50c. 

K.  i:  &  A.  L,.  Stone  Co.,  Cordelia 
pl'.iit.  f.  «..  h.  Thomason,  rock,  90c;  sanfl 
lOc;    gravel.    90c. 

Marysville    Sand    Co.,    f.    o.    b.    Marys- 

ville,  rock,  ;  .sand  50c;  gravel, . 

h.    H.    Hume,    county    road    engineer. 

WALLA  WALLA.  Wash. — Pacific  Coast 
Paving  Co.,  Tacon.a,  at  $176,841  award- 
ed contract  to  construct  water  systerr 
reservoir,  using  c  tst  iron  pipe  in  place 
of  wood  pipe. 

LOS  ANGELKS.  Cal.— City  Council 
has  referred  to  ftr.anee  committee  mat- 
ter of  -securing  funds  for  3,000,000-gal. 
sewage  storage  reservoir  to  take  care 
of  outfall  outflow;  estimated  cost 
$10:j,000,  of  which  |27,000  is  for  e.\- 
cavation.  $18,0(mi  for  concrete  linin^, 
$18,000  for  wood  roof,  $4000  for  inlet 
and  outlit,  $750f»  for  pump  house  and 
egulpmei't.  About  54,000  S'j.  ft.  of  lard 
will    be    required. 


SOXORA.  Tuolumne  Co..  Cal. —J.  IS. 
Johnf-ton.  Stockton,  at  $74,823  awarded 
coMract  to  pavi  tw)  principal  street.*.. 
Other  biilier.s:  I'ac'flt:  Construction  Co. 
1 76,799;  Ulumenkranz  &  Vernon,  Ji79,93!t 
and  Prcdcrickson   &  Shannon.  $82,986. 

SAN  LH:s  OIUSPO.  Cal.— supervisors 
riject  bids  to  con.slruct  portion  of 
Aliva  road  between  Ontario  House  and 
.•\liva.  Bidders  were:  Basich  Bros.. 
San  Luis  Obispo  (a)  3750  cu.  vds.  e.xcu- 
vaiion.  tiiic  ;(!))  5500  lip.  ft.  shaping 
and  rolling  14c;  (c)  1360  cu.  vds.  con- 
ir.(.-  pavcniciii,  $1.46,  16)  $48o0  lbs.  re- 
inforcing  .sieel,    01c. 

J.  L.  Coil!  er,  Niponia  (a)  90c;  (b)  25c; 
<f)  $6.00:  (d)  01c.  Warren  Bureh. 
«'cuniy  Ro.'d  lOnginetr. 

■SAN  DIEGO.  Cal.-  Warren  Constr. 
t'o.  low  bidder  at  $113,144  for  iinj)roving 
L\tlon  Si.,  t.'haiKwonh  Blvd..  Catalina 
Blvd..  Voltaire  St.  and  Rosecrans  St  . 
:nv(.IvlnK  14,419.61  lu.  yd.^.  e.xcavaiioii . 
14,001.90  eu.  yds.  embankment;  316,- 
I<6r..50  H<|.  fi.  paving  with  Warrenit.- 
bltullthic  surface  on  nsphaltlc  coii- 
•  iile  ba^e;  :M7.1(»  Im-.  ft.  curli;  3.511K 
!t(i.  ft.  oil  Ruttois;  culverts  complete; 
91")    lln.   (t.   guard    rail. 


ST(jCKTON,  Sa.i  .Ioa<iuln  Co.,  Cal.-- 
I'.icUlc  Ga.«  *  Kl.ctiir  Co.  will  Install 
mains  for  watf-r  .service  extensions  hi 
Ka.-it  Htrpit  lietwf..,,  Weber  avenue  ami 
Iremonl  strcot  and  in  Mimr  avt-nu-' 
i.ilwoin  Ea.Mt  slre.l  and  Merry vaU 
Iract.  .1,  H.  Kagg.  Stockton  manager 
I'-r  the  corrpany. 

JlElH)NDO  BEACH.  Cal.— UiiUl  «  P. 
.VI..  M»..y  I.  biriN  will  be  received  bv  ihf 
iiv  (  ii-rk  for  Impioving  portlouH  of 
1  "  --trand.  by  cotiHtrucl Ing  reinforced 
•  ■  '  oAv  pavement.  r<  inforccd  concrete 
Hl.;\aik  on  wooden  fouiidiilliii.  sup 
ported    by    .aps    plac.d    on    piling,    (ul- 

mvoivlnji    42.458    h.,.    ft.    5- hi.    coficret.' 

paving    will,    oil    proleetlv.-    roal;    3591 

».      lln     ft.  <  luhM  A  curb,    14,155  n.|.   ft,   j-hi. 

-       Md.-wolk».;  :j;t.6H0  H.|.   ft.   4-hi.    rHliforred 

;      con.re  «•    w«lk     wRli    combhialion    curb 

on   ••»!(  h  .-Idc  of   witlu    1B»4    ft.   long;   25- 

Mii,    H<(,    It.    J 'a -hi.,    reinforced    cuncnMc 

'WMK   ri.i    wooji.n   forniH  Nupported   on   3 

pile     brniH     20-fi.     cfiitcrN.     4     con.r.  t.. 

[     iA«i?'    .Mandard-.     dilllmutod     co««. 


STOCKTON,  San  Joaquin  Co..  Cal — 
No  bids  received  by  council  to  im- 
prove Yosemite  street,  between  V^ash- 
in:?ton  and  Church.  ProceedJi.gs  under 
i911  Bond  Act  cancelled  and  new  bids 
wui  be  asked  under  1915  Act.  W  B 
Hogan.   City   Gji^ineer. 


«:  W^"^  CITY,  SultsrCo.,  Cal.^Hughes 
*  Murphy.-.  Lois  Aapartmtmts.'  Marys- 
ville, at  Sll.SftS  Tiwarded  conUac?  b.v 
Supervisors^  to  construct  O'Eanion 
Corners*  Latvra'  of  .  county -i  highway 
•system,  to  be  paved  with  crushed  rock 
.surface,  15  ft.  wide.  4  in.  thick :  aupro-x- 
unately  .2  miles,  involving  3500  cu  yds 
excavation  and  ;^J0O  toi^s.-jrushed  rock 
surface;  county  to  lu:nish  crushed 
rock  f.  o.  b.  cars,  Oswald  to. Tudor.  S. 
P.  R.  K  .Shesson  &  Lilly.  Bo.x  Ul, 
Marysville.  |l!,700  onLv  other  bidden 
.,0.  w.  Lanzendorf.  Couiitv  Itoad' lingi- 
neer's  estixnate,  |1_1^'575.  ^  ,.."•.       .   . 

^  MApEUA-  Madera  Co.'.  Cal-^j't  A 
Benedict.  Forest  Srpei'visor.  has  re- 
5^rtll^*^  "^'^  Supervi.sors,  to  appropriate 
$5,000  as  county's  share  Iti  construct int; 
26  mile  road  from  (  rane  Vallev  to 
?o-^/'n"*'  ^''it'  Clever  Meadows.  Will'cost 
$<?a,000,  government  to  pay  120  000 
Bids   taken  -under  advifemeht. 

MARTINEZ,  Contra  Costa  Co  (^al — 
Lity  Engineer  B.  H.Green  is  preppiinu 
spcitlcations  to^  pave  Jones  Corner 
Load  and  the  D.  L.  M.  tract.  Property 
ONvners  eas-  i5f  Pinc  street  eonteui- 
lu  '^  •in  extensive  paving  program 
the  type  of:  pavement  for  which  is- v.»' 
to  be   selected.  •  '  " 

WOODLAND.  Yolo  Co..  Cal —(.Ml  y 
Engineers  instructed  to  prepare  speci- 
fications for  concrete  curbs  and  gut- 
tors    in    the    following    streets:       North 

?-in  ,?"^^^''''^".?^^°  ^^-  •'•  right-of-way; 
■ii,lIiott  from  Walnut  to  College-  Lo-ust 
and  Elm  from  Elliott  to  Clovtr;  Ciov,;r 
from  College  to  Fourth;  Fifth  from 
Clover  to  North;  Fourth  from  Clover  to 
Main;  .Second  from  Fendegast  to  Mar 
shall.  MaishaU  from  First  to  Second. 
BartleU  from  College  to  Second;  Oak 
from  Walnut  to  .McKiiUey;  Cleveland 
from  Main  to  Pend.;gast;  ■  Ehn  from 
Main  to  EJliott;  Walnut  from  Cross  to 
Uovet  and  Oakfrom  Walnut  to 
fourth.  Pollowihg  streets  will  1h 
paved  with  bituminuni  pavement;  Wal- 
nul  from  Cross  to  Clover;  Oak  Vv. 
from  Walnut  to  Fourth;  Laurel  from 
College  to  Second  .lYid  Main  frotn  pres- 
ent   i)iivemtnt    to    east    city    limits. 

•>??^x-  ^lEGO  Cal.-Riley  &  Pct,.rson, 
2245  National  Ave.  San  Dl.-go.  low  bid- 
Cr?H  V  »<6,5l/2.4fi.  ,o  pate'  Mu'.so- 
Grade    from    Foster    lo    Mus.scv    Grove 

rri-iTnl^'**  "^'l^  ""^V"-  '=o"^'-ete  pavement. 
Giadlng  and  culvert  work  li;v«  i.een 
tlonc  tinder  separate  contract.  Thi 
work  involves  50^  ctj.  yds.  embanknieni 
without  classincfttion;  3262.16  cu  vds 
steeT         '^""crete!    2P.0    ll,.s.    icinfr.rcing 


SAN  .\NSEi.MO.  Mann  c- ,  C.,1  - 
nkTV'.*^  nnd  DeGolytT.  Oakland,  at 
H. 625  24       awarded       contract     liv       the 

O.hiM  <;'?''''■''     '"      vVoodl.Mid     avenue. 

Rafael  ''sV'-T-:  n-^>^''-  «"-o^^  "••<■.  San 
itaiael.    $1.<1(;    ThGs.    A.    Gcarv     Oik- 

$V7.'"*'x?iS>r^\f-  -^i:""".-  «*'"  A'-LsHm':.. 
»i,74..  Marlln   Murphy.  $1,946. 

tlo'^n^r/'V«-'^^'^*^^~2^''"'<^  Construe- 
tr.?..S  'i^^  Kearny  St.,  axvarded  Con- 
or' .*„•'.' .""T^  «'  ""*'"•■  ^^"'•'<«  t"  Im- 
prove Liberty  Ht.  between  Noe  and 
Church  and  Sanchez  between  20th  and 
-1st    .sts.;    contract    price,     $60,811 

<  hy     Cnnslriicllon     Co,     Call      Bld» 
.•M\.|rd.  d    contract    to    improve    cro.ssliTg 
'     i„""'*S"r^'""   S'^P'"*-    «t    |2,09r   .^ 

.Jai>.  Smith,  407  11th  .St..  awarded 
contract  to  Improve  17th  .St.  between 
Santl.igo  and   Taraval  Sts.  for  $12  86^ 

RKDWOOI'*  ClTvTsrtty'Mulen  I'o  r^,T 
-  (  ounty  Surv.yor  Geo  a  k.m.s..  u 
preparhig  .speclflcni  ions  to  r.  .Miriac;. 
nno      r.'pave     He.MI.Mls     »,t     r'ese.,r1,  ,  n      ,    ■ 

rhi"^/M"'''    '•"""•y    ""••    road    north    of 
be    necii.Mr*    .  ov.rwi    ti.r    i.re.wni    t.  n 
IriM.f.s.  the  cr...t  ivoria».x.  t^ud  $.-,..,000. 

0.\K1MNli.    fRi—Krank     D.     Moller 
r.e"7'"?i   -^^■"''  •"•    '»•   Hwnrded   con. 


-^VpODLAND.  Yolo  Co.,  Cal.— County 
Engineer  instructed  to  prapere  esU- 
mates  of  cost  to  gravel  Jeffersoii  Blvd 
irom  end  of  pavement  in  West  Sacra- 
mento to  Holland  '  Land'  C.->u>raiiv  s 
headquarters,  a  distance  of  10  miles 
through  ReclaniittiOh  4)istrict  7»7  com- 
monly known  as  Iliver  Garden  Farm>< 
froin  Knights  I.ahdJng  Ip  El  Eldor.TcU' 
Bend,  a  distance  of  9  miles  and  the 
-Wlnters-Monticello  road  Jtroni  lieishack 
to  county  line.  '     •  • 


r.-.^^— ^-  ^,?''r-  Coun,ty  Hjighwav 
.Oommtssion  will  slart  work  shortly  o  i 
iJ  jnilos  of  pavement  near  Se^lVy  ViCu 
.surplus  road  improvement  fnhds  in'  the 
treasury. 

SIAiiTINEZ.   Contra'  Costa  Cb.V'ciil 
."-■tate    Highway    ComwrssioiV    estimate 
cost    of    cDiistructinir   sid. walks    alon  • 
Slate    highway      between      Rodeo"    an.i 
Oleum    far    use    of    l'n:on   Oil    Compaq 
employees     at     $1^.834.       The     csUma,. 
was     received     liy     the    Countv     Super 
viBors.      Jt    is    proposed     to    have     tli. 
Highway   Commission.tUfe.  pounty  aiul 
the  oil  company  to  each  bear  one-thir,! 
or  the  cost. 


Toh?^n1^ffi^^P^'^     Cal.— City    Engine,  , 
jonn    Griffin    has    made    tentative    (Esti- 
mates for  a  sewage  treatment  plant   a 
i3alJona  creek,  oaring- for  6.000,000  gal 

?480,000    :s   for   pl.nnt,    $50,000   for  land, 
and  $12,000  for  co-nnecting:  pipe  Imes.- 

o9f^^v.^^.''-^9'  Cal.— Riley  &  Peterson. 
-245  National  Ave.,  San  Diego,  sub- 
mitted low  bid  to  supervisors  at  $4«  - 
092.46,  for  paving  Mussey  Grade  from 
toater  to  Mussey  Grove,  2.21  miles 
with  5-in.  concrete  pavement,  involv- 
ing ouO  cu.  yds.  excavation;  3,262;i6  cu 
yds.  class  A  concrete;  2400  lbs.  rein- 
forced steel.  Grading  and  culvert  work 
has  been  done  under  separate  contract 
Other  bids  were:  National  Constr.  Co., 
$-i4.66a.64:  Chas.  G.  Frisbie  Co.,  Xos 
Angeles,  $57,790.29;  Bent  Bros.,  $60- 
!t93.96;  Wells  &  Bressler,  Santa  Ana 
$64,210.66.  Bids  referred  to  Highwav 
Commission. 

WATS-OX VI LLE,  Santa  Cru2  Co..  Cal. 
-—Until  April  IS,  bids  will  be  received 
hy  Board  of  Aldermen  to  improve  Carr 
St.,  Lincoln  between  Third  and  Lake. 
Alexander  St.,  Cnion.  Kim  to  3rd;  Van 
•Ness.  1st  to  L.Ike;  5th,  Sudden  to  Lin- 
<oln;  I'alm,  Sudden  to  Jefferson;  Rod- 
nquez.  Ford  st  ,  northwesterly  590  ft  - 
Wall,  Walker  to  city  limits:  Maple! 
.Main  to  I'll  ion  and  Peck  St  H.  B  Klt- 
cjien,  city  engineer. 
Eng.     21 


MERCED,  Merced  Co.,  Cal.— Super- 
visors s.  t  May  2nd,  as  date  to  protest 
again.-t  proposed  formation  of  two 
road  district  in  which  It  is  planned  to 
make  improvements  totaling  $329,000 
.1.    R.  McSwaln,  engineer  in  charge. 

KEDWOOD  CITY.  San  Mateo  Co.,  Cal. 
— Trustees  reject  bids  to  construct 
»®-^TX  IV,  f'l'iPor  Ave.  Bidders  were: 
\\.  W  Ih.mipson,  $13,910;  Granite  Con- 
s  ruction  Co..  $14,192.  C.  L.  Dlmmltt. 
city    eng:lneer. 


\ALLKJO,  Solano  Co.,  Cal.— Until 
Ap:i  20.  12  M.,  bids  will  be  received 
by  Alf.  K.  Edgeuinbe,  city  clerk,  to 
construrf  4  SO  ijn.  ft.  i!-in.  sewe.r  in 
Louisiana  St.  between  Butte  and  Tide- 
water Sis  Ceriined  check  10%  pnv- 
nble  to  city  re<i;ilred.  T.  D.  Kllkennv 
city  engineer. 


I-'RESNO.     Fresno     Co.,     Oal.  -Count  % 
Koaa  i:nvineer  Chrl."'.  P.  .fen.tPn,  recom- 
mends   to    HupervlsorB    ajipointnient    of 
Miirry    K     L,  ydvn   as   siiperintcnd.nt    of 
highway  coiishuctlon  and  malntin 
L"yden    is   at    pr.sent    the   chief  l-.v 
I'T    If    hlghw:<yM   oon.strttei,  .)    iin.i,  :        .. 
1919   t>ond   issue. 

HUNTl.VGTON  PARK,  cw  -All  bids 
received  April  4.  for  Improving  Saturn 
.\ve.  betwien  K  .'l  I  v  limits  .\nd  Miles 
Aye.,  were  rejected  by  city  trusteew. 
N\ork  Involven  about  22,3S2  sq.  ft.  .is 
ph.'iltle  paving. 

FMESNO.  Fresno  Co.,  Cal.— Until  Apr 

18.    8    r.    M..    bids    will    bp    received    Jn 

ounoll    to    Improve"    Wilson    Ave.    fee- 

(wsen    B«lmont    and    Olive    Aves.,  dn- 
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volyinp  118,138  sq.  ft.  grading;  89,601 
sq.  ft.  paving;  412?  Ifh.  ft.  curb;  13.944 
sq.  ft.  walks;  110  lin.  ft.  12-ln.  and 
340  lin.  ft.  18-iii.  reinforced  concrete 
box  culverts;  10  lin.  ft.  corrugated 
metal  •culvert  and  10  manholes.  Wm. 
Stranahan,   city  enffinoer. 

RED  BLUFF,  Tehama  Co.,  C;al. — Hart 
Construction  Co.,  Gerber,  Calif.,  at 
f'l9,640,  awarded  contract  to  pave  Main 
and  other  streets.  Project  includes 
construction  of  bridge  costing  $6750. 
W.   F.  Luning,   city   engineer. 

15AKERSFIELD,  Kern  Co.,  Cal. — 
Federal  Construction  Co.,  Call  Bldg., 
San  Francisco,  awarded  contract  by 
ciuncil  to  improve  Kentucky  St.  bet. 
Baker  and  Gage  streets.  Approxi- 
mately $27,000. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— W.  W.  Thompson,  Redwood  City,  at 
1<4,885,  awarded  contract  by  trustees  to 
Improve  Brewster,  Arch  and  Duane 
Ste.  in  Redwood  Highlands.  C.  L.  Dim- 
niltt,    city    engineer. 

OROVIDLE,  Butte  Co.,  Cal --City  En- 
gineer S.  J.  Norris,  preparing  .speci- 
fications to  pave  Veatch  iit.  between 
Robinson   and   Osage   streets. 


bAN  DIEGO,  Cal. — Falrchild-GUmore- 
Wilton  Co.,  low  bidder  at  $2!J.0f-2.42, 
for  Improving  8th  St.  between  B  St. 
and  Balboa  Park,  and  A  St.  between 
7th   and    8th   Sts. 


PETALUMA,  Sonoma  Co.,  Cal. — Until 
April  17,  8  P.  M.,  bids  will  be  received 
by  Lyman  Green,  city  clerk,  to  improve 
Edith  St.  between  East  D  and  Jefferson 
St.,  grading,  concrete  curbs  and  gut- 
ters, macadamizing  with  broken  rock 
and   oiled       N.    S.    Frost,    city   engineer. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Council  plane  to  construct  sewer  in 
Alta  Ave.  between  Woodrow  and 
Columbia  St.  .lames  K.  .Tames,  city  en- 
ginner. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Due  to  decision  of  courts  affectine 
road  work,  supervisors  reject  bids  re- 
ceived to  construct  Section  B  of  Jenner 
highway.  R.  Press  .Smith,  county  sur- 
veyor. 


SANT.\  ANA,  Cal. — Steele  Finley, 
Santa  Ana,  submitted  low  bid  of  $7.50 
per  ton  for  600  tons  asphaltic  concrete 
mixture  for  resurfacing  Garden  Grove 
.A.ve.,  Sec.  2,  2nd  Road  District.  Geo. 
R.  Curtis  bid  $8. 


SAN  DIEGO,  Cal. — Warren  Construc- 
tion Co.,  low  bidder  at  $113,144.63.  for 
improving  Lytton  St.,  Chatsworth  Blvd, 
Catalina  Blvd.,  Voltaire  St.  and  Rose- 
crans   St..    involving   14,440   cu.  yds.   ex- 


cavation; 14,002  cu.  yds.  embankment; 
388.575.7  sq.  ft.  Warrenite-bltullthic 
."urface  on  asphaltic  concrete  base; 
2019.62  lin.  ft.  curb;  3528  sq.  ft.  oiling 
existing  gutter;  920  lin.  ft.  guard  rail 
culverts  complete,  at  $3129.  Federal 
Construction  Co.  bid  $118,763.79. 

TAFT,  Cal. — No  bids  were  received 
by  city  trustees,  April  3,  for  street  im- 
provements involving  10,000  sq.  ft. 
grading  and  oiling;  60,000  sq.  ft.  B-ln. 
concrete  gutter;  200,000  sq.  ft.  cement 
walk  ,and  40,000  lin.  ft.  concrete  curb. 
Edw.  M.  Lynch,  Central  Bldg.,  Los  An- 
gcles,    engineer. 

SAN  DIEGO,  Cal. — Fairchild-Gilmore- 
Wilton  Co.,  Los  Angeles  Railway  Bldg., 
Los  Angeles,  low  bidder  at  $16,271.09 
for  improving  3rd  St.  between  Uni- 
versity and  Walnut  Sts.,  involving  95,- 
712.28  .sq.  ft.  4-ln.  asphaltic  paving. 
Other  bids  were:  Geo.  R.  Daley,  $16,- 
1(41.07;  California  Construction  Co., 
$17,419.63.  Bids  referred  to  city  mana- 
ger. 


].,OS  ANGELES,  Oal.— Until  10  A.  M., 
April  10,  new  bids  will  bo  received  by 
l^oard  of  I'ublic  Works  for  improving 
Madi.'ion  Ave.  between  Lockwood  St. 
and  Normal  Ave.,  by  p.aving  w.'th  War- 
renlte-bitulithlc;  Vroorn:in  Act.  Work 
will  involve  20,510  sq.  ft.  paving;  1222 
lin.  ft.  curb;  6295  S(i.  ft.  cement  walk; 
1S;22  sq.   ft.  cement  gutter. 

SAN  FRANCISCO — Board  of  Public 
Works  requests  supervisors  to  author- 
ize call  for  bids  to  construct  Section 
C  of  Esplanada;  estimated  cost,  $15,000; 
al.so  for  sewer  in  Great  Highway  from 
Noriega  street  southerly;  estimated 
cost,  $14,000.  M.  M.  CShaughnessy. 
city  engineer. 


MODESTO,  Stanislaus  Co.,  Cal.— City 
Fingineer  Geo.  Freitas,  instructed  to 
prepare  specifications  to  resurface  2H4 
blocks  of  streets  and  for  paving  Syca- 
more avenue. 


SA.\  RAFAEL,  Marin  Co.,  Cal. — 
County  Surveyor  Dodge,  preparing 
.specifications  for  road  from  cross  roads 
at    Fallon    to  Sonoma   county  .line. 


SANTA  BARBARA,  Cal. — Hope  and 
Goleta  district  residents  propose  to 
build  a  foothill  road  under  road  dlst. 
imp.  act.  County  surveyor  Owen  H. 
O'Neil  has  been  authorized  to  make 
surveys  and  report   to  the   supervisor.s. 


FRESNO,  Fresno  Co.,  Cal.— California 
Koad  and  Street  Imp.  Co.,  Bank  of 
Italy  Bldg.,  at  $5490,  low  bidder  to  Im- 
prove Clinton  Ave.  bet.  Wishon  and 
Moroa.  involving  22,200  sq.  ft.  grading; 
11,840  sq.  ft.  paving;  1420  sq.  ft.  gutter; 
710  sq.  ft.  curb  and  3700  sq.  ft.  side- 
walk.    Thompson  Bros.,  bid  $5546. 


Kaufield  and  Tompkins,  2225  Fresno 
St.,  low  bidder  to  construct  15,381  sq. 
ft.  sidewalks  in  E  St.  bet.  Merced  and 
Calaveras.  Frederickson  &  Shannon 
bid  $312!(;  Thompson  <fc  Fox,  $336S. 
Freder  ick.':on  &  Shannon,  Cory  Bldg.. 
at  $1353,  low  bidder  to  improve  Alley 
between  L  St,  and  Van  Ness,  involving 
70('O  sq.ft.  grading  and  paving.  Kau- 
iiejd  &  Tompkins,  bid  $2030.  Thomp- 
son  Bros..    $1960. 

Frederickson  &  fehanno  at  $1953,  low 
bidilcrs  to  grade  and  pave  7000  sq.  ft. 
in  alley  bet.  M  and  N  Sts.  All  bids 
taken  under  advisement.  Wm.  Strana- 
hai!.  city  enerinaar. 


SANTA  ANA,  Cal. — Until  7.30  P  .M.. 
Aijrll  17,  bids  will  be  received  by  city 
i.lerk,  for  improving  S  Parton  St.  bet. 
W  Walnut  St.  and  Fairview  Ave.,  and 
S  Van  Ness  Ave.  bet.  W  Camille  St. 
.'.nd  Fairview  Ave.,  by  grading  to  sub- 
grade,  imving  with  1%-in.  asphaltic 
conciete  on  4 -in.  concrete  base,  exca- 
vating for  house  connection  laterals, 
and  laying  4-in.  vitrified  sewer  pipes. 
Work  involves  229,675  sq.  ft.  paving 
and  1071  lin.  ft.  sewers  and  trenches; 
1911  Act. 

Until  7.20  P.  M.,  April  17,  bids  will 
be  received  for  improving  W  Pine  St. 
between  S  Flower  and  S  Baker  Sts., 
involving  76,867  sq.  ft.  regrading  and 
paving  ^vith  belt  finish  wearing  sur- 
face on  5-in.  concrete  base,  and  483 
I'n.  ft.  irench  excavating  and  laying 
C-in.  house  branch  sewers;  1911  Act. 
\\  .   t;.   Knox,   city  engineer. 


COMPTON,  Cal. — No  bids  were  re- 
.•eived  by  trustees  April  4,  for  improv- 
ing B'^nnctt  and  other  streets;  also 
none  for  work  on  Arbutus  and  Tere- 
binth Sts.  E.  M.  Lynch,  Central  Bldg., 
].<>»  Angeles,  engineer. 


P.^SADENA.  Cal.— DeWaard  and  Cob- 
ham,  207  Grainger  Bldg.,  San  Diego, 
were  awarded  contract  at  ^06,660  for 
constructing  sewers  and  reinforced 
concrete  bridge  in   Snn   Rafael  Heights. 


bA.N  .lOSE.  Santa  Clara  Co.,  Cal. — 
Until  April  17,  8  P.  M..  bids  will  be 
received  by  .lohn  .T.  Lynch,  city  clerk. 
to  improve  16th  St.  bet.  William  and 
Sar  Salvadore;  arrading.  paving  with 
.'i-if.  asphaltic  concrete  base  with  1%- 
;n.  Warronite  Bitulithio  surface,  con- 
crete curbs  and  gutters.  Wm.  Popp, 
city    engineer. 


PORTERVILLK,  Tulare  Co.,  Cal.— I  . 
S.  F(>rest  Service  has  started  work  on 
C'apanero  Road  between  California  Hot 
Si)rirgs  and  .T:ick  Ranch.  7  miles  in 
length.  F.  E.  Wooldridge  is  in  charge 
of    construction. 
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BUILDING  CONTRACTS 

SAN    FRANCISCO    COUNTY 
$1^,500    and    Over    Reported 


Coiitraoior  —  Joel   Jclinson.    180   Jessie 
Si.,    fc'aii    Francisco.  $10,000 


Tht 

following    is 

an    index    fo 

r    the 

contracts  for    this    i 

s.sue. 

Xo. 

Jwner 

Contractor 

Amt. 

1304 

Johe 

Johnson 

10000 

l;!(.6 

HomminRa 

Owner 

22000 

1307 

Same 

Same 

16000 

13118 

Crocker 

Arnott 

5S0O 

1 30!' 

•lai  ringlon 

Owner 

5000 

1310 

Furstadt 

Arnott 

5800 

i:n2 

Jawthonu- 

Swift 

»000 

1313 

Binet 

Owner 

30000 

1217 

Mc  Donah! 

McDonald 

14000 

13  111 

twift 

Gibson 

28000 

1320 

Berndt 

Williams 

2i\000 

132- 

Koin.s 

Madden 

3305 

132;; 

Wist.niar; 

Meyer 

21500 

131:4 

Millard 

Owner 

4500 

1326 

S;  rann 

Owner 

12000 

1S27 

Larser. 

Djorkman 

3000 

131' 8 

Deutf-rh 

Munster 

11000 

1323 

N'eilseii 

Jensen 

6000 

1331 

Turner 

Komercr 

5200 

1332 

Figone 

Del   Favero 

32000 

1333 

Ijanziprer 

Sartorio 

4420 

1334 

Maschio 

Cuneo 

6500 

1337 

McLaughlin 

Reedy 

5000 

1339 

Blum 

Owner 

10500 

1341 

Little 

Owner 

250000 

1344 

Hamill 

Owner 

6000 

1847 

Bothin 

Cahill 

110000 

1356 

Delacio 

Owner 

3600 

1358 

Warwick 

Warwick 

24000 

1359 

Olsen 

Olsen 

12000 

13fin 

Sloan 

Owner 

15000 

1361 

Quinn 

Quinn 

9000 

1362 

Phelan 

Owner 

8000 

1365 

Cuneo 

Owner 

16000 

13«6 

McDonough 

Owner 

16000 

1367 

Hohngren 

Owner 

12000 

1368 

Breen 

Hamill 

7000 

1369 

Capelli 

FeronI 

18450 

1370 

Duttkr 

McLean 

4800 

1371 

Oatrander 

Albertsen 

1600 

1372 

Oemlniani 

Montgomery 

14842 

1375 

McColfrn  r 

Nolan 

484  0 

1378 

Nelson 

Owner 

8000 

1383 

Hortr;.m 

Meyer 

9000 

13X4 

Ji'ns-.^'H 

Owner 

3500 

I.J8!' 

Mchr«  «  <1.  r 

Tarbill 

lienti 

1390 

Raynor 

Barker 

10000 

13!  3 

MinMion 

Lynch 

1  275(' 

13II4 

Sam.- 

HInson 

.'.370 

1. "'.•.■. 

Ha-m 

All.ach 

74.-. 

]3!t6 

<;ir.r>:i 

KoMtanclla 

7601) 

1400 

Wellman 

Hannah 

40000 

1401 

Larson 

Owner 

18000 

1103 

Wohlimann 

Owner 

5000 

1404 

Breeze 

Monson 

10000 

1405 

fJunn 

Monson 

15000 

1407 

TadeuccI 

DeBenodettI 

4650 

14fMl 

Cfderberx 

Owner 

6000 

1411 

Kr.inncll 

Mooi,.  y 

4  000 

1  1  1  2 

f  lani 

Owner 

r.oooii 

1413 

itiKk 

NVarcl.'ii 

iite'fi 

1414 

Kius< 

AdaH 

2700 

H  1  ."• 

Mond.l' 

l.,liull>erK 

(161.'. 

IMS 

.N.rdlK.lz 

.V.IK.I 

4  29'J 

1424 

Dunn 

Spargo 

3500IJ 

142:. 

I'nrkcr 

Owner 

3601' 

1426 

;-t|firhi'ini 

Owner 

I7r,r.(» 

1427 

ll«rliiitn 

M<y«r 

134JII 

14211 

CiiiiinlM'i  lain 

NUK-I 

2579 

1429 

«;«il.|l  .Tf; 

riliirHKii 

133^.'. 

KUAMK  KL.XT.s 

<U'i4)      NK     KLKVKNTII       AVK       AND 

Judiih.      Two-Hlory      ui.d    l)»Noni<-ni 

frnm«-    M)   fluDi. 
Owiiffi      '''•       -    ■hie  .lohf,  J385  FunMoi: 

Av'  mclnco 

Archit   '  I  Ilk     W.    Quandi.    ,Wo- 

imdiiL".  I.   J  Mti..  hun  Kranolhco, 


FRAME   FLATS 

aSOd)      E      ELEVENTH      AVE      67-6    N 

Judah.       Two-story    and    basement 

frame   (1))   flats. 
Owner — Mrs.  Sophie  Johe,  1385  Funston 

Ave..   San   Francisco. 
Architect — Fredeiick    W.    Quandt.    Mo- 

nadnock  Bldg..  San  Francisco. 
Contractor  —  Joel  Johnson.    180   Jessie 

St.,  San  Francisco.  ?5000 


APARTMENTS 

(13C6)      N'W    FULTON    AND    HKMWAV 

Terrace.  Three-story  and  basement 

frame   (!•)   apa,rtments. 
Ov  ntr — W.    L.    Hcmminga,    47    Ashbury 

St..  San  Francisco. 
Archi'.ect — None. 
Day's  work.  *2.>.000 

FRAME   FLATS 

(lod7)    W   HEMWAV   TERRACE   40  -ind 

75    N    Fulton.      Two    two-story    and 

basfc.TK  lit    'ramc    flat   buildings    (2> 

flat.s   each. 
Ortner — W.    L.    Heinniinara,    47    A.shbury 

St..  San  Francisco. 
Architect — None. 
Day's   work  18000   ■ach 


DWELLINGS 

(1208)      N  CHENER'i'  23  and  50  W  ClilT 

Two    one    and    v^ne-half-story    and 

basement    frame  dwellings. 
Ov  ner — Crooker     Estate     Co..     Oo(  kt  r 

Bldg.,  San  Fraiuisco. 
.\r<.  hit  ect— None. 
Contractor — Jas.     Arnott    &     Son,     I  m.'' 

2fth"Sl..  San  Fr:i.jicisco.     $2900  .-.idi 


DA  ELMNi; 

(i:<09)      N  CABRILLp  92-6  W  26lh  Avt. 

One-story    am-,       basement       frame 

dwelling. 
Owner — .\.    Hairingion.    759    2'5th    .\\> 

Sail  Francisco. 
Architect — .N'one. 
Day's  work.  $r.oon 


ilESlDENCE 

11310)      S    DORCHBSTEK    100    V.   (Mar- 

niont    Blvd.      Two-story    and    has.  - 

men!    frame  ^^'sldonco. 
OwiK  r — i<\  Furstadt,  Hearst  Bldg.,  S.   K 
Archliect--\Valler  Falch,  Hearst   Bldg. 

San   Francisco.       -^ 
Cohiiacior — .las.     Arnott    &     Son.     416f 

.'Oth  St..  San  Francisco.  $'^,800 


Flt.\.\IE    KL.VTS- 

(i:il2i      S  t;UK.-;N   200   E   Pierce.     Two- 

Hior>   and  basement  frame  (2)   Hals. 
Owiiei  Dr.     Gawlhorne.       708       Phelan 

IMdg.    San  Francisco.    ' 
Architect —None, 
''ontraclor     J.       W.       Swift.       Klttrldn.^ 

Apnrlnu  iitH,    liorkcloy,  JSOim 


FIIAME  FLATS 

(1313)  N  PAILNASSUS  107-3  Vj,  U2-:d, 
iUl-^%.  182-3'^.  207-3yj  &  •'32-3'> 
W  Cole.  SlN  two-Btory  and  bnsi-- 
mcnl  frame  flat  bulldlngh  (2  flnir 
each). 

(>wnoi— John    .1      lliii.t,    ,«3rt   Church    .si 
Hiin   FrsnclMco. 

Archill  ct  —  None. 

Di-y'H    work.  ».'."<>0    .acH 


KUAMi:  FLATS 

(13171  E  TWENTY-SECOND  WW 
126  4  S  and  i:.0-»  S  Bnlhi.a  Two 
two'Hliry  ani  buncment  friuin'  Hal 
liultdiiiKH  i'i  flatn  each) 

Dtviiet  —  K    McDoiialil     1049  Treat    Ave., 


Architect— None. 

Contractor — R.  M.  McDonald,  1049  Treat 
Ave.,  San  Francisco.  $7000  each 


DWELLINGS 

(1319)  E  THIRTY-SECOND  AVE  90. 
120,  1..0,  180,  210.  240,  and  270  N 
Irving.  Seven  one- story  and  base- 
ment  frame   dwellings. 

Owner  —  Ed.  Swift,  1372  Mission  St. 
San    Francisc». 

Architect— R.  N.  Gibson.  55  5th  St..  S.  F. 

Contractor— R.  N.  Gibson.  55  Fifth  St.. 
San  Fr..nci.--io.  $4000  each 


.\PARTMENTS 

(1320)  S  BUSH  190  E  Pierce.  Three- 
Story  and  basement  frame  (ll> 
apartments 

Owner — Annie  and  Gus  Berndt.  201 
Dolores  St..  San  Francisco. 

Architect — None. 

Contractor  —  Geo.  A.  Williams,  lioom 
307,  105  Montgomery  St..  San  Fran- 
cisco. $25,000 

RESIDENCE 

(ir22)      E  PHELAN  AVE   100  S  Staples 
S  2  7x1-:   100   Pin.   Lots  G  and   13   Blk 
1.    Sunnyside.      All    work    for    one- 
story    and     basement     frame    resi-- 
donct . 
Owner — W.  M,  and  Blan<;he  K^irns. 
Architect — None. 
'Contractor — Pa  i rick     K.     Madden.     1527 

Jordan  ,\.ve.."  San  Francisco. 
Kiltd  Mar.   31.   '22.     Dated   Mar.   22.   ;22. 
Frame  up  and  side  walls  up..?826  2o 

1st  coat    of    plaster   on 826.25 

Completed    and    accepted R2P.25 

l^sual     35     days 826.2." 

TOT.YL  COST.  $3305.00 
Bind.  none.  Limit.  60  days  after  Mar. 
2'.  Forfeit,  none  I'lans  and  speclfl- 
caiions  filed. 

(1323)   \VTWFNTV-Sl3COND  AVE  ANl'* 
Cabrlllo  N  .lO-.'.xW  9:..     All  work  for 
five   frame   residences. 
Owner— H.   Wi.'^sman,   2251    (Element   St.. 

San   Fianc'.sco 
An  nitect  -  None. 
Contractor — Me>er     Bros..     5.?26     Geary 

St.,  San   l"'rancisco. 
Filed  Mar.   31.   "22.      Dated   Mar.    10.  '22. 

Frame  np    $5375 

liro.vn    coated    537.'"« 

.    Completed    and    accepted 637r: 

Usual    35    day." 587Ji 

tOtaL  COST.  $21,500 
Uond,  none.  Liinl-,  90  days.  Forfeit, 
none.     Plans  and  sprcillcatlons.  none. 

DWK.MjING 

(i:,24»      K   T'PPEU      TEHKACE      175      ? 

I'liCford.      One-story    and    basement 

frame  dwcUliiK. 
Owner — Oliver  J.   Millard.    H07    \oe  St,. 

San  Francisco 
riiuiN  by  Owner. 
Day's  work,  $1600 

KKAMffl    FLATS 

•I.t2fi)  K  SIXTEI-:\Tll  AVK  104  and 
129    N    Clement  Two      two-story 

and  basement    rrnmt  <"  flats  ench^ 

(l^^^,.|^ — Strand  &  St  land,  614  Brnderlck 
.St.,  San   Kraii'-iHin. 

.\M  hitert — Noni 

l>iiy"s  W'lrk  $6000  eac^i 

KU AME  FLATS 

(1328)      N    CLAY    oi'    E    Steliier.      Two- 

Hior.%   and  baMfmnit  frame  (2)  (1atj< 
owner — Eva    Deutsch,    Fanny    Deulbcii 

and   .\uKUHtu  Jones.   Berkeley. 
.\i    nlteci-  None. 
I "ontractor  — Munster  /k  BoiiihoMti  15I0 

Hrodi-rlck   .St..   ."an    Krauoliico. 

It  1. 000 


rm: 


yl 


Saruioay,     Ai>ril   x. 


BUILDING     AND 


DWELLING 

(i:>29)     R  IIILDAGO  bcl.   14th  and  ISth 

Sts.         One-Story       and 

frame  clweUlngr. 
Owner— Edith   C.     Neilsen. 

Kt.,  San  Francisco. 
Arclilff'ct — None. 
Conlractor — James  Jensen, 

St..    San    Francisco. 


basement 
185   Dolores 


5  Valencia 
:(;600n 


KNGINPiERlNG     NEWS 

basement      frame 
5097     Mission     St., 


and 


One-story 
dwelling. 

Owner — A.     Mascho 
San  Francisco, 

Architect— John  P.  Cuneo.  5097  Mission 
St.,    San    Francisco. 

Contractor— J,  P.  Cuneo  and  F.  De- 
martlnl,  5097  Mission  St.,  San  Fran- 
cisco. »«500 


AiehitiTt--\V.   JI.  t-Tim   Ji 

Sv.,  Han  Fr.inrisco 
Drtv's  work. 


21 

ilT,   Kearny 

?  1.0. 00.! 


UKSIDENCES 

(1330)      E   ASHTON   AVE   100   N   Hollo 
way  Ave  S  50xE  100.     All  work  for 
two  twc-slory  and  basement   frame 
residei'cea. 
Owner— Edward  W.  and  Ada  M,  Render, 

let    National    Bank    BIdg.,    S.    F. 
Architect— Chas.  F.  Slrothoff,  2274   15th 

St..    San   Franci.sco. 
Contrp.ctor — Wilson  &  Penson,  StC  Asb- 

ton  Ave.,  .^an  Fr;,.nci,?co. 
Filed  April   1,  '22      Dated  Mar.  9,  '2?. 
Rustic    wall    sheathing    and    ''f>"f 

snealhing    on     If2250 

llrown   coated    2200 

Completed  and  accepted 2250 

Usual    25    days 2250 

TOTAL  COST,  $9000 
Bond,  $4500.  Sureties,  Cha.s.  Monson  & 
Edwin  T.  Peterson.  Limit,  90  days. 
Forfeit,  none.  Plans  and  speciflcatione 
filed. 


DWELLING  _ 

(1337)  S  EIGHTEENTH  75  E  Doug- 
lass. One-story  and  basement 
frame'  dwelllngr. 

Owner— Mary     McLaughlin,     4447 
St.,    San    Francisco. 

Architect — None. 

Contractor — Wm-    M.    Reedy, 
worth  St.,  San  Francisco 


DWELLINGS  ,.^.    .^,    ^ 

n:;61)      W     THIUTV-NINTH    A%E    .<3  4 

and  G6-8  S  Clem»-nt.   Two  one-story 

and    basement    fiame    dwellings. 
ON»ner— A.  and  B.   Qumn,   366«   ITm  St.. 

oan  Francisco. 
Architect— Ida  F.    McCain,    318    Kearn, 

St.,  Sa.n  Franci.sco. 
Contractor  —  .Arthur   Quinn.   3666    l.ih 

St..  San  Francisco.  $4.iO0  -acli 


267 


18th 


Ells- 
15000 


FRAME   COTTAGE 

(1331)  NE  OAKDALE  AVE  175  SE 
Ncwall  SE  50\-NE  100  Ptn  Lots  24 
and  25  Elk  290  ONeil  &  Haley  Tct. 
All  ".vork  for  one-story  and  base- 
ment frame  cottage. 
Owner — Stephen  A.   Turner,  82  Landers 

St.,   San   Fiancisco. 
Architect — Edw.   L  O'Cor.nor,  551  (3oet- 

tingct-   St.,   San   Francisco. 
Contractor    —    Christian    LJomerer    and 
John  Michels,  220  Charter  Oak  Ave., 
San  Francisco. 
Filed  April  1,  '22.     Dated  Mar.  23,  '22. 

Frame   up    ?1300 

AVhite    coated     1300 

Completed    and    accepted 1300 

Usual  35  davs l^*"* 

TOTAL  COST,  $6200 
Bond,  none.  Limit,  90  days.  Forleil, 
plans   and   L-pecifications,    none. 

APARTMENTS 

(1332)      N  GEARY  30  W   Twentysecond 

Ave    W    25xN    100.       All     work    for 

three-story    frame    building,    store? 

and  apartments. 

Ownei— August  Figone,  827  Filbert  St., 

San  Francisco. 
Supt. — S.    Rasori,    842    Filbert    St.,    Sai. 

Francisco. 
Contractor — Del   Favero   &    Rasori,    180 

Jessie  S't.,  San  Francisco. 
Filed  April   1,   1922.     Dated   April  1,  '22 

2nd   story   joists    in   place |6000 

Ready   tor   plaster 600n 

Plastering  ready   for  finishing..   6000 

Completed  and  accepted 6000 

Usual  35  days 8000 

TOTAL  COST,  132,000 
Bond.  $16,000.  Sureties,  A.  Ruef  and  A. 
Delmonte.  Limit,  100  days.  Forfeit, 
none.     Plans  and  specifications,  none. 


c-T   ATS 

(l;n9)      K   KUNSTUN   -WE   25   S   Balboa 

Two-story      and     basement     frame 

(2)    flats. 
Owner— Leo  Blum.  1149  Balboa  St..  San 

Francisco.  .      „,    »t 

Architect— Bernard    J.    Joseph,    74    New 

Montgomery    St.,    San    Franclsco_ 
Day's  work.        »1'>,500 

APARTMENTS  „„  .  ^T^Tr^xT 

(1341)   SE  GEARY  AND  SHANNON. 

Ten-story    and    basement    class    A 

(63)    apartments. 
Owner— M.   A.  Little,   805   Bush  St.,   San 

Architect— Edw.  E.  Young.   251  Kearny 

T.      ^'irk^'^"'''""'  5250,000 

Day  s    work.  * 

FLfcA.TS  „, 

(1344)  S  GEARY  82-6  E  Boyce.  Two- 
story  and  basement  frame  (2)  flats. 

Owner— Thos.  Hamill,  6140  Geary  St., 
San   Francisco. 

Archltect--None. 

Day's  work.  *" 

BUILDING  TTTTxaT 

(1347)      NW     HOWARD     AND     FIRS'!. 

Five-story    and    basement    class    B 

printers'  and  Allied  Trades  Bldg. 

Owner-Bothln   Real   Estate  Co     Room 

318,  26  Montgomery  St..  San  *  ran 

Archi'fe'^ct— Arthur  S.  Bugbee.  26  Mont- 
gomery St..  San  Francisco. 
ContfaTtor-CahiU  Bros.,  110  Sutter  St.. 


FRAME  FLATS 

(i;-62)      E  TWENTY-rOURTIl  A\  E  12.^ 

S   Lake.     Two-stcry  and   basement 

frame   (2)  flat.s. 
Owner— P.    J.     Ph^lan,     1706    Anza    St. 

San   Francisco. 
Aicbitecl — A.    H.    Knoll      H.  n 

San  Francisco. 
Days   work. 


i>ldg.. 
$8000 


FRAME   Fi^ATS 

i)305»  W  DOLORES  194-H  and  Jli  N 
17lh.  Two  two-Story  and  basement 
frame  fiats   (2   fh-ts   in   eacb). 

O^^ner — Joreph  Cuneo,  21  Sycamor-;  St.. 
San   P  rancisco. 

Davs  work.  »800O  each 


San  Francisco. 


$110,000 


DWELLING 

(1356)      N    QUT5SADA    AVE 

nings.        One-.-^tory    nnd 

frame   dwelling.  ^      »„« 

Owner— Mr.  Delacio.  1408  Quesada  Ave 

San  Francisco. 
Architect — None. 
Lav's  work. 


50    E    Jen- 
basement 


600 


FLATS 

(1366)  E  NINTH  AVE.  25  and  50  N 
Fulton.  Two  2-story  and  basement 
frame  residential  flats   (2   in  each). 

Owner — M.  McDonough,  22  Fairmount 
St..  San  Francisco. 

Architect — None. 

Day's  work.  18000  each 

FLATS 

(1367)  SW  CABRILLO  AND  EIGH- 
tcenth  Ave.  Two-story  and  base- 
ment   frame    (4)    flats. 

Owner— Karl  H.  Holmgren,  1212  8th 
8th   Ave.,  San  Francisco. 

Architect— C.  O.  Clause,  Hearst  Bldg., 
San    Francisco. 

Day's   work.  »1 2,000 

RESIDTJNCE  ^  . 

(U68)      E   THIRTY-SECOND   A\  B    20    . 

S  California  £•  26x120.  All  work  fo;- 

two-storv  and   basement   residence. 

Owner— John     Breen.     234     32nd     Avl-.. 

San   Francisco. 
Architect — None. 
Contractor— Thos.    Hamill.    6140    C.  ary 

St.,  '^an  Francis<o. 
Filed    April    3,     22.      Datcil   Mar.   30.   '_22. 
Rough  frame  up  and  roof  on...$17a0 

Brown   ccatcd    I'^'O 

Job  finished    '^l^? 

Usual  35  days 1 '  ">^ 

TOTAL  COST.  $7000 
nond.  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


ALTERATIONS  ^     ,, 

(1333)  E  DIVISADERO  87-6  S  Mc- 
Allister E  104XS  50.  Concrete  and 
carpenter  w:)rk  for  alterationB  to 
one-story    concrete    building. 

Owner-L  D.  and  C.  R.  Danzigcr.  700 
Broderick  St.,  San  Francisco. 

Engineer— L.  K.  Nishkian,  Monadnock 
Bldg.,  San  Francisco. 

Contractor— Chas.  Sartorio,  2151  K  llbert 
St.,  San  Francisco. 

Filed  April  1,  '22.     Dated  Mar,  23,    22. 

Monthly   payments   of 75% 

usual    35   days... ^^^^.^^^^-^^0 

Bond.  f2210.  Sureties,  Stephen  I  Guerin 
and  C.  Brunckcra.  Limit,  35  days. 
Forfeit.  $10.  Plans  and  specifications, 
none. 


APARTMENTS 

(1358)   SE  SACRAMENTO  *: 

Court.      Tliroo-story    and 

frame  (6)  apartments.' 
OAvner— M.  D.  Warwick.  3191 

ton  St..  Sun  Francisco. 
Architect— Chas.    Skidmore. 

Bldg.,  San  Francisco. 
Contractor  -  Harry  t^-^^^^'"^^^^'.,/ ,^  , 

Washington  St..  S.  F.  ?24,00>i 


GOLDEN 
basement 

Washing- 

Xew     Call 


S'^^nI^NTA  YNEZ  ..5-9.  80-9  and 
105-9  W  Ostego.  Three  one-stor\ 
and   basement    frame    dwellings. 

Ownci— Amanda  A.  Olsen,  366  Granada 
St.,  San  Francisco. 

Architect— H.  C.  Haumann,  251  Kearny 
St.,  San  Francisco. 

Contractor-Olaf  Olsen,  366  Granada 
St.,  San  Francisco.  $4000  each 


APARTMENTS 

(1369)  NE  FRANKLIN  &  CHESTNLl 
N  UOxE  34.  Grading  and  concrete 
work,  carpenter,  mill.  lathing, 
plaster,  roofing,  glazing  a.id  three- 
story  frame  aiiariment  house. 
Owner — Da>rid  F.   and   Mary   Capelli.   63 

Webster  St..  San  Francisco. 
.\rcnitect  — John  J.   Foley.  770   5th  Ave.. 

San  Francisco 
Ccntractor--G.    Ferrciii      «t    St  n.>4. 

Filbert   .*^i..  --^an   l-rancisoo. 
Filed  Apr.  3,  '22.     Dated  Mar.   23.    22. 

Frame   up    $4600 

Roof    on     4fiOO 

Completed    and    ac<epi.?d 4600 

Usual  35  days. 4650 

TOTAL  COST.  $18,450 
Bond,  $9225.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  110  days. 
Forfeit,  none.  Plans  and  specifications 
Hied. 


I'.i2ti 


(1284)     NW    AMAZON    AND    LONDON. 


APARTMENT    FLATS 

(1360)  W  TWENTIETH  A\  E  120  S 
Gearv.  Two-story  and  basement 
frame   (4)   apartment  fiats. 

Owner— J.  R.  Sloan,  425  Kearny  St..  9an 
Francisco. 


RESIDENCE 

(I37u)      W   SEVENTEENTH    AVS    125    S 

Cabrillo.      All    work    for    one-stcry 

and  ba-scmeni  rcsidencf. 
Owner — A.     J.    Duttke.     1801     Spreckels 

Bidg..  San  Fi-ancisco. 


22 


BUILDING     AND     ENGINEERING     NEWS 


Saturday.      April     8.     1922 


Plans   by  Conti actor. 

Contractor — R.      A.   McLeun.      Tfil       ITlii 
Ave..    San    Francisco. 

Filed    Apr.    3.     21       iTacd    Apr.    3.     12. 

Frame  up    ?lS00 

Brown   coated VtOO 

Finished     \200 

Usual     35    days ."  .  '    (»o(' 

TOTAL  COST.   »48C0 

Bond,    none.      Limit.    lOn   days.      For'^U. 

none.     Plans  and  spocifirations  fihd 

ALTERATIONS 

(1371)      X  SAIXT  ROSES  60  W  Masonic 
Ave.   W  75xX  100.     Alterations  and 
addition  to  building:. 
Owner — Mary     M.     Ostrander,    jS     Rose 

Ave.,    .<?an    Francisco. 
Architect — None. 
Contractor — R.    Albertsen,    1774    Sutter 

St.,    .San    Francisco. 
Filed    Apr.    3,    '22.      Dated    Mar.    20,    '22 

On    .sipning   contract    $350.0i' 

Frame    completed    249.50 

Enclosed 249.50 

C'^mpleted    and    accepted 249.50 

Paid  before   work   began 249.50 

TOTAL  COST,  $1,600 
Bond,  J1600.  Surety,  National  Surety 
Co.  Limit,  4  weeks.  Forfeit,  none. 
Plans    and    specifications,    none. 


RITILDING 

(1372)      S\V    CLEMENT    AND    SEVEN- 
teenth   Ave.   S   7r)xW   25.      All   work 
for   a    2-story   and    basement    frame 
building. 
Ownor — Dr.    L.    Oeminiani. 
Archltect--T.    Paterson    Ross,    310   Cali- 
fornia   St..    San    FYanclsco. 
Contractor — E.      J.      Montgomery,      1430 

Broadway,    San    Francisco. 
Filed    Apr.    3,    '22.      Dated    Mar.    24,    '22 

Second   story  Jolst.s   in 12689 

Roof  on    2689 

Interior      walls      and      ceilings 

lathed     2689 

Completed   and  accepted 2689 

ITsual   35   days 3584 

TOTAI,  COST,  114.342 
Bopd,  $7200.  Sureties,  Chas.  Schle- 
ulnger  and  Karl  Hassell.  Limit,  120 
days.  Forfeit,  $10  day.  Plans  and 
speciflcationa  filed. 


ALTERATION.S 

(1375;  BUSH  AXf»  STOCKTON  ST.^. 
Re-arraiiKt  roo;ri.s  to  allow  for 
plunibinp  flMurt  additions;  tllo 
fl(,ors   111    hatlii  on;ii.';.    c-ts.    (hotel). 

Owner — R.  McColyar.  -.!tR  I3u.«!h  St..  S.  F. 

Architect — None. 

(Contractor — M.  T.  Nolan.  1 4840 


DWELLINGS 

(1078)  E  FOUESTSIDE  AVE  140  and 
177  N  Vicente.  Two  one-story  and 
basomrnt    frame   ilw^lllngs. 

Owner — Fernando  .\.  Ison  K-  Sum,  Inc.. 
2   West   Portal    I'Hrk.   S.    F. 

Archil  fct — None. 

Doy'B  work.  Jioon  each 


DWELLINGS 

(1383)  E  T\NKNTV-TI11RD  AVE  175. 
200  and  225  S  An/a  Three  one- 
Blory    and    basement    frame    dwell- 

Owner — O.   A.   Bertram,   2034    Van    Ness 

Ave.,  J?nn  Francl.^co. 
Arrhllcct — None, 
rcntrnclor— M<»ypr     HroH..     5326     Geary 

8i..  Sap   FrunciHco.  $3000   each 


FRAME    DWELr-ING 

(Uk4)      K  TWK.NTV-FIFTII   AVE  209-'J 

S    Anza.      (»iii'.;,if)ry    and    liaHomcnl 

frame    (1«-iliit(: 
Owner     K    A    .1.1!     ..  h.  402  Hcarat  Bldg 

Kun   Friiiiri'.i-.i. 
Apchllcct  — .N'oiK 
Day'a  wrrk  $3500 


Archiifcct — None 

Contractor — G.    Jl.    Hantzsche.    528    3ist 
Ave..   San   Francisco.  $T0f0 


KH  AM  E    KLAT.S 

(im)      E  TWI-NTV-TMIKD  AVE   I7f.  .« 
G«irv        Tv  I.      I. .IV     and     bAncment 

f  I  .-1  in-'     '  .■  I     f     .  I   . 
Owriii       .1      I..I.  r       I  ii  •     ciaiiiPiil    .SI       .Siin 
Fruiiciiiuo, 


FRAME   FLATS 

(1389)  NW  DOLORES  AND  TWENTY- 
sixth.  Two-story  and  basement 
frame   (2)   flats. 

Owner-pJohn  Schroeder,  403  Edinburgli 

St.,  San  Francisco. 
.Arohit^t — H.   C.   Baumann.   251    Kearny 

St  J  San  Francisco. 
Contr/ctor — Jas.       Tarbitt,       .^86       Fa:. 

Oaks  St..  San  Francisco.  $11,600 

FRaAIE   FL.ATS 

(1390)  W  FOURTEENTH  AVE  130  S 
Oeary.  Two-story  and  basement 
frame   (2)   (Inls. 

Owner — L.  Delia  Raynor.  483   14th  Ave. 

San  Francisco. 
Arohiieol — H.  C.  Baumann.  251   Kearny 

St..  San  Francisco. 
Contractor-J.  E.  Barktr.  1219  Page  St.. 

San   Fri^'.nci.sco.  $10,000 


EXCAVATING 

(i:t93)      LOCATION    NOT    GIVEN.       Ex- 
cavating,   grading,    form    construc- 
tion,  cement    work    and    reinforcln>r 
.'.ttel   for  storo  and  loft  buiMinw. 
Owner — Mission  Realty  Co. 
.\rchitcct — A.       J.       Horstman,       Anglo 
Bldg.,    16th    and   Mission    Sts.,   S.   F. 
Contractor — Andrew     Lynch,     291     I5lli 

Ave..    San    Fr.inoisco. 
Filed  April  4,  '22.     Dated  Mar.  27,    22. 

Reinforcing    steel     in i.^ 

Concrete    poured     \,^ 

Couipleted    and    accepted v* 

Usual   35  days i,^ 

TOTAL  COST.  l'2,7:.'i 
liond.  $6375.  Sureties,  P.  F.  Reilly  and 
Tho&.  Carroil.  Limit,  -.  Forfeit.  $2."). 
Plans  and  .specifications,  none. 


0.\ 


(i;i94)      CARPENTER  MOKK 

al>ove. 
<:ontr.ictor — L.    A.    Hinson.    132S    Grovf 

St..  San  Francis'.'o. 
Kiled    April   4,  •22.      Dated   Mar.   27.   -2': 

Rough    fjame    work    up \^ 

-Mill     work    pl.-iceri i., 

Completed    and     accepted v^ 

I  suaj .  35    days i^ 

TOTAL  COST,  $5370 
Bond,  $2687.50.  Sureties,  Geo.  C.  Marl<^ 
and  A.  S.  Bugbec.  Limit,  6J  days.  For- 
feit. $25.     Plans  and  ."-peclfiratlons.  noni- 


(1395)      WASTE    AND    SUPPLY    PIPE, 
anchors,     drains,     leaders,     fixtures 
on   above. 
Contractor— Albach    &    Mayer,    85    Dor- 
land    St..    San    Francisco. 
Filed    Apr.    4.     22.      Dated    Mar.    27,    '22 

Roughing  In  completed ^ 

Comrleted  and   accepted \^ 

Usual   35  days   Tt ! !  % 

TOTAL  COST,  $745 
Bond.  $372.  Surelie.s,  G.  F.  n.rnani 
and  Samuel  Schell.  Limit,  40  days. 
Forfeit,  none.  Plans  and  specifications, 
none. 

(1.'.96)      S    FILBEIiT      34-4 ',i     W    Geno.i 
Place    21-6*4     frontage.       All     work 
for  t\vo-H(ory  frame  {?.)  flats. 
Owner— Agcstlno      Glorgi,      1510    Oram 

Ave.,  San  Francl.^co. 
Architect — LouIh       MasiropaHriua,       .^8i' 

Washington    St..   San    Francisco. 
Contractor — I'ontanc  ila     A     Toza,     16)i'J 

Eddy   St..  San   Frnnolsco. 
Filed   Apr.   4.   '22.      Dated  Mar.   30,   '22. 

Frame    up     $1900 

Brown   coated    igoo 

Completed    and    accepted inod 

Usual  35  days ijtno 

TOTAL  COST,  $760, t 
Bond.  $anoo.  HuretlCK.  J.  Del  Favero 
and  Adam  Arras.  Limit.  90  dnyn.  For- 
f'4t.    none  PlauN    .ind       fl»ccifl<a  t  Ions 

lllid. 


ADDITION 

(1400)  NW  BMBARCADERO  A  JACK- 
son.  Thr«e-Btory  and  baasment  re- 
inforced   concrete    addition    to    pre- 


sent building,  for  ofllces,  garage 
and  lofts. 

Owner— Wollman,  Peck  Co.,  311  Embar- 
cadero,   San   Francisco. 

Architect— J.  E.  Krafft  &  Sons,  Phelan 
Bldg.,    San    Farncisco. 

Contractor — Hannah  Bros.,  142  San- 
some  St.,  San  Francisco.         $40,000 

STORES 

aiOl)     N  GEARY   80   W  Leavenworth. 

One-story  reinforced  concrete  store 

building. 
Owner— Fred    Larsen.     128     Sutter     St., 

San    Pranclsco. 
Architect- Andrew     H.     Knoll,     Hearst 

Bldff.,  San  Francisco. 
Day's  work.  $18,000 

ALTERATIOrra 

(1103)     NO.  2'?03-05  MISSION.    Remodel 

for  hardware  store. 
Owner— Wm.   Wohltmann. 
Architect— F.    S.    Holland,    1629    Folsom 

St..    San    Francisco. 
Day's   work.  isqqq 

FLATS 

•  1404)      NW   PARNASSUS  &   HILLWAY 

Aves.       Two-story     and     basement 

frame  (J)  flata 
Owner — Ada   Breeze. 
Architect — S.   Heiman,   57   Post   St.,  Sfn 

Francisco. 
Contractor— Monson    Bros.,   251    Kearny 

St.,    San    Francisco.  $10,000 

RESIDENCE 

(1405)      NW  ST.   FRANCIS  BLVD.   AND 

Santa    Ana    Ave.      Two-story    and 

basement   frame  residence. 
Owner — Alfred   Ounn. 
Architect— J.   R.  Miller,   213  Lick  Bldg., 

San    Francisco. 
Contractor — Monson    Bros.,    251    Kearny 

St.,   San    Francisco.  $15,000 

DWELLING 

(1407)      E  SEVENTEENTH  AVE.   160  N 

Cabrlllo.     One-story   and    basement 

Kearny   St.,    San    Francisco. 
Owners — Amalla    and   F.    P.    TaddeuccI, 

1926  Mason  St..  San  Francisco. 
Architect — None. 
Contractor — A.    DeBenedetti,    20    Cotter 

St.,  San  Francisco.  $4650 

DWELLING 

(1409)  E  TWENTY-THIRD  AVE.  126 
S  Cabrlllo.  Tw-o-story  and  base- 
ment frame  dwelling. 

Owner— August  Cederberg,  457  Oouff- 
las  St.,  San   Francisco. 

Architect — None, 

Day's   work.  fSOOO 

«>wr:LL]\Gs 

(inn      N     SILVER    .WE    160    and    IS-", 

E     Hoy.' Ion.       Two     one-storv    and 

bisement  frame  dwellings. 
Own. r-  Daniel    So.ininll,    1781    Sanohe/. 

St.,  San    Francisco. 
Archllert — G.    A.    Borgor. 

St.,   San   Francisco. 
'Contractor — E.       Mnoney. 

St.,  San  Francisco. 


2H1     \'nlencin 


12      Vnl.Micia 
$2000  each 


APARTMENTS 

('412)      S  SUTTER   100  \V   L«.»  ven  wort  li 

Ftvo-story    ai.d    liaseinent    Class    C 

(>V)  apartments. 
Owner— L      B.     M.-.m.     105     Monlgomerj 

St..   .San   Frnncisro. 
ArrhltPct— A.   M.    Bor.'Hcr.    lle.irMt    Bldg. 

s.an  Francisco 
Day's  work. 


$60,000 


AP.MtTMENTS 

im.r-      W    TWENTY-FIRST   AVE  —    S 

California.     I'hree-.i^toty   and   base. 

n  "lit  frame  (6)  npartmentx. 
Ownei    -Tillie  itiook     SRI    llth  Ave..  Pan 

FrRi.clNco. 
Architect — H    C.   Baumann.   251    Konrny 

St..  .Van   Franclm'ii. 
Contractor — Fred    Warrt.-n.    HN    Concord 

St.,   San    Francisco.  $iy,c;i> 


idirday.     Apii 


li»!!'2 


Hini.niNr,    and 


KLECTRIC    WIRING 

(1414)      "SW     TWENTY-THIRD       AND 

Hovard.         Electric       wlringf       for 

building'. 
Owner— J.  H.  KruBO,  23rd  and  Shotwell 

Sts -"San  Francisco. 
Architect — Toe  Geary. 
Contractor — The  Atlas  Electric  Co.,  185 

Stevenson    St.,    San    Franclaco. 
Filed  Apr.    5,  '22.     Dated   Mar.   11,   '22 

CondwAts.  roughed    In $1350 

Completed    and    accepted .875 

•Usual.  35  day*... *•     «76 

TOTAL  COST,  $2,700 
Bond,  npne.  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  apeclficatlona 
filed. 

ALTERATION  &  ADDITIONS 

(1415)      MISSION   600   NE  Virginia    Ave. 

.,       NE  30  X  283-6.     Alterations  and  ad- 

dition.s   to  building. 
ii)wner— -Anna    M.    Bondeli,    145   Tiffany 
Ave.,  San  Francisco. 

Anhltect — B.    A.    Hermann,    89    Broad- 
way, San  Francisco. 

(Contractor— Glaus  Lindberg,  257  Surrey 
St.,  San  Francisco. 

Filed    Apr.    5,    '22.      Dated    Apr.    3,    '22 
Second   story   front   frame   up 

and    ready    for    lathing $1653.75 

•  Entire  1st  story  feady  for  oc- 

cupancy        llllll 

Completed  and  accepted 1653.75 

ITsual    35    days ^5-^;!r 

TOTAL  COST.  $6,616 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

ALTERATION   AND   ADDITIONS 
■'(1416)      NE  HOWARD   AND  TWENTY- 

•  fourth.      Alterations    and    additions 
to   building    (flats   and   store). 

Owner — Fred    J.    Nordholz,    premises. 
.-\rohlt(;ct. — E.    A.    Hermann, 

wav,  San  Francisco. 
Contractor— Mager    Bros.,    Bryant 

23rf!  Sts.,  San  Francisco. 
Filed    Apr.    5,    '22.      Dated    Apr.    3, 

Ready  for  lathing ?209« 

completed  and  accepted .r;)!o 

,  TOTAL  COST.    $4,292 

Bond,    none!     Limit,    60    days.     Fo/fflt. 
none.     Plans  and  specifications  filed. 


89    Broad- 
and 


•22 


FRAME    STOTiES 
(1418)      S    MISSION     225    W 
One-story    frame    stores. 
Owner — Merrill   Estate,   Inc.. 
..         St.,  San  Francisco. 
Arcliitcct — None. 
Day's  work. 


Excelsior. 
3212    22nfl 

!(;r;noo 


gomory 


KNGINBERING 

three    oJie-stOry     frame 
7M?.4 


NEWS 


2:5 


Van 


, .    woi-1*     for 

■  buildings..  " "■ 

owner — George    A.    Bertram. 
Nesfi.Avc!, 'S.au  i-'ra!>cisco. 
Architoct-  -None.    '  -  ■.        '' 

'('c'nlractor — Mf\vcr     i;ros..     i»«2ft    Geary 

•St..- tan  I'Viinaiisfco  •«'..;'■'; 
Filed   Apr.  6.  '22.      D.ifod  Ma4-»-^2!>,  '22.-.^ 
J/Franie-'tipi.'.  .  .•.-.  .  .  .  -  v.'.-.  .'»i-..ir;..  • '^^^^ 

'•■  Brown  eoated    ■  ■  .-.'■u.'.-^-.  .    335.> 

<:omnl*l<Kl  and  accepted    .i.!Srf5  .  .  '335' 
U.surri  •»»<1ay.'^.  ...  .-.  .-.  ■  ■  ■  •  ■•i'l^i-i-  ■  :S.?55 
i,...  .  .,    .  TOTAL    (?Oi?T.-   $10,429, 

Vlond.  -rtom;'     Limil.    !>')    days-.     -VoTtiiU.  '■ 
n^ne.     f'\&ia.P-  Slnd  .'^ijpciru'.alii^jjp.  filwii-' .- 

■A     ■  ,  J-  y.Aj  '!■:/■-  ^M-»t.'- vo'.i        M>'!' 

'!vATHlNa,-"^^Tr.  .!/.r::-,.i..r/..      X..ii 

('r!28) ' -ONSl'TTini  cT,Mi«ar  Stockton. 
"      LfvtMng   ai'd    iila.sierinK  -f*^!"    buHd- 

■  "      \net  ■  ■'  '■'  M<t\.-,i 
(y^nei-^Sflah    ("h  imberlaiui'..2fn  Frank- 

'■  lini  St;., 'San  Francisco,-    ■.. 
Architei't— None . 
<'ontr.iol«r--W.    L.    NageL    lfii»2    (7ro.vc 

St.,'  K»n  Francisco.        :  >!• 
Filed  Apr.  6,  '22.     Dated  Man -IS,  '22. 

UroWn  .  coated    iiy.i.-ij:. .  .$1000 

v'ob  coiniTletcd    <;.vi;.,.i.  .  .  ■  ■*'.'!'i 

.'I'suai-  -35    (iay.s •.  :  .•.v ;.....  .  .      64.") 

■:■,           ,:..,.                   TOT.JtL  tiOST.   $257y 
Boiid,  liKJlt,    forfeit.    i>lansrand  specili- 
calions,  ■  none.  .»/: 'K      .-, '; 
..-.v  :     ■    ^{jfl;  ■ 

ALTHRATION.S  '    *  •■ 

■  (1429)    .W. -THIRD   2.'<  S  Minna  S -^S 'W 

145  N  70  E  70  S  25  ii  75.     All  work 

for    alleraticns    and-  aUcJitions     to 

one^stony  brick   'ouilding.  (theatre). 

Owner — Aaron    Goldberg,  .106     i^re.sidio 

Ave..  San  Fra)ic)fcoo,         ■- 1  " 
Arobiiecl— .Albert       W.       Burgren.       ll'i 
Sut$<:r  St.,   San   Francisco. 
''Ooiitrae;or-:-G.    Pettcrson.    251    Kearny 
SU, -San    Francisco. 
Fil.-d  April  6,  '22.     Dated  April  fi.-^22. 
iJrick      work      ready      for      roof 

trusses ...-•..  .  .1 $3000 

Heady  for  plastering.  : 300.'i 

Completed  and  accepted. 4020 

L'Rual   35  day.s... 3345 

TOTAL  COST,  $1.^,36.'; 
Bond,  none.  Limit,  as  Xast  as  possible. 
ForfeH.  none.      Plans  *nd  speciftcation?; 

■  filo'I.  .-      '     -  ^   -    I     ■ 


APARTMENTS 

(  ,124)      SE  GEARY  AND  LAHKIN  STS. 

Two -story      and      basement      brick 

stores  and   (4)   apartments. 
Owner — W.    F.    Dunn,    26    Montgomery 

St.,  Pan  Fram-isco. 
Architect— S,  Heiman,   57   Post   St.,   San 

Francifc'cb. 
Contractor— John      Spargo,    240      Mont- 
St.,  San  Francisco.       $35,000 


COMPLETION  N'OTICES 


SAN    FRANCISCO    COUNTY 


M  WELLING 

(  1  125)      S    MERCED    10.3      W       Laguna 

Hon(:a.      One-stcry    and    basement 

trame  dwelling.  , 
Owner— C.  f;  1  aikcr,  1315  6th  Ave. 

Fianci.sco. 
.\iehitect— Harold  G.   Stoner,   1st  Nat'l. 

Rank'  Rldg.,  San  Francisco. 
Day's   work.  ,  $3500 


San 


FRAME  FLATS 

(1426)      NTW-ENTT-THTRD    AVE    100. 

125   and   150   W  Clement.     Three  2- 

story   and   baseriieul   frame   flats    (2 

fiats  in'^each). 
oxviier — Mr'P.    StorUeirn,      201      Caselli 

Ave.,   San   Fi'ancisbu. 
nnigner— P.  Cartson,  3631  23rd  St.,  San 

Franci.sco. . 
Day's  work;''  f5850  each 


FRAME  UUILDINGS 

(1427)      E    TWENTY-THIRD    AVE    17.' 
S  Anza  and  200  and  226  S  .\nza.  All 


i^ecorded  Accepted 
Apr.  6,  1922— SW  FILBERT  &  JONES 
W  137-6  S  137-6  N  50  .S  137-«  I! 
142-6  N  137-6  E  45  N  137-6.  Union 
Terrace  to  Atlas  Haating  and  Ven- 
tilating Co Apr.    3,   1922 

Apr.  6,  1922— SW  FILBERT  &  .lONES 
W  137-6-  S  137-6  W  50  S  137-6  E 
142-6  N  137-6  E  45  N  137-6.  Union 
Terrace    to    whom    It   may   concern 

Apr.    3,   1922 

Apr.  6,  1922— E  TWENT'.'-FIFTH  Ave 
39-6  S  Balboa.     H  H  Relth  to  Meyer 

Bros Apr.  6,  1922 

Apr.  6,  1922— LOT  25x120  ON  B 
4lPt    Ave.    223-8    N    Balboa.      H   W 

Wagstaff  to   Ed  Zlnkand 

Mar.   31,   1922 

Apr.  6,  1922 — NE  FIRST  275  SE  Mar- 
ket SE  91~8xNE  137-6.  Merchants 
Trust  Co  and  Norris  K  Davis,  trus- 
tees   Est    Horace    Davis,    deceased 

to   Frederick   W   Snook   Co 

Mar.    28,    1922 

April  5,  1922— SK  HOWTK  100  NE 
Geneva  NE.  30\SE  112.  IDlsie  L 
Schaadt  to  whom  it  may  concern.. 

:.  ..  : .April     5.     1932 

April'  5;  •  1922— NW  PfNE  AND 
Montgomery  N  125xW  138-6.  Com- 
)nero:al  Unicit  .\ss.uranco  Co  and 
California    In.-;uranoo   Co    to   Wm    G 

Clilmour MaTr     29.     192'2 

.\prjl  5,  1022—15  TWENTY-FIRST  AV 
•iO  N  CabrlUo  N  40>"E  50.  B'aithe  M 
Do  Berry  to   Samuel  A   vV(i(>d.»;    ^ 

,  .  .April     3,     1922 

April  5,-  1922— E  TWEN^l^F-FtRST 
Ave  125.  153,  181  and  209  -N  Pulton 


N'  28nE   120.     Costelio  Brow  to  t  os- 

tellc    Uros .  .' April    4.    11^2-' 

April  2,  l".t22— SW  FILBERT  AND 
.loncK  W  U7-6  S  i:i7-6  W  5ii  S  137-«; 
E  142-6  N  137-6  E  45  N  137-6.  Union 
'iernire  lo  r  T  Mrrchant  .Ff  ?..  19.  !!•-' 
April  3,  1»J22— E  FIFTEENTH  AVE 
7.5  .\  Cabrillo  ,25x102-6.  Earl  H 
Holmgren  to  whom  it  may  concern 

.Anril    :<.    192-; 

Apr.  4,  1922— W  TWIONT Y-SIOVENTH 
Ave  225  .M  Geary.  X  2uxW  12".     H  O 

.  Lindeman  to  W.  R  Undcman 

.-  .  .  .    •.;•:  ..April    4.    T92  ! 

Anril  4^  i;-22-LOT.  28  P-LK  3176. 
Westwood  Park.  Baldwin  *• 
Howell  to  .N'elson  LTOs.Mar.  27.  192J 
April  4,  19i2— E  TWE.VTY-SKCONO 
Ave  125  S  Anza  8  25xK  120.  A  V 
.Anderson   to   whom    it  may  concern 

April    4.    J922 

Aiiril  4.  1922— N  AltMV  100,  325,  15") 
and  175  W  Hamjishire.  "A'm  .V 
(^rahii  lo  whom  it  inay  concern    .  .  . 

April     4.    .I'.i22 

April  4.  1922— SW  BU.SH  f-  STOCK - 
ton  W  60  y  39-6  E  to  W  line  Stock- 
ton N  to  S  Bush.  .lulius  (joldstf^iii 
(o  l-:ureka  Teaming  Co. .Mar.  27,  1H22 
\i.ril  3,  1922— \V  LEAVENWORl'l/ 
100  .\  J3ufh  X  37-5  W  102  N  0-1  <^ 
:;5-6  S  37-0   E   137-6.     Jas  Welsh   co 

Jas    W  vjlsh    Co..: .\prtl    a.    I9i-* 

April  3,  1922— LOT  3<J\105  on  W  Pea 
body   130  S   Leland  Ave.  Llot  —  n«>< 
T2,     ln>rl(:side     Hcl     /-ss'n.       Edws»   ♦ 
Gaynor  tc  whom  it  may  oonceDi 

...  .. .  . .April    i,    irri 

April  ;i,  1922— SE  VIENNA  50  SW 
Italy  Ave  SE  lOOxbW  25;  SE  Vienn% 
75  SW  Italy  A\e  SE  l^OxSW  2:> 
Louis  Levy  tc  Jos  Novello,  Lou  > 
Kuslorini  ani;  Alt>ert  Hemmen.. 

April     3,     irj-i 

April  3,  1922— E  MISSOURI  75  X  18'n 
.\'  25xE  IJO,  No.  275  Missouri,  (i— 
Griffin  and  May  Traut  to  L  H  Stev- 
enson   ..Apr'l   1.   nf* 

Mar.    ;;l,    1922— P:    THIRTY-FOT'RTJ' 

Xvti  27p  S  Anza.  2oxi20.     A  W  Wa.*. 

^man   t^'whCin   it   may  concern ..  .    . 

;..'...,. March     31,     •  * '> 

April  il  "  1922— N  GEARY  20«-8  W 
Mason  W  68-4\N  337-6.  AF  Rous- 
seau   to   whom    it    may"  concern ...  . 

Mar.     31,    1922 

.Vpril  1,  1922— W  SEVE.XTEENTH  AV 
iOO  N  Anza.  Andrew  H  Knoll  to 
whom  it  may  concern.  .  .Mar.  20,  1922 
April  1,  1922— S  GEARY  162-6  W 
Jones  W  25xS  137-6.  Thos  U  Smyth 
(o  Milan  10  Vukicei-ich  and  Spencer 

3  Baggc Mar.  29,  1922 

April  ].  1922— ,XD:  OILMAN  AVE  175 
NW  Jennings  XW  25.xNE  100. 
Patrick  H  Madden' to  whom  it  may 

concern April     1.     1922 

April  1.  1922— NO.  2407  SACRAMEN- 
to.    Ruth  F  Di-eyer  to  whom  it  may 

concern April    1,    1922 

April  1.  1922 — NE  OILMAN  AVE  20O 
X\V  Jennin;?s  XU  JjxXE  100. 
Patrick  ri  Madden  to  whom  it  may 

concern April    1,    1H22 

Mar.  31,  1922— LOT  29  BLK  H,  North- 
brae  Terrace,   Berkeley.     P  E  Mar- 

qui'^   to  Whom   it   may  concern 

March    29,    1922 

Mar.  31.  Iil22— E  lODlNBURGH  250  S 
Avalon    .A.ve.      Alma      M   Mahan      to 

Martin  Sn-.itli. Mar.   30. 

Mar.  30,  1922.^-^8  BALBOA  77-6 
16tV.  Ave  Lot  25xVV  120.  tiUiffl 
Carusio  tc  whom  it  may  concern... 

March   30,    1182 

M;>r.  31.  1922 — S  PINE  171-lOH  W 
.Mason   W  34-4 VjxS  137-6.  Margaret 

Bell  to  whona  it  may  concern 

.March    30.    1922 

-  Mar,. 31,  1922— NO.  1140  MARKET  ST. 
Eugene  Eisenberg  to  Sandberg 
E3.sman. Mar.    23.    1922 


192; 
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LIENS  FILED 


SAX   FRANCISCO   COUNTY 

.  Recorded 
.\pril     5,     1922— S 
Franklin    E    r-.2- 


Amount 

CLAY 

154-3       E 

7xS    127 

-b^i        W    P 
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Fuller    &    ("0    v.-    Goo    .)   and    Aimoe  No       Owner                         Contractor     Amt.  ALTKKATIONS 

Merrill  ami  M  s  Snow |53"  1443     6th   Church                Maurice       8470  (1429)      XO.  120  BROADWAY,  Oakland. 

Mar.   :U,   192? — v^LAY   154-3   E   Frank-  1144      Welch                               Owner        7000                 AUerationf. 

lin    g    127-S^4xK    32.       Inlaid    Floor  HJo      Marquis                           Owner        4500  Owner — Roy    C.    Warren. 

Co  vs  Martin   Show,  Georgre   D  a'ld  1446     Ronie                             Wilson       4000  Architect — Xo:io. 

Aimeo    Merrill     $1360  1449     Isaacs                              Owner       JT60  Contractor — Corbett      &      Bayliss.    1110 

Mar.    Zi,    1022— SR    nROMI'TOX    AVE  1450      S.une                                    Same        il6'J                 Franklin   .«t.,  Oakland.                   JaOOfi 

100    SW    Cheiicry   &E    112.47    SW    2n  1451      Same                                    Same      1116')                                          

XW    111.59    .\E    25.      Spring    Valley  1452      Same                                    Same        'ilB'l 

Lumber  YarO  ^  -^  Antonio  and  Annie  1455      Pfrang                               Owner       3400  DWEi.,LlXG 

Draga      $577.29  1359      Dahl                                 Owner       .1'»00  (14S0)      S  CAVOUR   190  W  Manila  Ave.. 

# 1461     Legg:                               Turner       3J00                Oakland.     One-story  5-room  dwle;. 

PTPT  IT  AQT?    f\V  J  TVfStl  l\62     Bocliolio                    Lindgrcn        ;i  tOO  Owner — A.    i'.    Anderson.    5601     Adeline 

KJiLiliAbJii    UJ    IjLKiJHS  J4g3      Angleman                       Owner        3600                 St..   Oakland. 

HAW    RUAXCIsro    roUNTT  ^''•'^      Leishman                    Pearson        4«»00  Architect— Xone. 

SAN    FKA> CISCO    COUNTY  j^^,^      CJlantfc                               Owner        3000  Day's  work.                                                   iSftOO 

Rcco.dc.l                                                   Amount  !*««      ^^'^T"                           ^''"""        I'l^.                                        

Apr.    6.    1922-X    SEA    CLIFF    AV^   if  j^,^      PG&E                 Littleliel.l    SlSuOO  DWELLIXG 

produced  T\    dist  S  83°   32'  W  429.23  ,^^^      VVebslfr                           Xunes        Sms  (HSl)      W    DERBY    300    S    E-14lh    St.. 

from    SW   cor   lot    75    Sea  Cliff   Sub  j^^g      \llison                             'ownr       350'.                Onkland.      One-story    5-room    dwlg. 

1    X   3°   23'   W   155.47   X   88'   E  50.016  j^g-      ^ucier                          Ahntficld        6000  Owner— R.     C.     S'-heile,     911     .■!6th     Ave. 

S    .V    -r    \Z    l.Jl.^7,-    more    or   less    VV  j^j^g      Michel                         '  Gaubcrt        3500                 Oakland. 

50.073.      Harry    C  Graper    to   whom  14^4     Michel                          Gaubert        350ii  Architect— None. 

it    may    concern 1485      (Juiffre                         Petersen        3.500  contractor — W.    Broadway.    3432    Salis- 

Mar.  29,  1922— S  RUSSIA  50  E  Vienna  14^6     Robeitson                      Owner       350C                bury.  Oakland.                                  $4200 

Xo.    710    Ru.ssia       T!ie   Greater   (Mty  ,487      Uurritt                              Owner       4500                                           '     ■ 

Lumber  Co   V£   T  Wilier ?4-..30  141,,      Xeilbon                                Relte        7000  ^„,^^  ,  ^ 

♦ 145-2      Stivers                                 Pach        4000  DWELLING 

RKI..KASE    OF    Bl  IJ,»I.\«    t  OXTRA(  T  1493      Wright                             Owner        250fl  (l^SZ)      E  ESTATE   DRIVE   100  X  Mor- 

1494     Collins                            Owner       300n                ^^'^    Road,    Oakland.      Onc-scory    5- 

SAN    Ki;v\(IS(0    <  01  .\TV  141,8     'fipps                               Owner       4000                room  dwelling. 

1500     Schttltz                            MorBO       6000  ?''"!r"~^^-  b  ^**<^""- 

Mar.  31.  1922— E  ASMTOX  100  X  Holio-  ir(,3      Lp^eres                               Silva        "oo"  Architect— Xone. 

way  Ave' S  50xE  100.     Edward  W  and  1504      ('.,ulter                      Mathever        SOO'i  Contractor — E.    W.    ^^  oodard,    ,=^35    Mrr- 

Ada  M  Bender  with   Wilson  A:  Benson  jspg      Hammond                 *      Owner        4500                 '"''^   •^^''  •  Oakland.                           $4imio 

• 15,'i9     Freeling                             Rich        7000                                        

Notice  of  Non-Responsibility  isu    N.ohois                  owner    30000  dwkllixc 

IIU     ^^l."*'""                 u-  1,'^"'^"'      '?-!'"  'l-"^-*)      ^V         BELVEDERE         242         X 

SA\    l-I<A\ri.s(0   COl  \TV  l-^'-t      P'-^r'-                          \\illiam.son         l,4u                  Yirnacio       Oakland       One-storv       .- 

1515      Lerer                                Hewitt         7000                 ro^m  c'\     ,,Y        '             One-stor>       ..- 

Apr.     6.     1922-SW     ASHBUR^     AND  |»?6      Berkeley                         Owner        3500  Owne^r-R^'o.     Hmen.    5364    Trask    St. 

Frederick    W    10C-3xS    27.      B    Huth  I'ii^^     ^of'i                                   »^ower        6000                 O.ikland 

as   to    improvements   on   property. .  -■'      Faub^rt                 «^'"^'*'„'"''       '.^l  Archltect-None. 

April    1,    llc'^-E    DIVISADERO    87-6  1°:'"      ^Paeth                                 Gaba        uOOO  nays   work                                                   14600 

S   McAllister    S    50.XE    104.      IrmaD  l-H    Hay  ward    ME    Ch   .Sorenson        7577  '  ^i  ■    ^^^k.        M6e» 

rind   C    R    Danziger   as   tc    improve-  ^~— ~—  DWELLIXG 

■nents    oriHoperty^ DWELLIXG  (14.i5)    W  FAIRFAX  AVE  82  X  Ygnacio 

♦  '1420)      LOT   2.    Piedn-ont    Man.i     Pied-                 Oakland.     One-story  5-rooni  dwlg. 

CANCEM.ATIO.V   .)F   BUILDERS'  m^nt.     Two-.Uorv  6-room   dwelling.  Owner— R.   C.  Hillen.   5364   St..  Oakland. 

CONTRACT  Owner  —  F.   C.    Flas'hman.   4140   (Jllberi  Architect- Xone. 

St..  Oakland.  '^»>'"'''  ^'^rk.                                                j4.'-,nn 

SAN     FRANCISCO    COUNTY  Architect — Xone.  ^            ,  .                 ' 

Cor.lractor — L.    L.    Lucas.    556    59th    St.,  STORES 

Apr.    6,    V.)22— E    TWEXTY-THIRD   Ave  Piedmont.                                              J6000  '1*S«)      SW      GARNET     AND     BROAD- 

175  and   200  S  Anza.     George  A  Ber-  '"«y-    Oakland.       Two-story    stores 

tram,   owner,   with   Meyer  Bros.,   con-  DWELLING  ^      '^"^  w^^"**  ,.    .      .    ^ 

tractor Fllod  Apr.  3.  1922  ,,422)      NO.   1612  BUENA  ST..  Berkeley.  S^hu;;?!!xone"^^     '   ^'*'"*^^''- 

MARCH  BUILd'^^-C  SUMMARY  O.  n^'er-vZVs'TuJZf^^  Stiner  ^""Sri:",7'-'^"   ''     '''""•    '''   '^"fo  Joo 

St.,  Berkel<;y.                                                                                  ' 

Building  operations  In  San  Francisco  Architect — None. 

for  the  month  of  March  are  segregated  Contractor — J.    D.    Harra."',    Hll    DIvisa-  I>WELI,I.\(, 

as  follows  by  the  City  Building  Bureau:  dero  St.,  Son  Francisc".               Iiono  n438)      W    SPRUCE    175  N   Park    Blvd.. 

No.  ,                                                          Oakland.     Oiu -story  6-room  dwlg. 

Class                                      Permits      Cost  Dwri  i  tMr  Ownei— M;Ut    Walsh.    6965    Arthur    St.. 

?     3i     '    Inin  (H.23)NO%3r  COLUSA.  AVE.    Ber-  Archrc't-^one. 

^.ames-:::.::;::::::;::294   i.803:i8o  owner-Wer^d^^.'n". '■"^'^  ^'^^■•^•"""  "''";,""o'.kit.r""^^'"'^  ''''  'iToZ 

Alterations    621           434.728  Aichlf-ct— None.                                                                St.   Oakl.nuK 14000 

Public  BIdgs 1             39'000  Contractor— Fabiiig  &   Hunnewell.   1837  DWI-MIIXC 

TOTAI :i^      3.289.261  Bth   Ave.,  Oakland                             n.-,00  <  ^I39/  V:     TMl  KTV-TIURD     AVE.     75^ 

^ N     I'.-Hth,    Oakland.      One-s;tory    6- 

^  DWELLING                                                                              room   dwelling 

BUILDINO    CONTRACTS  <1424)      xo.    28OO    CLAREMOXT    BLVD.,  owner— M.  W.   Hennensv.   1816  33rd   Av.. 

Berkeley.     Two-story  8-room  dwljt                  Oakland. 

ALAMF.nA     fOrNTY  Own^r- Marlon    C.     Swick,    Siaten     .ind  Architect — None 

Grand    .^tH  ,   Oakland.  Conf ractor--J.    D    Fonnrlly,    2910   E-22d 

f:.1.rMNi   nnd    Over    Reported  Vrohiteot— Field    *    Sloconibe.    Isi    Snv-                 St..  Oakland.                                        f460O 

Ings   Bank   Bld|:.,   Oakland.                                                      

The     following    Is    an    index     for    ths  Cfntrirtor — Geo.      W.       Anderson.       281.  MltlCK    BLD(;. 

contrncu    for   this    Issue.  Perry  St..  ORklan<l                          $9500  (1440)      E  CASTRO  92  S  I6lh  8  118-9  K 

No.     Owner  Contractor     Amt.  117-6.  Oakl.tnd.      All   work  for  ono- 

H'iO      FliiHliiiiiiii                         Lucax        6000  \1.TKR ATIONS                                                                      slorv   brick   building 

1422  Balloid                            IlnrcaH        4000  (1426)      XW    FAlltVlEW    AND    DOVER  Owner— Herbert    F.    Kellogg,    Anita    K. 

1423  .Sucl»f.  II                           Fnbing       4600  His,    Iterkdey.        Alterations      nnd                Patterson.  Abba   K.   Proctor,  Fnnny 

1424  Swiek                         Anderson       9500  oddlilon  to  .•ipartmcntn                                          K.  Howard  an, I   Louise  Keliogg. 
HL'6      I'.udein                            Bishop     lOflOO  Owner— Mrs.  A.  C.  Burton,  PremlseH.  Archlttcl — Heed      *      (''orlrtt.    Oakland 
14S0     An<l<rMon                       Owner       3fion  ArchKecl— None.                                                                Hank   of  .Savings    llldg     Oakland. 

1431  Srn.ll.                      Bioadway        4200  Conlracior--J.     A      Olshop.    811     Adams  Contractor — O.     G.    Ln>vton    and     C,     D. 

1432  Hnt.'.iirf                       Wood.ird        4000  St  ,   Albany.                                       JIO.OOii                 Voxry     (Lawion     &     Vesev),     PIn/.rt 
1434      Hitlcii                               Owner        4B00                                          Bldr.  .  Oikland. 

14ar.      H. S.iniC        4500  DWELLING  Filed   April   1,  "22      lUted  Mar.    14     22 

1436     K                                            Rich      lOOon  (1428)      NO.    1043    SNVDER    AVE.,    Ber-            On     iHt    of    each    month 76% 

143k      W                              cheiiowltb        4000  keley.     Ono-story   C-rooni    dwlg.                  Usual    36    days 26% 

1431*      ll.iih'Miiy                    Fonnelly        4600  Own«<r — D.   «n«l   Mary  HarlxrlM                                                                  TOTAL   COST.    |17,04t 

1440  Kell«.K»                         Lowton      17046  Arrhlt.<ct— Non-.  Mond,  18625.     .SurellcM,   K    M.  Tlldcii  'and 

1441  Pitt                                    Geary       4400  Contrsclor— Wm    L.  Howell,  4064  Airua  Cat  I  T,  Dooll.     Limit.  76  davs.     Forfeit, 

1442  Id  Ri  nts    U    c       Friedman       17r.o  VUla  St.,  Oakland                         f3600  none,      mans  and   specifications  filed. 
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Geary,    o24    SSili    St., 
Dated  Mar.  23,  "12. 


DWELLING 

(l'i41)  N  SEQUOIA  AVR  7.5  W  Glenn 
Ave,  being-  Lot  12  M-aj)  Brookaidf; 
Manor,  Oakland.  All  work  for  one- 
story    6-room    Owelling. 

Owner — Hilda  M.  Pitt,  Vernon  Terrace, 
Oakland. 

Architect — None. 

Contractor— L.    ('<. 
Oakland. 

Filed  Mar.  31,  "li. 
When    due     .... 

All     bills     paid 

TOTAIi  COST,   ?44(10 

Bond,  ncne.     Limit,  90  day.s  alter  March 

10,    1922.      Forfeit,    none.      Plans    and 

specif  cations  filed. 

(iLAZIKG 

(11!2)  UNIVLRSITY  GUOUNDS,  Ber- 
keley. Glazing  I'or  ffluden's'  Union 
Building. 

Owner — The  Reg-ents  of  ITiiiverHity  of 
Calitornia,  Berkeley. 

Architect — None. 

(^ontr.actor — Samuel,  Abraham  it  Isaac 
Friedman    (Friedman   Bro.s.),   Okd. 

Filed   Mar.    31,   '22.      Dated   Feb.    14,   '22 

Monthly   payments   of 75V'; 

Usual    3.')    dc.ys 25<5,, 

TOTAL  COST.   .n750 

Bond,    1900.       Surttj,    Globe    Indemnity 

Co.     Limit,  June  tj.     Forfeit.   ^.jO.    I'laiis 

ant'  specifications  tiled. 


AI'DITORIUM 

(14-13)      NW    FOllTY-FIllST    AND    GIL- 

bert    W    60    N    110    B    70-2    S    112.5, 

Oakland.      All    work    for    one-story 

and    basement   frame    auditorium. 

Owner — 6th   tihurch   of   Chri.st   Scientist 

250  list  St.,  Oakland. 
Architect  —  AVm.    F.    Milwaiii,    Alhan.\- 

Bldg..  Oakland. 
Contractor-  -F.  W.  Maurici  ,   1362  B-2r.th 

St.,   Oakland. 
Filed  April  1,  "It.     Dated  Mar.  29.  '22. 

Frame   up    \a, 

Browi.   coated    '/« 

Completed    and    accepted Vi 

Usual    S.'i    days V, 

TOTAL  COST.  .>f8170 
Bond,  .fSlVO.  Surety,  Globe  Indemnity 
Co.  fiimit,  90  days.  Forfeit,  none. 
Plans  and   specifications  filed. 

DWFLLING 

(1444)  NO.   1682   LOWER  (^.RAND  AVE 
Pieciinont.  Tw  o-s:  or5'   8-room   dwlg-. 

Owner— K.    T.    Welch.    210.1    Derby    St.. 

Berkeley. 
.Vrchitect — Slocumb    &    Field,    1st    Svg.-. 

Bank  Bldg.,  Oakland. 
Day's   work.  .f7000 

DWELLIN(; 

(1445)  NO.       10       ALVARADO       UOAr>, 
Berkeley.     One-story   6-room   dwlg 

Owner — P.  E.   Marquis.   1023  Oxford  St., 

Berkeley. 
Aichitecl — None. 
Day's  work.  ;f4.")00 

JTWELLING 

(1446)  NO.    704   CONTRA  COSTA.    Ber- 
keley.     One-story    .5-room    dwlg. 

Owner — F.   B.    Ronie,   418   Newton   Ave.. 

Oakland. 
Architect — Leslie  K.  Wilson.  221?  B'ake 

St.,  Berkelej-.  $4000 


D  WELL  INC." 

(1449)       W     iMADEKA     430     E     Fleming. 

Oakland.      One-story    5-room    dwlg. 
Owner— Harry  W.   Lsaacs.  2800  Modo:»<o 

Ave..  Oakland. 
Architect — None. 
Day's;  work.  Jol^O 


DWELLING 

(1450)      W    MODESTO    ,^64    S    Birdsall. 

Oakland.      One-.story    5-room    dwlg. 
Ov  ner — Harry  W.  Isaacs,  2S00  Modesto 

Ave..  t)aklanrj. 
Architect — None. 
Day's  work.  $37.'^0 


NB  Fleming,  Oakland.  Three  one- 
story  5-room  dwelling. 

Owner — Harry  W.  Isaacs,  2800  Modesto 
Ave.,  Oakland. 

Architect — Ncne. 

Day's  work.  $3750  each 


DWELLING 

(1452)      W    RAWSON    307    NB    Fleming. 

Oakland.     One-story  5-room  dwlg. 
Ownei- — Harry  W.   Is.aacr.,  2800  Modest'^ 

Ave.,  Oakland 
Architect — Monc 
Day's  work.  ?37.')0 


DWELLING 

(1455)      W    BROADWAY    50    N    Manila 

Av,.   Oakland.        One-story      5-room 

dwelling. 
Owner — C.    .1.    Pfrang,    480    Forest    St. 

Oakland. 
Architect — None. 
Day's  work.  ?350() 


DxVELLING 

(1459)      SW    FOURTEENTH    AVE    AND 

E-23rd  St.,   Oakland.     One-story   5- 

room  dwell ing. 
Owner-— Edwin     W.    Dahl,     2435    E-21th 

S't.,  Cakiand. 
Architect — None. 
Day's  work.  ?:^000 


DWELIJNG 

(1461)  K  FLEMING  AVE  220  E  Court- 
la, id,  Oakland.  One-story  .'>-rooni 
dwelling. 

Owner — Mrs.  Marit;  L'-^g.  44  2;'!  Flem- 
ing Ave..   Oakland. 

.Xrchitect — .\one. 

Contractor-— Fred  (J.  Turner.  4.'>:;i  Vir- 
ginia  St.,  Oakland.  $3000 


DxVELLING  S 

(1462)  N  FORTY-FIFTH  340  and  365 
W  Grove,  Oakland.  Two  one-story 
3-room    dwellings. 

Owner — L.  Bocliolio.  678  46th  St..  Oak- 
land. 

.\ichltect — None. 

'"ontractor — H.  Lindgren.  1110  I'arker 
St.,    Berkeley.  .floOO    each 


OWELLING 

(H63)      SW    HARPER    AND    THIRT  . - 

sixth  Ave..  Oakland.     Two-atory  r^- 

room  dwelling. 
Owner — E.    W.      Angleman.      2000    42nd 

Ave.,  Oakland. 
.\rthitect — None. 
Day's  work.  $350(i 

1>  WELLING 

(1464)  E  HOWE  430  N  Mather,  Oak- 
land.      One-story    6-room    dwlg. 

Owner — Jas.    Lei-jhman,    2768    22nd    St., 

San   Franci.eco. 
.\rchilecl — None, 
(ontractor — R.   Pearson.    103   Pierce   St.. 

San    Francisco.  $4000 

I'WELLIXt; 

(1465)  NB  KINGSLAND  AND  EL 
Camile,  Oakland.  One-story  5-room 
dweiUn.g. 

Owner— Glantz  &   Flagg.    4611    Virginia 

Ave..  Oakland. 
Architect — None 
Day's   work.  %-mw\ 


DWELLlNt; 

(1166)      S     LERIDA     AVE     340     E     Pa- 

loma.  Oakland.     Two-story   6-room 

dw-elling. 
Oxvner— H.    W.    Molnter,    1528    Franklin 

St.,  Oakland. 
.Vrchiiect — None. 
Day's   work.  S.^OOi' 


for  eight-story  and   basement  ofllcc 
building. 
Ow  ner — Pacific   Gas  &.   Electric  Co. 
Aichitect— C.    VV.    Dickey,   .liS?    12th   St.. 

Oakland. 
Ctntractor — R.    W.   Littlefleld,    357    J  2th 

St.,   Oakland. 
Filed  Apiil  3,  '22.     Dated  Mar.  30,  '22. 

On    10th   of  each  month 75% 

Usual    .;.")    days 25'y^ 

TOTAL  COST,  $318,500 
Bend,  $160,000.  Surety,  Globe  Indem- 
nity Co.  Limit,  270  days.  Forfeit, 
none.      Plans  and   .'•pecitlcations   filed. 


DWELLING 

(1474)  LOT  20  OAKVALE,  Berkeley. 
One-story   frame    dwelling:. 

Owners — Clementine    and    J.    H.    Web- 
ster,   5S30    Hearn    St.,   Oakland. 
Architect — None. 
CoTitractor — George      W.      Nunes,      5430 

Dover  St.,  Oakland. 
EUed    April    3,    '22.      Dated    April    1,    '22 

Frame   up    $2047 

Brown    coated     2047 

Completed   and   accepted 2047 

Usual  35   days   204S 

TOTAL  COST.  $8,189 
Bend,  none.  Limit,  120  days.  Forfeit, 
none.       Plans    and    specifications    filed. 

DWELLING 

(1475)  NO.  2320  BONAR  ST.,  Berkeley. 
One-story  6-rooni  dwellinir. 

Owner — C.       H.    Allison.    34       Brookside 

St.,   Berkeley. 
\  re  hi  tec  t — None. 
Day's    work.  $3500 

DWELLINGS 

(1482)  NO.  1416  AND  1120  VIRGINIA 
St.,  Berkeley.  Two  one-story  five- 
roo.Ti  dwellings. 

Owner — Louis    Lucier.    Cor     Short    and 

Virginia   Sts.,   Berkeley. 
.•\  re  h  i  t  ec  t — No  n  e. 
Contractor    —   Harry      Ahnefeld,      2123 

Parker  St.,  Berkeley  .       $3000  each 

DWELLING 

(1483)  E  HALEY  AVE  400  S  Hopkins. 
Oakland.      Onc-slory    5-room    dwlp. 

Owner — ^J.  Michel,  1754  271  h  Ave.,  Okd. 
A  re  h  i  t  ec  I  — None. 

Contractor — N.  Gauber;,  1910  40th  Ave.. 
Oakland.  $350C- 


DWELLING 

(1184)      W    SHEFFIELD       AVE       400    tf 

Hoi)kins.   Oakland.     One-story  flve- 

nom   dwelling. 
Owner — .1.  Jlichel.   1754  27*h  Ave.,  Okd. 
Architect — None. 
(^01. tractor — N.  Gaubert.   1910  40th  Ave.. 

Oakland,  $3.''0i 


I)\\  ELLl.NG 

(1485)  E  ADELI.NE  103  N  28th  St.. 
OaKland.     One-siory  5-room  dwlg. 

O'Aner — S.  (3uiffre   . 
.\rchitect — None. 

•■ontractor — Jensen  &  Petersen.  3411 
.\deline  St.,  Oakland.  $350"' 

DWELLING 

(1486)  W  ATHOL  AVE.  bet.  Brooklyn 
and  Portland.  Oakland.  One-stor\ 
.)-room   dwelling. 

Owner — Wm.  Robertson.  1611  Concordia 

SI..  Alameda. 
Architect — None. 
Day's    work.  $3500 


ADDITION 

(H71)      NE      SIXTIETH      AND      Occi- 
dental Sts.,  Oakland.     Addition 
Owmer — Pacific   Enameling    Mfg.   Co. 
Architect — None. 
Day's  work.  $3.'no 


DWELLlNt;  S 

(1451)      W    RAWSON    267.    227    and    672 


OFFICE  BLDG. 

(1473)      ,SVV    SEV.i^NTEENTH    .'::    cj,.\\ 
W    lOO.xS    50,    Qaklnnd        All    work 


DWELLlNt; 

(1487)      N    DELAWARE      150      W   MapU 

Ave..   Oakland.        One-story   5-rooni 

dwelling. 
Owner — W.    H.    Burritt.       .-.359      Manila 

Ave..  Oakland. 
.■\  re  h  i  t  ec  t — No  n  e. 
Days  work.  $4500 

DWELLING 

(1491)      S   LONGRIDGE      ROAD    100      W 

Hubert   Road,  Oakland.      Two-story 

6-room   dwelling, 
owner — H.    W.    Neilsen.    940    Channing 

W;i\,  Berkeley. 


2&  :                                            BUILDING     AND     BNQINEEBINQ     NEWS  Saturday,    Apni   s.    1922 

■\.ichitecl Konc.  uvo-siory  4-fl3.t  building  and  throt  Roof   sheatehed    11876.00 

Contracior— Oscar      (^       Keite,      3276V2  sjarages.  Brown  coated   1875.00 

Briggs  Ave.  Alameda.                  $7000  Ovvnfer--y.    C.    Parr.    856   Arlington    St  Completed    and    accepted 1875.00 

V_ Oakland.  Usual    35    days 1952.50 

DWELLING  Architc-ot — None.                                             _  TOTAL  C50ST,    $7,577.60 

(14&2')     W  MONTGO"\'ERY  85  S  Mather  Contractor  —  E.    M.     Williamson.    3731  Bond,    $3800.      Sxireties,    Jep.    Eschelsen 

Oakland      One-story  5-room  dwell-  Alondale  Ave..  Oakland.  and  M.  H.  Mosegaard.     Limit,  100  days, 

i^„           ■  Fi'ed  Aoril  .5,    22.     V.itoA  Mar.  Z2,    22.  Forfeit,  none.     Plans  and  speclflcations. 

Own..T--Howard    Stivers.  Passea  by  building  inspector.  ..  .      v,  ^,^^ 

;      ,.       ....  Comp'etod     ..    .;..j.;.. '■i                         ^_^ 

Arcnuect — rvone.  .  totat   rosT   slT4<t 

COntractor-McCoy   &   Pach.    4314   View  ^.^          forfoSt.    nonV.      Pl«ns    an.  COMPLETION    NOTICES- 

■St.,   Oakland.                                    J4000  ^yecifl^.-xtions.  no.ie.  

■,  ,,                      .\LAMED.\     COUIVTY 

DWELLING  BUILDING                       -  

(1494)      E    MARKET    50    N    46th,    Oak-  (1,515)      sw    DOWLING   &   NINETIETH  i^ecorded                                               Accept od 

land.      One-story    5-room    dwelling.  ^wb.    100x1 10.   Oakland.      All    work  .\pr.  6,  1922 —LOTS  23.  24,  25  AND  26, 

Owner^— Jos.     C-jIUiis,     2351     San     Pablo  ■     "  for  buildiiipr;  Map    Rio    Grande    Tract,    Oakland. 

Ave..   Oakland.  Ownt-;  -  Sir.'on    Lerer.    290    Grand    .\vi\  Charle.«;   E   and   Gertrude   E  Hubbcr 

Archi^HCt — None  Oaklancf.               :»  i    •.;•:      t  to   Barr   &   Son Apr.    6,    1922 

DaVs    work.                                                  J3000  \rchitt  ct— None.    '    --                •■'  Apr.    6,    1922— S    FIFTEENTH    76    W 

.  Coniractci — Clifford      L.    HewHt,      :7.;  ■  Franklin    W    25    S   84.      F   F"  Porter 

DWKLLING  98th   Ave.,   Oakland.  to  Arrlss-Knapp  Co Apr.  «,  19SS 

(l4aS)      NO.  SIXTi'-SIXTH  150  W  Tele-  Fikd  April  5.  '22.     I>al-ed  Mar.   31.  ■:;2.  April    .'>.    192:— K    miOADW.W    11'4    N 

graph,  Oakl.ind.     One-story  6-room  Frame  up    V,  Sixteenth    F    l.">OxN    7.",. 8,    Oikland 

dwelling.  Ceiled    in    .... Vi  H       C       Capwell       Co     to       William 

0,vnei— T    A    Tipps,  1610  62nd  St.,  Oak-  I'lastercd  '  .  . H  KnovsU.-J Vlirii     1.    192.: 

,._rt    ■  Csual    35    days '.1  April  4.   1922— LOTS  3.  4   AND  5  BLK 

Vrchiteet— None  TOTAL  COST.  $7000  N"  Map  Kelsoy  Tr.iot.  Oakland.     1 

U,      .      ,vork                                                    $4000  I'.oi.d.    no>ie.      Lini.t.    90    day.s.      Forfeit.  Ttabmowilz    to    M    F    Son.marslrom 

jaj  s    woin. ^j^^        Plans    and    si  i  cifications,    none. April    3.    19U'- 

DWFLLING  April   5.    1922— LOT   42    BLK    -C."  Map 

(1500)      NO      912     ARLINGTON     ROAD,  DWELLING  Fourih     Avei-ue    T.  rracc,    Oakland 

Berkeley      Two-story  6-roorn  dwel-  (Lilfi)      NO.     1800    CATALINA    S.,    Ber-  Henry    W    M;:cdoMa>.i    to    whom    it 

liQg   "■  keloy.     One-istory  6-room  dwelling.  may  cncrn April  .-.   I'.i2:: 

nvner  — Schultz       Euclid      Apartments,  owner— Bei'keley   Buildinig  Co..   Solano  .Xpril    4.    1922— N    LAFAYETTE    .WE 

R^rkelev  '^nd  Colusa  Sts...   Berkeley.  547-6    AV     Crocker    Ave.    Piedmont. 

BerKciey.  \rchite'-t— None  Nlrlam     H     Dexter    to    Carl     Doell, 

Architect— None.                                   Hparat  Dav's  w'ork                                                 ?:!o00  March  14:  Cluus  D  Emery,  March  14 

Contractor-Morse  &  Hind.  1822  Hearst  Day  s  work.         ^^^^^.^    ^^^^     ^^^^^^^    ^^    ^^^    ^    ^, 

Ave.,    Berkeley.                                V5000  Stanford March    14.    192 J 

,V-.,nr      f,.-       <.»,»..Ai,      %Ni.       Aiov  \  Aprils.      1922— N      E-FOUUTEENTj  > 

DWliLLlNC}                                                                ,  (1520)      S\\        CALMAR     A.\D       MONA,  '                                                                    losei.% 

(laiW)      S    E-SIXTEENTH     100    E    22nd  Oakland.     Two-s.ory  6-room  dwell-  j^  LrL   bv   L   Hoviat?  tn  J    MPe 

Ave.,    Oakland.      Onc-s;orv    5  room  in^_  ^^^^^             ■                     March     31      1  J'.  ' 

^wollinp.  owner- M.    Uoth.    660    Market    St..    San  April  3.' 1922— NO    VsVl'  DELAW.-VUE, 

owner— Geo.    Leboros,    221o    L-16th    St.  Fiancisco.  Oakland.     L  E  Stm.nonds  to  whom 

Oakland  Architect— None  iimav   concern Aprils.    1"«-' 

Archltect-None  Contractor--.T.    .1.    Power.     ,4.     ^<^>'l    ^  ••  Mar.     31,     1922-LOT     39     PROSPECT 

Conf^actor-l.   V.     S.lva.    s,..      4P'»J   Jt.  Oakla,:d.       .>t,m)0  ^^^^    Oakland.      .las   O'Reilly   to   O 

"■^'^'•""'        nvvi-i  1  ivr-  R  Johnson Mar.  28,  1922 

DWELLING  ll.':2)      N      KL    CAMir.E      AVE-.-.u      E  "^V  A\:.'r.'~^''''n   uV    ^''^n   r''^'^'^ 

(1501)     S  EL  CAMILK  AVE  iil:^  W  o.-.th  Kin^sU.nd     Ave..'    Oakland.       One-  land   Highland,   Oakland.      C   L  and 

Ave..    Oakland.      One-story    .-.-rcom  ^tory     live-room     uweliing.  Maude    M    Adams    to    Jos    Flittner 

dwelling.  (Jv.n.i — F.    fC.   hieiiini.n,.    17i.".    liiuii    ."^i  .  Mar.   29,    1922 

Own^r— Lillian     L.     Coulter,     2007     5tb  Oakl.u.u.  ^'^'■■,  ^^- J^-!~!;^7/ ?*""T,.  ^i°  «*'" 

.    Ave..    Oakl:in<l  Archil. •cl—N^i.o  0-iks    Tract.    Oakland.       W    H    Mc- 

\r<hiie(t      None.  Contractor-  C   K    1 k.  .    ...1    ,..  ....  Cabe  to  Edwin  C  Graff. .Mar.  23.  192;; 

ivniraclor-  L.     )>.    Mathfver    Co..    i:>6;.  Oakland.                                                 *..(.0(.  Mar.    80.    192-;-  NW    THIRD   AVE   and 

ilopkin.';  St..  Oakland.                   $300!p  E  18th,  Oakland.     Daniel  Dell  Osso 

'      DWELLING  'o  Mullen  and  La  Vorc.Mar.  20,  1922 

DWELL1N(.  {'.'.L'3)       W    IlDGEWOOI)   AVE   ;i6ii    .\    i:i                             ■• — 

(150S)      E    H.\DD0N    road    40    S    Port-  Cenuo.   Oak-lpiid.   Onc-t-tory    f.  loom  LIENS  FILED 

land.    Oakhi'id.      One-'^tory    G-room  dwelling.  

dwelling.  Owner — P.    E.    Vyood'ourn.    396«    (Ir.en-  AI..\MKI)V    (  «)l  >TV 

Owner      -    Mry.     <  .     -1.     Hammond.     329  wood   .\ve..  Oikland.  

<'asiio   St..    Il.iywanl.  .\ieliiieei  —  Nene.  Recorded                                                 Amount 

Architect  — N'li.'  Days    work.                                                  *l00'i  Apr.     6,     1922 — LOT    39     BLK     2     Map 

Day's  woi  K                                                 jl.'iOii  Fourth    Avenue    Heights.    Oakland. 

<;ARAGE                     ^^  Paul  and  Rich.ird  Schnoor  (Schnoor 

FLATS-  (1.27)      K   (iiicn''-:    r,t\   .S    Ititli.   OaUlaM.I.  Bros)  vs  A  T  Hendricks  and  Myrtle 

(ir.09)      .NO     4136    MA.\ll..\    AVI-'.,    Ciak  Oiie-siory    hrn  k    garage.  Harmon      $692.80 

land.      Two-.^t.o.y   S-room    flaiy.  Owner — M.     R.     Faubert,     489     48th    St.,  M.nr.    31,     ir»22 — LOT    9    BLK    D    Map 

Ownei  — Mrs.   Amy   Frecllng,    Pi.-mlfc-'.  Oakland.  Oakland    Highlands,   Oakland.      Geo.. 

AWKlt<ci  -None:  Architect— None.  M   Mott  and    Kobt  T  Smith   (Contra 

ContrK  tor- -.I."-     '      ,,,,i,     'ii.i    i:^:id   Hi.  Contractor— Fred  Hambleton,   3737   13th  Costa     Building    Materials    Co)     vs 

Onkl.Tti'l                                                »«on"  y^y„      Oakland.                                  $6800  L  A  Booker  and  W  H  Kelly ..  .$285. 9.S 

•■ 

(ISllVw  Nl.N'TH  AVE  20.  60,  HO.  180.  f/^^.n^K    STXTV-SIXTH     158    E    Ray-  RELEASE    OF    LIENS 

•   •220,    :•«(..    :t.M.  i.nd    .110   S   K-28th    .SI  ^^^^    Oakland.     Two-story  6-room  ,,  ^^,T:^~^,^,  v.i 

Onklr.h«i.      ICIght    onc-H|ory    5-ro<in.  f^^^^  \I.\M|..I»A     c  oi  N  I  \ 

O.V.^trT'K:    M.hoN.     1.-.2H    Frankl.n  Owner-G.E.  STneth.  6216  College  Ave.  „^^„^^^,                                                 ,,„,„„, 

SI      OaklMiid  Oakland.  .M,.r.  30.  IJi::    -WKsl    il.ND  .SEVENTH 

»,, ..,„■■    ,_   V  ,,,,,  ArcMicrt    -None.  ,s"i..  Oaklitnd.     Mas  >w     ,!i     .Morrison 

T«y>-w<^rk"                                     U7r,0cacl.  «^"nti.Me...r     .7.   W.    Oaha.   .ISSr,    Ilermo.^.-i  ^^7.H^..60      and    ♦18.!.1.V.'=«:       laclllo 

inyn^^crK                                      ,...    «c  Av,  Oakland.                                   $6000  Hullding   Mat.  rial    Co.    $61.16;    R.  y 

APAMTMK'NTh  Geary    t(ie.»ry    Floor   Co).    $1,111  2.'; 

mm      F.  OAK    .'..»   S    nth    si..  Onkland  .NLTWP.ATIONS    AND    ADDITION  vj.,.    Foundry   »  ...   *l213..-,0:  .lohn    V 

T,v.  --...rv      Ht-rooii.     ai.arlm.  nlH.  '1531)      S     H     .«T.     b.tween     Firs,      and  .Ma  xw-  II.    $7:<  «,!i7 ,    .1  ud^oM    M  Ig.    fo. 

,,^^,,,                        |,;      i.iMihas      111.,      'Tnl  1^- cond    Stf  ,     Hrtywnrd.      One-story  f3464.24;   .Nation;. 1      IMa.-terlng     Co. 

,,,,'l                                    '  rninie    alternllonn   nnd    addition    to  )r6309.95;     L  A    Norrln  Ct>.     i.lin.'i?; 

Af,  h                   ■•■•  church.  ."chrnder       Iron     Wcrks.       $.1140.46: 

CrUH.  i.».  Hurry   C     KniKbt,    .ISK    lHi\  O-vner      lluywnrd     Methodist     Enplcopal  Santa    Cnir.    Poitl.ind      C'lienl      Co. 

.Ml.    Onklan.l.                                  >|0.r)0.i  church.  ;!tl07.:9;  Sun.sei  Ln-.l.r  (  o.  $2194.n«: 

, .  Architect-    W.   J.    Wythe.   Central   Bank  loop    l-uml  ■  1     10.    $io,20i.o3;    Ma- 

KLAT.1.    ICTC,  BIdr,   Oakland.  lott  .<•    I'eniHon.     rt(tii9  49;     Palace 

(HrU»     COK     MTr',\HT  AND     UI:«h.KNT  Contractor— Horenien  Broi.  Hay  ward.  nardw^re     Co.   $391.85     to     Alber.s 

StH.,  |iiTke)e,v.     I  iirp-nler  li»;'r  lo;  VWrA    Apr     6.    '!?.      Dnted    Mar     »?,    '22  Bron   MIlHnC  Co 


Saturdaj ,     April  S,      192i 


BUILDING     AND     ENGINE  BRING     NEWS 


]Mar.  31.  1922 — PTN  LOT  F  BLK  IV 
Map  Clareinont,  BerkeUy.  W  V 
J-ines   to  Kdwin  T  Cooper..    .$1424.34 


Notice  of  Non-Responsibility 

ALAMEDA    COUNTY 


Apr.  6,  1922— LOT  6  BLK  B  South 
Lakeshore  Glen.  H  V  Baumgart- 
ner  a«5  to  Improvements  on  property 

Mar.  31,  1922— SIO  TW13LFTH  AND 
Broadwa.v,  •  Oakland.  B  Bercovlcli 
as     to     improvcmenis     on     property 


HOMESTEADS 


ALAMIODA     COUNTV. 


Apr.  6.  1922 — PTN  LOT  16  BLK  T 
Eeviscd  Map  Oakland  Heights, 
Oakland.  Catherine  M  Graves  (wf 
W  B   ) $5000 

Apii)  .'i.  i:i-';! — S  PltlNX'C:  40  JO  KiiiK 
E  4i):;3  7.5.3.  iJerkoloy.  II  S  ICnglo 
.. $35(i'; 

.\pril  4,  19-.!2 — PTN  LCTS  131  AKD 
132,  Map  Oak  Park,  "Oakland. 
Porotny    .DavLs    (wf.    Wm    I!>  .  ..?10,000 

April  4,  1922— SE  EIGHTH  AVE  40 
NE  E-22nd  NE  35xSE  100,  Oakland. 
Emil    Lanphier    $5000 

Mar.  Til,  1922— PTN  LOT  lo'  Map 
Leona  Brooklyn  Township.  Oak- 
land.     George    G    Price $3S0'J 

April  1,  1922— N  HBAK.S-T  AVE 
187-6  W  Grove  W  ::7-6-\N  13.^.  Ber- 
keley.     Georgie   B   Mitchell $40(ii' 

Mar.  30,  1922— LOT  40  MAP  Ardsley 
Heights,  Oakland.  Ftank  L  Hall 
$5,000 

Mar.  31,  1922 — £?E  VAN  DYKE  AVE 
312-6  SW  Brooklyn  Ave  SW  37-6 
SE  125,  Oakland.  Katherine  Kuhl 
.wf  George  C) $5,000 


BOXD 


il.AMi:iJ.\     tOlXT^ 


yor;d  in  conjunction  with  contrac. 
between  Ahrmoda  County  and  StandMril 
Industrial  EiigineeringCo.  This  bond 
Jigrees  to  tave  liaiinle.ss  the  Southern 
Pacific  Co.  on  work  performed  on  con- 
aract   a.s  above. 

Owner,  Southern  Pacific  Co.:  contrac- 
tor. Standard  Indus  rial  Ensineeruifi 
Co.  Bond.  $riOCC.  Surety.  Nation;i.l 
Surety  Co.  Filed  April  4,  1922.  Dated 
March   1.   1921;. 

CITY    OF    OAKLAND    BUILDING 
TOTALS  FOR  MARCH,  1922 


Classification  of 
Buildings 


No. 
Permits 


1-St.  Dwellings    243 

1-St.  Dwellings   &   Stores  2 

1-St.  2-famlly    dwellings.  1 

1%-St,    dwellings 2 

2-&t.  Dwellings     16 

2-St.  Flats 7 

2-St.  Flats   and   stores...  2 

2-St.  Apartments     .......  8 

2-St.  Apartments  &  stores  2 

3 -St.  Apartments     5 

1-St.  Stores 14 

1-St.  Factory     1 

1-St.  Warehouse    1 

1-St.  Machine    Shop    2 

1-St.  Studio     1 

l-St.  Ofhce 1 

l-St.  Comfort    station..'..  1 

2-St.  Brick    school    1 

1-St.  Brick  store   1 

1-St.  Brick    dry   kiln 1 

2-St.  Brick    market    .....  1 

1-St.  Brick  garage    3 

1-St.  Brick   boiler  room..  1 

1-St.  Brick   machine   shop  1 

1-St.  Brick  bl'ksmith  shop  1 

1-St.  Brick    shed    1 

1-St.  Brick    addition    . . . .  1 
2-St.  Brick    &.tile   ware- 
house   1 

1-St.  Tile   battery  station  1 


Cost 

734,171 

7,000 

2,000 

8,500 

92,800 

59,250 

13,900 

85,111 

!25,000 

143,500 

21,870 

8,000 

1,000 

3,600 

1,000 

264 

1,000 

218,149 

15,800 

5.000 

100,000 

18,800 

3,000 

6,200 

4,500 

100 

5,200 

6.600 
850 


1-St.  Tile   stores    1  i.OOO 

1-St  Tile   garage    4  3,100 

1-St.  Tile   addition    1  980 

3-St.  Concrete    warehouse  1  80,000 

2-St.  Concrete    Loft    1  14,749 

1-St.  Concrete    Market...  1  7,914 

1-St.  Concrete   Bank    1  30,00) 

1-St.  Concrete  stores   ....  1  11,793 

1-St.  Concrete  garage    ...  2  2,485 

Concrete    vault    1  475 

1-St.  Steel  service  station  3  4,200 

1-Sf.  Steel    Comfort    Stn..  2  1,500 

Marquee     1  1,200 

Electric  Signs    19  5,165 

Garages  and  sheds 196  36,079 

Additions     76  72,823 

.\lterations  &  Repairs...  98  56,94!> 

TOTAL    732  1,925,577 


BUILDING  CONTRACTS 

8ACRAMKNTO   COUNTY 


92,500  nnd   Over  Reported 


FLATS 

NO.  1521-23  T  ST.,  Sacramento.  Two- 
story    flats    (4    4-room    flats). 

Owner — Victor  Fabris,  1912  18th  St  , 
Sacramento. 

Architect — None. 

Contractor — F.  H.  Koons.  4th  and  K 
Sts.,    Sacramento.  $7500 


DWELLING  AND  GARAGE 

NO.      2222      ELEVENTH,      Sacramento. 

One-story      5-room      dwelling     and 

garage. 
Owner — Holstead    &    Peterson,    2101    U 

St..   Sacramento. 
.Architect — None. 
Day's  work.  $2800 


DWELLING 

NO.  1208  THIRTY-THiRt),  Sacramento. 
One-story   5-room   dwelling. 

Owner— T.  H.  Martin.  1401  L  St.,  Sacra- 
mento. 

Architect — None. 

Day's  work.  $2600 

DWELLING   AND   GARAGE 

NO  2912  TWENTY-FOURTH,  Sacra- 
mento. One-story  5-room  dwelling 
and  garage. 

Owner— Dr.  E.  W.  Glele,  2014  11th  St., 
Sacramento. 

.\  rchitect — None. 

Contractor— Graff  &  Boething,  1006  V4 
9th   St.,    Sacramento.  $3900 

ItWELLINGS   AND    GARAGES 

NOS.     2725     AND     2733     SANTA     CRUZ, 

Sacramento.      Two    1 -story  ;  5-room 

dwellings  and   garages. 
Owner— O.     H:     Moore,     2920     35th     St.. 

Sacramento. 
Architect — Non*. 
Day's  work.  $2000  each 

BUILDING 

LOT  1683  W.  &  K.  Tract  24,  Sacra- 
mento.     Five-room    building. 

Owner — George   J.   Harris,   Sacramento 

Architect — None. 

Contractor — Barton  &  Dudley,  Sacra- 
mento. $6776 

Filed  Mar.   28.   '22.     Dated   Mar.    27,   '22 

COTTAGE 

LOT  93  WEST  CURTIS  OAKS,  Sacra- 
mento.     One-story    frame    cottage. 

Owner — Dr.  B.  W.  Gleie.  2014  11th  St.. 
Sacramento. 

.Vrohlteot — None. 

Contractor— Graff  &  Boething,  1006V4 
9th   St.,   Sacramento.  $3900 

Filed  Mar.   28,   '22.     Dated   Mar.    16,   '22 


DWELLING  AND  GARAGE 

NO.    425    THIRTY-FIRST,    Sacranriento. 

One-Story      5-room      dwelling      and 

garage. 
Owner— <:..   T.     Reed,  -  3^05     5th     Aye.. 

Sacramento.  ^., 

.\rchltect — None. 


Contractor — Thos.     Hunt, 
Sacramento. 


2926 


27 

s     St., 
$3400 


nWKLLI.XGS   AND   GARAGES 

NOS.  2330  K  ST..  &  2331  THIRTEENTH 
Sac-amento.  Two  1 -story  5-room 
dwellings  and  garages. 

Owner — Wright  &  Kimbrough,  Sacra- 
mento. 

Architect — None. 

Day'.s  work.  $27.SO 


DWELLINGS 

NO.S.  3000,  3008,  3016  SAN  JOSE  AVE., 
and  3800,  3109,  3219  and  3225  44th 
St.,  Sacramento.  Six  l-story  6- 
room  and  one  1-story  5-room 
dwellings. 

Owner — W.  T.  Foster.  3400  4  th  Ave.. 
Sacramento. 

Architect — None. 

Day's  work.  $1500  each 

DWELLING    AND   GARAGE 

NO.    1225    FORTY-THIRD,    Sacramento. 

Two-story     6-room     dwelling     and 

garage. 
Owner — Wright    &    Kimbrough,    817    J 

St.,  Sacramento. 
Architect — None. 
Day's   work.  $5500 


FLAT.S 

NO.  1149  THIRTY-EIGHTH,  Sacra- 
mento. Two-story  building  (4  flats 
4    rooms    each). 

Owner — W.  Esycheck,  2009  F  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — A.  W.  Norris,  Peoples  Bank 
Bldg..  Sacramento.  $15,000 


BUILDING 

NO.     303S     THIRD     AVE.,     Sacramento 

Two-story      building      (2      flats,      6 

room    each). 
Owner — Mortensen    Steinaglel,    3414    9th 

Ave.,   Sacramento. 
.Archi-tect — None. 
Day's  work.  $6000 


T>  WELLING 

NO.  2004  E  ST.,  Sacramento.  Oue-storv 
5-room    dwelling. 

Owner— Chas.  A.  Coleman,  2624  35th  St.. 
Sacramento. 

.Architect — None. 

Contractor — Coleman  &  Holmes,  Sacra- 
mento. $3750 

I)A\  ELIJNG 

NO.  1025  FORTY-FIRST.  Sacramento. 
One-story    5-room    dwelling. 

Owner — CJ.  .1.  Harris,  1055  Dolores  Way, 
Sacramento. 

Arcliitect — None. 

Contractor — Barton  .t  Dudley,  610  J  St.. 
Sacramento.  $6500 

I'.niLDING 

NO.  3924  J  ST..  Sacramento.  Two-story 
building    (4    flats.   5   rooms   each). 

Owner-Peter  Carli.  822  U  St..  Sacra- 
mento. 

Architect — None. 

Contractor--A.  W.  Norris.  Peoples  Bank 
P.ldg.,  Sacramento.  $17,300 

nWKLLING 

NO.I  ??.20  V  ST.,  Sacramento.     One-story 

5-roo!n    dwelling. 
Owr.er — Mrs.    F.    J.    Leary.    2501    P    St. 

Sacramento. 
.Architect — None. 
''oiitr,-\cior — '^.   J.    H'^pkiiiS'-ii.    1813    25th 

St..  Sacramento.  $4150 


KT\\'C.\LOW 

LOT     .T     NOBLE     COURT.     Sacramento. 

One-story   bungalow. 
Owners — Earl    A.    and    Lois    M.    Lyke. 

Sacramento. 
.-Architect — Non<e. 
Contractor — L.   F.  Gould.  Sacramento. 

$3075 
Filed    Mar.    31.   '22.     Dated  Mar.    27.   '22 
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Saturday,     April     8.     1922 


ALTERATIONS 

XO.  1315  Q  ST..  Sacramento.     Ralae  and 

build  under  house. 
Owners — Mr.    and    Mrs.    W.    H.    Brown, 

1315  Q  St.,  Sacramento. 
Aichitect — None. 
Contractor — F.  A.   Holdener.   2310  J  St., 

Sacramento.  $3000 


Contractor — F.  Maloney.  1801  U  St..  Sac 
ramonto.  5590ii 


DWELLINGS 

.\OS.     3S8V     and     3878     FOURTH     AVE., 

Sacramento.      Two    1-story    5-room 

dwellings. 
<\-mractor — C.    J.    ll(ft»kin.'<f>n.    1813    M5lh 

Sacramento. 
Architect — Xone. 
Day's   work.  $3000   each 


DWELLING 

NO.  3^:1  THIRTIETH.  Sacramento.  One- 
story   6-room  dwelling'. 

Owner — Matt  Green,  2758  Portola  St.. 
Sacramento. 

.Architect — None. 

Contiaolor — A  '>\'.  \lniquist,  2701  X  St.. 
Sacramento.  14500 


GARAGE 

NO.  3850  S-TOCKTON  BLVD..  Sacra- 
mento.    Reinforced  puolic  garage. 

Owner— L.  T..  D.-ivi.s.  4749  14th  Ave.. 
Sacramento. 

Architect — None. 

(Tnti  actor — ,Ienl<u).s  &  Ward.  ,'t.')60  Y 
St..  Sacramento.  J'jOOO 


l)\\  ELLING 

NO    403?  T'  ST..  Saoramenlo.     One-slor\ 

4-room  dwelling. 
Owner — P.iul    Beattie.    Prem.i.se=. 
.Architect — None. 
Day's  work.  $250< 


DWELLING 

NO.1540     THIRTY- FIFTH     ST.     Sacra 
mento    St.,    .Sacramento.      One-stor.v 
5-room   dwelling. 

Owner — Jno.    Perry.    1!)36    35th    SI.   Sac- 
ramento. 

Architect— None. 

''ontractor--W     F     Terra.    2.^15    9th    St.. 
Sacramento  ISOOO 


i)\\  lOLLlNC 

NO.  961  TlllItT^  -Tlillll)  .ST..  Sacra- 
mento.     One-story    5-room    dwlg. 

Owner — Geo.  M<iddo\.  2900  K  St.,  Sac- 
ramento. 

Architect — None. 

Contriiclor-  Jos.  Edoiihofer.  :t.'<00  2n'l 
AVH..     Sacr.iment  >.  $2900 


H.ATS 

NO.  3707  J  ST.,  Sacramento.     Two-story 

building   (2   fifits  5   rooms  each  and 

garare). 
Owner— Mrs.      A       King,      1209      F      St., 

Sacramento. 
\rchit<'i-i — .None. 
Trintractor — J.    A 

Sacramento. 


Saunder.'j.    2810    J    St., 
I935Q 


I 'WELLING     AND    GARAGE 

NO.  724  THIRTY-SEVENTH,  Sacra- 
mento. One-Mtory  B-room  dwelling 
and    garage. 

Owner — G  .T  Blnrk.  1380  P  St.,  Sacra- 
mento. 

Architect — None. 

f'ontrnftor  ThoB.  R.  Hunt,  2926  8  St., 
Sacramento.  ItSOO 


1»\VEI>IJNG 

NO.  1301  TH I  KTV -SEVENTH  ST.,  Sac- 
r.imonto.  One-^tory  r>-r'.>otn  dwell- 
ing  and   KiTUK  ■• 

<>v  n«r-  AlbiTt  F.-hi.  1616  J^'rd  Ht  . 
Hncranii-nto. 

Arrhltncl      .None. 

CfiiilntclDr — L.  Tu.|il«.  :!;«2I  :;nd  Avi  . 
.SmriiniiMito  14  Ml"' 


KI.A  T.M 

NO.    M7    TIIIRTIi:TH    ST..    Mncrnmenio 

One->"iory    liulldltig    <?    MiiIh    of    4- 

room*  pucli), 
0»'n«»r--Anh1e  O.   Gmnrr.    Xfii   :.'OHi  .Mt 

Hicririionlu 
Art'hiiect — Nonr. 


DWELLING 

NO.    3131     SECOND    AVE..    Sacramento. 

Two-story      5-room     dwelling     and 

garage. 
Owner — Ivlrb.    Mary    Rudland.    ol25    .'2nU 

Ave.  Sacramento. 
.Xrchitect — None. 
Contractor — J.       M.       Nel.son.    S031       Isi 

Ave..    Sacramento.  $2600 

DWELLING    AND    GARAGE 

NO.     3941     TWENTY-EIGHTH,     Sacra- 

mento.     One-story  5-room  dwelling' 

and  garage. 
0«  ner — Walter    Hageman,    1215    P    St., 

Sacramento. 
Architect — None. 

Contractor — ^Thos.  B.  Hunt,  Sacramento. 

14600 


DWELLING    AND    OARAGE 

NO.  2215  TWENTV-SBVENTH.  Sacra- 
mento. One-story  6-room  dwelllngr 
and  garage. 

Owner — J.  S.  ,  1615  ISth  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — Paul  Opdyke,  Route  1,  Box 
fiO-.\,   Sacramento.  $4100 


FLATS 

NO.    1916    THIRTY-FIRST,    Sacramento. 

Two -story  building  (2  flats  4  rooms 

each). 
Owner— Olive  Flint,  1916  Slst  St.,  Sacra- 
mento. 

Architect — None. 
Contractor — Thos.  B.  Hunt,  Sacramento 


COMPLETION  NOTICES 


SACRAMENTO     COUNTY 


Recorded 


Accepted 


April  4.  1922— LOT  141  Curtis  Oak.s. 
Sacramento.  W  D  and  Carolyn 
E  Thomas  to  whom  it  may  concern 
April     3.     192i 

April  1.  1922— N  '.-  LOT  W,  X.  ?3rd 
and  24th  Sis.,  Sacramento.  Clara 
.\  McLaughlin  to  whom  it  may  ■•on- 
(Hin March     27.     1?22 

M.-M-.  23.  1922— LOTS  5,  7.  13  ami  IT,. 
T  ricf  Villa.  Sacrpmento.  Paul  IX 
Optlykc  to  whom  it  may  concern.. 
March     23.     1922 

Mar.  29.  1922  -NR  JEFFREY  SHOl'S 
of  W.  P.  R.  R.  Co..  Sacramento.  W 
I  Phillip.-<  to  whom  It  may  conci-rn 
March     22.     1922 


Notice  of  Non-Be8pon8ibility 


K.ACRAMRNTO    COUNTY 


Apr.  3.  1922  -LOT  311  BLMHIJRST. 
Saoran.ento.  C  M  Goeth-3  as  to  im- 
provements on   property 

\Tai.  27,  1922-  LOT  1306  ELMHTRST 
S.icrHmento.  C  M  <toethe  as  lo  Im- 
pii.vitirnts     on      |iroi)rrl>' 


sA<  H  \mi:m'o      III  ii,i>i\(;       ror\i.> 

I'Oil     M  \itc||,    1022 


'Ihc  it|i(Mt  of  the  S;»>ram<nt<>  Cltv 
Itulldmg  Innptclor  xhows  a  total  of 
31.".  t>.rmits  IsHued  during  March  at  a 
total  esllmnlcd  cost  of  !>813.737  Com 
pnrln»r  ulth  p<rinlifr  for  .March,  1921. 
the  aliovi-  .sliowh  an  mcreas'*  of  73  pi'f- 
mlin  and  $493,637  In  conKtruct  Ion  co.-*!. 
While  hint  year  van  a  rcconl  hr«  akei 
In  building  conhtruction,  exc<  edliiK 
any  pn-viouH  y«-ar  by  over  $  I  .oiio.OOn 
the  ln<  rt-a."*!  of  lb  •  flihi  <iuarlrr  of  thii 
year  over  llH'  cor- Ohponding  i|U;iiler  of 
iiiM  .Mt.r  IndlouleH  a  very  l;irk'<-  yeii' 
'.M  bulblliiK,  Ihc  IncrcaHi'  IuIhk  2:t:i  |i<r- 
niltf*  and  $2,652,904   In  cost. 

Th«'     numbei     ••f    permits    fci       n<>« 
builtllniti'    In    Mwri-h    van   175  at   ii  n   «iill- 
ninli'il    com    of    $720. ••72.    while    140    per 
,nliM    wiM-e    i»r    iidrt'iliiUM    and    repnlr.H 
Willi     ■.     COM     of     $84, "Mir..       On.-     of     Ur 


permits  issued  in  the  past  month  was 
for  a  school  building,  representinj; 
5177,990. 


BUILDING  CONTRACTS 


SANTA    CLARA    COCNTY. 


n.OOO   and   Over   Reported 


COTTAtJE 

.NINTH  ST..  near  Airginia  St..  San  Jose. 

Four-room  cottnge. 
Owner — Chas.  ivnudsei:.  220  W-Virgini'. 

St..  San   Jose. 
Architect — A.    Willm  >t. 
Day's    work.  $200" 


RKFRIGIORATOK 

NO.   106  N-MARKET  ST..  S<,n   Jose.    Re- 
frigerator. 

Owner — Blase   Bros..   I'rcmlses. 
.\rchitect — Berry    Cold    Storage    Eng. 
Contractor — Percy     Sherburne,     375     N- 
l.'>th   St..  San  Jose  $291ii 

cotta(.;e 

TWELFTH    A.\D    VU.GINIA    STS.,    Sai. 

Jose.      Fi\e-room    cottage. 
Owner — F.  G.  Stocking  . 
Architect — None. 
Day's   work.  $.")00'; 


COTTAGE 

THIRTY-FOT  KTH 

ST.        ittar     Santa 

Clara     St..   San 

.lose.        Four-room 

ccitage. 

Owner — S.  K.  Jen-^en. 

Architect—  None. 

<-'ontraclor — J.    A.    Ft 

rward,    '.9    S-Lin- 

ooln   St..   San  Josi 

$197.-. 

COTTAGE 

ORCHARD  ST.    ntar     Grant.  San     Josiv 

Five -room    cottav*. 
Owner — Louis   Gugielmo. 
Ai  chttcct — None. 
Contractor- — Mat    Cusimano  $120' 


BONGALOW 

LOT   4    BLK    22.      Chapman    and      Davi^ 
Tract,    Santa      Clara    County.        AI! 
woik     for    five-room    slucco.    com- 
position   roof,    frame    bungalow. 
Owner — Waller  S.  Thomiiscn. 
Architect — Wolfe    &    Higgins.    Auziiai.'-- 

Bldg..  San   Jose. 
Contractor--!;.  J.  Smith.  33  Schille  .Vve.. 

San    Jos(>. 
Filed   Mar.    29,   "22.      Dated   Mar.    27.    22. 
Frame    completed    and    sneathing 

on     $763 

1st   coat    i)laster  on 76.^ 

l'|)on    completion    (O.'i 

Filing  of  Notice  of  Completion..  "H.-' 
TOTAL  COST,  $3060 
r.ond.  9\r>W.  Surety,  A.  L  Hubbard. 
Limit,  90  working  day.^  from  March  l.'7 
l-'oifcit,  imne.  iNnn.s  and  .spccittcnllon'- 
lilcd. 


4  4.1 


HOSPlT.\L 

SAN    JOSIO.       Heating      and    mechanical 

equipmt  nt    for  hospital   building. 
Dwner — San    Jose    Hospital,   San    Jose. 
.Architect  Hinder    &     Curtis.     2551's     S 

First    .St.,   ,S^n    Jose, 
Contractor  -. I.    E.    O'Mnra      Ac 

Minna   Si..   San    ^''ralu•l^■l.<>. 
Filed  Mor.  29.    22.      D.ile.i  Mar. 

As     work     progies.-<i's T.'i', 

Usual    3.'.    dav.s 36% 

TOTAL  <(>ST(    $2  LOOM 
Lond.   110.500       Surd  lis.    ,M.    S,    SpragU' 
and  Charles  E.  (Jee.     Limit,  when  build 
ing    Is    eomplete<l.      F<rfelt,    $50    a    da.\ . 
Plnll^i  Rid  ,'))><'cin(-iitluii.s  Died. 


Co., 
23.  • 


ADDITION 

VKNDOME   HOTEL,  San   Jo.s.-,    Ad<ll(ioii 

tu  bath  houHc, 
0\»  nor- -!•',   W.  Teir.-ler,   PremlKos. 
Arch  I  tec  I  —  None. 
Contractor — C.    W.    De    Hcgy.    ISth    and 

Julian   SIH.,   Knn  Joko.  $L'3IMI 


<  OTTAliE 

in.'MBOLDT     ST.     near     Shernmii.     H>in 

Job*'.     Flvr-room  cottage, 
owner- Win    H.  O'Noll,  6<'o  .S-Uith  Si.. 

•Sail    JoHr, 


Saturday,     April    8,      192'' 

Architect — None. 
;)ay's  work. 
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(JARAGK 

SE    RIVER   AND    SANTA    CLARA    STS.. 

San   Jose.      All   work    lor  two-story 

brick  and  frame  garage  building. 
Owner — Norman     Kooaer,     446     S-Third 

St.,   San   .lose. 
.Architect — Chas.   S.    McKenzie,  Bank   of 

San   Jose   P.ldg:.,   San   Jose. 
I'ontractor — A.   !.■.   Compton,   547   N-17tli 

St.,   San   Jose, 
i^'iled  April  3,  '22.     Daled  Ai)ril  X,  '22. 

As    work    progresses 15'/, 

Usual    35    days 25% 

TOTAL  COST,  !|i33.239 
Bond.  $17,000.  Sureties,  Otto  E. 
and  E.  VV.  Schnabel.  Limit.  100  work- 
ing days  from  April  3.  Forfeit,  none. 
ri.'ins  and  specifications  filed. 


liliNCALOW 

j;-SAN    FERNANDO    ST.,    being:    Lot     t 

BIk    15,    Lendrum    Tract,    San    Jose. 

.411      work    foi-      one-.story      frame 

bungalow. 

Owner — Mrs.   Phoebe  Baggot.  San  Jose. 

Architect — None. 

Contractor — A.    J.    Neilsen.     156    S-20th 

St,.   San   Jose. 
Filed  April  3,  '22.     Dated   April  3,    22. 
Studdings  and  plate   in  place.  .$562.50 

1st    coat    plaster    on 562.50 

When   completed    562.50 

Usual    35    days 562.50 

TOTAL  COST,  |2250,00 
Bond,  none.  Limit,  60  working  days 
from  April  3,  1922.  Foileit,  none. 
I'lan.s    and    specifications    filed. 


STORE    BLDG. 

PALO   ALTO.      All    work    for   one-story 

store   building. 
Ownei — ^Mrs.   A.   L.    Bjxboe   and   Mrs.   S. 

L.  Jackson,  Palo  Alto. 
.Vrchitsct  —  Birgc  M.  Clarke,     Stanford 

University,   I'alo   Alto. 
(,'ontractcr — Philip    Darr,    Maytield. 
Filed   April   1,   '22.      Dated   Mar.    28,   '12. 
Frame,  sheathing,   roof  and   wir- 
ing  completed    $1580.45 

Exterior      mill    work      in   and    in- 
terior plastered    1580.65 

When  completed    1580.65 

Usu&l    35    days 3  580.65 

TOTAL  COST,  $6322.60 
Bond,  $3161.25.  Sureties,  John  Dudfleld 
and  C.  E.  Self.  Limit,  71  working  days 
from  April  3,  1922.  Forfeit,  $5  a  day. 
Plans  and   specifications   filed. 

WAREHOUSE 

RACFJ    ST.    near    San    Jose.       All    work 

for  warehouse. 
Owner — United     States     Products     Cor- 
poration, San  Francisco. 
Architect — None. 
Contractor  —  E.    Anderson,      Mountmln 

View,  Calif. 
Filed  April  5,  '22.     Dated  April  3,  '22. 

1st   floor   joists   in   place % 

Frame    erected    14 

Completed  and  accepted ii 

Usual  35  days ^4 

TOTAL  COST,  $4000 
Bond,  $2500.  Sureties,  E.  K.  Pearson 
and  Elizabeth  M.  Nash.  Limit,  40  work- 
ing days  from  April  3,  1922.  Forfeit, 
none.     Plans  and  spocificacions  filed. 

FRAME    COTTAGE 

NAGLEE   PARK  TRACT,   San  Jose.  All 
Work  for  six-room  frame  cottage. 

Owner — Geo.   B.    FreelanA. 

Architect — -None. 

Contractor— C.    V.    Brown,    521    N-l«th 
St.,   San  JosQ. 

Filed  April  4,    22.     Dated  April  4,    22. 

House   roughly  enclosed $1126 

Brown    coat    plaster    on 1125 

Notice   oi  completion   filed 1125 

Usual    35    days 112"; 

TOTAL  COST,  $4500 

Bond,   $2250.     Sureties,   A.    L.   Hubbard. 

Limit,    to    be    completed    on    or    before 

June  6.  1922.     Forfeit,  none.     Plans  and 

specifications  filed. 


DWELLING 

HANCHETT    RESIDENCE    PARK,    San 

Jose.        All      work    for      two-story 

frame   and-  plastered   dwelling    and 

grarage. 
Owner — E.  V.  Fuchs,  Bank   of  San  Jose 

Bldg.,  San  Jose. 
Architect  —  Herman    Krause,   Bank   of 

San   Jose   Bldg.,   San   Jose. 
Contractor — Henry    A.    BridgOH,    Pine    & 

Lincoln    S'ts.,   San   Jose. 
Filed  April  4,  '22.     Dated  Mar.  27,  '22. 

Frame    up     $1865.25 

1st   coat    plaster   on 1865. 2C 

Dwelling    &    garage    completed.    1865.25 

Usual    35    ddys 1865.25 

TOTAL  COST.  $7461.00 
Bond,  $3600.  Sureties.  Jamen  P.eatty  & 
A.  B.  Ross.  Limit,  90  working  day.- 
after  March  27,  1922.  Forfeit,  none. 
Plans  and  bpeeifications  filed. 


BUILDOrO  OONTBAOTB 


nuiLDiN(; 

SAN  JOSE.     All  work  for  one-story  re- 
inforced concrete  building. 

Owner — L.    C.    De   Carll,   81    S-River   St., 
San  Jose.' 

Architect — Wolf    &     Higglns,     Auzerai.s 
Bldg..  San  Jose. 

Contractor — John   Ga'es. 

Filed  April  4,  "22.     Dated  April  1.  '22. 

As    woik    progresses Ib'/c 

TOTAL   CO.ST,    $9359 

Bond,  $4750.      Sureties,  J.  A.  Chase   and 

S.  H.   Chase.      Limit,   120    working  days 

from      April    1,    1922.        Forfeit.      none. 

Plans  and   specifications  filed. 


DWELLING 

HAWTHORNE    AVE.,     Palo     Alto.       All 
work    for   five-room    dwelling    with 
sleeping    porch    and    bath     (garage 
and  fentfe). 
Owner — Hattie  Griffin,  Palo   Alto. 
Architect — None. 
Contractor — -John     F.     Cardoza     and     A 

True,  Mountain   View.  Calif. 
Filed  Apr.   5,  '22.     Dated  Mar.   21,  '22. 

Frame   up' $126(i 

Roof     on  :   1260 

Building     pla.sterod 126:' 

Finished    1260 

SO     anytt     lifter....; 1260 

TOTAL  COST,  $6300 
Bond,  none.  Limit,  90  days  from  Marcl. 
21,  l!i22.  Forfeit,  i  one.  Plan.*  and 
.spfoifications   filed. 

• 

COMPLETION  NOTICES 


SAlfTA  CLARA  COVNTT 


Recorded  Accepted 

Mar.  30,  1922 — PALO  ALTO.  Eph 
Weiss  to  The  Mlnton  Co. Mar.  22.  1922 

Mar.  30.  1922— LOT  33  of  the  Mace 
Sbdvn  No.  4,  Sania  Clara  County. 
Logan  Kay  to  whom  it  may  con- 
cern  March     29,    1922 

.Mar.  29.  1922— LOT  25  BLK  5  Sbdvn 
Lendrum  Tract,  San  Jose.  Homer 
W  Sairp&on  and  A  K  Johnson  to 
whom    it    may  concern .  .Mar.   28.   1922 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


SAN   MATEO    COVNTT 


ALTERATIO.NS 

WOODSIDE    near    Redwood    City.      Al! 
work    except   plumbing    for   altera- 
tions  to   one-storj'   frame   dwelling. 
Owner — A.    W.   Hooper,    VVoodsile.   Cal. 
Vrchitect — J.  R.  Miller,  Lick  Bldg.,  San 

Francisco, 
''on tractor — L.      N.    Pollard.      Redwoofi 

City,  Cal. 
Filed   Mar.    29.   '22.      Dated  Mar.    24.   '22. 

Frame   up,    roof  on $8'i<' 

rompleted     8.10 

Usual   35   days 540 

TOTAL  COST.  $2160 
Bond,  $1080.  Sureties,  M.  P.  Gray  and 
Z.  T.  Thorney.  Limit,  26  working  day.s. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWEL.iJNO 

LOT    13    BLK    123    PLOT    1,    South    San 
Francisco.     Furnish   and   construct 
one-story     and     basement     6-room 
dwelling. 
Owner — A.    Lazzari,    South    San    Fran- 
cisco. 
Architect — None. 
Contractor — John     Jacopl,     South     Sau 

Francisco. 
Filed    Apr.    4,    '22.      Dated    Apr.    1,    '82 

Enclosed     |1200 

Plastered     1078 

Completed  and  accepted 600 

Usual   35   days 600 

TOTAL  COST.  $3,475 
Bond,  none.  Limit,  60  days.  Forfeit. 
none.     Plans  and  specifications  filed. 

SCHOOL 

CAROLAN  TRACT,  near  Burlingame 
Station,  Burlingame.  All  work 
necessary  to  complete  general  con- 
tract for  a  one  and  two-story  rein- 
forced concrete  high  school  building. 

Owner — San  Mateo  Union  High  School 
District. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San  Francisco. 

Contractor — The  Flnk-Schindler  Co.. 
226  13th  St..  San  Francisco. 

Filed    Apr.    4,    '22.  Dated    

As  work  progresses   75% 

Usual   35    days 25% 

TOTAL   COST,    $169,865 

Two   bonds   for   $84,932.50   each.    Bonus, 

$25.00.       Surety.    Globe    Indemnity    Co. 

Limit,    124    days.      Forfeit.    $25,00    day. 

Plans  and  specifications  filed. 


KURNI^I      FINISH     HARDWARE     on 

aboTe. 
Contractor — Wlsnom-Bonner   Hardware 

Co.,    San    Mateo. 
Filed    Apr.    4,    "22.      Dated    Mar.    23,    '22 
Payments  as  above. 

TOTAL  COST,  $3,616 
Two  bonds  for  $1,S07.50  each.  Sureties 
W.  D.  Wisnom  and  Robert  Bonner. 
Limit,  90  working  days  after  date  of 
this  instrument.  Plans  and  specifica- 
tions  flietf. 


l^AINTINQ  ON  ABOVE. 

Contractor — D.    Zellnsky    &    Sons,     180 

Jessie  St.,  San  Francisco. 
Filed   Apr.    4.    '22.      Dated   Mar.    28.   '22 
Payments  as  above. 

TOTAL  COST,  17.894 
Two  bond  for  $3,947  each.  Surety. 
Fidelity  and  Casualty  Co.  of  New  York. 
Limit,  124  working  days.  Forfeit,  $10 
day.      Plans    and    specifications    filed. 


PLUMBINX5  ON  ABOVE. 

Contractor — Carl  T.  Doell,  467  21st  St., 

Oakland. 
Filed    Apr.    4.    '22.      Dated    Mar.    23,    '22 
Payments  as  above. 

TOTAL  COST.  $9,122 
Bond.  none.  Limit,  118  working  dayi 
from  date  of  this  instrument.  Forfeit, 
none.     Plans  and  speciflcatlona  filed. 
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WINDOW  SHADES  ON  ABOVE. 
Contractor — D.  X.  &  E.  Walter  Co.,  562 

Mission  St.,  San  Francisco. 
Filed    Apr.    4,    '22.      Dated    Mar.    23.    '22 
Payments  as  above. 

TOTAL  COST,  $2,158.50 
Two  bonds  for  1 1,079. 25  each.  Surety, 
Fidelity  and  Casualty  Co.  of  New  York. 
Limit,  124  working  days.  Forfeit.  $10 
day.      Plans    and    specifications    filed. 

ELECTRICAL    WORK    ON   ABOVE. 
Contractor — F.   E.  .Vewbery  Electric  Co, 

Lick  Bldg.,  San  Francisco. 
Filed    Apr.    4,    '22.      Dated    Mar.    23,    '22 
Payments  as  above. 

,  TOTAL  COST,  $8,560 
Two  'bond  for  ?4,280  each.  Surety, 
Fidelity  and  Casualty  Co.  of  New  York. 
Limit,  lis  working  days.  Forfeit,  $10 
day.      Plans    and    specifications    filed. 

COMPOSITIO.V    ROOFI.VG    ON    ABOVE. 
Contractor — Ajax    Roofing:    Co.,    Burlln- 

grame. 
Filed    .^pr.    4,    '22.      Dated    Mar.    23,    '22 
Payments  as  above. 

TOTAL  COST,  $1,925 
Two  bonds  for  $962.50  each.  Sureties, 
E.  E.  Johnson  and  S.  A.  Born.  Limit, 
76  working  days.  Forfeit,  $10  day. 
Plans    and    specifications    filed. 


PLACKBOARDS   ON  ABOVE. 
Contractor — Rucker-Fuller    Desk    Com- 
pany, 677  Mission  St.,  San  Francisco 
Filed    Apr.    4,    "22.      Dated    Mar.    23,    '22 
Payments  as  above. 

TOTAL  COST,  $3,397.12 
Two  bond.s  for  $1,698.50  each.  Surety. 
Fidelity  and  Casualty  Co.  of  New  York. 
Limit,  118  working  days.  Forfeit,  $10 
day.      Plans    and    specification    filed. 


TILE    ROOFINQ    ON    ABOVE. 
Contractor  —  Gladding-,     McBean     Co., 

Crocker  Bid?.,  San   Francisco. 
Filed    Apr.    4,    '22.      Dated   Mar.    23,    '22 
Payments  as  above. 

TOTAL  COST,  $7,980 
Two  bonds  for  $3,990  each.  Sureties, 
George  R.  Chambers  and  Athol  Mc- 
Hean.  Limit.  75  working  days.  Forfeit 
$10  day.     Plans  and  specifications  filed. 

HEATING,  VKNTILATIND  AND  ME- 
chanlcal   eciuipmcnt  on   above. 

Contractor — J.  E.  O'Mara  &  Co.  (J.  E. 
O'Mara  and  Wni.  D.  Stewart),  443 
Minna  St.,  San  Francisco. 

Filed    Apr.    4.    '22.      Dated    Mar.    23,    '22 
Payments   as  above. 

TOTAL  COST,   $ 

Two   bonds   for    $15,R34    each.     Sureties, 

Oscar    R.    Krtnz    and    W.    IL    Semmer. 

IJmit.      118     days.       Forfeit,     $10     day. 

Plana  and  spiclflcations  filed. 

COMPLETION  NOTICES 

HAS    MATKO    COLNTY 

Recorded  Accepted 

April  5,  1922— LOT  22  RM<  "<.  No  2. 
BurllnKamo  Park.  Burllngamo.  F 
L  VSalUcr  to  whom  11  may  concern 
March     31.     192:' 

Apr.  4,  1922— LOT  220  San  Mateo 
Park.  San  Mateo.  Herbcr  G  and 
Emma  Mayera  to  whom  It  may  con- 
cern  Apr.   1,   1922 

April  3.  l'.tJ2— LOT  2lt  Ki-K  ;■.  V.uv 
lln».im<'  Ti-rrfiio.       HurlinKame 

Marsarui  K  .Tohnaon  ii>  Thomas  N 
(jiimo..     ,  mmv.-i.     m.    isr-' 

BUILDINO  CONTRACTS 

$.VNKt   unit    <»Mr    ll«  imrtril 
APX' 

NO  -.LMONT    AVE..    Frcano 

t; ,   ;ipnrtmnn(    hotiRc 

()^i)(.r_j.  I'.  CnckU'r,  3362  Uolmom 
Av*.,  Fr.'niio. 


.\rchitect — None. 
Contractor — Dow  &   Cannon. 


Fresno. 
$30,000 


,.  ATER  SUPI  LY  SYSTEM 
FIREBAUGH  .SBDVN.  OF  SECTIONS  9. 

10.   J  4.    15,   13-14.   Fresno.      Domestic 

water  .supi-'y   sy.stem. 
Owner — Miller  &   Lux.  Lu-. 
Architect — Noii  i. 
(.'ontractor — Merrill    Concrete    Products 

Co.,    Fre.sno.  $8500 

Filed  April  3.  1922.     Dated  — .     Bond  by 

V.   S.   Fidelity   &    Guaranty   Co. 


.WE. 


DWELLINC; 

NO     82^      MCKINLE 

n|^-cllii>g. 
Ownei>-^Mrs.  Geo.   C.   Sniitn. 
.\  ro  iii  too  l^— None. 
CcMitractcr- — -Roy  Martin. 


$.^.80ii 


<50MPLETI0N  NOTICES 


FRESNO   COCBTTT 


Recorded  Accepted 
Apr.    4,    1922— LOTS    26    AND    27    BLK 
26  Arlington  Heights  Tract  Fresno. 
W  .r  Palfrey  to  whom  it  may  con- 
cern   Apr.   3,   1922 

Apr.  4,  1922— LOT  9  BLK  26,  Hazel- 
wood  Addition,  Fresno.  Mooshck 
Kazazian  to  whom  it  may  concern 
Mar.   26.  1922 

April  1.  1922— W  45  Fl<:l^T  OF  K  120 
foot  Lot  14  Blk  2,  Meadow  Brook 
Tract.  FresnV).  Thos  .T  Watson  to 
whom  It  may  concern ..  .Mar.  29,  1922 

Apr.  1.  1922— LOT  6  BLK  23.  Alta 
Vista   Tract.   Fresno.      Carl    F   Ahl- 

berg  to  whom  it. may  concern 

. April    1.    1922 

Apr.  1.  1922— K  90  FT.  OF  S  2  2  FT. 
of  Loi  7.  E  90  ft.  Lot  8.  E  90  ft. 
of  N  20  ft.  of  Lpr  'J  Blk  8.  Van  Neso 
Hoip>it.<5.  Frosno.  Geo  C  Bole.-,  to 
^^■lu•m   it  may  concern ..  Mar.   ''.i^,   1P2X 

Mar.  ?1,  1922— LOTS  33  AND  34  BLK 
16.  Sierra  Vista  Addition,  Fresno. 
Fre.>^no  Bldg  Cptn  lo  whom  It  may 
concern Mar.    29.    192.5 

Mar.  30,  1922^LOT  19  AND  20  BLK  1 
Sierra  Vistia  Add,  Fresno.  Harry 
A  Brown  to  whom  It  may  con- 
cern  Mar.    25,    1922 

Mar.  30,  1922 — W  9  FT.  LOT  27,  ALL 
of  lots  28  and  29  (except  W  18  ft) 
.Speedway  Tct,  Fre.sno.  L.  L.  Miller 
to  whom  it  may  concern. Mar.  29.  1922 

Mar.  30,  1922— LOTS  1  AND  2  BLK  S 
Claremont  Park,  Freano.  A.  J. 
Johntson  to  whom  it  may  concern 
Mar.   29,   1922 

Mar.  80,  1922— LOTS  84  AND  85  BLK 
a,  lots  6  and  7  blk  4,  lots  25  to  28 
blk  9,  lots  17  and  18  blk  10,  High 
Add,  Fresno.  Tfewhltt-Shlelds  Co 
to  whom  It  may  concern. Mar.  2S,  1922 

LIENS  FILED 


FRKSNO    COl'NTY 


Recorded  Amount 

April  1.  1922-PTN  SEC.  27,  14-21, 
F'resiio.  DaVlaon  Ekcti'lc  Co  vs 
Karl    Kazanjian    et    al $9^' 

\prll  1,  1922— K  V4  LOT  S.-i,  Normal 
Villa  Tract,  Fn-sno  Sunset  Lum- 
ber .'f.  VH  Clara  Boutonoits  and 
Thio<lore  and  ICina  L  FIc  IdH  .  .    .  $10tfi 

Mar.  29,  1922— PTN  SF.C  27.  H-21, 
Fresno.  M  E  yuinmi-rs  \»  Ivarl 
Kazan Jiar  ct   al    .  ^''''^ 


FIUC.SNO   BUILDING  PKRBOT  TOTA.X.9 
FOR  MARCH.   1922 


J. 

A.  MOHR  &  SON 

fi 

rBcml  PalattuB  Contractors 

Spcclallsta  In 

Comiressed  Air  Painting     | 

and  ^and  Blasting 

18u 

Jniialo    .St.,    2216    Flllr......     .St 

San    Francisco 

One  hundred  and  sixty-two  permits 
for  new  buildings  valued  at  $564,881 
were  issued  out  of  the  Fresno  office  of 
Public  Works  during  the  month  of 
March.  Over  half  of  the  permits  Is- 
sued were  for  dwellings  and  seven 
called  for  apartment  houses.  March 
fell  below  the  month  of  February  in 
estimated  value  of  buildings  but  ex- 
ceeds the  number  of  permits  issued  by 
thirty-eight. 

Permits  for  alterations  and  addi- 
tions for  March  were  seventy-eight  in 
number  totaling  $43,085.  The  esti- 
mated value  of  permits  for  new  build- 
ings exceeds  the  one  million  dollar 
mark  by  over  six  hundred  thousand 
for  the  three  months  of  this  year,  being 
$295,241  in  January,  $788,949  In  Feb- 
ruary and  $564,881  for  last  month, 
totaling  $1,669,071,  for  the  year. 


BUILDING  C0NTBA0T8 


I 


S.V>'    JOAQUIN    COUNTY 


y.'>.000  and  Over  R«|>orUMl 

RESIDENCE  AND  GARAGE 

N    AMERICAN,     Stockton.       Reaidenoe 

and    garage. 
Owner — W.    .T.    Hamman,    717   N  Amari- 

can   St.,  Stockton. 
Architect — None. 
Day's   work.  $18,980 


DWELLINGS 

E   MAPLE,    Stockton.      Two    dwellings. 
Owner — Gould   &   Johns,   Stockton. 
Architect — None. 

Day's  work.  $7500 
♦ 

COMPLETION  NOTICES 


».\N    .lO.VQlIN    COINTY 

Recorded  Accepted 

Mar.  SO.  1922— N  -HUNT  K  K  AND 
North  Sts.;  Lot  1  Blk  .\  Bours  Tct. 
Stockton.  Louis  M  Haight  to  F  W 
.Maurice Mar.    28.    1922 


LIENS  FILED 


SAN  JOAQl  IN  COINTV 

Recorded                                              Amount 
April    4.    1922— LOT    14    Beckman    Tct. 
Stockton.      J    W    AUwlne    vs    Peter 
Le  Laporte   |ttt 


BUlLDINa  CONTRACTS 


CONTRA    COSTA    OOUNTT 


APARTMENT.'^ 
NE    TENTH     AND 


ROOSEVELT    STS.. 


Richmond. 

apartmcntp). 
Owner — W.      W. 

Richmond. 
Architect —.None. 
Contractor — ("arl 


Apartment      house    (S 


Felch.       614     10th       PI. 


Overaa.    2105 


volt    Ave..    Rlchnond. 


Roost- 
$!.'■.. 12: 


and   Florida, 
fr.imi'    dwiK 


DWELLING 

K   S-NINTH   ST    b.  f     l>hlo 

HIcliniund       Oi'.'^-story 
owner — O.   Rasmusaen.   266  S-Thlrd  81., 

Richmond. 
Al  rhltert-^None. 
Dny'M    work. 


$300)) 


APARTMENTS 

SK  SEVENTH   AND   NEVIN,    Richmond. 

(10)    iipartmentH. 
Owner— Frank  Lancaster.  7th  and  Mac* 

donald,   Richmond. 
Architect — None. 
Contractor — K.    A.    F.    Carton,    I4X    4tli 

St,    KIchmond.  $>0,I00 


•vSaturday       .Vnrtl   S.      192: 
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A  **PIttsbiirg*  Automatic 
Gns  Water  Heater  in- 
stalled in  the  Home  Indi- 
cates high  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STO'RAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Maiiu^'ac.tnreH  on  a  solid  base  and  do  not  : 

contain  any  liquid  explosive  ingredient. 
Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing  ' 

No  leaking  ] 

No  headaches  ■.; 

Trojan  Powder  Company 


CKOCKER   BUILDING 

San   Francisco,   Cal. 


YBON  BUILDING 

Portland,  Oregon 


Tel.   Market  1935 


Skilled   Workmen 
Prompt  Service 


Frank  J,  Klimm 

Plumbing 
Heating 

Eledlrical 

Contractor 


221  OAK  ST. 


San  Francisco 


For  That  New  Home— Use 


Dorite  Stucco 


An   Exterior  Wall  Plasleri 


Manufactured  by  The  Dorite  Mannfaeturlngr  Company — 116   Utah  Street,   San  Francisco 
Agencies:   600  Metropolitan  Building,  Los  Angeies — 501  -  5th  Avenue,  New  York 
S<>nd  for  Literature 


LIBERTY 

WAJiBCMRD 

:h|co 


MANUPACTUREO'B^ 

KEY- HOLD  PLAtSTen  LATH  I  COMPANY 


dEi 


'^ 


A  Fibered  Gvpsum  Planter 
Board  that  will  not  shrink. 
w«.rp   or   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  lA  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory  i 
148    HOOPER    STREET                SAN  FRANCISCO,  CAL.i 

TELEPHONE  MARKET  5767  '     i 

.      .  .  ' » 


■  — -■*  **  J»<s^M^«^  -  a»^  ,*.  -- 


BUILDING     AND     ENGINEERING     NEWS 


Self    Locking 
Counter  balanced  Fire   Escape 

Stairs. 
Approved    by   S.    F.    Fire   Dept. 


/      /// 


,,       /J/ 


We  specialise  in 


Stair 
Work 


C.    I.    &    W.    I.    stair* 

Spiral    Stairs 

Counter    balanced    Stairs 

Theatre    Fire   Kscapes,    Etc. 


Tenth   and 
Harrison 


Streets 


Michel  &  Pfeffer 


Iron  Works 


Phone 
Market 


7t» 


KarB^n  (Eonatrurtion  Srpurta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  eic.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
KM   MISSION   STRKET  SAN   FRANCISCO,  CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GKNICUAI.   LIIMBKR   YARD 

Dry  Kiln  Capacity.   10  Million  Feet  per  Annum 
fSenrral    Mill    and    Cnblnrt    >Vork,    Stork    Doora.    Saah 

Kramrn    and    M«uldinKa 
I7TU    *    KANSAS    »T».  -  SAN    FRANCISCO 

Phone    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


I  hoiK-    MiM.ilon     1:60/ 

Ilns    I'honft  MlHslon   .'■>2:!S 


Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

Kalamrin,      <'opp<  r      iinti      llrunaif 
Donra  nnd  Trim 

Ornanirnlnl    l':nlmnr«>a 

Sheet    Mrlal    \\  ork    »t    r.v«T7 
Drarrlptlon 

CHAS.    sciiri/rmws.    Mgr. 

ail7-3ll»  T'WKNTIKTII    STHKKT 
■rar   llarrlaoii    Nl. 

•I  S>     |-|«  \><  !•<<  O,    «  Ai.ir. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JESSIE  ST.  S.  F. 

Phone  Sutter  6700 

llranrh — 2022  University  Ave., 
Hcrkrloy-  -Phono  Herk.  4880 

lioi)r    I'ninia — llooflnK    llrpalrs 
Shlnalr     Mrlal     Hravrl 

Aabraloa      and      Masnrala      Stvnm 
rip«  and  Roller  CoTerl«K 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member*  Builders'  Exchange) 
loss   MARKET  ST. 

Phone  Market  891     Sfnn  Francisco 


■^"^^ 


15    Cents    Per    Copy 


Phone   Donfflna   2372 


Publication    Office 
ROO     Mission      Street 


SAN  FRANCISCO.  CALIF..  APRIL  15.  1922 


Published  Every  Saturday 
TSventy-Kecond  Year  \<».   15 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE   roH    I  Mi)!(  .i  \TIO>' 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  sale:  by  all  lumber  dbalers 


KEYSTONE  DRILLER  COMPANY 


Manufacturers  of  "Downif"  Pumps 

Deep  Well  and  Centrifugal 

BEAVER  FALLS,  PA. 

Makers  of  Keystone  Excavators  and  Well  Drill; 


Clable  Address 

•DRILLER",  Beaver  Falls,  Pa. 

BRANCH  OFFICES 

170  Broadway,  New  York 

Monadnock  Block,  Chicafio 

Joplin,  Mo. 


PRODUCTS 

"Uovvnie"  deep  well  plunger 
pumps,  single  and  double 
stroke,  steam  and  geared. 
Descritied  in  Catalog  No.  6. 

"Downie"  Centrifugal 
Pumps,  single  and  multi- 
stage, horizontal  and  ver- 
tical. Described  in  Bulletin 
No.  801. 


"DOWNIE"  DEEP 
WELL  PUMPS 

These  pumps  are  built  in  a 
great  variety  of  t\pes  and  sizes 
to  meet  cvcr>'  deep  well  pump- 
ing coiKlit  ion  where  steam  or  any 
form  of  dri\  ing;  i)owcr  is  a\ail- 
ahle.  Capacities  range  from 
85,000  gals,  per  hour  using  18' 
dia.  Working  Parrel,  down  to 
250-600  gals,  per  hour  using 
1^4"  dia.  Working  Barrel.  They 
are  designed  and  <  onstnicted  ac- 
cording to  the  highest  standards 
of  engineering  prai  •  ire,  incorpo- 
raling  only  accepted  scientific 
principles  of  operation,  and  to 
fvlitain  the  highest  degree  of 
efficient,  reliable  and  satisfac- 
tory oficration  with  minimum 
cost  of  niaintenan -e.  The  power 
heads  ran  be  furnished  with  any 
form  of  drive,  Iclt,  rope,  chain, 
gear,  or  direct  drive,  from  any 
type  of  driver. 

"Downie"  Single  Stroke 
Deep  Well  Pumps,  Steain  and 
Geared — Are  suitaMo  for  pinnp- 
ing  moderale  quant  iiies  of  water 
from  a  given  size  well,  and  where 
|X)wcr  economy  is  not  so  im- 
portant as  it  is  to  keep  the 
initial  cost  of  etpiipmcnt  at  a 
minimiini  for  rclialle  o|>cration. 
Gua  ran  Iced  efficiency  on 
"l)ownie"  Single  Stroke  Pumps 
—over  55'^. 

"Downle"  Double  Stroke 
Deep  Well  Pumps,  Steam  and 
dared  "^Ixmid  l»c  used  where 
a  maximuiu  (juantity  of  water 
is  w.uifed  from  a  Riven  size 
well,  anfl  where  the  highest 
jxjshililc  decree  of  fwiwer  econ- 
omy isdettiied.  Tlu  ne  pumps  pro- 
du'  e  an  absoliKcly  ntcady  'flow 
of  water  at  the  punif)  discharge. 
The  ({•'•■"■•"" '"'^l  efhcienry  of 
"Pownie"  Houblc  Stroke  Pumps 
is  ij\er  HO' , . 


Downie  Class  "i"  Sinftle  Stroke 
Steam  Piiinp  Head — 24-inch  Stroke 
for  use  with  Single  Phrndt-r  Work- 
ing Barrels. 


Downie  Class  "(;"  Double  Stroke 
Steam  Deep  Well  Pump  Head  for 
use  with  two  plunger  working 
barrels. 


{M\ 


imm 


V  :r>*'^"; 


DownlcC'lass  "A"  Double  Geared 
SinUle  Stroke  Deep  Well  Pump 
Head,  belt  drive,  for  use  with  slnalo 
plunder  working  barrcU.  Can  be 
direct     geared     to    electric    motor. 


fyplcnl  lniilall:iilf>n  o/  Oownle 
Double  Stroke  (;riirrd  dc«p  wril 
pump,  dtrpt'l  gpurrd  to  mnior. 
•Iniwlng  two  nlungrr  wiM^hing  bur- 
ri  I  In  the  wpII 


ENGINEERING 
SERVICE 

An  Engineering  Service  De- 
partment is  maintained  hy  the 
Keystone  Driller  Co.  which  is 
especially  prepared  to  assi.st 
in  the  selection  of  equipment  to 
fulfill  any  condition  of  require- 
ments in  the  most  economical, 
rchable  and  satisfactory  manner. 
Those  contemplating  (he  in- 
stallation of  deep  well  fumping 
equipment  are  invited  to  present 
their  problem?.  TI  is  ser\  ice  is 
free  and  carries  no  oHigation. 
In  presenting  these  pro'lems,  if 
the  following  infonration  is 
tiiven  as  far  as  possible  in 
first  communication,  it  will  sa\  c 
time  and  correspondence  :- 

1.  Quantity  it  is  desired  to  pump, 
per  n-.in-.ite,  per  I  (Uir,  or  per  day  of 
fo  many  hour?.  ?.  ^Pumping  deptli 
below  groun  I  s-urf-.ice  (or  mouth  of 
well)  when  pumpin  i  the  dc^irfd  quan- 
tity. Note:  If  unable  to  cive  No.  2. 
state,  if  ro?>;iblc,  tlie  natural  standing 
depth  of  water  below  Rrcund  surfaoi\ 
and  how  ni!;ijli  it  lowered  when  puii.ii- 
ing  an..-  giv^n  cinantity,  stating  quan- 
tity. 3.  Vertical  lift  renuired  above 
•■iirfaco  (if  a-vi.  or  pressure  per  sq. 
inch,  into  pr  — ur:?  t;:nks  or  mains. 
4.  Di.'.  of  wi'll,  i!own  to  where  it  is 
likely  necessary  to  it  Working  Barrel. 
a'.so  state  total  doth  of  well.  5.  State 
l.i  d  of  power  avail.Tble  and  form  of 
drive  prcferre-l.  Also  whelhcr  drivini; 
IKiutr  is  t  )  be  included  with  pc  ■>. 
and  if  cl.ctiic,  state  voltage  if  direct 
currein,  and  oo'c?  and  phase  an. I 
voltage  if  alternating  current. 


CENTRIFUGAL 
PUMPS 

These  pumps  include  a  groat 
variety  of  t\  f)es  and  sizes  from 
1  '  to  15  '  inclusi\  c  for  cnpacil  ies 
ranging  from  15  to  10, (KM)  gals. 
per  minute,  and  to  operate 
against  total  heads  up  to  500  ft. 
or  215  lbs.  pressure.  They  are 
j-wrticularlv  nd'td  for  their  rug- 
gedncss,  simplicity,  and  excep- 
tionally high  degree  of  econonn"- 
cal  operatir)n.  They  can  be  fur- 
nished with  any  form  of  drive, 
Ik'Ii,  rope,  chain,  gear,  or  direct 
drive,  from  any  ty|M>  of  driver. 
( i  u  a  r a  n  t  c c d  efficiency  of 
"Downie"  Centrifugal  Pumps — 
SO^f,  to  SO''; ,  var^'ing  according 
to  nizr  and  (i|  i  rating  conditii  ns. 


Downie  Double  Stroke  Geared 
Deep  Wci;  Pump  Head  for  heavy 
duty  with  tv.o  plunger  working 
barrel.  Cut  shows  belt  drive  type. 
O.in  be  direct  geared  to  motor  or 
fitted  for  any  other  form  of  drive. 


Downie  Dotible  Stroke  Geared 
Deep  Well  Pump  Head  direi-i  geared 
to  elrclrlc  n>o;or,  for  use  with  two 
pliiPiler    working    barrels. 


Models  ".MM"  ami  "RM"  Single 
Stage  Dowiiii"  Centrifugal  Pump 
illrrct  eoiinecietl  (i>  motor,  for  heuds 
ui>tuli.Sfi.  Sizes  1  inchtolJ-lnch 
discharge. 


Models  "AAM"  und  "HBM" 
Downie  'Iwii-Slage  Ccnlrlfugiil 
Puntn,  Dlrecl-l^oiuiected  to  Motor, 
fur  r..ids  US  !<•  J.M)  I  ee(  Size* 
t-liii'i    to    I.'  Inch    dischurge. 


■■E\  ERYTHING  FOR  THE  CONTRACTOR" 

HARROW    RICKARD  6  McCONE 


S&n  Fr&ncisco 
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EDITORIAL  COMMENT 


In  the  early  days  when  the  hardy 
pioneers  of  California,  savir  the  pos- 
.slbilities  of  a  largo  commercial  city  on 
the  shores  of  San  Francisco  bay,  and 
laid  the  foundation  for  what  is  now  the 
glorious  city  of  San  Francisco,  they 
liad  difficulties  to  overcome  that  we, 
more  fortunate  successors  to  the  task 
of  making  San  Francisco  "Queen  of  the 
Pacific"  do  not  have  to  contend.  Con- 
ditions in  the  pioneer  period  were  any- 
thing but  ideal.  Hillsides  must  be 
blasted  away,  and  vast  vistas  of  sand 
dunes  to  be  removed.  There  were 
grading,  sewering,  and  other  Improve- 
ments entailing  heavy  expense,  and  in 
spite  of  these  obstacles,  home  and  In- 
dustrial  building  progressed. 

Today  tnere  are  no  such  obstacles 
in  the  way  of  the  man  who  can  and 
will  build.  San  Francisco  is  calling  to 
carry  on  the  good  work  already  started. 
There  are  yet  many  vacant  lots  In 
various  districts,  where  conditions  for 
building  are  ideal,  and  it  Is  up  to  the 
citizens  of  San  Francisco  to  take  ad- 
vantage of  the  opportunity  to  build  in 
the  districts,  where  streets  have  been 
cut  through,  sewers  laid,  and  the  heavy 
preliminary  expense   eliminated. 

To  aid  and  encourage  this  movement 
the  San  Francisco  Development  Associ- 
ation is  sponsor  to  the  Home  Beautiful 
and  Construction  Exposition  which  will 
be  held  at  the  Civic  Auditorium,  from 
April  25  to  May  2,  where  all  classes 
and  varieties  of  building  materials  will 
be  most  attractively  displayed. 

The  thing  most  necessary  to  the  suc- 
cessful culmination  of  this  building 
movement  is  the  co-operation  of  those 
who  control  the  city's  finances,  and  In 
this  matter  the  banks  of  San  Francisco 
are  in  perfect  accord,  and  have  signi- 
fied their  intention  of  being  represent- 
ed at  the  Home  Beautiful  and  Con- 
etruction  Exposition  by  exhibits  and 
financial  experts,  who  will  be  on  hand 
at  all  times  to  advise  In  all  matters 
financial. 


The  displays  of  building  materials, 
ecjuipnient,  and  supplies  will  be  made 
moFt  attractive  to  the  public  eye,  and 
a  visit  to  the  Home  Beautiful  and  Con- 
struction Exposition  vein  serve  to  fix 
in  the  public  opinion  the  Importance  of 
the  "Own  yt)ur  own  Home"  movement. 


MARCH    BUILDING   ACTIVITIES 
SHO'W^  NOTABLE  INCREASE 


Contracts  awarded  during  the  moath 
of  March  in  The  F.  W.  Dodge  Com- 
pany's territory,  totaled  $293,636,000. 
That  is  a  65  per  cent  Increase  over 
February,  and  a  79  per  cent  Increase 
over  March  of  last  year.  If  activities 
would  hold  up  to  that  figure  for  12 
mont'is  It  would  mean  a  construction 
and  building  program,  of  more  than 
?;.'), 000,000, 000.  it  is  doubtful  if  the 
construction  facilities  of  the  country 
could  handle  that  program.  It  would 
mean  the  keenest  sort  of  competition 
for  labor  and   materials. 

Of  course  activities  will  not  hold  up 
to  the  March  record  for  the  next  12 
months.  That  they  will  hold  up  to 
the  March  record  for  the  next  three  or 
four  months  Is  by  no  means  an  Im- 
possibility and  it  looks  now  as  If  the 
spring  and  summer  seasons  are  to  be 
seasons  of  abnormal  activity  in  the 
building  field.  Cement  and  brick 
manufacturers  report  substantial  Im- 
provement in  demand.  Lumber  is  mov- 
ing more  briskly  than  for  many  months. 
We  are  back  to  something  resembling 
normal  in  building  activities  and  the 
fellow  who  talks  about  the  time  "when 
builrting  will  revive"  is  pretty  much 
out  of  date.  The  procession  is  march- 
ing by  and  it  is  time  for  those  who 
want   to   be   part  of  it,   to  get  busy. 

Building  permit  statistics  for  March 
which  are  now  coming  in,  show  a  very 
.satisfactory  condition.  They  will  be 
further  evidence  of  marked  improve- 
ment in  building  throughout  the 
country. 

All  of  thi.s  is  important  to  the  con- 
struction industry  and  of  equa:l  im- 
portance to  general  business  for  an 
infallible  sign  of  returning  business 
activity  and  prosperity  is  increasing 
activity   in    the   construction    field. 

It  is  time  to  build.  The  convincing 
l^roof  Is  that  thousands  and  thousands 
of  projects  are  going  ahead;  that 
builders  are  finding  conditions  favor- 
able, that  money  is  being  invested  in 
building  operations  in  a  volume  un- 
equalled .<?ince  the  great  war  started. 
Contractors  and  architects  who  are  in 
touch  with  owners  of  contemplated 
projects  may  give  some  thought  to  the 
l)rudonce  of  adivising  these  clients  of 
the  probability  of  increasing  building 
costs  in  the  not  distant  future.  De- 
mand stimulate  prices.  The  demand 
has  developed  since  the  first  of  the 
yoar. — American    Contractor. 


LOS  ANCELES  BVILDINO  FOR  MARCH 
TOTALS    ELEVEN    MILLIO.\S 


March  building  activities  In  Los  An- 
Rolcs  set  a  new  high  monthly  record. 
The  total  number  of  permits  issued 
during  the  month  was  4241  with  an 
estimated  valuation  of  $10,964,829. 
Compared  with  March,  1921,  the  gain 
is  a  little  more  than  ?4, 000, 000.  The 
activities  of  last  month  featured  only 
two  large  building  projects,  a  $1,000,- 
000  structure  of  the  Bank  of  Italy  and 
a  structure  for  the  Southern  California 


Telephone  Compar.y  costing  $615,000. 
Seventy-nine  class  C  bullidnga  were 
started  during  the  month  costing,  Jl,- 
242,753.  Housing  operations  make  up 
the  bulk  of  the  activities.  Permit* 
were  issued  for  1725  dwellings,  apart- 
ment houses  and  flat  buildings  with 
an  estimated  valuations  of  $5,526,000. 
These  comprise  40.7  per  cent  of  the 
total  number  of  permits  and  60.4  per 
cent  of  the  total  valuation  for  the 
month. 

Activities  in  Los  Angeles  for  April 
will  undoubtedly  exceed  those  of  any 
In  the  history  of  the  city.  Up  to  and 
Including  April  4th,  the  city  building 
department  issued  522  permits  for  im- 
provements totaling  $958,549.  It  is  ex- 
pected that  the  April  activities  will 
include  the  proposed  $5,000,000  Bilt- 
more  Hotel.  With  the  hotel  structure 
and  the  usual  amount  of  operations  a 
total  in  the  neighborhood  of  $15,000,000 
for  the  month  is  looked  for. 


FOUNDATION     COMPANY    AWARDED 

CONTRACT  TO  REBUILD  LOU VAIN 

UNIVERSITY 


The  contract  to  rebuild  the  Louvain 
University  Library  has  been  awarded 
to  the  Foundation  Company  of  New 
York,  according  to  word  received  from 
Paris  by  the  New  York  offices,  and 
confirmed  at  the  San  Francisco  offices 
of  the  company.  Plant  and  materials 
necessary  to  complete  the  work  will 
be  assembled  immediately  and  the 
work  rushed  to  completion.  Recon- 
struction of  this  structure  Is  one  of 
the  most  important  yet  decided  upon 
in  the  devastated  area.  The  cost  of  re- 
building is  to  be  met  by  an  average 
contribution  of  $1.00  per  capita  from 
all  of  the  undergraduate  students  in 
the  various  colleges  and  universities 
in  the  country.  The  number  of  stud- 
ents of  this  class  has  been  estimated 
to  be  about  1,000,000.  The  schools  aa4 
universities  are  now  taking  the  matter 
up  vigorously  and  already  several  are 
reported  as  having  met  their  quota  of 
contributions  "  100%.  Completed  the 
structure  will  be  an  expression  of 
American  Interest  in  the  restoration  of 
Belgium. 


SEATTLE  TO   STAGE  BUILDING   AND 
REAL   ESTATE   SHOW 


A  building  and  real  estate  show  will  be 
held  at  the  Arena,  Seattle,  May  23rd  to 
27th  inclusive.  It  Is  to  be  a  complete 
exposition  of  the  building  Industry  and 
real  estate  and  is  being  backed  by 
interests  seeking  to  stimulate  a  home 
building  campaign.  It  Is  planned  to 
arouse  general  interest  In  the  building 
of  homes  and  other  structures;  to  In- 
duce lot  owners  to  build  homes  and 
others  to  buy  lots  and  build  on  them. 
All  information  necessary  for  building 
will  be  given;  how  and  where  to  select 
building  sites;  how  to  finance  the 
building  of  a  home,  and  how  to  pro- 
ceed with  the  construction  of  one. 
Buildtntr  materials,  hardware,  electri- 
cal, plumbing  and  other  fixtures  which 
enter  into  construction,  as  well  as 
home  furnishings  of  all  kinds  will  be 
di!=played  in  the  exhibit.  The  Seattle 
Mastor  IJuilders'  Association  endorsed 
the  propusiiion,  as  did  the  Seattle  Real 
Estate  Association.  The  endorsements 
of  the  various  other  civic  organiza- 
tions of  the  city  are  being  sought. 
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Automobile  Trades  Association  of 
Sacramento  has  endorsed  the  organiza- 
tion and  aims  of  the  American  High- 
wny  Association.  Purpose  of  organiza- 
tion is  to  co-ordinate,  promote  and  aid 
the  highway  projects,  local  and  na- 
tional, now  being  promoted  by  local 
or  regional  interests,  and  to  unite  them 
in  a  national  highway  system,  to  raise 
a  fund  of  ?  1,000,000,000  by  private  sub- 
scription frr  completion  of  paving  this 
system.  The  system  consists  of  five 
transcontinental  highways  and  ten 
Mortti  .iini  .'^outh  his:liw;i:.  ^:.  to  ix'  com- 
puted in  five  years.  The  organization 
also  would  promote  the  building  of 
State  highways  connecting  every  coun- 
ty seat  with  the  national  system,  am 
would  aid  in  obtaining  legislation  to 
promote  permanent  highway  construe 
lion. 


Index  numbers  on  construction  costs 
have  been  compiled,  taking  the  average 
of  1913  as  100.  The  peak  in  June,  1920, 
was  278.80.  In  March,  1921,  this  figure 
had  declined  to  224.27,  in  February. 
1P22,  to  16*;. 72,  and  in  March,  1922,  to 
162.04.  This  decrease  during  the  last 
two  months  Is  due  to  declines  in  steel 
cement  and  labor.  The  price  of  steel 
at  J'ittshurgh  is  11.40;  cement  prices 
are  down  slightly  in  the  Middle  West, 
while  tlie  average  hourly  rate  for  com- 
mon labor  over  the  country  is  43  cents 
against  45  cents  since  November  1,  1921. 
In  other  words,  general  construction 
lost  is  2S%  cheaper  than  one  year  ago 
and  387c  below  the  peak  in  1020. — In- 
dustrial   Digest. 


More  than  $50,000,000  will  be  repre- 
t<ented  when  the  delegates  to  the  Seven- 
teenth Annual  Convention  of  the  Cali- 
fornia Building  Loan  League  gather 
In  Oakland,  May  19  and  20.  The  total 
rtsources  of  the  associations  In  ihe 
league  aggregate  approximately  that 
amount.  The  object  of  the  convention 
to  be  held  here  Is  primarily  to  add 
building  and  loan  workers  who  ar* 
members,  but  through  publicity  and 
aroused  interest  the  league  expects  also 
to  acfjuaint  many  citizens  of  northern 
California  with  the  nature  of  the  move- 
ment. Two  or  three  public  meetings 
.'ire    planned. 


lUrertors  of  the  Nevada  State  High- 
way Commission  will  conduct  an  Inves- 
tigation Into  the  cause  of  the  unex- 
perted  re.Mlgna  tlon  of  Paul  Carrlgrr, 
field  cnRincrr  of  the  department.  Car- 
rlgcr  Is  undf-rntood  to  h.ive  resigned 
because  of  the  dismissal  of  R.  F".  Hurrls, 
one  of  his  assistants,  by  State  High- 
way Rnglnf^T  Oeo.  Borden.  Engineer 
llordfn,  comminting  on  the  matter,  de- 
clared th«-re  was  no  plaro  In  his  de- 
partment for  anyone  actlv«-  In  politics, 
Hnd  that  he  understood  Burrls  planned 
to  seek  ihh»>  nomination  of  Secretary 
of  Kluli- 


The  larRfsfit  vingle  conlnirt  for 
nment  .tver  awarded  In  this  country, 
with  the  exception  of  deliveries  for 
the  I'linama  Cannl.  ban  been  ob- 
lalned  by  thn  Soiithw«!«tern  Port- 
land Cement  Company  of  1-os  An 
ifoles.  scordln*  to  Ihe  annoti  icemont 
of  Its  presld<nt.  r*nrl  Leonan'i.  The 
order  calls  for  400,f>on  barrels  «/  lemenf 
III  be  dtillvcred  before  January  1,  to 
Twcthy  nrothern  of  Arlsona,  for  uae 
In  pRvlnic  163  miles  of  highway  In 
MarlropR   County,   Arlsona. 


T>ie  J.  F.  Parkinson  Lumber  Co.,  for- 
merly in  the  hardware  and  lumber 
inisin^ss  at  Palo  Alto,  has  been  revived. 
()ir.<"es  have  been  opened  at  543  Emer- 
son street,  Palo  Alto.  The  Parkinson 
Company  will  absorb  the  American 
Lumber  Co.,  operating  mills  at  Caza- 
dero  and  plans  to  make  a  feature  of 
building  homes  "direct  from  our  forests 
lo  yru."  The  company  will  also  ab- 
-^orb  the  I'arkinson  Bros.  Safety  Lad- 
ilei  Company.  .T.  F.  Parkinson,  presi- 
dent (<f  the  company,  will  have  as  his 
a.s<!ociates  his  .sons.  Robeft  F.  and  B. 
<).    Parkinson. 


The  Pittsburgh  Builders'  Exchange 
lia.s  established  a  scholarship  for  $300 
at  Carnegie  Institute  of  Technologry, 
Pilt!?burph,  Pa.  Under  the  terms  this 
amount  will  be  available  each  year 
(luring  the  life  of  the  scholarship  to 
be  awarded  to  meritorious  students  in 
the  Department  of  Building  Construc- 
tion, College  of  Industries.  Awards 
will  be  made  on  the  basis  of  scholastic 
standing,  good  I'haractor,  .and  evidence 
of  the  exc?ptional  promise  for  success 
ir,  tha  l.oildini;  construotion  industry. 
The  .■il.olar.5hip  may  be  divided  at  the 
discrotioi;    of    ihe    faculty. 


Voters  of  Susanvllle,  Calif.,  have 
attain  ratified  the  creation  of  a  sani- 
tary district,  which  provides  for  sew- 
ag(?  disposal  of  the  townsite  and  its 
additions.  The  election  was  made  nec- 
cossary  by  Court  action  Invalidating 
the  previous  election  creating  a  similar 
district.  The  creation  of  the  district 
follows  the  rapid  growth  of  the  city 
making  the  present  sewer  system  too 
small    for   present    needs. 


The  American  Red  Cross  is  attempt- 
ing to  locate  I'aul  and  Oscar  Rlckman, 
sons  of  Mr.  and  Mrs.  Geo.  Rlckman  of 
Coburg,  Oregon  Both  went  to  war, 
one  a  sargoant  1st  class.  Company  A. 
14th  Infantry- -the  other  a  seaman  on 
the  Cruiser  Maryland.  The  latter  was 
wounded  In  action  Any  Information 
should  be  sent  to  Pacific  Division 
Oifice,  American  Red  Cross,  Civic  Audi- 
torium, San  Prajiclsoo. 

Th(  T;eno.  Nevada.  Builders'  Ex- 
change has  adopted  by-laws  and  work- 
ing rule.i,  as  recommended  by  the 
Bo.ird  of  Directors  and  the  Building 
Committee  of  the  Chamber  of  Com- 
merce. Between  sixty  and  seventy  con- 
tractors and  materialmen  has  field  ap- 
plications for  membership  In  the  newly 
organized  body  which  will  commence 
to   function   May  1. 


Seattle  Chapter,  American  Associ- 
ation of  Knglneers,  has  elected  the 
following  olllcerH:  president,  Major 
<.arrlHon  HalKtock;  first  vice-president, 
.1  \V.  A.  Hollong;  second  vlcc-prosldont 
K,  .1.  M.  Oilman;  third  vice-president. 
II  J  M.  Baker;  fourth  vice-prosldent, 
W.  .1.  Hennott;  Becretary-treusurcr.  W. 
It.    Wolf.ndale. 


According  to  word  from  Quincy,  ••▼- 
ernl  lumber  companies  oi.erntlng  In 
l'him.«s  county  have  complet.-d  uriange- 
menls  to  open  up  logglmr  cim^ns  iha 
third  week  In  April.  AUhoujrh  this  ts 
over  80  days  later  then  the  opening 
of  1921.  the  concerns  are  highly  elated 
that  operations  have  not  been  further 
hlndere4. 


Building  expenditures  of  109  cities 
of  the  United  States  during  March, 
totaled  $194,661,072,  the  greatest 
amount  over  known  in  any  one  month 
in  this  country's  history,  according  to 
Fradstreets.  The  biggest  Increases  are 
noted  In  New  York.  Chicago,  Phila- 
delphia, San  Francisco,  Seattle  and 
Portland.  Ore. 

The  (.•■ilifoinia  Peach  and  Fig  Grow- 
eis'  AssiK'iatioi'  plan.«  the  erection  of 
$1,000.00(1  Blue  Ribbon  packing  plant  in 
Fresno,  to  replace  the  siructures  ro- 
eer.tly  il<'suoyed  by  :iro.  Plans  for 
Iho  proi)osed  plant  \\  ere  prepared  two 
years  ago.  but  due  to  the  ftnanoial  sltu- 
ston  cor.struction  was  po.xtponed  in- 
ili^lmitily. 

Tehama  county  supervisors  contem- 
plate changes  in  charter  which  would 
provide  for  appointment  of  county  sur- 
veyor instead  of  elective  official.  Under 
the  revised  law  he  would  be  appointed 
by  the  supervisors  and  designated  as 
road  engineer  and  would  have  Chare* 
of  all  bridge  and  road  work. 


Wm.  Stranahan,  commissioner  of 
public  works,  city  of  Fresno,  recom- 
mends that  city  council  approrriat* 
$100,000  to  provide  a  sewage  system. 
r-ihleway  machinery  estimated  to  cost 
?15.714,  and  truck  and  trailers  costing 
$33,500  are  among  the  largest  items  in 
th"    recommendation. 


Unfilled  tonnage  of  the  United  States 
.steel  Corporation  Increased  >68.07f 
tons,  according  to  announcements.  Un- 
filled tonnage  totaled  4.494,148  tons 
March  31,  as  compared  with  4,141,069  oa 
February  28,  and  4,241,678  on  January 
31.   and  6,284.765  on  March   81,   1«21. 


An  appropriation  of  $750,000  Is  car- 
ried In  the  1923  Naval  Bill  to  deal  with 
serious  damage  to  dykes,  wharves  and 
key  walls  at  the  Mare  Island  Navy 
Yard  caused  by  the  teredo.  The  Mavy 
Department  has  estimated  It  will  cost 
$2.^00,000    to   offset    the   teredo   damage. 

Building  permits  Issued  In  Seattle 
during  the  month  of  March  total  968. 
Improvements  carried  on  under  these 
permits  represents  an  expenditure  of 
$l,7;tl,C70  Since  the  first  of  tho  year, 
.I'.iZi  pennit>;  ha\t'  l-iiMi  i.'^.sueil,  a>;nTe- 
gating    construction    costing    $4,309,601. 


.\  bill,  passed  by  the  Now  York 
Legislature  ■•uul  creating  a  Stale  De- 
partment of  Purchase  lo  buy  all  sup- 
piles  for  stale  departments  and  In- 
illtutlons.  has  been  signed  by  the 
Governor  who  Is  auihorlzed  to  appoint 
a  supei  hitendeiit  for  the  di-partment  at 
a  s.tlary  of  $10,000  a  year. 


Frank  A.  Coatello,  has  been  re-elected 
president  of  ihe  California  Pottory 
Company.  Other  officers  are:  B.  A. 
Fnrde.  vice-president;  F.  B.  Fanoher, 
trea««urer;  J.  R.  Flvnn  and  B.  R.  Hoer- 
chner.  The  lafier  Is  the  company*! 
attorney. 


rhf  King  Minufacturing  Co.  han 
mriert  opcraiions  ni  PUtsluirK.  <"allf. 
The  company  will  niuiiufacture  plaster 
board,  and  according  to  U.  V,'.  King, 
president  and  general  tnunaver.  the 
Initial  (oiiput  of  the  plant  will  be  5000 
si|uare  feet  a  day.  or  a  carload  a  week| 
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ALONG  THE  LINE      Master  Painters'  Association  to 

Picnic  at  Paradise  Cove  Next  Month 


The  Sonoma  Mayneslle  Company's 
mines  and  equipment  in  the  Guerne- 
vllle  section,  Sonoma  county,  were  sold 
at  public  auction  to  the  National  Mag- 
neeitc  Products  Corporation  for  $175,- 
ono.  The  property  has  been  the  subject 
of  much  litigation  for  a  number  of 
years.  The  sale  was  under  a  judgr- 
ment  secured  by  the  products  company 
which  with  costs,  amounts  to  some- 
thing like  $280,000.  J.  R.  Leppo  of 
Santa  Rosa,  and  Sterling  Carr  of  San 
Francisco  represented  the  products  cor- 
poration  in   the  proceedings. 

Geo.  W.  Borden,  Nevada  State  High- 
way Engineer,  has  been  elected  presi- 
dent of  the  Nevada  Chapter,  American 
Association  of  Engineers.  H.  P.  Board- 
man  was  chosen  first  vice-president; 
L.  W.  Crehore,  city  engineer  of  Fallon, 
second  vice-president;  J.  Carlton  Bray, 
third  vice-president;  Ronald  A.  Fraser, 
secretary  and  treasurer. 

The  Monolith  Portland  Cement  Com- 
pany, Los  Angeles,  has  been  authorized 
by  the  State  Corporation  Department 
to  sell  100,000  shares  of  its  preferred 
and  50,000  shares  of  its  common  capi- 
tal stock  at  $10  par  for  rash.  The  sales 
are  to  net   80  per  cent. 

The  Lee  Moor  Contracting  Co.,  of 
El  Paso.  Texas,  on  a  bid  of  $177, S80, 
awarded  contract  by  state  highway 
commission  to  construct  12.3  miles  of 
reinforced  concrete  highway  between 
Banning  and  Whitewater  in  Riverside 
county. 


The  members  of  the  Master  Painters' 
Association  believe  in  enjoyment  as 
well  as  in  business.  Listen  what  they 
are  up  to  now.  The  Picnic  Committee 
headed  by  that  genial  master  of  enter- 
tuinment  Henry  Kern  made  the  follow- 
ing report: 

"The  Master  Painters  and  Decorators 
will  have  a  Boat  Ride  and  Family 
I'Icnic  on  Sunday,  May   28th,   1922. 

Two  of  the  largest  excursion  boats 
^double  deckers)  are  engaged,  the  ca- 
pacity of  each  is  250  people,  so  we 
ran  accommodate   500  people. 

One  boat  will  leave  from  Pier  14 
(Prowlev's)  Howard  Street  Wharf,  San 
Francisco  at  9  A.  M.  The  other  boat 
will  leave  at  Franklin  and  1st  Streets, 
Oakland,  at  8.30  A.  M.  sharp.  We  will 
steam  around  the  bay  for  about  two 
hours  to  view  points  of  interest  and 
land  at  Paradise  Park  between  11  and 
11.30  A.  M..  leaving  there  again  at 
.-)    P.   M. 

Paradise  Park  is  a  beautiful  and  well 
shaded    Picnic    Park    in    Marin    County, 


State  Highway  Commission  and 
counties  of  Placer  and  Nevada  will 
construct  bridge  over  Bear  river  on 
stale  highway:  commission  to  pay  one- 
ihird  the  cost  and  the  counties  one- 
third  each.     Bridge  will  cost  $30,000. 


Harry  C.  Leyden  has  been  appointed 
superintendent  of  highway  construc- 
tion and  maintenance  by  the  Fresno 
county  supervisors.  Leyden  will  be 
installed  July  1,  and  will  receive  a 
salary   of   $3600    a    year. 


O.  C  Tretten.  for  the  past  two  years 
field  engineer  for  the  Portland  t>nient 
Association,  with  headquarters  at  Sac- 
ramento, has  been  appointed  acting 
<liMrict  engineer  lor  that  association 
with   headiiuartors  at   '^an  Fraiu  isoo. 


Duff  A.  Abrams.  professor  in  charge 
of  the  structural  material  research 
laboratory  of  Lewis  Institute,  Chicago, 
111.,  will  lecture  to  the  engineers  of 
Sacramento.  May  17.  on  the  subject, 
"Concrete." 


The  T.  H.  Buck  Packing  Co.  of  Sacia- 
mento  has  leased  from  the  Southern 
Pacific  Company  <v  tract  of  land  in 
DInuba,  TuUiro  Coui>ty.  and  will  erect 
a    fruit   packing   plant.   50   by    250    feel. 


Building  Wages  and  the 
Cost  of  Living 


C.    N.    Clark    and    J.     Tl.    Wooden    of 

vj.J'resno    l.avo    formed    tiie    Independenr 

Ice    Company    .ind    will    erect    a    25-ton 

capacity   plant  at  A  and  Pickford  Sts. 


Building  wages  and  the  cost  of  living 
arc  featured  in  the  latest  issue  of 
Index,  a  statistical  service  for  the 
construction  industry,  published  by  the 
Associated  General  Contractors  of 
America.  Charts  show  the  actual  re- 
lation of  wages  now  being  paid  in 
certain  typical  cities  to  the  wages  paid 
in  the  same  cities  in  1914,  and  also 
the  relation  which  the  present  wages 
bear  to  the  cost  of  living  in  December, 
1920.  The  cost  of  living  has  been  de- 
termined by  the  Department  of  Labor. 
Comment  accompanying  the  charts 
follows: 

"In  general  it  is  evident  that  the 
percentage  increase  of  certain  wages 
ovc-'r  pre-war  wages  is  by  no  means 
uniform  in  th'^  different  trades,  nor  is 
the  general  average  of  these  increases 
uniform  in  the  different  cities  as  com- 
pared with  the  changes  in  the  cost 
of  living.  It  is  clear  that  the  wages 
now  being  received  by  some  of  the 
trades  enable  them  to  buy  more  of  the 
Kood  things  of  life  than  they  could 
with  the  pre-war  wages,  while  in  other 
cases  the  present  wage  will  purchase 
■>  considerably  poorer  living  than  the 
wago   which    ruled    in    1914. 

In  Boston,  out  of  thirteen  trades, 
thr'^e  are  receiving  slightly  more  than 
suflicient  wages  to  compensate  for  the 
present  cost  of  living  as  compared  with 
that  of  1914.  four  are  receiving  almost 
enough,  and  six  decidedly  less  than 
sufficient  to  provide  a  scale  of  living 
equivalent  to  what  could  be  bought 
under  pre-war  wages  and  conditions. 
Workers  in  the  building  trades  In 
AVashington,  D.  C.  have  thus  far  been 
deciderlly  more  successful  than  those 
ir  other  cities  in  boosting  their  effec- 
tive wages  above  the  pre-war  standard. 
Every  one  of  the  twelve  Washington 
ir.'ides  shown  in  the  Diagram  are  re- 
•  eiving  wages  which,  in  purchasing 
powe;-.  are  considerably  in  excess  of 
the   wages   prevailing   in    1914. 

Baltimore  is  one  of  the  cities  where 
building  trades  artisians  are  better  off 
financially  than  they  were  before  the 
war.  All  but  one  of  the  ten  trades 
sbov.-n  in  the  diagram  arc  now  receiv- 
inu  wages  having  a  purchasing  power 
in  excess  of  the  wages  received  in  1914. 
In  Lns  .Vngeles.  eight  out  of  twelve 
trades  are  receiving  wages  suffloient  to 
suhst;intially  more  than  compensate 
for  the  present  cost  of  living  as  coni- 
pnred  with  the  pre-war  cost.  On  the 
other  hand,  four  of  the  trades,  among 
vhem  common  labor,  are  receiving  less 
than  sufflcient  to  compensate  for  the 
increased  cost   of   living. 


with  a  good  and  large  Dancing  Pavilion 
A  strong  band  will  liven  up  matters 
at  the  boats  and  for  the  dancers  a; 
the  Pavilion.  Games  and  other  enter- 
tainments with  suitable  prizes  for 
young  and  old,  tall  and  short,  fat  and 
thin,  will  be  plentifully  provided  for, 
also    swimming  and   boating. 

Bring  your  own  refreshments,  solid 
and  liquid.  Soft  drinks,  Ice  cream  and 
sandwiches  are  for  sale  at  City  prices. 

A  photographer  will  be  with  us  to 
take  a  group  and  other  pictures,  the 
group  picture  will  show  the  largest 
gathering  of  Master  Painters  and 
Decorators  that  ever  took  place  In  the 
State  of  California,  and  as  a  moving 
lens  will  be  used,  the  party  at  the  end 
will  show  as  clear  as  the  one  in  the 
center. 

You  and  your  friends  are  cordially 
invited,  but  in  order  to  be  accom- 
modated file  your  application  as  soon 
as  you  receive  return  postals. 

Members  of  the  Builders'  Exchange 
are    especially    invited." 


The  wages  shown  for  Chicago,  are 
these  established  by  the  Landis  De- 
cision. In  the  case  of  the  nine  trades 
for  which  we  were  able  to  make  com- 
parison it  appears  that  the  rates  under 
the  Lundis  Decision  are  in  no  case 
sufficient  to  procure  as  good  .a  living 
on  the  basis  of  present  costs  as  was 
inirchas'able  by  the  wages  prevailing 
in    l''14'' 
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Sai.  Krancisco  would  be  hurt  rather 
than  helped  by  the  proposed  wafr  and 
power  act.  yet  It  is  asked  to  bear  .i 
large  share  of  the  $500,000,000  bonding 
load  that  would  be  placed  on  the  State 
by  the  proposed  legislation.  F.ustace 
Cullinan  said  in  the  course  of  his  argu- 
m.^nt  in  a  joint  debate  with  Mayor 
Louis  Bartlett  of  Berkeley  before  the 
Park-T>iesidio  Improvement  Associ- 
aiion    of    San    Francisco. 

CuPiran  argued  that  under  Section  12 
of  tb<'  proposed  act.  politic:;l  sub- 
divisions bfetween  the  source  of  "lydro- 
electrical  supply  and  the  city  v.'ould 
liave  the  right  to  tap  the  tran.srni3si->ii 
ill    preference    to    the    city. 

"The  charge  that  this  measure 
would  impose  on  the  people  a  bond 
issue  of  $500,000,000,  which  would  have 
to  be  retired  by  taxation,  ha:'  no 
foundation  in  fact,"  said  Mayor  Bart- 
lett. 

"Inder  the  act.  California  can  -get 
the  additional  credit  necessary  to  oring 
the  Hetch  Hetchy  water  from  Mocassin 
ereek,  b'lild  the  necessary  transmission 
lines  and  acquire  or  construct  a  dis- 
ivibiiting  system." 


THE    rOXCRETE    BriI..DER 


Th(^  Concrete  Builder — a  monthly 
bookUt  'ssued  by  the  Portland  Cement 
Association,  in  its  March-April  issue, 
contain  several  articles  of  interest  to 
the  building  fraternity.  .\mong  the 
articles  are  'Wibration  Method  Speeds 
I'P  Production  in  California  Concrete 
Brick  Plant."  "Portable  Buildings 
Made  of  Concrete."  "Dehydrating 
Plants  of  Concrete  Blocks  Popular  in 
California."  and  "Concrete  Stave  Well 
riis  Provide  Good  Winter  Business  for 
Silo  Manufacturer."  The  latter  article 
is  written  by  Guy  G  Xoble.  of  Tulare, 
Calif 
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Why  San  Francisco  "Exiled  the  Labor  Czar" 


This  Is  the  tale  of  the  worm  that 
turned — how  the  ptiblic  in  a  com- 
munity threatened  with  strangulation 
by  labor  conditions,  especially  in  the 
bui'ding  trades,  rose  in  the  might  of 
more  than  500,000,  drove  a  seemingly 
all-powerful  labor  Czar  into  exile, 
abolished  vicious  secret  agreements  be- 
tween contractors  and  organized  labor 
leaders,  and  forced  the  ri;cognition  of 
:h<  r  ght  of  every  union  or  non-nnhn 
rnan   to   v:  ork. 

It  is  a  story  of  San  Francisco's 
(  ul,t  fci  economic  freedom  as  it  v  as 
related  yesterday  by  Robert  Newtom 
I^yiich,  \'ice-l'resident  an-i  Manager  of 
lilt  San  Francisco  Chamber  of  Com- 
iT.erce.  in  his  room  at  the  Pennsylvania 
Hotel.  Mr.  Lynch  said  he  had  come 
East  at  the  request  of  various  cities 
and  private  organizations  to  toll  "how 
it    was   done." 

"San  Francisco's  flght,"  Mr.  Lynch 
said,  "  has  not  been  against  organized 
labor,  but  against  the  evil  and  de- 
structive system  imposed  upon  the 
worklngman,  the  employer  and  the 
public  by  the  power-drunk  leaders 
of  organized  labor.  San  Francisco 
has  tumbled  some  of  these  labor  lead- 
ers from  tlieir  thrones  and  has  given 
to  workii'g'men  a  measure  of  freedom 
never  before  known. 

"The  worker  in  San  Francl.sco  is  not 
restricted  as  to  output,  nor  is  there 
any  artificial  check  on  his  earning 
capacity.  He  is  paid  for  what  he  does 
and  he  does  what  he  is  paid  for  doing. 
But  for  the  public  and  for  the  in- 
vestor the  gain  has  been  just  as  cer- 
tain and  just  as  great.  We  have  stabi- 
lized the  whole  element  of  labor  cost 
in  industry.  We  have  abolished  th« 
vicious  secret  agreements,  under  the 
operation  of  which  the  public  was  the 
helpless  victim  of  employer  and  em- 
ployee." 

Mr.  Lynch  said  San  Francisco  had 
learned  a  lesson  five  or  six  years  ago, 
when,  during  a  strike  of  the  ^on5- 
shoresmon,  the  people  had  to  take 
things  Into  their  own  hands  to  enforce 
law  and  "rder.  In  that  case,  Mr.  Lynch 
said,  they  finally  "made  violence  un- 
fashionable and  picketing  unlawful." 
And  so,  two  years  ago.  when  the  situ- 
ation In  the  building  trades  became 
acute,  the  city  was  more  or  less  pre- 
pared  for   tho   action    It  took. 

"I  do  not  believe  anybody  ^vho  was 
not  a  resident  of  San  Francisco  can 
realize  the  tight  hold  certain  leaders 
of  organized  labor  had  on  our  whole 
city,"  Mr.  Lynch  suld,  "P.  H.  McCarthy. 
head  of  the  niillding  Trades  Council, 
was  a  czar  whose  orders  neither  em- 
ployer  nor   employe   dared    question. 

"McCarthy  was  honost,  hut  his  gT\p 
on  all  bulldlnp  work  In  the  city  be- 
c.nine  n  cord  of  strangulation  around 
the  neck  of  San  Francisco.  Owners 
and  contrariors  had  to  deal  with  Mc- 
Cnrthy  when  thoy  wanted  to  erect  any 
Morl  of  building.  The  Iabf)r  cinr. 
thrtiugh  hin  power,  caused  an  embargo 
to  be  put  on  materials  cotnlnir  Into 
the  city  until  a  builder  not  only  had 
til  employ  McCarthy's  men  but  had  to 
buy  his  materials  where  McCarthy  di- 
rected If  you  wnnti'd  to  put  hard- 
wood doors  with  Michigan  lumber,  jon 
had  to  put  the  wood  through  the 
nliini-K  of  II  .S;iii  l-'i  ,111  'iM'd  null  'ilniiiiii^  ' 
It  throiifch,  th<<  knives  being  rotpoved 
I!uleH  upon  rules  were  promulgated  by 
the  unions  und»»r  McCarthy's  control, 
until  It  might  take  five  crafts  to  put 
In    a   window    frame.     Output    waa   re- 


Further  evidence  of  the  In- 
terest aroused  among  the  people 
of  the  East  by  the  story  of  San 
Francisco's  emancipation  from 
labor  tyranny,  told  by  Robert 
Xewton  Lynch.  vice-president 
and  manager  of  the  San  Fran- 
cisco Chamber  of  Commerce,  dur- 
ing the  speaking  tour  which  he 
is  now  making,  is  contained  in 
a  column  interview  with  Mr. 
Lynch,  appearing  in  the  New 
York  Times.  The  Interview  un- 
der the  heading  "Why  San  Fran- 
cisco Exiled  the  Labor  Czar,"  is 
published    complete. 


stricted,  and  the  men  demanded  more 
<ind  more  money — and  got  It. 

"Representative  manufacturers,  un- 
derstanding conditions  In  San  Fran- 
cisco, avoided  the  city,  because  they 
would  not  trust  themselves  under  the 
domination  of  a  labor  tyranny.  Poll- 
tics  in  the  city  was  permeated  with 
thi.«  iijfluence.  McCai-thy  himself,  once 
was  elected  Mayor. 

"In  October,  1920,  the  contractors 
tried  to  make  a  stand  against  the 
unions,  but  they  were  too  weak  and 
most  of  them  were  sewed  up  by  secret 
agreements;    so    they    failed. 

Then  the  Chamber  of  Commerce 
persuaded  both  sides  to  arbitrate.  The 
contractors  were  glad  of  the  chance 
and  McCarthy  never  for  a  moment 
thought  his  power  would  be  challenged. 
Three  able,  disinterested  men  were 
selected,  Edward  J.  Hanna,  Roman 
Catholic  Archbishop;  Max  Sloss,  a  for- 
mer judge,  and  George  L.  Bell,  who 
served  as  arbitrator  in  a  garment  strike 
In  New  York.  Both  the  labor  leaders 
and  the  contractors  agreed  to  accept 
tlio   award   of   the   board. 

"In  March,  1921,  the  board  announced 
it.s  decision,  calling  for  a  7V4  per  cent 
reduction  In  wages.  McCarthy,  as- 
tonished, wrote  a  letter  dismissing  the 
liu.ard.  He  said  the  unions  would  con- 
sider no  decision  that  carried  a  A-age 
decrease.  A  general  strllo^  was  callei 
lor   May    9.  ^~" 

"This  cool  abrogation  of  the  pledge 
ii'  abide  by  the  declsliTn  of  the  board 
aroused  San  Francisco.  The  Chmnber 
of  Commerce  determined  to  fight  Mc- 
f'arthy  from  the  drop  of  tha  hat.  A 
fund  of  $100,000  to  organize  for  the 
f'glit    was   subscribed. 

"What  followed  Is  the  most  remark- 
.ible  example  of  thoroughly  roused 
public  sentiment  I  have  ever  witnessed. 
^^'e  went  to  every  business  man  In  San 
Kninclsro — hnnkers.  liiwyers.  tailors, 
butchers,  grocers,  restaurant  'ceepcre, 
doctors,  clerks,  etc.  We  put  the  ques- 
tion to  them:  '.Shall  a  handful  of  men 
be  permitted  to  thiottle  the  commun- 
ity?' The  answer  was  the  creation  of 
a  powerful  orgrinlzatlon.  with  a  battle 
fund  of  11.800,000  subscribed  from 
every  part  of  the  city. 

"We  nerved  notice  that  on  .Tune  U. 
the  principle  of  the  dosed  shop  would 
rrnse  tr  operate  In  the  bulldmg  In- 
duHtry  of  Ran  KranclsCn.  We  orvan- 
l/e»l  liiiiii-dH  anfl  eHlnMlMbed  einplov- 
irenf    htireans   ns   fnr   Fast    as   Chb-ago. 

"McCarthy  at  firnf.  Htighod  and  snid 
tin-  tumult  would  dip  down.  But  he 
grow  worried  ns  our  organisation  grew 
and  he  reallffd  the  people  meant  busi- 
ness      Our    '>rgnnliatlon    took    over    all 


building  projects.  Contractors  and 
owners  were  forced  to  obey  us,  even 
though  they  differed  a  bit  financially. 
We  said  publicly  we  would  be  content 
at  the  beginning  tc  erect  only  a  few 
necessary  buildings,  but  they  would 
be  done  on  the  American  plan,  where 
no  man  would  be  denied  opportunity 
to  work  at  the  job  for  which  he  was 
best  fitted,  regardless  of  union  afflll- 
.itions  or  whether  he  belonged  to  any 
union  or  not.  There  would  be  no  more 
secret  agreements  between  anybody, 
and  the  builder  should  have  the  right 
to  put  in  a  job  what  material  he  chose, 
provided  It  met  the  legal  safety  re- 
quirements. 

"On  .Jur.e  12,  McCarthy  offered  to 
give  in  on  every  point,  but  we  decided 
that  an  organization  that  couldn't  live 
up  to  its  pledged  word  was  not  to  be 
trusted,  and  we  turned  him  down.  The 
next  (].iy  we  started  work.  Union  men 
who  came  were  given  jobs  and  worked 
alongside  non-union  men.  It  wasn't 
long  before  his  own  organization  re- 
pudiated McCarthy,  in  an  effort  to  get 
us  to  go  back  to  the  old  way.  We  re- 
fused and  there  was  a  rush  to  work 
under  our  system  by  virtually  every 
man   who  had  followed  McCarthy. 

"They  asked  us  how  a  worklngman's 
wage  would  be  protected.  We  an- 
swered that,  as  the  Chamber  of  Com- 
merce, we  were  not  anxious  to  exploit 
labor,  but  were  desirous  of  getting  a 
living  wage  for  every  worker.  The 
scale  In  1921  was  that  which,  was 
fixed  by  the  Beard  of  Arbitration  that 
McCarthy  had  refused. 

"Xow,  this  flght  had  cost  Just  $300,- 
OOO— and  we  had  $1,000,000  left.  The 
Chamber  of  Commerce  felt  that  It 
could  net  remain  on  a  militant  basis 
so  far  as  Its  relations  with  labor  were 
concerned,  and  a  Permanent  Industrial 
Association  w.as  formed  to  carry  on 
the  work.  The  $1,000,000  was  turned 
over  to  It  as  an  endowment  fund.  It 
has  proved  so  far  a  tremendous  success. 

"In  December,  a  new  scale  of  wng%B 
was  announced  for  the  city  in  every 
trade  connected  with  the  building  In- 
dustry. The  association  sees  to  It  that 
these  w.iges  are  maintained.  The  poli- 
ticians are  with  us  now  and  the  work- 
Ingmen  nre  contented.  We've  swept 
the  decks  and  we're  going  to  keep  them 
cleaned  up.  From  being  a  notoriously 
closed-shop  town.  San  Francisco  has 
become  practically  an  open-shop  com- 
munity. Nearly  SO  per  cent  of  the 
employee  work  In  places  committed  to 
such  policy." 


»%rnAMK>To  Bini.DKns  will  dis- 

»'LAY     W.^nrs     AT     SOIOT8'     BX- 

iiiniTioiv 

Materialmen,  contractors  and  archi- 
tects of  Sacramento,  have  perfected 
plaiiB  wb>>rebv  the  building  Industry 
will  hnve  a  dlspl.TV  at  the  Sclots'  In- 
dustrial Kxposltlon  to  be  held  In  Sacra- 
mentc.  ICvery  effort  will  be  made  In 
the  display  to  encourage  the  home 
builder  ;uid  bu'lnes.oman  to  proceed 
with    bis    ronteinpl.Tti-d    Improvement. 

The  display  will  bo  similar  to  one 
recently  held  In  Stockton,  and  will  be 
under  the  personal  supervision  of 
Frederick  S  llarlson.  Sacramento  ar- 
ohlteet.  Others  Interested  In  the  ex- 
hibit lire  A.  W.  Nnrrls,  Hnrold  nixon. 
P.  V.  Heed,  .Joseph  Saunders,  CSias. 
Johnson,  Thomas  Cain  and  F.  E.  Oon- 
ner. 


Saturday,    April    15,    19?2 
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PROTKCTINO  STATE  HlGITtVAYS 
FROM  ABUSE  BY  TRUCKS 

The  California  Highway  Commission, 
cooperatingr  with  the  Supervisors  and 
^rattic  officers  of  the  State,  is  making 
a  determined  effort  to  stamp  out  over- 
loading. The  Commission  has  organ- 
ized an  inspection  department  under 
direction  of  Major  C.  L.  J.  Frohwltter, 
a  retired  army  officer,  who  has  five 
assistants,  mostly  ex-service  men 
deputized  by  the  Motor  Vehicle  De- 
partment. 

These  inspectors  equipped  with  auto- 
mobiles and  loadometers  for  weighing 
trucks  on  the  highways  where  found 
are  working  throu:-',h  the  State  where 
overloading  is  most  flagrant.  To  date. 
Major  Frohwitter-  rt-ports  that  50%  oi 
the  trucks  apprehended  violated  either 
the  gross  weight  or  tire  provision  of 
the    Motor   Vehicle   Act. 

Much  of  the  abuse  was  due  to  Ig- 
norance of  drivers  or  owners  of  the 
provisions  of  law,  and  in  general  they 
were  glad  to  be  put  right  and  ex- 
pressed a  desire  to  observe  the  law. 
However,  many  cases  of  serious  over- 
loading without  excuse  came  under  ob- 
servation, and  drivers  were  obliged  to 
remove  excessive  loads  before  proceed- 
ing. 

This  condition  bears  out  the  experi- 
ence of  Connecticut  where  the  state  and 
federal  road  authorities  carried  out  a 
recent  survey  and  found  33%%  viola- 
tions, mostly  among  trucks  from  3^ 
to  5-ton  capacitJ^  some  loads  being 
as  hlixh  as  62%  overload,  and  69%  of 
trucks  on  regular  trucking  lines  Viad  a 
total  weight  of  truck  and  load  in  ex- 
cess of  legal  limits. 

This  condition  shows  the  need  of 
more  adequate  policing  of  State  high- 
ways If  the  hlghwnys  are  to  be  pro- 
tected from  abuse.  It  is  a  most  im- 
portant detail  of  maintenance,  like  the 
stitch  In  time,  and  should  in  the  future 
be  a  regular  function  of  the  State 
highway  department,  with  ample  pro- 
vision therefor  made  by  the  next  legis- 
lature. 


ROADS  AND  DOLiLARS 


ENGINEERS'     EXAMIlVATIOiVS 


The  State  Civil  Service  Commission 
Is  arranging  to  hold  a  series  of  exami- 
nations covering  practically  tho  entire 
range  nf  engineering  positions  in  the 
State  service.  The  complete  series.  It 
is  announced  will  consist  of  more  than 
thirty  ex.'^minritions,  and  will  be  held 
to  secure  eligililcs  for  positions  with 
the  Highway  Commssion  and  other 
divisions  of  the  State  Department  of 
Public  Works,  Harbor  Commission. 
Mining  Department  of  the  Corporation 
Commission  and  the  State  Mining  Bu- 
reau. 


CA1.IFORNI4       BUILDING      COMPANY 
SUED   FOR  911,000 


Alleging  that  an  overcharge  of  $11,- 
000  was  made  by  the  California  Build- 
ing Company,  when  the  company  con- 
structed a  $35,000  apartment  house  for 
her  deceased  husband,  In  Richmond, 
Mrs.  Susana  Eybel,  administrator  of 
her  husband's  estate,  has  brought  ac- 
tion against  the  building  company  to 
recover  the  amount  alleged  overcharro- 

The  complaint  sets  forth  that  the 
overcharge  was  made  possible  in  a 
transaction  which  concerned  the  trans- 
fer of  securities  to  pay  the  cost  of  the 
building  and  that  $11,000  was  wrongly 
transferred  by  the  deceased  husband 
of  the  plaintifi"  to  the  credit  of  the 
defendant  company.  The  plaintiff  asks 
the  return  of  the  money  with  Interest. 

It  Is  claimed  that  the  discovery  of 
the  overcharge  was  not  made  until 
recently  when  the  estate  waa  being: 
mettled.   . 


lieports  which  have  reached  the 
President's  conference  on  unemploy- 
ment since  January  1  indicate  that 
highway  construction  In  the  various 
States  will  provide  work  for  200,000 
men    during    1922. 

Under  the  provisions  of  the  Federal 
Highway  Act,  thirty  States  have  in- 
formed the  office  of  Colonel  Arthur 
Woods,  CRairman  of  the  Emergency 
Committee  in  Washington,  that  plans 
are  under  way  to  build  6,261  miles  of 
good   roads. 

This  Act  was  one  of  the  recommend- 
ations of  the  Conference  as  an  emer- 
gency measure  to  provide  jobs  for  the 
naMon's  unemployed.  A  fund  of  $75,- 
000,000  was  created,  to  be  appropriated 
among  the  States  taking  advantage  of 
the  Act,  each  State  to  have  its  own 
allotment  for  road  construction 
matched  by  a  similar  amount  from  the 
Federal   Government. 

Estimates  by  Governors  show  that 
$40,0fl0  will'  be  the  average  amount  per 
mile  expended.  When  the  work  Is  ap- 
proved by  Federal  inspectors,  the  State 
will  receive  from  the  United  States 
about  $20,000  per  mile. 

"The  Federal  Highway  Act,"  said 
Colonel  Woods,  "ought  to  result  In  a 
large  extension  of  good  roads  mileage 
throughout  the  country.  At  the  same 
time  it  Is  helping  to  solve  the  unem- 
ployment problem  until  our  various  in- 
dustries pass  through  the  present  cri- 
sis and  take  up  the  slack  that  puts 
every  willing  worker  in  the  country 
back  on  the  payroll.  In  addition  the 
taxpayer  will  benefit  as  well  as  his  un- 
employed neighljor  by  the  opening  up 
of  new  districts  and  the  improvement 
of    existing   highways." 


NEW    ARCHITECTURAL    FIRM    ynVJj 
OPEN    OFFICES 


.AUCHITECT       TO     SETTLE       CHI  KCll 
ERECTION    CONTROVERSY 


After  one  day  of  testimony  and  argu- 
ment in  court  the  plaintiff  and  dofen- 
ilants  in  the  case  of  S.  J.  Weeks  vs. 
First  Presbyteriaii  Church  of  Valleio, 
have  agreed  to  allow  Judge  AV.  T. 
O'Donnell,  Solano  County,  to  selec'. 
either  an  architect  or  engineer  to  whoni 
will  be  submitted  ail  plans,  estimates, 
cost.s  and  bills  for  lumber  and  labor, 
and  who  will  decide  the  controversy  be 
tween  the  two  faetinn.s  in   the  suit. 

The  complaint  was  filed  by  'Jon- 
tractor  S.  J.  Weeks,  wiio  asked  judg- 
ment in  amount  oi  989.80,  alleging 
(hat  that  amount  w.n.s  due  on  e.vlra 
n.ateria!  and  labor  furnished  in  ihr. 
building  of  the  cl.urcl-.  and  which 
was  authorized  by  the  directors  of  that 
Corporation. 

The  defendants  answered  tho  com- 
plaint by  alleging  that  the  inside  or 
the  church  was  built  of  unseasoned 
iuinber,  the  doort*  were  furnished  in 
a  like  manner,  as  were  the  rails,  st.airs 
and  posts,  and  alleging  that  to  repair 
»uch    deficiencies    ^^cnIc^    cost    $1760. 

The  original  plans  have  been  filed 
with  the  county  clerk  and  will  be  given 
to  the  arbitrator  chosen  by  the  court 
f(,r  his  decision. 


PM'MBERS     ORGAMZIOn      .SAMTAIM 
LEAGUE 

'I'hi'  Haniiarv  P^ovelopment  League 
composed  of  plumbiag  manufacturers, 
agents,  master  plumbers  and  jobbers, 
w.is  organized  at  a  recent  meeting  in 
tlK    Palace   Hotel. 

The  organization  is  the  outgrowtli 
of  a  'Plumbers'  Day"  luncheon  held 
by  the  California  Dtveloimient  League 
at  which  men  identified  with  tne 
j)Uimbing  ousiness  were  present  am! 
conceived  the  idea  of  forming  an  or- 
ganization of  their  own.  Tlu-  purr)os' 
of  the  new  league  ib  to  esialjlisa  closer 
relations  among  the  jmriicipants  m  the 
plumtilng  Industry. 


Frank  V.  Mayo,  architect  of  Stock- 
ton, Arthur  E.  Cowell,  present  engineer 
for  Merced  county,  and  Howard  O.  Bis- 
.soll,  formerly  of  New  York  and  San 
Francisco,  have  formed  a  partnership 
and  will  operate  under  the  name  of 
"Mayo.  Cowell  and  Blssell,  Associated 
Architects    and    Engineers." 

Architect  Mayo  is  well  known  along 
the  Pacific  Coast  and  particularly  In 
the  ,San  Joaquin  valley  where  he  de- 
signed many  private  projects  in  ad- 
dition to  .several  schools  and  a  number 
of   other   public   structures. 

Engineer  Cowell  is  a  member  of  the 
-Anifrican  Association  of  Engineers  and 
has  practiced  engineering  for  more 
than  twenty  years,  the  greater  part 
of  which  time  he  held  the  office  of 
Knivevf)r   for   Merced    county. 

iroward  G.  Blssell  has  held  position? 
•vith  V/arren  &  Wetmore  of  Xew  York, 
architects  for  the  Vanderbllt,  Ritz, 
Carlton  and  other  hotels,  and  with 
Thomas  W.  Lamb,  theatre  architect  of 
Xew  York.  Architect  Blssell  ha« 
traveled  extensively  in  European  ar- 
chitectural centers  and  served  for  tw-> 
years  abroad  during  the  world  war  as 
an  offlcer  in  the  infantry. 


rHOI'OSIOIJ        0RG.\.MZ.\T10N        WILL 
CONTROL    LOG    Ot  'IPl  T 

-■Xc'.'oiding  to  wore'  froni  Astoria.  Ore.. 
a  well  defined  plan  i.s  said  to  i)e  under 
way.  al'.hcjgh  still  in  its  prelimiiiarv 
.stages,  to  form  an  organization  wliicii 
will  control  the  oulupt  of  the  variou.s 
logging  camps  in  the  lower  Columbiu 
river  district  and  thus  legulate  th'- 
prices  at  which  lo^s  shall  be  solri. 
Parties  familiar  witl;  the  project  say 
that  two  plans  .are  under  consideration. 
One  is  to  pool  the  interests  of  thv- 
1  imbei -owning  companies  Mito  one  big 
syndicate  \vhich  will  operate  'he  sev- 
eral camps. 


IMS.     \LTOS    AV.ATER    COMPANY 
SHOW^S  LO.SS  FOR  YE.AU 


Los  Altos  Water  Company,  operating 
in  Los  Altos,  reports  to  the  railroad 
commission  for  the  year  1921,  that  its 
opera!  ing  revenue  >vas  $7405.90,  oper- 
ating expenses  $7030.55.  giving  a  net 
operating  revenue  of  $375.36.  Miscel- 
laneous non-operatir.g  revenue  amount- 
ed to  $72.90.  Interest,  rent  and  other 
deductions  totaled  $2001.50.  The  net 
corporate  for  the  year  was  $1553.25. 
The  deficit  at  the  beginning  of  the 
year  .amounted  to  $32,496.90.  Miscel- 
laneous deductions  were  $4.  The  ac- 
eumulated  deficit  at  the  end  of  the  year 
amounted    to    $34,054.15. 


MANI  FACTl  RKD  HOISKS 

\  plan  is  on  foot  le  nianufact  ure 
houses  along  the  lines  of  tho  a.s- 
"Ombling  process  used  ii-  Ford  auto- 
mobiU-  production.  Six-room  houses 
'vill  b(  built  on  small  lots  at  the  rate 
of  one  a  day.  and  will  be  erected  com- 
plete, including  the  lot,  for  less  than 
$6."00,  or  not  over  .six  dollar;-,  per 
inonll:  per  room  on  <;  6%  basis,  exclu- 
sive of  taxes,  insurance,  depreciation 
and  repairs.  It  ii  estimated  that  40«^, 
of  building  costs  will  be  saved  to  th- 
ijuyer.  Standirdizt  d  materi.il  mUI  l.n- 
manufactured  in  quantity  for  every 
pari  of  the  house,  which  will  be  siiipped 
ly  iiuok  to  the  point  of  erection  from 
stoeU>ards  conveniently  located — In- 
du.Jtrial    Digest. 


Ii  the  principle  oT  woman  suffrage 
were  extended  to  some  of  these  build- 
ing   trades    strikes    a    big    dent    would 

lie    male    if     H"     .i-iemploymrnt    pn.i- 
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Building  News  Section 


APARTMENT  HOUSES 


C.jiitract  Awarded.  ^,^ 

STORE   AND   APAKTMENT  BUILDING 

Cost,   $13,961. 
r.ASO    llOBLES,    b'an    Luis    ObisiK)    Co., 

'iwo-story    brick    store    and    apartment 

house     building     (3     stores    and     6 

3-rocm    apartments). 
Owner — Clark   Smith,   Paso   Robles. 
.Vrchitect — Miller    &    Warnecke,    Perry 

Bldg.,  Oakland. 
Contractor — Theo.      Maino,      San      Luis 

Obispo,  Cal. 

(•ompleting   Plans. 

APARTMENTS  ^°5K  ' 

STOCKTON,  San  Joaquin  Co.,  Cal. 
T'.vo-story    brick    apartment    house    (20 

aijartmenls    of   2    and   3    rooms). 
Owner — Louis   Jacobs. 
Architect — Glenn  Allen,  37  South  Aurora 

Si..    Stockton. 

Sjb-figrurcB  Being  Taken.  .,„  „  „ 

APARTMKNTS  Cost.    »40,000 

S\N   FRANCISCO.     &  Clay   100    E  Polk. 

Three-story     and     basement    frame 

(12)  apartments. 
Owner — Kincanon  &  Perego,  159  Sutter 

St.,   San    Francisco. 
I'lans   by   owner. 

Sub-figuie.s    Being    Taken. 

APARTMENTS  Cost,   $150,000 

SAN  FRA-XCISCO.  W  Leavenworth 
62-6    N    Geary. 

Six-story  and  basement  reinforced  con- 
crete apartment  house  (35  apts.,  11 
2-room    and    24    3-room). 

Owner — Grace  Perego.  159  Sutter  St., 
San   Francisco. 

Architect — None.  • 

Contractor — Kincaaon  &  Perego,  loJ 
Sutter  St.,  San  P'Yancisco. 


Contract    .V warded.  ,  _  „„^ 

APARTMENTS  *  Cost,    $17,000 

O.^KbANlJ.     SW  Grand  and  Jean  Aves. 

Two-story    frame    apartments. 

Owner — Di.  J.  J.  Moyer,  14th  and  Jef- 
ferson  Sts.,   Oakland. 

.Vrchitect — None. 

Contractor — Mervln  1'.  Rose,  940  Ox- 
ford St..  Berkeley. 

Contract  Awarded.  „„ 

APAKTMENTS  Cost,    $26,000 

O.AKLAND.      E  Grand  Ave.   150  N  Wel- 

don. 
Thrte-ntory       frame      apartments       (24 

rooms). 
Owner— H.     Danskanon, 

St.,  San  FranciHco. 
.Vrchitect — None. 
Contractor  —  M.      Felix      Sommarstrom. 


647     Alvarado 


2216  Park  Blvd.,  Oakland. 


I'lanr  Belngr  Prepared.  ..„„„„ 

VPAUTMENT.S  Coal.    $80,000 

•SAN  KR.\N<'ISCO.     Broadway  and  Tay- 
lor Streets. 
Three-story    frame    and    plaster    apart- 
ment houHe  (3  4-room  and  1  6-room 
apartments). 
Owner— Withheld. 

Arrhiteri— E.   H.   nenkc.  1317   Hyde  St.. 
San    Francisco. 

r'ontrn''t    .Awnrdrd 

APAIT -  .-oMt.   $t0.00n 

Hj^S    '  .»  Clara  Co..  <'iii      I'ltii 

ti  ■  i  U  S   i'tH. 

T  I..  ■I.'  apart  ment  house. 

(I  W.   Kent  Ik  In. 

,1.    W.    lIlKble,    PiiltiT    BIdB 

<  i.ntr.ieior— E     \'.riiinp»»<pn,    i:i4    K-8lh 
St..  Han  .lonv 

Plans  Crmplelrd— To  be  done  by  |>fcy'» 

Work  ^          ..,,  ,A,^ 

APAUTMBNTS  Cost,   $176.('00 

HAS    FMAXriBCO.  NK   CnHfornl*   and 

Oooclk  '  ^ 


Nine-story  class  A  reinforced  concrete 
community  apartment  house  ''8  8- 
room  apts.  with  music  room  and 
organ  loft  on  roof,  .vnd  garage  in 
basement). 

< )  w  n er — Withheld. 

.^.rchitect — C.     A.     Meussdorffer,     Hum- 
boldt Bank  Bids-,  San  Francisco. 
Con-truction    will   be   started   by   the 

f.r.st  cf  May. 


Cost.    $40,000 
S    California    32    E 


Plans    Completed. 
APARTMENTS 
SAN    FRANCISCO 

Octavia. 
Tliroo-story    and    basement    frame    (9) 

apartments. 
Owner— G.    W.    Burnett,    141    Sutter   St., 

San   Francisco. 
.Architect — C.    H.    Skidniore,    Call    Bldg., 

San   Francisco. 


I'iiriires  to  he  Taken  S'hortly. 

APARTMENTS  Cost,   $100,000 

ROSKBURG.    Oregon. 

Three-story  (50  2  and  3-room)  apart- 
ments  100x104. 

Owner — Geo.  Kohlhagen,  Roseburef.  Ore. 

Architect — R.  W.  Jones  (Inland  Con- 
struction Co.),  Railway  ICxchange 
Bldg.,    Portland,    Ore. 


Plans   Being   Prepared. 

APARTMENTS  Cost,  $500. OOo 

SAN    FR.VNCISCO.        NW      Washington 
and  Gough  Streets. 

Seven-story    reinforced    concrete    com- 
munity apartment   house    (2d   unit) 

Owner  —  Two     Thousand     Washington 
Street.  Inc. 

Architect — C.      A.     Meussdorffer,    Hum- 
boldt Bank  Bldg..  San   Francisco. 
.Vll    the    apartmentb      in    the      second 

unit    have    been    sold    and    con.struction 

will    ho  started   shortly.     The    frame   of 

tile   first  unit  is  completed. 


I'lans   Being  Prepared. 

APARTMENTS  Cost,    $200,000 

SyV.N    FR.VNCISCO.      Western   .Vddition 
IClevcn-slory     and     basement    Class     A 
reinforced        concrete        apartment 
house   (20  5  and  6-room  apts.) 
Owner — Withheld. 

Architect  —  C.   A.  Meus&dorlTt'r.    Hum- 
boldt Bvink  Bldg..  San  Francisco. 


Segregated   Figures  Being  Taken. 

APARTMENTS  Cost.    $18,000 

.•^.\N  FR.VNCTSCO.  Buchanan  and  Her- 
man  Streets. 

Two-story  and  basement  frame  and 
plaster  apartment  house. 

O^vner — ^\■.   S.   iVIcI.-*«'d. 

.Vi'hiti  ct  -Ml  .V' r  .t  Johnson,  B.mkers' 
Investment  Bldg.,  San   Francisco. 

■ontract   Awarded. 

APARTMENTS  Cost.  $31,038 

lUKI.l.NGAME.  San   \laleo  (\).,  Cal.  .NW 

nurlhiBame     .Vve.     ;ind     El    Cnmino 

Reel. 
Two-story     frame     apfirtment     hous<\ 
Ov/ner — Annl<-   I>.   Turner   Johnson,   San 

Mateo. 
Arc  hiiect — W.     li.    Toopke.    942    Market 

St..  San   Francisco. 
Contractor — M'-nsiun    Bros.,    251    Kearny 

St..  San  Francisco. 


REMOVAL  NOTICE 


Arthur     Prlddle.     the     I'uMIc 

t^'innflty    Hiirvey«)r    und    Kstlmn- 

'    .       .        '  •        iructlon    Man- 

KnRlneer  Iuim 

In    Uo.iin    r,Ci<\ 

•ni       \\i|j'un:i      liiiil'liliK.     No.     69." 

MI.Nnlon    Street.    S.    E     Corner    of 

Ml'Blnn    mill    Third    Streets.    San 

l''rnnrlsi*<>.     Telephone  ronnpcllon 

If,    bp    announofd    l«it«r       Arehl- 

trrts.     '"onirpfforn     -^tid     Own<>ri". 

(ilcnne    nud 


Contract   Awarded. 

-■APARTMENTS  Cost.    $60,000 

SAN  FRANCISCO.  NE  Buchanan  and 
Oak    Sts. 

Three-story    frame    (27)    apartments. 

Owner — A.  L.  Nelson,  77  O'Farrell. 

.-Vrchitect  —  Wm.  F.  Gunnison.  1666 
Golden  Gate  Ave.,  San  F^-anci.sco. 

ConfractDr— E.  K.  Building  Co.,  77  O'- 
Farrell  St..   San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $12,000 

SAN  E'RVNCISCO.     -NE  Clement  St  and 

16th  Ave. 
Ihrei -story    and    basement    frame    (6) 

apartments. 
Owner — T,   I.  Strand,  614  Broderick  St., 

San    r'ranclsco. 
Archiiecl — Not    Given. 
Contractor— T.  B.  Strand,   4   Stelner  St., 

San    Francisco. 


Plans  i'eins  Prepared. 

Ai'ARTMENTS  Cost,    $25,000 

S.A.N  FR.VNCJSCO.  26th  Ave.  and  Ful- 
ton  Street. 

Two-story  frame  and  plaster  apart- 
ment   house    (4    4-room    apts.) 

Owner — Oscar    Heyman    &   Bro. 

Architect — Alvin  J.  Stern,  Rankers  In- 
vestment   Bldg..    San    Francisco. 

Owner  Taking   Sub-figures. 

.VP.\I'TMENTS  Cost,  two,  $40,000,  and 
one,  $20,000. 

OAKLAND.  Two  near  Lake  Merritt 
and  one   in   E-Oakland. 

Three  3 -story  frame  apartment  house 
buildings. 

Owner  —  M.  F.  Sommarstrom,  3146 
Cl.ampion  St.,  Oakland. 

Architect- Clay  .N.  Burrell,  First  Sav- 
ings   Bank    Bldg.,    Oakland. 


Plans    Ready   for   Figures. 

APARTMENTS  Cost.    $18,000 

OAKL.VND.      E-19th   St.   near  Athol. 

Three-story    frame    and    stucco    apart- 
ment    house. 

Owner — Ji.hn  Tisch,  14th  and  Broadway 
Oakland. 

Architect — Clay    .\.    Burrell,    First    Sav- 
ings   Bank    Bldg.,    Oakland. 
Figures    will    be    taken    Immediately 

for  a  general  contract. 


BANKS 


Contract  to  be  Awarded  on  a  Percen- 
tage   Basis. 

ALTERATIONS  Cost.   $26,000 

HAYWAItD.    Alameda   Co.,   Cal. 

Alter  and  extend  banking  room  In 
brick    building. 

Owner — Bank   of  Hayw.nrd. 

Architect— Henry  C.  Sinitb.  Humboldt 
Bank    Bldg..    San    Francisco. 

Contractor — Jacob  Thar)),    Hayward. 


BONDS 


MADEKA,  Madera  Co..  Cal— City 
trustees  will  call  election  to  bond  for 
park  and  lamping  trrounds:  pumping 
nre  engine;  water  system  and  puri'hasi 
of  city   hall    site. 

SAX  LriS  OBISPO,  Cat.— Council 
plans  election  to  vote  bonds  of  $20,000 
for  Hewrage  exten.-'lons.  $15,000  for 
septic  l:iiik.  six  culverts  $7tinn.  nnd 
|ir>.nOO  f.r  street  improvoniontn.  W.  B. 
Hurch,   city  engineer. 


WOOniiANn.  Yolo  e'o..  Cnl.  -Grafton 
School  Plslrlct  will  vot"  May  •^,  on 
question  of  IssnInR  bondK  of  $50,800 
lo  finance  construction  cf  new  school 
Triiolc-s  of  district  srn:  Geo,  H,  Fish, 
J,    F,    Anderson    and    W.    W.    Hopper. 


Saturday.    April    IR,    1922 


BtJILDlNG     AND     ENGINEERING     NEWS 


SANTA  ANA,  Cal.— Proposed  to  in- 
stall an  addition  costir.g  $75,000  to  city 
water  plant  to  generate  electrical  cur- 
rent for  street  lighting  and  city  build- 
ings was  defeated. 

MADEUA,  Madera  Co.,  Cal. — Until 
May  2,  bids  will  be  received  by  Super- 
visors for  purchase  of  $12,000  bond 
issue  of  Howard  School  District;  pro- 
ceeds of  sale  to  finance  construction 
of  new  school. 

STOCKTON.  San  .Toaciuin  Co.,  Cal. — 
(;alavoras  School  Di.stri.^t  will  vote  May 
1  on  question  of  issuiui^  bonds  of  ?16,- 
000  to  finance  construction  of  a  new- 
school.  Trustees  of  district  are:  W. 
A.  Odor,  C.  A.  Osborn  and  James 
Urumby. 

STOCKTON,  San  Joaciuin  Co.,  Cal.-— 
Council  plans  election  to  vote  bonds  of 
$125,000  to  finance  extensions  to  Are 
and  police  alarm  systems.  W.  B.  Hogan 
lity  engineer. 

L,OS  ALTOS,  Santa  Clara  Co.,  Cal. — 
Los  Altos  School  District  will  vote 
May  2,  question  of  issuing  $47,000  to 
tinance  new  school  building.  Trustees 
of  district  are:  Harry  A.  Dutton,  Guy 
V.  Shoup  and  A.  C.  Cooper.  W.  H. 
Weeks,  369  Pine  St.,  San  F'rancisco,  is 
the   architect. 


AUiiURN,  Plaoer  Co.,  Cal. — Election 
held  to  vote  bonds  of  $60,000  to  pur- 
chase water  system  of  Pacific  Gas  and 
Electric    Co.,    defeated. 

ST.  HELENA,  Napa  Co.,  Cal. — Bonds 
of  $60,000  voted  to  finance  purchase  of 
privalclv  owned  water  system.  Issue 
provided  $70,000  of  which  $10,000  will 
he  used  for  Improvements. 

AUBURN,  Placer  Co.,  Cal. — Election 
held  to  vote  bonds  of  $65,000  for 
municipal  water  system  failed  to  carry. 

HANFOUD,  Kings  "Co.,  Cal.— Until 
May  4,  bids  will  be  received  by  the  Su- 
pervisors for  the  purchase  of  $65,000 
bond  issue  of  Lemoore  Union  Elemen- 
tary School  District;  proceeds  of  .sale 
10   finance   school    improvements. 

SONOMA,  Sonoma  Co.,  Cal. — Second 
election  held  in  Dunbar  Union  School 
District,  to  vote  bonds  of  f30,000  for 
new  school  failed  to  carry. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  May  1,  bids  will  be  received  by 
Board  of  Education  for  purchase  of 
$271,000  worth  of  elementary  school 
l)onds;  proceeds  of  sale  to  finance 
.school    improvements. 

PQRTERVILLE,  Tulare  Co.,  Ca!.— 
Bond  eleoti.Dn  for  $19,000  to  purchase 
city  hall  site,  failed  to  carry  at  recent 
election. 


PASADE.XxV,  Cal. — At  a  rect^nt  elec- 
tion $3,236,500  in  bonds  were  voted  by 
city  as  follows:  $920,000  for  park  im- 
provements: $175,000  for  water  works; 
$412,000  for  sewage  disposals;  $12,000 
for  an  isolation  hospital;  $25,000  for 
comfort  stations;  $825,000  for  street 
openings;  $117,000  for  the  fire  depart- 
ment, and  $750,000  for  a  municipal 
auditorium. 


MiM^ERA,  Madera  Co.,  Cal. — Voters 
fail  lo  authorize  bond  issue  to  pur- 
c'?ase  of  site  and  establishment  of 
cinip:ng  grounds;  purchase  of  fire  en- 
gir.-^  iird  city  hall  site,  a.i  i  improving 
water    system. 

REDWOOD  CITY,  San  ICateo  Co.,  Cal 

Election    to    vote   bonds   of   $30,000   to 

acquire     municipal     water     works     de- 
feated by  small  majority. 

ROS'EVILLE,  Placer  Co.,  Cal. — Elec- 
tion held  to  vote  bonds  of  $155,000  foi 
municipal  water  system  failed  to  carry. 

TURLOCK,  Stanislaus  Co.,  Cal. — ^The 
$36,000  bond  Issue  of  the  Turlock  School 
District  sold  for  premium  of  $2150; 
proceeds  of  sale  will  finance  school 
improvements. 

OAKDALE,  Stanislaus  Co.,  CaL — 
E;iection  to  vote  bonds  for  municipal 
hospital,  costing  approximately  $40,000 
will  be   held   In  near  future. 

CAIIMEL,  Monterey  Co.,  Cal. — Town 
votes  down  bond  issue  for  purchase  of 
playground  and  city  hall  site,  for  fire 
apparatus   and   erecting  new    city   hall. 

LONG  BEACH,  Cal. — Proposition  for 
sewage  disposal  plant  costing  $100,000 
will  be  on  ballot  at  special  election, 
April    18. 

SAXT.\      B.\RBARA,      Cal.  —  Petition 

askirig     for     proposition     on     ballot     at 

'  coming    election     asking    for    $250,000 

to    extend    water    distributing    system, 

has   been    put   in   circulation. 

FAIRFIELD,  Solano  Co.,  Cal. — Elec- 
tion to  vote  bonds  of  $10,000  for  street 
paving   failed    to    carry. 


CHURCHES 


FigTires  to  be  Taken  Shortly  on  Re- 
vised  Plans. 

CHURCH  Cost,    $60,000 

X'^ALLEJO,  Solano  Co.,  Cal.  Carolina 
and  Sonoma  Streets. 

Brick   church. 

Owner — First  Baptist  Church  of  Val- 
lejo. 

Architects — E.  C.  Hemmings,  Ochsner 
Bldg.,  Sacramento,  and  W.  A.  Jones 
of  Vallejo. 


Figures    to    be    Taken   Shortly. 

CHURCH  Cost,    $40,000 

OAKLAND.     Near  Mosswood   Park. 

One-story  frame  and  plaster  church 
with  terra  cotta  roof. 

Owner — Seventh  Day  Adventists. 

Architect — Clay  N.  Burrell,  First  Sav- 
ings   Bank    Bldg.,    Oakland. 


LODI.  San  Joaquin  Co.,  Cal. — Trus- 
tees of  Evangelical  Church  of  Victor. 
Calif.,  decide  to  construct  $30,000 
church  building  in  Lodl  in  place  of  re- 
cr.nstructing  the  present  structure  at 
\ictor.  A  site  has  already  been  pur- 
chased in  East  Elm  street. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded.  ,  ..  .. 

PACKING  HOUSE  Cost,   flBO.OOO 

NEWCASTLE,    Placer    Co.,    CaL 
Two-story    concrete    packing    house    90 

X   110. 
Owner — Newcastle   Fruit   Growers'   As- 
sociation, Ray  Rippey,  manager  and 
A.  P.  Overhouse,  secretary. 
Contractor— Ira  Boss,  2615  K  St,  Sacra- 
mento. 


I'land   Being   Revised. 

PRINTING  PLANT  Cost,  $140,000 

SACliAMENTO.      11th   and   O   Streets. 

Clas.s  A   State  printing  plant. 

Own.  r — State  of  California. 

Architect — State    Department    of    Engi- 

r.<  f-ring.   W.    F.    McClure,    state    ar- 

cliitect.    Forum    Bldg.,    Sacramento 

NOTE — Plans    are    being    revised    to 

bring  cost  of  structure  within   araoun: 

available   for   construction. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
City  votes  bonds  of  $124,000— $14,000  for 
2  relnfcroed  concrete  bridges,  one  in 
San  Mateo  Park  and  another  in  Bast 
San  Mateo;  $35,000  to  pave  street  inter- 
sections at  Havward  Park  and  East 
San  Mateo:  $50,000  to  im^jrove  and 
widen  portions  of  Baldwin  Ave.;  $25,- 
000  to  construct  main  sewer  in  East 
San  Mateo  to  serve  "Pacific  City' 
amusement  center  and  East  San  Mateo 
properties. 

PLACERV1LI.E,  El  Dorado  Co.,  Cal. 
— Bonds  of  $10,000  voted  to  purchase 
auto  chemical  en,>?in.3  and  construct 
hose   tower. 

SOITTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal.— Bonds  of  $46,000  for  sewer 
construction  and  $14,000  to  lay  out 
civic  center,  defeated  at  recent  elec- 
tion. 


Contract  Awarded. 

ADDITIONS  Cost,    $27,000 

NEWMAN,    Stanislaus    Co.,    Cal. 

Two  addition.s  to  ice  cream  plant,  one 
45x45   feet  and    the   other   15x78    ft 

Owner — National  Ice  Cream  Co. 

Architect — Jas.  T.  Ludlow,  460  Mont- 
gomery St.,  San  Francisco. 

roniractor — C.  Nelson,  328  E-Lindsay 
St.,   Stockton. 


Contracts  Awarded. 

BUILDING  Cost,    I 

OAKLAND.     W  Webster  St.  N  14th  St. 

Four-Ftory  and  basement  reinforced 
concrete  printers'  building  (Gra- 
phic Arts  Bldg.) 

O-ivner — Max  Horwlnskl. 

Architects — S  B.  and  Noble  Newsom, 
Nevada  Bank  Bldg.,  San   Francisco. 

Ciriidiiisr,  Forma,  and  Concrete  to  M. 
C.   Vaughn    (work  completed). 

.S<oel  to  Wetenhall  Co.  (v.ork  com- 
pleted). 

Elevjitor  Car  and  Doorii  to  Fraunedcr 
Ornamental  Iron  Co. 

C.irpenter   Work    to    Mcintosh    Bros. 

P;tiinlner  to  J.  T.  Hogan. 

Plumbinfc  to  Oscar  Zeis. 

Floor   Hardener   to   Dwan    &   Co. 

Kleetrlcnl  Work  to  Advance  Blec.  Co. 

Steel  Sash  to  Lupton 

Tile    Partitions    to    Martin    Back. 

«;ias.s  to  Fuller  Co. 

Metal  Doors  .and  Trim  to  Firo  Protec- 
tion  Products  Co. 

iMasterlnsr  to  T    D.  Sexton. 


Ornamental  Iron  Work  Contract 
Awarded. 

WHOLESALE   BUILDING  Cost,   ap- 

proximately   $500,000. 

SAX  FRANCISCO.  SB  Fremont  and 
Mission    Streets. 

Kiulit-story  class  A  wholesale  building. 

Owner-^Walton  N.  Moore  .<c  Co.,  (Dry 
(Goods  Dealer). 

Architect — George  Wm.  Kelhani,  Shar- 
on  Bldg.,    San   Francisco. 

Engineer  —  H.  J.  Brunnier,  Sharon 
Bldg.,    San   Francisco. 

lontractor — The  Foundation  Co.,  Hol- 
brook  Bldg.,  San  Francisco. 

Ornamental  Iron  "Work  awarded  to  The 
Folsom  Street  Iron  Works,  ISth 
and   Folsom  Steets. 


Plans      Being  Prepared. 

WAREHOUSE  Cost,    $5,000 

P.\SO    ROBLES,    San    Luis   Obispo    Co., 

Cal. 
One-story    brick    warehouse. 
Owner — Chas.  Cutler. 
Architect." — Miller    &    Warnecke,    Perry 

Bldg.,  Oakland. 


To  be  Done  by  Day's  Labor. 

ALTERATIONS  Cost,    $ 

SACRAMENTO,   Cal.      3rd   and  X  Sts. 
Alter     building     for     laundry      (steam 

power      plant,      electric      generator 

system,   etc.) 
Owner — Modern  Laundry   Co. 
Architect— C.  C.  Cuff,   226  Forum  Bldg., 

Sacramento. 
The    laundry    equipment    will    be    in- 
stalled by  the  American  Steam  Laundry 
Equipment  Co.     The  alterations  to  the 
building  will  cost  about  $7000. 


Contract   Awarded. 

FACTORY    BUILDING  Cost.    $10,000 

SAX     FRANCISCO.        NE     Bryant     and 

Sterling, 
cmo-story    reinforced    concrete    factory 

building. 
Owner — Magnolia      Metal      Co..      Pacific 

Bldg.,    San    Francisco. 
Architect  —  Dodge      A.      RIedy,      Paclfli 

Bldg.,  San  Francisco. 
Contractor — Fred  Moller.   180  Jessie  St.. 

San  Francisco. 


Contract  Awarded. 

BrtTLDTNG  Cost.    SlO.SOn 

SAN  FRANCTSCJO.  West  DIvlsadero  50 
N  Bush 

Two-storv  frame  coal  stornee  hnlMlng. 

o\vn.-r — Piombo    Brothers.    nreml.<5e3. 

Architect — L.  Travers.  85 1  Union  St., 
Ran    Francisco. 

c'(  ntrnrtor — S.  Montanl.  1753  Green- 
wich   ."^t..   San    Francisco. 


X..^l\\.  Nana  Co..  Cal.  —  Drainace 
c'^mmittee  of  Nana  County  F^rm  Bu- 
ro-u  nnn'->unces  Simon  Lena  and  Son 
of  St.  Helena  will  pnrcha.«e  equipment 
.Tnd  establish  a  plant  in  Napa,  for  the 
manufacture  of  drainage  trie. 
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FRESNO,     Fresno     Co..     Cal.— O.     X.  Plana    Being:   Prepared.  K.   MoL«ran   &   Co     S    F     S9S<»  Hoo-    m^ 

Clark   and   J.    H.    Wooden    have   organ-  FLAT   BUILDINGS                 Cost,    $40,000  deducr    ifi  onn  '   T'os    L/a    t'^^^'    ,l\ 

ized   the   Independent   Ice   Co.,  and  will  S.VX    FRANCISCO.      Geary    St.    opposite  oeouct    »6,000.     (2)     add    J300;     (8) 
erect  a  25-ton  capacity  plant  at  A  and                Park. 

Pickford  streets.  Four    2-story    frame    flat    building's    (2  Matthews      Constr,      Co.,      Sacramento, 
5-room    flats   each).  $944,li2S;    (1)    add    f34,000;    (2)    add 

NEWARK,    Alameda    Co.,    Cal. — Cali-  Owner— Withheld.  J2700;    (3)    deduct    $2000. 

fornia    Vegetable     rjnion    announces    it  Architect — Alfred     Kuhn.     833     Market  Clinton   Constr.  Co.,  S.  F,  $988  000-    (1) 

■.vill   erect   packing  plant   here.     Cham-               St.,    San    Francisco.  deduct    $5,000-     (2)    add    S500-'   (it 

l>er  of  Commerce   interested  In   project.                                        ^  »     «#     \»/ 

To  be  Done   by  Day's  Work.  George    A.    Whitmeyer    &   Sons,   Ogden. 

ML-.-^IPIAN,    Sutter    Co.,    Cal.— Sacra-  FLATS                                         Cost,     $14,000  I'tah,    $1,031,109;     (1)     deduct    $16,- 

P.ento-Northern  Railroad  will  construct  ''^-^>«'   FRANCISCO.      SW   3rd  and   Irwin.  727;    (2)    add    $904;    (8)    . 

warehouse  at  Meridian  to  house  barley  Two -story    and     basement     frame     <4)  Barrett    &    Hilp,    &.    F.,    $1,082,000,    (1), 

nnd   rice   crops.  ^      flats.  ,2)    and    (8)   . 

Sa^F^ai'cis^'"'''   ^''   ^'^''*°"   ^*'  Campbell    Bldg.    Co..    Salt    Lake    City. 

TACOMA.   Wash.-Bids  are  being  re-  Architect-None.    '  1-0^^  ^^i^  ,?1,t*'"'"'"=   ^'^  "^^ 

ceived  by  Port  of  Tacoma,  612  Tacoma                                      x.     L ".'   ^   '  ♦LOOO- 

Lldg.,   to   construct   transit   shed   No.    1  Contracts  Awarded  .              "^  ^®'"®  received  at  Washington 

on   Pier  2.   the  first  unit  of  the  Port  of  FLAT.S                                          Cost,    $16,000  °''   *^®   general   constructlong. 

Tacoma.      Shed    v.ill    be    of    gunite    and  SAN    FRANCISCO.      NE    11th    Ave.   and  Mechanical  Eqnlpnent 

timber  construction,  1040x180  ft.    Plans                Judah   St.    36x100.  F.  W.  Spencer,  Salt  Lake  City .  .$235,400 

may    be    had    from    Secretary    of    Port.  Two     two-story     and     basement     frame       Turner   Co..   S.    F 286  400 

Kdward  Kloss,  on   deposit   of   $75.                          and  plaster  flat  buildings   (6   3  and  Rushlight  &  Hashtorf.  Portland  311*497 

^...r  .x,r.    ^T~^T      «,           o  OwneV-Trs    V^X^^-  Bergh-Griggs,    Tacoma,    Wash..    8Si:977 

OAKLAND,  Cal.— The  La  Blume  Soap  V^^! — :     f;  *j  Jo*}®-  ,  jas    Plnkerton    «?    F                           att  sin 

CO..  Paris,  contemplates  the  erection  of  Archuect— Frederick     W     Quandt,    Mo-       gcott   Co  %     F  ^       IIIH^ 

a    $1,000,000    plant    in    Oakland,    accord-  ^.       nadnock    Hldg.,    San   Francisco.  w^!    i^^U^/    *^--y'- !^?'^!2 

ing    to    word    received    from    Morris    N  ♦■I'neral  Contract  to  Joel     Johnson,  180        *^"^-   F.  Wilson,  S.   F 347,456 

Schneider,       Oakland       merchant      and,  ^.,     J'ssie    St.,   at   $13,075.  Lawson   &  Drucker,   S.   P 363,000 

members     of     the     Oakland    Merchants'  *"-^'''*^*"^*'.  ^"'^    to    W     H.   Kirsten,    55       Antone  Lettich,  S.  F 899,000 

Exchange.     The  announcement  is  made  „    ,  'V.*^       '®^^,  *'-•  3-t  $632.  The    following    bids    were    received    at 

by    E.    H.    Hart,    secretary    of    the    Ex-  *  "'"cV"* /^i-^^*'^''^    Caison,    4180    17th  Washington     D    c- 

change.       The    soap     company's    manu-  r>,u,„bi„!^    t'o"^"*      ^av     3668    18th    St         G.   E.   Engineering  Co.', $369,000 

facture    is  made   principally   of   lemon.s.  ""'^f 'j'fggV;    ^"«    ^^^^    3668    18th    St..       g.  w.  Rlttenhouse 297:881 

S.    Faith    874,727 

FRESNO,   Fresno  Co..  Cal— Directors  pians  Being   Figured.  Otto  W.  Lindberg 817.888 

of   California   Peach   and   Fig   Growers'  FLATS                                          Coat     124  000  Nolanrt   CHfforrt   nn                             «ki  nnn 

Association      contemplate     erection     of  san    FRANCISCO.      Lake    St     and   iub  '"**"" 

million  dollar  packing  plant  on  20-acro  Ave 

reservation    just    east   of   the   Sun-Maid  Two    2-story    and    basement    frame    flat  ^aai  FUANCJcjro     Until    \nrii   •'4     in 

plants,   to    replace   structures   destroyed                buildings    (4    6-room    flats   and    Ira-  a  ^^    kiJ        .f^^  >      i  C^ }}  "*:   ^^ 

by   Are.      Plans  for  the  proposed  build-                raeesS  ^-  ^-  ^^^°  ^ '"  ^^  rceeived  by  Quarter- 

Ings   were    prepared   more    than   a   year  owner— Withheld  T^^^^f  Supply  OiFicer,  Fort  Mason,  un- 

ago   but  were  held  up   due   to   financial  Architect— Alvfn  J    Stern    Bankers   In  '^^'a  ?';T"'^.'"   "Y    "2-63,    for    furnishing 

difficulties       J.    F.    Niswander    is    vice-                vestment    BrngslnF^Sc^^^^^^  and  delivering  lumber,  cap  screws:  ma- 

president    and   general   manager  of  the                                    ^  °^"    ''*"    *  rancisco.  chine    bolts;    brass    wood    screws;    car- 

I'ompany — —  riage    and    stove    bolts;    fire   clay;    butt 

hinges;  pipe  fitting.s;  iron;  nails;  rivets; 

GARAGES  ^000  Ibs.  structural  steel,  etc. 

FLATS                                                   ~—                                                  ■  WASHINGTON.  D.  C— Following  bids 

*;0'l|'"^t  '^^*'"*^^^  received  by  Bureau  of  Yards  and  Docks, 

o      .        ♦    *     ^^j,^A  rjilT^R.^,  .,.T^       ^          ,.         Cost,   $ N.Tvy    Dcp.Trtment,    under    Specification 

SV"»*mo'^*  ^     '^^®**-                  r^     *     .i«ftnn  BL  KL1N(, AME.      San      Matto     Co.,   Cal.  4507,    for    elevators    and    dumb    waiters 

FLATS                                             Cost,    $13,000                 San  Mateo  Drive  ne.ir  Howard  Ave  at  San    Dieiro    Calif     Nivnl    Rn>K»       nti« 

OAKLAND.     E  Staten  Ave.  325  N  Grand  One-story   reinforced   concrete  garage.  Elevator  Co..   810   ISth  St.    Washing?on 

Ave.  Owner — Herman   C.   Vielbaum.  $38,477.  90  days-   Holllster-Whitnov  Co 

Two-story    frame    14-room   flats.  Engineer--J.   W.   F.   Ryan     1202   Broad-  207   N   2nd  ^     Quincy    111      $38  946    120 

Owner— Eva    G.    Hutchinson.    2020   10th                way.  Burlingame.  davi  wuincy.  in.,   »3s.»4e.   jro 

Ave.,    Oakland.  <  ontractor    —    Burlingaine    Bldg.,     Co..  '  

A'nVri'fo7''r*-A       Mnller       Sv„dl«ate                ''"'  Broadway.  Burlingame.  WASHINGTON.      D,     C  -   Parmelee- 

Contraetor— F.     A       Muller.     Syndicate  _ _  Dohrmann    Co..    436    S    Broadway.    Los 

l.iag..  uaKiano.  m  U  JTT?  xriu  ir  \r  m      iirr^ozr       Axrr.  Angvles,     Cilif.,     at     $38,400.     awarded 

(tUVtKlSMtNT      WORK      AND  contract  by  Bureau  of  Yards  and  Docks, 

^?°.*I.?,*'*  Awarded.                                 ,- -„„                                   SlTIPPr.TFf:  ^^"-'y   Department,   under   Specifications 

^^tl^.^.r.       err    ^  , o»v    c.^""* •-".'SPk                                   ^UffHiLb  4557^    ^^    fumlsh    and    install    mess   and 

OAKLAND.       SE    E-18th    St.    and    89th . kitchen    equijiment    In    Naval    Tralnlnr 

^"^^^        ..                .             -    .                              MThr.r,,r     n,.^=       a^^     t;.          .             .  station    at    San    Diego.    Calif.;    time    to 

Two-story    16-room    frame   flats.                           Mahony     Bros..     San     Francisco,     lovv  complete,    65    dayi. 

Owner — P.   Roberts.  758  Broadway,  San  ludders    for    general  ^construction,    and  

Francisco.  1".   W  .  Spencer  of  Salt  Lake  City,  low  on  WASHINGTON.  D.  C— Following  hide 

Archltecf— None.  the    mechanical    equipment.  received     by      r.urenu      of     Yards     and 

Contractor— J.  Salanavo.  931   Pacific  St..           SAN  rUANCISCO— The  following  bids  Docks.   Navy   Dep.irtment.   under  .Specl- 

Han    hrancisco.  ^^^e    received    on    April    10th      In    the  Acat'on    ^'^^     >5'>6.   for   kitchen   and   diet 

.     T!      '.     n.      ,  office     of    J      W      UnhArtn      <5ii AAr»,i-i„»  kitchen    eqiiliimiMit    at    the    naval    base. 

To  be    I)one    by   Day'H  Work  '     ^  ,}     *••     ^-     ^^ooerts.     iiupervlslng  _>^j,^    DieKO    Calif- 

FRAME   FLATS                        <'osi.   $10,00o  Superintendent.    Post   Office,   San    Fran-  itcn     (1)     entTre    work-     (2>     add    or 

SAN    FRVNf-l.'^CO.         SW    Church    and  Cisco,   for   the   construction   of   nineteen  dedu.-t    from     Item     (1)     based    on    oll- 

Twenty-sixth    Sire.iH              ,.,_.,  reinforced     concrete     buildings     of     the  Miming  rniiRes;  (3)  add  or  deduct  from 

o^vS;r-^^^d^^"r;;o^:n.'27^"^larr?s*o.•:  ^srnara/rhM  "°'"""'  V  i;^''  ^'^"  iVb7o;Vnd''',ri./Tv.;;nurs"-^''''"  "'•'"'" 

St..  .an  Francisco.  chtXaT^tq'u'pmrnT   ^B^d  '^'-er^  a".*,;  «    «•  «-'on"ltovVi;t"fg.^t:o..  500  Block 

,   ,   A  opened    In    Wn,hino-Vnn  ^^  •""•    <^""«  'V    ^t..    Hfiltlmore,    Item    (1) 

»'«"•  Completed.                                    .,.„„.  "P'-ned    In    Uashlngtoru  $10,153,77;    CJ)    plus   $540;    (3)    plus  $100. 

^.^b^h.    ,v.^,,.^         V..,    ^9P."''    .*^*''°2  w    u            f'*"*''-"'    Conrtrnctljw  Parm.-l.  o   &    Dohrmann.   436   S   Hrond- 

.SAN    FUANCI.'JCO.      NE   California   and  Mahony   Bros..    Flood    Bldg..   San    Fran-  way.  Los  Angeles.  Calif.,  Item   (1)   $28,- 

28rd   Ave.                                                                      cIsco.    $844,500;    alternate     (1)     add  •''S     60   days;    (2)    plus   $122,60;    (8)    de- 

Two-Htory     and     basement     frame     (4)                $13,568;     (2)    add    $900;    (8)    deduct  ''"«=t  $607. 

"at*                                                                                      $9  000                                                     ueuuci  j^^,^,    ^^^^    ^^^^   ^^^   ^  ^^      ^^^    Diego, 

owner— John    V.   Strefel.    184    28rd   Ave..  ,,„_„-,,    „_„.     „,„    ii.r-««i-««    t«4.  «...  "'''"   <'>   $22.2.'?r.  37.  60  days;   (2)   d.duct 

Han   Francisco.  iiannan    Bros..  San   Francisoo,   $846,248;  $goo-    (3)    $598  76 

Architect— Not   glv4.n.  ")   deduct  $1869;   (2)  deduct  $2000: 

'")    '*''«*    $8811.  WASHINGTON.    D.    C— Hld«    are    b«- 

Coniract  Awarded.  I-iuiko  &   Borgntrom.  S.  F..  $860,400;  (1)  ing  received  bv  the  Bnronu  of  Supplen 

P'l'ATH                                             Cost.    $10,375                 deduct    $4000;    (2)    deduct    $400,    (8t  •'"<•     Accounts,     Nnvv     Dopartm-nt.     for 

.Hy\N     ri'.A.NCISCO.       K     Powell     98-6    N                n^j    $8760.  fiirnlshInK    and    d.llvorInK    •dippHeH    to 

Greenwich.  .^iitarman  Conatruoilnn  Co     r»««  Mnin>.  ^avy    Yatd»  as   follows;  date   for  open- 
All      work      except      iiKhllng     fixtures.            "^  j,,^  "   |°C4  goo      ?n    17R?     rs\  ^«  '"«  ''"'•  "■  "■'»«•>  "^  «>'»««  of  ouch  i-«ra- 

■  haden.       rndlulom,       was       lientern.                 Jow.i.    ».mi4.8(io.     (i)     |750.     (2)     do-  riapli 

flnlNh   hardware   and   grndlng   for  a                ''"'"t  ♦800;   (8)  add  $9,000.  Sohednio    ^526.    for   Mnre   Island.    8i00 

two-story   and    basement   framn    (2>  IC-ilx  rt  K.  McKee.  Kl  Paso.  Texas,  $866.-  .xt.indnnl    bra^a    Ixilln    and    nuts     May    2 

fl«t»-                                                                                 ^''O     H)    ndd    $4950;     (I)    ;     (8>  ^rhed.   sr,74.   for   Pug.-f   .Sound.   Wash,. 

Own.-r— L.   Hnnrhero.  17  Toncany  Alley.                add   87.000.  i     nlr    ejfrtinjr    .ipparntus    and     1    con- 

»      ^H^  .''■"f"*'!,"**'                ..^    T.    .         a.  Itobert    Trr.Kt.    S.     F.    $891.60      (1)     add  ■'•  n'"«<«'   pump;   May   I. 

Archlt.ct--L.    Traverse    664    Union    St..                |»7i«.  i\\  ^aa  t\\t\n      t\  Laa  l^ii^i^  .Sch.  d.    ;'.'i7s.    f,,r    Mare   Island.    108.000 

flan   Francisco.                                                      w     w.l./n^fi,-     t «'<..,««    ^'.'^^  f'^'    Porinbln   alootrlo  cord;   May   I. 

C'.nirsctor  -     J       Karnorchls      A      Co,  -'     ".   .VA"'   *^'"*''"-    »89«.700:    (1)    add  Srhed.    Pfi79,    for    I'uaet   Sound,    aul... 

premlee*.                                                                   $11,000;    (8j    add   $1,000;    (8)   .  matlo  telephone  system;  May  2. 
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WASHINGTON,  D.  C— Following  is 
complete  list  of  bids  received  by  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment, for  constructing  roads  and 
walks  at  San  Diego  Naval  Base,  Calif., 
under    Specification    No.    4602: 

Item  fl)  entire  work  complete;  (2) 
■do,  omitting  roads  under  alternate  A; 
(.3a)  add  or  deduct  from  items  (1)  and 
(2)  for  each  cubic  yard  of  excavation 
In  connection  with  roads  and  walks; 
(3b)  each  square  yard  of  road;  (3c) 
each  square  yard  of  walk  more  or  less 
than  shown  on  drawing's. 

G.  B.  Engineering  Co.,  449  W  42nd 
St.,  New  York  City,  (1)  $73,700,  time 
specified;  (2)  $57,700;  (3a)  $1;  (3b) 
$3.20;   (3c)  $2.25. 

David  H.  llhine,  1615  Fern  St.,  San 
Diego,  Calif.,  (1)  .^75, 294.60,  75  days; 
(2)  $60,224.60,  72  days;  (3a)  $1.25;  (3b) 
$4.25;    C3c)    $2.70. 

WriPTht  &  Doran,  Spreckles  P.uilding, 
San  Diego,  (1)  $60,000,  90  days;  (2) 
$47,000,  90  days;  (3a)  roads,  $2.8S;  walks 
$2.30. 

De  VVaard  &  Cobham,  Granger  Build- 
ing, San  Diego,  (1)  $69,000,  75  days; 
(2>  $53,000;  (3a)  $1;  (3b)  $3.65;  )3c) 
$2.70. 

John  Engeboltscn,  McNeece  Building, 
San  Diego,  Calif.,  (1)  $77,700;  (2)  $62,- 
368:  (3a)  $1;  (3b)  $3.33;  (3c)  $3.06. 
walks;  92c,  curb. 

Riley  &  Peterson,  L.oma  Portal,  Calif, 
(1)  $53,000,  75  days;  (2)  $41,800,  55 
days;  (3a)  add  $1,  deduct  50c;  (3b) 
$5.70;  (3c)  $2. 


Clinton  Construction   Co 203,400 

N.    F.   Nielsen    207,676 

The  bids  on  the  plumbing,  heating, 
electrical  work  and  painting  will  be 
given    out    later. 


WASHINGTON,  D.  C. — Naval  Appro- 
priations P>ill  carries  request  for  $2,- 
282.000 — of  'this  $750,000  is  sought  to 
rebuild  wharves,  dikes,  walls  and  quay.-s 
at  Mare  Island  Navy  Yard.  A  total  of 
$2,800,000  is  improvements  along  these 
lines  are  prooosed.  Other  items  in- 
cluded in  the  Bill  are:  Mare  Island 
ammunition  depot,  $100,000;  San  Diego, 
for  completion  of  marine  base,  $482,- 
000;  San  Diego,  to  continue  naval  hos- 
pital in  Balboa  Park,  $500,000;  San 
Diego,  naval  training  station,  $125,- 
000;  Puget  Sound  navy  yard,  $90,000; 
Puget  Sound  ammunition  depot,  $8000; 
Pearl  Harbor,  Hawaiian  Islands,  ad- 
ditions to  drydock,  $128,000;  ammuni- 
tion depot,  $15,000;  additions  to  suli- 
niarine  base,  $64,000. 


SAN  FRANCISCO— Until  April  21,  11 
A.  M.,  bids  will  be  received  by  U.  S. 
Kngineers  Officer,  240  Montgomery  St., 
for  furnishing  and  delivering  Rio  Vista 
Solaro  county,  pipe  and  pipe  fittings, 
valves,    etc. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


'contract  Awarded. 

l^ODGE   BUILDING  Cost,    $50,000 

J>1NUBA,  Tulare  Co.,  Cal.  K  and 
Tulare    Streets. 

Two-story  brick  and  reinforced  con- 
crete lodge  building  with  roof  gar- 
den. 

Owner — Dinuba  Fraternal  Hall  Associ- 
ation. 

Architect — Anton  Johnson,  Kingsburg, 
Cal. 

Contractor — Woltz  &.  Vetter,   Dinuba. 

Contract   Awarded. 

BUILDING  Cost,    $92,000 

PASADENA,     Los     Angeles     Co.,     Cal. 

Holly  St.  and  Marengo  Ave. 
One  and  two-story  and  basement  brick 

mortuary    building. 
Owner — Turner   &   Stevens. 
Architects — W.    A.    and    Rea    P.    Taylor. 

966  Elizabeth   St.,  Pasadena. 

Bids  Opened. 

GIRLS'  HOME  Cost.  $225,000 

SAN  FRANCISCO.     N  McAllister  Street 

W  Jones  Street. 
Nine-story   Class    B    girls'    home    build- 
ing (territorial  headquarters  on  1st 
two    floors    and    hotel    above). 
Owner — Salvation    Army. 
Architect    —    Norman     R.     Coulter,     4G 
Kearny  St.,  San   Francisco. 
General    Contract 
K.  McLeran  &  Co.,  Hearst  Bldg.. $157,700 

Vuktcevlch  &  Bagge   164,000 

Barrett   &   Hilp    185,670 

IJordwell  &  Zimmerman  193,000 

fi.  L.  Peterson  209,606 


Contracts    Awarded. 

ADDITION  &  ALTER  Cost,   $382,648 

DECOTO,    Alameda    Co.,    Cal. 

New  brick  building  and  alter  present 
building   of   Home. 

Owner — Masonic   Home  of  California. 

Architects — Wm.  Mooser  and  Edw.  G. 
Bolles,  associated,  Nevada  Bank 
Bldg.,    San    Francisco. 

IDxcavntingr,  Concrete,  Carpentry,  Roof- 
ing nnd  Omanientul  Iron  to  Law- 
ton  &  Vezey,  Call  Bldg.,  S.  F. 

Ilrick,  Cast  Stone,  Steel,  Lathlnar  and 
PlflNtcrlnfv  to  H.  N.  Larsen,  Monad- 
nock    Bldg.,    San    Francisco. 

.Sheet  Metal  Work  to  the  Oscar  Krenz 
Copper  &  Brass  Works,  626  Bryant 
St.,    San   Francisco. 

Travatlere  and  Terraaseo  to  P.  Grass! 
&   Co.,    135    Tehama  St.,   S.   F. 

Tile  Work  (walln)  to  Mangrun  &  Otter, 
827    Mission    St.,    San    Francisco. 

I'hinibine,  Heating  and  Electric  'Work 
to  O.  Kurtz,  445  Stevenson  St.,  S.  F. 

fainting  to  J.  R.  Kissel,  1747  Sacra- 
mento   St.,    San    Francisco. 


HOSPITALS 


Plans    Being    Prepared. 

HOSPITAL  Cost.    $50,000 

MERCED,    Merced    Co.,    Cal.      27th   and 

M  Streets. 
Two-stoiy    hollow    tile    hospital. 
Owner — Mercy  Hospital  Association. 
Architect — Ira      W.      Hoover,      Planada. 

Merced  Co.,  Cal. 


LOS  ANGELES,  Cal.— C.  E.  Kimlin. 
manager  Glendale  Sanitarium  (Seventh 
Day  Adventist)  announces  competitive 
preliminary  sketches  are  being  con- 
sidered for  a  $500,000  reinforced  con- 
crete and  hollow  tile  fireproof  hos- 
pital on  a  new  20-acre  site  just  pur- 
chased near  the  junction  of  E  Broad- 
w.ay  and  Wilson. 


YRBKA,  Siskiyou  Co.,  Cal. — Construc- 
tion of  the  proposed  $200,000  county 
hospital  has  been  postponed  by  super- 
visors on  request  of  taxpayers.  Geo. 
C.  Sellon  &  Co.,  Mitau  Bldg.,  Sacra- 
rnonto,  architects. 

LOS  ANGELES.  Cal. — Walter  Slater 
Co..  2314  Santa  Fe  Ave.,  Los  Anareles. 
was  awarded  the  general  contract  at 
$65,100  for  eroctint;  four  infirmary 
buildings  at  the  county  farm.  Plumb- 
ing w.as  a\\arded  to  Lohman  Bros..  ,it 
S14.027.  and  electrical  work  to  F.  R. 
Cronenberger  at  $1448.50.  Plans  by 
Wm.  Davidson,  county  mechanical  en- 
gineer. The  buildings  will  be  each 
l-story,  34x16(1  ft.,  frame  construction, 
plaster  exterior.  over  Buttonl-'ith, 
shingle  roofs,  pine  trim,  cement  and 
maple  floors. 


HOTELS 


Contract  Awarded. 

STORE    &    ROOMING    HOUSE  Cost, 

$30,997. 
FRESNO.    Cal.      Mariposa    and    P   Sts. 


A.   E.   Leitch 


F'red   Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Successors  <o   K.   S.  Warner 

Office   and    Warehou.se: 

1110  SECOND  ST.,  SACRAMEXTO 

Plionc    Main   726 


STORE    AND    ROOMING    HOUSE. 
Owaer— E.  A.  Walrond,  2809  Fresno  8t, 

Fresno. 
-Architect — None. 
Contractor — Minard  &  Casteel.  313   Ab- 

by  St,  Fresna 

Low  Bidder. 

ADDfnr.  s  Cost,  $ 

P.ICHMO.VD,     Contra     Cost  a     Co.,     Cal. 

Macdonald    Ave.    near    6th    St. 
Two-story   addition    to    present    l-story 

brick   store,  for  hotel   bulldlns   (40 

rooms). 
Own' rs  -John   and    Pete   Handy. 
A'chit<ct — Albert  Fabre,  110  Sutter  St., 

."^'an    Francisco. 
Lov/     1  Udder — Carl    Overall,    Roosevelt, 

1  Richmond. 


I'ETALUMA,  Sonoma  Co.,  Cal.— 
Pi-taluma  Chamber  of  Commerce  has 
signed  agreement  with  Hockenbury 
syndicate  to  construct  hotel  containing 

1fio    rooms. 


POWER  PLANTS 


Plans  Being  Prepared. 

SUB-STATION  Cost,    $70,000 

YUBA  CITY,  Sutter  Co.,  Cal.     O'Banlon 

Corners  near  the  old  Grant  school. 
Sub-station.  , 

Owner — Pacific   Gas   and   Electric   Co. 
Architect — Engineering  Dept.  of  owner, 

145   Sutter  St.,   San    Francisco. 


SAI-EM.  Ore. — Enterprise  Electric 
Co.,  Enterprise,  Ore,  applies  lo  state 
eiigit.ci  I  for  permit  to  appropriate  15 
second  feet  of  water  from  oast  fork 
of  Wallowa  river  to  develop  power  to 
.'-•upply  four  town.s.  With  previous  ap- 
propriations, 2C0O  h.  p.  will  he  gfMie;-- 
ated  under  a  head  of  1174  ft  Construc- 
tion includes  a  crib  and  rock  fill  dam. 
a  pipe  line  5420  ft.  long  and  an  impulse 
wheel.  Total  cost  of  now  diversion 
works  is  estimated  at    $100,000. 

CALIFORNIA— Pacific  Gas  and  Elec- 
tric Co.,  will  reconstruct  its  power 
line  p.cross  the  Carquinez  straits,  ac- 
cording to  word  from  Martinez.  The 
work    will    cost   approximately   $269,000. 

LOS    .\NGELES,    Cal.— Until    3    P.    M 
.\pril  2s,  bids  will  be  received  by  public 
service    commission,     207    S    Broadway, 
for    cross    arms.      Spec.    P-268.      Jas.    P. 
A'roman,    secretary. 


PUBLIC  BUILDINGS 


Plans  Being  Prepared 

COMFORT    STATION  Cost     $ 

OAKLAND.    Cal.      14th    St.    side    of   Cltv 

Hall. 
Comfort    station     (marble    steps,    floor 

partitions,   etc.) 
Owner— City  of  Oakland. 
Architect— Chas.     W.     McCall.     Central 

Bank    Bldg.,    Oakland. 


MADERA,  Madera  Co.,  Cal. — Ameri- 
can Legion  Post  of  Madera  will  seek 
S..4.000  appropriation  from  supervisors 
to  finance  construction  of  memorial 
iiuildlng  in  Madera. 


KEXO.  Nevada — Memorial  Committee 
of  Chamber  of  Commerce  selected  site 
140x130  ft.  at  corner  of  Granite  and 
Court  streets  on  which  it  is  proposed  to 
er^ct  soldiers'  and  sailors'  memorial 
i>uildinK. 


.s.AN  FRANCISCO— Until  April  14.  12 
M..  bid.s  will  bo  receivod  bv  Ja.-s  De 
Succa  Secretary,  Park  ("oil-mission. 
Park  Lodge.  Golden  Gate  Park,  for  fur- 
iiisning  and  deliv.ring  f.OO  park 
benches:  samples  mav  be  .^een  at  office 
ol    the  Secretary. 


FRESNO,  Fresno  Co.,  Cal.— Super- 
visors  propose  to  low  direct  tax  to 
raise  between  |225,O00  and  $250  000  to 
finance  construction  of  "hall  of  records- 
— work  to  be  started  within  next  IS 
months.  Preliminary  plans  for  the 
structure  have  been  prepared  bv  Archi- 
tect Eugene  Mathewson,  Cor>-  BldK 
Fresno.  ' 
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OLY.MPIA.  Wash  —Western  Granite 
Co.,  l^latlron  Bldg.,  Seattle,  awarded 
contract  to  furnish  granite  reijulred 
for  Legislative  Building  ol  State  Capi- 
tol Oroup,  the  general  contract  for 
which  is  held  by  Pratt  &  Watson, 
(H:--inpia,   Wash. 


SAN      FltANCISCO — Following      bids 
recf;ived    ty     Board    of    Public    Works 
April  12th: 
General    Conatrnction — Horace    Masn 

School 
Anderson    &    Rlngrose    (low) ..  .$302,382 

Louis  J.  Cohn   314,445 

V.  J.  Riley 834,786 

i_linton  Construction  Co 321,700 

Kleetric    Work — Horace    Mann    School 
Butte  Elec.  &   Equip.  Co.    (low)  .  .$12,922 

H.  S.  Tittle    16,502 

tilobe  Electric  Works    14,237 

M.   E.   Byan    14.892 

S.    M.    riadelfinger    15,185 

Standard  Elec.  Co 16,294 

F.   E.  Xewbery  Co 16,678 

The  Turner  Co 16,080 

r'ollonan  Elec.  Co 16.847 

llentlng  mid  Ventilating — Horace  Mann 

School 

P.  J.  Enright   (low)    |21,910 

C.    Petersen   Co 23.800 

A.    Lettich    28,333 

.1.    E.    O'Mara    21,996 

Scott   Co 22,02") 

The  Turner  Co 26,880 

<;il'ey-Schmidt  Co 25,996 

I'luinbing — Horace  Mann   School 

A.  Leitit.h,   (h)w)    819,902 

Alex.   CoUman    21,448 

Turner    Co 20.800 

(iilley-Schmidt  Co 28,398 

PlanterluK — Horace    Mann    Sckool 

J.   Greenback    (low)    846,267 

Ptter    Bradley    47,700 

McGruer  &  Siinpson   64,433 

Jas.    F.Sinith 67,000 

ConatrnctinK  Exhibit  In  Ferry  Bnlldlnx 

Louis  .1.  Cohn  (low)    816,889 

A.    H.    Vogt    16,240 

FinlHh    HnrcUvnre — Galileo   Higrh   School 

Joo.'^t  Br's.    (low)    19,120 

l'a;a<.c    Hardw.Tre   Co 9,969 

HooAni; — GiilUro    High    School 
Western  Asbcbtos  Mfg.  Co.  (low). 87. 806 

Inlted  Materials  Co 7,»6B 

Firestone  &  Roofing  Co 8,2.'»8 

.1.    A\.    Bciid.  r    9,288 


RESIDENCES 


Completing   Plans. 

RESIDE.VCE.  Cost,    $13.00'^^ 

SUTTER,  Sutter  Co..  Cal. 
Two-Ktory  frame  .nnd  plaster  residence 
Owner — iMr«.    c.irric    Onstott. 
.\rohltects — Miller    &    Warnerke,    Perr.v 
Bldg..  Oakland. 


Plans    Being    Prepared — Figures    to    be 

Taken    In    Two    Weeks. 
KESIDKNCE  Cost,   $40,000 

STO<'KTO.V,      San      .Toaquin      Co..     Cal. 

Edison   and   Rose  Sts. 
Two-ntorv    brick    residence    (12    rooms, 

3   batVirooriis  and  separate  garage). 
Owner — Oeorge    Dohrman. 
Architect— Olenn.  Allen,  87  South  Aurora 

.St.,    Stockton. 

Completing  Plnns — Contract    .\wardi»d 
RESIDENCE  Cost.  810.00O 

OAKLA.NU,     Alan-.eda    Co..    <al.       Rod; 

nidge. 
Tw'-"''>ry  frnmo  and  plasler  roslaenre 

Owr  '  '      " "-   !al. 

At''  *    Warnccke.    Perry 


Cora  I, 


Ban  FrsnriMco. 


bnn   Bros..  C.-ill   Bldg 


conlract      Awarded     on    a     Percentage 
Basis. 

RKFTPryr-K  'V,qf.    tlSOOO'i 

HAN  I    -  ItARA.  «'*l 

T^'.  Ilow      tib  ••'• 


o» 

Af 


lU'tfinan 
"Hboriif  Criiig,  Santn 


t'lans  Being  Prepared. 
RESIDENCE  Cost,    $8,500 

ALAMEDA.     Foot  of  Grand  Ave. 
T^vo-story  frame  and  plaster  residence. 
Ow  ner — Withheld. 

.\rohitoct — Chas.     W.     McCall,     Central 
Bank  Bids.,  Oakland. 


Ilans  Being  Prepared. 

RESIDENCE  Cost,    $ 

BURLINGAME,  San   Mateo  Co.,   Cal. 
One-story    frame    residence. 
Owner — Withheld. 

Architect  —  Ernest     Norberg,      Balboa 
Bldg.,    San    Francisco. 


Low  Bidder. 

RESIDENCE  Cost,    $12,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  San 
Mateo   Park. 

Two-story  frame  and  plaster  residence 

Ow^ner — Mr.   Mitchell. 

Architect  —  Ernest  Norberg,  Balboa 
Bldg.,   San    Francisco. 

Low  Bidder — T.  J.  Broderlck,  1528  Cy- 
press  St.,    Burlingame. 


Plans    Being    Figured. 

RE&IDEINCE  Cost,     $15,000 

BERKELEY,  Alameda  Co.,  CaL     Clare- 

mont  District. 
Two-story  frame  and  plaster  residence 
Owner — Mr.   KitzmiUer. 
Architect — Chas.     A\ .     McCall,     Central 

Bank  Bldg.,  Oakland. 
Figures  are  being  taken  for  a  general 
contract. 


Contract  Awarded. 

RESIDE.NCE  Cost,    $9,000 

VOLANDA,    Marin    Co.,    Cal.       Yolanda 

Court. 
Two-story  frame  and  plaster  residence. 
Owner — Chas.    Lovell. 
Architect — Walter   Parker,    57    Post   St.. 

San    Francisco. 
Contractor — Knabenschuh    &    Morrison, 

I'^O   Jessie   St.,   San   Francisco. 


Plans    to    be    Prepared. 

i;esidence  Cost,  $ 

.SAX   FRANCISCO.     Santa  Ana  Ave.,  SL 

Francis    Wood. 
Two-story    frame    and    plaster    8-room 

residence. 
Owner — R.  J.  Cooper,  Monadnock  Bldg., 

S:\n   Francisco. 
Architect — Not  selected. 

Plans  Being  Prepared. 

RESIDENCE  Cost,    $25,000 

OAKLAND,  Cal.     Adams  Point  Property 
Two-Btory  frame  and  plaster  residence 

and  physician's  office. 
Owner — Withheld. 
Architect — Chas.     W.     McCall,     Central 

Bank    Bldg.,    Oakland. 


r-iirurrs  to  be  Taken  In  Ten  Daya 
RESIDENCE  Cost,    $10,000 

OAKLAND.      Lakeshore    Highlands. 
Two-story    frame    and    plaster    8-room 

residence. 
Owner — Withheld. 
Architect— Chas.     W      McCall,     Central 

Bank   Bldgr-,   Oakland. 


Figures  to   be  Taken  In  a  Few  Days. 
PKSIDENCE  Cost.     $8,000 

oAKL.\ND.      Excelsior    Ave.    in    Lake- 

Hhoru    Highlands. 
One-.story   frame  and   plaster  residence. 
Owner — Withheld. 
Architect— Chas.     W.     McCall.     Central 

Bank    Bldg.,   Oakland. 


Plans  B<lng  Prepared. 

KESIDKNCE  Coat,  $8,000 

oAKL.\ND.        ICuclId     Ave.     In     Adams 

Point  Property. 
Two-Htory  frame  residence. 
own.T— Withheld. 
Architect — Chas.     W.     McCnll,     Central 

Bank    Bldg.,   Oakland. 


I'onirti' lot  '^nook    A    K««nyoii.   Santa 

Barbara,  Cal. 


Plsns   B<^lng  Prepared — Owner  to  Take 
Rub  ngurea 

•R  Cost.   $7000 

N'TO.      4lBt    and   M   Streets. 
:    frame  snd  brick  veneer  resl- 
donoe. 
Owner — Peter  R.  Gndd.  Sacramento. 
Archltcctn— Mdney    B.   nnd   .Voble   New- 
«om,  Nevnda  Bank  Bldg..  8.  F. 

FItrures   to   he  Taken    In    a   Week. 
BFSinKNCK  Cost.    $20,000 

T/OH  <;AT0.S,  Santa  Clara  Co..  Cal. 
TH'fi-nlnry  frame  and  plaster  resldeno* 
(II    rooms  and  separaU  gaxaca). 


Owner — Louis    Bruce. 
Architect — Henry    C.    Smith,    Humboldt 
Bank   Bldg.,   San   Francisco. 


Contracts    Awarded. 

RESIDENCE  Cost,    $22,000 

PIEDAIONT,    Alameda    Co..    CaL 

Two-story  and  basement  frame  and 
plaster  residence  (12  rooms  and 
separate  garage;  F'reuch  Rural 
architecture. 

Owner — G.   T.   Henshaw. 

Anhiiect — Sidney  B.  and  Noble  New- 
som,   Nevada  Bank   Bld^..  S.   F. 

i'arpenter  "U  ork,  Fnundatluna,  Etc.,  to 
M.  E.  Hooper  &  Son,  117  Webster 
St.,   Oakland. 

IMunikiim  to  Carl  T.  Doell,  427  21st 
Si.,   Oakland. 

Grading  to  E.  E.  Armstrong,  3043  Mag- 
nolia   St.,    Oakland. 

PhisteriiiK   to  Chas.   D.    Emery. 

Kleetricail    W  orli    to    W.    D.    Stanford. 

Bi-lok   AVork  to  Martin   Back. 

P.iiiiting   to   liundbtrg  &  Whitman. 

Tile  to   Uigney  Tile  Co. 


Contracts   Awarded. 

RESIDENCE  Cost.    $32,000 

I'lEDMOXT,    Alameda    Co.,    CaL 
Two-story   and   basement   frame   stucco 

residence    and    separate    garage. 
t)wnt-r — Chas.   C.   Keeney. 
Architects — S.    B.    and    Noble    Newsom, 

Nevada  Bank  Bldg..  San  Francisco. 
Tile    to    Rigney   Tile  Co. 
Palntliiit    to    R.    Zelinsky. 
PI-nHUrlug  to   T.   D.   Sexton. 
Itriek    AVork    to    Martin    Back. 
Iron   Fixtures   and   Grill   Work  to   Kern 

&  Husler. 


Owner  Taking  l-'igures. 
RESIDENCLS  Cost,    $6000    eacn 

PIEDAIONT.      MoDteclto    Avenue. 
Three    one-stor>    6-room    residences. 
Owner — Wm.   Appleton.    1831   California 

St.,   Berkeley. 
Architect — S.     B.     and    Noble     Newsom, 

Nevada  Bank  Bldg.,   San   Francisco 


Sctrrepaied  Figures  Being  Taken. 

RESIDENCE  Cost.    $ 

SAN    FRANCISCO.      NW    Lake    St.    and 

24th  Ave. 
Two-story  frame  and  plaster  residence. 
Owner — Wm.  Scott. 
Architect — Meyer    &    Johnson,    Bankers' 

Investment  Bldg..  San   Francisoo. 


Contract   -Vwarded. 

ALTFR.VTIONS  Cost,    $2,000 

I  lEPMONT,      Alameda     Co.,     Cal.        SB 

.^ierra    Ave. 
Alter   ;.'nd   floor   of   residence. 
{>wner— B.    M.    Carllal*. 
Architects — S.    B     and    Noble    Newsom, 

Nevada   Bank    Bldg.,  Sun   Francisco. 
Contractor  —  David     Nordstrom,     4148 

Kmorald    St.,    Oakland. 


Plans    Ready    for   Figures. 
RESIDENCE  Cost.    $6000 

SAN     FRANCISCO.       Anza     Street     bet. 

44ih  and  45th  Aves. 
One-Blory   frame  and   plaster  residence. 
Owner — Geo.    Dublin. 
.\rchitcct — H.  c.   lUumann.  261   Kearny 

St..  San   Francisco. 


To  be  Done  by  Da> '»  Work. 
RESIDE.NCICS  Cost,     $5000     each 

«AN    FRANCISCO.       For(y-fiurth    Are. 

Bet.   Anzn  and   Geary  Sts. 
Six    one-story    frame    residences. 
Owner — Meyer    P.ros..     "'326    Geary     St.. 

San  FranclRC)). 
Krchltecl — 11.  C.  Baumann.   251    K.arny 

St.,   San   Francisco. 


To  bo  Done  by  Day'n  Work. 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO.  NE  Belvedere  and 
Seventeenth  Sis. 

Onc-8iory  and  basement  frame  resi- 
dence. 

Owner  —  Gustavo  LIndauer.  20  Oak 
Grove  Ave  ,  .<Nan   FrnnclHCO. 

Architect — Nona. 

Contract    Awarded. 

RKSIDKNCR  Coat,   $16,780 

Bl'ltLlNG  \ME.     San     Mateo    Co.,     Cal. 

fxiis  cr.  nnfi  26  Burllngame  Heights. 
Two-Rtorv    f  Mldonce. 

Ownei-    <";i?<i  .  1?18  Dlvlaadoio 

St  .    San  o, 

Archlt.ci-  Aii.iK'w     p.     inn,    Jr.,     1061 

Pimi'  St  ,  Sun  Francisco. 
Contractor— Thos.  N.  Gesso,  1406  Orove 

8t ,  Burllngama. 
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Low    Bidder. 

RESIDENCE  Cost,    I 

PIEDMONT,  Alameda  Co.,  Cal. 

Two-story  frame  residence. 

Owner — U  11.  Kibb*. 

Architect  —  Miss  Julia  Morgan,  Mer- 
chants' Exchinge  Bldg.,  S.  F. 

Low  Bidder — E.  Tranmal,  483  Crescenl 
St.,  Oakland 


Owner  Taking-  Sub-flgures. 

BUNGALOW  Cost,    ? 

ALAMEDA,    Cal. 

One-story  frame  and  plaster  double 
bungalow  (2  3-room  apts.)  3  sep- 
arate garages. 

Ovner — Ijernian  I-Callencleben,  %  Mon- 
arch  Iron   Works,   262   7th  St.,  S.   F. 

Architect — A.  H.  Hermann. 


Contract    Awarded. 

KES'IDENCE  Cost,    $10,000 

SAN  FRANCISCO.  SW  Commonwealth 
and    Euclid. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Samuel  Baer,  Russ  Bldg.,  San 
Francisco. 

Architect — Samuel  L.  Hyman,  Foxcroft 
Bldg.,   San   Francisco. 

Contractor— Ed.  Zinkand  &  Sons,  434 
10th    Ave.,    San    Francisco. 


Sub-ngures  Being  Taken— To  be  Done 
by  Day's  Work. 

RESIDENCES  Cost,     $9000    each 

SAN  FRANCISCO.  23rd  Ave.  and  Ca- 
brillo. 

Six  2-Story  frame  and  plaster  resi- 
dences (fi  rooms  and  garage  in 
basement). 

Owner — Oscar  Heyman  &  Bro.,  Banker* 
Investment   Bldg.,   San   Francisco. 

Architect — Alvin  J.  Stern,  Bankers  In- 
vestment   Bldg.,    San    Francisco. 


SCHOOLS 


Plans  Being  Prepared. 

SCHOOL  Cost,    $44,000 

MORGAN  HILL,  Santa  Clara  Co.,  ("al. 
One-slory  bi-icii  or  concrete  school. 
Owner — Morgan    Hill    Grammar    School 

District. 
Architect — W.    H.    We^  ks.    369    Pirn-    St.. 

San  Francisco. 


Plans  Being  Figured— Bids  Close  May 
8    1922    8   r*    M 

SCHOOL     '  ■       ■  Cost,    ?200  000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
Jefferson  Junior  High  School. 

Two-srory  brick  school. 

Owner — Long  Beach  Board  of  hduca- 
tion,  514  Long  Beach  Savings  Bank 
Bldg.,  Long  Beach. 

4.rchitects — Allison  &  Allison,  Hiber- 
nian Bldgs,  Los  Angeles,  and  11. 
Alfred  Anderson,  Paiace  Theatre 
Bldg.,  Long  Beach,  Associate. 


Plans    Being    Prepared. 
SCHOOL  CoBt,   $48,000 

SAN   LORE.MZO,    Alameda   Co.,    Cal. 
One-story    frame     6-room     school    and 

alter  present   school   into   assembly 

hall. 
Qwner — San   Lorenzo  School  District. 
Architect — Henry    C.    Smith,    Humboldt 

Bank   Bldg.,    San    Francisco. 
A  bond  election  will  be  held  on  May 
2     1922.     Trustees    of    the    district    are: 
Robert    P.    King,    W.    S.    Perkins    and 
N.   A.   McConaghy. 


Plans    Being    Prepared. 
SCHOOL  Cost.   $36,000 

GLEN    ELLEN,    Sonoma    Co.,    Cal. 
One-story    reinforced    concrete     school 

1^6   rooms  and  auditorium). 
Owner — Glen  Ellen   School  District. 
Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg.,  San   Francisco. 


General  Contract  Bids  Re.iected. 

AUDITORIUM  Cost.  $ 

OAKLAND,  Alameda  Co.,  Cal.  Sixteenth 
St.  and  Twenty-third  Avenue. 

One-story  frame  and  stucco  audi'.oriiim 
gymna.sium  building. 

Owner — (Mtv      of    Oakland,      N.      Cook, 
Clerk. 

Architect   - —    Construction    Department 
Oakland  Board  of  ICducation.  C.  W. 
Dickey,  Chabot  Hall,  11th  and  Jef- 
ferson Sts.,  Oakland. 
The    genera'    cjntiaci    li.ls    were    re- 
.iected and    l)ids   o^i    Liie    balance    of    the 

work  are  still  under  advisemeni. 

The    following    is    a    list    of    the    low 

bidders: 

<>iener<il    Coiitr.->et — A.    .1.    T.TcPIut.    ::144 
E-27ih  St..  Oakland.  $26,649,  $27,890 

Plumbing; — Scott  Co.,  381    11th  St..  Oak- 
land,   $1,765;   ;^2,155. 

Heatiiis — Scott   Co.,    381    11th    St.,    Oak- 
land,  $3971;  $4742. 

Eleetrlenl — Turner  Co.,  273  NaLoma  St.. 
San    Francisco,    $:M10;    $3,')60. 
Roberts    Mfg.    Co.,    663    Mission    St., 
San  Francisco.  $3650;  $3200. 

I'.nthlitK  and  PlasteriiiB' — Croniii  it   I'ui- 
■  nett,  $3281;  $4200. 

Plans  Completed. 

SCHOOL  Cost,  $200,000 

TAFT,   Kern   Co.,   Cal.      Sixth   Street. 
Group     of    concrete     and     brick     .school 

buildings. 
Owner — Conlev  Grammar  School    Hist. 
.\rchitects— Coates     &     Traver,   Rowell 

Bldg.,  Fresno. 
Managers    of   Consir. — Tre\>-hit  i-Shiolds 

Co.,    Rowell   Bldg.,   Fr«'sno. 


Cali- 


Plans  Prepared. 

SCIENCE  BLDG.  ">' 

BAKERSFIELD,    Kern    Co.,    Cal. 

fornia  Avenue. 
Three-storv  fireproof  science  building. 
Owner  —  kern      County     Union      High 

School  District. 
Arclhtect— Chas.    H.    BIg»ar.    1st    Natl. 

Bank  Bldg.,  Bakerstiehr. 


Bonds  Sold — Bids  to  be  Called  For 
Shortly. 

SCHOOL  Cost.    $45,000 

IRVINGTON.   Alameda   Co.,    Cal. 

One-story  school  (6)  rooms  and  audi- 
torium. 

Owner — Irvington   School   District. 

Architect — Henry  C.  Smith,  Humboldt 
Bank   Bldg.,  San   Francisco. 


S'ketches    Being    Prepared. 

RESIDF:NCES  Cost,    $ 

OAKLAND.      Lakeshore    Hills   Tract. 

Four  2-story  frame  and  plaster  resi- 
dences. 

Owner — Walter    Leimert    Co.,    Oakland. 

Architect — AValter  T.-  Steilberg,  Flat- 
iron   Bldg.,    San    Francisco. 

Plans   Being  Figured. 

COTTAGE  Cost,    $6,000 

OAKLAND.  Oakland  Prospect  Home- 
stead  Tract. 

One-story  frame  and  plaster  cottage 
6-room   and   basement  garage. 

<~>v'ner — J.   B.  Godbold. 

Architect — Walter  T.  Steilberg,  Flat- 
iron  Bldg.,  San   Francisco. 


Plans  Being  Prepared. 

SCHOOL  Cost,    $80,000 

LONG   BEACH,   Cal.      Walnut  and   17th. 

ICight-room    brick    school. 

Owner — Long    Beach    School    District. 

.Architects — John     C.     and     W.     Horace 

Austin,     222     First    National     Bank 

Bldg.,  Long  Beach. 

Plans    Being   Figured — Bids   Close   May 

10.  4  P.  M. 
SCHOOL  Cost,     $110,000 

PARLIER,    Fresno  Co.,  Cal. 
Two-story  brick  school. 
Owner — Parlier  .School  District. 
Architect  —  Swartz   &    Ryland.    Rowell 

Bldg.,   Fresno. 
See    call    for    bids    under    oflloiiil    i>r<»- 
Itosal  MccUon    in   tliix   issue. 


^osl 


Plans  Being  Prepared. 

SCHOOL 

,BIOLA,  Fresno  Co..  Cal. 

"One-story      school    building 

and  auditorium;. 
Owner — Biola  School  Disuici. 
Architect  —  S'wartz    &    Rylaiul 

Bldg.,    Fresno. 


Plans  Being  Plgrtired — Bids  Close  April 

26,   1922,  8  P.  M.  ^      ,  _„ 

SCHOOL  Cost,    $200,000 

RICHMOND,     Contra     Costa     Co.,     CaL 

Ninth  and  Bissel   Avenuue. 
One    and     three-story     reinforced    con- 
crete  and  hollow   tile  Junior   Hieb 
School    216x321. 
Owner — City  of   Richmond   School   Dist. 
Architect — Jas.    T.     Narbett,     910    Mac- 
donald  Ave.,  Richmond. 
Bids    are    being    taken    as    follows: 

(1)  General  Work:  Carpenter  work, 
excavation,  well  boring,  concrete  and 
cement  work,  steel  and  iron,  elevator 
work    and    interior    stone    work. 

(2)  Hollow   Tile   and   Brick   Work. 
(3;      Lathing  and  Plastering. 

I  I )     .Sheet  Metal   Work. 

(.', )      liooflng.  Composition  and  Tile. 

m;  ;      Painting. 

1 7       Plumbing. 

'S)      Electric  Work. 

'!»)      Heating   and    VeiiLuaiing    Work. 

See    t-nll    for    bid*    under    offldal    pro- 

IX'HnlM. 

Plans   Being  Figured. — Bids  Close  April 

26,    1922,  at   ?   P.   M. 
.\DIMTION  Cost.  $25,000 

RICH.MOND.     Contra     Costa     Co.,     Cal. 

Vystrom  S'chool. 
Four-room   and   auditorium   hollow    tile 

.-ind    plaster   addition    to    school. 
Owner — City  of   Richmond   School  Dist. 
Architect — Jas.     T.     Narbett,     910    Mac- 
(idn.ald  Ave.,  Richmond. 
Bids    are    being    taken    as    follows; 
(1)      General  Work:     excavating  con- 
crete  and   cement   work    (including   re- 
inforcing steel),  sheet  metal  work,  car- 
penter work,  house  mover's  work,  steel 
and    iron,    and    electric    work. 
2)      I'lunibing. 

i:'.}     Lathing    and    Plastering. 
1 4  I     Roofing. 
lb)      Painting. 

(fit      Hollow   Tile   and   Brick    Work. 
'7)      Heating   and    Ventilating 
See    call    for    bid*    under    official    pro- 
|t»<i»Iii. 


,    $40,000 
(■I  -1  oonn 

Howell 


C'ontracts   Awarded. 

SCHOOL  Cost,    $80,000 

OAK  DALE,    Stanislaus   Co.,    Cal. 
Two-story    reinforced    concrete    school 

building. 
Owner — Oakdale     Union     High     School 

District. 
Architect— W.    H.    Weeks,    369    Pine   St.. 

San  F'ranclsco, 
(aeneral    Contract   to    Cobby    &    Owsley, 

l.'^SO    Jessie    St.,    S.    F.,    $70,900. 
Ilcntlnii    nnd    Ventilating    to    Scott    Co.. 

on  propositions  1,  2  and  3,  $12,024. 


Contracts  Awarded. 

AT.TDITORIUM  Cost,    $ 

O.XKLAXD,  Alameda  Co.,  Cal.  Sixteenth 

St.   and   Twenty-third  Av«. 
One-story  frame  and  stucco  auditorium 

gymnasium  building. 
Owner  —  City     of     Oakland,     X.     Cook. 

Clerk. 
Architect  —  Construction      Department 
Oakland  Board  of  Education,  C.  W. 
nickey,  Chabot  Hall,   11th  and  Jef- 
ferson   St.,    Oakland. 
The    general    contract    bids    were    re- 
jected and  new   ones   will  be  called  for 
shortly.      Contracts    on    the    balance    of 
the   work   were  awarded  as  follows: 
Fluniliins    to    Scott    Co.,    381     llth    St., 

Oakland,  at  $2455. 
HeatiiiK  to  Scott  Co.,  3S1  llth  St.,  Oak- 
land, at  $4742. 
F.Ieetrloal  'Work  to  Turner  Co.,  272   Na- 

tonia  St.,  San  Francisco,  at  $3560. 
L.-ifhiiiK  and   Plaster  to   Cronin    &-   Bur- 
; .tt,  at  $3281. 

IJOSEDALE,  Kern  Co.,  Cal— Until 
.M;iy  2,  2  P.  M.,  bids  will  be  received 
by  R.  T.  Waters,  Clerk,  Rosedale 
School  District  to  erect  4-room  frame 
.school.  T.  M.  Saffell,  924  19th  St., 
Bakersfield.  architect.  Plans  may  be 
had  from  clerk. 


CALIPATRIA.  Imperial  Co..  Cal.— 
Contracts  for  the  new  Calipatria  high 
school  buildings  were  awarded  as  fol- 
icv.s:  General  work  including  plas- 
tering to  Jarboe  &  Murra\  of  El  <en- 
tro,  at  $80,000;  plumbing  tc  A.  Bendler. 
Calipatria;  heating  and  sheet  metal  to 
P.  V.  ETjell;  El  Centro;  electrical  work 
•(>  C.  F.  Firguson,  El  Centro;  and  paint- 
ing to  Clyde  Larey,  El  Centro.  Don 
\v.    Wells.   El   Centro,   architect. 


PASADEnsTA.  Los  Angjles  Co.,  Cal. — 
I'.  O.  Clarke.  449  N  Madison  Ave.,  Pasa- 
dena, was  low  bldd.ir  at  583,502,  on 
ijeneral  contract  for  erecting  new  Junl- 
t>  ro  Serra  grammar  school  building  on 
California  St.  between  Raymond  and 
1-iir  Oaks  Aves.,  Pasadena.  Cvrll  Ben- 
nett, 313  Kendall  Bld«^..  Pasadena,  ar- 
chitect. Low  bidders  on  other  con- 
tracts were:  E.  O.  Nay  Co.,  Pasadena, 
plumbing  at  $6446;  Hoagland- 
Lakin  Co.  on  heating  at  $S.S:17:  Alham- 
Ira  Wall  Paper  \:  Paint  C«>.  on  painting 
.It  §8336;  and  H.  H.  Miller  Co.  on  wir- 
ing  at   $1'699.     H.   E.   Tabor,   Faaadana, 
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was  low  bidder  on  the  general  con- 
tract if  alternate  proposals  are  ac- 
cepted. Bids  taken  under  advisement. 
Kight  classrooms,  auditorium  and  kin- 
dergarten: hollow  tile  walls,  plaster 
exterior,  tile  rooffng,  reinforced  con- 
crete corridors  and  stairways,  pine 
trim,  marble  floors  in  classrooms,  tile 
work. 


SAX  FliAXCISCO — Until  April  2«,  8 
P.  M.,  bids  will  be  received  by  Board 
of  i'ublic  Works  to  construct  Oral 
Deaf  School  in  south  side  of  Washing- 
ton street  between  Franklin  and 
Gough  streets.  Bids  are  wanted  for 
general  contract;  estimated  cost.  $32,- 
000;  heating  and  ventilating.  $2000; 
Plumbing,  $4000;  and  electric  work, 
$1200.  Plans  may  be  had  from  Bureau 
of   Arfhitecture,    2nd    floor,    city    hall. 


SACRAMEXTO.  Cal.— Until  May  2,  8 
V.  M.,  bids  will  be  received  by  trustees 
of  North  Sacramento  School  District 
to  construct  hollow  tile  additions  to 
two  school  buildings.  E.  C.  Hemmings, 
425  Ochsner  Bldg.,  Sacramento,  archi- 
tect. Estimated  cost,  $60,000.  See  call 
fur  hidN  under  ofQclal  proposal  seetlOB 
in    this   is>»ue. 


EUKEKA,  Humboldt  Co.,  Cal.— One 
bid  received  by  Board  of  Education  to 
c-cnstruot  shower  rooms  and  other  ad- 
ditions to  high  school  gymnasium,  re- 
turned un-opened,  due  to  fact  that  bid- 
der declares  cost  of  work  exceeded 
amount  available  for  construction. 
Project  postponed  indefinitely.  Geo.  B. 
.Mbee.    superintendent    of    schools. 


STOCKTON.  San  Joaquin  Co.,  Cal.  - 
The  Board  of  Kdutation  of  the  City  oi" 
Stockton  received  the  following  bids  on 
.Xjiril  12th  for  the  consti'uctioM  of  a 
brick,  concrete  and  frame  eight-room 
addition  to  the  lil  D.jr.ido  Schoo! 
building.  I'lann  were  prepared  by  Ar- 
oliiteci  Krank  Ma.vo,  Yo.scmUe  Bldg 
Stockton.  Davis-Heller- Pearce  Com 
pany.  Delta  Bldg.,  .Stockton,  .irs  the 
supervi.sing  architects.  Bids  were 
tjikcn  for  the  general  contract,  oxcejjt 
the  heaii:ig  and  ventilating  plant,  but 
no  hid.«f  l>ids  were  received  on  the 
lait(r  and  bid.s  wil!  be  re-advertlsed 
for  shortly. 

The  bid  of  Shepherd  &  Riley,  Yo- 
ncniitc  iJldg..  Stecktcn,  was  taken  uiu!e. 
advisf  ment. 

Genernl    Contriiel 
Shepherd   &    Riley,    Stockton  ..  $64, .339. 00 

\V.    C.    Reed.    Stockton 66,353.86 

./.   F  .   Lewis,  Stockton 67, 497. On 

L,    S.    I'eietz.    Sto-kton 07, .".50.00 

DavidKon   &    Nichol.son.    Stcl<in    72,.'>OO.ihi 


YREKA,  Humboldt  Co.  ,Cal. — Until 
April  17,  10  A.  M.,  bids  will  be  received 
by  Lillian  M.  Julien,  clerk,  Siskiyou 
Union  High  School  District,  for  archi- 
tectural services  In  the  preparation  of 
plans,  etc.,  for  the  conKtructlon  of  a 
Mix-room  and  auditorium-gymnasium 
Kchool    building    at    Fort    Jonea 


STOh'I'JS  AND  OFFICES 


Contract  Awerded. 

BUILDING  Cost,   $42,200 

.STOCKTO.V.  San  .Toaquln  Co.,  Cal.  Lot 
12  Btk.  29,  Bast  of  Center  Street. 

Hulldlnr 

Ownern — V.  A..  John  J.,  A.  F.  and  J.  O. 
<;iirde11a.  112fi  N  Pilgrim  St.,  Stock- 
ton. 

Archltoct — None. 

rontractori^ -C.  J.  Powell  nnd  C.  W. 
Medbury,  611  W  Flora  St..  Ktockton 

FiffUreH   liolnir  Tak^n   From   ft  Helcntcd 

List    of  <  ■  .iifr.ictors. 
«I.,AS«I  B   Hl,n<;  Cost,   |2nn,000 

.SAN  FHAN'Msr-D      h  Mission  \.'  Beftlc. 
Klv.      -  I!    bulldlnir    f    lolnln» 

f)w  ler   .t   Co..   N\7    Hettln^ 

•-IS.   Ban   Francisco. 

Ar<(, 


The  foilowjng  contractors  have  been 
selecitd  lo  submit  ttguits  on  a  genercii 
contract  except  ttie  paiming  and  gia/.- 
aig: 

I'oundaiion    Co..   Hilbrooli   Blda. 

Dinwiaaa-  Constr.  Co.,  Crocker  Bldg. 

Clinton  Constr.  Co.,  140  XowuscnU  oi. 

K.  Alci^eran  .^i:  «_o.,  Hearst  Blug. 

JjUiagien   Co.,   JMonaunock   Blag. 

aiacuonaia  «Sc  Kann,  lau  Montgomery 

I'.  J.  Walker  Co.,   Monadnook  Bldg. 

Contract   Awarded. 

JiAKKKi'  Cost.     $19,000 

PASO    ROBLES.    San    Luis    Obispo    Co., 

Cal 
Two-story    brick    bakery. 
Owner — Geo.   Jacobs. 
Architects — MilUr     *:•     ^^  arnecke.     Pen  v 

Bldg.,    Oakland. 
Contractor — Theo.      Maino,      San      Luis 

Obispo,    CaL 


Plans  Being  Prepared. 

ARCADE   BUILDING  Cost,   $200,000 

STOCKTON,      San      .ToacMin      Co.,      Cal. 

Stanislaus  St.  through  to  American 

St.  between  Main  and  Webster  Sta 
Two-story     and      basement     reinforced 

arcade  building. 
Owner — L.  A.  Mills,  et.  ala 
.\rchitects — Glenn      Allen      and     J.      M. 

Burke,  associated,  37  S  Aurora  St, 

Stockton. 


Plans  Being  Prepared. 
STORE 


April   7,   1922 


Co.st.    $5,000 
l^ASO    ROBLE.S,    San    Luis    Obispo    (^o  , 

Calif. 
One-story  brick  store. 
Owner — Frank  Cummings. 
Architects — Miller  &  Warenecke.   Perrv 

Bldg.,    Oakland. 


Contiact  Awarded. 

STORE  &  LOFT  BLDG.  Cost,  $276,000 
LOS  ANGELES.  SE  7th  and  Hill  Sts. 
Twelve-story    class    A    store    and    loft 

building. 
Owner — Sun  Realty  Co. 
Architects — Aleck     Curlett    and    Claud 

Beelman,    associated.    Union    Bank 

Bldg..  Log  Angeles. 
Contractor — MacDonald  &   Kahn,   Loew 

State    Bldg.,   Los   Angeles. 

Sub-figures  Being  Taken — Grading  Con- 
tract Awarded. 

OFFICE    BUILDINGS  Cost,    $ 

SAN  FRANCISCO.     S  Market  E  of  8th. 

Two    4-8tory    and    basement    steel    and 
concrete   store   and  office   buildings, 

and  one  3-story  steel  and  concrete  store 
and    loft    building. 

Owner — A.  F.   Rousseau,   110  Sutter  &t., 
San    Francisco. 

Architect— D.  C.  Coleman,  110  Sutter  St. 
San   Francisco. 
The    grading    has    been    awarded    to 

The    Carlin    Grading   Co.,    iHO    Je.^.sie    ."t. 

Steel   figures  are  now  being  taken  and 

other    sub-figures    will    be    taken    in    a 

few   days. 


Contract  Awarded. 

AMU.'^KMENT   PARK  C.oAt.   $600,000 

or  more. 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
Beach  Resort  known  as  Pacific  City 
entrance   gates,   office   building,   etc 

Owner — Pacific  City  Cptn.  (A.  M.  Oa- 
belt,  Manager.  Room  222  Sharon 
Bldg.,    San    Francisco). 

.Architect— Kiihn  *  Edwards,  S38  Mar- 
ket  St.,   San    Francisco. 

Contractors  —  Cameron  *  Disston, 
Ilear.Mt    Bldg..    San    Francisco. 

Work  on  W'hnrf  and  Pier  awarded  to 
Geo.  A.  Renner,  44  Lloyd  St.,  San 
Francisco.    $7,128. 


Plans  Being  Prepared. 

STORE    lit'ILDINO  Cost     | 

SAN    FRANCLSCO.     Stevenson    and    Bth 

Bta. 
.'Tlx-Mlory   and    hnnoment   class   B  annex 

to    department    store    building. 
Owner — Halo   Bros. 
Arehliecl  — Rpid  Bros..   lOB  Montgomery 

Bl.,  Snn  Francisco. 


A.      Applegarth,      CMaus 
Uldg.,  Ban  Francisco. 


Permit    AtipHxd    For-Bub-figures    Being 

T.I  ken. 
STORKS    g,    OKFICRS  Cost.    $110,1.00 

H.\S  FICANCISCO.     S  Market   38.3   B  Rth. 
Thrpp-story   frame  nnd    concrete  offloes 

and  stores 
owner — A.    F    Rousseau,    lin  Butter  8t 

Baa  Franolsoo. 


Architect— D.    C.    Coleman,    110    Suttsr 
St.,  San  Francisco. 
Ap    reported    before    sub-figures    are 
now  being  taken. 


Contract    Awarded. 

cT^T^Ji^^UJ^^^NG  Cost,    $6169 

SAN  FRANCISCO.     S  Post  Street  106  W 

Fillmore   Street. 
One-story  Class  C  store   building. 
Ownei— AV.    H.    Hic'ts. 
Architect- W.  H.   Crim  Jr.,   4  25  Kearnv 

St.,    San    Francisco. 
Contractor — R.    J.    H.    Forbes,    Mon,id- 

nock   Bldg..  San   Francisco. 


I'.ids  Opened. 

(ONCP.ETE    BLDG.  Cost,    $20,000 

OAKLA.VD,     Alameda     Co.,     Cal.       Six- 
teenth near  Broadway. 
Two-story   reinforced   concrete   building 
Owner — F.    F.    Porter. 
Architect  — Chas.     W.     .McCall,    Central 

Bldg.,  Oakland. 
W  .    O.   McGinty  &  Sons,   214   Fed- 
eral  Bids:.,   Oakland $21971 

\\  liter    Muich    22  396 

-Mired  Vogt   28,981 

I  eter  &  Hotchklns   28  948 

-M.   E.   Hopper   &   Son 28.98» 

J.  M.   B;irtlett    24,800 

cahill  Bt  OS 24.950 

Contract   Awarded. 

.STORE    BLDG  Cost,    $ 

BURLINGAME.  San  Mateo  Co..  Cal 
Broadway. 

One-story  reinforced  concrete  store 
building   (3   stores). 

Owner — Geo.  Lemiieropolus. 

Engineer— J.  W.  F.  Ryan,  1202  Broad- 
way   Burlingame. 

Contractor  —  Burlingame  Bldg.,  Co., 
1202    Broadway.   Burlingame. 

Plans   to   be    Prepared. 

ALTERATIONS  Cost     $ 

SAN  FRANCISCO.    SW  Gearv  &    Powell 

Streets. 
Alter    seven-story    fireproof    office    and 

store  building. 
Owner— .\dolph   Uhl. 
Kngineer — T.  Roiineberg,  (.'rocker  Bid:?., 

San  Francisco. 
Tie  ground  flocr  will  be  Altered  Into 
-small  highclars  .-stores  ard  the  upper 
floors  will  be  remodeled  into  hlghclass 
offices.  Concrete  girders  will  be  re- 
placed by  steel,  etc. 

Plumbing  Contract   Awarded. 

OFFICE  BLDG.  Cost,   $ 

SAN  FRANCISCO.     SE  Sutter  and  Tav- 

lor    St.-eets. 
Si.\-story      .steel,    brick      and      concrete 

office  building. 
Owner — J.   S.    Morgan. 
Architect — M.  V.   PoIulo,  First  National 

Bank  Bldg,  San  Francl.sco. 
Plumbing    awarded    lo   Jas.    II.    Plnkor- 

ton,    180    Jessie    St..    San    Franci.-jco. 
Contrscts    on    t'.ie    concrete    and    car- 
penter work  will   be  awarded  shortly. 

S.  j^regated    Figures   Being   Taken. 

STORE    BUILDING  Cost.     $20,000 

OAKLAND.       Broadway    near    24th    St. 

One-story  nnd  mezzanine  brick  store 
building    (4    stores). 

Owner — Wm.    Oreuner. 

Architect — Clay  N.  Burrell,  First  Sav- 
ings   Bank    Bldg.,    Oakland. 

.-sei,' legated  Figures  to  be  Taken  by 
Owner    Next    Week. 

.\I>TERATIONS  Cost,  $18,000 

OAKLAND  Grand  Ave.  and  Webster 
Street 

Alter  garage   Into  stores   (12  stores). 

iiwtior — Grand  Avenue  Garage,  Cptn.. 
premises. 

Architect — Clny  N.  Burrell,  First  Sav- 
ings   Bank    Bldg.,   Oakland. 

Contract    Awarded. 

STORE  Cost.    $ 

SAX  FRANCLSOO.  N  Oeary  Street  SO 
W  Leavenworth  Street. 

One-story  and  mezzanine  floor  rein- 
forced   concrete    store    building. 

Owner— Fred  Larson,  128  S-utter  8t., 
Sail    Francisco. 

Architect- -A.  M  Knoll.  Hearst  Bids:., 
San   Francisco. 

Gonersl  Contr.ictors -Mission  Concrete 
Co.,   Call    HIdg.,   San    Francisco 

I  I  a  lis    nelng    I'reparsd. 
OFFICE    nf'lLDINO  Cost     $18,000 

NliWARK,   Alain. da   Co..   Cttl. 
Iw.i-atnry     hollow     tile     and     plaster 
ofTlcp  bulldlnv. 


Sftturday.    April    IB,    1>22 
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(jwner — Graham  Mfgr.  Co. 
Architect — Clay    N.    Burrell,    First   Sav- 
ings Bank  Bldg.,  Oakland. 

Working  Drawings  Being-  Prepared. 

OFFICE  &  STOUiO  BLDG.       Cost,  % 

RAN  FRANCISCO.  N  Market  W  of 
Sansome  Street. 

Seven-story  Cla.s.K  A  reinforced  con- 
crete office   and  store   building. 

Owner — Wn?..   H.  Crocker. 

Architect — Willis  Polk  &  Co.,  Hobart 
Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

STORE    BLDG.  Cost,     *25,0U0 

SAN  FRANCISCO.     NE  Clement  St.  and 

Eleventh  Avenue. 
One-story     and     mezzanine     reinforced 

concrete  store   building. 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hiarst     Bid*;., 

San  Francisco. 


.Segregated   Figures  Being  Taken. 

STORE  &  LOFT  BLDG.  Cost,  %■ 

SA.\  FRANCIS'CO.     Mission  near   7th. 
Two-.stoiy   and   basement   concrete  and 

brick   store   and  loft  building, 
(nvner — Withheld. 
Architect — C.    A.    Tantau,    251    Kearny 

St.,    San   Francisco. 


THEATRES 


Sketches  Being  Prepared. 
THEATRE  &  OFFICES    Cost,  $1,000,000 
SANTA  PAl:B.\RA,  Cal. 
Fireproof  theatre  and  office  building. 
Owner — Mrs.    E.    Fiske   Hammond. 
Architect — R.     H.     Sauter,    Santa    Bar- 
bara, Cal, 

i'lans   Being  Prepared. 
THEATRE  Cost. 

MODESTO,    Stanislaus    Co.,    Cal. 

and   J    Streets. 
Fireproof     Theatre    Building,     140x125 

(Seating  1100). 
Owner — George  F.  Covell,  1019  16th  St.. 

Modesto. 
Architect — A.    W.    Cornelius,   Merchant.? 

Nat'l.    Bank    Bldg.,    San    Francisco. 
Structure    has    beeri    Ica.^ed    to    A.    A. 
Richards,    former   manager   of   the    Mo- 
dc.»>to  and  Star  Theatre. 


11th 


I'lans    to    be    Prepared. 
THEATRE  Cost,    $100,000 

LODI,    San     Joaquin    Co.,    Cal.       North 
School   between   Elm  and  Pine  Sts. 
Twc -story    brick    theatre. 
Owner — T.    and   D.    Junior    Enterprises. 
Architect — Not  selected. 

Plans  Being  Prepared. 

THEATRE  Cost,    $100,000 

LODI,    San     Joaquin    Co.,    Cal.       North 

School   between   Elm   and  Pine  Sts. 
Two-story    brick    theatra. 
Owner — T.    and    D.    Junior   Enterprises. 
Architect — A.    W.    Cornelius,   Merchants 

National    Bank    Bldg.,    S.    F. 


Too  Late  to  Classify 


Contract  Awarded. 

APARTMENTS 

SAN     FRANCISCO. 
Scott. 

All  work  except  electrical  fixtures,  wall 
l>eds,  finish  hardware  and  shades 
for  a  three-story  and  basement 
frame  apartments  (12  4-roora 
apartments  and   basement  garage). 

Owner — A.   F.   McCormick, 

Architect — K.     E.     Young, 
St.,  San  Francisco. 

Contractor — Fred     Miller, 
St.,  San  Francisco. 


Cost,    $43,221 
S'W     Grove     and 


215    Kearny 
226    Dolores 


To   be  Done   by   Day's   Work. 
APARTMENTS  Cost,    $15,000 

SAN    FRANCISCO.      S    Bush    E    Larkin. 
Three-story    and     basement    reinforced 

concrete    (6)    apartments. 
Owner — E.  B.  Lacey,  180  Jessie  St.,  San 

Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $36,000 

SAN  FRANCISCO.  N  Sacramento  St. 
161   W    Franklin   St. 

Three-story  and  basemer.i  frame  (6'i 
apartment.s. 

Owner — Milton  Latham. 

Architect — Milton  Latham,  454  Mont- 
gomery St.,  San  Francisco. 

Contractor — Taylor  &  J.acKSon,  i'90  Te- 
hama St.,  San  I^rancisco. 


Contract  Awarded. 

WAREHOUSE  Cost,    $90,000 

LOS  ANGELES.     SE  San  Pedro  St.  and 

Ducasse    Alley. 
Two-story   brick    warehouse   75x197. 
Owner — Southern   California  Telephone 

Co. 
Engineer — E.  V.  Cobby,   San  Francisco. 
Contractor — MacDonald   &  Kahn,   Loew 

State  Bldg.,  Los  Angeles. 


Contract    Awarded. 

WAREHOUSE  Cost,   $110,000 

LOS    ANGELES.      Santa    Monica    Blvd. 

and  Cahuenga   Ave. 
Six-story  and  basement  reinforced  con- 
crete warehouse. 
Owner — Premier   Fireproof  Storage  Co. 
Architect— E.    T.    Flaherty,    435    I.    W. 

Hellman  Bldg.,  Los  Angeles. 
Contractor — G.  A.  Fellows,  Central  Bldg 
Los  Angeles. 
Llewellyn  Iron  Works  has  the  con- 
tract for  elevators  and  Waterhouse- 
Wilcox  Co.  has  contract  for  elevator 
doors.  Plumbing,  heating  and  wiring 
have  not  been   let. 


Sub-Contracts  Awarded. 

FACTORY  BLDG.  Cost,  $ ■ 

OAKLA.ND,   Alameda   Co.,   fal.      NE   B- 

Fourteenth     St.     and     NW     Stanley 

Ave. 
Two-.story    reinforced   concr<^te    factor> 

building. 
Owner — Durant  Motors  Co. 
Engineer — H.  J.  Brunpler,  Sharon  Bldg. 

.San    Francisco. 
Contractor — P.    J.    Walker   Co.,    Monad- 
nock  Bldg.,  San  Francisco. 
I'nintlnK  awarded   to  The  Neal  Co.,  53i< 

Havrs    St.,    San    Francisco.    $19,000. 
Aaphaltie  MaNtIc  Flooiinfc  to  Malott  St 

Peterson,    2412    Harrison     Si.,     San 

Francisco,  $2355. 


Cost.     $13,000 
W    9th  Ave.    200   N 


Contract  Awarded. 

FLATS 

SAN    FPJVNCISCO. 

Fulton. 
Two-.story    and     basement     frame     (2) 

flats. 
Owner.s — Meyer   &   Ellz.   Gorflnkel,   4038 

California  St.,    San    Francisco. 
Architect — None. 
Contractor— W.    K.    Irvine,    1387    Hayes 

St.,    San    Francisco. 


Cost.     $10,140 
E  Bak.r  100  S  Fil- 


frame 


Contract  Awarded 
FRAME    FLATS. 
SAN   FRANCISCO. 

bert  Street. 
Two-stoiy    and     b.asement 

flats. 
Owner — Francis       L.       McGrath 

Market  St.,   San  Francisco. 
Architect — None. 
Contractor — W.    W     Rednall,    2500    Fil 

bert  St.,  San  Francisco. 


(2) 
2737 


Plans  Being  Figured. 

RESIDENCE  Cost,    $15,OoO 

SAN  FUANCISCO.  Fifteenth  Avenue 
near  Balboa  Street. 

Two-stcry  frame  and  plaster  residence. 

Owner — Withheld. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery  St.,  San   Francisco. 


Segregated    Figures    to    be   Taken    Next 

Month. 
RESIDENCE  Cost,    $26,000 

.SAX  FRANCISCO.      Sea   CTIiff. 
Two-story    and     basement    frame     and 

plaster   residence   and   garage. 
Owner — Francis  Crosby. 
Architect — C.    A.    Tantau,     261    Kearny 

St.,  San  Francisco. 


M.XRTINEZ,  Contra  Costa  Co.,  Cal. — 
The  Bay  Cities  Home  Builders,  a  cor- 
poration organized  to  build  homes,  buy- 
ing and  selling  land,  and  lending  money 
for  home  building  purposes  has  filed 
articles  of  incorporation  with  the 
county  clerk.  Company  is  capitalized 
at  $1,000,000.  Directors  are:  E.  M. 
Downer,  Pinole;  B.  Shapiro,  C.  G.  Dahl, 
Geo.  Wagner  and  W.  K.  Powell  of  San 
Francisco,  each  of  whom  have  sub- 
-scribed  one  share  of  stock. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Today 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


NOTICE  IS  HKHEBY  GIVEN  iha. 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  Parlier  School 
District  for  the  construction  of  a  two- 
story  school  building-,  up  to  but  not 
Inter  than  four  oVlock  I*.  M.,  on  the 
lOtta  day  of  May,  1023,  at  the  public 
school  building  in  the  Town  of  Parlier, 
California. 

The  wcrk  to  be  done  m  accordance 
with  the  plans  and  specifications  pre- 
pared by  Swartz  &  Ryland,  the  au- 
thorized Architects  employed  by.  the 
said  Board,  and  under  thiir  direction 
as   construction    Superintendents. 

Proposals  will  be  received  on  thi. 
work  according  to  the  segregation 
noted  in  the  specifications.  Each  pro- 
posal shall  be  made  on  a  proposal 
blank  to  be  obtained  from  the  Archi- 
tects, and  to  be  signed  by  the  Bidder, 
and  must  be  accompanied  by  a  c-.Mtihcd 
ch-^ck  or  bidders"  bond,  in  the  amount 
of  ten  (10%)  per  cent  of  the  total 
amount  bid,  made  payabb'  to  Mrs.  I^. 
M  Say,  Clerk  of  the  said  Board  to  be 
retained  by  the  said  School  District  as 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  has  been 
awarded  fail  to  enter  into  contract 
within  ten  davs  after  the  award,  or  to 
give  bond  ir.  the  amount  of  fifty  (50%) 
per  cent  of  the  amount  of  the  contract 
required  for  the  faithful  iierformance 
of  the   contiact. 

rians  and  specifications  may  be  ob- 
tained from  the  office  of  Swartz  & 
Ryland,  Architects  and  Engineers. 
Room  624  Uowell  Buildng.  Fresno. 
California,  on  a  cash  deposit  of  Ten 
Dollars  as  a  guarantee  that  the  plans 
will  be  returned  in  good  condition  a. 
the  expiration  of  the  time  loaned  for 
estimating  purposes. 

The    Board    of   Trustees   reserves    the 

right  to  re.1;ct  any  and  all  bids 

(Signed)  T.    B.    PARLIER. 

(bignea;  ^^^^    ^    ,^    ^^^ 

E.    J.    MONCRIEF". 
Board   of   Trustees,   Pariler   School    Dis- 
trict. 


BIDS     WANTKIJ     KOK     HIGHWAY 
IMPUOVKMKNT 


STATi;       OK       CAI,IFOUIVI.\ 


DEPAHTIMEIVT      OF   PUBLIC      WORKS 

CAMFORNIA  HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 

SE\LED  PROPOS.\L.P  will  be  re- 
ceived at  the  odlci-  of  The  Cnllfornln 
HiKhwny  Comnjl«i'«l«»ii,  f»ir»  Forum 
BnildinK*  Sarramriito,  Cal.,  until  it 
oVIork  P.  M.,  on  ^liiy  S,  IJU'a,  a.< 
which  time  ihoy  will  be  publicly  open- 
ed and  read  for  construction  In  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  1« 
made,  portions  of  State  Highway  as 
follows:  ,,   ,  „   , 

Solano  Coutitv.  between  l-airflelo 
ind  Vacavllle  (III-Sol-7-C).  abou» 
oiKht  and  nlne-teinhs  (89)  mlleH  Ir 
length.  If  be  surfaced  with  asphalt 
concrete 

Han  Luis  Oblnpo  ;ind  .Santa  narbara 
»,'ountlfH.  acroHH  f'uynma  Hlver  (V-8LO- 
SP-fiT-AK  ii  bridge  conHl..tlnK  of  onn 
iOO  foot  Ht'-el  truns  Kpan,  and  five  30 
foot  rflnforced  c(.i,«r-te  girder  np- 
Oroach  MpnnH.  with  the  nccesHary  pl«r. 
nhiittneniN   nnd    bentH. 

f'laiiB  tn«  y  be  r.ei-n  nnd  fornm  of  pro- 
posal, bondii.  ror.lr:tet«  and  upeclllca- 
tloiiH  mav  be  obiiilneil  nl  t  ho  aald 
ofTlri"  an«i  they  tiwiy  be  i'«»<ii  lit  the 
ofTlcen  of  the  DlvldloM  KiiglncerH  at  Loh 
Arg'.-Nn  and  ,'<iii  Krn  mlfuci.  and  iil  the 
Ofnro  of  the  DIvlKloii  lOngllwer  of  the 
division  In  nhlfh  tti.-  work  1«  wIlilRt^a 
Tho   nivl'  oitl.-. !.   iir*   lo- 

cated   at    '■  'If.    Hmnimcn- 

to.    Ban     1  liUl"    Obtfcpo. 

p-tl  MHO    .-Ml. I     I  .•■         \  ■   I-.   ,.  ■ 

No  hid  will  b*  rec'lv.d  uiil«n«  It  !■ 
in*da  OB  »  blank  form  furalabcd  by  the 


A  call  for  bids  published  in 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGl- 
XEKRING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"'  annexed  to  th" 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  cr  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest   of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES  A.  WHITMORE, 
GEO.   C.   MANSFIELD, 
California   Highway   Commission. 
AUSTIN   B.    FLETCHER, 

State  Highway  Engineer. 
C.  C.  CARLETON. 

Acting  Secretary. 
Dated   April   10,   1922. 


BIDS      \V  WTED     FOR     TW^O     SCHOOL 
BUILDINGS 


NOTICE   TO    BIDDERS 


SKALED  BIDS  are  hereby  Invited 
ind  ■'.vill  be  received  by  the  Board  of 
Kducation  of  the  Richmond  School  Dis- 
trict at  its  office  In  the  Lincoln  School, 
L'la  Tenth  Street.  Richmond.  California, 
up  tit  nnd  inclndInK  the  hour  of  8 
o'clock  P.  M.  of  Wrdneaday,  April  20th. 
1022,  at  which  time  and  pl.ice  s:ild  bids 
will  be  opened,  for  all  labor  and  ma- 
terial for  the  consti^ction  of  the  fol- 
lowing buildings  and  heating  and  ven- 
I  Milting  systems  according  to  plans 
and  .specifications  prepared  by  .Tames 
T.  .N.irbett,  authorized  architect,  and 
.idopted    by    this    Board. 

1.  Roosevelt  Junior  High  School 
l.iilldlng. 

:;  Heating  and  ventilating  system 
lor    same. 

.1       Nyslrom   SchooL 

4.  Heating  and  ventilating  ayatem 
for  same. 

All  said  bids  must  lie  In  accordance 
with  the  rciiulrements  laid  down  In  the 
plann  and  Mpeclficatlons  and  must  be 
iicciimpanled  by  .a  certified  check,  mada 
p.iynble  to  W  T.  HclmH.  Clerk,  for  10% 
of  the  amount  of  the  bid,  which  amount 
shall  be  forfeited  by  the  Buccesdful  bid- 
<l.»r  should  he  fall  to  enter  Into  con- 
trnct  with  tho  Board  of  Education 
within  ten  days  after  the  award  of  tho 
» ontract 

I'lnn.t  may  bo  obtained  at  the  otnoe 
of  Mr  .InmoM  T.  Narbett,  906  Mncdon- 
nld  Ave.,  IUi;hmond,  and  at  tho  offlca 
<•(  Lilnnd  *  llnley.  ^8  butler  Street 
Shu    KrnnclHco.    California. 

The  Hoard  reserved  the  rlflrht  to  re* 
.!■  ii    liny    or    all    bids. 

My    order   of   the    Honrd    of    Kducation 
J.    O.    roHD,    President. 
W.   T    HRT,Mfl.   Clerk 
Kirhinond,    Calif., 
March  SI.  1911. 


BIDS    YVANTED    FOR    HIGHWAY    IM- 
PROVEMENT 


NOTICE   TO    CONTRACTORS 

SEALED  PROl'OSALS  will  be  re- 
ceived by  the  undersigned  until  1.3* 
oVlock  P.  M..  May  3,  1022,  for  con- 
structing a  portion  of  the  State  High- 
way System  in  Humboldt  County,  be- 
tween five  (5)  miles  west  of  Valmy 
uiid  East  County  line — work  consisting 
of  grailing,  construction  of  culverts  and 
placing   gravel    surface. 

Plans  may  be  examined  and  form  of 
jiroposal,  contract  and  specifications 
secured  at  olfice  of  undersigned.  May 
also  be  examined  at  the  County  Clerk's 
oti(ce  in  Winnemucca.  Cash  deposit  of 
fifteen  dollars  (?15.00)  with  under- 
signed required  for  copy  of  plans, 
which  will  bo  refunded  on  their  re- 
turn in  good  condition.  Bids  must  be 
on  proposal  form  of  Highway  Depart- 
ment, and  must  be  accompanied  by'  a 
certified  check  in  the  amount  of  5% 
of  the  bid. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  Surety  Com- 
pany, duly  authorized  to  do  business 
in  this  state,  stating  that  such  Surety 
Company  will  provide  said  bidder  with 
a  bond  in  such  sum  as  is  required  in 
and  in  accordance  with  the  provisions 
of  «f.id  specifications,  conditioned  for 
the  faithful  performance  of  the  pro- 
visions of  the  contract  and  specifica- 
tions. 

Right  is  reserved  to  reject  any  or 
all    bids. 

GEO.   W.  BORDEN, 
State   Highway   Engineer.  Carson   City, 
.Nevada. 


NOTICE    CALLING    FOR    BIDS 


For  FunilRhlng  All  Materials  and 
Labor  In  Connection  With  the  Con- 
Ktruetion  and  Completion  of  Alter- 
atlonN  nnd  Addltlonn  to  T^wo  School 
BulldlnKH  for  the  North  Sacra- 
mento School   District. 


The  Board  of  Trustees  of  the  North 
bacramento  School  District,  of  Sacra- 
mento County,  State  of  California, 
will  received  bids  until  S  o'clock  P.  M. 
on  the  2nd  day  of  May.  1922.  for  the 
furnishiiij::  of  all  materials  and  labor 
in  crnneotion  with  the  construction 
and  completion  of  additions  and  al- 
terations to  the  llagginwood  and 
Nortij  Sacramento  Schools  in  the  said 
district,  and  at  the  expiration  of  the 
time  named,  bids  will  be  opened,  ex- 
amined, and  publicly  declared  In  open 
session  of  the  said  Board  of  Trus- 
tees, in  the  auditorium  of  the  North 
Sacramento  School.  None  but  sealed 
bids  will  be  considered,  and  all  bids 
TiiUSt  be  mailed  to  11.  C.  Uiw)  xh.  Clerk 
of  said  Board  of  Trusti  o.-<,  whose 
postal  address  is  Room  331,  Forum 
Itullding.    Sacramento,    California. 

All  proposals  shall  be  accompanied 
by  a  check  certified  to  by  a  respon- 
sible bank,  made  payable  to  the  or- 
der of  11.  C.  Baugh.  Clerk  of  the 
Hoard  of  Trustees  of  the  .North  Sac- 
ramento School  District,  In  an  amount 
not  less  than  10%  of  tho  aggregate 
.if  the  pii.posal,  which  check  In  the 
amount  therein  named  shall  be  for- 
feited to  and  be  retained  by  tho 
Roard  of  Trustees  of  said  school 
(M.-itrlcl  if  th<>  successful  bidder  falls 
tc  ex<cute  tho  contract  In  tho  re- 
quired form  an<l  furnish  tho  bonds 
rc(|iilred  as  set  forth  later  In  thla 
MPtlce.  The  bidder  to  whom  the  con- 
trft'i  \s  awarded  will  be  required  to 
.  nter  Into  a  written  contract  within 
live  days  after  written  notice  of  the 
award  thereof,  unless  otherwise  no- 
tlfled  In  writing  by  the  said  Board 
of  TruHtron  or  nrohltcci,  and  to  fully 
complete  the  said  work  within  tho 
time    limit    set    forth    In    the   contract. 

Ail  of  said  matorl.'ils  and  labor  re- 
qirtrtd    shnll    be    in    accordance    with 
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the  plans  and  specifications  on  file 
with  the  Board  of  Trustees  of  said 
school  district. 

After  the  award,  and  upon  execu- 
tion of  the  contract,  the  contractor 
shall  at  the  same  time  execute  to 
the  North  Sacramento  School  District 
and  deliver  to  the  Clerk  of  said  Board 
of  Trustees  a  bond  guaranteeinp  to 
the  said  school  district  the  faithful 
performance  of  the  contract  in  an 
amount  eciual  to  50%  of  the  amount 
named    in    the   contract. 

He  shall  likewise  execute  and  de- 
liver at  the  same  time,  another  and 
separate  bond  to  protect  any  and  all 
persons  performing  labor  upon  the 
said  work  in  an  amount  equal  to 
.50%  of  the  amount  named  in  the 
contract. 

The  plans,  specifications  and  draw- 
ings for  said  work  may  be  had  at  the 
office  of  the  architect,  E.  C.  Hem- 
ming.s,  42r)  Ochsncr  Building-,  Sacra- 
mento, California,  upon  a  deposit  of 
.$1S.OO,  which  said  deposit  will  be  re- 
turned to  the  ai)plicant  when  said 
plans,  specifications  and  drawings  are 
returned  to  the  aforesaid  office  in  good 
condition. 

Bidders  will  be  furnished  blank 
forms  of  proposals  upon  application  at 
the    olfice    of   the   aforesaid   architect. 

The  Board  of  Trustees  of  the  North 
Sacramento  School  Distlrct  reserves  the 
right  to  reject  any  or  all  bids  to  waive 
anv   informality   in    any   bid  received. 

IN  WITNESS  WHEREOF,  we  have 
hereunto  set  our  hands  this  12th  day 
of   April,   1922. 

H.    G.   BAUGH, 
ELLA    M.    HARDER, 
L.  R.  SMITH, 
Tru.«;tees    of    North    Sacramento    School 
District,    Sacramento   County,   State 
of  California. 


BIDS    AVANTEU   FOR  INFIRIWART 
BUILTJING 


NOTICK    TO    CONTRACTORS 


OFFICE  CONS'TRUCTING  QUARTER- 
MASTER, FORT  MASON,  SAN  FRAN- 
CISCO, Calif.,  April  3,  1922 — Sealed  pro- 
posals, in  triplicate,  for  constructing 
an  Infirmary,  including  all  utilities,  at 
Benicla  Arsenal,  Benicia,  Calif.,  will 
be  received  here  until  11  A.  M.,  April 
21,  1P22,  and  then  opened.  Plans,  etc., 
furnished  on  application.  Ten  Dollars 
($10.00)  deposit  reciuired  to  insure  re- 
turn  of   plans,   etc. 

• ■ 

BIDS        WANTED        FOR        HIGHWAY 
IMPROVEMENT 


tions  as  to  bidding,  quantities  of  work 
to  be  done.  etc.  ,     , 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES  A.   WHITMORE, 
GEO.    C.    MANSFIELD, 
California   Highway   Commission. 
AUSTIN  B.  FLETCHER, 

State  Highway  Engineer. 
C.  C.  CARLETON, 

Acting  Secretary. 
Dated   April   .3,    1922^ 

NOTICE   TO    CONTRACTORS 

(School,     Septic     Tank     and     Drainage 
Sysiteini   cntimnted   cont,  930,000) 

NOTICE  IS  HEREBY  GIVEN  That 
the  undersigned  as  trustees  of  the  Mer- 
idian Grammar  School  District.  Merid- 
ian, Sutter  Co.,  Cal.,  will  receive  up  to 
the  honr  of  1.30  o'clock  P.  M.,  Saturday, 
Ai>ril  2'.i.  19ir2.  scaled  tii'ls  for  the 
construction  of  a  Grammar  School 
Building,  also  seotic  tank  and  drainage 
system.  All  to  be  on  the  property  of 
the  Meridian  School  District,  Meridian, 
Sutter  Co.,  Cal.,  and  to  be  in  accordance 
to  plans  and  specifications  for  same 
prepared  by  Chester  Cole,  Architect, 
Chico,  Cal. 

Plans  may  be  seen  at  the  residence 
of  C.  E.  Relsche,  Meridian.  Cal.,  Clerk 
of  the  Board  of  Trustees  of  Meridian 
Grammar  School,  or  at  the  Architect'*. 
Office,    Chico,    Cal. 

Each  bid  shall  be  accompanied  by 
a  check  certified  by  a  responsible  bank 
for  the  amount  of  10%  of  bid  as  pro- 
vided for  in   said  specifications. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  or  all  bids. 

Bids  to  be  sent  to  or  filed  with  C. 
E.  Relsche,  Clerk  of  the  Board.  Bids 
will  be  opened  at  the  Meridian  Gram- 
mar  School  Building. 

C.    E.    REISCHE. 

Clerk. 
W.    L.    STEPHENS. 
C.    C.    MESSTCK, 
Trustees    of    Meridian    School    District, 
County    of    .Sutter.    StHto    of    Cali- 
fornia. 


NOTICE     TO     CONTRACTORS 


STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE  TO  CONTRACTORS 


NOTICE    TO    CONTRACTORS 


(.■Mlerations    and    Atiditlonn   to   Guri^j^o  i 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hislivray  Commission,  .'ilS  Forum 
Building,  SncTiimento,  Cal.,  until  2 
o'clock  P.  M.,  on  May  1,  19'2!Z,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows:  „^     ^     , 

Lake  County,  between  Westerly 
Boundary  and  Upper  lake  (T-Lak-15- 
A).  about  nine  (9.0)  miles  in  length,  to 
lie  graded. 

San  Benito  County,  between  San  Juan 
and  Pajaro  River  ( V-&Bt-2-A),  about 
four  and  six-tenth.s  (4.'))  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno   and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blanU  torm  of  proposal  for  full  dlrec- 


(Boilrr     Plant    Addltlonji    and    Electric 
DlatrfbutlnK  Syatem) 


Sealed  bids  will  be  received  up  to  8 
P.  M.  of  April  24,  1922,  by  the  Board  of 
Trustees  of  the  Kern  County  Union 
High  School  District,  Bakersfield,  Cal., 
for  furni.«hing  all  materials  and  labor 
for  and  the  erection  and  completion  of 
additions  to  the  Boiler  House  and  a 
Complete  Electrical  Distributing  Sys- 
tem to  be  Installed  in  said  addition  in 
.locctrdance  with  plans  and  specifica- 
tions on  file  with  the  Clerk  of  said 
Board  and  open  for  the  inspection  of 
bidders.  Copies  of  said  plans  and  speci- 
fications may  be  had  at  the  office  of 
the  Architect,  Charles  H.  Biggar,  405 
First  National  Bank  Bldg.,  Bakersfield, 
and  the  work  will  be  done  under  his 
.supervision. 

All  bid."?  must  be  accompanied  by  a 
certified  check  In  the  amount  of  at 
least  ten  (10%)  per  cent  of  the  amount 
liid,  such  check  to  be  made  payable  to 
Ihe  Kern  County  Union  High  School 
Distiict  and  same  will  be  held  as  evi- 
dence of  good  faith  that  the  successful 
bidder  will  enter  into  contract  for  the 
proposed  work  and  In  addition  thereto 
will  furnish  good  and  sufficient  bonds 
tlierefor. 

Bids  will  be  received  separately  or 
as  a  whole.  The  Board  of  Trustees  re- 
serves the  right  to  reject  any  or  all 
bids  and  to  waive  any  informality  in 
:inv    bid    received. 

By  order  of  the  Beard  of  Trustees. 
Ivern  County  Union  High  School  Dis- 
trict.   Kern    County,    Calif. 

E.   W.    OWEN, 

President. 

W.    J.    WALTERS. 

Clerk. 


BID.S      WANTED    FOR   ST.4TF:      1II6H- 
W^AY   IMPROVEMENT 


STATE    OF    CALIFORNIA 


DEPARTMENT   OF  PL'BLIC  WORKS 


<  ALIFORNIA  HIGirWAY  COMBIISSION 


NOTICE   TO    CONTRACTORS 


O'fice  of  the  Clerk  of  the  Board  of 
Supervisors.  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors 
of  Alameda  County,  at  his  office,  until 
Monday,  May  Ist.  1822,  at  10  o'clock 
A.  M.  (the  day  when  said  bids  will  b(- 
opened  and  the  contract  awarded)  fot 
Alterations  and  additions  io  a  one- 
story  brick  garage  building  located 
on  the  southerlv  side  of  Fourth  street. 
.between  Broadway  and  Washington 
streets,  City  of  Oakland,  Alameda 
County,  California. 

Plans  .and  specifications  on  file  in 
the  office  of  the  County  Clerk  open 
to  inspection.  Copies  may  be  ob- 
tained by  depositing  (110)  ten  dollars. 
Contractors  will  he  restricted  as  to  the 
length  of  time  these  plans  may  be  re- 
tained to  ten  days,  Contractors  failing 
to  return  said  plans  and  specifications 
within  said  time  Mmir  will  forfeit  the 
deposit. 

Each  bid  must  be  accompanied  by 
a  check  for  at  least  ten  per  cent  of 
tlie  .amount  of  the  bid  or  proposal, 
certified  to  by  -jome  responsible  bank, 
•and  made  payable  lo  Geo.  E.  Gros.s, 
Clerk  of  the  Board,  to  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award  or  to  give  the 
Iiond  required  by  the  Board  of  the 
faithful  performance  of  the  contract. 

The  Board  reserves  the  i-ight  to  re- 
ject any  or  all  bids. 

(«EAL)  GEO.   E.    GROSS, 

Clerk    of   the    Board    of   Supervisors    of 
the  County  of  Alameda, 
Pated:     April  3,  1922. 


SEALED  PROPOSALS  wil!  be  re 
ceived  at  the  office  of  the  Callfornln 
Highway  Commission,  515  Forum 
Building.  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  April  24,  HttS,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  tp  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

San  Luis  Obispo  County,  between  San 
Luis  Obispo  Creek  and  Cuesta  (V-SLO- 
2D),  about  three  and  six-tenths  (3.6) 
miles  in  length,  to  be  paved  with  Port- 
land cement  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done,   etc. 

The  Department  of  Public  Works. 
acting-  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
leiost  of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A,    WHITMORE. 
GEO.    C.    MANSFIELD. 
California    Hlghwav    Commission. 
AUSTIN  B.  FLETCHER. 

State   Hiehwav  Engineer. 
C.   C.    CARLETON. 

Acting  Secretary, 
Pated  Ifarcli  27,   192}. 
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Engineering  News  Section 


BRIDGES,   DAMS    &    HARBOh' 
WORK 


.SAN  R.A.FAEb.  Marin  Co.,  Cal. — S.  P. 
Brownlee,  San  llafael,  at  $3400,  award- 
ed contract  to  construct  bridge  over 
Koyes   Creek. 


IMPERIAL,  Cal.— County  Highway 
Commission  plans  to  construct  a  bridge 
across  New  River,  south  of  Seeley. 
Work  will  be  paid  for  out  of  surplus 
remaining    from    county    road   work. 


lilVERSIDK,  Cal. — Supervisors  ac- 
cepted pl.ins  of  Houghton  &  Honte,  en- 
gineers, Phclan  Bldg.,  San  Francisco, 
for  reinforced  concrete  bridge  over 
Santa  Ana  river  at  West  Riverside. 
Bridge  will  consist  of  seven  72-ft.  arch 
spans  with  towers  at  either  end  of  the 
bridge.  Estimated  cost.  $95,000.  Bids 
will   we   taken   in  about  two  weeks. 


SACRAMENTO,  Cal.— Until  April  25, 
2  r.  M.,  bids  will  be  received  by  Re- 
clamation District  No.  1500,  301  Cali- 
fornia Fruit  P-ldg.,  Sacramento,  for 
constructing  reinforced  concrete  cul- 
vert through  levee  near  Knights  Land- 
ing, involving  10,000  cu.  yds.  earth  ex- 
cavation and  back  fill;  350  cu.  yds. 
concrete  and  65.000  lbs.  reinforced 
steel.  Specifications  will  be  furnished 
nn   re(|ue8t 


MONROVIA,  Cal. — City  Engineer  H. 
.S.  Giorlich.  is  completing  plans  for  a 
bridge  across  the  Santa  Anita  wash.  In 
connection  with  the  proposed  improve- 
ment of  West  Or.ange  Ave.  between 
Mayflower  and  the  city  limits,  Joining 
Monrovia  and  Arcadia. 


SANTA  BARBARA.  Cal.— Until  10  A. 
M..  May  1.  bids  will  be  received  by 
.MU),ervjBora  for  constructing  reinforced 
concrete  trestle  bridge  with  timber 
wingwalls.  across  creek  .at  Sta.  681-76, 
at  Juiction  of  4-A-l  and  4-A-2,  Per- 
manent Road  Divi.sion  of  Lonipoc.  near 
Santa  Rose  school  house,  in  4th  Road 
fJistrlcL  County  furnishes  concrete 
plks  at  town  of  Buellton.  Plans  and 
specifloations  from  olHce  of  County  Sur- 
veyor Owen    H.   O'Neill. 


OI[AS.<^  A'ALLEY,  Nevada  C^o..  OM.— 
Agr<-oment  has  been  reached  between 
Ktair-  Highway  Commission  and  coun- 
tlen  of  .Nf-vada  and  Placer  to  build 
hrldgp  iiver  Btar  river  on  State  hlffh- 
way;  estl  mated  cost,  |30,000.  State 
will  jiny  'i  cost  and  the  counties 
the    balance. 


RKPDINO,  .Shasta  Co..  Cal.— Super- 
visors order  bids  received  for  two 
bridgf-B  acrojiH  i>it  i  iver  at  Fall  River 
Mills  and  arn.HH  c.inal  at  McArthur. 
On  Pit  rlvrr  HiriKiurf.  three  types  of 
conolructlofi  arc  provided,  arch,  rlrder 
and  2-«pun  McArthur  hrldg«  will  bn 
n   (rlrd^r  structure. 

OROVTIXK  Bntie  Co.  i 
May  a.  1.80  I-  M..  bids  will  i 
by   r    V    ^.^■•^U.r.  --..iintv   .],■, 


i-t-ui.iy  lu.iil  ctitflnecr. 

s  Ai'n  \  vii:-  'If  I    Pill      I'nui    \tiiy   II,   j 
'  .    Sta  I.' 

nidr  . 

I    triiHB 
'  •oiiirste 

il-'.    '  ■<    ;inf1    bents.       \ii»tln    B. 

J  .<l   1'    ,  highway    englr.«#r. 


SANTA  BARBARA,  Cal. — Qulnton, 
Code  &  Hill,  consulting  engineers,  Hol- 
lingsworth  Bldg.,  Los  Angeles,  submit 
report  to  city  council  estimating  cost 
of  repairing  cover  apron  below  spill- 
way at  Gibraltar  Dam  at  $90,000.  Apron 
is  to  be  extended  100  ft.,  requiring  3500 
tons  rock  excavation.  About  $40,000 
will  be  available  for  the  work  In  3 
months. 


BL'REKA,  Humboldt  Co.,  Cal. — Super- 
visors definitely  decide  to  construct 
I'lidgL  across  Van  I'uzen  river  at  Blue 
Slide  which  blocks  the  Eureka-Red 
Bluff  highway  beyond  Strong's  Station, 
several  months  in  the  year.  Structures 
will  probably  be  of  concrete  construc- 
tion.     A.    J.    Logan,   county   surveyor. 


WILLOWS,  Glenn  Co.,  Cal. — F.  P. 
Teal,  Orland.  at  $3900,  awarded  con- 
tract by  supervisors  to  construct  re- 
inforced concrete  bridge  over  Wat.son 
creek  in  Road  District  3.  Bayard 
Knoclc,    county    surveyor. 


OROVILLE,  Butte  Co.,  Cal.— Until 
May  3,  1.30  P.  M..  bids  will  be  received 
by  C.  F.  Belding,  county  clerk,  to  con- 
struct bridge  over  Pine  creek  on  Dicus 
road.  Harry  H.  Hume,  county  road 
engineer. 


XAl'A,  Napa  Co.,  Cal.— Until  May  9, 
10  A.  M.,  bids  will  be  received  by  Jas. 
.\.  Daly,  county  clerk,  to  construct  re- 
inforced concrete  bridge  at  Hobson's 
corner  in  Road  District  1,  for  construct- 
ing- reinforced  concrete  returns  at:  ^s 
mile  north  of  Napa  State  Hospital,  '• 
loncreto  returns  along  highway  be- 
i\\ren  Napa  and  Vountville.  O.  H. 
r.uibman.    county    surveyor. 


EUREKA.  Humboldt  Co.,  Cal.— 
Smith  Bros.,  Eureka,  at  $3302,  awarded 
c'ontract  by  supervisors  to  construct 
concrete  girder  bridge  over  Salmon 
creeU  near  Beatrice.  Other  bidders: 
Mercer-Fraser  Co..  $4750:  W.  C.  Else- 
more.  $3939;  F.  H.  Green,  $5400;  Pad- 
gett &  Kelly,  $4445.  A.  .1.  Logran. 
rouiity    surveyor. 


IRRIGATION  PROJECTS 


KULLERTON.  Cal. — Property  owner."* 
propose  to  form  n  drainage  district  in 
the  Bii.aro  and  .\ewhop»»  sections  south 
of  Garden  Grove,  embracing  2500  acres. 
W.  AV.  Weir,  drainage  engineer,  has 
been  called  In  oonsultntinn  bv  «'oiinty 
l*''irm     Adv^snr     Wnhlberrr 


Engineers    and    Contractors 
PLEASE  NOTE 

\\>   are  Callfortila    Factory 
Disi  rlliuiors    for 

KLAXON  CO. 
IIOKNS  AND  BRLLS 

Inr     <'o<ip     nict'il*.      \l>riiiii.    'rime 
MIcnnU.  •■(•■. 

\i-Kx\\nEii    MirnruN    co. 

ruHildi'   KInrc   Li^rht**  and   Oxy- 
Ar«>t.vl(>iM-   Molding  and   CutllnK 
AppantUH 

We  are  at   your  service 


E.  D.  BTTLLARD 
MN    MarVft    HU    Han    FranHioo 

l*^*ae    Donsrlaa    11  IS 


LIGHTING  SYSTEMS 


FAIRFIELD,  Solano  Co.,  Cal. — Until 
April  IS.  8  P.  M.,  bids  will  be  received 
by  J.  H.  l^rather,  city  clerk,  for  in- 
stalling 33  ol.'ctroliers  In  Texas  St. 
Work  under  Imp.  Act  1911.  Plans  on 
Hie  in  office  of  clerk. 

SAWTELLE,  Cal. — F.  H.  Hamilton, 
Secretary  Chamber  of  Commerce,  has 
estimated  cost  of  lighting  Santa  Monica 
Blvd.  to  sea  ut  $28,750.  Work  will 
comprise  11  ft.  slnerle  Marbelite  posts, 
and  will  be  done  under  street  improve- 
nieni    law. 


FULLERTON,  Cal. — Trustees  declare 
Intention  to  install  ornamental  light- 
ing in  main  portion  of  city,  including 
portions  of  Union,  Chapman,  Whiting, 
Amerige.  Commonwealth  and  North 
Pomona  Aves. 


REDLA.NDS,  Cal.— Southwest  Electri- 
cal Co.,  Redlands,  awarded  contract  at 
$1998.75,  for  lighting  on  West  Colton 
Ave. 


CJllNO.  Cal. — Chamber  of  Commerce 
appoints  committee  to  provide  plans 
for  ornamental  lighting  on  6tli  and 
D   Sts. 


MACHINERY 


PORTLA.ND,  Ore. — Following  bids  re- 
ceived by  Public  Dock  Commission  for 
furnishing  and  delivering  50  gross  tons 
of  80-iM)uiid  steel  rails  with  alternate 
proposals  ou  73-pound  rails;  150  pairs 
of  splice  bais;  5  kegs  of  track  bolts, 
and  30O0   tie   plates  as  follows: 

United  Slates  Steel  Products  Co.,  80- 
pound  raiKs.  $60.82  per  ton;  up  to  6 
per  cent  No.  2.  $58.88  per  ton;  splice 
bars,  $4.29  per  cwt.;  bolts,  $4.3;>  per 
cwt. ;   tie   plates.   $2.79  per  cwt. 

Colorado  Fuel  Co..  first  quality,  76- 
pound  rail.s,  $70.95  pej-  ton;  second 
tJuallt.N,  $6.*;. 95  per  ton;  splice  bars, 
$3.65  per  cwt.;  bolts.  $4.40  per  cwt.: 
lie    plates,    $66    per   net   ton. 

Consolidated  Railway  Equipment  Co., 
80-P')und  rails,  $60.70  per  ton;  spltoe 
bars,  $4.10  per  cwt.;  track  bolts,  $4.60 
per   cwt.;    tie    plates.    $2.73   each. 

The  United  States  Spruce  Production 
Corporation  offered  to  sell  ISV^  tons 
of  SO- pound  rails  for  $54  per  ton  and 
40  pairs  of  splice  burs  for  $3.60  per 
cwt.      Bids    taken    under    advisement. 


LOS  ANtUiLKS.  Cal— l:ld.-'  received 
by  Public  Service  Conunlssion  April  7, 
for  wrought  galvanized  stet  I  wate:- 
pipe,  with  threads  .and  couplings,  in 
quantltlts.  wiMi':  Pncillc  Pl)ie  &  Sup- 
ply Co..  »4.5!t  per  100  ft.  for  10.000  ii. 
lU-ln.  pipe;  5.69  per  100  ft.  for  100.000 
a.  -^-Iti..  .and  $7.94  per  100  ft.  for  23.000 
ft.  1-ln..  f.  o.  b  f.aclor.\',  Nhl|iMient  b> 
rail  and  water.  Shipment  by  rail  only. 
$5.00.  $«  2.'.  and  H.92;  from  stork.  $5.21, 
$6.40  and  $9.14  Union  Hardwnre  Ai 
Metal  Co..  $4.62,  $5.62  and  $8  f.  o.  b. 
whse.  di  llveiy  4  to  fl  weeks.  Hu(>h 
Pine  »  Supply  Co..  $4.64.  $.->  54.  $7  88  f 
o.  b,  whse.  N.  »»  Nelson  Mfg.  Co  .  $4.73. 
15.76  and  $.S.I7  f.  ".  h,  whHc.  shipment 
by  rail  and  water.  Cal.  llardwHrv  <'o. 
$4.r-2,  $5  49  and  $7.81  f.  o  l>,  cars,  dr 
llverv  30  to  35  davs.  Shlnn-Holti-.- 
Lvon  Co,  $H  .';t,  »r.  r.K  mid  $7.9:i:  d.' 
livery  In  45  dsyn.  Mark-Lally  Co..  $4.61, 
$5  4)1  and  $7.7.i,  delivery  4  lo  6  weeks 
lmniedlal«  ihipment  from  Z.'iik'nvIIIc. 
O.  Pniiib-Uoi.' ii.r..lM  I  Co..  Sir,;i.  ?,  r  • 
.ind  f?  f.  o,  b  -.vhso  .  nhlnnieiit  by  mil 
i.nd  wnlc-r.  fr.im  mill  In  PlltsburK.  one 
wi  I'k  ftflir  rrcoiili  of  order.  FnlrbnnkM. 
Morse  *  Co.  $4  f.:.  $5  62  aid  $7.97,  de- 
livery 4  to  6  wenkH.  \H««oi<latcd  Supplv 
Co..    $4  46.    $6.60   and   $7.68.   f.   o.    b.   cars 
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XtOB  Angeles,  shipment  by  rail  and 
water.  Kepublic  Supply  Co.,  $4.42,  $5.35 
atid  $7.61  r.  o.  b.  whse.,  delivery  In  30 
to  35  days.  Thos.  Haverty  Co.,  $4.60, 
$5i55  and  $8.17  f.  o.  b.  whse.,  delivery 
in  50  days. 

INGLEWOOD,  Cal.  —  Westinghouse 
Elec.  -t  Mfg.  Co.,  av.ardea  contract  at 
$931.16  for  furnishing  city  one  75  h. 
p.  motor. 

INGLKWOOD,  Cal. — Ingersoll-nand 
Co.,  awarded  contract  at  $J184  for  fur- 
nishing city  one  XBI  duplex  com- 
l)ressor,  power  driven,  with  cylinders 
12x14. 


LOS  ANGELKS,  Cal.— Until  3  P.  M., 
May  5.  bids  will  be  received  by  the 
Public  Service  Commisijion,  207  S. 
Broadv/ay,  for  synchronous  condenser 
installn.tioa.  Specilications         P-261. 

Jas.  P.    Vroman,  Secretary. 


LOS  ANGELES.  Cal.— Until  2:30  P.  i\I. 
April  25,  bids  will  be  received  by  th» 
Board  of  Ilaihor  Commissioners,  Room 
33,  City  Hall,  for  track  accessories; 
Speoilioalioiis  No.  27.'!.  CeiliHod  check 
or  l)cnd   \07r.     ^iuy   W.  Wade,  Kecrctary. 

SEATTLE,  Wash.— Until  April  21,  10 
A,  M.,  bids  will  be  received  by  C.  B. 
Bagley,  secretary  Board  of  Public 
Works,  for  constructing  2  crossing 
towers  approximately  240  ft.  high  and 
2  approach  towers  approximately  i25 
ft.  high,  complete  with  cross  arms, 
anchors  and  fittings;  erected  on  foun- 
dations furnished  by  city;  towers  to 
carry  twelve  400,000  circular  mill  cop- 
per conductors  across  West  Waterway 
with  a  span  of  630  ft.  at  a  minimum 
elevation  of  200  ft.  above  high  tide, 
Cost,  approximately   $150,000. 

BERKELEY,  Alameda  Co.,  Cal. — Un- 
til April  20,  12  M.,  bids  will  be  re- 
ceived by  Eu,?-ene  K.  Sturgis,  city  clerk, 
for  furnishing  2  roadster  type  autos 
and  one  5-passenger  auto  for  Police 
Department. 

I^OS  ANGELES,  Cal.— Until  3  P.  M., 
May  2,  bids  will  be  received  by  Public 
Service  Commission,  207  ,S  Broadway, 
for  trucks.  Specification  P-267.  Jas. 
P.  Vroman,  secretary. 


S.\N  FUA.MCISCO— Bids  received  April 
12th  by  tiie  Board  of  Public  AVorks  for 
water  v.hetls  and  valves  and  accessory 
(vo.uipment  for  the  Moccasin  Creek 
power  plant,  Hetch  Hetchy  project, 
have  been  referred  to  City  Engineer 
M.  M.  O'Shaughnessy  for  report.  On 
water  wheels  and  valves  bds  were  re- 
ceived froin  Union  Macliine  Co.,  Well- 
man -Seaver-Mogan  Co.,  Coffin  Valve 
Co.,  p!trsl>urp:  Valve  Foundry  Co., 
Crane  Co.,  Bethlehem  Co.,  Pelton  Water 
Wheel  Co.,  Allis-Chambe>s  Co.,  and 
Joshua  Hendy  Cc,  On  electric  genera- 
tors and  accessory  equipment  bids 
were  raceived  from  Wesanghouso 
Ek'Ctric  &  Mfg.  Co.,  General  Electric 
Co.  and   Allis-Ciiambers  Co. 

LOS  ANGELES,  Cal.  —  Frank  H. 
Greene,  .submitted  low  bid  to  the  Board 
of  Public  Works,  April  10,  at  $30,150, 
for  constructing  Harris  Place  Pumping 
Plant.  The  bid  comprised  (1)  concrete 
structures  containing  pump  pit  and 
water  pit,  and  iH  ft.  reinforced  pipe 
sewer,  $19,77,5;  (2)  pumping  equip- 
ment and  all  appurtenances,  cast  iron 
pipe.  Installed  to  operate,  and  ex- 
hsuster  completely  installed,  $7675;  (3) 
b'-lck  pump  house  complete,  water  pipe 
and  grading  of  lot,  lighting  system, 
$2700.  J.  P.  Hunter  bid  (1)  $21,000; 
(2)   $7950;    ^3)    $2950;   total   $31,900. 


ALHAMBRA.  Cal, — Mark,  Lally  Co., 
submitted  low  bid  to  city  trustees  at 
$1364,  for  cast  iron  hub  end  water  gates 
with  brass  trimmings,  for  150  lbs. 
working  pressure.  Involving  105  4-ln. 
at  $7.60,  14  6-ln.  at  $13;  3  S-in.  at 
$21,fi0;  3  12-ln.  at  |50;  1  14-in.  at  $69.20; 
1  16-in.  at  $100.  Other  bids  were: 
Crane  Co:  $7.75  4-in.,  $13.25  6-ia., 
$:m.95  8-in.,  $50.75  12-ln.,  $70.50  14-ln., 
Sl'U  16-in.;  Chapman,  Bell  Mfg.  Co., 
$8. ,50  4-in.,  $14.35  6-in.,  $23.50  8-in.,  $53 
12-ln.,  $77.50  14-in.,  $110  16-in.;  Fair- 
banks, Morse  .^  Co.,  $1600  total  if  pres- 
sure under  150  lbs.,  $1475  if  under  185 
lbs.;  Thos.  Haverty  Co..  $1503;  Shinn, 
Holtz,  Lyon  Co.,  $823  4-ln,.  $14.11  6-ln., 


$23.27  8-in.,  $53.36  12-in.,  $74  14-in., 
$105.97  16-in.;  Smith-Booth-Usher  Co., 
$/,65  4-in.,  $13.14  6-ln.,  $21.92  8-in., 
$50.50  12-in.,  $69.93  14-in.,  $100.60  16-in.; 
Waterworks  Supply  Co.,  (1)  150  lbs. 
pressure,  $11.10  4-ln.,  (2)  125  lbs.  pres- 
sure, $9.70  4-in.,  $20.10  and  $17.90  6-in., 
$31. 9"^  and  $26.45  8-in.,  $60.05  and  $48.50 
12-in.,  $89.55  and  $80.55  14-in.,  $110.50 
and  $97.80  16-in.  Bids  taken  under 
advisement. 

BAKE'llSFIEa^D,  Klern  Col,  Cal. — 
Until  May  8,  10,30  A.  M.,  bids  will  be 
received  by  F.  E.  Smith,  county  clerk, 
for  erecting  water  tank,  pipe  system, 
motor,  etc.,  for  Kern  county  courthouse. 
Cha.s.  H.  Biggar,  First  National  Bank 
Bid.,  Bakersfleld,  architect,  from  whom 
plans    may    be    obtained. 

LOS  AN'GELES,  Cal.— Until  May  2, 
bids  will  be  received  by  public  service 
comnii.ssion,  207  S  Broadway,  for  four 
110,000-voli  high  voltage,  horizontal 
wall  entrance  bushings.  Bids  wanted 
on  both  dry  and  oil  filled  types.  Prices 
to  be  quoted  f.  o.  b.  cars  Los  Angeles, 
and  f.  o.  1),  contractor's  shipping  point. 
Delivery  to  be  stated.  Spec.  P-269-167. 
Jas.   P.   Vroman,  secretary. 

LOS  ANGELES.  Cal.— Public  Service 
Commission  has  awarded  contracts  for 
equipment  ■\r  t'ollovs:  General  Motors 
Co.,  one  truck  at  $1,695.28:  H.  J.  Rud- 
dle Co.,  one  dumptruck  at  $4708;  Earl 
E.    Anthony,    one   truck   at    $3980. 

Kelmaii  Electric  Co.  awarded  con- 
tract at  $36,000  for  furnishing  depart- 
ment of  public  service,  f.  o,  b.  Los 
Angeles,  thirty  33,000-volt  oil  switches, 
delivery  to  begin  in  75  days,  completed 
in  150  days. 

Brown-Be  vis  Co.,  422  E.  3rd  St.. 
awarded  contract  at  $2319  for  furnish- 
ing one  "Smith"  conciete  mixer;  de- 
liverv  in  4  to  r,  davs. 

H.  J.  Ruddle  Co.  awarded  contract 
at  $470!i  for  furnishing  ore  3^-toi' 
steel  body  Fageol  dump  truck. 


RAILROADS 


SAX  FR.\NClSCO — Continental  Con- 
struction Co.,  Los  Angeles,  at  $8278, 
submits  low  bid  to  Board  of  Public 
AVorks  to  install  concrete  trolley  poles 
and  electric  constructors  in  Taraval 
St.,  under  Contract  131,  Municipal  Rail- 
way system.     M.  E.  Ryan,  bid  $'^628, 

SAN  FRANCISCO — Eaton  &  Smith, 
407  nth  St.,  at  $42,285,  submits  low 
bid  to  Board  of  Public  Works  to  con- 
struct Taraval  street  extension  of 
Municipal  Railway  system.  Other  bid- 
ders; Jas.  McElroy,  $45,286;  Continen- 
tal Construction  Co.,  $48,733;  Cowden- 
p.roderick   Co.,   $52,519. 


SE  WERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


FRESNO,  Ftesno  Co.,  Cal. — City  En- 
gineer Wm.  Stranahan,  completes 
specifications  to  improve  Montecito 
Ave.  bet.  Hazel  wood  Blvd.  and  Fourth 
St.,  involving  S6,520  sq.  ft,  grading; 
81.190  sq.  ft.  2V6-in.  asphaltic  base  with 
1%-in.  Warrenite  surface  pavement; 
2114  ft.  curb;  5120  sq.  ft.  gutter;  7220 
sq.  ft,  walks;  320  ft.  12-in,  and  304  ft. 
18-in.  corrugated  culvert;   12  manholes. 


CAPSON  CITY.  Nevada  —  Nevada 
State  Highway  Commission  awards  fol- 
lowin,g    contracts: 

Kroft  &  Bundy,  Odgen,  Utah,  at 
$22,927,  awarded  contract  to  gravel  sur- 
face 4.19  miles  bet.  Bulkhead  and  Hud- 
son  on  Aurora   road   in  Lyon   county. 

John  Ross,  Yerington,  Nevada,  $53,- 
S89.  awarded  contract  to  grade  and 
construct  culverts  on  5.72  miles  of 
Yerington-Wilson  road,  in  Lyon  county 

J.  H.  Causten.  Lovelock,  Nevada,  at 
approximately  $49,000,  awarded  con- 
tract to  construct  Leeteville-Hazen 
road  in  Churchill  county. 


FRESNO,  Fresno  Co.,  Cal. — Federal 
Construction  Co.,  Call  Bldg.,  San  Fran- 
ci§cp,  at  $46,881,  awarded  contract  by 
Council  to  improve  First  St,  between 
Belmont    and    Tulare,    Involving   168,064 


sq.  ft.  grading;  114,236  ?q.  <t.  5*la,  as- 
phaltic concrete  pavement;  5610  sq.  ft. 
ooncr.  te  gutter;  3540  lin.  ft.  concrete 
curb;  20,393  sq.  ft.  concrete  sidewalks; 
403  lin.  ft.  12-in.  and  224  lin.  ft.  18-in. 
corrugated  Iron  culvert;  12  manholes. 
Thompson  Bros.,  1514  H  St.,  Fresno, 
at  $36,728,  awarded  contract  to  im- 
prove Calaveras  St.  between  H  and 
Dlvisadero,  Involving  120,377  sq.  ft. 
grading;  112,751  sq.  ft.  S^^-in.  Warren- 
ite top  pavement;  7282  sq.  ft.  gutters; 
4513  Un.  ft.  curbs;  208  lin.  ft.  18-ln. 
corrugated    culvert    and    4    manholes. 


VKNTURA,  Cal. — T.  M.  Morgan,  Seat- 
tle, Wash.,  submitted  only  bid  at  $15,- 
499,  for  constructing  1^  miles  road- 
way from  N  county  line  limits  to  S 
limits  of  Oxnard,  involving  126,162  sq. 
ft.  5-in.  concrete  paving.  State  fur- 
ni.-fhes  cement,  sand  and  gravel.  Bid 
rejected  as  too  high.  Chas.  W.  Petit, 
county   surveyor. 

SANTA  ANA,  Cal. — Until  2  P.  M.. 
.•\pril  IS,  bids  will  /be  received  by 
supervisors  to  improve  Bolsa  Blvd.  and 
Verano  St.  3%  miles,  20  ft.  wide,  by 
surfacing  existing  concrete  pavement 
w  ith  concrete  slab  5  to  8  in.  thick. 
County  to  furnish  cement.  J.  L.  Mc- 
Bride.    county   road    commissioner. 


VISALIA,  Tulare  Co.,  Cal. — Valley 
Paving  and  Construction  Co.,  Visalla, 
awarded  contract  to  improve  West 
A(  equia  St.  and  East  Mineral  King 
avenue. 


PASADENA,  Cal.  —  Meagenovich  I* 
Gillespie,  1029  W  36th  St.,  Los  Angeles, 
awarded  contract  at  $42,790,  for  con- 
structing sewers  in   Pasadena   Heights. 


HERMOSA  BEACH.  Cal.— H.  Wigman 
Hcrmosa  Beach,  was  awarded  contract 
at  $15,536.30,  to  improve  Loma  Drive 
between    Ocean    View    school    and    Pier 

Ave. 


FRESNO,  Fresno  Co.,  Cal. — Until  Apr 
20,  .'5.30  P.  M.,  bids  will  be  received 
by  R.  Y.  St.  George,  city  clerk,  to 
improve  Linden  Ave.  between  Olive 
and  Florodora  Aves.,  involving  47,021 
sq.  ft.  paving;  42,321  sq.  ft.  3 4 -in.  as- 
phaltic base  with  l',4-in.  Warrenite  top 
pavement;  4512  sq.  ft.  gutter;  2461 
'  sq.  ft.  walk;  68  ft. 
ft.     18-in.     culvert;     4 


ft.  curb;  11.116 
12-in.  and  112 
manholes. 

Separate     bids, 
struct    5,748    sq. 


same  date,  to  con- 
ft.  cement  sidewalks 
in  Washington  Ave.  between  Merced 
and  Thesta.  W^m.  Stranahan,  city  en- 
t^ineer.     ^| 

F'RESNO,  Fresno  Co.,  Cal. — City  En- 
gineer Wm.  Stranahan  requests  council 
to  appropriate  $100,000  for  garbage  dis- 
posal svstem.  Itemized  estimate  fol- 
lows: Land  $7,000;  cableway  ma- 
chinery, $15,714;  freight  and  hauling, 
SI  500;  58,000  feet  lumber.  $1,>20;  14.400 
lbs.  iron  work,  $2160;  24  pairs  wheels 
and  axles.  $1800;  labor  eri.cting  cablc- 
wav.  $4000;  90  ft.  of  track  for  towers. 
^2150;  electric  lines  and  switches. 
$ir,00;  well  and  pumping  outfit.  $1800: 
'jkin  and  cars.  $2500.  2640  ft.  of  9  ft 
road,  $7200;  fences.  $1200;  \~  trailers 
nt  ?1500  $25,500;  3  trucks  :-.t  $6000.  $18.- 
000;  1  automobile.  $550;  repairs,  etc..  at 
house,  $1500;  Incidentals  and  con- 
I  ingencies,  $4306. 


VACAVILLE.  Solano  Co  .  Cal. — Stato 
Hoard  of  Health  will  recommend  that 
'"iiv  Trustees  provide  funds  for  the 
(  riablishmenl  rf  srwage  disposal 
works. 


STOCKTON.  Shu  Joaquin  Co.,  Cal. — 
IMil  April  24,  10  .A.  M..  bids  will  be  re- 
ceived by  Eugene  D.  Graham,  county 
I  krk.  to  improve  County  highway  o« 
Staten  Island  in  Union  Road  District 
k'lcwn  as  the  W.  H.  Buttrick  Road  No. 
7"  extending  South  trom  the  State 
Hiflrhway. 

Separate  bids,  same  date,  to  improve 
i>o:iions  of  3rd  St.  and  Jackson  .Vve., 
in  town  of  Escalon,  Dent  Road  DistrLn. 
bv  grading,  constructing  concrete  curbs 
and  gutters,  and  placing  oil  macadam 
pavement.  F.  E.  Quail,  county  sur- 
ve\  or. 
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VENTURA.  Cal. — County  Engineer 
Chas.  "VV.  Potit  is  preparing  speclflca- 
ilons  to  improve  Casitas  Pass  Road 
through    Poster   Park. 

C'AR.SON  CITY,  Nevada — Federal  aid 
projects  proposed  for  1922  are: 

A.  Bulkhead  to  Hudson  fid..  4.16  mi.. 
gravel  surfacing  5-in.  thick,  12-ft.  wide. 

No.  10,  Illlpah  to  Robinson  Summit, 
15.01  miles,  .58,000  cu.  yds.^  excavation, 
gravel  surfacing  5-in.  thick',  10  ft.  wide. 

No.  15,  W  Elke  Line  to  Vivian,  8.34 
miles,  37,000  cu.  yds.  excav.,  grading 
only. 

No.  18,  Elko  to  Halleck,  19.83  miles, 
81,000  cu.  yds.  excav.,  surfacing  with 
tjravel,   5-in.   thick.  15   ft.  wide. 

No.  19,  Zola  to  Humboldt  House,  10 
miles,  gravel  surfacing,  5-in.  thick,  15 
ft.  wide. 

N-p.  22,  W  Eureka  Line  to  White 
House   Ranch.   6.31   miles. 

No.  26,  Reno  to  Lawtons,  3.6  miles, 
concrete  surface  6-in.  thick,  15  ft.  wide. 

No.  30.  Lakeview  to  Carson,  3.5  miles, 
I9f0  cu.  yds.  excav.,  concrete  surface, 
6-in.    thick,    15    ft.    wide. 

No.  32,  W  Humboldt  Line  to  Stone 
House.  10.84  miles,  52,000  cu.  yds.  ex- 
'•avRtion.  gravel  surfacing.  5-in.  thick, 
15   ft.   wide. 

No.  33,  6  miles  south  of  Yerington  to 
Wilsons,  7.04  miles,  21,000  cu.  yds.  ex- 
cavation, gravel  surfacing,  5-in.  thick, 
15  It.  wide. 

No.  34,  Hazen  to  Leetevllle,  8.29  miles, 
iiO.SOO  cu.  yds.  excavation,  gravel  sur- 
facJnfc,  6-ln.   thick,   15   ft.  wide. 

No.  31,  Eureka  to  Hayrancii.  12.17 
miles,  gravel  surfacing,  5-in.  thick,  10 
ft.  wide. 

No.  38.  Cradlebaugh  ."  to  Douglas 
County,  2.37  miles,  gravel  surfacing, 
.')-in.   thick.    15  ft.  wide. 

No.  44,  Pancake  to  Summitt  Illlpah, 
22.90  miks  110,000  cu.  yds.  excavation, 
gravel  surfacing,  5-in.  thick,  10  ft.  wide. 

No.  45,  vicinity  of  Frenchman's  Sta., 
.".  miles,  .'25,000  cu.  yds.  excavation, 
travel  surfacing,  '5-ln.  thick,  10  ft. 
wide. 

I'roposed  state  highway  paving  in 
cities  as  follows:  Sparks,  2  25  miles; 
«"'arson  City,  Vi  mile;  Fallon,  2  nalles; 
cities  as  follows  Sparks,  2.25  miles; 
;<11   6-in.   concrete,   18   ft.   wide. 

I'ORTKRVILLE.  Cal. --Petitions  for 
privinp  West  Belleview  Ave.  has  been 
presenterl       to      city      council.  FYed 

I*c;«se,   city   engineer. 


STOCKTO.N,  San  .loaquln  Co.,  Cal.— 
Intil  April  25,  10.30  A.  M.,  bids  will 
be  r«-gi>iv»d  by  .\.  L.  Banks,  city  clerk, 
to  construct  .storm  sewers  in  Madison. 
Monroe.  Lincoln,  .Main,  Market,  Har- 
rison, North  Center,  .North  El  Dorado 
and  .\orth  San  .Ioa(|uin  Sts.  Certified 
••heck  in*;-:  payable  to  city  clerk  re- 
'luirtd.      W.    H.    Hoiijan,   city   engineer. 

LOS  A\(;ELI->i,  Cal.-r-County  Super- 
visors fl<clare  intentlcvn  to  Improve 
Haw  thoriH-  A\i^.  between  L.  A.  and 
itcdondo  Road  and  Domlngue/.  .Si.  and 
f  oinlngue/.  St.  belwt-cn  Hawthorne 
Ave.  ••xtendlng  N  and  H.awthorne 
Ave.  vxt.niling  S  In  R.  D.  1.  No.  218; 
6118  Iln.  ft.  Work  wi|J  Involve  9197 
<■».  yd|i.  €!xcava.;  13,83S  sfj.  yds.  shaping 
roadbed;  13,83K  .sq.  yds.  placing  dlB- 
Iniegraled  Krfinltc  i>avtiig.  County  fur- 
nixhes  i612  ton*  uranllc  i:silm.\ted 
conlruct    price,    lis, 727. 70. 

l$KNI''I.\.  .Solano  Co.,  Cal  -TruslceB 
(■fint«-mpliit<-  calling  election  to  bond 
for  180,000  to  nil  In  Mtreeta  and  con- 
NtiiK-l  Htorin  drainn  in  pr>>|H>H-"l  K-rla- 
mntlon  dl«trlft  north  of  S,  P.  railroad. 
I'.    .\     .Stolirer.   <-lty    engineer. 


HACHAMKNTO.  Cal.— Until  April  22. 
M  P  M.,  bids  will  bi-  received  by  Mrs. 
'*f\\i\  Lowuld.  ficrk.  I'.lo  Lln<la  .School 
Mlntrlot.  Itox  1203.  Motor  A,  Sacra- 
m««nlo.  ii>  coiiHiruct  nlmcrete  tennis 
•  ourt.     Hpecincntlnns  may  he  ha<l  from 

clr-rk 


POUTIOUVIM.E.  ••ill-  niitll  S  w  ,M  . 
A|ir.  17,  bldH  will  1)0  received  by  trus- 
lefs  f»ir  constructlnK  coment  w.ilks  an 
S  Muln  St.  hi-twien  Ollvr  and  Date  8t«. ; 
mi6  nond  Imp.  Act.  Spo.iflcnf lonn  on 
nio  Hi  olHrn  of  Citv   Knitlnerr   Kr»«d   W. 


FORTUNA,  Humboldt  Co.,  Cal. — Mer- 
cer-Fraser  Co.,  Eureka,  at  approxi- 
mately $16,750,  awarded  contract  by 
trustees    to    pave    Main    St. 

SANTA  A.NA,  Cal — Proposal  to  In- 
stall an  addition  fall  sewer  system  to 
be  constructed  jointly  by  Santa  Ana 
and  Anaheim  was  voted  at  the  election 
held  April  4th.  Anaheim's  proportion 
was  *240,000  and  Santa  Ana's  $321,000. 
The  combined  cost  of  the  treating 
plant  and  outfall  line  to  the  ocean  will 
be  $2.12,000.  For  construction  of  sewer 
mains  Anaheim  voted  $160,000  and 
Santa  Ana  $149,000. 


CHICO,  Butte  Co.,  Cal. — Chamber  of 
Commerce  urges  paving  of  triangle  at 
junctk  n  of  Broadway  and  Alain  streets. 
F.   S.    Robinson,  city   engineer. 

GLKXD.ALE,  Cal.— Peter  L.  Ferry  of 
(rlendale,  awarded  contracts  for  im- 
proving 473  ft.  of  Belmont  St.,  from 
Lomita  south,  and  47,S0O  sq.  ft.  resur- 
facing on  Lexington  Drive  between  Pa- 
cific and  Chestnut,  including  oiling  and 
i-urfacins,  curb,  walks  and  laying 
water   pipe. 

Cornwell  &  Henderson,  'Jlendale, 
awarded  contract  for  improving  1090 
ft.  Justin  Ave.  between  Glenwood  and 
Eitrh'h  Sts.,  including  oiling  and  sur- 
facing, curb,  walks  and  laying  water 
pipe. 


S.V.X  Li;iS  OBISPO,  Cal. — Intention 
declared  by  Supervisors  for  road  work 
as  follows:  R.  D.  I.  No.  6,  Oceano,  in- 
cludiiig  curbs  and  surfacing  on  8th 
and  9th  Sts.  between  Front  St.  and 
city  limits  and  on  Paso  Robles  St.  be- 
tween Front  and  8th  Sts.;  R.  D.  I.  No.  7, 
Pismo,  including  walks  and  curbs  on 
Mines  St.  between  Cypress  St.  and 
("o-jntv  road. 


SANTA  BARBAR.^.  Cal.— Supervisors 
hive  named  a  viowlnp  board  to  consi- 
der extension  of  proposed  Foothill  Blvd 
from  Faliview  Ave.  west,  opening  Go- 
leta  valley.  Owen  H.  O'Neill,  co^unty 
surveyor. 

CALIFORNIA  —  Following  bids  re- 
ceived April  10,  by  State  Highway 
Commissin;i,  for  prradlng  11.0  miles  of 
hi.LThway  ii;  Monterey  county  between 
San  Lucas  and  2\  miles  east  of  Long 
Valle\  school: 
Standard        Industrial       Eng. 

Cptn,,    S.    F $13-:. 830. 50 

Sheror  .•;•   Crowlev,  L.   A......    169,577.00 

Ilednio'id    Page  Co..   S.    F 146. 784. 25 

Rates  &   Borland.  Oakland...    165,005.76 

L.  Franklin,  Stockton    160.«S2..^.0 

Blumenkanz  &  Vernon. 

Stockton     156.022.25 

Kngl.hart    Paving    &    Constr. 

Co.     &     Thos.     Englehait. 

Eureka      146.821.20 

Wnrren    Constr.   Co.,   Oak'aiii   l(i6.1R9.00 

I.    L.   Conner,   L.    A...>r 192.727.75 

Isbcll  Constr.  Co.,  Fresno.    ..    194.988.23 
Rates   &    Rogers,   Constr.   Co., 

Los  Banos   169,177.00 

Kngln*>er'«   estimated    !30,145.7B 


O.VKLAND.  Cal.— W.  W.  Harmon 
•^•oniplcte.'i  specllicatlons  to  construct 
S-ln.  vltnlled  .'cwcr  ii;  i>.)iiloi)s  oi' 
Broadway,  2  brick  manhol.'.s.  vlirilbd 
lampbcles.  wye  branchts.  etc.  Iinprov  • 
me'it  Act  1911.     Protests  April  27 


LONG  BFACTl,  Cal— WIUIs  &  Collins 
E\chfini,'e  National  Bank  Bldg.,  Lon^T 
Beac»i,  awarded  contract  at  .ipproxl- 
matclv  $70,000  for  cimstructlnK  curbs 
and  I  ft  w:ilkH  In  Sllv.-r.ido  Tractp. 
.ninprlsliiu  :m  blocks,  each  630x270  ft,, 
for  Dechle  and  Myers  Realty  Co  c,r;id- 
Ing  and  oiling  will,  start  nt   once. 

I!i;H  P.LITKF,  Tehanin  Co..  Cal.— 
.Supervisors  contemplate  chnnire  In 
charter  to  mnke  ofT1c9  of  county  stir- 
vpyru-  aiipohitlvc  Instead  of  elective 
oltbl."!  I'n<lcr  change  the  supervisors 
wouM  ,ij)p<>lnl  road  cng:lncer  having 
"•bnr»:<-  of  .ill  load  and  brldir*"  work 
and  would  iilso  act  as    'ouniy  Murxe\or 

Tlt.\«'V  San  .Tonqtiln  Co..  Cal.— City 
TrusterM  iipprove  spcrlflrnt Ions  to  pave 
tth  nn<1  lih  Htr .  with  R-ln.  concrete 
ba^e  and  IS -In  bltnmliious  top  Es- 
timated cost,  158,660.  W.  n.  Harrtnv- 
lop,  city   cnvlneer. 


SAN  DIEGO.  Cal.— Riley  &  Peterson. 
2245  National  Ave.  San  Diego,  low 
bidders  for  constructing  concrete  roads 
at  San  Diego  X.ival  Training  Station, 
for  Bureau  of  Yards  and  Docks,  at: 
(item  1).  $53,000:  (2^  $41,S00.  Other 
bids  were:  Wright  &  Doran,  (1)  $60,- 
000;  (2)  $47,000:  deWaard  &  Cobham, 
(1)  $69,000,  (2)  $53,000.  Work  will  in- 
volve 128.700  sq.  ft.  7-in.  concrete,  10,- 
230  lin.  ft.  integral  curb,  6x8x18  Inch 
concrete,  approximately  15,300  sq.  ft. 
1-ln.   walk. 


O.'MCL.'VND,  Cal. — City  Commissioner 
W.  H.  Edwards,  urges  construction  of 
main  outlet  sewer  in  Seventh  street; 
estimated  cost.   $150,000. 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 
—Hutchinson  Co.  1706  Broadway,  Oak- 
land. $79,190.  awarded  contract  by 
trustees  to  pave  with  water  bound 
macadam  portions  of  Richmond.  Ever- 
ett, Eureka.  Elm  and  Norvall  Sts.  W. 
S.  Farley,  Monadnock  Bldg.,  San  FYan- 
clsco,  engineer. 

TREK.\,  Siskiyou  Co.,  Cal. — Super- 
visors reject  bids  to  construct  He«sig: 
to  Oregon  Line  road  (285).  Antone 
King  bid  $6S0O:  H.  E.  and  H.  A.  Span- 
naus.  $8000:  V.  T.  Dorris,  $4  a  day 
and  plus  1^%  cost  of  construction.  H. 
.1.  Barter,  county   surveyor. 

CALIFORNIA  —  Following  are  ap- 
proximate quantities  of  materials  In- 
volved in  the  paving  of  3.6  miles  of 
highway  In  San  Luis  Obispo  county 
between  San  Luis  Obispo  creek  and 
Cuesta.  bids  for  which  will  be  opened 
b.v  State  Highway  Commission,  April 
24:  30.000  cu.  yds.  excavation  without 
classification;  S,230  cu.  yds.  class  A 
Portland  cement  concrete  (pavement 
and  curbs);  5  cu.  yds.  class  A  Portland 
eement  concrete  (culverts);  76  lin.  ft. 
30-ln.  and  60  lin.  ft.  36-in.  corrugated 
metal  pipe.  Commission  will  furnish 
reinforcing  steel,  corrugated  metal 
l)ipe,  cement  and  sand  and  coarse  ag- 
sregato  for  concrete. 

WATSHNVILLE,  Santa  Cruz  Co.,  Ca). 
— Council  fV  Clares  inte'itlon  to  Improve 
California  St.  between  Sudden  and  Lin- 
coln; grading,  concrete  curbs  and  gut- 
ter*: macadamizing  and  oiling  H.  P. 
Kitchen,   city    engineer. 

SON0R\,  Tv.i'.umne  Co.,  Cal. — County 
Surveyor  Robert  Thom,  preparing 
speciflcntloii«;  for  new  road  from  Dow- 
ney Scofield  ranch  to  Maripos.a  county 
line,   approximately    1    mile  In   length. 


JVA.N  \NSELMO.  Marin  Co.,  Cal. — 
Until  April  17.  8  P.  M..  bids  will  be 
received  by  .-Vrthur  W.  Studley,  town 
clerk,  to  Improve  Barber.  Kntrata. 
Prospect,  .Mta  .Vve.,  etc,  by  grading, 
curhlnir.  ccnstmctlng  6.  S,  10  and  12-ln. 
Ironstone  vtpt'  culverts:  8,  10,  12  and 
l.'5-ln.  corruga'ed  pTilvanlzed  pipe  cul- 
verts:  corrugated    arch    culverts,    etc. 


BEnKKT..KV.  .Mameda  Co.  Cal. — T^n- 
tll  April  21.  10  A.  ^f.,  bids  will  ho  re- 
ceived by  K  M.  ITnnn,  city  clerk,  to 
construct  reinforced  concrete  culvert. 
4x5  ft.,  across  Nollsnn  i^t.  at  a  point 
12B  ft.  south  of  .SaTi  Lorenzo  .Ave.:  2 
concrete  cntcbba«lns  and  a  10-ln.  vltrl- 
flf>d  sewer  from  NF  cor.  of  San  I,orenzo 
Vve.  and  Nellson  St  soiifh  to  n.>\v  "ul- 
vert.  Imp.  .\ct  1911  C  1,  Tttigglns. 
city  engineer. 


OAKLXND.  Cal  -Heafy.  Morre  and 
McNalr.  2030  High  St.  Oakland,  at 
$117,655.  nw;ird<(l  contract  by  super- 
visors to  Imorovo  Hayward-Mt.  Eden 
road.  Other  bMd"rs:  Stnnd.Trd  In- 
dustrial Mnir  Corp.  II22.9.SO:  Bates  * 
norland.  $125,900;  p.  L.  Burr.  $184,116; 
HutcblnMon  Co.  $l.'<3,S0f;;  Hngb  Crnm- 
mey,  $132,040;  Lopes  H-  Klnir.  $132,600; 
Oakland  Pavinc  Co..  $126400;  Kniser 
I'avlnu  Co..  «I40,837;  Onuit  Smith  Co.. 
'IIT.'irO;  K.  E.  Crow,  $156, 62R.  Geo. 
l'Oi*'y.  county  surveyor. 

0.\KL\NT».  Cal -Tnfll  April  27.  12 
M  ,  bills  v<lll  be  rocelvod  by  Rugent*  K. 
■•-'ttirirl".  city  olerk.  to  Improve  portions 
'  f  76tb  Ave.;  grading,  concrete  curbs 
:Mid  putters  and  paving  with  oil  ma- 
cadcn'      ^\"    ^\'    Harmon,  city  tnfflnMr. 
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SUSANVILLE.  Lassen  Co.,  Oal.— 
Voters  ratify  creation  of  Susanville 
Sanitary  District  which  provides  for 
sewage  disposal  of  the  townslte  and 
its  additions.  Election  was  made  nec- 
essary by  Court  action  Invalidating  the 
previous  election  creating  a  similar 
district.  Trustees  of  district  are; 
Frank     Gciger,     Nelson     Q.      Mathews, 


James  A. 
Bristol. 


Pardee,  B.   P.  Lyle  and  Bert 


SACRAMENTO,  Cal.— Until  May  8,  2 
P.  M.,  bids  will  be  received  by  State 
Highway  Commission,  Forum  Bldg., 
for  surfacing  with  asphaltic  concrete, 
S.9  nUles  in  Solano  county  1-etween 
Fairfield  and  VacavlUe.  Austin  B. 
Fletcncr,  state  highway  engineer. 


OROVILLE,  Butte  Co.,  Cal. — Follow- 
intf  l)id.s  received  by  supervisors  for 
highway    con.structlon: 

Sacramento  Ave.,  Rt.  13,  Sec.  A,  as- 
phaltic concrete  pavement:  J.  A.  Cos- 
tello,  Jr.,  (a)  l^^-in.  base,  121,403.42; 
(b)  i-in.  base,  $34,364.92;Chlco  Con- 
tracting Co.,  Chico,  (a)  $27,657.93;  (b) 
$32, ,952. 42.  Awarded  last  named  bid- 
der. 

IJitrham-Oroville  Road,  P.t.  21,  Sec.  B, 
a.sphaltic  concrete  pavement:  S.  S. 
Schell,  (a)  1>^-In,  base,  $31,191.16;  (b) 
2 -in.  base,  $33,347.30.  Chlco  Contract- 
in,  Co..  'a.)  $23,200.46;  (b)  $27,673.58. 
A.  Teichert  &  Son,  (a)  $33,682.67;  <h) 
$36,666.29.  J.  A.  Costello,  Jr.,  (a)  $26.- 
804.04;  (b)  $28,960.18.  Awarded  to 
Chico  Contracting  Co.,  Chlco. 

Dayton — Dnrliam    Road,    Rt.    12,    Sec. 

A,  asphaltic  concrete  pavement:  (a) 
IV.-ln.  base,  (b)  2-ln.  base:  J.  A. 
Costello.  Jr.,  (a)  $35,675.45;  (b)  $39,- 
420.ro.  a.  Teichert  &  Son,  (a)  $52,- 
078.62;  (b)  $56,399.04.  Chlco  Contract- 
ing Co.,  (a)  $33,447.18,  (b)  $40,355.42; 
S.  S.  Schell,  (a)  $46,843.59;  (b)  $50,- 
876.47.  Awarded  to  Chico  Contracting 
Co. 

OTOvllle-MarTSTlIlr  Road,  Rt.  26,  Sec. 

B,  a.sphaltic  concrete  pavement;  (a) 
l»'.-ln.  base;  (b)  2-in.  base:  Chlco 
Co'ntracting  Co.,  (a)  $43,734.96;  (b) 
$50,004.30.  J.  A.  Costello,  Jr.,  (a)  $52,- 
797.30;  (b)  $56,875.00.  Awarded  to 
Chlco    Contracting    Co. 

Orovllle-Marvsvilie  Road,  Rt.  26,  Sec. 

C,  asphaltic  concrete  macadam  pave- 
ment; only  bid  submitted  was  that  of 
Blumenkranz  &  Vernon,  Stockton,  at 
$32,111.     It  was  rejected. 

Orovllle-Ohlc©  Road,  Rt.  20,  Sec.  A, 
asphaltic  macadam  pavement:  M.  C. 
Polk,  Chico,  $24,106.11;  Blumenkranz 
ft  Vernon,  $28,680.90.  Bids  rejected  and 
work   ordered   done    by  day    labor. 

linrkln  Road,  Rt.  1,  Sec.  A,  asphaltic 
macadam  pavement:  T.  H.  and  M.  C. 
Pclk,  Chico.  .'534,.5«8.62;  Blumenkranz  & 
Vernon,  $46,630.  Awarded  to  M.  C.  and 
T.   H.    Polk. 

Orovnto-BanBor  Road,  Rt.  25,  Sec.  A, 
asphaltic  macadam  pavement:  J.  A. 
Huntington,  M.  C.  and  T.  H.  Polk, 
Chico,  $39,749.93:  M.  F.  Sullivan.  Sacra- 
mento, $51,1S3.16.  Bids  rejected  and 
work   ordered   done   by   day   labor. 

Gridley-Colusa  Road,  5  miles  grad- 
ing— awarded  to  Anderson  &  Fischer, 
Sacramento,  at  $9,052.  Harry  H.  Hume, 
county    road    engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til May  9,  bids  will  be  received  by  C.  C. 
Eastin,  county  clerk,  to  pave  2  miles 
of  Dry  Creek  road  east  from  Modesto 
city  limits — bids  are  wanted  for  three 
types  of  paving — cement  concrete,  as- 
phaltic concrete  and  asphaltic  maca- 
dam.    J.  H.   Hoskins,   county   surveyor. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Council  declares  intention  to  Improve 
Jack.son  St.  between  Baker  and  King 
Sts.,  by  grading,  paving  with  li;2-in. 
Warronile  bitulithic  surface  on  3^-ln. 
asphaltic  concrete  base;  constructing 
concrete  curb  and  gutter,  and  corru- 
gated iron  culvert  coverings,  in  Street 
District  No.  443;  1911  Act.  W.  D.  Clarka 
city  engineer. 

FRRS.VO,  Fresno  Co.,  Cal. — On  recom- 
mendation of  Chris.  P.  Jensen,  count/ 
surveyor,  Harry  C.  I^eyden,  has  been 
apioinled  superintendent  if  highway 
tons;  rue;  ion  and  maintonanco :  vfUc- 
tivi;  July  ist  at  a  aalary  of  $3600  « 
year. 


SANTA  MONICA,  Cal. — Kneen  Pav- 
ing Co.,  Dudley  Bldg.,  Santa  Monica, 
submits  low  bid  to  city  trustees  to  Im- 
prove Belmar  Place  between  Pico  Blvd. 
and  W  boundary  of  Jepson  Tr.  The 
unit  prices  were  4.5c  sq.  ft.  grading, 
21.5c  s(j.  ft.  paving  with  l^-ln.  as- 
phalt on  3V^-in.  asphaltic  concrete  base, 
55. 5c  lln.  ft.  curb,  21.5c  sq.  ft.  walk, 
$526  sewer  complete,  $1.35  lln.  ft.  sewer 
connections. 

SAN  LUIS  OBISPO,  Cal. — Until  May 
2,  bids  will  be  received  by  supervisors 
for  constructing  Sec.  C-2,  Road  3,  San 
Luis  Obispo-Cambria  road,  involving 
30,000  cu.  yds.  excavation.  VVarre)i 
Biirch,  county  surveyor. 

BAKEKSFIKLD,  Kern  Co.,  Cal.— C.  D. 
Brown,  Bakersfleld,  at  $2073,  awarded 
contract  by  council  to  construct  sewers 
in  Street  District  No.  44  1.  W.  D. 
Clarke,   city   engineer. 

ASTORIA,  Ore.— Until  April  26,  1.30 
1".  M.,  bids  will  be  received  by  Clatsop 
Cc)unty  Commissioners,  for  grading, 
p.iviiig  and  draining  Sec.  2  of  Clatsop 
county  market  road,  involving  150  cu 
yds.  common  excavation;  20,004  cu. 
yds.  fliio  grading;  20,504  sq.  yds. 
Concrete  pavement;  6560  lin.  ft. 
expansion  joint  material;  24,068  lin.  ft. 
earth  shoulders;  7840  lin.  ft.  side 
ditches;  78  lin.  ft.  12-in.  vitrified  cul- 
vert pipe.  Culvert  pipe  will  be  fur- 
nished by  county.  J.  C.  Clinton,  county 
clork. 


RENO.  Nevada — Ingvart  Chrlbtensen. 
Reno,  at  $10,307,  awarded  contract  by 
counc  1  to  construct  26.251  sq.  ft.  hy- 
draulh'  cement  concrete  sidewalks;  657 
iin.  fr.  hydraulic  cement  concrete  com- 
bination curb  and  gutter;  9201  lin.  ft. 
hjd''aulic  cement  concrete  curb.  Other 
bidders:  Kraft  and  Bundy,  Odgen, 
I'tah,  $11,827;  Fred  J.  Cafferata,  Reno. 
$10,605.     Harry  Chlsm,  city  engineer. 

SANTA  BARBARA.  Cal. — A.  A.  Lem- 
mon,  Santa  Barbara,  awarded  contract 
at  $10,400,  for  constructing  vitrified 
pipe  sewer  in  Hollisler  Ave.,  and  other 
rtreets.     San  Hunter  bid   $10,576.70. 


SAN  DIBOO.  Cal. — Warren  Construc- 
tion Co.,  Kialto  Bldg.,  San  Francisco, 
awarded  contract  at  $113,144.68.  for 
paving  I.ytton  St.,  Chatsworth  Blvd., 
Catalina  Blvd.,  Voltaire  St.  and  Rose- 
irans  St.  witTi  excav.  14,002  cu.  yds. 
embankment.  Warrenite-bitul.  sur- 
face Oil  asphaltic  concrete  base.  Fair- 
child-Gihnore-Wilton  Co.,  L.  A.  Rail- 
way Bldg.,  Los  Angeles,  awarded  con- 
tract at  $16,271.09  for  paving  3rd  St. 
between  University  and  Walnut  Sts. 
Fairohild-Gllmore-^Vilton  Co.,  awarded 
contract  at  $25,092.42.  for  paving  Sth 
St.  between  B  St.  and  Balboa  Park, 
and  A  St.  between  7th  and  8th  Sts., 
with  1%-in.  asphalt  on  4-in.  concrete 
base. 


GLEiNDALE,  Cal.— Until  7  P.  M.,  Apr. 
20,  bids  will  be  received  by  City  Clerk 
A.  J.  Van  Wie  for  laying  water  pipe 
:iK    follows: 

San  Fernando  Road  between  Vine  and 
Pacific  Ave.,  involving  about  1100  ft. 
4-in.  and  600  ft.  6-in.  cast  iron  pipe, 
pipe  to  be  furnished  by  the  city;  4-ft. 
trench,  macadam  paving  to  be  replaced 
after   backfilling. 

Brand  Blvd.  and  Cerritos  Ave.,  in- 
volving 5000  ft.  S-in.,  300  ft.  6-in.  and 
250  ft.  4-in.  cast  iron  pipe,  pipe  fur- 
nished by  city;  4-ft  trench,  concrete 
pavement  to  be  cut  and  replaced  on 
Brand    Blvd. 

Tenth  St.  between  Thompson  and 
Alien  Aves.,  about  1200  ft.  Matheson 
Joint  pipe,  pipe  to  be  furnished  by 
city;  about  4-ft.  trenching  in  packway. 

The  city  intends  to  have  this  work 
done  bv  contract  under  the  Imp.  Act 
of   1911. 


ALHAMBItA,  Cal— City  Commission 
declares  intention  to  extend  4-in.  cast 
iron  water  mains  on  Howard  St.  be- 
tween 5th  St.  and  Wilson  Ave.,  on  Ray- 
mond Ave.  between  Cedar  and  Vine 
Sts..  and  on  Lemon  St.  between  Palm 
and  Date  Aves.,  on  Loma  Vista  Drive 
and  Las  Flores  St.  between  El  Paso 
and  W  line  of  Tr.  3908,  on  Los  Higos 
St,   between   QarfleW  and   Obispo  Aves. 


P.pPWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  April  24,  8  P.  M.,  bids  will  be 
received  \)y  W.  A.  Price,  city  clerk,  to 
construct  v.ooden  fence  along  El  Ca- 
mino  Rf!al  from  Redwood  Ave.,  wester- 
ly 64   ft.     Spec,  may  be  had  from  clerk. 

-NAPA,  Napa  Co.,  Cal— Until  May  9, 
10  A.  M.,  bids  will  be  received  by  Jas. 
A.  Daly,  county  clerk,  to  furnish  1000 
bblp.  I'o.'tland  cement;  lOO  bbls.  to  be 
delivered  at  St.  Helene  and  300  bbls. 
at  Napa.  O.  H.  Buckman,  county  sur- 
veyor. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  April  25,  10.30  A.  M.,  bids  will 
1)';  rec(i\ed  by  A.  L.  lianks,  city  clerk, 
to  impi'ive  poriion.s  of  north  »4  of 
North  .St.,  by  paving  with  2V^-in.  ce- 
menting gravel  with  3-in.  asphaltic 
concrete  liase  and  IVi-Jn.  asphaltic  con- 
crete w.-arlng  surface  and  south  ^^  of 
North  .St  ,  between  Madison  and  Mon- 
roe; giading,  combination  concrete 
ciirb.s  .'ind  gutters,  sidewalks  and  pav- 
ing with  2',i.-in.  cementing  gravel,  3-in. 
asphaltic  concrete  l>ase  with  1^4 -in.  as- 
phaltic wearing  surface.  Imp.  Act  1911. 
W.    P,.    ilogan,   city    engineer. 

.SANT.X  MONICA,  Cal.— Keen  Paving 
C'A,  Dudley  Block.  Santa  Monica, 
awarded  c(  ntract  by  city  trustees  for 
iniproving  Belmar  Place  between  Pico 
Blvd.  and  Pennsylvania  Ave.,  and  be- 
tween Ocean  Front  and  3rd  St.  The 
unit  prices  were:  4.5c  sq.  ft.  grading. 
21.5c  S(|.  ft.  paving  with  IVj-in.  asphalt 
«>n  3lj-in.  asphaltic  concrete  base,  55.5c 
lin.  ft.  curb,  21.5c  sq.  ft.  walk,  $526 
;;e,wer  complete,  $1.35  lin.  ft.  sewer  con- 
nections. W.-iren  C'onstr.  Co.  bid  6c 
.wradiiiy,  25c  paving,  60c  curb,  24c  walk. 
*oS0   sewir,   $1.60  sewer  connections. 


FRKSNO.  Fresno  Co.,  Cal.— Until  May 
5,  bids  -w  i\\  be  received  by  D.  M.  Barn- 
well, cf  Knty  clerk,  to  pave  five  mile 
stretch  i/T  S'haw  Ave.,  a  part  of  county 
hii<hway  system,  running  from  Madera 
avenue.  Chris.  P.  .Tensen,  county  road 
enginier. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Council,  A.  L.  Banks,  declares  inten- 
tion to  imnrove  Yosemite  St.  between 
Church  :nid  Washi'igton  Sts.;  grading, 
combination  concrete  curbs  and  gut- 
ters, and  sidewalks,  and  paving  with 
4-in.  asphaltic  concrete  with  2-in.  as- 
phaltic concrete  wearing  surface.  Imp 
Act  1911  and  Bond  Act  1915.  Protests 
Jfay    2.       W  .    B.    Hogan,    city    engineer. 

CALIFORNIA— Le    Moor    Contracting 

Co..  El  Paso,  Texas,  at  $177, SSO,  award- 
ed contr.ict  by  State  Highway  Commis- 
sien  to  pave  with  reinforced  concrete 
12.3  miles  of  highway  in  Riverside 
county,  between  Banning  and  White- 
water. 


(^AI.II'ORNI.^ — Following  are  approxi- 
mate quantities  of  materials  involved 
in  projects  for  which  Slate  Highway 
Commission    will    oiien    bids   May    1: 

Lake  County  between  west  boundary 
and  I'pper  Lake,  9.0  miles,  grading; 
142.000  cu.  yds.  excavation  without 
classification;  16.000  cu.  yds.  gravel 
surface:  350  cu.  yds.  class  A  Portland 
cenn.cnt  concrete  (culverts  and  monu- 
ments); 426  lin.  ft.  12-in.,  14S4  lin.  ft. 
15-in..  !I26  lin.  ft.  18-in.,  90  lin.  ft. 
21-in.  and  244  lin.  ft.  30-in.  corrugated 
metal  pipe:  6.0  miles  moving  and  re- 
setting property  fences:  295  monu- 
ments. Commission  will  furnish  re- 
inforcing steel,  corrugated  metal  pipe 
and  cement. 

San  Benito  county  between  San  Juan 
anrl  [■'aiaro  river,  4.6  miles  to  be  paved 
wi*,h  Portland  cement  concrete-  2100 
cu  yd.^.  excavation  without  classifi- 
cation; 8900  eu.  yds.  class  A  Portland 
cement  concrete  (pavement,  shoulders 
and  repairs  to  old  base):  1450  cu.  yds. 
removal  of  broken  concrete  in  existing 
base  Commission  will  fnrnish  rein- 
forcing, steel,  cement  and  sand  and 
coarse  aggregate  for  concrete.  Austin 
B.    I'letclier,   state   highway   engineer. 

NKWPORT  BEACH.  <?al. — Shepard  & 
Weber,  ?1ZI  6ih  St.,  Santa  Monica, 
v,ere  awarded  contract  at  $27,963.90. 
for  11  nstrncti.ig  cast  iron  pipe  force 
main  approximately  9720  ft.  long  for 
city  water  department.  Paul  E.  Kress- 
Iv,   .viirlneer. 
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GI.ENDALE,  Cal.— Until  7  F.  M.,  Apr, 
20,  bids  will  \>e  received  by  city  cl«rk 
A.  J.  Van  Wie  for  street  improvements 
as    follows: 

Elk  Ave.  l)etween  Pacific  Ave.  and 
San  Fernando  Itoad.  involving  3241  lin. 
ft-  concrete  curb,  5960  sq.  ft.  walk; 
41,928  sq.  ft.  oiling  and  surfacing;  1385 
Hn.  ft    grading. 

Western  Ave.  retween  San  Fernando 
Uoad  and  Tenth  St.,  involving  4327 
lln.  ft.  grading:  5755  lin.  ft.  curb;  1300 
sa-ft.  5-in.  gutter;  16,385  sq.  ft.  oiling 
and  s'irfacing;  3333  lin.  ft.  4-in.  cast 
Iron  water  pipe;  1160  lin.  fl.  Matheson 
joint   pipe. 

Plans  and  specifications  on  file  at 
office   of  City   Engineer  C.  L.   Hill. 


PASADENA.  Cal.— Until  11.30  A.  M.. 
April  18,  bids  will  be  received  by  City 
Olerk  Bessie  Chamberlain  for  excavat- 
ing and  grading  of  re.servoir  work  and 
driving  outlet  tunnel  in  San  Rafael 
district,  involving  6000  cu.  yds.  open 
excavation.  Flow  length  of  tunnel  and 
approaches  is  41  ft.,  and  roof  length 
is  22  ft.  I'lans  and  specifications  may 
b«  obtained  at  office  of  Chief  Engineer 
S.  B.  Morris  of  Water  Dept.,  25  E  Union 
.St.  upon  deposit  of  $5.  Certified  check 
for  iO'c  required.  Estimaed  cost  of 
Jcservoir   complete,   $13,000. 

CAKSOX  CITY,  Nevada— Until  May 
3,  1.30  P.  M.,  bids  will  be  received  by 
State  Highway  Commission  for  grad- 
ing, constructing  culverts  and  placing 
irra\'el  surface  for  state  highway  be- 
tween 5  mili.s  west  of  Valmy  and  East 
Ojunty  line  in  Humboldt  county.  See 
call  for  biiln  under  offlcinl  proposal 
Nection    in    thin    isaiie. 

."^.'VNTA  IIOS.X,  Sonoma  Co.,  Cal. — 
•  'i.nnty  Surveyor  H.  Press  Smith,  In- 
Ktrn^ted  to  pr(-pare  specifications  and 
estimates  of  cost  to  construct  4-mlle 
unit  of  Freestone- Valley  Ford  hlgh- 
vsay  and  19.5  miles  of  Valley  Ford 
F'-eestone  to  Guorneville-.Ienner  higrh- 
'vay. 


ELKO,  Nevada — Two  forest  roada 
cDKting  ap'proximately  $200,000  will 
I»rohably  be  constructed  in  Elko  county 
thif  y<.-ar.  according  to  word  received 
from  C.  E.  Favre,  supervisor  of  the 
Humboldt  furfst.  The  proposed  roads 
.-iro  the  Gold  Crcek-Jarbridge  road  and 
North  Fork -Owyhee  project  In  the 
noith   section    of    the   county. 

SAN  FKANCISCO— Fav  Improvement 
Co.,  I'helan  Bldg.,  at  $96,131,  submits 
low  bid  to  Board  (f  Public  Works  to 
construct  1.").980  lin.  ft.  concrete  curb 
and  300.510  sq.  ft.  asphaltlc  concrete 
pavement  in  Mission  Terrace.  Kalsch 
Improvement  Co.  bid  $:i6.072;  Pacific 
States  Const  r.  Co.,  $96,722;  Eaton  & 
Smith.    S100.226. 

City  Construction  Co..  Call  Bldg.,  at 
$2429,  only  bidder  to  Improve  crossing 
of    Munich    and    Persia   avenues. 

CAI..IFOIINIA  — Following  are  ap- 
proximate quantities  of  materials  for 
project  for  which  bids  will  be  opened 
by  State  Highway  Commission,  April 
17: 

Sonoma  County  between  Santa  Uosa 
and  Ilflante.  11  7  miles,  to  be  paved 
with  J)ltumlnlzcd  m.Tcadam:  39,000  cu. 
yds.  excavation  without  classification; 
3S.650  tons  broken  stone  (bilumlnlzed 
macad.Tm);  6.T0  toiiH  oil  asphalt  Grade 
K  spread  (bltumlnlzed  macadam);  435 
cu.  yds.  class  A  Portland  cement  con- 
crete fculvcrts  and  monuments);  828 
lln.  ft.  12-ln.,  402  lln.  ft.  IG-ln.,  860 
lln.  ft  18-ln  and  fiO  lln.  ft.  24-ln.  cor- 
rutfated  metal  pipe;  144  monuments. 
Commission  will  furnlHh  rolnforclnn 
steel,  corriig.ittd  metal  pipe,  cemsnt 
and    asphalt  flradc   K. 


SANTA  .MONICA,  Cal  Kneen  Paving 
Co.,  I*udl«y  Block,  Santa  .Monica,  sub- 
n)ltt«d  the  low  bid  to  city  commission 
for  ImprovlhK:  Fifth  St.  between  Colo- 
radti  and  Monianii  Avea.  elKbt  blocks, 
80  fl.  wide,  at  the  following  unit  prices: 
2  8c  tiq.  ft.  KradUiK,  t9c  sq.  fi.  IH-in. 
Warrcnitc  hitullthic  on  2'/4-ln  aaphal- 
llc  concrete  base,  70c  lln.  ft  curb,  22c 
»q  fl.  walk.  Bids  referred  to  City 
EnKlnoer  John  Morton. 

LOW    ANOF:i,r„M.    ml.— Conn. n     d(»- 

clures  Intention  to  construct  crrnsnt 
nipe  sewer  «  In  IS- In  In  diaiiirter  In 
Kl    Hrruiio    ttnd    Athambra    Avea.    and 


Huntington  Drive,  and  in  portions  of 
Xovogorod,  Carnegie,  Edison,  Academy 
Sts.,  Uosemead,  Pueblo,  Randolph,  Cas- 
talia,  Minto  Aves.  and  other  streets; 
\  rooman    Act. 


LOS  ANGELES.  Cal.— Until  10  A.  M., 
Apr.  24,  bids  will  be  received  by  Board 
of  I'ublic  Works,  for  street  Improve- 
ments,   as    follows: 

22nd  St.  between  Leland  St.  and  Par- 
ton  .We.,  involving  34.092  sq.  ft.  grad- 
ing and  oiling;  2503  lin.  ft.  curb;  5246 
lin.  ft  gutter;  12,805  sq.  ft.  walk;  Vroo- 
nian  Act. 

A  portion  of  Harvard  Blvd.  near 
Romaine  St.,  involving  S200  sq.  ft. 
.grading  and  oiling;  374  lin.  ft.  curb; 
1^5.S  .«q.  ft.  walk;  15S1  lin.  ft.  gutter; 
40  ft.  house  connection  sewers;  Vroo- 
man    .Act. 

Midland  St.  between  Aves.  41  and  3S. 
involving.  28,983  sq.  ft.  grading  and 
oiling;  1499  lin.  ft.  curb;  4795  sq.  fl. 
\\alk:  1238  lin.  ft.  gutter;  Vrooman 
.\ct. 

Criuenden  St.  between  Effle  St.  and 
B?rkeley  Ave.,  by  grading  and  oiling: 
<nrbing  tmd  walks;  and  laying  40  ft. 
m.'tin    sanitary    sewer;    Vrooman    Act. 


SAN  RAFAEL,  Marin  Co.,  Cal. — S'u- 
pervisors  reject  bids  to  improve  Red 
Hill  Itoad  in  District  5,  and  new  bids 
w;l!  be  received  April  24,  10  A.  M. 
Bidders  were:  Mrs.  EJ.  E.  O'Brien, 
$30,000:  Rocca  &  Caletti,  $40,100;  C. 
Miles.  $34,000;  S.  P.  Brownlee,  $27,200; 
I'almor  &  McBryde,  $29,900;  E.  H.  Mar- 
tin,  $29,000. 


NEWF'ORT  BEACH,  Cal.— Until  7.30 
P.  M.,  April  24,  bids  will  be  received 
Ijv  city  clerk  for  constructing  board 
walk  on  wooden  pile  bents  12  ft.  wide 
and  4420  ft.  long  on  Ocean  Ave.  be- 
tween 9'h  and  19th  Sts.;  1911  Act  and 
1915  Bond  Act.  Plana  and  specifica- 
tions may  be  obtained  from  Paul  E. 
Kressly.  732  H.  W.  Hellman  Bldg..  I-os 
.•\ngeies.  consulting  engineer.  Certi- 
.'K'd   rlieck  or   bond    10%   required. 

FRESNO.  Fresno  Co.,  Cal.— -Freder- 
ickson  &  Shannon,  Cory  Bldg.,  at  $30,- 
585.  submits  low  bid  to  council  to  Im- 
prove Wilson  Ave.  between  Belmont 
and  Olive;  US, 128  sq.  ft.  grading;  89,501 
s(i.  ft.  paving;  4125  lin.  ft.  curb;  13,944 
s(|.  fl.  walks;  110  lin.  ft.  12-ln.  and 
340  lin.  ft.  18-in.  reinforced  concrete 
box  culverts;  10  lin.  ft.  corrugated 
nutal  culvert  and  10  manholes.  Other 
liidd.-rs:  Kaufield  &  Tompkins,  $32,107; 
Federal  Construction  Co.,  $33,014;  Paul 
15' urzac.  Fresno.  $39,930.  Bids  taken 
under  advisement  until  April  20.  Wm. 
Strannhan.    city    engineer. 


.«AN  JOSE.  Santa  Clara  Co.,  Cal,— 
•  'ouncll,  John  J.  Lynch,  city  clerk,  de- 
dares  Intention  to  improve  2nd  St  be- 
between  Western  Division  R.  R.  right- 
of-way  ol  S.  P..  and  Hensley  Ave.; 
paving  with  3V4-ln.  asphaltlc  concrete 
))a.ve  with  I'i-in.  asphaltlc  concrete 
.•-tirface. 

Intention  declared  to  Improve  12th 
St.  between  Reed  and  Bestor,  and  be- 
tween   Bestor    and    Keyes    by    grading. 


paving  with  3-in.  asphaltlc  concrete 
base  witli  1^-in.  Warrenite-Bitullthlc 
•surface,  concrete  curbs,  gutters  and 
walks.     Wm.   Popp,  city  engineer. 


SAN  FRANCISCO— Until  April  26,  8 
P.  M..  bids  will  be  received  by  Board 
of  Public  Works,  to  improve  40th  Ave. 
between  Balboa  and  Cabrlllo.  involving 
1200  lin.  ft.  concrete  curbs;  4200  sq.  ft. 
\vrticnl  fiber  brick  pavement  and  19,800 
.sq.  ft.  asphaltlc  concrete  pavement.  M. 
M.    O'Shaughnessy.    city    engineer. 


LODl,  San  Joaquin  Co.,  Cal. — Clark 
and  Henery  Construction  Cot,  38  S 
Sutter  St.,  Stockton,  awarded  contract 
by  council  to  improve  portions  of  Cen- 
tral and  Daisy  avenues  and  Hllborn 
Sts.;  grading,  hydraulic  concrete  curbs 
and  .gutters;  paving  with  2% -in.  as- 
phalt ic  concrete  base  with  lV4-ln.  War- 
renite  surface.  L.  F.  Barzellotti,  city 
engineer. 


MONTEREY,  Monterey  Co..  Cal.— 
Giant  Smith  Co.,  Balboa  Bldg..  San 
Francisco,  submits  low  bid  to  council 
to  improve  Franklin  St.  between  Al- 
varado  and  High  St.  by  grading,  pav- 
ing with  4-in.  cement  concrete  and  2-ln. 
bituminous  concrete  surface;  and  be- 
tween High  and  Cedar  Sts.,  by  grading 
and  paving  with  5-in.  cement  concrete, 
concrete  curbs  and  sidewalks;  catch- 
basins;  reconstructing  manholes,  etc. 
Sidney  Ruthven,  Monterey,  bid  $78,166. 
Estimate  of  H.  D.  Severance,  city  en- 
gineer, $65,000.  Bids  taken  under  ad- 
visement   until   April    18. 


CALIFORNIA  —  Standard  Industrial 
Engineering  Corp..  550  Montgomery  St., 
San  Francisco,  at  $13S,S30,  awarded 
contract  to  construct  San  Lucas-Long 
Valley  unit  of  state  highway  system, 
in  Mcintere\-  county;  appro.ximately  11 
miles   long. 


OUO\'lLLE.  Butte  Co..  Cal. — Until 
May  3,  2  P.  M.,  bids  will  be  received 
by  C.  F.  Belding,  county  clerk,  to  con- 
struct Route  10.  Sections  A  and  B  of 
Nelson  and  Blavo  road.  Harry  H.  Hume 
county   surveyor. 


SA.N  .lOSE.  Santa  Clara  Co.,  Cal. — 
I'ntll  May  1.  8  P.  M..  bids  will  be  re- 
ceived by  John  J.  Lynch,  city  clerk,  to 
improve  Coe  Ave.  between  Delmas  and 
Bird  Ave.,  paving  with  3'>i-in,  asphaltlc 
concrete  base  with  l^^-in,  asphaltlc 
concrete  wearing  surface;  concrete 
curbs  and   gutters. 

Separate  bids,  same  date,  to  improve 
17th  .^t.  lietween  Empire  and  Rosa; 
grading,  paving  with  3\i-ln.  asphaltlc 
concrete  base  with  IJ-y-in.  Warrenite- 
P.ltullthic  wearing  surface,  asphaltlc 
concrete  headers,  concrete  curbs  and 
gutters:  8  brick  catchbaslns.  Imp. 
Bond  Act  1915.  Wm.  Popp,  city  en- 
gineer. 


The  only  dally  newspaper  In  the 
Went  whone  colnmns  are  devoted 
exclnslvely  to  Rallding  Hews.  Covers 
San  Franclaco  And  Bay  Counties. 
11.26  per  montJi,  pnyable  In  advanfCb 
Send  for  sninple  ropy. 


660  MISSION  STREET 


BAN  PRANCI9C0.  CAl* 
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Contracts  Awarded  ^^"^.'.i^^^j'"."!^-^^- 


BUILDING  CONTRACTS 


SAIV    FitAMISCO    <(>LJVT\ 


•Itt.OOO    and   Over    Reported 


The    following    Is 
co'ntractB   for   this   Is 
No.     Owner 

P.rowii 

ITacfl'lt 

Gotz 

Boih 

li.ai^omarKiiio 

Smy  the 

Hart 

Cros!- 

Phillips 

Maynard 

Muller 

Stiefc! 

Osborne 

Hall 

Wright 

Aragni 

Meevc- 

McSweoney 

Bothin 

Cunn 

Same 

Levy 

Same 

2000    Wshn    bt 

S''ame 

Nasser 

Riech 

Schroder 

Ray nor 

Pion'bo 

Burnett 

Dickerson 

Goulk 

Irwin 

("am  I)  be  II 

Robinson 

Heilmann 

Rippy 

Crocker 

Same 

Same 

Sa  m  e 

Mcintosh 

Fralessa 

Same 

Hotop 

Peterson 

Weichhart 

Tyler 

Loren>J 

Banchero 

Morgan 

Moldenhauer 

Hasiett 

Magnolia 

Edelmann 
.    Rousseau 

Donaldson 

Hansen 

Young 

Wright 

Martin 

Gorman 

McCain 

Settler 

■  Nelson 
Lin da r 
Boivdeli 
El' IS 
Loring 
Haley 
De   Recat 
Hicks 
Greniiiger 
Ma  ban 

■  Mil  ban 
Stiiind 
Millzner 
Backmap 
Levlnson 


an    index    for    the 
sue. 
Contractor 

Owner 

Barth 

Owner 

Jones   750(1 

Owner       7.500 

Nelson 

Nelson 

Nelson 

Gillogley 

Nelson 

Owner 

Owner 

Owner 

Owner 

Owner 

Olson 

Mohler 

Mooney 

C  ah  ill 

Monson 

Forster 

Davison 

Elvin 

Knowles 

Otis 

F.aggioni 

Warden 

Tarbitt 

Barker 

Montani 

Owner 

Owner 

Leigh 

Swenson 

Owner 

Owner 

Owner 

Mitchell 

Samuelson 

Saine 

Sam« 

Same 

Becker 

Fratessa 

Same 

Lindberg 

Owner 

Prout 

Tyler 

Lorenz 

Farnocchia 

Herrick 

Meinberger 

Owner 

Moller 

Ellingson 


Amt. 

100. )0 

yj.^io 

■100(> 


.'•>2r)0 

7250 

5250 

6H0O 

5750 

3000 

12000 

3000 

4000 

8000 

2000O 

1400 

7500 

30000 

21735 

2252 

2064 

11306 

38308 

8200 

6975 

19676 

11600 

10050 

10800 

40000 

lOOC 

6000 

1450 

«ooo 

2500 
3000 
4000 
3900 
3700 
3400 
3200 
9000 
4850 
4300 
2390 
2500 
9875 

58000 
4000 

10275 

12411 
4896 
1500 

10000 
4000 


Owner   110000 
Taylor     14000 


Owner 

Owner 

Owner 

Am.    Cone. 

Bjorkman 

Hansen 

Settler 

E  K  Bidg. 

Owner 

Lindberg 

Ostlund 

Owner 

Owner 

Thulin 

Forb"-? 

Casty 

Smith 

Smith 

Strand 

Crothers 

Owner 

Pearson 


4000 
3000 
2000 
2500 
4000 
4000 
1400 
60000 

10000 

6615 

1500 
2000 

14000 
1000 
6169 

11385 
2650 
2650 

120OO 
1900 
2000 
2000 


Xo. 

1533 

■  534 

1535 

1537 

15S8 

I  539 

IS'IO 

1541 

1542 

1513 

1544 

1545 

1546 

1547 

1548 

1549 

1550 

1551 

1552 

1553 


Owner 
Provident 
(ilee.son 
!-:'a>'re 
Brer 
Morris 
M<"Hugh 
McKeweti 
Taafte 
Parkside 
McCarthy 
Both 

Taddeuoci 
Fa  her 
Same 
Same 
Same 
Johe 
Same 
S'amc 
Same 


Contractor 

Owner 

Owner 

Owner 

Ziiikand 

Owner 

Hamill 

Hannah 

Owner 

Owner 

Arnott 

.Jones 

Oobenedetti 

West    Plumb 

Haverkamp 

Maundrell 

Watters 

.lohnson 

Kirsten 

Calson 

May 


Amt. 

35000 
3000 
2000 

10000 
100  0 

12000 
4000 
1500 
8000 
2800 
8660 
4650 
307  5 
1750 
1535 

19313 

13075 

632 

1210 

1889 


(1430)      SW    CHURCH    AND    TWENTY- 
si\th    Sis.      Two-story   and    basement 

frame   (4)    flats. 
Owner — Ward  C.   Brown.   2945   Harrison 

St..  San  Francisco. 
Architect — None. 
Days   work.  $10,000 


FRAME    FLATS 

(1431)  N  FULTON  57-6  W  Nineteenth 
Ave.  Two-story  and  basement 
frame   (2)   fiats. 

Ownei — H.  G.   Ptaeffle,   1811   Balboa  St., 

San  Francisco. 
Architect — Hermann  Bartii,   938   Phelan- 

HIdg.,   San   Francisco. 
Manager    of    (."'onstr. —    Herman    Barth. 

938  Phelan  Bldg.,  S.  F.  19950 

FRAME  DWELLING 

(1432)  E  FORTIETH  AVE  28-4  N 
Fulton.  One-story  and  basement 
frame  dwelling. 

Owner — Sol  Getz  &  Sons,  24th  Ave.  and 

Lincoln  Way.  San  Francisco. 
.Vrchitect — None. 
Day's   ,vork.  14000 

ALTERATIONS 

(1433)  SE  HAMPSHIRE  &  TWENTY- 
tifth.  Remodel  factory  for  4  3  and 
4-room  flats. 

Owner — A.  L.   Both,   942   Capp   St.,  S.   K. 
.Architect — A.    Merrill    Bowser.    Hearst 

Bldg.,   San   Francisco, 
("ontractor — Thos.  M.  .Tones.  3767   Army 

St.,   San   Francisco.  |750ii 

'^RAME  FLATS 

(1439)  N  CLEMENT  25  E  Twenty- 
second  Ave.  Two-slory  and  base- 
ment   frame    i2)    flats. 

Owner  —  Elizabeth  Lagom.arsino.  542' 
Geary  St.,  San  Francisco. 

Architect — None. 

Day's   work.  |750O 

imNGALOW 

(•441)      LOT    27    BLK    :jl77,    Westwood 
Park.        All    work       for      one-story 
frame    bur.galow. 
Owner — Leslie  L.   and  Lela  J.   Smythe. 
Architect — Chas.  F.   fetrolhoff.  2274   T5th 

St.,  San  Francisco, 
i  "ontractor — Hans     Nelson.      1375      Ply- 
mouth Ave.,  San  Francisco. 
I'"lled  April  7.  '22.     Dated  Mar.  23.  •22. 

Enclosed 11122.45 

Brown    coated    1122.44 

Completed    and   accepted 1122.44 

Usual    35    days 1122.44 

Balance,  $760.23,  secured  by  deed 

of  trust    

TOTAL  COST,  $5250.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,  none. 


RESIDENCE 

(1442)      LOT    18    BLK    3165      Weslwood 
Park.  All     work     for    one-story 

frame   re.sidence. 
O'Aner — L»  o    B.   and    Veda   B.    Hart.    \X^ 

23rd  Ave.,  San  Francisco. 
Archltet  t— ("has.  F.   Strothoft,   2274   15th 

St.,  San  Francisco. 
Contractor — .N'el'jop      Bros.,    1375      Pl>  ■ 

mouth  .A.ve.,   San   Francisco. 
Filed  Apr.  7,  '22.      Dated   Feb.  28.   "22. 

iSnclosed     $181Z..5'.> 

Brown    coated    1812.5(i 

Completed  and  accepted lS12.5'i 

Usual    35   days J812u5'; 

TOTAL  COST.  $Z250.00 
Bond,  none.  Limit,  90  days.  Forfeit: 
none.      Plan."   and    speclflcationn    lilcl. 

BUNGALOW      .      .■ 

(1443     LOT     28     BLK     3177,    Wfestwoo-J 
Park.     All  wcrk  for  one-story  and 
basement  frame  bungalow  and  ga- 
rage. 
Owner — Leo  C.  and  Goldie  E.  Cross. 
.Architect — '"has.  F.   Strolhoff,  2^274  15th 

St.,  San    Francisco. 
(Contractor — Hans     Nelson,      1375     Ply- 
mouth Ave..  Sun   Francisc(>. 
Filed  Apr.   7,  "22.     Dated  Mar.   23.  "22. 

Enclosed    $1125 

Brown   coated      1125 

Completed   and  accepted 112.' 

Usual   35  days 1 125 

Balance.  $750,  secured  by  deed  of 

trus'     

TOTAL  COST,  $525 J 
Hond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications   Hied. 

FRAME  BUILDING 

(1444)      E   PROSPER  91-6  N  17th  N  25v 
K  80.   Ail  work  for  two-.vtory  frame 
building. 
Owner — Robert    B.    and    Gertrude    Phil- 
lips,  618  Girard  St..   San   Franciscoi 
Architect — None. 
Contractor- -J.     W.    Gillogley.     745    .San 

Jose  Ave.,  San   Francisco. 
Filed.  Apr.    7.   '22.      Dated    Apr.    7.     22. 

liough     frame    up SI  Iff 

.'>rown   coated   and    front   scratch 

(:oated   - 1180 

White    coaled    and    outside    com- 
pleted           1180 

Completed  and  accepted 1185 

I'sual  i85    days 1575 

TOTAL  COST,  $6300 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plan.=5  and  .'^peciflcation.s  filed. 


BUNGALOW 

(1145)  E  PLYMOUTH  AVE  10»  Ji 
Greenwood  being  Lot  6  Blk  3162 
W'eslwood  Park.  .All  worK  for  one- 
siory  and  basement  bungalow. 
Owner — Glenn  W.  and  Jenny  L.  ^lay 
nard.  1490  6th  Ave.,  San  Francisco. 
Architect^Chas.  F.  Strolhoff.  2274   laif 

St.,  San  Francisco. 
(Contractor  --  Hans    Nelson.     1375    Ply- 

moutii  Ave.,  San   Francisco. 
Filed  Apr.  7,  '22.     Dated  Mar.   11,  '22. 

Enclosed      $1437. .10 

Brown  coated 1437. SO 

Completed   and    accepted 1437..''0 

Usual    35    days 1437.50 

TOTAL  COST.  $5750.00 
liond,  none.  Limit.  90  d*ys.  Forfeit, 
none.      Plans  and   speciflcations   Hied. 

ALTERATIONS 

(1446)      NO.  2337-39-41  BUSH   3T.   Alter 

flats    into    4    3-rcom    apartments. 
Owner — Meyer    Muller,^    2337     Busk    St.. 

San  Francisco. 
Architect — Henry    C.    Smith,    Humboldt 

Bank    Bldg.,   San    Francisco. 
Day's  work  $3000 
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FRAME    FI-ATS 

(H47)    NE  California  i  twenty- 

thirc!  Ave.  Two-slory  and  base- 
ment frame   (4)   Hats. 

Owi.ei — John  V.  Stitfol.  184  23rcl  Ave.. 
£an   Francisco. 

Archltecl — None. 

Day  F   work. 


il2,00ii 


ALTERATIONS 

(1448)  NE  CLAY  AND  LY'ON  STS.  Re- 
model fiats  Into  six  apartments. 

Q.vnei — Ely  Osborne,  8:;i  Balboa  Bldg., 
San  Francisco. 

I'li'.ns  by  Owner. 

Dev'b  work.  J3000 


ALTERATIONS 

(l!49      SW    CLUAIENT    &    THIRTIETH 

.\ve       General    alterations    for   flat.s 

and  store. 
Owner — W.    L.    Hall,    2905    Clament    St.. 

San   Franciscc. 
Arohilcci — H.  C.  Baumann.  2S1   Kearny 

hi.,   Sar    Francisco. 
Day's    work.  $4000 


UtAME   DWELLINGS 

(1450)  SE  LONDON  150.  175.  200.  225 
S  Italy.  Four  one-story  and 
basement  frame  dwolllngs. 

O-wner— J.  W.  Wright  Co.,  228  Mont- 
gomery  St..  San   Francisco. 

Architect — None. 

Day's  work.  12000  each 


APARTMENTS 

(1452)      Fj  SIXTEENTH   110  S  Guerrero 

Thrfe-btory    and     basement     framo 

store  and   (6)   ai>;irtments. 
Oviner — Aragni.    I'clflni    &    Monti.     1109 

Fillmore  St.,  San  Francisco. 
Archlte>.t — None. 
Contractor — ^C.    Olson.    876    Hill   St..   Sa-i 

Francisco  $?0,000 


ADDITION 

fl453)      NO.   hM  SEVENTH    AVE.   Eroot 
partition.*?  in  flats  and  add  one  room 
Owner — Henry   Moeve,   I'remls'js. 
Arm  it  eel — None. 
Conlraolor — T.  E.  Mohler,  59o  21st  Ave 


Kan  Francisco. 


$1  |0i 


RKSIItENCE 

(H."^4)      S    nWENTV-NINTH    J.' 

Two-stcry      and     basement 

rt'.'iWlenre. 
f)*<  ner — D.     McSweeney.      JM      29th 

S.in  Francisco. 
.Vn  hltocl — None. 
Contractor  —  E.    Moonr-y,    12    Valencin 

St  .    Shu    Francisco.  JT.'Ofi 


E    Noe. 
framo 


St 


.MILL 

iH.'.«>l  .«?•;  H()\\.\I;D  AM)  ElOMTH 
T%%o-stc)rv  and  part  b.^Hemcnl  re- 
inforced concrete  knitting  mills. 

Owner— Hot  hin      Heal      Estate    Co..      2B 

Montgomery   St..  S.   F. 
\rrh(tcrf--.\rthur   S.   Rugb.-e.    26   Mont- 
K  IP".  1  r>    St,  S:iii   Francisco. 

foiiira<-ior    -(n'.illl   Hro.s.,    1  1 0  Sutter  St.. 
S.'in     KranciBco.  J30,nnrt 


UEHIDKN*  E 

(I'.-.7>  LOT  L'  HLK 
A\'ood.  All  work 
linlnlliiK.  nnlNlied 
Irlr    fixtures    and 


10.   St.      Franol!; 

exropt    heatlnfr. 

hardware,    elec- 

MiiadoM    for    two- 


Lnd     baHoinenl     frame     resl- 


niory 
dencf. 
fi*  net—  A.  H.  Ounn 
.\rfhliert    -.7.      K.    MlUei. 

H'»n   Franelhco. 
'"otit  motor- -Monuon    Hro*. 

St  ,  Han   KranclKco. 
VWfA    A|>r     «.    '22.      Dated 

fm    16th   of  each    tnonth 75% 

KtinnI    35    day* JR% 

TOTAL  COST.  |ai,7S5 
ll»  iid  110. K«7  Sur.llpH.  K  V.  l.jl'-«y 
Hnrt  v.  T  Oxburn.  Limit,  110  duyit. 
Korfolt,  n»nr.     rMaii.i  and  ip<'clflr«tlonN 


Lick      Ul Ig. 
261    Kearny 
Apr.   «.   "SS 


ENGINEERING 

5,    -22. 


NBWS 


Saturday,    April    15,    1932 


Filed    Apr.    8.     22.      Dated    .\pr. 

Payments   same    as    above 

TOTAL  COST.  $2252 
Bond.  $1126.  Sureties.  W',  M.  Forsler 
and  Jos.  M.  Cleary.  Limit,  as  fast  as 
required.  Forfeit,  none.  Plans  and 
specifications   filed. 


ALTERATIONS 

(1459)      W   DIVISADERO  90-6   S  OFar- 
rell    S   23-6xW   103.     Plumbing   and 
gas    fitting    and    sewer    for    altera- 
tions   and     additions    to    two-stor.v 
frime  building. 
Owner— N.ate    Levy.    '/<■    Architect. 
Architect — Martin   A    Sheldon.    110   Sut- 
ler St.,  San  Francisco. 
Contractor — Frank     Davison.     779     Fol- 

som  St.,  San  Francisco. 
Filed    Apr.    8,    '22.      Dated    Apr.    8,     Tl. 

Roughfd    in     $1000 

Completed  and  accepted 564 

Usual    35    days 500 

TOTAL  COST.  ?206  I 
Bond  J1032.  Sur-.ties,  New  Amsterdam 
Casualty  Co.  Limit,  as  fast  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1461)    I'Ll'MUINO   AND  HAS   KITTINti 

Coiitraotor — Wlllloin  J.  Koritrr  Co.,  AT" 
flttward  Hi  .  Nan  Kranolaon. 


(1-I60)       -VLL  WORK    EXCEPT   PLUMP 
ing.       electrical       work.        painting, 
niappcsite  floors,  roofing,   wall   beds 
shades,    lighting   fixtures    and    radi- 
ators  on    above. 
•  ^ontr.^ctor  —   .\rthur    Elvin.    180   .Jessi.^ 

St..  Sar.   Fraiitisco. 
Filed    Apr.    8,   '22.      Dated    Apr.    8.    "22. 

Frame     up     $284!» 

Brown    coaled    2849 

Conipleted    and     accepted 284;' 

Usual    35   days 28!') 

TOTAL  COST.  $11.3!l.l 
Bond,  $5698.  Sureties.  Tho.-?.  F.  Mul- 
cahy  and  A.  H.  Licb.  Limit,  120  days. 
Forfeit,  none.  I'lans  and  si)ecificat  Ions 
filed. 


CLASf 
(14fil) 


15    PLDG 

NW    WASHINGTON    »t    C.OUGH 
W    68-9\'N'       12f'-8'';.         Lathing      and 
plastering     for     .^even-story,     base- 
ment   and    .Ttti"    Class    V>    reinforeed 
concrete   building. 
<)\»ner — Two  Ttiousind  Wa.vhington  St.. 

Inc..  %  Architect. 
Architect — C.     A.     Mcussdorffor,     lUini 

bo:dt   Bank  BIdg.,  San  Francisco 
Contractor  —  A.    Knowles     Call     Mldg  , 

.*<an  Francisco. 
Filed    Apr.    8.    "22.      Da'ed    Ap-.    (i.     2:.'. 

Ile.idy    for   p-aslering 59-127 

Sora'cb    and  brow::   <oals  on....    9327 
All    work    except    patoliing    done   9327 

Completed   and   ac(fptcd 750 

l'.'<iial   35   days ^577 

TOTAL  COST.  $.^S,30S 
Jlond,  JI9.154,  J?Ur<  lies.  Globe  Indem- 
nity Co.  Limit,  65  day^  Forfeit,  noiu  . 
Plans  and  specifications  filed. 


(1462)    ELEVATOR   WORK   ON    ABOVE 
•  i/iitracior — OtN     Elevator     Co..     Beaeli 

and  Stockton   Sts.,   San  Fihiiclsco. 
Filed    Apr.    8,    '22.      Dated    ,lan.    9.    '22. 
,'t0    days   after   signing   oontr.ict     20', 

On    .shipment    of  engine 50';, 

I'Jnglne     in      position 15',. 

I'ilcvator    In    running    orded....      15'- 

TOTAL    COST.    $V20e 

IJcnd.   none       Limit,   65  d'l.Vb  after   .-Vprll 

P».    1922.      Forfeit,      none.        PUiih      and 

HpecUlcatktm    filed. 

I'AINTING. 

(I4fi:i)       E    CASTRO    100    S    .Sev.Mit  i-e.il  h 

S  99-9    !•:  80   S  75   3  E  68  N    175   10    14S 

Intend*    and   oxterli  r   painting  and 

decorating   I'or  bulldliiK 

Owrei — Nnxrer     itrof. 

Architect-   Timothy     L.     PMueger,     LhK 

Itldg  ,  .'■■an  FrnnclHco. 
Contractor --I'Mggioi. I  Cominny  .Stiniio; 

77    O'Fitrrell    Kt.,    San    Francisco. 
I  I  led   Apr.  I,  '22.     Dated  Mnr.   SL  "!2. 

ijn   ftth  of  each   month 7'>'. 

ijdu*!    36   dayh 25- 

TOTAL  I  OMT.  »61»7. 
Ilond.  iH-ne  l.li'  It.  46  dnjc.  Korftii. 
piiiie      run*  iiiid  ( |)ccincnlloni«  filed 


APARTMENTS 

(1464i      W    TWENTY-FIRST    AVE    170 

S  California  S  30x\V  120.     All  work 

for     three-story     frame     apartment 

house. 

Owner — Tillie  Riech,  451  Utli  Ave.,  San 

Francisco. 
Architect — H.   C.   Baumann.   251   Kearny 

St.,   San   Francisco. 
Contractor — Fred    Warden,    68    Concord 

St.,   San   Francibco. 
Filed  Apr.   8.   '22.     Dated  Apr.    1.   "22. 

Root    sheathing    on $4919 

Brown    coated     4919 

Completed   r^nd  acct  pted 4919 

Usual    35    days 491J 

lOTAL  COST,  $19,676 
Bond.  §9838.  Sureties,  Chas.  Monsor 
and  Albiii  Warden.  Limit,  90  day.s. 
Forfeit,  none.  Plans  ai.d  specifications 
filed. 


BUILDING 

(1466)  NW  DOLORES  AND  TWENTY- 
sixth  25x70.  All  work  except  hot 
water  heaters  and  furnaces  for  a 
2-stoiy  and  basement  frame  build- 
ing. 
Owner — Jno.   Schroeder,   403    Edinburgh 

St.,  San  Francisco. 
Architect — H.  C.   Baumann,  251  Kearny 

St.,  San  Francisco. 
Contractor — Jas.  Tarbitt,  386  Fair  Oaks 

San    Francisco. 
Filed    Apr.    8,    '22.       Dated    Apr.    1,    '22 
Roof  on  and  wall  boards  on.... $2900 

Brown   coated    2900 

Completed   and   accepted 2900 

Usual   35   days 2900 

TOTAL  COST,  $11,600 
Bond,  $5S00.  Sureties,  Casiml  Sanches 
and  Chas.  Hansen.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FLAT  BUILDING 

(14««)      W    FOURTEENTH    AVE.    180   S 

Geary   S    25xW    106.      All    work    for 

a  2-story  and  basement  frame  flat 

building. 

Owner — L.  Delia  Raynor,  483  14th  Ave., 

San   Francisco. 
Architect — II.   C.    Baumann,   251   Kearny 

SL.  San  Francisco. 
Contractor — J.  E.  Barker.  1219  Page  St., 

San    Francisco. 
Filed    .^pr.    8,    '22.       Dated    Apr.    1,    'tt 

Roof  sheating   In   place $2612 

Brown    coated    2611 

('oropleted   and   accepted 2611 

Usual     35     days »612 

TOTAL  COST,  $10,050 
Bond,  $5025.  Surety,  Republic  Casualty 
Co.  Limit.  90  davs.  Forfeit,  none. 
Plans  and  specifications  filed. 


STOUAt.E    HLIH.. 

(1467)  \V  DIVISADERO  50  N  Bush 
Twc  -story  frame  coal  storage 
bulldlnp. 

Owner — Plombo  Bros.,  Premises. 

Architect— L  Travorso.  864  Union  St.. 
San   Francisco. 

Cmtrartor — .«4.  Montanl.  W'lS  Green- 
wich   St..    San    Franolsro,  »I0.800 


VPAUTMENTS 

(1468)      S    (ALIKdllNI.X    32    E    Octavla 

Three-sior.v     and   bn.semenf     fram«i 

(9)  apartnieniH. 
Owner-  G.    W.    llurnelt.    14  1    Su'tor    St. 

San   Francisco 
\i.hlteel  C.    II.   Skldniore.    New    Call 

HIdg..    San    FrnnclRCO, 
Davs   work  J40,000 


UEPAIKS 

(KiO)      NO.    sr»    ELLIS.      .Minor    repairs. 

foi    (iwellllig. 
Owner  —  .lohn     Dlokorson    and     .Murry 

Beaver,    PremiKOH. 
Vrchllet  t  — None 
IKiy'B    work  JIOOO 


DWBLLING 

(Hil)      N    rilLTON    J«2-«    E     18th    Ave. 

Two'kioiy     and     hasement     frame 

awelling 


^sturday,    April    15,    1922 
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(,^„«;r— r,     \V.     GoulU.     7S6     18th     Avf., 

San    Francisco. 
Architect — None, 
rontractor — David  Leigti,  S40   «4th  Avt. 

San    Francisco.  ?600'i 


(•(.ntractor-  H.     A..    Hockcr.     3444     i;2nd 
St..   San    FranciH'-o.  19000 


ItEi'AIiiS 

(1472)  NO.  1363  FIFTEENTH  AVE. 
Repair  Are  damage. 

owner — O.   M.    Irwin,    Promises. 
Archit.^ct — None. 

Contractor  —  Swonson  &.  Franzen,  14.") 
Xatoma  St.,  San  Franci.sco.         IN")'! 

DWELLINGS 

(1473)  N  GEARY  87V4  E  Forty-slxtli 
Ave.  and  N  Geary  87/2  4Bth  A^■(^. 
Two  one-.story  and  basoinont  frame 
dwellings. 

rjvv-iier — J.     V.     Campbell,     1040     Bryant 

St.,   i^an  Francisco. 
Architect — None. 
Day's    work.  $4000    eacli 

\l,TERATIONb 

(1474)  GREAT  HIGHWAY   AND  FUL- 
ton.       Remove    parlilions,    plumbing; 

electric  work;  painting,  etc.,  for 
dance   pavilion. 

OAvner — O.  Robinson  and  Harry  F.  Mor- 
rison,  159   Dolores  St.,   S.   F. 

Architect — None. 

Day's    work.  .^2500 


DWELLING 

(1475)    SE    INGALLS  AND   HOLLISTEli 

Two-story     and     basement     frame 

.store  and  dwelling. 
Owner — Ludwig  Heilmann,   139  Noe   SI., 

San  Francisco. 
Architect — None. 
Day's   work.  $30i)') 


SHO  WROOM 

(1478)      W    rOTRERO   AVE    135   N   24th 

Ave.       One-story     brick    store    and 

show  room. 
Owner — J.    H.    Rippy,    24th    and    Bryant 

Sts.,   San  Francisco. 
Architect — None. 
Contractor— T.  F.  Mitchell   &   Son,   137C 

Utah    St.,    San    Francisco.  554000 


DWELLING 

(1479)  S  ROLPH  235  E  Newton.  One- 
story  and  basement  frame  dwlg. 

O-wrnei— Crocker  Estate  Co.,  525  Croclf- 
er  Bldg.,    San   Francisco. 

Architect — None, 

Contractor — A.  M.  Samuelson,  290  Rolph 
St..    San    Francisco.  $3900 


RESIDENCE 

(1480)  \V  NAPLES  150  N  Geneva.  .1- 
story  and  basement  frame  resi- 
dence. 

Ownei — Crocker  Estate  Co.,  525  Crock- 
er  B!dg.,    San    Francisco. 

Architect — None. 

Contractor — A.  M.  Samuelson,  290  Rolph 
St.,    San    Francisco.  .^3700 


RESIDENCE 

(1481)  W  NAPLES  20O  N  Geneva. 
One-story  and  basement  frame  res- 
idence. 

Owner- -Crocker  Estate  Co.,  525  Crock- 
er Bldg.,   San    Francisco. 

Arcnitect — None. 

Contractor — A.  M.  Samuelson,  290  Rolph 
St.,   San   Francisco.  $3400 


DWELLING 

(1184)  S  IJPI'ER  TEllRVCE  lo  \V 
Clifford.  Two-oiory  and  basement 
frame   tlw<  lli'ig. 

Q,^:ner— Paul  K.  Fratessa.  31  Cumber- 
land St..  Sfi.n   Francisco. 

Architect — None. 

Contmotor-  Joseph  S.  Fratessa,  890 
C^irard    St..    San    I-'rancisco  .*i85n 


RESIDENCE 

(1482)  W  NAPLES  100  N  Geneva. 
One-story  and  basement  frame 
residence. 

Owner— Crocker  Estate  Co..  525  Crock- 
er Bldg..    San    Francisco. 

Architect— None. 

Contractor— A.  M.  Samuelson.  290  Rolph 
St.,   San    Francisco.  13200 


DWELLING 

(118;))  .'•  UPPER  TERRACE  100  W 
ClilVord.  Two-s!ory  and  basement 
frj'.me    dwelling. 

Q^,rn,r — Paul  F.  Fratcssa,  31  Cumber- 
land St..  San   Francisco. 

Architect — None. 

Ccntractoj — Joseph  S.  Frateasa,  89»i 
Girard   St.,    San   Francisco.  $4300 

.ALTERATIONS 

(1487)  NO.  108  CONGO.  Raise  dwell- 
ing; alter  for  basement  parage; 
concrete  work,  etc. 

Owner — A.  Hotop,  108  Congo  St 

Archil  eel — None. 

Contractor — C.    Lindberg.       257 
St.,   San    Francisco. 


S.  F. 


Surrey 
S2390 


DWFJLLING 

(1488)      N    MORAGA 

One-story      and 

dwelling. 
Owner — Arvid     I'elerson 

St.,  San  Francisco. 
Architect — None. 
Day's  work. 


FRAME    FLATS 

(14  83)  S  TWENTY -FIRST  bet.  Noe 
and  .Sanchez.  Two-story  and  base- 
ment frame  (2)  nats. 

Owner— G.  L.  Mcintosh,  3721  21st  St., 
San  Francisco. 

Deelguer— H.  A.  Becker,  3444  22nd  St., 
San    Francisco. 


78    E    Tenth    Ave. 
basement      frame 

265     Kanchez 


Cost.   12500 


FRAME    BLDG. 

(1492)  E    POWELL   93-6    N   Greenwich 
N     22xE    187-6.      All    work    €xe«pt 

lightinR    fixtures,   pbadt-.s.    radiator.'*, 
g.\s  healers,  finish  hardware,  grart 
ing     for     tw9-.story     and     h.i.fement 
frame  building. 
Owner — Luigi     Banchero.     17     Toscany 

Alle>,   .San   Francisco. 
Architect — L.    Traverfco,    ^54    Union    St.. 

San  FrancLsco. 
Contractor — J.    Farnocchia,   Premises. 
Filed  Apr.    10.    22.      Dated  Apr.   4,   '22.^ 
Rough  frame  up  and  roof  on. $2568. T.^ 

Krowr.    ccated     2568. 7-t 

Completed    .'ind    accepted 2568.7.5 

Usual    35    days 2568.70 

TOTAL  CO.Sr.  10,275.00 
Bond,  $5140.  Sureties,  G.  Mosca  and  L. 
Lfmbard  Limit,  none.  Forfeit,  none 
Plans  and   specifl'jati ons    filed. 

OFFICE    BLDG 

(1493)  SE   SUTTKR   AND  TATIX)R   S 

45-IOxS       81-8.         Structural       «»cel 

and   iron   work  und   fabrication  and 

erection  of  same  for  tlx-sctory  of 

fice    building. 
Owner— J.    S.      Morgan    &      .Sons,       425 

Kearny  St.,   San    Francisco. 
Architect — M.    V.    Politeo.    1st   National 

Bank  Bldg.,  San   Francisco. 
Contractor — S.    S.    Herrick  Co..   Foot    of 

Adeline    St.,    Oakland. 
Filed   Apr.    10,   '22.      Dated    Apr.   6.  '22. 
On   1st   and   l;)th   of   each   month      75% 

Usual     35     days 25% 

TOTAL  COST,  ^12,411 
Bond,  $6223.50  Surety.  Hartfoid  Acci- 
dent &  Indemnity  Co.  Limit,  115  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


RESIDENCE 

(1489)      N   MAGELLAN   —   W    Dorantes 

being  Lot  8  Blk  8,  Forest  Hill.     All 

work    for    iwo-story   and    basement 

frame  residence. 

Owner — Wm.    i^.    Weichhart,    181    Biiale 

St.,   San   Francisco. 
Architect  —  Walter    C.    Falch.    Hearst 

Bldg.,   San   PraniMSco. 
Contractor — J.     Prout,     2020     Turk     St.. 

San  Francisco. 
Filed  Apr.    10,   '22.      Dated    Vpr.   5    '22. 
Frame   up   &    roof  boards   on.  $2468. 75 

Brown     coated     2468.75 

Compb?ted    and    accepted 2468.75 

Usual    35    days 2468.75 

TOTAL  COST.  $9875.00 
Bond,  $4937.50.  Surety,  Fioelity  &  De- 
poi^it  Co.  of  Maryland.  Limit.  90  days. 
Forfeit,  $5.  Plans  and  •'peoiflcations 
filed. 


FLATS,    ETC. 

(1490)      NW       SCOTT       AND       OAK    — 
137-6x137-6.       All     work     for     foui 
two-fiat    building.s    and    one    apart- 
ment. 
Owner — Percy    D.    Tyler,    1488    Cabrlllo 

St.,   San   Francisco. 
Architect — None. 

Ccntractor — Percy    D.    Tyler,     i438    Ca- 
brlllo St.,  San  Francisco. 
Filed   Apr.   10.   '22.      Dated  Apr.   10,   '22. 

Roof    on     $ 

Brown   coated    — — 

Finished     

Usual    35    days    

TOTAL  COST.  $58.50i. 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans  and  specifications,    none. 


COTTAGE 

(1491)  W  TENTH  AVE  250  N  Lawton. 
All  work  for  one-story  and  base- 
ment cottage. 

Owner — L.  A.  Lorenz. 

.-Xrchltect — None. 

Contractor — L.  A.  Lorenz. 

Filed  Apr.  10.  '22.     Dated  Apr.  10.  '22. 

Frame    up     $1000 

Rough    plaster     on 100'"' 

Completed     1000 

Visual    35    days 1000 

TOTAL  COST.  $4000 

Bond.   none.      Limit,    90    days.      Forfeit 

none.      Plans    and    speciftcatlons,    none. 


DWELLING 

(1494)  N  ARMY  75  W  Florida.  One- 
story  and  ba.«-ement  frame  dwell- 
ing. 

Owner  —  Walter  Moldenhauer.  3ni2 
Army  St.,  San  Francisco. 

Architect — None. 

Contractor  —  H.  S.  Meinberger.  5720 
Californin    St..   San    Francisco. 

$4896 


ALTERATIONS 

(1495)      SW  BATTERY   AND  FILBERT. 

R(mcvc   portion   of  brick   wall  and 

add  one-story   to   warehouse. 
Owner   —    Haslett    Warehouse   Co.,    228 

Pine  St..  San  Francisco. 
Fn^ineer — H.    J.    Brunnier.    312    Sharon 

Bidp..  San  Francisco. 
Day's  work.  $1  •"><>'- 


FACTORY 

(1496)  NE  BRYANT  AND  STERLING 
One-story  reinforced  concrete  fac- 
tory,  45x100  feet. 

Owner— Magnolia  Metal  Co.,  Pacific 
Bldg..  t-'an  Francisco. 

Architect — Dodare  A.  Reidy.  Pacific 
Bldg.,  San  Franclieo. 

Contractor — Fred  Moller.  1Si"»  Jessi- 
St.,    San    Francisco.  SlO.OOi" 


ADDITION 

(1498)      NO.     242     LIBERTY.       .\'lditton 

of   cne-story   for    (2)    Hats. 
Owner — S.    C.    Edelmann,    Premises. 
Architect — E.     E.     Young,     151     Kearny 

bi..   San   Francisco. 
Contractor  —  E.    Ellingson,    180    Jessie 

St..   San   Francisco.  $1000 


OFFICES 

(ir.OO)  S  MARKET  363  E  Eighth 
Thrte-story  steel,  frame  and  con- 
crete offices  and  stores. 

Ov'ner4iir^^*|Bi^4usseau,  110  st-utter  St.. 
Sal 

Archit»t:-^TJIkvT^B'.  Coleman,  110  Sut- 
ter St;,  San  OTancisco. 

Doy's   work.  A  $110,000 


ANDRO   WAY    185   N 
vd.      Two-s*r>ry    ani 
residence, 
onaldson,   278   Post 


RESIDENCE 
ll.-(»3)      K   S'.\N 
Si.    Francis 
basement  t    fr^ 
Owner- — Robert 


St  .  Sfin  Franciso 


'Ji 
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Architect  —  Miss    Julia    Morgan.    Mer-        ALTER  VTIONS  RTC<5Tnr  vri; 

^0,.;;Sti?LS^^r^  ^^.^:  So  Xe.        '"''^n^J^^^^^^^:;''^::-  dS^af^S-^HARTEH    oak    AV.    S3    X 

hama  St..  Kan  Francisco.         ?14.000  ard  offices           '^^'^^'"^    ^o*^    ^^"'••^^  Silver    Ave   X   25xE    100.     All    work 

OwnerlAnna^M.    Bondeli.    u:    Tiffany  IZa^ncT""  ""'    ''^""""'   """^^ 

DWELLINGS  Ayo^t^o't  ^V^  K^'^'l^''"'''-          ».    t>       .  O^'ner-Alma  M.  Mahan.  107  14th    We. 

()5«4)      E      VALDKZ      200      and    240    v       Aichltect-E.    A.    Hermann.    89    Broad-  San  Francisco. 

Greenwood.        Two    one-story      and        r-nntro.^,'         o,     ^'"^t':^^.  o-       o  '"^«"^  ^^  Contractor. 

base.nent  i-.a..e  awelllng,     '  rev    't     S^Frnn^'lon  ^'    "   '  ^ffil"  '^^^^^^^^^or-Martin    Smith.    114    Girard 

Owner— Waiter  E.  Hansen.  2285  Market  re>    .  t.,   San   Fiancisco.                 ?f,61o  St..  San  Francisco. 

St..    San    Francisco.  Filed  Apr.  12.  '22.     Dated  Apr.  — .  «"22 

Architect— Ida   F.    McCain.    318   Kearny  •  t -ru-t,  s  t^i^x-  Rough     frame  up  and     plumbing 

St..  dan  Francisco.         -  ••-  A-,..      .^"-'''     ^  installed    «650 

Days    work.                                >40CO    each  '^'^^^      ^O.     ,     STOCKTON     ST.       Con-  Piaster    on %-0 

struct  show  windows;  marble  floor.  Computed    and    accepted                    650 

etc..   for  store.  Usjal    35    davs "    "             rno 

DWELLLW;  Owner— Milton   Ellis   &   Cr>..    Premises.  "         TOTAL  COST '$2650 

(1505)      W       WJLARD     100       N     'Joldeii  A»ohitect— Osiluiid      &      Johnson,      1901  Bond,   uo;ie.      Limii.    120   days.      Forfeit 

(late  Ave.     One-story  and  basement  Bryant  St..  San   Franci.sco.  none.     Plans  and  spcciflcations  filed 

frame  dwelling.  Contractor — OstUinc     &     Johnson,     l^'il  

Owner — R.    D.    Young,    218    Bolboa    St..  Bryant  St..  San   Francisco          .>;.ti)0  RESIDENCE 

San    Francisco.                                        ""    "'  (1524)      E    CH.\  RTER    O.A^K    .WB,  50    N 

.\rihilcct  —  E.    J.    Uesing     425    Kearny  Silver   A  v.-   N   25\E .     "^I'   work 

■  St..  San  Franci-sco.  lAVELLING  for    five-room    and    basement    resi- 

Dny-.';   work.                                                  $3000  (1516)      \V  TENTH  AVE.   275  N   I-awto,  donee. 

.  One-story       a>id     basement       frame  Owner — Alma  .M.  Mahan.   '<»"   14th   Ave. 

DWELLING  dwelliiig  San  I'riincisco. 

(1506)      N     EXCELSIOR     160     W     Italy  ^''■'"5''~-).    ^0'*"8-    ^"^    Divisadero    St.,  ^^^^    by    Contractor. 

one  story      and      basexnent      f^  ArclTl^^.^^^ ^°-  ^'"'"'iu'^I^^^^ZJt'''      '''    ''''^'' 

o«,n<»,.      r     w     -11-   ■    u.    o.    c           ,  Day's  work                                                    $'>000  ^'^ed  Apr.  12.  '22.     Dated   Apr •■>■> 

'"'"27.v-.r/M\^;..^„r;i°,x;  —  «s„;r  ■'"""'■"  "■"^-"Vo 

Francisco.  FRAME    FLATS  Plaster    on    V. ggj 

Arehuect--None.  ,1517)      SW   THllID   .vVK   AND  lUVlNci  Completed    and    accepted.' ." ! 660 

ijays   work.                                                fSOOO  St.,  Two-story  and  basement  fram.  Usual   35   days , ]    700 

ii  Tirr»ATTr.Aio  .       U)    Hats.  TOTAL    COST.  '$265r 

'/hn^      J^J^^^.  Owner  -W^    W.    Haley,    f^j;.    Clayton    Si..  I^ond,    none.      Limit.    120   davs.      Forfeit 

(1507)  SE    FILBERT    ANp    LARKIN.  Sai     Fra.icisco.  none.     Plans  and  soecification.-^  fi'ed 

Move     dwelling    and     set     on     new  .\rchiteci — Note.  

foundations.  IMy's    wori<.                                              ?14.0oO  APARTME.VTS 

Owner— O.    B.    Martin,    1201    Greenwich  ,(1525)      XE   CLEMENT  &   SIXTEENTH 

^      /^;'    f  ^  XT  ^'■^"*'*'°**-  MTV„v'r.,.x<  ^''''-       ^'^''^^^--tory     and      basemen 

Architect — None.  .\LTL!!AT10N.-  fiame    .6)    aparlmeiits 

Contractor— American  Concrete    To.,  786  (^'^'^^>      ^"0.     1061       .vl ARRET.         Ered  Owner — T.   I.  Strand.   614   Brodorick   '^i 

Market  St.,  San   Franclaco.        |S600  woou    partitions    with    glass    tran-  San  Fraiu-.sco. 

soms;  change  window,  etc..  for  loft.  Architect — No.ie. 

DWELLING  Owner— De  Rtcat  Corporation.    Prem.  Contractor— T.    B.   Strand.   4   Sleiner  St 

(1508)  s  GENEVA  150   E3  Paris.     One-  -•^'■^^^''''Ct— Dodpe      A.      Riedy.      Paciflr  San   Fianci.sco.                               $12.0ol'' 

CMvn"er '"V"'!  ^"••"•''»  '^^^Jt  '»r"'"«  <  V-U^.c-f ;;,._^A'.    L:^Thum;    Co..    242    ISth  ALTERATION. 

"      A^Z^^San    F?:;;T.-C0.   """     °*°*^'^  Ave..  .Sa.  Francisco.                        ,..;.,:  (1.^27)      S      ,L,,,,^,,-             ,    ,,      ^,^^,„^„ 

Architect— None.  diirons   .!,*"iunT'          "'"   "''"'''"  *'^' 

Contractor  — BJorkman      &      Holmgren.  (  LAS.^  C  .STOUK  Owner-'^MW.' Mi"lznc^'*7n'cir.m,.,.,    si 

3214    Mission    St..    San    Francisco.  <1.-.21)     s  1  pST  106   \V  Fillmore   W  3ox  San  Francisco.       ' 

14000  S  75.     All  work  for  oiie-storv  Cla.ss  .Vrchlti.ct — .Vo.n. 

nx.ii-iTTxjn "  C    stort    building.                         '  Contractor-  K.  C-otbers.  1  I2fi   lOth  Av. 

D\-  ELLINO  Ovvncr— W.  H.  Hlck.s.  Si: n   Francisco.                                  tiooe 

(1509)  NE     .MONTEX^ITO     AND     PLT-  Arc  hitcct— W.    H.   r-pim   Jr..   425    Kearny  

mouth.       One-story    and    basement  St..   San   Frant  Isro.  DWELI.l.XG 

frame    dwelling.  'oi. tractor— Richard   J.    H.    Forbes,   Mo-  (1530)      E      HAMBURG      25    N      H. n.s- 

Owner— Ida     F'.     McCain,     81S     Kearny  nadnock   BIdg..  San  Franciscu.  Ore-story      and      baseinei  t      ft'ame 

St..    San    Francisco.  Filed  Apr.  12.  '22.     Dated  Apr.   11.  •?2.  dwelling. 

Architect-  Ida    F.    McCain.    318   Keamy  ''"^^  ^''^    $1542  0*ner--i;ac  icm,.i.     Bros..     5.17     Chencrv 

St.,  San   Francisco.  r.rown    coated' 164:  St.    .San    Francisco. 

Contractor — Walter     E.     Hansen,     2286  <'oiii|)lete(l    and    .accepted i542  Arthlt< c!      .\i>i  c>. 

Market  St..  San  Francisco       '$4000  I  sual   35  days l.-,4:j  Day's  work.                                                J200ii 

TQ^TAL    COST.    $616>>  

ALTBRATIONS  Bond.  $3085.  SurelI»-8.  Minnie  C.   Forbes  ALTER.XTK  )N.s 

(1510)        .NO.      1107      OAK.        Move      old  V'*'   •'""•  Cassaretto.        Limit,    50      days.  (1532)      NO.      2171-2177      .MISSION      S'!' 

building    to    front    on    lot    and    add  V'oifeH.    $10       Plana    and    •  peclileatlons  Level      .-md    pluinl.      for   store      and 

one  Ktory   frame  for  storage  rooms  '''"'■  aparinients. 

and    living    quarters.  Owner— H.     Levitson.     643     Monadnock 

Owsrr-B.  O.  Settler.  1107  Oalc  St.  San  m- v  PTMf.- vt^  vrw!fJ^^.-  'v"  ^'''■•■'"'^'•''^^■ 

Francisco  ai  .\i>t.mk.\ts  Archltcci--.\oni-. 

Arehllect-  Day,      1107      Oak      8t.      Bmn  '  '  '"nrun^N-Vv  w  \^^-^^     'Vn",.  ^J'"""  '  ■»'"™«^'o'--i'«^--»rson    .«    Johnson.     20.r 

Francisco  ni.inn  N   .4.\\\    13,-6.      Ml  "ork  o\  Bryant  St..  San   Francl«co          S>ii;)i. 

J.^n  Fr.n^lJf           •     ''"     ^^,?h  <'"w. -shades    ligh.  Ing  (Ixturrs.  finish  STORE.   ETC. 

&nn  Francisco.                                    |1400  hardw.ue.      heafr.    and      radiator.  (|533)      .\    MAUKKT    bet     .Smsome    und 

APAICTMENTK  L'n.r'nn'.'.u'K"'''   ""''    '^""'"^^"'    ^••"""'  Mon.Komery.     Two-.M,„,y  and  base  • 

ll'illi       Vir     invu  •  V  I  V        .V.              ...  11  i.iriiiM  nis.  ment    roni  rete    store     und    liifl     iiMir 

Thr/     .,^.     /    ^'     ^^o-   '^•^"      ^'^^  owner— Edward      W,    and    Eugene       l{  Owner—   Provldeni      WuTio.        .r 

ow.T.       V       "%','"""■ -•.^"*  «»'*'•'">-"'-  GronlnK-er.   922    Valencia    St..   .S.    F.  Crocker  .V  . I    nal   Ban!      ^    K       '    '" 

sir.   Kra.;cl*^:;'^ "''"^ ''•••"'    "'-  ■^"■^•-'-'•V;<'-"-k    ••.,    Munk    Jr..    5«  ArchUoC-w'.ni;    Polk  rVc'      «2    11... 

Arr.hi,ll,,^vZl.\j.        ,.  HianrlM  hi..   San    I'ranels.-o.  ban    Bldg.    San    FrancKfo 

r^^::X"]-    /       ^Svinn'Hon.       lORb  r-onireotor- -.Inhn  Cas.y  &  .Son.  I80  Jes-  Day's    work                                       '      *•     

f.olutn  Ohio  Avp..  Han   Francisco.  hI..  St.    Ha..   FrandMco  *.•... 

'''"o^TrTdf-.,   ^.M.'K'''^'r    '^^**"       "  '••■I' '<   Apr    12.   '22       Da.ed    Apr    7.   '22.  DWELLING 

rnrr«ll  .'^i  .  San  Krand^.o.  Kranio  up  and  ro<J   lafterH  on. $2135  (U34)     H    RI'SHIA    2.-.    N    •  i-.!...,,       ,,„ 

>60.(HM,  i;o,..jy    r,„    „|„H(..r :.M;t4  .lory  and   iMNomcnt   fn'.nio  dwig 

HEWi^EN.  J  ,V*"";    ••"««•«>     213^'  owner  —  Jam..H    OlccHon.    .,V»    Moscow 

'"'It  ■£r';rrr"'  ■'^" ;""  --i  ""■-.,...  ..v.vv.v.-..:,.  in-  .^r-f-x-r^r'"- 

^  f.-.^Vr  -V"-—  '—   , .„.„,„    ™,^fi,':r,I-J^-.;,V:  '■"'•" »"^    

f/    7"  1       *'y    >-'"«'">"'«•.     20    oal.  lun    npti    F     W.    Roth.      Minlt.    90    davH  ADDITION 

Anchuil-No^t     '"   "'"'""""  ;;;;'/^".   ""-'■      '■'"•'«  ""J  n '  lf-3«)    W   TWKNTY-SLXTH   AVE  2«5  S 

ANy'aworK.                                          tin  am.  ^  *'.',""       •^^'»'"'-'''  "i.d  minor  Alter- 

'^  '              ^                                           llO.dlto  .,         <  I ,.  I^llontt   lo   rcsldunct. 
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Owner — C.  C.   Sayrc.   541   26th   Ave.,  San 

Francisco. 
Architect — None. 
Day's  work.  $2000 


RESIDENC^E 

(1E37)  SW  COMMONWEALTH  AND 
Euclid  AvcK.  Two-;story  and  base- 
ment frame   residence. 

Owner — Samuel  Baer,  Russ  Bldg.,  S.  F. 

Architect — Samuel  Lightner  Ilyman,  6.> 
Post  St.,  S;in  Francisco. 

Contractor — Ed.  '-iinkand  &  Sons.  431 
10th  Ave.,   San   Francisco.        $10,000 


FRAME   FLATS 

(1538)      W  EIGHTH  AVE  205  S  Baluou. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — A.      T.   Morris,      501    IHh      Ave 

San   Fiancisco. 
Architect — None 
Day's  work.  ^TOOd 


FRAME   FLATS,   ETC. 

(1539)      S    GEARY       80       AND     106       \v 

Twenty-first    Ave.      Two    two-story 

frame   store   and    flats. 
Owner — Felix    McHugh,    Hi    ITlli    Ave., 

San   Francisco. 
Architect — John  .).   Foley,   '/70  Tith    .Vve.. 

San  Francisco. 
Contractor — Thos.    Hamill.    6140    Gear:. 

S'.,   San   Franci-sco.  $6000   each 


FRAME    DWELLING 

(1540)      N    KIRKHAM    57-6    W    Seventh 

Ave.        One-story      and      basement 

frame   dwelling. 
Owner — Nora     C.     McKewen.     113     Siui- 

somc  St.,  San  Francisco. 
Architect — .N'one. 
Contractor— Hannah  Bros..  142  Sansoini 

St.,     San     Francisco.  $400'i 


SHED 

(1541)      SE     NEW' HALL     AND    SELBY. 

Erect    corrugated    iron    shed    over 

cattle    corral. 
Ov.-ner— VVm.    Taaffe    &    Co..    Third    and 

Evans  Ave.,  San   Francisco. 
Aichitect — None. 
Day's    work.  Jl.'jOO 


DWELLINGS 

(1542)      N    TARAVAL    S2-6    AND     l"7-i; 

W    34th    Ave.      Two    two-story    and 

basement    frame   dwellings. 
Ovner — I^arkside       Realty       Co.,       617 

Crocker    Bldg.,    San    Francisco. 
Contractor — C.    F.    Strothoff,    2274    15th 

St.,  San  Francisco. 
Day's  work.  $4000   each 


BUNGALOW 

(1543)      W    FAXON    AVE    200    S    Hollo- 
way  Ave   &  25xW    112-6   Lot   39   Blk 
22,    Lakeview.      All    work    for    one- 
story  bungalow. 
Owner — The    McCarthy     Co..     316     Busii 

St..   San   Francisco. 
Plans  by  Contractor. 
Contractor — James   Arnott    &    Son.    tU>" 

20th   St.,   San   Francisco. 
Filed  Apr.   13,  '22.     Dated   Apr.   6,  "22. 

Frame    up    25% 

Brown    coated     25% 

(Completed   and    accepted 25X' 

Csual     35    days 25% 

TOTAL  COST,  $2800 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  tiled. 


ALTERATIONS 

(1544)  SE  TWENTY-FIFTH  AND 
Hampshire.  All  work  excei)t  sinU 
tile,  gas  heaters,  electric  flxtureo, 
tini.-;h  Hardware,  oak  floors,  an  i 
shades   for   alterations   to    building 

Ownr — Adolf  L.  and  Margaveta  E.  B')ti\ 
942  Capp  St..  San  Francisco. 

Architect— A.  Mtrrill  Bowser,  Hearst 
Bldg.,  .San  Francisco. 

''ontracvor  —  Thomas  M.  .Tones,  37t>( 
Army  St.,  San   Frair:;isco. 

Filed  Apr.   13,    22.     Dated  Apr.   6.  '22. 
On  1st  and   15th  of  each  month     75% 

Usual     35     davs 25<;4 

TOTAL  COST.  $8660 

Bond.    $433(t.     Sureties,   Morris  .J.   ,1onc^^ 


and    Annie    M.    Jones       Limit,    forfeit 
none.     Plans  and  specifications  filed. 


DWELLING 

(1545)      E   SEVENTEENTH   AVE   about 

160  N  CabrlUo   30x111-6.     All  work 

for     five-room     and     garage     frami' 

dwelling. 

Owner — L.    I',    and    Amalia    Taddeucci 

1925  Mason  St.,  San  Frandsco. 
Architect— None. 
Contractor — A.    Oebenedctti.    20    Cotter 

St.,  San  Frnncisco. 
Filed   Apr.   13,  '2i5.     Dated   Apr.    4,  '22. 

Roof   on    $1 162.50 

Brown    coated     ]162.5'1 

Com))Ute'l    and    accepted 1162.50 

Usual    35    days 1162. 5(i 

TOTAL  COST,  $4650.0;) 
Bond.  $2325.  Sureties,  A.  Canti  and  fi 
Cavagnaro  Limit,  60  days.  Forfeit 
none.     Plans   fnd   specifications   filed. 


APARTMENTn 

(1546)      S  BROSNAN   230  W  Valencia  t^ 
\'i5.     Plumbing  for  inree-story  and 
basement    frame    a)).arMncnt    build- 
ing. 
Owner- -H.    Faber.    I'r   Architect. 
Architect — Frederick    W.    Quandt,    Mo- 

nadncok  Bldg.,  Sar.   Francisco. 
Contractor — Western    Plumbing    Supplj- 
Co..  1325  Mission  St.,  S.an  Francisco 
Filed  Apr.  13.  '22.     Dated  Mar.  20,  '22. 

Roughed    in    $102.d 

Completed  and  accepted 102 J 

Usual    35    dayr 102r) 

TOTAL  COST,  $307." 
Bond,  $1537.50.  Sureties,  -VV.  G.  Mc- 
Diarmid  and  A.  L.  Kreuzberger.  I.«imif, 
as  required.  Forfeit,  .lone.  Plnn.s  an<l 
speoifieatioiif    filed. 


(1547)      ELECTIilC  WORK   ON   .VBOVK 

Contractor — H.      F.      Haverkamp,      114S 
Market  St..   San   Francisco. 

Filed  Apr.  13,  '22.     Dated  Mar.  20,  '22. 

Roughed     in     $583 

Completed  and   accepted 58,'? 

Usual  35  days 58^ 

TOTAL    COST,    $175n 

Bond.    $875.      Sureties,    G.    Bergner   ane' 

<.'.   F.    Zinmernsky.      Limit,   as    reeiuired. 

forfeit,  none.     Plan.«  and  specifications 

fiifd. 


(1548)      PAINTING     ON     ABOVE. 
Contractor — H.     Maundrell     &    Cc.     18'» 

Jessie  St.,   San    Francisco. 
Filed  Apr.   13,  '22.     Dated  Mar.   20,    22. 

1st    coat     on $511 

Completed    and    accepted 511 

Usual    35    days 513 

TOTAL  COST,  $1535 
Bond,  $767.  Surety.  United  States  P'i - 
deiitj  &  Guaranty  Co.  I..imit,  as  re- 
quired. Forfeit,  none.  Plans  and 
speciUcaiions    filed 


'1549)      CARPENTER      WORK,      LATH 
and   plaster  on  above. 

Contractor — Peter      S.      Walters.       122'.l 
Webster  St..   San   Francisco. 

Filed  Apr.  13.  '22.     Dated  Mar.  17.    22. 

Fcunriation     in $100-' 

Roof  on    337' 

Plabtering     done     3371 

Trim    completed    3371 

Completed  and  accepted 3371 

Usual  35  days 4829 

TOTAL   COST,    $19.31:! 

Bond,    $0656.50.      Sureties.    W^    S.    NagK 

and   Herman   Tanner.      Limit.   108  day.=. 

Forfeit,  none.     Plans  and  specifications 

filed. 


FLATS 


i<LATS 

(1550)      NE      ELEVENTH      AVE      AND 

Judah     32-6x100.       Caroenter,     lath 

and    plastering    for    two-story    anei 

basement   fat  building.    • 
Owner — Mrs.  Sophie  Johe.  1385  Funston 

Ave..   San   Francisco. 
Architect — Frederick    W.    Quandt.    :Mo- 

nadnock  Bldg.,   San   Francisco. 
Contractor  —  Joel   Johnson.    180   Jessie 

St.,  San  Francisco.    - 
Filed  Apr.  13,  '22.     Dated  Apr.  — ,  '22 

Rafters  up    .< $2451 

Frown   v'oalcd    .' 2461 


Standing    flnlsli    on 2^.S2 

Completed   and  accepted 24.'>2 

Usual    35    days 32«i 

TOIAL  roST.  $13,075 
Bond,  S6540.  Surttles.  Edwin  T. 
Peterson  and  E.  3.  Nutting.  Limit.  72 
days.  Forfeit.' none.  Plans  and  speci- 
fications fik'i. 


(l.'iSlj      ELECTRIC  WORK  ON   ABOVE 
Contractor — W.      H.    Kir.sten.      53      Mc- 
Allister St..  San   Francisco. 
Filed  Apr.   13.  '22.     Dated   -Npr    --.    22 

Roughed    in    $.116 

Connletfd    and    accepted 158 

Usual    35    day:- 158 

TOTAL  COST.  $632 
Bond.  none.  Limit,  as  required.  For- 
feit, none.  Plans  and  ."specifications 
filed. 


(J  552)      PAINTING    ON    ABOVE, 
("ontractor— Robert    Calson,     4180     17th 

St.,  S.Tn    '.^ranclsco. 
Filed  .\pr.  13.  '22.     Dated  Apr.  — .  "22. 

'St   coat    on    $402 

("onpleted    and    accepted 403 

Usual  3.0  days 404 

TOTAL  C.OST,  $1210 
.'iond,  none.  Liniitfi  us  ret^uired.  For- 
feit, none.  Pl.ans  and  specification.^ 
Ii!L-d, 

(li-53)      PLUMBING    ON     ABOVE. 

Contractor — Gus     Ma.\.     .'?668     18th     St.. 
.     Sa.i   Fianciscii. 

Roughed    in     $629 

Completed    .and    accepted 630 

L'su:il     3,'.    davs,.. 63't 

TOTAL   COST.    $1889 

riond,    41889.       Sureties.    Jno.     E.    Beck 

and  Elmer  Carl.son.     Limit,  as- required. 

Forfeit,   none.     Plans  and  specifications 

filed. 


COMPLETION  NOTICES 


.S.VX     KHANCIsrO    COUNTY 


Recorded  Accepted 

April  13.  1922 — W  TWELFTH  AVE 
175  N  Fulton:  W  12th  Ave  150  N 
Fulton  Alfred  T  Morris  to  whom 
it   may  o-ncepir April   13.    192:.' 

.Vpril  13,  in?2^LOTS  10  VND  11  BLK 
25.  Lakeview  Tract  O.'^car  Wilson 
to  wljom  it  may  concern .  Apr.  13.  1-922 

April  13.  1922— PTN- LOTS  1  AND  2 
Blk    2    37 V^    ft.    Forest    Hill    Add'n. 

C    E    Ketnhart    to    H    C    Lewis 

April     IS.     1922 

Airil  13.  1922— E  TWENTIETH  AVE 
100  N  Fulton,  t  har.  H  .Spengemann 
10  M  C  Ingraham Mar.   21,   192^ 

April  IS,  1922— '"QM.  AT  PT.  155  W 
of  Ini.  of  N'.V  Bryant  and  Tnird 
W  20xN  30.  Jl.irry  C  Warwick  to 
whorr.   it  may  r^oncern    .April   13,  1922 

Apil  13.  1922— S  CLEME.NT  32-6  W 
22nd  Ave.  No.  2109-2111  Clement  St. 
Wm  A  Miller  tc  whom  it  may  con- 
cern ....■....■.■.  . April     12.     19J: 

.\pril  12.  1922— W  SIXTH  WE  200  S 
.\n7.a  S  25xW  "i20  Jos  (^  Kirby  (n 
whom  it  may  concern ..  .\pril  12.  192" 

April  12.  1922- -LOT  G  BLK  4.  Sun- 
iiysidc  John  A\"  Backman  tc  whom 
it   ma--   concern April    10,    192--' 

.April  12.  1922 — W  SIXTH  WE  175  S 
An^a  S  25-xW  120.  Jos  J  Barrett  io 
whom  It   may  concern ..  .-Vpril    12.  1922 

April  12.  1922--LGT  7.  BLK  4.  Sun- 
nyside.  Ernest  Badinian  to  whom 
it  n  ay  concern April   1 1.  19:;2 

April       12.    >92:--SAV       SECOND    A.\l> 
Stii;rir.'n      S    70.nlW      120.        Samuel 
Altshuler   to   Alfred   H    Voet.  .    .. 
April    II,   ItH 

Apr.  10.  1922'-^SE  CCLUMHUs  A  \"E  i«i 
Kearny.  '  Jo««e<->hine  C  H  Bayle  to 
Daniel   C  McCabe Mar.   3(1,   1921' 

April  12.  1922--SW  MARKET  AND 
Ecker  S  155  W  63-4  •-^4  N  155  E  63- 
4^,.  Walter  Real  Estate  Co  to  < -oil- 
man &  Epeidel April   6.   1922 

April  12.  1S22 — SW  TWENTY-FIRST 
.^ve  and  Geary,  George  J  Becker 
10  Mtyer  Bros.  .......  .Aprii    12.   192; 
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April    12     1922 — S    CALIFORNIA    27-6                 J    Lt-onard    to    (has    Moy v  No.     Owner                         Contractor     Amt. 

E    lOtli    Ave      F    137-6x100.      W      A  Anr.   S.  1922— N  CIJVY  115  E  Fillm(*e  1012     Oodon                         Petersen        492ii 

bavatre  to  whom  it  mav  concern...  E    25xN    90.      F    G   Norman    &    Sons  1613     Cchtllroe                  Williams       7800 

April    12.    1W:^2            v.s   Harrv   Williams    1194.60  1616     Ekland                          Rieonel       S.SOo 

\rril  1''    19'''' LOTtJ  23  A.VD  24  BLK                                ♦ 1618      Froberg:                           Owner        300'J 

'    24.    Lakeviow.         ThOJ^    H       Parker.  NotiCC  Of  NOll-ReSpOngibiUty  '"»      Z:ho«-P                                Owner        3000 

Nevada  M  Og-ston  &  Jeanle  Parker                                            *^                    "  lt"21     Finche                             Own^r       2500 

to   Olaf   Ols.n April  6.   1922  sAN    FUAXCISf  O    (  Ol  .\TV  1622     Ortson                             Owner       3760 

\pril    10.    1922— LOTS    2    AND    3   BLK                                               Ih^-     Bife-elow                           Owner        4000 

20.    St.    Francis    Wood    Extn    No.    2.  .^,,,.ii    i^,     i<,22— W    FILLMORE    106    S  }^~*     Marrack                    Appleton        5000 

St.  Francis  Homt  Realty  Co  to  H  B  Sacramento      S53xW    106-3.        Wm  ]l^^l     U  ebster                          Nunes       8000 

Allen    (as   Allon    .^c   Co).. April    G.    192-J  Barrett     as     to     improvomeni.s     on  \l''^_     Bogley                             Begle>        400O 

Apr.    8.    1922-&    GEARY    82-6    E    7th                property     «^'      J^I'^^""                  «^.n.]hoTn,'       S 

Ave    E    25xS    100.      Frank    Marshall  y,,,  ji    13.    1922— N    FULTON    71-6    W  1630     Day                          Fiostholm        3750 

to  Louis  Johnson Apr.   7.   1922  Qoueh    W    66xN    137-6       Adams    Co  16:<1     \Neyn-.outl.                  Stenbro       5000 

April       7.     lyJi-SiC       GKAUY       AND  ^^to    m'provements    on    property.  16?^!      Hoffman                              Hart        2000 

seventh     Ave    E     57-6:<S    100.       Ida  ^Z?, ;,   ,  1     r922-sTArR  ^MENTO  8  1":^      MiUs                                 Owner        4500 

A   Cohen    to   Frt^d    L   Hansen f    R:,kpr      v   ^7   6vS    lO'S           \UKUst  1«34      Weymouth              Pinkerton        450-) 

April    7.    i;'22  t--    «aKer      ^    -'    ""J^*    \":;^       ,'"*^"^  :63o      Smith                          Loushery        8375 

ApVil'7.  a922-LOT  4  ar,<1  W  7-6  Lot  ^^^^^.u  '«  '"•P'-°^^"^«"'^  °"  1636.-eters  .Anderson  3.300 
5  Blk  2977.  Alerriti:  Terrace.  .Tames  April  -  "lU2"— SVV  V \n  NESS  AVE  1^37  Forema:;  Arthur  7000 
A  Ar.iott  to  Jarne^  Arnolt  &  Ron  "  '  '^  s'48x\V  82."  Ahxand.r  T  •  1^38  •Tolnuv^n  .lohnson  500:> 
April    6.    19.^2  „„owi     ..^     tr.     i,„i,inv^mr>nfs     nil  1639      Camphell                        Ensler        500. 

April    7.   19:;2-E    i;)-n   LOT   12  and  W.  V.ro    rr  v                    imp.  on  emc  nts     on  ^^^^      ^^^^^^                                ^^^^^^.^        .^^^^ 

17  I.(,t  13  r.lk  2977.  Merritt  Terrace.                  i  i  >i)»  ij^j ^ 1641      Kioll                            .-Vht^efiUl        300i' 

James  .\   Ariiot;    to  .lamts  Arnoti   &  1642      Webb  Porter        1500 

Son \pril   C.   1922  •RTTTTnTMn  POVTP  A  flT^  1"^      ^■"'*'                                  Pfrang        40U:. 

April  7,  1922— N  ALVAHADO  1^0  E  l$UIXilJU>l»  l/UnXIfcAUXO  ^g^g  cambra  Deuble  3200 
Hoffman  Ave  and  E  2r)xN  114  Lot  .^Z^TTl — TTtinwi^v  1647  Hicks  Marshall  10000 
22,  Heyman  Tract.  Chas  L  and  ALAMEDA  couwii  ^^^^  Adams  Owner  2400 
Myrtle  V  Weyrauch  to  K  Weyrauch  ., /wrwv  -„j  <w>*  R»nAr4>^  16i0  Mortensen  Van  Ness  3150 
Ai.ril     3.     192.'  »1.0OO   and_Over   Reported  ^^^^      Okd.    Park                     Barnes        6241) 

April  J,-   l-'-^-W  FOy.RTKENTH    AV  following    is    an    index    for    the  1652     Adamski                       Russell       2600 

280  S  Geary  b  2.TX144.     (,  EHatson  contracts   for    this    issue  1653      Zacke                                  Zacke        SOOO 

towhomitm..yconocr.K^Arr7.1322  ^^^'.f ^•^^^^.^/^'^   '^'^    "^^"contractor     Amt.  1654     Short                                  Short       3500 

April     7.     1922— SW     LARKIN       AND  -^..^^      Scammell                         Owner        tf.OO  i655      Peters                         Anderson        3300 

<  edar    Ave.      Rt^^'*"' <""<-■  J"<''^f''   J",.,  i.'-,33     G«inreioh                    Faulkes       9000  i656     Baker                              Owner       2500 

Lynch  ^^.P-'-ya';!-,:/,;;".^*,';;-  f'.l  1534      U^le                               Owner       7.^0'.  1657     Xeiman                        Lehman     10618 

April    ..  192^— EDOlGLA>h  22»  fi  on.  ^,^,.      ^j^pr.son                         Owner        l.SOo  jgrg     j^oring                              Louise        7500 

18th       Ml.-.    S    Mitchell    to    whom    it  ^..^^      ^.^,^,^                                 O^^.^p,.        gOOO  1^59      Lainhas                          Knig-ht      10000 

.nay    c<mcern    .^.^..    .  .  ...^...    .       .  ir,;,^      Alameda    Ld    to          Owner        3000  

April    11.   192'2— LOT  4    HLK  3109;   Lot  j..,,      ,   ,,^^^,^                   Christon.sen        4000 

2.  Elk  .U09.  Westwood   Park.     Hans  ^.^^      ^^,j^,^                          Ooran.son        Sf.OO  RESIDENCE 

and    E.-^ther      E    Nelson    to      Nelsou^^  ^.,.^      l-errier                Birmineaam        2800  (1532)      DORIDEUA     A\"E.,      Piedmont. 

'•'■OS .\pril     ..     '■'■-  1543     Isaac                                Owner       37.'iO  Two-storx      6-room     retidnnce     and 

April    11,    1922— NW    PARIS    200    SU  j.^^      g^^^^^                                 Owner        3750  garage. 

Italy   Ave  SW   f.OxNW    100   Ptn   E.s-  ^.^g     ^^^^                                 Owner       6000  Ownei— J.    W.   ScammoU.    206    Mountain 

cel.sior  Clk  8.     G  A\    A\  npht  &  Sons  ^.^.^      Robert."                      Salanave        9.S0'>  Ave.    Piedmont 

Inc  Co.   to  whom    it   may  concern ..  ^  .^j.^.,      p,^^^.^                             Owner       400r  Architect— None 

•,••.•  - ;; .  '^?.'',  ,x,    ;  Jri"  Ifif^"      \\illiamy                   Cushman        2700  oays   w  .rk                                                 14.^0-. 

Apr.    n.    1322- NU     FKAM^LIN    .\ND  ,,,^      ^.^^.^                                      j,,^^p        j-q,,  

Hayes,      fi  -I    O  Brien    to    Kernan   &^  ^  j„2     Dimmer                    Gorans-.n        4920  nWELLIN(, 

OBrlcn     ........  ^...Apru  j.gg     Hlnch                              Owner       8000  (i.^33)      FAIUVIEW     AVE.,     Piedmont 

'',"•<;  <.V.ln^v"2^vl?0?■^s^?C'lll•f^^^^  ''^'^      <}reenberg                          Rich        4.so0  T.vo-story   8-room   dwelling. 

1,5  S  Geary  28x120.  .TasH  Callahan  ^^^,      Hutchinson                    MuUer      1300.,  owner— W.    A.    Gemroion.    40    Fairvie« 

A    °.,^n'    ^.VJ     iotVs     riK    "'nV^  1"^6      Watt.s.                       Il.iwkins        300-1  Ave..  Oakland. 

April     10.     1922— LOT     IS     BLK     ..13..  A\  inUle          Calif        30o<i  Architect- None 

Westwood  Park       Walter  EHan^  ^..^      ^^^',,^^                             j^^,,.,,,,        ,,,,  oo' .tn»ctor-J     R-    Faulkes.  9828   E-14lh 

vnril   ill    T9'         LOT   17   miv      iVa.^  l'"^*''      «^*«^>-                         Anderson        6000  St..   Oakland.                                        J9000 

April  10.  1922— LOT  I,    hLK  .u-..  aiui  Borgtr                         Walker       3000  

Lot    16    Blk    3137.    VViSlWood    Park.  Mnrrnm                               Duval         47,=i0  ^  »-,„  ,  ,..-, 

Waller  E   Hansen    to   whom    It    may  '^61      Morcom                             Diiva^        4.  DUELLING 

roroe-n                                     April    7      1922  '•'63      l>avis                               „  "^^''*        .,111  ""•3^)      I-OT     10     HLK      'B'      Lakcwood 

API  To!    i922-SE   TWENTY-SEC  6nD  1^64      Vie..                             ^ludson             00  Park,    i^iedmont.      Two-story  dwell- 

Ave  and   Brlboa   32-6  on   Balboa  by  ^Cn      1  alien                                 Ko"e     1700  '"«  »'•"   P^'rage. 

If»nnn22.d    Ave       P    lovcctoThos  1^06      Moyci                                    Ro.se      17000  owner— R.    W.    Robl»..     IfiOO    Milv.a    f-H.. 

100  on  2Z..d   Avr.      1     ■'o>ce^to   ^  "o.  ^^.^.^      Dauskanen     Sommarslrom      2.Sono  r.erkele\ 

A^rll     "fo"    1922-  -NMPOI  EON     "sT  ''^68      Weymouth-          PInker.on        4.-,00  ^,,,f  leo,     .None. 

^St^ther^n  Pacific  CO, o^'Ip'^HollanT.  1569     Lohlluoma                     Owner       mO  n,,.   ,vo,k                                                 ,7.'.00 

April    1     l'>''"  l^"*'     Good                                  Slack        B800  

Anr  "«    "  iQ7o_lv  "nFABY     nT-g'w"  1 '"' '      Matheyor                  Mathoyer       3000  nwELI.lNG 

Manon      w'    106x8      137-6.        Curran  1"2     Earl                        Hasselbeck        1000  ,1:35)      RU  ARDO       •VVE..         Piedmont. 

Theatre    Co    to    R    J    H    Forbes....  1574      Namanny                           Cede        4000  Twr-stoiy  7-room  dw  oiling. 

Mar.    30,    1922  1.178     Leonardlno                  Garello        2878  Owner— .1.     H.     Aiul(i>on,    99    Glen    St.. 

Apr.   S,   1922— NE  T\V1:NTV-FIR3T  A  1579     Leonardlnl                   Garello        2878  Oakland. 

Clement  82-6x   100  on   2l8t  Ave.     M  j5go     TonlattI                        McCord       2500  Architect— Noi.e. 

PKtorh.  II.  to  whom  It  may  concern  ^^^^^     ^^^^^                         Peterson       4698  Day'.swork.                                               J«,-,00 

• Apr.   8,    1927  j.j^r,      Rolsmarn                        ("rane        5000  h.rtdemOflS  1  tceeeeee    in    etaoln    etaol    te 

1.186      Hrrdehoft                        Owner        5000  

LIENS    FILED  15'<7      Hnnn.an                          Owner        3000  DWELLINGS 

\t,Hfl      Eltre                               Lnwton        6.10  1  (1536)      NO.       1029    AND      1030      DORK'' 

H\K    l-H\\(  isro    <  <n  I  TV  i.)g9     HolmoH                      Mci:-.ilro       1635  Court.  Alameda.     Two  one-story  4- 

)r.:0     Rollar                              fUllar       3f>00  room  dwellliiKS. 

r.ecorded                                                Ainouni  1,1,1      Scott                                  Crane        4000  Owner — G     II.    Noble,    2205    .Santa   Clara 

April     10,    1922 — N       PAGE    162-6      E  i.r.92     Anderson                       Owner        5000  Ave.,    Alameda 

Maiionic      Ave     E    44-4«/4xN      137-6.  ifi;t3     Colin                                 Moran        45ii0  Archliect — None. 

The    Greater    «'|iy    Lumber    Co    vi»  Lif>4      Marshall                         Owner        3500  Days  work.                                     $3000  each 

<  lara    and     Men.linrd    Van    Dyke..  ifisif)     Force                               f)w  ner      loono  

$2251  r..1  ir,<.iB      Woodburn                      Owner        4000  ALTERATIONS 

Apr    »i.  1922— 8W  VAN  DYKE  AVE  76  i  r,:t7      Kotcbein                      Leonard        24.1H  (1538)      .NO.     2300-Otl     lONClNAL     AVK. 

SB  Keith   SE   25xHW    100.      Thomas  ir.'.'K      NphsI                              Sknggs        I8011  Alameda.       Alterations    to    store. 

J.iind<r>    VH    .Mi'iv     I  I'll  11    Imtra    <<t  ]  r,j,.,  (  omac.-hla.s          »  Minpomenosl   40110  Owner-  .Mainoda    Land    {•(^.,    1434    Park 

Mary    Florei    1160  .toin     D^ndy                               Doo.ly        140..  St.,   Alumed.i 

♦  mn2      Leithmnnn            Leithmann        200't  Airhltrcl-    NOiu. 

RELEASE    OF    LIENS  1<03     Mum                                Owner       3260  Day's   worl-                                                 l.iiMiO 

t»,04     Nelnon                           Owi.or       ?.'.oo  . 

>AN-     iiiANClNCO    Tdl  %TV  «"'•     F'lf'her                             Owner       H.io.t  DWELLING 

"^^     '  "^'^*'"'               '  ""  m.fl      John'on                           Ownor        3500  (1689)      NO.    IfiOO  SANTA  CLARA  AVK.. 

_          -   ^                                                Amount  16""      Mallnsm                   .Matlnscn        3600  Alnineda.     Ono-story   6-room   dwl». 

»!.-?i    iTi       u,-it     «  CI  AY      10a. IV*      E  1«"S»     Goodmuniion                 .'4luarl       4900  Owner— .1,    Clarke,    Promises 

oia.liAvllraiVixS   7.-6.      John  t«n      Ma.tershlU                    Owner       2000  ArehI.eot-None. 
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Contractor  —  A.    C.    Christcnsen,    4121 
Redding    St.,  Oakland.  »4000 

DWELLING  ^     r>     ,     , 

(1541)      NO.  2107  ACTON  ST.,  Berkeley 

One-storv  5-room  dwelling, 
owner  —  John  W.  Aljets,   822   33rd  St.. 

Oakland. 
Architect — None. 
Contractor — H.    Gcransnri,    3476    LaKunfi 

Ave.,  Oakland.  *a5">o 


ADDITION 

(1j42)      no.    22')6    WOOLSKY    .ST..     li-T- 

keley.     Addition. 
O^vnor — Geo.    H.    Ferrier,    T'romisrs. 
Architect — None. 
Contractor— D     liirrningiiam,    2y08  Otif 

St..   Berkeley.  ."?2800 

DWELLING 

(1543)  E  RAWSON  AVE.  480-522  N 
Fleming,  Oakland.  One-story  5- 
room    dwelling. 

O^^yner — Harry  W.  Isaacs,  2800  Modesto 

Ave.,  Oakland. 
Architect — None. 
Day's   wcrk.  $3750 

DWELLING 

(1544)  E  BEST  80  N  Fleming,  Oak- 
land.    One-story    5-room    dwelling. 

Owner — Harry  W.  Issacs,  2800  Modesto 

.4ve.,    Oakland. 
Architect— None. 
Day's   work.  ♦^''o'' 

DWELLING 

(1546)  W  CORTLAND  AVE.  270  N 
Foothill  Blvd.,  Oakland.  One-story 
8-room    2-family    dwelling. 

Owner— Wm.  H.  Sims,  1926  66th  Ave., 
Oakland. 

Architect— None.  ,,„„. 

Day's   work.  ♦5000 

FLATS  ^    „„,^ 

(1647)     SE    E-EIGHTEENTH   and    39th 

Ave.,      Oakland.        Two-story      16- 

room  flats. 
Owner — P.  Roberts,  758  Broadway,  San 

Francisco. 
Architect — ^None. 
Contractor— J.  Salanave,  931  Pacific  St., 

San   Francisco.  $9500 

DWELLING  ^^    „^ 

(1549)  N  E-THIRTY-EIGHTH  60  W 
Ardley,  Oakland.  One-story  5-room 
dwelling. 

Owner— W.    J.    Baker,    2255    RanSome 

Ave.,  Oakland. 
Architect— None. 
Day's    work.       ?<""" 

DWELLING  ^^     ^„   _ 

(1550)  W  EIGHTY-FIFTH  AVE.  40  N 
Plymouth,  Oakland.  One-story  4- 
room    dwelling. 

Owner — Geo.    W.    Williams,    85th    Ave., 

Oakland. 
Architect— None. 
Contractor— C.   A.    Cushman,    ^6(5    85th 

Ave.,   Oakland.  »2700 

.A.DDITION  „„    ^  , 

(1551)  NO.  849  FIFTY-FOURTH.  Oak- 
land.    Addition. 

Owner — ^T.  F.  Carr,  premises. 
Architect — None. 

Contractor— Jones  &  Sleep,  o642  Col- 
lege Ave.,  Oakland.  $3500 


Owner— Jos.    T.    Hinch,    Federal    Bldg., 

Oakland. 
Architect— None. 
Day's  work.  *^°^^ 

DWELLING  „    „,    T    , 

(1554)  S  RO&AL  AVE.  350  W  Lake- 
shore,  Oakland.  One  and  one-half 
story   6-rooni  dwelling. 

Owner— Chas.      Greenberg,      23rd      and 

Waverly  Sts.,  Oakland. 
Architect — None.  ,„    ^   „^ 

Contractor— Jas.   L.   Rich.   943    "nd  St.. 

Oakland. »*500 

FLATS 

(1555)  E  STATBN  AVE.  325  N  Grand 
Ave.,  Oakland.     Two-story  14-room 

O^ner— Eva   G    Hutchinson,    2020    10th 

Ave.,  Oakland. 
Architect — None. 
Contractor— F.     A.     Muller,     Syndicate 

Bldg.,    Oakland.  $13,000 


Owner — (Jeo.   B.  Davis  and  Fred  Keiser, 

3283  Hyde  St„  Oakland. 
Architect — None. 
Contractor— r;eo.    B.    Davis.    3283    Hyde 

St.,    Oakland.  $^100 


DWELLING 

(1564)  NE  FOOTHILL  BLVD  AND 
Forty-scvonth  Avp.,  Oakland  One- 
story  3-rooni  dwelling. 

Owiie-— L.  L  Vior.i.  IP'i  K-1l»h  SI. 
Oakland 

Arc  h  It  fcl  — Nor.  e. 

(Contractor— L.  G.  Hi^d.s.m.  1771  Evers 
Ave.,  Oakland.  »250'i 


I)\vi-:i,L!N<; 

(ISC'))      !■:     GLKNDOHA 

ICdgiwocd,   Oakland. 

room   dwelling. 
Owner — Harold    Hallcn,    1115 

Oakland. 
.•\rcliin  ct  — Nonc;., 
Contractor  —  Oaklan<l    Home 

Inc..   1710  San  Pablo   A\c. 


\\K       364     N 
One-.story    5- 

1  r,ih    St. 


Builders. 

Oakland. 

$4500 


DWELLING  „     ^ 

(1556)  N  SIXTY-FIFTH  200  E  San 
Pablo,  Oakland.  One-story  5-room 
dwelling. 

Owner— Mrs.  Wattis,  Howe  St.,  Oak- 
land. 

Architect— None. 

Contractor— H.  J.  Hawkins,  2139  Essex 
St.,  Berkeley.  ♦30"<' 

WAREHOUSE 

(1557)  N  TWENTY-SECOND  50  E 
West  St.,  Oakland.  One-story 
warehouse. 

owner— Rip  Van  Winkle  Wall   Bed  Co. 
Architect— None. 

contractor— California  Builders,  1534 
Franklin    St.,    Oakland.  $3000 


DWELLING  „^     ^  ,^ 

(1558)  E  WICKSON  oposite  Warfleld, 
Oakland.  One  and  one-half  story 
6-room    dwelling. 

Owner— L.    Mante,     1009    Madison    St., 

Oakland. 
Architect — None.  ,    ,  - 

Contractor — Pete  Johnson,  756  Jeffer- 
son  St.,  Oakland.  $4000 

DWELLING 

(1559)  E  WELDON  AVE.  265  N  Lake- 
shore,  Oakland.  One-story  6-room 
dwelling. 

Owner — M.   E.  Ready. 

Architect— Slocombe     &     Field,     First 

Savings  Bank   Bldg..  Oakland. 
Contractor —  A.     Frederick     Anderson, 

2S00  Delaware  St.,  Oakland.       $6000 

BUILDING  „.   ^ 

(1560)  N  E-TWELFTH  50  AV  23rd 
Ave.,  Oakland.     One-story  building. 

Owner — M.   Berger,    1335   23rd  St.,  Oak- 

Archftect- L.   F.   Hyde,   2716    26th   Ave.. 

Oakland. 
Contractor— S.     Walker,      3231     Boston 

Ave.,  Oakland. 
Filed    Apr.    7,    '22.      Dated   Mar.    23,     22 

Frame  up    'f 

Brown   coated    ■* 

Completed  and  accepted    % 

Usual  35  days   ^ 

TOTAL  COST.  $3,000 
Hond.  none.  Limit.  June  1,  1922.  For- 
feit, none.  Plans  and  specifications, 
none. 


Al'AR'i.\li:NTS 

(1566)      S\V  GIt.VND  AND  JIOAN  AVES.. 

Oakland.     Two-.story   17-room  apts. 
Owner — Dr.  J.  J.   Moyer,  Cor.    14th   and 

Jeffci.^on    Sis.,    Oakland. 
.Architect — None. 
(  ontractor — Mcrvin  1'.  Ito.-e.  '.Mt.  O.Kford 

St..  Herkcley.  •  .$17,00n 

.\1'ai:tmij.\ts 

(ir)67)      10  CilAND  AVE    l.>0  N    Weldon. 

Oakland.  Three-.story       24-room 

apar'.mciits. 
Owner — H.      Dinskanen.      C47    Alvarad'.> 

Si.,  San  Francisco. 
.\rcliileci — None. 
Cotitiactcr    —    M.    Feli.\    Sonimarslroin. 

221.')    Park  Blvd..  Oakland.        $25,000 

1)\\  ELLl.NG 

(1568)      NE   5   LOT   7   and   SW   35    Lot   8 

Blk    "F"   .Map   Grand    Ave.   Heights. 

Oi'kland.      All    work    for    one-story 

dwelling. 

Owjiei — .S.   W.  Weymouth,  922  Cl.cstnut 

Si.,  Oakland. 
.Vrohitect— None. 
Contractor —  J.       A.       i'inkcrlon.       1931 

Derryman  St..  Berkeley. 
I'^ilcd  Apr.   8.  '2  2.      D.ited    \pr.   7.   "22 

Frame    up 'a 

i;rown   coaled    % 

Completed  and   acctpttd ^4 

Usual    ."o    days % 

TOTAL  <  OST.  $4  5"i: 
IJond.  none.  Limit.  70  day.s.  Forfeit, 
none.      I'luns   and   ^peciiicatlons   filed. 


DWELLING- 

(1552)     S     GEORGIA     128     E     Peralta, 
Oakland.     One-story  7-room  dwell- 

OwnTr— Capt.  M.  Dimmer,  4222  Hopkins 

St.,  Oakland. 
Architect— None.  ..     c.      ♦„ 

Contractor— H.     Goranson.     2055    Santa 

Clara   Ave..   Alameda.  ^920 


ALTERATIONS 

(l.-)61)  NO.  1724  r-ROADWAY.  Oakland. 
Alteiations. 

Owner — Fred  N.  Moicom.  1445  Broad- 
way, Oakland. 

Architect — None. 

Contractor— Oliver  Duval  &  Co.,  Dalziel 
Bldg..  Oakland.  $4750 


DWELLING 

(1569)  NO.     2319     CURTIS.     Berkeley. 
One-story  4-room  dwelling. 

Owner — E.    Yli    Lohiluoma,    1235    Chan- 

ning  Way,  Berkeley. 
.Architect — None. 
Day  s   work.  $1760 

DWELLING 

(1570)  NO.     1606     LA     V.A.REDA,     Ber- 
keley.    Two-story  8-room  dwellinif. 

Owner — J.  H.  Good. 
Architect — None. 

Contractor — E.  F.  Slack  &  Patten,  2121 
Cedar   St.,    Berkeley.  $5800 

DWELLING 

(1571)  NO.      2759      PARK.      Berkeley. 
One- story    5-room   dwelling. 

Q^vncr— Jennie  Matheyer.   1S69   Hopkins 

St.,  Oakland  . 
Architect — None, 
extractor — L.    B.    Matheyer    Co,    1J«» 

Hopkins  St.,   Oakland.  $3000 


DWELLING 

(1553)  N  NEVIL  225  W  38th  Ave.. 
Oakland.  One-story  5-room  dwell- 
ing. 


DWELLING 

(1563)  E  FRUIT  VALE  AVE  .SO  N  E- 
29th  St..  Oakland.  One-story  »',- 
room  dwellinp   and  garage. 


ADDITION 

n572>      NO.   1378  E-TAVKNTY-KIGHTH. 

Oakland.      Addition. 
Owner — M.    EarL 
A  rch  i  tect — None. 
Contractor — A.   W.   Hasselb^ck,    1326   E- 

12th    St.,    Oakland.  $1000 
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DWELLING 

(1574)      N     EXCELSIOR    BLVD     297    8 

Alma,  Oakland.     Two-atory  6-room 

dwelllner. 
Owner — Fred   Xamanny,    471   Moss   Avp., 

Oakland. 
Architect — Xone. 
Contractor  —  Gede     &     Randall,     6861 

Locksley    St.,    Oakland.  $4000 


ST.     AND 
One-story 


DWELLING 

fl.i78)      NE      FIFTY-FIRST 

Lawton    Ave.,    Oakland. 

4-room    dwelling. 
Owner — G.      Leonardlnl,      5030     Lawton 

Ave.,   Oakland. 
Architect — None. 
Contractor — P.     Garello 

Oakland. 


870 


47th     St., 
IS878 


T>\VEI.LIN(; 

nr.79)       E    LAWTO.X 


;jo 


.\ 


St..   Oakland.      One-stor.v 

.l.vellirif. 
OwHT  -G.    Leonardiiii. 

Ave..  Oakland. 
.\rchitect — None. 
Contractor — r.     Gaiello 

Oakland. 


Fifty-fir.sr 
four-rrvoni 


f'30      Lawton 


870 


47th     St.. 
12878 


I>\VKLLIN<; 

(1.".80)      SW  FOKTY-SIXTH   AND  MAH- 

ket,     Oaklnnd.       One-story     .i-room 

6^eU\ng. 
Owner — Giolio     Toniatti,     8S4     45th     Pt.. 

Oakland. 
Architec  t — None. 
fV  ntr.-ictor — .T.   A.   McCord.    4.517    Marktl 

St.,    Oaklai.d.  82500 


D\^'ELLI.\G 

(IJiS.-J)      LOT    215    Mar>    Fourth    Ave;iuo 

Terrace    Exteo.sion.    Oakland.       All 

work    for  one-story   frame   dwlgr. 
Owner — Joe   anw   Belle   Mo>se,  Oakland 
Architect — Fred  D.  Voorhe^p.  1829  Wesr 

Si.,  Oakland, 
•"oiitractor — Alfred   Peterson.   3918  Lyn- 

WQod   Ave.,  Oiikland. 
Kied  Apr.   10,  '22.     Dated  Mar.   31,  "22. 

On    iHt   of  oach    month..    757r 

I'sual     35     dayti 257v 

TOTAL  COST,  84593 
INrid.  |;jsnii  .Sureties,  L.  Do  LuchI  and 
William  MacDouierall.  Limit,  S5  days 
,tfter  April  l.  F"orlcit,  none.  Planr; 
and   soeciflcation.s.   fli.d 


DU  lCLLlN«i 

n-.yi).    NO.   2i;J4   DKRHV  H^r..  Berkoiey 

Tw'j-Ktory  u-room  dwelling:. 
Own.T— H.    J.     Heismann,    2H8-A    Vino 

.St„  licrkt^ley. 
Ar<  hitect — None. 
<'f,iitra<-t<T — ('      H.     Crane     &     Son 

<>,dar  St..  Berkeley. 


»6000 

a»-ai:tme.\t.^' 

(\!>f«)      SK   llOrKl.N.^   A.M.  (  AKLOTI,-. 

Berkeley.     Two-siory   8-room  sloro 

and  .nnartnwni (s. 
riM  ncr      Bredehofi      & 

klnn   St.,    Bfrk'-I.-y 
Architect — Sonc 
Dav'M  work. 


K;iy     l«2n      liny, 


8.-.0"fi 

DWKM.INr; 

(I. '87)      .NO     1311      NOBTHSIDE      AVF., 

B»Tkil<-y.      Or.e-atory    4-ioom   dwli; 
(►wniM      AI<  \    llartmnn.    1307    Vor(li.<ld.' 

\\i-  .    l!erk<lcy 
.Vrchilfct   -.N'orn 


l>My'i»  work, 
invj:i,LiN(; 

n'>8>i»  NO.  1069 
llerkelcy.     Twr 

Ownt-r—U.  K    EIii. 

AT'chlf'rl — Noniv 

*'<.nti«ictor — L.iw«n 
M  .   Oakland 


MIATTICK 


l^OW) 


A\K 

.I-V!;- 


I'lmni 

AI.Ti:UAT10N.S  ' 

-HfcllO      NO.      «:•    I'L/./A    l>ltl\i;.      Bit- 

kfU-y.      All«M.itloiih  and    udUlllunM 
Own«T — Earl   I.    Holmi>«. 
\rrhltt!Ct — Non« 

i'f/iitractor— Churlei.  McOulir     ii8  .loom 
Ave.,    H«ii    Fmiiolioo  tMH'> 


DWELLING    . 

(IrSO)      NO.     1342    RUSSELL    ST.,    Bei 

keley.     One-story  6-room  dwelling. 
Owner  —  Chas.    Rollar,    1424    Teffersor 

S't.,  Uerkeley. 
.A.rchiteci — None. 
Contractor — Rollar  &   Sionc.  $3000 


DWELLING 

tl591)      NO.  1529  SPRUCE  ST.,  B?i  keley 

One-story    7-room   dwelling. 
Owner— J.   L.   Scott.   2312  Roosevelt  St., 

Berkeley. 
Architect — None. 
Ccntraeioi — C.    B.     Crane    &•     Son.    2695 

Cedar  .'-rt.,    Berkeley.  $4000 


DWELLl.NG 

(1592)  .NO.  1121  K.Ari.KIGH  WAV. 
I'iedmont.    TMO-.«iory   .'j-room   dwlg. 

Owner— A.    P.    Ander.son,    5409    Thon<ac 

St.,  Oakland. 
Architect — Nore. 
Day's  work.  $;"000 

DWELLING 

(1593)  NO.  \:ri  LAKE  AVE.,  Piedmont 
One  and  one-half-story  6-roon; 
dwelling-  and   garape. 

Ov.ner — Mrs^.  Marie  Colin. 

Architect — None. 

e'ontractor — .T.   W.  Mf.rau.  $450o 


DWELLING 

(1594)  NO.  156C  GRAND  AVE.,  Pied 
mont.      One-story   5-room   dwelling. 

Owner — Howard   Manshall.    r)448    Locks- 
ley  Ave..  Oakland. 
.\rohitf>ct — Nofie. 
Day's   work.  $3500 

DWELLING 

(1595)  E  ALVARADO  POAD  lOo  \ 
Oakhap;  Line.  Oakland.  Two-stoiv 
8-room    dwclliag. 

Owner— Dr.  J.  N,  Force.  2724  Prince  St. 

Berkeley. 
-Archilect — Warnn    C.    Perry,    260    Clali- 

fornia    St.,    Pan    Franc'sco. 
Days    work.  $10,000 


DWELLING 

(l.'9K)      K    iniOOKWpOD    ROAD 

Tres.le   Glen    llosld,   Oakland. 

sLor.v    6-room    Iwellinp. 
Owner — F.    L.    Woodburn.    15 

Drive,    Plodm.ont. 
Ar(  hiiecl — Non*'. 
Day's    work. 


37.')   ; 

OlK 

l'arksid( 
:«  inn. 


DWELLINC 

(1597)  W     ElCHTV-KO\-|jrn    a  \  K 
S   A    St.,   Oakland.      One-story    f*)ur 
room    dWTllintr.  ' ' 

Owner — John    Krtchels,    125",    S7th     \v. 

C^iUlard. 
An  hltei  t     -None. 
Coi'tractor— F.- .1.   Leonard,   :'J.'|   .Vuscor 

A\"..    Oakland.    ^  $245> 

ALTEUATIONS     ~ 

(1598)  NO.    532    KOKT  V-Kol '  UTI  |    si 
Oakl:ind.      Alteiations. 

O^vncr- -Loui."   S.    N»  ssi. 
.\rclili.ecl-— None. 
Contractor — .1.    H 
Si..   Oakland. 


I'l 


."^'kagtrs,      ,".36 


1 4 1  h 

$IK0'1 


DV.KMJNG 

(1.-.99)      N    FOBTV-NINTII    110    K   <•].,,  U 
St.    (Jiiklj;nd.        Unr-story      5-room 
u\\  clllnK. 
o.viicr-  I'.     <<m.nc<hla.     tioi    4".t|' 

Oakland. 
Architect — .None. 

•"onir.iclor  -  -   K.      <"j>m|)f.n.i.nr(Mi. 
Lawton   Ave.   Oakland 


•St 


f.23K 
*100't 


I'WKLLIN'! 

(  piOili      N  KOUrV-SE:  O.NDKT.   No.    (.)«i. 

Oakland.     OiiciK.ry   ;;.rooni  dwlw 
o»' nn      Mph.     Knlf    Do.idy.    Promlson. 
Archltri  i-.Nonc. 
crMtiracior*— A.    H.    Dnodv. 


8Ho'. 

(      ■  ■  I      n 

l'>\  1  Li.ING 

Mb(.i)      h    HAROLD     Ktfl     E    Ch.unplon, 

Oakland.      Ontf-Niory    5-room   dwlfc. 
ow  niT  —  Mnr^.Tiol      L»lthniaiin,      2627 

Hun. Id   ,Hi,,  Oakltfnd. 


Architect — None. 

Contractor— J,   .\.  Leithmann,  2627  Har- 
oid    St.,    Oakland.  $2000 


DWELLING 

(1603)      E  HALEY  AVE   100  S  Hopkins, 

Oakland.     One-storv  6-room  dwlg 
Owner— R.   M.    Hunt,    3436    Haley   Ave 

Oakland. 
Architect — None. 
Day's  w.iik. 


DWELLING 

(1604)      N   HARBOR 

Ave.    Cf.kland. 

dwelling. 
Owner — A.  E.   .Nelson 
Architect — None. 
Day's  work. 


VIEW    2O0 
One-story 


$325' 


E   3.-.th 
6-room 


6324 


<"ainden   St. 
•?250i 


FLATS 

(1605)      S  KLNMORE  AVE   107  E   Wal- 
avista.  Oakland.      Two-slory   10-room 


flf.t.- 
Owner — T.      &       p. 

Pldg..   Oakland 
Architect — .None. 
Day's   work. 


Fisher,      Syndicat- 


$8500 


DWELLING 

(1606)  .«E  LYON  AND  IIARKINGTON. 
Ofikland.  One  and  one-half-storv 
7-room  dwelling 

Owner — (",ust   ,Toi,nson.   3fi09   Lvon    \ve 

Oakland 
Architect — None. 
Day's    ^^ork.  ,3500, 

DWELI.INC 

(1607)  MORAGA     ROAD     &     BSTATB 

Dri\e.    Oaklaiul.      One-;=torv    5-ruoni 

dwellii.g. 
Owner— A  dr.    .T.    W.    .Matin.'^en 
Architect — None. 
Contractor — .).    M 


Mat  insen. 


$3500 


DWELLING 

(1609)      S  SANTA   KAV   .\VK  200   E  C.il- 
mar,    Oakland.      Onc-storv    5-roon' 
dwelling. 
Owner — A.    K.    Goodmunson.    22nd    and 

£an    Pablo   Ave.,   Oakland. 
Architect— None. 

A.    Stuart.     137     Perkins 
$^900 


'.'ontractor — P.. 
St..    Oaklai 


.\DDITlON 

(1611)      NO.  3710  WISCONSIN  ST.,  Oak- 
land.     Addition. 
Owner— Jiuno.v^     Batt^  .■.shill.     Premises 
-Vrchltcct- -.None. 
Day's   work. 


$2000 


.Map 
All 


Llnd.'i 
work 


Pelrrsoii,    •'n.'i3    3«ili 
Dated  .\pr.  10,  '22. 


AP.ART.MKNT.s 
(1612)      LOT     !2     i!LK      ■IV 
Rosa     Ir.ui,     Oakland 
for   on<>-stor>    apartments. 
Owner— Louise    G'otlfn.    Oakland 
.\rchllocl— .None. 
Contractor     Ja.s    H 
Ave..    (Xtk'and 
Filed  Apr.  n.  "22. 

Frame    im     ii<>r.,i 

;:'««",'■-'■ :.:::::::::  :'!$!:; 

«  ompletcd    and    accepted  iir,,) 

Usual    .55    day? '.'.'.'.'.   117.-, 

,,       ,  TOTAL  » •6sT."$4  92. 

Bond.    none.      Limit.    9.)    day.s.      Forfoli 
$1.      Plans    and    .xpecitlcatlnns.    none. 

•>V\KLLING 

(1613)      L(JT     I     OCIIiCLTPEK     .«<MI.VN 

Berkeley.      All    woi  k    for    iwo-Nlorv 

ll-r-.oni    duplex    dwelling 
Ovvnar-Gllbert      i\.     Ochclirce.     .s,.iii. 

Pa.'tadeiia,    (^nlir. 
Architect- -Non.'. 
CoMtrnrlcr  —  Ocnrgc     A.     Wll|,„,„.s. 

ViMiion    St.,    OnkJ.jnd. 
FIK'd    Apr,    il.    '22.      Dalt'd    Apr.   .U. 
Slid  ri«<or  Jotfts  In   plnoe flKno 


Roof   uii 

Plastered      ......,'.'    " 

Completed      !..!•! 

I'aunl  3C  days !i'.. '!.•.!! 

TOTAL    cb.'JT. 
Lond,    none       Llinii.    no    dnyw,      Korr*l 
|l(J»      Planii    aid    .opHcinoations    fll.Ml, 


1600 
1500 
160; 
1800 
|78n'> 
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DWELLING 

(1616)      SE  CENTRAL  AND  CAROLINA 

Alameda.      One    and    one-ha)f-storv 

5-room  dwelling-. 
Owner — A.  Bkland. 
Architect — None. 
Ccntiactor  —  Riechel   &   Bridhoff,    2507 

Clement  Ave.,  Alameda.  |35nii 


DWELLING 

aeiS)      SE     HIGH    AND    ADAMS    S'TS., 

Alameda.     One-story  5-room  dwlg. 
Owner — .1.   Frob<3fg,    .'?242   Encinal    Ave  , 

Alameda. 
Architect — None. 
Daj  's  work.  J3000 


DWELLING 

(1619)      NO.    455    HAIGHT    AVE.,    Ala- 
meda.    Two-story   5-room   dwlg:. 
Owner— J.  M.  Thorp,   Premises. 
A  re  h  i  lec  I — N  one. 
Day's  work.  $1000 


.ALTERATIONS 

(1621)      NO.     1326    BONITA    A\'K.,    lit  r- 

kcley.      Alterations   and   addilion.'s. 
Owner — H.  W.  Fir.che,  Premises. 
Architect — None. 
Day's  work.  $2600 


DWELLING 

(1622)  NO.     1700     STUAUT     ST..     Ber 
kcley.      One-stor>-   5-room    dwlg. 

Owner — Ort-;on  &  Spunt,  3929  West  St.. 

Oakland. 
.Architect — Nore. 
Day's  work.  $37  50 

inVEIiIiIN(i 

(1623)  NO.  2321  DERBY  ST.,  Berkeley. 
Two-stcry  7-room   dwelling. 

Owner — .1.    S.    Bigelow.    2234     Atherton 

St.,  Berkeley. 
Archil  ect— None. 
Day's  work.  ?4nno 


DWELLING 

(1624)  NO.  2319  KEITH  AVE..  B^r- 
k>?ley.      Ono-story   5-rooni   dwlg. 

Owner — Mrs.  C.  M.  ilarraok,  530  Mel- 
ville Ave.,  I'alo  Alto. 

.•Vichiiect' — None. 

Contractor  —  Dt-  Wilt  Applolcn.  o2:! 
L-irkin  .St.,   Monterey.  VKlon 

D^VELL1NG 

(1625)  NO.  55  OAKVALE  A\'E.,  Ber- 
kele.v.      Two-.slory    8-room    dwlg. 

Owner — CUmintlne  Webster,   College  & 

Prince   Sts.,   Berkeley. 
-Vrciiitect — None. 
Contracioi- — Geo.   W.  Nunes,  5430   Dover 

St.,  Oakland.  ?8noo 


ley 


ALTERATIONS 

(1626)      NO.    1800    ROSE    ST..    Ber] 

Alter  dwelling   into  flats. 
Owner — Annie  E.  Begley,  Premi.ses. 
Aichitocl — None. 
Cc-ntracior    -P.   Bcgloy.    IMciniscs. 

$1000 

DWELLING 

(1627 J      NO.    1052      SPRUCE    ST.,      Ber- 
keley.    Two-story  6-room  dwlar. 

Cwner — C.  M.   Kriegvr.  2930   llatiior  St.. 

Berkeley. 
-Vrchitect — Norio. 
Day's    work.  ?4.io0 


D'«VELLiNC.i 

(1630)  W  FORTY-frECOND  AVE  >0'"t 
N  Carrington,  Oakland.  One-story 
5-room  dwelling. 

Owner — W.  E.  Day,  —  Boyd  Ave.,  Oak- 
land. 

Architect — None 

Contractor  —  H.  M  FrosthoJm.  877 
Lakeshorc    Ave.,   Oakland.  $3750 


DWELLING 

U631)      NW    HOPKINS      AND      WOOD- 

ruff,   Oakland.   One-story   6-room   2- 

family  dwelling. 
Owner — Jessie  Weymouth. 
Architect — None. 
Contractor — .A.     Stenbro.     3342     Liiguna 

A-.'c,  Oakland.  ?500() 


DWELLING 

(1632)      E    HIGH    135   X    Redding,    Oak- 
land.    One-story   4-rocm   dwelling. 

Owner  —  F.    Hoffman,    1630    35th    Ave 
Oakland. 

Architect — None. 

Contractor— J.  G.  Hart,  2419  E-20th  St. 
Oakland.  |200i 


DWELLING 

(1633)  N  SIXTY-SIXTH  13-^1  E  Tele- 
graph Ave..  Oakland.  T^>'0-story 
8-room  dwelling. 

Owner — A.   G.   Mills,    160   66th  St.,  Okd. 

Architect — None. 

Day's   work.  $(500 


DWELLING 

(1634)      N   W^MiFlELD  AVE   45   E  Wel- 

don,    Oakland.       One-story     C-room 

dwelling. 
Ownei — .S.   W.   \^  eymoulli. 
.Architect — None. 
Contractor  --  .1.      A.      I'inkcrtoii.      1951 

Berrynian    St.,    Berkeley.  $4500 


APARTMENTS 

(1635)      NO.    702    TWENTY-FIFTH    ST., 

Oakland.     Two-story  16-room  apts. 

Owner— George   C.    Smith,   702    26th   St., 

Oakland. 
.\rchitoct — None. 
Contractor — James     F.     I^ugheri'.      705 

31st   St.,   Oakland. 
Filed    Apr.    12,    "22.      Dated    Apr.    12,    '22 

Frame   up    12093 

Brown    coated    2093 

Completed  and  accepted 2093 

ITsual  35   days 2006 

TOT.A.L  COST,  $8,375 
Bond,  $4200.  Sureties,  Elizabeth  and 
Ellen  Loughery.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING 

(1636)      W  SHEFFIELD   1S6   S   Hopkins 
SW   32   NW   S5.397  NE   32  SE  85.391, 
Oakland.      Five-room   dwelling. 
Owner — Alice    C     Peters,     485     Hudson 

St..  Oakland. 
A  rchitect — None. 
Contractor  — -  A.      A.      .Anderson.      3321 

Brookdale    Ave,    Oakland. 
Filed   Apr.    12,    '22.      Dated    Apr.    11,    '22 

Frame   up    % 

Plastered     ,. ^4 

Completed  and  accepted    ^4 

I  sual   35   davs    % 

TOTAL  COST.  $3,300 
Bond,  noi.e.  Limit,  70  days.  Forfeit, 
$4    day.     Plans  and   specifications   filed. 


DWELLING  ^ 

(1637)     LOT     20     BLK.     4     Map     North 
Cragmont,      Berkeley.        Two-story 
frame    dwelling. 
Owner — Margaret    Edith    Foreman,    716 

.\rimo  Ave.,  Oakland. 
.\  rchitect — Nona. 
Contractor — Charles     E.     Arthur,      1632 

McGee   Ave.,   Berkeley. 
Filed    Apr.    11,    '22.      Dated   Apr.    11,    '22 

Foundation    completed     t  425 

Second  story  floor  completed...      900 

Ready   for    plaster S50 

Plastered     l'>00 

Completed    and    accepled 1500 

Usual  35  davs    1825 

TOTAL  COST.  $7,000 
Bond,  $3500.  Sureties,  J.  H.  Hardy  and 
Ccrbett  &  Bayliss.  Limit,  90  days. 
Forfilt.  $5  day.  Plans  and  specifica- 
tions filed. 


DWELLINGS 

(1C.38)      NO.   1542-1544  BLAKE  ST..  Bci" 

keJoy.       Two     one-story     five-roon'; 

dwellings. 
Owner — E.  Johnson.  223  Greenbank  Ave 

Piedmont. 
Architect — ^Nore. 
Contractor — L.     Johnson     &     Son,      22^ 

(ircfiibpnk  Ave.,  Piedmont. 

$250(1  each 


IMNKLLING 

11639)  NO.  1141  COLUSA  AVE.,  Ber- 
keley.    One-story  6-room  dwelling. 

Owner — Louise  Campliell. 

Architect — None. 

Contractor — Louis  Engler.  2940  Forest 
Ave  .  Berkeley.  $5000 


STOitES 

(H40)      .NO.  2973-75-70  COLLEGE- AVB 

Berkeley.  '  Oiie-:->tory   "tores.- 
Owner — O.  Safirer.  604   14th  St.,  Oakland 
A  re  h  i  I  ec  t — No  j :  o. 

Contractor — S.     aiorris.     1424     Jefferson 
.     St..  Oakland.  $7000 


DWELLING 

(1641)      S  DEL.4WARE   50  E  Acton  S-t.. 

Berkeley.     One-story  5-room  dwlg. 
Owner -P.    KrcU.   SW   Cor.    Chestnut    •% 

B:i.-;tol   St.s.,   Berkeley. 
.Arciiiroct — Xoiie. 
Contractor--  Harry       .Vhnc^feld,       2123 

Parker   St..    Berkeley.  $3frO*. 


GARAGE 

(1642)      NO.     2".l(>-20     HILLCOLRT    ST.. 

Berkeley.      Coiiciete  garage. 
Owner — Earll      H.       Webb,    1539      Haw 

ihorne  Teriac*»,  Berkeley. 
.\  rchitect — NojTe  ' 

Contractor— H.    H.   Porter.  i-il>i     Cedar 

St..  Berkeley,  $1500 


DUELLl.VG 

(1(.43)  .\0.  831  SAN  H,  INROAD.  Ber- 
keley,    Ont -story  6-room  dvrlg. 

Owner  -Naylor  E.  Coto.  2701  Benrenue 
Ave.,    Bfikeley. 

-Vrcliitcci — None. 

(.'ontr^ctor — C.  J.  Pliaittr  l4o«6 


DWELLING    "• 

(1646)  E   ADELINE   250   N    30th,    Oak- 
land.     One-story    4-room    dwelllnff,. 

Owner— Frank  Cambra,   2831   Union  St,,, 

Oakland. 
Architect — None. 
Contractor — C.  B.  Dc-uble.  Central  Bank 

Bldg.,    Oakland.  $3200 

GARAGE 

(1647)  S  E-TWELFTH  100  AV  6th  Ave, 
Oakland.      One-story    tile   garage.  , 

Owner — Hicks    it    Mortensen. 
Architect — None. 

Contractor — Marshall    &    Burks.    Bacon 
Bldg..    Oakland.  $10,000 


DAVELLINO 

(1649)      S    HOPKINS    60    E   Loma   AMsta 

Av^.,    Oakland.      One-story    4-roon» 

dwelllnff. 
Owner— E.    H.    .Adams.    2840    23rd    Ave..'' 

Oakland. 
Architect — None. 
Day's    work.  $2400 


DWKLLI.VG 

(IC.SO)  N  HOPKINS  40  E  Boston  Ave., 
Oakland.  One-story  5-room  dwell- 
ing. 

Architect — None. 

Contractor — L.  E.  A'an  Ness,  Box  433 
R.   F.   D.   No.    1,   Oakland.  $3150 


COMFORT    STATION 

(1651)       LAKESIDE      PARK.      Oakland. 

One-story    conifort    station. 
Owner — Oakland  T'ark   Board. 
Architect — None. 
Coiitractor — Barnes   &    Place,   310   Fair- 

n^ount   Ave.,   Oakland.  $6249 


DWELLING 

(16, -.2)  W  OCTA\'TA  121  NSuter.  Oak- 
land.     One-story    5-rooin    dwelling. 

Ouner — AV.  Adam5ki,  .-331-^  Qctavia  St.. 
Oakland. 

Architect^ — None.  .  -    -■ 

Contractor — J.  A.  Russell.  3614  Porter 
St  ,    Oakland.  $2600 


DWELLING      ' 

(lP,-.3)   N  PEA«fMAIN  200  E   105th  Ave;., 

O.ikland.     On«»-story  o-room  dwlg. 
owner — Martin    <\    Kocke,    3420    Hal«v 

.Av».,   Qaklanti, 
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Arciijtcct — None. 

rontractor— Martin  C.  Zacke  Sr.       J30V0 


AVE        AXIi 


DWKLLINO 

(1634)      NE        PKKAL.TA 

Montana    St..    Oakland.      One-story 

P-room  dwelling. 
Ovner — Louise  H    Short.  574  Kosal  Av., 

Oakland. 
Architect — None. 
Contractor — C.  W.  Short.  .t"4  Hosal  Ave. 

Oakland.  ja.lOO 


L>\\  Kl.Ll.N'O 

(le.'.D)      W  SHEFFIKUD   ISti  S  Hopkiua. 

Oakland.      One-story    5-room    dwlg. 
Ov  ner — AlUe   C.    Fetors. 
.\rchltect— None. 
Contractor-— .\.        A.       Anderson.       33.il 

Brookdale    St.   Oakland.  |330a 


DnVELLING 

(1656)      N   WILBUR    128    E    Lincoln    St., 

Oakland.      One-story    4-rooin    dwlR. 
Ov  per — \V.      Baker.     2446      Wilbur     St., 

Ouk'i.ind. 
Archiiecf — Noi  l. 
Day's   worl;.  $250(' 


DWELLINGS 

•  IfiJ")      E   OXFORD   400   S    Eunice   £■  HO 
xE    134    7-12,    Berkeley.       All    work 
for    four    one-story    dwellings. 
Owner — W.   F.    Neimnn.   Berkeley. 
Arshltect — None. 
Ccntractor-Jchr.    Lehrman.    3.">9    Apgar 

St..    Oakland. 
Filed  Apr.   13.  '22.     Dated  Apr.   11,  '22. 

Kramea    up     '.4 

Brown     ooateu      '■< 

•."ompU'tod   and   ;icccpted 'A 

Usual   35  days W 

TOTAL  COST,  $10,610 
Bond,  f 5310.  Surety,  Fidelity  &  Casu- 
alty Co.  Limit,  90  daya  from  April  14. 
Forfeit.  17.  Plan.s  and  specification-; 
filed 


FLATS 

(1668)      S    MILES    AVE    7  S     W    ColleRr 
Aye     ^'     <3xS    26-6      Oakland.       All 
work   for  two-story   flats. 
Ownrr — Mrs.     E.     S.     Lorinjc,     3679    t.'ol- 

leje    .\ve..    Oakland. 
Arrhlte^.t      C.    C.    La.ssen. 
Ontractor-    ('.  \\  .  and  Louise  H.  Short. 

574    Botial    Ave  .   Oakland. 
Kil.d   Apr.   13.  "22.      I>ated  Apr.   JO.  '22. 

Itoufch    lumber    on    Bround $190'> 

Uoush    inspection    made 140O 

l'laj«lered     1400 

<  ompleitd   and  accepted 140i! 

Uaual    35    days 1400 

TOTAL  COST,  I750O 
Bond.  none.  Limit.  100  days  from  April 
17.  Forfeit.  $5.  I'lnns  and  speoiricn- 
tlciiH   Hied. 

AVAifTMENTS 

(16f.ft)      E    OAK     :i..    S    Dill    .••     :'5xE    no. 

Oakland      Two-story  apartments. 
O  vner-Mnrla     E.     Lainhas.     1116     2lrd 

Ave,.  r)Hkl.ind. 
Arrhltect — None. 
Contractor — ILirry    C.    KniBht.    388    12th 

St.,   Oakland. 
Klled    ,\pr.    13.    •22.      Dated    .Mar.    21.    ■2:' 

Brown    coated     % 

-nd    floor  Joints   In   place .....14 

CompN'ted   and   accepted    \i 

I.'sual   85   days    % 

TOTAL  COST,  $10,000 
Wonrt.  none  Limit.  75  days.  Forfeit 
none.       T'lnnn    and     speclflcatlonR    filed. 


Onkland.      .V    Lebrechi    10    James   L 

Rich April     U.     1922 

April  12.  1922— lOT  9  BLK  2.  Map 
East  IMedmont  Heights  Extension. 
Okd.  E  V  Stevenson  to  B  A  Stewan 

Feb.     3.     1922 

Apr.  11,  1922— SE  FIFTH  AVE  75  SW 
E-21st  SW  35  SE  110.  Oakland. 
Chester   S   and   Edna   V   Nicholfl    to 

Chester  S  Nichols Apr.  10,  1922 

Apr.  11.  1922 — SE  CLINTON  AVE  & 
Sherman  St  S  50  E  S1.9S  N  50  W 
103.    Alameda.      William    V    Martin 

to  A  C  Chrlstensen Apr.  8,   1922 

April  10.  1922— SK  BI.AIH  AVE  AXO 
El  Ceretrt  Ave  S  63  E  .'fi  N  60  E  l«. 
i;t  beg.  Piedmont.  F  J  Theile  to 
whom  it  may  concern .  .April  3.  1922 
.Vpiil  10.  1922— W  LAKESHORE  AV 
118  E  Rand  Ave,  Oakland.  Mrs 
G    J    &criv,ini    tc    Mcintosh    Bros... 

March    30.    1922 

April  M,  1S22~N  E-20th  AND  NW 
22nd  Ave  NE  SoxN'AV  100.  Oakland. 
Rosa    A    Franks    to    Jos    Flittncr... 

April    6.    192:; 

.\l,ril  10.  1922— LOT  22  Map  Sub- 
O.ivisioii  L:iki-  Merritl  Park,  Oak- 
land. Esther  M  Sonimarstroin  to 
whom  it  may  concern  April  10,  1922 
Aiiril  8,  1922— LOT  15  BLK  "M"  Map 
East  Piedmont  Height:-,  Oakland. 
\'iclor  Guyot  t'l  whom  it  may  con- 
cern  .\pril    7,    192': 

April  8,  1922— LOTir;  i9  AND  20  BLK 
"D"  Mip  Broadwaj  Terrace.  Oak- 
land.     H  C  Pfrang  to   whom  it  may 

concern April    8.     1922 

April  8.  1922— NO.  1409  CALIFORNIA 
St.,  Berkeley.  Dorothy  M  Bvown 
to  whom  it  may  concern.  .Apr.  1.  1922 
April  8.  1922  — W  LENOX  350  N 
(Jrand  Ave..  Oakland.  Mrs  Mary  E 
Asture  to  H  C  .A  ml  rest  n  ..  Apr.  3.  1922 
April  7,  1922— NO.  3125  FILBERT  ST.. 
Oakland.      Imperial   Soda   Water  Co 

to  Vernon  E  Thorp April  7,  1922 

April  7,  j922— E  FIFTV-FIFTH  AVE 
200  S  Foothill  Blvt'..  OakbTiid.     John 

R   Paiver   to  O   R  Johii-^on.. 

March     19.     192.^ 

April  7.  1922— NO.  670  HOSAL  AVE.. 
Oakland.    J  D  Fink  to  wlioin  it  may 

conctm April   5.    192: 

April  7.  1922  -LOT  29  BLK  H  North- 
Irae  Terrace,  iUrkelev.  P  E 
.Mar  iui(»  to  whom  it  may  concern.  . 
.Vpril    fi.    191' 2 


COMPI^ETION  NOTICES 


\I.A»ll-:i)A   COI   \TY 


Itfi-oidrrt  Accepted 

April    .   13.     I92Z      IXrr        10     LLK        I. 

Jruntl       View     T«rraco.       UerHeley. 
Ida    V«Tdl   Link   lo  C  R  Madlaon.. 

April    2,    I9ti 

Aitfi;   II    IVZ2-   IX)T  l»  HLK   7    Nortti- 

tfTu*.     Ilerkple>.       I'    K     Miti<iula     t'« 

\t  hom    It    w»«r   ocna«rn.  April    l«.    I9ZV 

Aim  II    IS     1M2  -LOT    C    ULK     2,    Map 

l^n  n    FMrdiKont    Mi"l»hiii    KvK^nwIon. 


LIENS  FILED 


\l.  \>»KI)A      <«H   \T1 


P.ecotded  Amount 

Ar'ril  12.  i;)22  LOT  8  HLK  C  Wai.r- 
side  Terrace.  A  lambda.  10  K  Wood 
l.t'nib.  r  Co  vs  W  A  and  W  L  Cosper 
J130.VX 

Apr.  11.  1922- -LOT  2.^  BLK  163, 
Grayson  Tr:.cl  iulnn  No,  2738  9lh 
St.,  Berkeley.  D  T  Qrlffltli  vs  W 
Roo:-    and    Gustaf    J  >han;-on  ,|S4,,'<ii 

Apt  11  8  1922— LOT  108  BLK  •  D' 
■Map  Meek  Est  Orchard.  Eden  Tp, 
\.>ls  E  Nelsen   vh  E  J   Perry .  .  .  »3i>0  3 


RELEASE  OF  LIENS 


AI.AMICDA     40r%TY 


Recorded  Amount 

Atrl!  10.  I9'!2— NW  .N7.\  ETEE.VTH 
Ave  iind  KW  line  S  l'  Co  rlnht  of 
wav  HW  If.O  NW  176.97  SW  633.66 
NW  to  Station  65  NW  73.4''  SE 
t7I  96,  Oakland  C  Kraiineder.  JlOl, 
1.  William  Sleln.  $703, "22;  Oakland 
Plunlnif  Mills.  $1,096.80;  W  P  Ful- 
ler Co.  $561.27:  John  P  Maxwell. 
:.487.54;  W  II  Plcard.  $401.01,  E  K 
Wor.d  Lumber  Co.  $?..415.S5;  Cali- 
fornia Cotton  Mllla  Co  to  A  Schart- 
r.r  Illumln«t©<l  Licence  Plate  Co. 
B  H  Colllna    $ill.lO 

April  7.  1922— \0  2908  MINNA  A\E 
i)aklaiid  HowxiTd  NethU<ii  Luir 
I  er  Co   to    U    KliilC««  U    $185.4*' 


Saturday,    April    15,    1922 

HOMESTEADS 


ALAMEDA  COLNTV 


April  12.  1922 — N  MAIN  ST.  at  line 
dividing  land  formerly  owned  by 
E  T  Crane  and  land  formerly  own- 
ed J  B  Marlin  NE  200xNW  300. 
Eden  Tp.  Mary  T  Crane  (wf  Em- 
erson  M)    $3000 

April  12,  1922— LOTS  10  AND  11  BLK 
46,   Map    Peler.sen    Tract,   Hayward. ' 

Marie    Lopes    (wf    Frank    S) $4000 

Apr  11,  1922— NW  SEVENTY-THIRD 
Ave  57  SW  Look  wood  SW  31xNW 
98,  Oakland.  L  M  Houghton  ..$40('<) 
Apr.  11,  1922— SW  PEARMAINT  AND 
SE  Quince  t:E  112-6  from  pt  beK 
SE    37-6xSW    100.   Oakland.     George 

E     Ebert     $25«  ■ 

Apr.  11.  1922— NE  ALLENDALE  AVE 
and  SE  Viola  NE  lOOxSE  67,  Oak- 
land.     'Iheodor    and    Jessie    Molitor 

$5000 

Apr.  11.  1922 — LOT  48  and  ptn  Lots 
49.  50.  51.  .'^2.  53.  Ixlap  North  Side 
Park.  Berkeley.      P.o.se   K  Per«"Z   (wf 

J    T    Jr.)     $4000 

Apr.  11.  1922 — N  LINCOLN  AVE  319-6 
W  Paru   W   34-6xN   107-6,  Alameda". 

Bernard    Jacobs    $3|0t' 

Apr.  11.  1922- NW  THIRTY-EIGHTH 
Ave  383.22  SW  Allendale  Ave  SW 
38.22  .\W  100.29  NE  35.045  SE  100. 
Oakland.  Maude  I  Currier  (wf  F  G) 

$3000 

April  10.  1922— S  AILEEN  177-6  E 
Lowell  E  S2-6xS  125.  Oakland.  Dora 

A  Chase    (wf    P    E)    $5000 

April  10.  19l.'2— LOT  15  BLK  8.  .Map 
San  Pablo  Park.  Berkeley.  Tnyra 
Josefina     Tufvesson     (wf    John     T) 

$450'- 

April  7.  1922— N  SIXTY-THIRD  120 
W  Hlllegass  Ave  W  40  N  138.31  E 
40    S    138.26.    Oakland.      Francis    F 

Allen     $5000 

April  7,  1922— N  Vs  LOT  1  BLK  1.  Map 
Pptv  John  Ki-arn.^j-  near  State  I'jii-. 
versity.  Berkeley,    K   W  ('  »;utt.$5000 


BUILDING     CONTRACTS 


FHIOSKO   fOl  NTY. 


I|l.~,01.<)   mill    Otei-    Iteporlril 


FLATS 

NO.   1302-8   N-AAN    NESS   AVE..   Fresno 

Flats. 
Owner — D.wey    Kurkjian.     55»     O     St.. 

Fresno. 
Aichlteri      Noiii\ 
Contractor-   Geo,     Clirisiinn.     .">"     CJ     St.. 

Prc-^tio  $5800 


DWELLING 

.NO.  2404  N  VAN  NESS  AVE..  Fresno. 
Dwelling. 

Owner- — Mrs.  Ed.  Hertweck.  2748  Fresno 
St.,     Fresno. 

Architect — None. 

Contractor — Howard  Dickey.  150  How- 
ard   St..    Fretno.  $9000 

DWELLINGS 

NOS.    2740.     3746.     3752,     3768,     3764     and 

3770     Belmont     Ave..     Fresno.       Six 

dwellings, 
owner     J.     L.    llagan.    3063    Grove    St, 

Fresno. 
\rchlt(Ct  — None. 
|iay"«  work.  1 1. .on    cad, 

li\\  ELl.lNti 

NO    4047   HUNTINGTON   BLVD..  Fresno. 

DWi'llllIK 

owiiei-    <).     I>      AtkiiiH.    3338    Lowe    St.. 

Fresno, 
Vrchlticl — None 
Day'a   work.  I'OOO 

HWRLLING 

NO    8859   PLATT  AVIC  .  Fresno,      Dwl«. 

I'wner     J     F    Cre«i>r.   Fr'«nno 

l»By*i  worH  $600« 


Kadirflay,    April    IS,    1922 
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I.)A\  EXLING 

NO.  248  FRESNO  ST.,  Froano.  I) well- 
In  K> 

Owner — Linffe  L«wlni,  Fresno. 

.A  rch  i  tect — None. 

Contractor — Prlchard  Bros.,  623  Fe.-ger 
St.,   Fresno.  $6000 

ADDITION 

NO.    945    E    ST.,    Fre.-mo.      Adilitlon    to 

sanitarium. 
Owner — Fresno  Sanitarium  Co.,  Fresno. 
A  rch  i  tect — None. 
Contractor — J.   R.  Church,   221  N   U  St. 

Fresno.  $6:27 

DWEL,LING 

NO.  230  FRESNO  ST.,  Frosno.     Dwelling 
Owner — John   B.    Perenchlo,    Fresno. 
Architect — None. 

Contractor — Prichard  Bros.,  623  Fergrer 
St.,   Fresno.  $5000 

DWELLINGS   AND   GARAGES 

NOS.  1211  AND  1219  OLIVEl  AVB|i, 
Fresno.  Two  dwelling's  and  ga- 
rages. 

Owner — K.   C.  Buwalda,  Fresno. 

A  rchitect — Non«. 

Day's   work.  $3500  eaoh 


STORE 

NO.    2005    N  VAN   NESS   AVE.,   Fresno. 

Store. 
Owner — J.  T.  Bedig,  Fresno. 
Architect — None. 
Contractor — Carl    D.    Hovsepian,    640    1. 

St.,  Fresno.  $8000 


STORE,  ETC. 

1X)TS    17,    18    AND    19    BLK    49,    Fresno. 

Store   and   lodging  house. 
Owner — E.    W.   Walroiid. 
Architect — K.    Mathewson. 
Contractor — W.    H.    Minartl,    319    Abbey 

St.,  and  W.  G.  C;;.'^toel,  144  EfTic  St.. 

Fresno. 
Filed    Apr.    6,   '22.      Dated    Apr.    .':■.    '22. 

Monthly    paymrnts     ot 75% 

Csual   35   days .    Balance 

TOTAL  COST,  :? 3 0,997 
Sond,  $15,498.  Sureties,  D.  A.  Moore 
and  .1.  M.  Brown.  Limit,  90  workinir 
days.  .  Forfeit,  $15  per  day.  rian.«  and 
specifications  filed. 


ST. 


Fresno. 


DWELLING 

NO.      o034    FLORADORA 

Dwelling. 
Owner — J.    D|    Wofford.    Bcrnic(>     .\pt8.. 

Fresno. 
Architect — None. 
Day's   work.  *6000 


ROOMING    HOUSE 

MARIPOSA  AND  F  STS.,  Fresno.   Store 

and  rooming  house  building. 
Owner — B.  .A..  Walrond.  2S0n   Fresno  St.. 

Fresno. 
Architect — None, 
'.'o-.itractor Minard     &     Ca.stcel,     319 

A))bv   St.,  Fresno.  $:fO,997 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

April  8,  1922— LOT  6  BLK  23.  Alta 
Vista   Tract,   Fresno.      Carl   F   Ahl- 

berg  to  whom  it  may  concern 

April     8.     1922 

.\pril  10,  1922 — E  18  FT.  LOT  27  and 
Lot  26,  Speedway  Tract,  Fre.«no.  L 
L  Miller  to  whom  it  may  concern  .  . 
April     8.     1922 

April  6,  1922 — LOTS  E,  17th  to  21  Blk 
14.  Reodley.  Reodley  Post  No.  35, 
American  Legion  to  whom  it  may 
concern April    .'>.    1922 


LIENS  FILED 


FRESNO    COU.\TY 


Recorded                                             Amount 
April  8,  1922— LOTS  1  AND  2  BLK  51, 
K.    B.    Heights.    Fresno.      L   Rosen- 
berg vs  Jim  PeluBO $240 


April  8.  1922 — LOT  10  BLK  4,  Hugh- 
.son  Heignts,'  Fresno.  L  Roscnburg 
vs  E  O  Hughson  and  R  D  Hibber.  . 
$15ft 

April  8.  lt-22--LOTS  22  TO  24  BLK 
2,  Lincoln  Trrrace,  Fr.-jsno.  Ii 
Rosen l-org  v)  O  O  Scott  et  al.  .  .  .$20  7 

April  8,  1922— LOTS  21  AND  22  BLK 
2.  Recreation  Park,  Fresno.  L 
Ro.senberg  vs  Lou   Norton  et  al..$112 

April  8.  1922— LOT  I  BLK  2.  iioose- 
velt  Heights,  Fresno.  Fresno  Elec 
Co   \.s   Ncis   N    N'elbon $624 

Apiil  7,  191:2— PTN  SEC.  27,  14-21, 
Fresno.  Henry  J  Hockelberg  vs 
Z    Najarian     |360 

Apiil  6.  1922— .\  Vi!  OK  SR  V4  OF  .\E 
%,  S  1,4  of  NE  Vi  of  NE  V4  of  Sec. 
27,  14-21.  Fresno.  Peter  O  Halam 
vs  Z   Najarian    $357 

April  6.  1922 — LOT  I'l  BLK  119.  Fres- 
no. M.indary's  Planing  Mill  vs  K 
Mardroian,  A  Hagopian  and  M 
.A.l(-kian     $63 

.\i)ril  (!,  1922--LOT  17  BLK  119, 
F'rcsno.  Swastika  Lumber  Co  vs 
K  Maiidroian  ,A  Hagopian  and  M 
Alekia",     $49e 

April  6,  1922— LOTS  i>  AND  6  BLK  98, 
Fresno.  Swastika  Lumber  Co  vs  K 
.Mandroian   and   A    Hagopian $766 


BUILDING  CONTRACTS 


SANTA    CLAUA    COUNTY. 


91.000   and    Over   Reported 


CITTAGD 

SIXTEENTH    near    William,    San    JoM. 

Six-room    cottage. 
Owner — W.    A.    Dunlap,    168    8    8tJi    St., 

San   Jose. 
Architect — None. 
Contractor — H.    W.    Dangerfleld,    51    S 

22nd   St.,    San    Jose.  |6000 


COTTAGE 

SEVENTEENTH     AND     EMPIRE,     San 

Jose.     Five-room  cottage. 
Owner — G.  Leone. 
Architect — None. 
Day's   work.  |S000 


ADDITION 

SANTA  CLARA  AND  TENTH,  San  Jose. 

Addition. 
Owner— R.   Wendt,   420   S   IBth  St.,  Baa 

Jose. 
.Architect — None. 
Contractor — H.    A.    Bridges,    726    S    7th 

St.,  San   Jose.  flSOO 

COTTAGE 

SHORTRIDGE     AND    THIRTY -THIRD. 

San   Jose.     Four-room  cottage. 
Owner — W.  B    Reese,  93  N  88rd  St.,  San 

Jose. 
.Architect — None. 
Day's  work.  $1600 


COTTAGE 

NO.  950  S  THIRD,  San  Jose.     Six^room 

cottage. 
Owner — Mrs.  C.  Krell. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Slock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


Architect — ^NoB«.  • 

Contractor — Thto.  Plehn.  944  S  3rd  St., 
San  JoM.  Ia00« 


APARTME.NTS 

TISNTH    A.ND    SAN    C.\KLOS    STS.,    Jsan 

Jose.      Tw«-8tory    apartment    hounr 
Owner — E.     W.     Benthein,     449     W-K-an 

Fernando  St.,  San  Jose. 
.\rchitect — H.   W.   Higbie,   Porter  Bidg.. 

San   Jose, 
i'ontraclor — E.    Nommensen.     1.14    S-8th 

St  .    San    Jose.  J20.0rtO 


S'lOKE 

900    BLOCK     *-FIR.ST      ST.,   San      .Jose. 

Small  S»drc. 
Owner — R.    Ljquori,    995    First    St..    iJan 

Jose.  ;  t 

Arcnltect — None.  .; 

Contractor— W.  Phillips,  276  N-33rd  St.. 

.San  Jose.  $1800 


COTTAGE 

NO.  9fi5  E-SA.NTA  CLARA  ST..  San  Jose 

Five-Toom   cottage. 
Owner — W.    J.    Bigger.    104    S-24th    St. 

Sar.  .f08«. 
.Vrchltect — None. 
Days    work.  $45<i') 


COTTAGE 

.MARTHA   AND  THIRD   STS..   San   Jose. 

Three-j-oom    cottage. 
Owner — Geo.    W.    Dobson,    o47    8-Thlrd 

St..   Stkn  Jose. 
.\rchllect — H.    W.    Higbie.    Porter   Bldg.. 

Sen  Jose. 
Day's   work.  $260C 


SHED 

.N'-FIRST      ST.    near      R.    R.,    Sun    Joae. 

Wt»rk  ^ed. 
Ownenk-^SejCurlty    Warohou.se,    350   N-lsi 

St.?-^an  Jose. 
Architect — None. 
Contractor — F.    L.    Hoyi.   366   N-16th   El  - 

San    Jose.  $11^0 


COTTAGE 

NO.    117:      SHERMAN      ST..    Sun      Jos^. 

Four-room   cottage. 
Owner — Wm.   H.   O'Neil.    .=iOO    N-15th    St.. 

San  Jose. 
Architect — None. 
Day"s    work.  $240<i 


COTTAGE 

NO.  97  HUMBOLDT  ST..  San  Jose.   Four 

room  cottage 
Owner — Wm.   H.  0"NeiI.    3fii  N-lGth   St.. 

San  Jose. 
Aichitect — Nor.e. 
Duys   work.  iHM 


COMPLETION  NOTICES 


■ANTA   OIjARA.  OOVNTT 


Itecorded  Accepted 

April    3.    1922— ROSE   LAWN    TRACT. 

San  Jose,     Joe  Felch  to  E  G  FinJay 

April    1.    1922 

April    4,    1922— GIFFORD    TRACT.    San 
Jose.     Joseph  Francesoonl  to  A  J 

.Nielsen March     27,     19v-' 

April    4.    1922 — S-SKVENTH    ST..    San 

lose.     .Sye  Johnson   to  Geo    W   EKM)- 

son April     3.     l9Z2 

April    4,    1922— NELSON    TRACT    NO. 

1,  San  Jose.     Alfred  Keast  to  whom  ': 

it   may  concern April    1,   1922 

April     8.     1922— S.A.N    JOSE.       John    L 

c^ossett  to  E  E  Wcldon.  .April  6,  1922 
Airil  8.  1922— LOCUST  ST..  San  Jose. 

J    E    Hooker    to    Jerome    Garoia... 

April    8.    1983 

.\pnl    8,    1922 — SAN      JOSE.        Joseph 

Frances    to    wliom    it    may    concern 

ApriJ    6.    1922 

April    8.    19?2 — SAN      JOSE.         B      W 

Spaulding  to  whom  it  may  concern 
April   4.    19ii 


34 


BtJlLt)lNG     ANt)     ENGlKBERma     NEWS 


Saturday,    April    15,    1923 


BUILDING  CONTRACTS 


SACRAMEXTO    COUNTT 


$2,500   and   Orer   Reported 

ALTERATIONS 

NO.  315  TWENTIETH  ST..  Sacramento. 
Move  "noU!5e  trMn  No.  410  P  St.  anrt 
construct  flat  underncalh  (6  rooms) 

0\\ner — W.  H.  Easier.  Koute-3.  Box  4, 
Sacramento. 

Architect — Non^'. 

Day's   work.  13000 


FLATS 

NO.  120.')  I'  ST..  Sacramento.  Two- 
story    3-flat   lHi4i<!ing. 

Ov/ner — Peter  Sorenseii,  13th  St.,  bet. 
U  and  S  Sts..  Saorame-.ito.'     "  - 

Architect — None.  '  •■" 

''ontraclor — M.  .-V.  Vrati.-^,  172S  S  St., 
Sacranu-nio.  $6600 


DWELLING 

NO.  4116  SHKKMAN  WAY,  Sacramento. 

One-story   5-room  dwelling. 
Ovntr — F.     O.     Noel.     3023     Sacramento 

P.ivd..   Sacramento. 
Architect — None. 
Day's   work.  »2600 

DWELLING 

SO  1528  TfllKTVrSEVENTR  ST.,  Sac- 
ramento. One-story  5-room  dwell- 
ini?  and  garage. 

Owner — H.  L.  Swain.  805  .N  St..  Sac- 
rtimLntg. 

Vi  chitecl — None. 

(oi'iracior — .A.  L.  Johnson.  260.'i  Porlola 
Way,    Sacir.mento.  $386ri 


DW  ELLIXG  AND  GARAGE 

NO.  4307  U  ST.,  Sacramento.  One- 
story   5-room  dwelling  and  garage. 

Owner — G.  T.  Landls,  3417  2nd  Ave., 
Sacramento. 

Architect — None. 

Day's  work.  $2600 


DWELLING  A.N'D  GARAGE 

NO.  2810  O  ST.,  Sacramento.  One- 
story  5-room  dwelling  and  garage. 

Owner— Geo.  E.  Rouleau.  2109  4  J  St., 
Sacramento. 

Architect — None. 

Day'Ei^vork.  IJOOO 


ALTERATIONS 

NO.    2818    I   ST.,   Sacramento.      Remodel 

Into  4   flats   (4   rooms  each). 
Owner — Geo.   M.  and   Mrs.  Crocker,  2818 

I    St.,    Sacramento.  y_' 

Architect — None. 
Contractor— J.    W.    Brown,    8216    S    St. 

Sacraraentp.  $7840 


DWELLING 

NO.  1401  FOUTV-SK'  OND  ST.,  Sacra- 
n^ento.  One  and  ono-half-story  6- 
room  dw<-lMt>ir  ai.d  Kar.ige. 

Owner— Wm.  J.  K<ith  "'•'•■  M  and  N 
Stu,.   Sat.-r.iincnto 

Architect — .None. 

Conlrnc  or — J  T.  Hansdiiu.  inr.o  4IFI 
St..   Sacramento.  $7620 


FLATS 

NO.     1810     H     ST.,    Kacrnmento.       Two- 

stoty  hiilldlnjr  (4  Hals  3-room  each) 

and  KornKc 
0«n«.'r — Men    Leon,ir<l    fo.,    Sacramento 
Archlte'"!— .N'onr. 
Contractor — A.  10.   Krlcknon,  Hie.  3,  Box 

29,    Hacram«nio.  »!t9(l2 


DWELLING 

NO.     IW    MIShJON     W.\Y.     .-B<i/itn»ntn. 

Onfc-slory    1-ioom   ^J^^•llln^; 
Own«r— Karl  A.  Ly(  Ke,  87. .  .Ml:   m,,   Way 

tla«raiiicnl<*. 
ArchUeci— Non<-. 
C'ontrndtor — L.    F.    fJould,    6("ii    \'<-ntui(t 

Ave..    Hnrramonti'  $300n 

1  '^""""^ 


COMPLETION  NOTICES 


SAC'RAMKNTO     COUNTY 


llecordeU  Accepted 

April  7,  1922~LOTS  26  AND  27  Sub. 
of  ].,ot  2S09.  Sacramento  Heights. 
.Sacramento.  A  W  Clifton  to  whom 
it   may   concern April    1.    192'i 


BUILDING  CONTRACTS 


SAN   JOAQVIN    COUNTY. 


$2.nO(»    and    Over    Reported 


HF^SIDENCE 

REGENT  ST..  Stcokton.      Residence  and 

garage. 
Owner — Jas.   R.   MoFarland,   Stockton. 
Architect — None. 
Day's  work.  *500'» 


nUlLDING 

LOT    12     BLK    2'>.    Easi    of    Onter    St. 

Stockton.       Buil'ling. 
Ownei — V.   A.,  John  J..   A.  P.  and  J.  G. 

Gardella,        1125       .V-Pilgrim       St.. 

Stockton. 
Architect — None. 
Contractor — C.     J.     Powell     and     C     W. 

Medburv.    613    W-Flora    St.,    Stock 

ton.  $42,200 

Filed   Apr.    6.   '22.      Dated    Apr.    5.    '?2. 


STORE   AND   LODGING   HOUSE 

E    LAFAYETTE    ST..    Stockton.      Store 

and    lodginir    hotise. 
Owner — Gardella    Bros.,   Stockton. 
Architect — None. 
Day's  work.  $42,200 


STORE 

i:.\ST       LAFAYETTE       ST..       Stockton. 

Store. 
Ox«  ner — M.   P.   Keith.    1325  N-Center  St.. 

Stockton. 
.Vrchitect — None. 
Day'fr  work.  $7000 


RESIDENCE 

WEST   ELM  ST.,  Stockton.     Residence. 
Owner — Miss  E.  La  Veau,  416  S  Ameri- 
can  St.,   Stockton. 
Architect — None. 
Day's   work.  $8600 


BUILDING  CONTRACTS 


ti.V.N     M.VTI'.O    1 01  XTV 


LU'.NGALOW 

LOT  1  PARTTRIDGE  VILLA  SITE  neai 

Monio      Park.         -Ml    work      excejit 

plasteriiisr.        plumbing,      electrical 

work,  hardwood  Moors  .and  painting 

.     for  5-room   bvingal^ow. 

Owier— Aufcust    Glgllng,    287    Lily    St. 

San   Francisco. 
Arch  I  tec — None. 
•  'ontractor — Cha.s.  E.  Morris. 
Fiied    Apr.    5,    '22.      I">ated    Apr.    5,    "22. 

Fratne   completed    

Window  casing  and   roof  completed 
Interior    haidwood,    windows,    door 

ar.d   mill   work   complelid 

I'suni    ?5   days 

TOTAL  COST,  $2950 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans   and   Bpeclflcatlonn,    none. 


<  IlCItCH 

COU.      V,  EHSTER      .VND     JEFFERSON 

Si«.,    Redwood    City.      All    Work    for 

church  building 


J.  A.  MOHR  &  SON 

Keneriil  Pnlatliig  Centraetora 

Kpeclaliiita  In 

Compressed  Air  Painting 
and  Sand  Bia>tin{( 

180    JoHjilo    St.,    22 1  fi    Klllnu.ii-    Si 
Han    Francisco 


Owner — First     Congregational     Church. 

Redwood   City. 
Architect — Will  H.   Toepke.  942  Market 

St.,   San  Francisco. 
Contractor — Guss  Waller.  Redwood  Citj- 
Filed   Apr.    7,    22.      Dated   Mar.    21,   "22 
Present    building  moved,   founda- 
tion   in    and    rough    lumber    on 

ground    $4549.90 

Frame    up     4549.90 

Building    enclosed  and   ready   for 

plaster    4549.90 

Flxterior  and  plastering  complet- 
ed         4549.90 

When    completed     •.  .  .    4549.90 

Usual    35    davs 7916.60 

TOTAL  COST,  $30,666.00 
Bond.  $5333.  Sureties,  W.  P.  Gray  and 
Z.  T.  Fleming.  Limit,  completed  be- 
fore Sept.  1.  1922.  Forfeit.  none. 
Plans   and    specifications    filed. 


DWELLlNt; 

liOT  9   BLK  31,  Garden  City   Extension 
Homestead,  about  Colma.   -Ml  work 
for  dwelling. 
0^^!lcr — Guisepc  Demattcl. 
Aichitect — None. 
Contractor — R.   McDonald. 
Filed  Apr.  8,  '22.     Dated  Mar.  16.  ■"22. 

Roof    on     $1200 

Completed      1200 

S    dnjK    after 680 

TOTAL  COST,  $3080 
Bond,  none.  Limit.  60  days.  Forfeit, 
plans  and  specifications,  none. 


BUNGALOW 

LOT    3    ELK     'E"    San    Mateo    Heights. 
San     Mateo.         Ah    work    for      one- 
story  bungalow  and  garage. 
Owner — W.     K.     and     Alice     Gaines.     99 

Stillmait   St.,   San    Francisco. 
Architect — None. 
Contractor — C.     H.     Pessett     Bldg.,     Co. 

660  Market  St.,  San  Francli'oo. 
Piled  Apr.   10,    22.     Dated   Apr.  8,  '22 

Frame    up     $1  531. 2.'' 

Brown    coat    plaster    on 1531.25 

Completed     1531.2.S 

Usual    35    day.s 1531. 2S 

TOT.VL  CO.ST.  $6125.00 
Bond.  $.''.000.  .Sureiie.s,  Royce  O.  KInsuy 
and  Stanley  Kelb.  Forfeit,  limit,  none. 
Plans    and    Epoclflcalions    filed. 


COMPLETION  NOTICES 


SAN   MATEO   COCNTT 


Recorded  .•Vccepfo 

April  7,  1912- LOT  "1"  BLK  6.  Bur- 
lingame  Terrace  No.  2,  Burllngame 
F  H  Neller  to  whom  it  may  concern 
...'. ..April    5,    1922 


BUILDING  CONTRACTS 


COI«TR.\   COSTA  couBmr 

DWELLINGS 

W    TWENTV-THIR]>    bet.    Barrett    and 

Roosevelt    Sts..    Richmond.   Two  one 

story    ftanie   d W(  11  iii^^.s. 
Own€r — C.   A.   Fisher,  Cor.    Dwight   and 

Telegraph,    Berkeley 
Architect — None. 
Contractor — E.  L.  Hiteman,  1217  Cornell 

Ave..  Borkrley.  $4600  each 

DWELLlNt; 

SW    BISSELL    AND    SIXTEENTH    ST.'^., 

BIchniond.      One-story   frame   rtwig. 
Owner — H.     McLaughlin.     621     7th     .St.. 

Richmond. 
.Vrchltcct — None. 
•  ontractor — F.    J.    Miller,    611    Rim    St, 

Kl  Cerrlto,  Calif.  $3700 


Richmond 
Bemoilul 


ALTERATIONS 

W  WASHINGTON  8T.  bel. 
and  NIchol,  Richmond, 
lor    hall. 

I  "w  nor— Point    Richmond   Mnsonic  Tem- 
ple   Asaoclalion 

.\i  rhUccI — None. 

•  •ontractor — P.    M.    Sanford.    P     O     Box 
1061.  Ulchmoad,  ktfiQV 


Saturday,    April    IS.    1922 
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A  "Pittsburgh  Automatic 
Gas  Water  Heater  In- 
stalled  in  the  Home  indi- 
cates high  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PinSBURG  WATER  HEATER  CO. 

Makers  of 
'PITTSBURG    AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STORAGE  SYSTEMS 
and  "LION"  TANIC  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^actureri  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON   BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Skilled  Workmen 
Prompt  Service 


Tel.  Market  1935 

Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradlor 

221  OAK  ST.  San  Francisco 


For  That  New  Home— Use 


Dorite  Stucco 


An  Exterior  Wall  Plaster 


Manufactured  by  The  Dorite  Mannfaetuiing:  Compaay-r-116   Utah  Street,  San  Francisco 
Agencies:  600  Metropolitan  Building,  Los  Angeles — 501  -  5th  Avenue,  New  York 
S«*nd  tor  Lilteratiir«     -  - 


Liberty  Wall  Board 

Nothing  better  for  inside  use  in  any  cHmate.  Haa  great  fire 
reisistance,  is  sanitary  and  vermin  proof,  imperviouB  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT— 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Flbered  Gypsum  Plaster 
Board  that  will  not  shrink, 
warp   or  buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


feUlLDINQ 

AND 

ENGINEERING     NEWS 
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Self    Locking 
Counter  balanced  Fire  Escape 

Stairs.                                           J' 
Approved   by   S.    F.   Pire  Dept.                 / 

ff 

We  specialize  in 

::::i::::i:;i 

Stair 

■    T                              I              ] 

1    \.      1     »^   ,     \                  '.       ._  .  „\..     J,      .  :         i    -   .t/;' 

Work 

C.    I.    &    W.   I.    stairs 

Spiral    Stairs 

Counter    balanced    Stairs 

Th»>atre    Fire    Escapes,   Etc. 

'/       /  / 
//        '  / 

11/  / 

,-7 

— 1        f 

rr  McM  (&  Pfeffer  =. 

streets                                                                                                                                                                                                     7I» 

/ron  Works 

1.                       

Karsru  (EnuHlrurtinu  Srporta 

Issued  every  liusiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  'n  wlilch  you  are  Interested. 
300   MISSION   .STUICKT  SAN    FRANCISCO,  CAL. 


Reinhait  Lumber  and  Planing  Mill  Company 

G 10  MORA  I.   MIMDKR   YARD 

Dry  Klin  Cap.iclty,   10  Million  Feet  per  Annum 
rirnrrni     Mill    nnil     (nblnel     Work.    Stork    Doora,    Sash 

■''riiiiifx    niid    MouldlnKii 
17TH    «    KANSAS    STS.  -  SAN    FRANCISCO 

rhone    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-744  Busli  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Kxrhange 


riioiic    Mission    2B0/ 

lien.  I'hone  Mlualon  5228 


Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

r    Klilamrln.      CopiH  r      tinti      llrttnmr 
iloorai  iiikI  Trim 

Ornniiirnlnl    l\nlninrra 

Shrol     >li-tiil     Work     ul    i'.vrrjr 
l>fiirrl|illoii 

(UAH.    srnui/riiiois.    Mgr. 

nilT-nilO  TH'KNTIIrill    NTHIOKT 

nmr   ilnrrUoii    SI. 

SAN     KRAN»  l**l  o,    <  AI.IF. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JBRBIR  ST.   S.   F. 

I'hone  Sutter  6700 

nmnrk— 2021  Unlvaralty  Ave.. 
Horkeley — Thono  Uork.  4360 

Itonf   rnlnia — Ronflnc    Rrpalra 
ShltiKlr     Metal     (Jrnv*l 

AabPKtoa      nnd      MNKBrala      Stram 
Plp«  nnd   Rollvr  C^OTPrlnir 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builder*'   Bzchance) 

10M    MARKKT  ST. 

Phone  Market  891    8«n  FranolMO 


Publication    Office 
500     Mlsfilon     Street 


SAN  FRANCISCO.  CALIF..  APRIL  22.  1922 


I'ublished  Every  Saturday 
r^vonly-sevoiul    lenr   \it.    1<> 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOK    y.AM:    BV    ALL    LUMBER    AND    Bl  1I,I)I\<;     MATERIAL     DEALERS 


CONCRETE 

IFOR  PERMANENCEr"|r"1 


A  Street 

Has  a  Hard  Job  No^r 

Carrying  the  light,  horse-drawn  traffic  of  a  few  years 
ago  was  one  thing.  Carrying  the  swiftly  moving  auto- 
mobiles and  pounding  motor  trucks  of  today  is  quite 
another. 

How  much  of  the  trouble  with  street  pavement  in 
your  town  comes  from  not  recognizing  the  difference? 

Just  as  faster  and  heavier  railway  trains  compelled 
heavy,  modern  rails  and  roadbed,  so  the  heavy  pound- 
ing traffic  of  today  calls  for  rigid  Concrete  streets. 

Experience  shows  that  Concrete  pavement  can  be 
built  to  stand  any  kind  of  traffic,  indefinitely,  practi- 
cally without  repairs. 

Easy  riding,  skid-proof,  hole-proof,  permanent — that 
is  Concrete. 

Our  Booklet  R-4  tells  other  interesting  things 
mbout  Concrete  streets.  fVrite  for  your  copy. 

PORTLAND  CEMENT  ASSOCIATION 

oA  National  Organizatiott 
to  Improve  and  Extend  the  Uses  of  Concrete 

Atlanta  Oct  Moinra  Parkcnburg  5tan  Pr-incuco 

Boalon  Dclroil  Loa  Ansclcf  Philadrlphia  Sraftir 

Chicago  Helena  Milwaukrr  Pittiburgh  St.  I.«iiit 

Dallaa  IiMlianapolii  Minnrapolit  PortUnJ,  Orrg.  Vanrotivrr, B.C. 

Daorar  Kanaaa  City  New  York  Salt  Lake  City  Waahumion,D.C 


BuUding  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  PRANCIS(JO,  CALIF,  APRIL  22,  1922 


Twenty-second    Vf-ar  No.    li 


AMERIfAX     PI,AX     MOVKMKXT 
I.O<>:tlS    l.\    FUKSXO 


S.    K.    Ill  IKDKK8'    KXCHWfiK    HOM)S 
A>'MAI>    BAXUl  I"!' 


Building  &> 
Engineering 


News' 


No.  560  Mission   Street, 

San  Francisco,  Calif. 

MRS.    L..    A.    LARSKN,    Pnbliaber 


Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities ot  the  Pacific  Coast. 


Official    Paper   of    Vallejo    Bulldcra' 
Exchange 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year.. $4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  aa  aecond-class  matter  at 
San  Francisco  Post  OiHce  under  act  ot 
Congress   of  march   3,  1870. 


SOCIETY       OF       CONSTRUCTORS       OF 

FEDERAL  BUILDI.VGS  EXECT 

OFFICERS 


Word  has  just  been  received  from 
Hon.  Alfred  Brooks  Fry,  of  New  York 
City,  past  president,  that  the  following 
are  the  newly  elected  officers  of  the 
Society  of  Constructors  of  Federal 
buildings:  president,  Nelson  S.  Thomp- 
son, of  Washington,  D.  C,  author  o£ 
the  well-known  text-book  on  Mechani- 
cal Equipment  for  Federal  Buildings; 
first  vice-president,  Wm.  Arthur  New- 
man, of  San  Francisco,  architect; 
.second  vice-president,  Julian  Morton, 
of  Washington,  D.  C,  Inspector  of 
Public  Buildings;  treasurer,  Wm.  Y. 
Brady,  of  Wa-shington,  of  the  Super- 
vising Architect's  Office  of  the  Treas- 
ury; secretary-editor,  H.  G.  Richey,  of 
Prescott,  Arizona,  author  of  the  stand- 
ard handbook  on  building  superinten- 
dence, prescribed  by  the  Calif.  State 
Hoard    of    Architecture. 

The  membership  of  this  Society  Is 
actively  engaged  in  the  construction 
of  federal  buildings,  and  has  member.'^ 
in  all  the  larger  cities  of  the  United 
States. 

As  large  expenditures  are  to  be  made 
for  federal  buildings  ond  the  Pacific 
Coast  this  year,  running  Into  many 
millions,  the  Society  will  be  invited 
to  hold  its  next  meeting  in  San  Fran- 
cisco. 


PLirniBERS    AVILL     CONVENE    AT 
SACRAMENTO 


The  annual  convention  of  the  State 
Association  of  Master  Plumbers  will 
be  held  in  Sacramento,  May  22-24,  ac- 
cording to  Wm.  M.  Mott,  Jr.,  secretary 
of  the  Master  Plumbers'  Association 
of  Sacramento.  The  most  capable  men 
engaged  in  the  plumbing  and  heating 
liusiness  will  talk  on  topics  for  the 
betterment  of  the  industry.  The  con- 
vention will  close  with  a  picnic  at 
Colma,  on  May  25'. 


The  first  definite  and  authenic  in- 
formation to  the  public  regardlne: 
|)lans  of  the  organization  which  ru- 
mor fcays  is  about  to  declare  Fresno 
an  open  shop  cily  will  be  given 
through  a  formal  statement  to  the 
pre.ss  within  the  next  few  days,  ac- 
cording to  an  announcemeni  made  by 
O.    L.    Everts,    Fresno    attorney. 

That  the  organization,  generally 
understood  to  be  fostering  the  Ameri- 
can Plan  was  on  the  eve  of  declaring 
for  the  open  shop  has  been  under- 
.stood  for  several  dajs,  but  Everts  de- 
clares he  had  not  understood  that  any 
definite  date  had  bfien  set  for  put- 
ting  the    new    regime    into    effect. 

Street  go&sip  says  June  1,  is  the 
d.ite  under  discussion,  and  most  likel.v 
to  be  contained  in  the  formal  procla- 
mation of  the  American  Plans  organ- 
izers if  any  definite  date   is  mentioned. 

In  the  meantime,  according  to  Everts 
and  others  who  are  understood  to  be 
Ijehind  the  movement,  there  is  nothing 
for  publication  regarding  the  organi- 
zation  and    its   plans. 

Gossip  says  that  there  are  two  wings 
to  the  American  Plan  organization. 
One  of  these,  it  is  reported,  etand.'s 
outright  for  open  shop,  no  union  men 
employed,  anc!  a  battle  to  the  death 
with  unionism  in  all  its  ramifications. 
The  other  wing,  says  gossip,  is  opposed 
to  a  drive  intended  to  wipe  out  the 
unions,  but  demands  that  union  rules 
shal  be  radically  changed  in  regard 
to  working  conditions  and  methods  of 
remedying  what  employers  refer  to  as 
'aouses"    of    unionism. 

That  organizers  of  the  Amerlcar. 
plan  have  been  working  throughout 
the  citj  is  known,  and  claims  were 
heard  yesterday  that  with  the  ex- 
ception of  some  three  or  four  big 
industries,  the  organizers  Iiad  met 
a     cordial     reception     from     employers. 

The  American  plan  was  actively  pro- 
moted some  rronths  ago.  and  a  num- 
ber of  meetings  were  held,  which  drew 
representative  employers  from  many 
Fresno  industries.  Premature  publi- 
city is  reported  to  have  disrupted  tli^; 
plans  of  the  organizers,  and  until  very 
recently  the  whole  matter  has  been  re- 
garded as  quiescent,  if  not  actually 
extinct. 

One  rumo.-  says  that  the  Fresno  or- 
ganziatlon  would  approach  the  open 
shop  declaration  m(.ie  dir  lomatioally 
than  employers  in  Bakersfield.  ]n  the 
latter  town,  moiled  instructions  noti- 
iifcd  members  of  the  open  sliop  organi- 
zation to  ascertain  the  number  of  em- 
ployes wilhiig  to  work  with  non-union 
craftsmen,  and  to  discharge  all  men 
who  declared  their  unwillingness  to 
work  under  tnose  conditions.  Gossip 
•says  that  the  Fresno  plan  will  ap- 
proach its  object  with  less  suggestior. 
of  bard.ship,  and  that  employers  will 
merely  give  preference  tc  :ion-unioir 
help   where   a    vacancy   occurs. 

The     course    of    action     which    it     is 

rumored    will    be    put    into    effect    here 

will,  it  is  pciiited  out.  force  tne  unions 

to   maki'   the    first    break    in    the    ranks 

employment. 

But  all  these  rumors  and  reports 
are  purcl>-  speculative,  based  on  bits 
of  gossip  dropped  liere  and  there  by 
those  whose  names  have  been  con- 
nected M  ith  the  movement.  Beyond 
the  statement  by  Everts  of  tno  forth- 
coming iiniiouiioement,  the  men  who  are 
connected  with  the  American  plan  or- 
ganization have  maintained  complete 
silence. 


The  building  fraternity  may  be  hav- 
ing differences  to  settle  with  the  labor 
unions  and  obstacles  may  exist  hinder- 
ing the  progress  of  the  construction 
program  due  to  labor  troubles — but 
these  matters  were  forgotten  at  the 
tt'irty-first  annual  banquet  of  the  San 
Francisco  Builders'  Exchange,  held  fn 
the  Palace  Hotel,  Wednesday  evening. 
April    19. 

The  thirty-first  annual  banquet  will 
go  down  in  the  records  of  the  organi- 
zation as  the  most  successful  affai: 
undertaken  by  the  building  interests 
of  this  vicinity  in  a  good  many  years. 

It  was  a  royal  evening — a  splendid 
table,  high-class  entertainment  and 
capable        speakers  Goodfellowshi;* 

reigned    supreme. 

Ill  addition  to  members  of  the  con- 
struction industry  from  San  Francisco 
and  Oakland  representatives  from  vari- 
ous exchanges  in  the  -state  were  pre- 
sent. Among  the  exchanges  represent- 
ed were;  San  Diego,  Los  Angeles. 
Bakersfield,  San  Jose,  Richmond,  Peta- 
luma.  Stockton.  Eureka,  Fresno,  Oak- 
land, Vallejo,  Sacramento,  Marysville 
and    .Santa    Cruz. 

Considerable  applause  was  cau.se'! 
through  ail  announcement  by  W.  H. 
George,  president  of  the  exchange,  that 
the  San  Francisco  Builders'  Exchange 
with  1100  members  is  the  largest  in 
the  United  States.  New  York  followed 
second  ^vith  a  membership  of  &00. 

Chas.  W.  Gompertz,  toastmaster,  de- 
livered a  short  address  outlining  the 
advantages  of  the  American  Plan  and 
the  work  of  the  Industrial  Association. 

Mayor  James  Rclph  spoke  on  "San 
Francisco;"  AthoU  McBean  on  'How 
the  Chamber  of  Commerc.j  Became  In- 
terested in  the  Building  Industry:  ' 
Warren  ."VIcBryde  on  "The  Necessity  of 
Perpetuating  the  Industrial  Associa- 
tion;' John  S.  Partridge  on  "Relation 
of  the  Cartwrjght  Law  to  the  Builders" 
Exchange;'  and  Max  Kuhl  on  the 
"Necessity     of    Organization." 

Musical  numbers  were  rendered  by 
Emlle  J^  Cardinal;  Noma  Campbell: 
Margarita   Fry  Silvey.  and   Len  Barne.^. 


CA-LIFORMA      CONGRESSMAN     WILL 
ASK  980,000,000  FOR  COLORADO  D.IM 


Realizing  that  years  may  elapse  be- 
fore the  Colorado  River  Commission, 
appointed  by  Congress,  concludes  its 
deliberations.  Congressman  Phil.  D. 
Swing  of  Imperial  Calif.,  announces  he 
will  introduce  a  bill  authorizing  the 
United  States  Reclamation  Service  to 
build  a  dam  at  Boulder  canyon  on  the 
Colorado  river  at  an  estimated  cost  of 
$50,000,000,  and  a  connecting  All- 
Amcrican  canal  at  an  estimated  cost 
of  $30,000,000  to  irrigate  and  reclaim 
ihreo  hundred  thousand  acres  In  Im- 
perial county  and  Coachella  on  the 
Colorado  desert. 

Swing  has  gone  over  the  subject 
with  Reclamation  Chief  A.  P.  Davis 
and  Secretary  of  Commerce  Hoover  and 
says  he  believed  the  bill  authorizing 
the  work  will  pass  at  this  session  of 
Congress,  leaving  appropriations  to  be 
made  at  the  next  .session  when  the 
work  starts. 

The  proposed  Boulder  canyon  dam 
will  be  the  highest  in  the  world — 820 
feet,  or  fifty  feet  higher  than  th« 
Washington  monument — and  will  de- 
velop 600,000  primary-  electric  horse- 
power, several  tlmee  as  much  as  Muse!* 
Shoals. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


An  elaborate  analysis  of  the  building 
permits  issued  by  United  States  cities 
ill  1920,  have  just  been  completed  by 
the  Bureau  of  Labor  Statistics,  ac- 
cording to  "Index,"  a  statistical  service 
issued  by  the  Associated  General  Con- 
iriictors  of  America.  A  survey  of  196 
cities  shows  the  sum  of  11,204,000,000 
expended  for  thirteen  classes  of  build- 
ings. These  structures  classified  by 
percentage  of  total  cost  follow:  houses, 
2S.5<>; ;  factories  and  warehouses,  16%; 
store.s.  etc.,  12^i;  office  buildings,  11%; 
garages,  n%;  schools,  4%;  amusement 
places,  ;<.5'7( ;  hospitals,  2%;  churches, 
1.5%;  public  buildings,  1%;  clubs,  hotels, 
etc.,  25'i;  apartments,  6%;  all  others, 
4^.  These  figures  show  twice  as  much 
money  is  spent  for  garages  as  for 
schools  and  more  than  twice  as  much 
for  amusement  places  aj  for  churches. 
Another  feature  of  the  figures  com- 
piled Dy  the  Bureau  shows  how  $1,214,- 
000,000  was  spent  in  207  cities  for  five 
kinds  of  constrliction.  A  little  more 
than  one-fiuarter  was  spent  for  wooden 
I'uild'ing^  and  almost  three-quarters 
on  iMiildings  which  have  some  flre* 
resisting  qualities.  Brick  and  hollow 
tile  buildings  consumed  43%  of  the 
total  expenditure;  wooden  buildings, 
26.5/;;  steel  skeleton  buildings,  16%; 
concrete,  13%;  stone  and  miscellaneous 
I'Uildings,   1.5%. 


A  branch  of  the  Western  Loan  and 
Building  Company  of  Salt  Lake  City, 
has  opened  in  Richmond.  C.  E.  Clark 
has  been  elected  president  of  the  Ad- 
vi8(jry  Board.  Other  members  named 
on  the  hoard  are:  E.  J.  Burg,  vlce- 
preaident;  M.  A.  Hays,  secretary- 
treasurer;  J.  I.  Collins,  K.  J.  Hennlng. 
H.  Stuckstod,  .T.  S.  Richn,  A.  Nelson, 
A.  T.  Swanson  and  J.  H.  Chandler.  The 
local  organization  has  twenty-eight 
charter  members,  all  stockholders  in 
the  company.  The  company  is  capi- 
talfzed    at    $50,000,000. 


E.  \.  F.  Carson,  Richmond  contrac- 
tor, has  filed  a  petition  for  bank- 
ruptcj  with  the  nferec  in  Oakland. 
The  liabilities  amount  to  $10,297,  and 
the  creditors  include  the  Tilden  Lum- 
l"T  Company,  E.  A.  Marshall,  estate 
of  the  late  Charles  II.  Bates,  all  of 
ntohmond;  H.  L.  I'enry,  of  Santa  Rosa, 
Petrium  I'n.ducts  Company,  of  Berke- 
l"y;  Chamberlain  &  O.>;«ood,  of  Oak- 
land; and  O.  W.  Pike  &  Company.  The 
Tlldon  Lumber  Company  is  the  largest 
creditor,  hnldlng  ab<.ut  I'l.noo  worth  nf 
blit- 


Twi)  prominent  Japanese  engineers 
from  FormoB.i  will  arrive  In  San  Fran- 
rlHCo  next  week  on  the  T.  K.  K.  Uner 
Talyo  Maru,  to  study  machines  and  en- 
Kineerlng  In  California.  arcordlnK  to 
ttdvlceji  received  from  the  Amorlean 
rnnnul  III  Talhoku  by  K  (i.  Habblll  of 
the  bureau  of  foiolKn  and  dome.-itlo 
rommerce.  Yolehl  llatta  la  chief  en- 
tclneer  for  the  Kannn  IrrlKatlon  Ao- 
xorintion  af  KhkI  Forniona.  NobulchI 
Kiiriinurl  l«  nu  ohnnUMil  eiiKlneer  for 
the  public  workH  d'pariniont  of  thi. 
Kormoann    aovirnment    at    Talhoku. 


Aoeordlnnr  to  flKurin  of  the  N/iMonitl 
KIrrtrlr  I.lKhf  Afiii'.rlni  Ion.  ope  itlnK 
clrrtrlc  IlKhdntr  compnnlea  In  th« 
riiiled  fftatei  li  1921  totaled  C*S4.  of 
which  X6(I2  aro  privately  owned  and 
1992       iniinlrlpnlly      owned.         rrlvataly 


ownea  companies  have  1,600,000  stock- 
holders, more  than  250,000  employes, 
serve  14,467  cities  and  towns  and  have 
an  actual  investment  of  $4,600,000,000 
with  an  aggregate  gross  income  of 
$933,950,000.  The  produced  more  than 
^'7  per  cent  of  the  total  energy  gener- 
ated in  1921  supplying  approximately 
s. 467. 000  customers. 


The  Lane  Window  Co.,  Inc..  of  San 
Francisco,  organized  to  manufacture  an 
adjustable  and  sliding  type  window, 
has  been  authorized  by  the  State  Cor- 
poration Department  to  sell  1000  shares 
of  its  capital  stock  at  par  $100  for 
cash,  and  to  issue  to  its  five  incor- 
porators 10  shares  of  stock.  There- 
after when  stock  is  sold  to  the  public 
to  issue  to  the  incorporators  a  like 
number  of  shares,  but  not  exceeding 
IdlO.  The  1010  shares  to  be  issued  to 
the  incorporators  are  to  be  deposited 
;iiid  held  as  an  escrow. 


I3ullding  operations  in  Bakersfleld 
are  hanging  in  the  balance  on  the 
action  to  be  taken  by  the  Bakersfleld 
Builders'  Exchange  and  the  Industrial 
-Association  of  that  city  which  two 
organizations  announce  they  will  tem- 
porarily close  down  all  building  jobs 
in  the  city  if  union  workers  refuse  to 
work  with  non-union  men.  Following 
a  special  session  of  the  Executive 
Committee  of  the  Building  Trades 
Council,  union  officials  announeed  that 
union  men  would  be  pulled  off  of  jobs 
when  non-union  workers  are  employed. 


The  Southern  Pacific  Company  has 
been  authorized  by  the  Railroad  Com- 
mission to  publish  a  reduction  of  20 
cents  per  ton  on  cement,  carloads,  from 
the  cement  producing  point  of  Daven- 
port, Chittenden,  San  Juan,  Cement, 
Napa  Junction  and  Tolenas,  to  Liver- 
more,  Lyoth  and  intermediate  points. 
.Similar  reductions  have  been  author- 
ized from  Cowell  In  connection  with 
the  Atchlnson,  Topeka  &  Santa  Fe  and 
Western  Pacific  railroads,  to  Include 
Snnol    and    Pleasanton. 


Aero  Paint  E«Miipment  Co..  Inc..  of 
Ituhmond.  organized  for  the  purpose 
of  manufacturing  and  selling  air 
l»rii.«hps  and  parts,  has  b«'en  authorized 
bv  the  State  Corporation  Department, 
to  issue  5  shares  to  L.  A.  Pookman, 
in  exchange  for  services  rendered,  iind 
to  sell  195  shares  to  L.  A.  Pockman,  C. 
H.  Kenney.Mark  Edmund  .s?mlth.  Charles 
<  '<•>.  Honwick.  F.  A.  TIttemore  and  T.  H. 
DeLap.  The  B  nharcs  Issued  to  Pock- 
nirin    ure    to    be    escrowed. 


Articles  of  Incorporation  have  been 
filed  nl  Martinez  by  the  Bay  Cities 
Mrime  Rullders.  a  corporation  organ- 
ized for  the  purpose  of  butldinr  homss, 
buyInK  and  .selling  land,  and  lending 
money  for  building  purposes  Company 
In  capllallzed  at  $1.000,00<i  Directors 
are:  E.  M.  Downer  of  Pinole;  B.  Sha- 
piro, C.  (J.  Dahl,  Oeo.  Wagner  and  \V. 
K.  Powell  of  San  Francisco,  each  of 
whom  are  subscribed  one  share  of 
■  lock. 


Following  ofllcern  have  been  i-lecti'd 
iiy  the  Sacramento  Hulldera'  Exchatigo 
for  the  year:  A  W.  .Norrla,  prewldent; 
W  n  9co||an.  vlo«-prssld«nt;  OHcar 
Miller,  treasurer;  C.  H.  Johnson,  s«<-re- 
tary       The   offlcsrs,    with    the   following 


compose  the  Board  of  Directors:  Frank 
Dixon,  Carl  Vining,  W.  J.  Clifford,  L. 
H.  Chapman,  O.  R.  Earle,  Ira  Boss,  J. 
R.   Wilson   and  G.  A.   Bertolucol. 

The  State  has  completed  a  deal  for 
the  purchase  of  400  acres  of  redwood 
timber  land  along  the  south  fork  of 
the  Eel  river,  near  Miranda.  Humboldt 
county.  The  tract  adjoins  the  state 
highv,'ay  and  was  purchased  for  $70,- 
000.  The  deal  is  the  largest  completed 
since  the  appropriation  "by  the  last 
legislature  for  funds  to  purchase  red- 
woods for  the  State.  The  timber  on 
the  tract  is  estimated  at  23.000,000  feet. 


The  April  15  issue  of  the  "Nevada 
Highway  News,"  issued  bi-weekly  by 
the  Nevada  State  Highway  Department, 
Geo.  Borden,  highway  engineer,  is  off 
the  press.  Articles  featured  in  the 
issue  are:  Federal  Aid  Bill  Pas-see 
Senate;  Highway  Improvement  Through 
Cities  and  Towns;  Grade-Crossing 
Elimination  and  Hlg-hway  Location  and 
Design. 


Permits  for  electric  insUllatlon  in 
the  city  of  Oakland  for  the  month  of 
March  broke  all  previous  records  by 
more  than  100,  according  to  Carl  Hardy, 
city  electrical  Inspector.  The  total 
number  of  permits  issued  for  the  month 
was  805.  The  biggest  previous  month 
was  for  a  period  prior  to  the  war 
when  the  number  of  permits  issued  In 
one  m-^nth  reached  700. 


More  than  2500  realty  dealers  will 
attend  the  convention  of  the  National 
Association  of  Real  Estate  Boards  to 
be  held  in  San  Francisco,  May  30  to 
June  3,  according  to  Thos.  S.  Inger- 
soll.  secretary  of  the  organization. 
Among  the  Important  matters  to  be 
considered  is  the  housing  question  and 
the    renting   of   homes   and    apartments. 


The  Interstate  Commerce  Commis- 
sion has  ordered  many  railroads  to 
maintain  equal  freight  rates  on  face, 
fire  and  paving  brick,  hollow  building 
tile  and  other  specified  clay  products, 
except  common  brick,  from  and  to  all 
points  In  the  TI.  S.  east  of  the  Rocky 
mountains.  The  order  applies  to  car- 
load shipments  not  exceeding  60,000 
pounds. 


Sauk  River  Lumber  Co..  with  head- 
quarters In  Everett.  Wash.,  has  been 
Incorporated  with  a  capital  stock  of 
$300,000.  A.  H.  Jordan  and  Nell  C. 
Jamison  are  Incorporators.  Jamison  la 
president  of  the  Jamison  Mill  Co..  of 
Olympla,  and  Jordan  Is  vice-president 
of  the  Everett  Pulp  and  Paper  Com- 
pany. 


More  than  $21,000,000  has  been  real- 
Ired  from  the  sale  of  lands  and  timber 
from  the  (irlglnal  grants  to  the  state 
by  the  Federal  government,  according 
to  figures  made  public  by  Clark 
Savldge.  state  land  commissioner  of 
Wawhlngton 


The  Hampton  Electric  and  Ma-chlne 
Cn,  formerly  located  at  620  Mission 
street  has  moved  to  R26  Howard  atrest. 
.''nn    Francisco. 


The  Oakland  city  counoll  Is  planning 
lo  pave  Telegraph  avenue  from  Kind 
street    to    the    Berkeley    city    limits 
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The  Schecter  Pipe  Works  of  San 
Francisco,  manufacturers  of  pipe  and 
foundry  products,  has  leased  seven 
acres  of  ground  adjacent  to  the  Na- 
tional Lead  Company's  plant  at  the 
foot  of  Forty-seventh  to  Fiftieth  Aves., 
and  will  construct  a  modern  foundry 
and  machine  shop. 


Probably  the  most  complete  irriga- 
tion flcld  laboratory  in  the  West  will 
soon  be  in  operation  at  the  University 
of  California  Farm  at  Davis.  The 
laboratory  will  be  equipped  to  test 
and  demonstrate  practically  all  of  the 
standard  irrigation  equipment  and 
methods. 


Standard  Industrial  EJngineering 
Corp.,  of  San  Francisco,  awarded  con- 
tract to  construct  approximately  11 
miles  of  highway  in  Monterey  county, 
the  San  Lucas-Long  Valley  unit  of  the 
state    highway    system. 


James  Dean,  architect,  has  been  com- 
missioned by  Sacramento  city  com- 
missioners to  draw  up  zoning  ordi- 
nance. An  appropriation  of  $500  has 
been  made  to  cover  the  expense  of 
thn  work. 


S.  S.  Herrick  Co.,  manufacturers  of 
structural  steel  has  purchased  the  en- 
tire block  on  the  west  side  of  Camp- 
bell St.  from  17th  to  18th  Sts.,  Oak- 
land,  and   will   erect  a  new   plant. 


The  C.  F.  Ru^gles  lumber  interests 
at  Jackson,  Amador  county,  will  cease 
operations  in  the  immediate  future  as 
leases  on  tracts  being  worked  are  near 
expiration. 


Moe-Bridses  Co.,  manufactures  of 
electrical  fixtures,  has  opened  a  branch 
office  at  933-935  Mission  street,  San 
Francisco,  with  B.  J.  Wildman  in 
charge. 

The  Orange  County  Rock  &  Gravel 
Co.  will  have  its  new  ?95,00O  plant  at 
Orange  in  operation  by  May  1,  accord- 
ing  to  President  Glenn   Wright. 


The  longest  records  for  paved  road.: 
have  always  been  held  by  brick,  and 
some  of  them  are  truly  remarkable. 
According  to  a  writer  in  The  Ameiican 
City  of  New  York,  good  brick  roads 
over  3.  hundred  years  old  are  common 
in  Holland.  No  such  r:?cor.J  n.-  thi:-i 
exists  in  the  United  States,  for  the 
simple  reason  that  brick  roads  wer<- 
not  laid  in  this  country  a  hunlrcd 
years  ago.  Ther"  arc  some,  however. 
\vllh  over  a  generation  of  service,  which 
are  still  in  good  condition.  At  Car- 
l.ondale.  Pa.,  is  .x  biicl<  road  AZ  ycarj 
old;  Alliance,  Ohio,  has  one  .31  year.s 
old;  OJean,  N.  Y.,  25  years  and  Sedali.t. 
Mo.,    29    years. 

The  experience  of  Holland  with  brick 
pavements  goes  back  to  the  time  of 
Napoleon.  This  country  also  makes  use 
of  clay  products  in  other  buildinip 
work.  A  frame  hou.'-e  in  Holland  is  a;s 
rare  as  a  nice  day  in  April  and  brick 
are  used  everywhere,  for  the  house, 
for  the  walks,  as  fences;  it  is  by  far 
the  most  popular  building  material. 

The  American  City  says:  "The  pav- 
ing brick  with  which  the  old  roads 
\vere  built  was  made  of  surface  river 
clay,  sanded  and  clcsc  set  in  up-draf* 
kilns  with  permanent  side  walls  and 
large  arches  underneath  for  the  burn- 
ing of  peat.  Tiie  brick  were  brought 
10  the  vitrification  point  ;n  the  center 
and  heated  to  a  degree  which  made 
them  so  soft  that  the  openings  between 
them  as  set  were  completely  filled  in. 
The  brick  retained  thcii  shajie  by  mut- 
ual support,  and  their  separation  was 
possible  only  because  of  the  sand  which 
was    used    in    setting    them. 

"This  type  of  brick  proved  to  be 
a  very  good  paving  material  and  paving 
was  done  at  a  very  low  cost,  not  to  b.; 
compared  vrith  that  of  American  brick 
paved  roads  involving  foundations,  hll- 
ers,    and    so    forth. 

"Some  of  the  brick  roads  are  20i> 
years  old.  This  type  of  road  in  Hol- 
land was  begun  in  sandy  soil  districts, 
where  trafhc  on  tho  natural  soil  wa:- 
otherwise  impossible.  A  large  number 
of  these  roads  built  during  Napoleon  ; 
time  are  still  in  existence  and  in  good 
condit  ion." 


M.  L.  Hutchinson,  has  been  appointed 
building  Inspector  of  Monrovia,  Calif., 
to  succeed  W.  E.  Clemmons,  who  re- 
signed   to    engage    in    private    business. 


Building  permits  issued  in  Bakers- 
field  for  the  month  of  March  totaled 
fi4.  representing  construction  totaling 
|l.'i3,585. 


W.  E.  Bedesen,  engineer  of  Merced, 
has  announced  himself  a  candidate  for 
the  of^ce  of  sur^  eyor  of  Merced  county. 


Leon  C.  Schwartz,  contractor  of 
Sparks.  Nevada,  was  killed  in  an  auto 
accident   April    15. 


FRESNO    BEE    TO    ERECT    BUltiDIXG 


\LAMKDA    COL?rTY   BUILDERS   Wltit. 

DISPLAY  9IATEaiIAL.8  AT  SHRIXE 

SHO-W 


From  April  24th  to  April  29th,  Oak- 
land is  to  have  a  big  building  show 
in  Its  Auditorium.  There  Is  to  be  an 
extensive  exhibit  of  all  lines  of  build- 
ing materials  which  will  occupy  a  con- 
siderable floor  space  in  the  auditorium 
during  the  Shrine  Mardl  Gras  Week. 
All  kinds  of  modern  building  devices, 
fixtures  and  materials  will  be  srtiown 
and  it  is  expected  the  "Build  Nov. 
Movement"  will  be  given  an  additional 
Impetus. 

This  Oakland  show  is  In  line  with 
the  similar  affair  palled  off  by  the 
Shrlno  in  San  Francisco  Auditorium 
last  ye.'ir,  and  is  for  the  same  purpose, 
n.iinely,  to  create  additional  entertain- 
ment funds  for  the  forthcoming  Shrine 
convention. 

In  the  center  of  the  main  auditorium 
floor  are  m  few  select  booths,  and  the 
Builders'  Exchange  of  Alameda  county 
ha.<»  reserved  one  of  these  for  its  nse 
as  headquarters.  Mr.  H.  J.  Christensen, 
assisted  by  Mr.  Marshall  E.  Hopper, 
is  Chairman  of  the  Reception  Com- 
mittee, and  is  arranging  for  a  Com- 
mittee of  six  members  to  be  present 
erich  evening.  Literature  of  the  build- 
in??  movement  will  be  passed  out  at 
the  booth  and  the  Builders  of  Alameda 
county  will  be  made  welcome.  The 
booth  is  known  as  Number  54.  and  Is 
on  the  left  hand  side  of  the  main  en- 
trance-. The  building  fraternity  is 
asked  to  make  note  of  this  booth  and 
to  pay  it  a  visit  when  they  go  to  the 
big  sho'w. 

Mr.  W.  G.  Thornwally  Is  Chairman 
of  the  Exhibit  Committee  and  has  been 
verv  active  In  bringing  the  material 
and  specialty  Arms  to  exhibit  their 
lines   during   the   Mardl   Gras   "Week. 


Bids  to  improve  thirty-four  blocks  of 
streets  will  be  considered  by  the  city 
finistees   of  Merced  on  May   8, 


FRESNO,  April  15. — The  Fresno  Bee 
will  appear  as  a  new  afternoon  news- 
paper in  Fresno  as  soon  as  a  three- 
story  and  basement  reinforced  con- 
crete building  can  be  constructed.  L. 
F.  Starks,  Ochsner  Bldg.,  Sacramento. 
is  the  architect  and  George  Hudnutt, 
California  Fruit  Bldg.,  Sacramento,  the 
contractor. 

Its  publishers  will  be  V.  S.  and  C.  K. 
McClatchy,  who  under  the  firm  name 
of  James  McClatchy  &  Co.,  also  pub- 
lish the  Sacramento  Bee.  Announce- 
ment was  made  today  that  options  had 
been  closed  upon  a  site  at  Van  Ness 
-Avenue  and  Calaveras  Street,  one 
hundred  and  twelve  by  one  hundred 
and  fifty  feet  ,the  present  buildings 
upon  which  wTlll  be  removed,  with 
excavation  and  construction  work  to 
start   immediately   thereafter. 

J.  V.  McClatchy,  Assistant  Business 
Manager,  and  Carlos  K.  McClatchy,  As- 
sistant Editor  of  The  Sacramento  Bee, 
will  be  Business  Manager  and  Editor, 
respectively,    of    the    new    publication. 

The  announcement  followed  a  two 
months'  investigation  conducted  by 
representatives  of  James  McClatchy  & 
Co.,  into  the  opportunity  Fresno  offers 
for  the  publication  of  a  paper  like 
The  Bee.  Careful  examination  was 
made  into  agricultural,  financial  and 
commercial  conditions,  with  the  resxtlt 
that  a  favorable  decision  was  arrived 
at   and   forrri«.)Iy  announced  today. 


S.  P.  fTTS  RATES  O.V  EXPORT  GOODS 


Material  reductions  in  trans-conti- 
nental freight  rates  from  the  East  on 
shipnricnts  for  export  through  Pacific 
Coast  ports  are  announced  by  the 
Southern  Pacific  Railroad,  effective 
April  13. 

The  terminal  charge  of  ten  cenfa 
a  100  pounds  on  consolidated  carload 
sMpn'.ents  to  the  Orient  and  foreign 
ports  over  more  than  one  ocean  line 
|-,as   b^en   cut   in  half. 

A  rate  of  $1.15  has  been  published 
on  boilervS  from  Pittsburg  and  West 
to  Pacific  Coast  ports.  The  rate  of 
30  cents  a  100  pounds  on  iron  and 
steel  articles  will  be  published  from 
Qgd;  n  and  Salt  Lake  City  to  Coast 
perf  only  when  for  export. 

The  current  rate  on  granulated  slap 
will  he  revised  to  40  cents  on  60,000 
pounds  minimum  weight  exports  from 
Colorado  points,  and  50  cents  50,000 
pounds  minimum  weight  exports  from 
Chicago.  Birmingham  district  and  Mis- 
sissippi River.  Iron  or  steel  railway 
ears  K.  D.  will  have  a  60-cent  rate 
from  Chicago  and  AVest  and  the  B'w- 
mingham  district  and  Pittsburg,  and 
4G  cents  from  Minnequa,  Col.,  to  Coast 
ports. 


S.\FETY    EXGI.VEERS    OF    STATE 
ELECT  OFFICERS 


\V.  A.  Chowen,  manager  of  the  Cali- 
fornia Insurance  Rating  Bureau,  has 
been  re-elected  president  of  the  Society 
of  Safety  Engineers  of  California. 
WlUif.m  S.  Wollner,  general  safety 
,;Aent  of  the  Northwtstorn  Pacific  rail- 
road eompan>\  was  elected  vice-presi- 
dent. Following  are  the  rest  of  th<^ 
ofBcers:  S.  Malatesta.  supervising 
safety  engineer  of  the  Mutual  Liability 
Insurance  company,  secretary,  and  J. 
J.  Donohue.  ,\ettin  Tn-;ij'-:i  ti,-.  ,-.>mnnii- 
tre.^surer, 


BUILDING     AND     ENGINEERING     NEWS 
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BUILDING     INTERESTS     OP     SACRA- 
MENTO TO   FEATURE  PRODUCTS 
AT    SCIOTS'    EXPOSITION 


Sacramento  contractors,  builders, 
material  men  and  architects  are  en- 
thusiastic over  the  plans  for  a  build- 
ing and  architectural  exhibit  which 
will  be  one  of  the  features  of  the  In- 
dustrial Exposition  now  being  planned 
for  Sacramento  by  the  Sclots  Lodge 
of    that    city. 

Frederick  S.  Harrison,  Sacramento 
architect,  who  has  been  placed  in 
charge  of  display,  by  a  committee  of 
builders,  announced  that  flfty-four 
spaces,  each  eight  by  ten  feet,  have 
been  reserved  for  the  exhibit  which  is 
planned  for  the  purpose  of  further  en- 
couraging home  building  and  building 
generally  in  Sacramento  and  vicinity. 
The  clay  products  manufacturers 
already  are  preparing  displays,  of  their 
products,  Harrison  states,  and  Sacra- 
mento people  will  be  given  an  oppor- 
tunity to  see  some  of  the  local  pro- 
ducts which  won  such  high  praise  re- 
cently at  a  building  exposition  in 
Chicago. 

Sacramento  architects  are  expected 
to  di.splay  drawings  of  their  work 
from  their  college  days  up  to  the  pre- 
sent time  with  exhibits  of  plans  of 
hulldings  completed  under  their  super- 
vision, and  photographs  of  finished 
buildings.  The  architects  are  deter- 
mined to  make  the  display  educational 
in  nature,  demonstrating  the  assem- 
bling together  of  materials  Into  a 
completed    building. 

The  jnaster  plumbers  and  maater 
brick  masons  of  Sacramento  also  havo 
promised  their  co-operation  in  making 
the  building  display  a  big  success. 
Besides  architectural  plans  and  draw- 
ings, clay  r-roducts,  plumbing  and  elec- 
trical fixtures,  lumber,  and  all  the  vari- 
ous buildintr  materials  will  be  shown. 
The  display  is  planned  along  the  line.s 
of  the  recent  building  and  architec- 
tural exhibit  which  proved  such  a  suc- 
cess in   Stockton. 

The  committee  in  charge  of  the  dis- 
play is  composed  of  A.  W.  Norrls, 
Harold  Dixon,  P.  F.  Reed,  Joseph 
Saunders,  Frederick  S.  Harrison, 
Charles  Johnson,  Thomas  rain  and  F. 
E.  Conner. 


OREGON     IS    TO    GET    BOO    IWII.ES    OF 
FOREST  ROAD 


I'nltcd  StatfiS  forest  service  this  year 
in  Oregon  will  build  500  miles  of  road, 
costing  $281,000;  434  miles  of  trail, 
costing  164,000,  and  four  bridges,  cost- 
ing $2600.  In  addition  there  will  bo- 
$26,000  for  maintenance  of  trails  and 
$36,000  for  maintenance  of  roads,  ac- 
cording to  F.  H.  Brundage,  district  for- 
«Hl    Inspector. 

The  total  allotment  for  the  14  for- 
est In  Or»  gon  amounts  to  $415,000,  with 
$66,a00  more  available  from  coun- 
ties. The  roads  are  primarily  for  fire 
protection  In  the  forests  and  will  bo 
nine  feet  wide  on  side  cuts  and  12  feet 
w Irte  In  other  places. 


IIEI.(;iA\    iHO%    AND   «TEEIi   OUTPUT 


H-lglum's  Iron  and  steel  production 
(iKures  for  January.  1922.  have  Just 
been  received  by  cahl«  from  Commer- 
cial Attnche  William  ('.  Ifnntliiglon.  nt 
MrussHn.  The  totals  for  the  month  are 
ntnted  to  liuve  been:  pig  Iron,  94,210 
metric  tons;  rsw  steel,  76,450  tons: 
r-iuKh  St*-**!  castings.  3240  tons;  flnlirtit-d 
steel,  81.800  tons:  finished  Iron.  15.082 
Ions.  Spelter  was  produccl  '■■  ♦*"• 
amount   of  §260  tons. 

I'aislnc  resolutions  snd  then  nlltliiK 
amufly  down  to  awnll  the  dawning 
of  the  millennium.  !•  a  itupld  praotlo*. 


State  Commission  Will  Make 

New  Series  of  Road  Tests 


With  the  object  of  testing  out  ad- 
ditional types  of  roads. and  comparing 
the  wearing  qualities  of  asphaltic  and 
concrete  units,  the  State  Highway 
Commission  in  conjunction  with  the 
L'nited  States  Bureau  of  Roads  Is  mak- 
ing preparations  for  an  entirely  new 
series  of  traffic  tests  to  be  held  at 
Pittsburg,  in  Contra  Costa  County,  as 
soon  as  the  tests  now  in  progress  there 
are  completed. 

This  was  announced  by  Austin  B. 
Fletcher,  State  Highway  Engineer  and 
Directors  of  the  State  Department  of 
Public  Works,  who  explained  that  if 
there  is  no  miscarriage  of  plans,  the 
"track"  at  Pittsburg  should  be  ready 
for  the  experln.ent  some  time  In  June 
or  August. 

To   Revalue   Traffic   Tests 

Fletcher  also  announced  that  the 
Highway  Commission  and  the  Bureau 
of  Roads  have  now  assumed  charge 
of  the  experiments  at  Pittsburg  and 
are  having  the  course  repaired  for  the 
purpose  of  resuming  the  traffic  tests 
over  the  still  serviceable  blocks  of 
highway. 

The  experiments  conducted  thus  far, 
in  the  opinion  of  Fletcher,  do  not  war- 
rant any  drastic  changes  in  the  road 
standards  of  the  Highway  Commission, 
because  he  stated  it  has  been  obvious 
all  along  that  the  thinest  sections  of 
the  track,  which  were  constructed  af- 
ter the  specifications  used  by  the  Com- 
mission would  be  fhe  first  to  go  to 
pieces. 

The  Money  Factor 

Fletcher  also  pointed  out  that  while 
it  is  a  simple  matter  to  add  to  the 
wearing    qualities    of    a    concrete    road 


by  increasing  the  thickness,  this  fac- 
tor also  adds  proportionately  to  the 
expense  and  here  again  the  money  fac- 
tor must  be  considered. 

"Whatever  conclusions  are  drawn 
from  the  tests  must  be  in  terms  of 
trafTic."  he  added,  "because  the  big- 
gest problem  the  Commission  is  con- 
cerned in  Is  getting  the  most  road 
value  for  the  people's  money.  I  don't 
think  a  person  has  to  be  an  engineer 
to  foretell  that  the  thinest  section  of 
the  test  road  would  be  the  first  to 
go  to  pieces.  This,  then,  was  obvious 
from  the  start,  but  whatever  the  les- 
son learned,  the  Highway  Commission 
stands  ready  to  profit  thereby.  Noth- 
ing has  developed  so  far  to  warrant 
the  belief  that  revolutionary  changes 
in  the  present  standards  of  California's 
highways  are  warranted. 

Roads   Stand   Up   Well 

The  most  remarkable  thing  of  the 
experiments  to  date  as  engineers  of 
the  Highway  Commission  view  them, 
declared  Fletcher,  is  that  any  of  the 
types  of  road  were  capable  of  stand- 
ing \ip  so  long  under  the  terrific  pres- 
sure of  the  traffic  to  which  they  have 
been  subjected. 

The  ordinary  public  highway,  it  was 
declared,  would  not  be  called  upon  to 
sustain  the  traffic  placed  on  the  test 
road  in   a   long  term  of  years. 

However,  a  report  on  the  results  Is 
now  being  made  by  an  engineer, 
Fletcher  stated,  and  as  soon  as  this 
is  ready  the  Commission  will  be  able 
to  tell  more  about  the  tests  and  the 
relative  values  of  the  types  of  road 
employed.  It  is  expected  that  this 
report  will  be  ready  within  the  next 
few   weeks. 


I-IJMBKR    RATES    TO    POINTS    NORTH 
REDUCED   BY  R.   R,   COMMISSION 


M   MItKIt    IMtOni  <  i;i)   \0\\    (-lIKAri'.K 
TIIA\    KVKR 


Bay  and  river  transportation  com- 
panies, represented  by  John  S.  P.  Dean 
as  agent,  are  authorized  by  the  Rail- 
road Commission  to  put  into  effect  upon 
one  day's  notice,  reductions  ranging 
from  25  to  40  per  cent  on  lumber  rates 
from  San  Francisco  bay  points  as  far 
north  as  Sacramento.  The  new  rates 
!)cr  1000  feet  board  measure  are:  From 
.San  Francisco  water-front  to  Oakland, 
$1.50;  reduced  from  $2.50.  From  San 
Francisco,  Oakland,  Alameda  and  Ber- 
keley to  Petaluma,^1.75;  reduced  from 
J3.  To  San  Itafael,  Napa  and  Mare 
Island,  $2;  reduced  from  $3.  To  all 
points  above  Benlcia,  Including  An- 
tloch  and  Rio  Vista,  $2.50;  reduced  from 
$3.  To  all  points  between  Antloch  and 
Stockton,  $3;  reduced  from  $4.  To  all 
l.olnts  between  Rio  Vista  and  Sacra- 
mento, $8;  reduced  from  $4.  To  Stock- 
ton, $2.50;  reduced  from  $4.  The  rate 
to  Sacramento  remalna  at  $4. 

The  carriers  announced  that  the  re- 
ductions arc  necessary  to  bring  about 
.Matlsfactory  movement  of  tonnage 
which  Is  now  available. 


I.unilior  is  beiiiM:  |)rodui'f>d  chi-aper 
now  than  ever  before.  Wilson  Compton, 
told  delegates  att'^nding  the  ineetinR- 
of  the  National  Lumber  Manufacturers' 
Association  in  ''hicago.  roiniitoii  i.s 
secretary-tre.asurer    of    the    assoeiatlon, 

Ueport."^-  that  the  lumber  supply  was 
decreasing,  he  denounced  as  falsity, 
ilesignod  by  profiteers  to  keep  Imild- 
lilR  prices  up.  Ill'  exi)l;une«I.  how- 
ever, one  reason  for  the  high  price 
of   lumber. 

••Kail  way  rates  are  too  high."  h- 
said,  "and  it  costs  more  to  send  lum- 
ber from  the  \Vi>st  Coast  to  i.'hicag" 
than  it  does  to  produce  it.  IneludinK 
culling.  loKgliig  Jind  rolling.  \N'e  <'an 
si-nd  it  cheaper  through  the  ranam.i 
'"anal  to  New  York  and  back  haul  It 
to  Detroit  than  we  cin  send  It  acros.-i 
the  continent.  We  save  $13.".''  a  Ihou- 
■land    feet    by    \\;,l<r." 


WII.I,    rONTINTK    TO    OPERATE    CE- 
MENT PLANT    \T  NAPA 


'JOVERNMENT    TO    SEIX    SURPLUS 
PROPERTY 

.\  public  auction  sale  will  bo  held  at 
the  San  Frnnclsoo  Oonernl  Intermediate 
Depot.  Fort  Mason.  April  27.  at  10  A. 
.M.,  .It  which  time  surplus  property 
In  the  blinds  of  the  Quartermaster  will 
he  sold  under  the  direction  of  MIehnel 
Tauber  *  Company,  auctioneers  The 
Male  comprlHi-s  general  supplies,  cloth- 
ing and  equipage,  leather  and  harness, 
textiles,  subsistence,  motor  and  ▼•- 
hlclen  and  engineering  material.  Sup- 
plies to  be  sold  will  be  opened  for  In- 
spection   one    waek    prior   to  sal*. 


Ueopenlng  of  the  cement  plant  at 
.N'apji  .lutietlon  is  predicted  by  KYank 
II,  Davis,  general  superintendent  of 
the  raclflc  P<irtland  Ceiuont  <'ompany, 
according    to    word    from    ^'allcJo. 

Olsmanlllng  of  the  Napa.  Junction 
unit,  which  was  starl<<d  sever.il  mimths 
;iKo  !»>•  olttclals  of  the  company  who 
planned  to  reniove  the  equljunent  to 
other  plantM.  has  been  stopi>ed  and 
Instead  of  dismantling.  Davis  an- 
nounces that  It  In  the  Intention  of  the 
company  to  reopen  the  Napa  Junction 
plant    as    nonn    as    business    warrants. 

The  pl.Tut  has  been  closed  for  sev- 
eral yearn,  although  It  Is  In  good  con- 
dition and  Is  eqtilpped  with  modern 
machinery, 
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Building  News  Section 


APARTMENT  HOUSES 


To  be  Done  by  Day's   \A^ork. 
APA.RTMENTS  Cost,    $90,000 

LOS    A.NGEMi:&.  Cal.     Stanley  Ave.  and 

Sunset  Blvd. 
Two-story    and     basement    frame     ana 

plaster  apartments    (36  apts.) 
Owner — .August     Hanson,     7501     Sunsc' 

Blvd.,  Los  Angeles. 
Architect — Owner. 


Plans  Being  Figured — Bids  Close  April 
25,    1922,    10    A.    M. 

APARTMENTS  Cost,    $35,000 

SONORA,   Tuolumne  Co.,  Cal. 

Two-story  reinforced  concrete  or  brick 
apartment  and  store  building  (18 
2-room  apartments). 

Owner — Withheld.  „ 

Architect— Chas.  H.  Young,  Commer- 
cial Pavings  Bank  Bldg.,  Stockton. 
Bids   are    being   taken    for    a    general 

contract    for    either    the    solid    brick    or 

reinforced  concrete  construction. 

Contract  Awarded.  .cr  nnn 

APARTMENTS  Cost,    $55,000 

FRESNO,    Fresno    Co.,    Cal.      1105    Divi- 

sadero   So. 
Apartment    house. 
Owner — Mrs.    Ed.    Wallace. 
Architect— None. 
Contractor— D.     D.    Mancill,     703     Palm 

St.,    Fresno. 

Contract   Awarded.  ,i,Ar.n.>, 

APARTMENTS  Cost,     $130,000 

SAN  FR-ANCISCO.     NW  Eighth  Avenue 

and  Fulton    Street. 
Five-story      and    basement      reinforced 

concrete  store  and  apartment  house 

building,    80x100     (24    4-iooin    apts. 
and  3  .stores)   Solarium  on   roof. 
Owner — James  Duvaras. 
Architect — Henry      Shermuiid,      Hearst 

Bldg.,  San  Fr:vnci.sGo. 
Contractor— W.    S.    King,     Vi'>     Webste:r 

St.,  San  Francisco. 

Plans  Prepared. 

APARTMENTS,  ETC.  Co.'^t.   $50,00n 

MODESTO.    Stanislous    Co..    Cal.      Si.xih 

and  H  Str«>et£ 
Three-story    and     basement     brick     C!) 

stores  nnd   Ho)  4-room  apartnvMi ts. 
Owner — Withheld. 
.Architect — .lanie.s      H.    Tloose,      Ramon  t 

Bids:.,    Mode.<5to.   C,t1. 


Rids    Ml    and    Tender    Advisement. 
VrAPTMFNTS  Cost.    .$20,00(1 

SAN    FRANf^TSCO.        NW      Market    and 

Eureka   Streets. 
Two-story    and     basement     frame     (10) 

apartments. 
Owner — Adolpl-    Dittman. 
Architect — Cnrl     Oeilfuss,     in.-)fi     Fnllou 

St..   S3n   Francisco. 


Pl.ins  Reinc  Figured. 

APARTMENTS  Cost,   $125,000 

PORTLAND.    Ore.      19th   and  Davis   Sts. 
Fnnr-story   and    basement   concrete    100 

X   100.    (S3')   apartments. 
Owner  —  Then.      AA'^illiams.      Board      of 

Trade    Bidu:..    Portland.    Ore. 
.VrchUect  —   Koughtaling      &      Dougan. 

Flks    Bids-,    Portland.    Ore. 

Plans  Being  Propiirfd. 

.APARTMENTS  Cos^    $1 .2.'S0.00(. 

T.ON'^    RE.NCH.   Colif. 

Tw.pivA-rtory  r-i.as.^    ,\   aparrmeiit   hru-(^ 

(Comm'inity). 
Owner  —  F     '■     Wfltfrhnry    mid     L.     A 

AlayeU.  Ocean   .\vi-..  near  Pino.  T-ons 

Beach.  ,    ,,..,, 

.Architects — Thornton    Fitzliugn    \-     A  ill 

Teal.  Assor  iated.    401    W    .\v.-nm     iii. 

Los   Angeles. 


(^ontract   Awarded.  .,  „„ 

.AT.ARTMF.NTS  Cost,     ?80.00.t 

SAN    FR.ANCTRCO.      SW  Guerrero    and 

Market  Streets. 

Three-story    frame    (27)  apartments. 


Owner — Mary    Ives    Crocker,    Insurance; 

Exchange  Bldg.,  San     Francisco. 
Architect  —  .Nathaniel      Blaisdell  ,    255 

California   St.,   San   Francisco, 
i.'ontractor — E.  l<:ilingson,  180  Jessie  St., 

San  Francisco. 

Plans  Being  Prepared.  .,,.„„„ 

APARTMENTS  Cost,    $45,000 

SAN  FRANCLSCO.     W  Leavenworth  be- 
tween  Geary   and  O'Farrell   Sts. 
Four-story  class  C  apartments  (16  apts) 
Owner — ir.obert   Sterner. 
.Architect — D.    C.    Coleman,    110    Sutter 
.St.,   San   Francisco. 

To  be  Done  By  Day's  AVork 
APARTMENTS  Cost,   $30,000 

SAN    FRANCISCO.      NW    Green    Street 

and  Buchanan    Street. 
Three-story  and     basement  frame     (i>) 

apartments. 
Owner — H.  C.  Keenan,   300   Webster  St.. 

San  Francisco. 
.Architect — None. 

Working  Drawing;-   Being  Prepared. 

APARTMENTS  Cor.t,    ?400,0Om 

LOS  ANGELES.  Cal.  Eighth  St.  front- 
age of   Ambassador   Hotel   Site. 

Three-story  Class  C.  store  and  apart- 
ment house  (£()  stores  and  250 
rooms  arranged., in  2  and  3-room 
apts.)  '     ' 

Owner — Ambassador  Hotel  Co. 

Architect — Walkeri&  Eisen,  325  Pacihc 
Finance  Bldg.,.L9S  .Angeles. 


BANKS 


Plans  Being  Prepared. 

P.ANK    AND  OFFICE  BUILDING     Cost. 

$100,000    with   equipment. 
1-OS  P.ANOS,  Merced  Co.,  Cal.     6th  and 

Eye  Sts. 
Two-story    class   A    concrete    bank    and 

office   building. 
Owner — Bank   of   Los   Banos. 
Architect — H.    H.    AVinner    Co.,    Cunard 

Bldg.,    San    Francisco. 


Low   Bidder. 

BANK    BUILDING  Cost.    $40,000 

SU.VNYVALE,   Santa  Clara   Co.,   Cal. 

One-story  brick  or  reinforced  concrete 
bank  building. 

Owner — Bank  of  Italy. 

Architect — Edw.  T.  Foulkes,  Crocker 
Bldg.,    San    Francisco. 

Low  Bidder— Barrett  &  Hilp,  918  Har- 
rison  St.,   San   Francisco. 


BONDS 


COItNING,  Tehama  Co.,  Cal.— Elec- 
tion will  be  held  May  6,  in  Corning 
High  School  District  to  vote  bonds  of 
$25,000  for  school  improvements. 
Trustees  of  district  are:  A.  C.  Hugg, 
president;  B.  E.  Click,  clerk;  A.  D. 
Snyder    and    Minor    Carter. 


BURBANK.  Cal. — Trustees  declare  in- 
tention  to  call  an   election   for  June   30, 


REMOVAL  NOTICE 


Arthur  Priddle,  the  Public 
Quantity  Surveyor  and  Kstima- 
tor.  Business  (Construction  Man- 
ager and  A'aluation  Kngineer  has 
removed  his  offic.-  to  Kooni  60'> 
the  Williams  Building.  No.  69- 
Mission  Street,  S.  E.  Corner  of 
Mission  and  Third  Streets,  San 
Francisco.  Telephone  connection 
to  be  announced  later.  .Archi- 
tects, '""on  tractors  and  Owners, 
please  note 


to  vote  a  bond  issue  of  $100,000  for 
constructing  a  sanitary  sewer  system, 
including  pipe  lines,  sewage  treatment 
plant,  conduits,  etc..  in  Municipal  Im- 
provement District  No.  1.  F.  Curt,  Mil- 
ler,  city   engineer. 


WHITTIER,  Cal.— The  $149,500  bond 
issue  for  rebuilding  the  existing  sewer 
system   carried   at  a   reot-nt    election. 


A'ENICK,  Caj. — The  bond  issue  for. 
extensions  to  sewer  system  failed  to 
carry  at   a   recent  election. 


WHITTIER,  Cal. — The  $30,000  boi>«J 
issue  to  complete  water  system  and 
provide  extensions  carried  at  a  recent 
election. 


FRESNO,  Fresno  Co.,  Cal — May  9,  is 
date  set  In  Pomona  School  District  to 
vote  bonds  of  $7900  for  school  improve- 
ments. Trustees  of  district  are:  A.  L. 
McKnight,  Chris.  Pedersen,  and  Mrs. 
Florence   Harris. 


FJtESNO,  Fresno  Co.,  Cal.— Until  May 
2,  bids  will  he  received  by  supervisors 
for  purchase  of  62,000  bond  issue  of 
Barstow  Grammar  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


FRESNO,  Fresno  Co.,  Cal.— The  $50,- 
000  bond  issue  of  Monroe  Grammar 
School  District  sold  for  premium  of 
$3,401:  proceeds  of  sale  to  finance 
school    improvements. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Question  of  issuing  bonds  of  $1,475,000 
will  l)e  voted  upon  in  May;  $1,300,000 
for  dam  across  Calaveras  river  near 
San  Andreas  to  store  water  and  pro- 
tect city  against  floods  during  hlgrh 
water  periods:  $125,000  for  extending 
police  and  fire  alarm  s7*-tetems  and 
$50,000  for  two  bridges  across  Mormon 
channel,  one  at  California  street  and 
the  other  at  Center  streets.  AV.  B. 
Hogan.   city   engineer. 


IMPERIAL,  Cal. — Owners  represent- 
ing $4,500,000  have  signed  petitions  for 
proposed  $7,500,000  bond  issue  of  Im- 
perial   Irrigation   district. 


BURB.ANK,  Cal. — An  election  will  be 
held  May  4.6.  to  vote  on  a  bond  Issue 
of  $60,000,  for  purchase  of  property 
and  construction  of  a  sevvage  disposal 
plant.  An  issue  of  $100,000  for  mains 
and  laterals  will  be  submitted  June  30. 
Bonds  previously  voted  for  a  sewer 
system  for  Burbank  were  found  to  be 
invalid.  Koebig  &  Koebig,  Title  Ins. 
Bldg.,    T,os     Angeles,    engineers. 


JIORCAN  HILL,  Santa  Clara  Co.,  CaL 
— Bonds  of  $44,000  voted  in  Morgan 
Hill  School  District  to  erect  and  equip 
grammar  school.  AV.  H.  Weeks,  369 
Pine  St..  San  Francisco,  is  the  archi- 
tect. 


.SACRAMENTO.  Cal.  —  The  $41,000 
bond  issue  of  the  Rio  I^inda  School 
District  sold  for  premium  of  $4310. 
Proceeds  of  sale  will  finance  school  im- 
provements. Geo.  C.  Sellon  &  Co.,  Mi- 
tau  Bldg.,  Sacramento,  are  the  archi- 
tects. 


CHURCHES 


LODI.  San  Joaquin  Co.,  Cal. — St. 
Peters  Lutheran  Church  will  erect 
now  edifice  at  corner  of  Church  and 
T..ocu.<t  streets  costing  between  $50,000 
.uid  $6':'.000 — V.  ill  be  brick  and  stucco 
con'^truction.  Building  committee  con- 
sists of  August  Menzel,  Otto  Spenker. 
Otto  Neubauer,  Henry  HTlostermann,  H. 
C.  Beckman.  William  Meeske,  Fred 
Zimmerman  and  Rev.  A.  H.  Wessllng, 
the   pastor, 
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WOODLAND,  Yolo  \o.,  Cal.— First 
Baptist  Church  of  Woodland,  C.  H. 
Berry,  pastor,  have  started  campaign 
to  raise  funds  to  finance  construction 
of  new  church  and  parsonage  at  First 
and  Lincoln  avenue. 

FACTORIES  &  WAREfHOUSES 


Architect — Wolfe    &    Hlgins,    Auzerals 
Bldg..   San   Jose. 


Bids  to  be  Advertised  for  Iinniedialely. 
LAUNDRY,  ETC.  Coit    Building. 

$60,000;   equipment  $50,000. 
SAN  LEANDRO.  Cal.     County  Infirmary 
Two  one-storv  hollow     tile     buildings. 

(Power  House  and  Laundry  Bldgs.) 
owner— Alanuda   County. 
Vrchitccl— Henry       H.       Mejers.       Kohl 

Bldg..  San  Francisco. 
Figures   will   be   taken    lor   a  general 
contract. 

Contract   Awarded.  . 

BUILDING  Cost,   approximatelj 

FRESNO.    Fresno    Co.,    Cal.      Van    Ness 

Ave.   and   Calaveras  St. 
Three-story     and     basement    reinforced 

concrete        newspaper        publishing 

owner — Fresno  Bee    (Jas.   McClatchy   & 

Co.,    publishers   of   the    Sacramento 

Bee) 
Architect— L.  F.  Starks,  Ochsner  Bldg., 

Sacramento.  -  ,., 

Contractor— Geo.     Hudnutt,     California 

Fruit    Bldg.,    Sacramento. 


Clot 


May 


I'lans    Being    Figured — Bids 

15,   1922  at   10   A.   M. 
LAUNDRY,  ETC..  Cost.  Building. 

seo.CKO;    Equipmonl,    $50,000. 
SAN  LEANDRO,  Cal.     County  Inflrmary 
Two    one-story    hollow    tile    buildings. 

(Power  House  and  Laundry  Lldgs.) 
Owner— Alameda  County. 
-Vrchiteci  —  Henry     H.     Meyers,     Kohl 

Bldg..  San  Francisco. 
Figures   will    be   taken   for  a  general 
contract.     Plans  may   be  obtainea  froni 
the  Clerk's  office  on  a  deposit  of  $25. 

Completing  irl.vns— Figures  to  be  Taken 
End  of  ThL-i  Week. 

ADDITION  ''?^'J^^^^T- 

OAKLAND.  Alameda  Co.,  Cal.     No.  2<2.i 

E-Fourc.-enth  Street. 
Two-story      and    basement      roinforced 
concrete    and    brick,    200x60.    addi- 
tion   to    f.actory    (mill    construction 
Interior). 
Ov  ner— Mapnovox  Co..  Promises. 
Archltoct— D.  J.  S.  Cahill    Kaston  Bldg.. 
Oakland. 
Figures    will     be     tnk'^n     for    a     gen- 
eral contract. 

rianP  Being  Figured— Hids  Clo.'^c   ApiH 

WARF.HOUPF  <"ost.    $150,000 

SACRAMKNTO.   Cnl.      N    L  .St..   botwecn 

'«th  and   7th  Sts. 
Flvo-'-.torv  mill  const  ruction  warehouse 

building.    110x160. 
Owner — Breuner   Co. 
A?rhlierl-.Tap.    S.    and    ^'has.    L.    Dean. 

City  Library  P.ldg..  Snrramento. 

Plans  Being  Prepared. 

WARKHOrSK  Cost.  $60,000 

SAN  FRANCISCO      NW  2nd  and  Bryant 

Street!.  ,      ,    ,, 

Three-ftery   reinforced  concrete  loii  or 

warehouse   building. 
Owner— Loiiln    R.    Lurle. 
Architect— O'Brlon      Bros..      240      Mont- 
gomery St.,  San  Francisco. 

pinnn    Being    Prepared.  ,,tn  .>..., 

STOBAGK     PLANT.  Co8t.     $180J.O  > 

WATSON  villi:.    i*nulu    <  ruz    f  o.,    Ca 

We"t   Lake  Av<-iiue  ui'.d   Walker  J»i 
nelnfnrerd  concrete  htorngc  plant   wllb 

Uteel    roof. 
Owner — Wlihh«»Ul. 
F.njrlneer-    '•    M    «5av  A   »«r..  26r.O  Hunia 

Fe  Ht..  Loo  Angclow. 

Worklr.K   DrnwIngB   RelniT   Prepared. 
AtTTO   STAOR   DKPOT  Cnmt.   $40,000 

HAN    .TOFTK.    Santa    Clara    Co.,    Cal.      W 

Market    between    Rnntn    Clara    and 

p.. St    Rt«. 
Two-story      reinforced      concrete      suto 

stngc    depot.  V 

nwner^— Alex    Hart,    .las     BeMly.    Ous 

Turrel.    ot.    al. 
L*»sser   -Peninsula   RapM  Tr»i»«H  Co, 


Plans  Being   Prepared. 

WAREHOUSE  Cost.  ? 

LOS    ANGELES,    Cal.      Los    Angeles   St. 

between   2nd  and   3rd  Sts. 
Four-story  Class  A  warehouse,  55xlS0. 
Owner — Hoffman    Hardware    Co. 
Architect — Albert    C.    Martin,    430    Hig- 

gins  Bldg..  Los  Angeles. 


DAVIS.  Yolo  Co.,  Cal. — Pacific  Gas 
and  Electric  Co.,  445  Sutter  St.,  San 
P'rancisco,  selects  this  citj'  as  site  for 
proposed  general  repair  shops  and  ga- 
rage. Shop  buildings  are  nearing 
completion  and  construction  will  be 
started  shortly  on  a  large  warehouse. 
Modern  machinery  will  be  installed  in 
garage  structures  for  repairing  com- 
pany's  equipment. 


PORTL.VXD,  Ore. — Doernbecher  Mfg. 
Co..  Multnomah  and  29th  Sts.,  will  erect 
six-st.«ry  225x105  ft.,  concrete  and 
ho.avy  mill  construction  warehouse  in 
Miiltliomah  street.  Work  will  be  done 
by  day  labor.  Plans  by  John  Shields, 
company   engineer. 


FIRE  HOUSES  AND  JAILS 


SAN  FRANCISCO — Until  May  3,  3  P. 
M.,  bids  will  be  received  by  Board  of 
I'nblic  ^Vorks  for  constructing  Fire 
JCngine  House  No.  39  in  the  south  side 
of  Portola  Drive  opposite  Kensington 
Way.  Bids  are  wanted  for  general 
construction;  estimated  cost,  $26,000; 
plumbing  and  heating.  $3500;  electric 
work,  .$3000.  I'lans  may  be  had  from 
Bureau  of  Architecture,  2nd  floor,  city 
lip.ll.  Meyer  fk  Johnson,  Bankers  In- 
vestment  Bldg.    are    the   architects. 


FLATS 


To  be  Done  by  Day's  Work. 

FT.ATS  Cost,    $14,500 

SAN   FRANCISCO.     SE  Geary  and  29th 

Ave. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — J.    C.    Thomas,    3S0    20th    Ave., 

San   Francisco. 
Architect — None. 


'"ontract    Awarded. 

FLATS  Cost.   $11,000 

SACRAMENTO.  Cal.  No.  2724-26  Q  St. 
T\\o-story  frame  flats  (4  4-room  fl.nts). 
Owner — Dr.    J.    H.   Burden.   M   St.    Road. 

Sacramento. 
.\rchltect — None. 
Contractor — TO.    Thomas.    2021     21th    St. 

Sacramento. 


•  'oinpleting  Plans. 

Fr>ATS  Cost.  $ii.onn 

•-^AN    FRANCISCO.      .Sunset    District. 
Two-story     and     h-asemenf     frame    and 

piaster  flpt  building  (2  5-room  and 

sleejilng   porch    flats). 
Owner — Withheld. 
Architect — Mel       I.    Pchwarts.      Nevada 

Bank  Bldg.  San  Francisco. 


<oJi tract    .\ warded. 

FI.,ATS  Cost,    $10,000 

SAN    FRANCISCO.      W   Zlst   Ave.    200   S 

Lak«. 
Two-story     and     basement     frame     (2) 

flats. 
Owner — L.    H.    Kayfer,    SOS   Dolores   St., 

Ran    Francisco. 
DeHlgner^Jos.    Bloom,    689    Market    St., 

.San    Frarclsco. 
Contractor — Frank    Mayer,    817    Dolores 

.St..    San    Franolsco. 


Contract    Awarded 

I'LAT^  Cost.    $H.40(, 

.«AN  FRANCISCO      SE  G^ary  and  Third 

Avenue. 
Twt)-H(i.ty      r»iid    ba.Nemeiit      frnmo    (1) 

flats. 
()\Minr — n.    W.    and    Mary    Breslln,    s\\t 

Santa  Clara  Ht  .  Vallejo. 
\rrhllecl       Nono. 
ContrncifM  — n.  W    Dt-marlk  A  .^-iuim,    ,  ;;' 

Page  Rt.,  Sun    FruncUco, 


GARAGES 


Contract   Awarded. 

GARAGE   &    STORES  Cost.    $25,000 

0.\KLAND.     SE  13th  and  Jefferson  Sts. 
One-story    brick   garage   and    stores. 
Owner — White     &     Pollard,     13th     and 

Webster  Sts.,   Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte,    3455    Laguna 

Ave.,   Oakland. 

Contract  Awarded. 

GARAGE  Cost,    57,525 

SAN  FRANCISCO.  N  Pine  St.  200-6  E 
Van  Ness  Ave. 

Two- story   class   B  garage. 

Owners — Lucy  H.  and  Edith  Allyne, 
2609    Gough   St.,    San    Francisco    . 

Architect — Reid  Bros.,  105  Montgomery 
St.,    San    Francisco. 

Contractor — John  Bpargo,  240  Mont- 
gomery St.,  San   Francisco. 

Contracts    Awarded. 

GARAGE  Cost,    $30,000 

SAN    IcAFAEL,    Marin    Co.,    Cal. 
One-story     brick,     steel     and    concrete 

garage. 
Owner — Kaenel  &  Becker. 
Architect — Thos.    O'Connor,   524    4th   St., 

San   Rafael. 
nrfck   Work    to    S.    .Say well,    16    Austin. 

San    Rafael. 
Steel  Work  to  Western  Iron  Works,  141 

Bealc  St,   San  Francisco. 
Grndliig  to   S.   I".   Brownlee,   2nd  and   A 

Sts..  San  Rafael. 


GOVERNMENT     WORK    AND 
SUPPLIES 

Plans  i;cing  r'igt.red. — Bids  Close  Junv 
7,   1922.   11  A.  M. 

SHOP.   ETC.  Cost,   $ 

PEARL  HARBOR.  Hawaii  Naval  Op- 
crating  Base    (Naval   Station). 

Complete  machine  shop.  Spec.  4518 
(concrete  footings  and  steel  frann 
now   being   constructed). 

Owner — United   State   Government. 

Architect — Owner. 

See    call    for   bldi^    under   Ofllcial    I'ro- 

liit.rsalH. 

A  public  auction  sale  will  be  held 
at  the  San  Francisco  General  Inter- 
mediate Depot,  Fort  Mason,  April  27. 
at  10  A.  M.,  at  which  time  surplus 
property  In  the  hands  of  the  Quarter- 
master will  be  sold  under  the  direction 
of  Michael  Tauber  &  Company,  auc- 
tioneers. The  sale  comprises  general 
supplies,  clothing  and  equipage,  leather 
and  harness,  textiles,  subsistence,  motor 
and  vehicles  and  engineering  material. 
Supplies  to  be  sold  will  be  opened  for 
Inspection    one   week    prior   to   sale. 

SAN  FRANCISCO — Until  April  25.  11 
A.  M..  bids  will  be  received  by  U.  S. 
Engineer  Offlce.  240  Montgomery  St., 
under  Order  No.  3681/S.P.  5.  for  fur- 
nl.shlng  and  delivering  wharf.  Rio 
VlHta.  S'lano  county,  500  lbs.  babbitt 
metal    and    200    lbs.    zinc   plates. 


WASHINGTON.  D.  C— C.  F.  Martin. 
Seaboard  Pldp..  Seattle,  at  $fi0,81S.  sub- 
mits low  1)1(1  to  Bureau  of  Yards  and 
Dock**,  Navy  Department,  to  extend 
Itullding  No.  36S.  at  Puget  Sound  Navy 
Yard;   time   to   complete.    179   days. 

SAN  FRANCIS<'CV-Untll  May  1.  lo 
\.  .M  ,  M<iH  will  he  received  by  Quarter 
ma.iter  Supply  Olliier.  I'ort  Mason. 
U'idi  r  Circular  22-.'>9.  for  furnishing 
and  delivering  brass  globe  valve;*; 
boiler  lilies;  10.S00  ilect  rolytc ;  400 
packing  boves;  P  se;.«  plate  holdliiK 
cinmps;  I'-SK  part.s  for  .Siew.irt  No.  1 
hor!>f  eni)lng  machines;  Hd'U  Ht\  bead 
machine  bolts;  1000  .ilobe  bolts;  48  S 
dor.,  cast  bronr.e  patMocks;  4  dor.,  stei-l 
padlockM  and  1  dor..  Ice  hand  saws, 

SAN  PIKC;0.  Cal.— W.  K.  Kler  «  onsn. 
Co..  Ist  National  Bunk  Bldg.,  Suf 
Pu-go.  w  iH  l<nv  bidder  a  I  $ll.'l.riOO  foi 
constructing  gui'  shed  and  Htnble  ii 
marine  base.  Relt  foiccd  concrete  con- 
iitrtictl'.ii :  pile  foumlat  Ion ;  .^ti-el  nn.i" 
irUhSCM.  Other  bids  were:  Wright  A 
Dorun.  ;-;an  Diego.  $117. POO;  Lanire  Jt 
Pcrgairom,  fllo.ooo. 


Saturday,    AP''«1    '^'^-    192^ 
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WASHINGTON,  D.  C. — Senator  Pitt- 
man  of  Nevada,  seeks  appropriation  of 
$175,000  to  construct  and  equip  board- 
ing school  for  Indians  on  150-acre  tract 
at  Elko,  Nevada. 


WASHINGTON,  D.  ('. — The  follow- 
ing: bids  were  receivi^d  under  Bureati 
of  Yards  and  Docks,  specilicatloi'.  4599. 
for  constructing  jrarage  at  )''oint  Loma 
and  coal  shed  at  Inlorior  Heach.  (^alif. . 

Miller  &  )i:ddlf»man,  401  Hancrofl 
Eldg.,  San  Dicfio,  Caiif.,  item  1,  $1,208, 
60   days;    2,   %\^\h\   W,    ri.223. 

A.  D.  Cole,  3263  I.OKAn  Ave.,  Sati 
Pieg-o,  item  1,  ?i,540.  25  days;  2.  $1,035, 
15   days:   3,   $2,.''>75.  40   days. 

Itiley  Sz  Petorson,  San  Diogo,  icem  1. 
$1,651,  35  days;  2,  $1,384,  30  d.tys;  3. 
$3,035.  -50  days. 

O.  A.  Grays,  item  2.  $1,640,  34  day.s. 


WASHINGTON,  D.  C. — Newbury  Blec 
Corp.,  724  S  Olive  St.,  Los  Angeles,  at 
$4342,  awarded  contract  by  Bureau  of 
Yards  and  Dock.s,  Navy  Department, 
to  install  lighting  fixtures  in  hospital 
at  San  Diego  Naval  base,  under  Spec. 
No.   4595. 


WASHINGTON,  D.  C— S.  B.  Sexton 
Stove  Mfg.  Co.,  500  Block  W  Conway 
St.,  Baltimore,  awarded  contract  by 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, to  furnish  and  Install  in 
naval  hospital,  San  Diego  Naval  base, 
kitchen  and  diet  kitchen  equipment, 
under  Spec.  No.  4596;  items  1  and  2  ac- 
cepted,   $19,693.77. 

SAN  DIEGO,  Cal. — Ne  Page  McKen- 
ney  Co.,  589  Howard  St.,  &an  Francisco, 
Hul/mitted  the  lowqst  bid  at  $34,400  to 
the  U.  S.  Bureau  of  Yards  and  Dock^ 
for  an  electrical  diuaributing  system  ai 
San  Diego  under  .Srecitication  No. 
4610. 


MARE  ISLAND,  Cal. — The  following 
bids  were  received  on  April  19th,  by 
the  Public  Works  Office  at  Mare  Island 
for  remodeling  and  rebuilding  the  two- 
story  brick  and  frame  quarters  cover- 
ing an  area  of  about  51'  x  72'  at  the 
Navy  Yard,  Mare  Island: 
Fletcher    &    Warren    216    Georgia    St., 

Vallejo,  $13,398;  75  days. 
J.   Pringle,   San   Francisco   and   Vallejo, 

$14/500;    75    days. 
Geo.    M.    Branchi,    Vallejo,    $16,986;    140 

days. 
U.  S.   Navy  Yard,  Mare   Island,   $17,000; 

75   days. 
Schultz     Constr.     Co.,     San     Francisco, 

$17,750;    70    davs. 
Oakland    Building    and    Mortgage    Co., 

$22,473;   75   days. 


HALLS  AND  SOCIETY  BUILD 
ING8 


Contract  Awarded. 

BUILDING  Cost,    $99,300 

LOS   ANGELES'.      1st   and   Chicago    Sts. 
Two-story  brick  lodge  building  116x140 
Owner — Hollenbeck   Masonic   Lodge. 
Architects — Arthur  W.  Angel  and  .John 

C.  Smith,  325  H.  W.  Hellman  Bldg., 

Los   Angeles,    associated. 
Contractor — May  &  Grimwood,  Inc.,  711 

Haas  Bldg.,  Los  Angeles. 


Figures  to  be  Taken  Shortly. 
SORORITY     HOUSE  Cost,     $25,000 

BERKELEY".  Alameda  Co..  Cal.     Durani 

Avenue. 
Two-story    frame    and    plaster   sorority 

hou;:e. 
Owner — Phi  Mu  Fraternity. 
Architect — W.  H.  Ratcliff  Ji..  1st  Natl. 

Bank   Bldg.,    Berkeley. 


Low  Bidder. 

GIRLS'  HOME 

SAN     FRANCISCO. 
Streets. 

Three   and   five-story      reinforced      con- 
crete and  brick  Girls'  Home  Bldg. 

Owner — Emanucl-El    Sisterhood. 

-Architect  —  Miss    .Tulia    Morgan. 
chants'  Exchange  Bldg.,  S.  F. 

Low   Bidder — Biirrett    .t    llilp.    918    Har- 
rison  St.,    San    Francisco. 
The    bids    ran    as    follows:       $137,199, 

$139,385;    $148,136:    $152,252    and    $155,- 

311.     The  contract  will  be  awarded  the 

end  of  this  week. 


Cost,   J137,199 
Laguna     nd     I'ago 


Ml 


Plans  to  be  Prepared. 

BUILDING  Cost,  $800,000 

SAN  FRANCISCO.  Golden  Gate  Ave., 
or  downtown,  not  decided. 

Class  A  club  building  (6  stories  or 
more). 

Owner — Knights  of  Columbus,  Califor- 
nia  Council   No.   880. 

Architect — Not  selected. 


Contract  Awarded. 

BUILDING  Cost,   $43,098 

PASO    ROBLES,    San    Luis    Obispo    Co., 

Cal.     Park  Street. 
Three-story    reinforced    concrete    lodge 

building. 
Owner — Odd  Fellows  of  Paso  Robles. 
Architect — H.  B.  Douglas,  Paso  Robles. 
Contractor — B.    Nommensen,    134    S    8th 

St.,  San  Jose. 
There  were  six  other  bidders,  as  fol- 
lows: D.  Wagner,  San  Francisco,  $43,- 
840;  Appleton  &  Davis,  Atascadero, 
$45,467;  J.  H.  Miller,  San  Jose,  $44,700; 
C.  J.  Bacher,  Atascadero,  $43,760;  J.  L. 
McLaughlin,  San  Francisco,  $48,750; 
and  W.  J.  Smith,  San  Luis  Obispo,  $43,- 
875. 


HOSPITALS 


Plans  Approved — Working  Drawings 
Being  Prepared. 

HOSPITAL  Cost,   $500,000 

SACRAMENTO,  Cal.  L  St.  between  28th 
and  29th  Sts. 

Six-story  and  basement  reinforced  con- 
crete hospital  building. 

Owner — Sutter  Horpital  Association. 

Architects — Frederick  H.  Meyer  and 
Johnson,  Bankers'  Invst.  Bldg..  San 
Francisco. 


Plans  Being  Figured. 

HOSPITAL,   ETC.  Cost,    $230,000 

LOS   ANGELES,    Cal.      Boyle   Avenue. 

Three  two-story  brick  buildings  with 
clay  tiie  roofs  (2  dormitories  and 
a  nospital  and  refectory  bldg.) 

Owner — Hollenbeck   Home. 

Architects — Morgan-Walls  &  Morgan, 
1124   Van   Nyus  Bldg.,  Los  Angeles. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— The  Board  of  Supervisors  of  San 
Mateo  County  received  the  following- 
bids  on  April  17,  1922,  for  the  comple- 
ting of  the  steam  heating,  ventilation, 
steam  boiler  plant  and  refrigeration 
for  the  new  County  Hospital  building, 
now  being  erected  at  BeresEord,  in  Sao 
Mateo  County,  all  to  be  in  accordance 
with  the  plans  and  specifications  as 
prepared  by  Will  H.  Toepke,  Architect, 
042  Market  St..  San  Francisco. 
I.  F.  McGowan  Co..  150  A  St..  San 

Mateo     $27,562 

Knittle-Cashel     Co 29,887 

Lawson    &    Drucker 32.310 

Turner   Co 32,798 

Engineers    Structure    Co 33.489 

J.  J.  McLeod 33.900 


HOTELS 


Seajregated   Figures   to    be    Taken    Next 

Week. 
SAN      FRANCISCO.         SW     Eddy     and 

Mason  Sts. 
Complete    6-story    and    basement    brick 

hotel  and  store  building,  158-rooms 

(only  the  four  walls  and  partitions 

have   been    completed). 
Owner — J.   K.  Prior   Estate. 
Lessee — Delia  Steele. 
Architects — Kenneth      MacDonald      and 

Maurice   Couchot,   234   Pine   St.,  San 

l'"rancisco. 
For    seven    years    the    structure    has 
stood  an  uncompleted  and  unused  shell. 
Architect  Earle  R.  Scott,  deceased,  pre- 
pared   the    original    plans. 


Contract  Awarded. 

ALTERATIONS  Cost.    $24,500 

STOCKTON.   San   Joaquin   Co.,   Cal.     N- 

Hunter  Street. 
Remodel     building  for     lodging     house 

and  stores. 
Owner — Morris    Bros.,    20    N-El    Dorado 

St.,  Stockton. 
Architect — None. 
Contractor — Cavalero  &  Dentoni,  412  E- 

Lafayette    St..    Stockton. 


Plans  Being  Tigered. 

HOTEL   BLDG.  Cost,   ) 

LOS   ANGELES,    Cal.      McCadden    Place 

and  Hollywood  Blvd. 
Eight-story      and    baseme'^t      Class      A 

hotel   building,  40x137. 
Owner — H.   H.  Christie. 
.\rchitect — Arthur    R.    Kelly,    1201    Van 

Nuy.s  Bldg.,  Los  Angeles. 

Contract    Awarded. 

FINISH    HOTEL  Cost.    $125,00u 

PLACE  RVILLE,      El    Dorado      Co.,    Cal. 

Rubican      River,      16     miles     from 

Placorville. 
Interior    finishing    for    75    room     franit 

hotel. 
Owner — A.    P.    T.    Elder,    Palace    Hotel. 

San  Francisco. 
Architect." — Geo.  C.  Sellon  &  Co.,  Matau 

Bidg.,   Sacramento. 
Contractor — A.    Love,    Shingle    Springs. 

Calif. 
Mr.  Love  is  purchasing  materials  for 
the  interior  finish  of  the  hotel. 


PUBLIC  BUILDINGS 


(.'ontiacts    Awarded. 

AQUARIUM  Cost,    $250,000 

SAX    FRANCISCO.      Golden    Gate   Park. 
I  vein  forced    concrete    and    stone    aquar- 
ium. 
Owner — California  Academy  of  Sciences 

Gift  of  Ignatz  Steinhart. 
Architect  —  Louis    P.    Hobart,    Crocker 

Bldg.,   San   Francisco. 
PliimMn^,  Heatlngr  and     Retrigevntion, 

to    Frederick    Snook,    596    Clay    St., 

ai    $35,805. 
Gl.ixlng  to  W.   P.   Fuller  Co..  Beale  and 

Mission  Sts.,  at   $9346. 
Plnstorins:  to  Peter  Bradley,   180  Jessie 

St.,   at   $16,720. 
Orn:iiiicntnl    Iron    to    C.    J.    Hillard   Co., 

inth  and  Minnesota  Sts.,  at  $4361. 
As  reported  before,  the  Excavating, 
Concrete,  Carpenter,  Structural  Tile, 
Sheet  Metal  and  Roofing,  Ornamental 
Tile  and  Marble  was  awarded  to  Clin- 
ton Construction  Co  ,  140  Townsend  St., 
at    $84,933. 

CHICO,  Butte  Co.,  Cal.— Until  April 
24,  8  P,  M.,  bids  will  be  received  by 
E.  T.  Williamson,  secretary  Bidw^ell 
Park  and  Playground  Commission,  for 
plumbing  work  and  installing  plumbing 
fixtures  in  dressing  room  at  5-mile 
dam  in  Bidweil  Park.  Spec,  may  be 
had  from  Cole  and  Brouchou,  Water- 
l.ind-Breslauer  Bldg.,   Chico,  architects. 

OROVILLE,  Butte  Co.,  Cal.— Citv 
Trustees  contemplating  erection  of  city 
hail  and  Jail  building.  J.  W.  Gibson, 
city    clerk. 


PITTSBURG,  Contra  Costa  Co.,  Cal.— 
The  Clerk  of  the  City  of  Pittsburg, 
received  the  following  bids  on  April 
18th.  for  the  construction  of  a  two- 
story  reinforced  concrete  City  Hall  and 
Firehouse,  from  plans  prepared  by  Ar- 
chitect Benj.  B.  McDou.gall,  3S1  Bu.sh 
street,  San  Francisco.  The  contract 
was  awarded  to  Cahill  Bros.,  110  Sutter 
street,    .'^.in    Francisco: 

Cahill  Bros..  S.  F. $46,950 

Howard   S.    Williams,   S.    F 51,352 

R.  W.  Littlefleld,  Oakland 51,466 

Seelino   &   Crlomba,   Pittsburg...    56,855 

Chas.  Stockholm  &  Son.  S.  F 62,000 

E.  T.  Leiter  &  Son,  S.  F 64,487 

Betz  (S.-   Mabrey.  Sacramento 68,614 


PALO  ALTO.  Snnta  Clara  Co..  Cal.— 
The  Library  Board  of  the  City  of  Palo 
Alto  received  the  following  bids  on 
April  ITth  for  the  construction  of  a 
one-story  reinforced  concrete  addition 
lo  the  library  building  on  the  corn?/ 
of  Hryant  street  and  Hamilton  nvenue 
IMans  were  prepared  by  Architect  Birge 
M.  Clark.  4  Cabrillo  avenue.  Palo  Alto. 
All  bids  were  taken  under  advisement. 
Barrett  &•  Hil],.  9i8  Harri.<on  St.. 

San   Francisco    $28,692 

.lolin    Mortrn,    San    Francisco 29.256 

Louis  J.  Cohn.  San  Fra:;oisco.  .  30.85ti 
\V.  C.  >'oGint>  ^-  Son.  Oakland..  34,897 
Informal     Ulds   for      Terra    Cotta      Tile 

RoofinK 
Gladding-McBean    Co.,     Crocker    Bldg., 

San   Francisco,   $2,283;   $2,850. 
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United       Material;^       '' <^       -^      F..     J2.32,- 
$3,150. 
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Saturday,    April    22,    19;:; 


\LiAMEDA,  Cal. — Only  two  bids  were 
received  on  April  18th  by  the  City  of 
AlamedH,  for  the  construction  of  a 
lomfort  station  in  Washingrton  Park  and 
thpv     vere    rejected    f.s    being    too    high: 

Western    Constr.    Co.,    S.    F J3650 

I.eo.  S.  Kuckendorfer    3878 

Vcw  bids   will   be   called  for. 


RESIDENCES 


ligurts    to   be  Taken   Next   Week. 

KESIDENCE  Coat,    | 

SAN  FRANCISCO.  Church  between 
23id   and    24th. 

Two-story  frame  and  plaster  resi- 
dence. 

Owner — N.    E.   Slsk. 

Architect — H.  C.  Baumann.  251  Kearny 
St.,    San    Francisco. 


Plans    I'.eing    Figured.  ,,  ,w.a 

RE.'^'IDF.NCP:  Cost,   $7.000 

SAN  FI{.\N«'l'5c"0.  London   and  Amazon 

Two-stcry   7-roon<   frame   residence  and 

gt  rage. 
Owner— Mr.  Morabigo. 
Architcet — nighetti     &     Hirschfeld,     12 

Geurv    St..    Pan    Franci.^co. 
Figures  are  being  taken  for  a  general 
contract. 


Plans    Being    Prepared. 

uesidencb: 

SAN     FIIANCISCO.       Santa 

and    St.    Francis    Blvd. 
Spanish   style   residence, 
owner — Francis  Neylan. 
Architect — Albert     Farr,      68     Post 

San   Francisco. 


Cost,    I 

Clara    Ave. 


St., 


ItESlDENCK  Cost,    I 

S.AN     KliANClSCO.       Santa     Paula     and 

Verba    Buena    Aves. 
'Jwo-story  frame  and  plaster  residence. 
Owner — Ellwood  G.  Barbltt. 
Architect— Earle    Bertz,    168    Sutter    St., 

San    Francisco. 


To    be   Done   by   Day's   Work. 

P.KSIDKNCE  Cost,    116,000 

SAN  FIIANCISCO.  N  Sea  CMff  Ave.  446 
W   2.5th. 

Two-Htury  and  basement  frame  resi- 
dence". * 

Owner — Allen  &  Co. 

Architect — Earle  B.  Bertz,  168  Sutter 
St  .    San    Francisco. 


Plans  I'ompleicd.  ,„„, 

DWELLING  f'fst,    »800<i 

SAN    FKAN'MSCO.      Santa    Ana    Avenue 
Between      .St.    Francis      Blvd.      an'l 
Portola   Drive. 
Two-story    and    basi-ment     frame    dwlg 
Owner — Janeite   M.    Wolfe.   914    Ist   Na- 
tional  Bank   BldK..  San    Franrisro. 
Archlte'i — L.    A.    Bryant,    :<8    6th     Ave.. 
Sun    FranclMCc. 


Plans    to   be    Prepared — To    be    Done    by 

Day's  Work. 

BUNGALOWS  Cost.    $ 

SAN  FRANCISCO.     Faxon  Avenue. 
Two    one-Htoty       frame      and      p'aster 

bungalows.  ..   ^     ,. 

Of^rier — JoHoph    Dobrodenka  and   O.    H. 

Ulsiman,  t;»    Hii'iscti  St.,  San   Kran 

Cisco. 
ArchHect  — OvsniTP. 

()\» !         '    '  'ig   I-'iKurcf*. 

Ki  Cost.   18600 

HA"  I  SCO.  a  Hiill)o«  Stieet    noai 
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lit     frum««     and 
( ;•    ro  im**      and 

sirhel,     Flood     nid» , 


.,,_...    .     riiiiv 

Han  FrnnclBco. 


I  I  c\    ';iii  ii.r    SI 


Trdrd 

foHl.   *7.20« 
.4nriln  <'l:irn   <  "o..  Cn' 


Ar.i :■  -.-1    .       1 

Han  .Inoe   HI'iK..  .-»»«  Joan 
Oontraetnr     II.     \     Spring,    Sunnyvale. 


Plans  Being  Figured. 

UESIDENCE  Cost,     JIO.OOO 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 
Two-story  frame  residence. 
On-ner — George   Friermuth. 
-xrchitccts — Wyckoff  &  White,  Growers 
Bank    Bldg.,    San    Jose. 
Figures   are    being    taken    for   a   gen- 
eral   contract. 

Plans    Being    Prepared. 

BUNGALOW  Cost.    ) 

SAN  FRANCISCO.     Forest  Hill. 
One-story  frame  and  plaster  bungalow. 
Owner — Roy   Gray. 

A rohltect— Harold  G.   Stoner,  First  Na- 
tional   Bank    Bldg.,   San    Francisco. 

Plans  Being  Prepared. 

BUNGALOW  Cost,    f 

SAN    FRANCISCO.      Forest   Hill. 
One-story  frame  and  plaster  bungalow. 
Owner — Augxistus   Linehan. 
Architect— Harold  G.   Stoner,   First  Na- 
tional   Bank    Bldg.,    San    Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    J9500 

SAN    FRANCISCO.      Forest   Hill. 

Two-story    frame    residence. 

Owner — Lawrence   Tharp. 

Architect — Harold  G.  Stoner,  First  Na- 
tional   Bank    Bldg.,    San    Francisco. 

Contractor — Jas.  Arnott,  4165  20th  St., 
San   Francisco. 

Contract   Awarded. 

RESIDENCE  Cost, $15, 000 

WVTSONVILLE,    Santa    Cruz    Co..    Cal. 

Two-story    frame    residence. 

Owner — Withheld. 

Architect — Wyckoff   &    White,    Growers 

Bank    Bldg.,    San   Jose. 
Contractor — E.      Porter      Smith,      Santa 

Cruz,   Cal. 


Plans  Being  Figured — Bids  Close  Apr. 
22     1922. 

RESIDENCE  Cost,    $6,000 

OAKLAND.  Excelsior  Ave.  In  Lake- 
shore   Highlands. 

One-story  frame  and  plaster   residence. 

Owner — Withheld. 

Architect — Chas.  W.  McOall.  Central 
Bank    Bldg..    Oakland. 

Contr.act  Awarded. 

TIKSIDENCE  Cost,     $li'.140 

SAN  FRANCISCO.  E  Sixteenth  Ave. 
75  N  Fulton  Street. 

Two-story  and  b.Tsement  frame  resi- 
dence. 

Ownei — Ernest    E.    Krefzschman. 

.\rrhitcct — Will  II.  Toepkr.  912  Market 
St.,  San  Francisco. 

Contractor — Wm.  L.  Terry.  14,''.fi  Wil- 
lard  .St..  San  Francisco 


Bids    Opened. 

RESIDENCE  Cost.   $16,000 

BERKELEY,  Alameda   Co.,  Cal.     Clare- 

mont    District. 
Two-story   frame"^-and   plaster  residence 
Owner — Mr.    Kltzmlller. 
Architect— Chas.      W.     McCall.     Central 

Bank    Bldg.,    Oakland. 
Walter     Mnrch,     Federal     Realty 

Bldg.,  Oakland    $16,700 

A.    J.    .McPhee,    Oakland 16,900 

A.    Cederborg.    Oakland 17,216 

I(.    P.    Nelson,   Oakland 17,6«0 

F.  Allen.  Oakland 18,887 

Marshall.    Oakland 24,072 

To   be   Done   bv   Dav's   Work. 
DWELLINGS  '"ost.  $2600  eaob 

HF.RKELEY.     Alameda     Co.     Cal.       No. 

1308   to   1328   67th  St. 
EUTht    one  .-^tory    fi-room    dwelllnKs 
Ovner — C.    M.    MaoGr'-iror,    470    ISlli    .St., 

Oakland. 
Architect — None. 


Conlrnci    Awarded. 

UFSIUK.NCE  «OHt.    $12,000 

SAN    FUANCISCO       W    LarkIn    87-r.    N 

I^ombaid. 
Two-story    ;»nd    bBSemir.l     fraiin'     i.si- 

dence. 
Owner      Uobrrt    F.    Atkins. 
ArehllTl— Knrlo    B.    Bertr..    1«8    Suiter 

.St.,   Son    Frnnclsoo. 
contnietor-     AHen  A  Co..   1«K  hMitt.r   .si.. 

.'■'nil    Franc liico. 


I'hiii-    r<  Ilia   Prepan  d. 

rv.  «"o»t.    $i:i.i'(i( 

I'o,    Hnnl.'i    Clarn    Co.,    Cal. 
I  frame  and  plaster  rcsldiMief 

(10    i'>oms,    3    bnthroomN   and    Iuim  - 
ment    (arable). 


Owner — Prof.    C.    F.    Tolman    Jr.,    6    Al- 
varado  St..  Campus,  Palo  Alto. 

Architect — John   K.   Branner.   2bl   Kear- 
ny St.,   Sail   Francisco. 
Plans    will     be    rendy    for    figures    in 

;!')ont    three  weeks. 


SCHOOLS 


Plans    Being   Figured — Bids   Close    May 

2,   1922.   6   P.   M. 

SCHOOL  Cost,    % 

POMONA.    Los    Angeles    Co.,    Cal. 
Two-story     and    basement    brick    high 

school. 
Owner — Pomona   Board  of  Education. 
Architect — AV.    H.    Weeks,    369    Pine  St., 

San   B"'rancisco,   and   Robert   H.   Orr, 

ISOl  Van  Nuys  Bldg.,  Los  Angeles. 
Figures  are  being  taken  as  follows: 
(1)  mason  work  and  cast  cement;  (2) 
carpentry  work,  including  mill  work, 
lumber  and  rough  hardware;  (3)  lath- 
ing and  plastering;  (4)  sheet  metal 
w  oi'k.  Plans  and  specifications  may  be 
obtaintd  on   deposit  of  $20. 


Plans   Bting   Figured — Bids   Close   Mai' 
12,   12  M. 

ALTERATIONS  Cost,  $ 

ELY,   White   Pine   Co.,   Nevada. 
Alterations      and      additions      to      high 

school. 
Owner — A\'hite    line    Ccunty    Board    o:" 
Education,     Virginia     J.  Carothers. 
Clerk.  Ely.  Nevada. 
Architect — F.     J.     DeLongchamps,     Ga- 
zette  BUlg..    Reno,   Nevada. 
See    call    for    bids    under    otUclul    pro- 
posal section  in  IIijm  iHxne. 


Contract  Awarded.  ' 

SCHOOL  Cost.    $7,000 

IIANFORD.   Kings  Co..  Cal       Visalia  St. 
One-story      brick   school      (1    classroom 

and    library). 
Owner — Chinese       School       Association, 

Harry    Lee,    Secretary,    11%    China 

St.,  Hanford,  Calif. 
Architect — Glass  &  Puiner.  Cory  Bldg.. 

Fresno. 
Contractor — Carl   Nelson,   Hanford,   Cal 


Plans    Being    Figured — Bids   Close    Ma> 

12,   1P22,  at  7  P.  M. 
SCHOOL  Cost,    $140,000 

STOCKTON.      San      Joaiiuin      Co.,      Cal. 

Victory  School. 
Two-story    brick,    concrete    and    frame 

school   (16  rooms,  kindergarten  and 

sewing  room). 
Owner — Stockton  Board  of  Education. 
Architects  —   Losekami     &     Clowdsley. 

Elks'   Bldg.,  Stockton. 
Supervising     Architects — Da\is-Heller- 

Pearce    Co.,    Delta    Bldg..    Stockton. 
Bids    are    being    taken    for    a    general 
coiUrfict    with    sejiarnte    bids    for   heat- 
ing and  ventilating. 

See   cull    for   hidK    under   Ofllolnl    I*ro- 
pomilB. 


Heating     Bid.s     AA'anted    -General     Con- 
tract   Awarded. 

ADDITION  Cost.   $ 

.STOCKTON,  San  Joaquin  Co.,  Cal. 
Brick,   concrete   and    frame   8-room   ad- 
dition   to    El    Dorado    School, 
owner — Cltv  of  Stockton,  Ansel  S.    Wll- 
llan's,    Secretnr.N     Bon  id    of    Educa- 
tion. 
.Architect — Frank  Mayo.  Yoseinile  Bldg. 

Stockton 
Genrmi   Cojitrnot   awarded   to  Shepherd 
&    Klle^,    Vnseniiie    Bldg.,   Stockton, 
at  $64,3;i9. 
Bids  for  the  heating  plant  will  be  re- 
ceived   until    May    12.    1922.    at    7    P.    M. 
Ser    nill    for    hidn   under   Ofllelnl    Pro- 

IIOHfllv. 

Flgure.s  to  be  tiiken  shortly. 

SCHOOL  Cost.    $68,000 

FBESNO,  Fresno  Co,,  Cal. 

.School    bnlldlnKS    (8   elHH««ror.mH   and   an 

auditorium). 
Owner-    HnrMow    Colony   .School    Dlst. 
Architect — Ernest      ,V      Kmnp       Kowcll 

Hldir..  Fresno. 

Plans  Being  Propar«Kl. 

SCHOOL  Coat.    $385,000 

OAKLAND.      26th    and    Filbert   Sts. 

Two-story  brick  hiKh  school  (voca- 
tlonui    high    BChooD. 

onnor- Oakland  Board  of  Kducatlon. 

}»ui>ervlsln|jr  Architects — C  W.  Dickey. 
367  12th  St..  Oakland;  and  J.  J. 
Donovan,  associate  architect.  Pa- 
cific Bldr .  Oaklaod. 
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Bids  to  be  Called  For  In  About  a  Week. 

SCHOOL  Cost,    $100,000 

LOS  GATOS,   Santa  Clara  Co.,   Cal. 

Two-story  frame  school  (16  class- 
rooms  and    an    auditorium). 

Owner — Los  Gatos  Grammar  School 
District. 

Architect — Wyckoff  &  White,  Growerg 
Bank  Bldg.,  San  Jose. 


Contract   Awarded. 

SCHOOL  Cost.    $59,924 

LODI,  San  Joaquin  Co.,  Cal.  Pleasant 
Ave.  and  Walnut  St.  (St.  Anne's 
Parish). 

One-story  reinforced  concrete  parochial 
school  (4  classrooms,  2  music 
rooms,  assembly  hall,  administra- 
tion suite;  the  banquet  hall  will  be 
in  the   basement) 

owner  —  Roman  Catholic  Archbishop, 
Edw.  Maher,   pastor. 

Architect  —  John  J.  Donovan,  Pacific 
Bldg.,     Oakland. 

Contractor — Joseph  Chirhart,  523  S  San 
Joaquin    St.,    Stockton. 


IMans      Approved  —  Advertisement      for 

Bids  Ordered. 
SCHOOL  Cost,    $109,600 

OAKLAND.      98th    Avenue. 
Two-story   brick    school. 
Owner — Oakland  Board  of  Education. 
Supervising    Architect — C.     W.    Dickey, 

357    12th   St.,   Oakland. 


Plans    Being    Figured — Bids  Close   May 

3,    1922,    8    P.   M. 
SCHOOL  Cost,    $42,000 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 

Pajaro    School    District. 
One-story     reinforced     concrete     school 

building. 
Owner — Pajaro    School    District,    Thos. 

S.    Hudson,    clerk,    R.    F.    D.    No.    2, 

Box    70,    Watsonville. 
Architect — Wjckoff    .^    White,    Growerg 

Bank   Bldg.,    San    Jose. 

Separate  bids  are  wanted  for  heating 

system;     phimbing    work    and    electric 

work.      Plans   may    be    had   from   clerk. 

Sec    CJlll    for    bids    under    Official    I'ro- 

po,>«al*i. 

Figures  to  be  Taken  Shortly. 

SC;H00L  Co-st,  i90,000 

LOS  ANGKLB&,  Cal.  Oastelsr  St.  School 

(SE  Yale  and  College  Sts  ) 
Two-story   brick   school,    132xf'6. 
Owner — Los    .Angeles    Board    of    iJduca- 

tion. 
Architects — Pierpont  &  Walter  S.  Davi.s, 

3215  W -Sixth  St.,  Los  A  ngeU.s. 


Plans   Being    Figured — Bids    Close    JMay 
3,   1922,  8  P.   M..  instead  of  Opril  2f1 
SCHOOL  Cost.    $200,000 

RICHMOND,    Contra    Costa    Co.,    Cal. 
Ninth  and  Bissel  Avenue. 
One    and    thrfte-story       reinforcod    con- 
crete and   hollow   tile  Junior     Hi.eh 
School  216x321. 
Owner — City   of   Richmond  School   Dist. 
Architect — Jas.     T.     Narbett,     910     Mac- 
donald  Ave.,   Richmond. 
Bids  are   being   taken   as  follows: 
(1)      General  Work:   Carpenter   work, 
excavation,    well    boring,    concrete    and 
cement   work,    steel    and    iron,   elevator 
>vork   and   interioi-   stone   work. 

p[ollow    Tile    and    Brick    Work. 

Lathing    and     Plastering. 

Sheet    Metal    Work. 

Roofing,   Composition    and    Tile. 

Painting. 

Plumbing-. 

Electric  Work. 

Heating  and  Ventilating  \\'ork. 


(2) 
(3) 
(4) 
(5) 
(6) 
(7) 
18) 
(Jt) 


Plans    Being-    Figured — Bids    Close    May 

3,  1922,  8  P.  M.,  instead  of  April  20. 
ADDITION  Cost,   $25,000 

RICHMO.XD,     Contra     Costa     Co.,     Cal. 

Nystrom  School.     * 
Four-room    :ind   audiioriurn    hollow    tiK- 

and  plaster  addition   to  school. 
Owner — City   of   Richmond   School   Dist. 
Architect — Jas.     T.     Narbett,     010     Ma<'- 

donald  Ave.,   Richmond. 
Bids  ,Tre   being  taken  as  follows: 

(1)  General  Work:  Excavating, 
concrete  and  cement  work  Uncluding 
reinforcing  steel).  Khcol  metal  work, 
carpenter  work,  iiousc  mover's  work, 
steel  and   iron,  .ma  electric  work. 

(2)  Plumbing. 

(3)  Lathing   and    Plastering. 

(4)  Roofing. 

(5)  Painting. 

(6)  Hollow  Tile  and  Brick  Work. 
(1)      Heating    and    Ventilating. 


$83,355 

83,700 

91,000 

were    also 


Contract  Awarded.  ...nnne 

SCHOOL  Cost,    1140,000 

OR^SS  VALLEY,  Nevada  Co.,  Cal. 

Two-story  reinforced  concrete  l?igii 
school  (18  rooms). 

Owner — Grass  Valley  High  School  Dist. 

Architect.'-- — Wm.  Mcoser  and  H.  B. 
Simpson,  As:;ociated.  Nevada  Bank 
Bldg.,    San    F.ancisco. 

GcnernI   Coiifractop — Howard      S.      Wil- 
liams,  185  Stevenson  St.,  San  Fran- 
ci.sco,   $7J,724. 
Other   bidders   were: 

Law  ton  &  Vezey,  S.  F 

R.  .AlcLeran.  S.   F 

Sampson  Co.,  S.  F 

The    following    contracts 

formally  a wardect: 

Heatlns  a»<1  Ventilating:  und  PlnmbinK 
awarded  to  [.uppea-Hawley  K- 
Thing,  906   7th  St.,  Sacramento. 

Rlfffricai  Work  lo  C.  W.  West  of  Grass 
Valley,   $5498. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
May  3,  bids  will  be  received  by  the 
Board  of  Education  for  erecting  new 
school  building  on  Fremont  Ave.  school 
site;  Robert  D.  Farquhar,  architect. 
Plans  may  be  obtained  at  secretary's 
ofllee,  730 'Security  Bldg.  Bids  will  be 
taken  separately  on  general  work, 
plumbing,  painting,  heating  and  elec- 
trical work.  Twelve  classrooms,  brick 
construction,  selected  common  ^brick 
exterior,  clay  tile  roofing,  pine  trim, 
maple  floors,  reinforced  concrete  stair- 
ways and  corridors. 


SAX 
tracts 
Works 
lencia 
struction 
$302,382; 


FRANCISCO — F'ollowing  con- 
awarded  by  Board  of  Public 
for  Horace  Mann  school  in  Va- 
st., near  23rd:  General  Con- 
to  Anderson  &  Ringrose,  at 
Lath  and  Plastering  to  J. 
Greenback,  at  $46,267;  Heating  and 
Ventilating  to  P.  J.  Enright,  at  $21,910; 
Plumbing  to  A.  Lettich,  at  $19,902; 
Electric  Work  to  Butte  Elec.  &  Equip. 
Co.,   at    $12,922. 

Louis  J.  Cohn  at  $15,889,  awarded 
contract  to  construct  exhibit  struc- 
ture  in   Ferry  Building. 

Brinish  hardware  contract  for  Galileo 
high  school  awarded  to  Joost  Bros.,  at 
$9,120. 

MARTINEZ.   Contra   Costa  Co.,   Cal.— 
Until    May   1,    9    A.    M.,    bids  will   be    re- 
ceived by  Joe  E.  Periera,  clerk,  Brlone* 
Valley    School    District,    to    erect    one- 
story    frames    chool;    plans    for    whicii 
are  on  file  in  office  of  County  Superin 
tendent    of    Scliools    at    Martinez.      De 
posit    of    $10    required    for   plans.      Cer 
tified  ehp.ck   $350,   payable   to   Board   ot 
Trustees    required    with    each    bid. 


TURLOCK,  Stanislaus  Co.,  Cal.— Until 
April  29,  7.30  P.  M.,  bids  will  be  re- 
ceived by  C?has.  V.  Lundahl,  clerk,  Tur- 
lock  School  District  to  construct  two- 
story  and  basement  addition  to  Haw- 
thorne Grammar  school.  See  call  for 
bida  under  ofHctal  proposal  section  In 
this   iHsae. 


SAN  FRANCISCO — United  Materials 
Co.,  Sharon  Bldg.,  at  $7965  awarded 
contract  by  Board  of  Public  Works 
for  roofing  on  Galileo  (North  Beach) 
high  school.  Western  Asbestos  and 
Magnesia  Co.  submitted  lowest  bid  for 
this  work  at  $7805,  but  claiming  a 
mistake,  the  Board  allowed  the  with- 
drawal  of   the   figure. 


A.  E.  Leitch 


Fred   Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

SucressorN  to  E.   S.  Warner 

Office   and    Warehouse: 

llUl  SECOND  ST„  S.ACR.IMEXTO 

Phone    Main   726 


SA.N  FRANCISCO— Until  May  8,  3  P. 
-M.,  bids  will  be  received  by  Board  of 
Public  Works  for  furnishing  and  In- 
stalling finish  hardware  in  Mission 
High  School  at  l&th  and  Dolores  Sta.; 
estimated  cost,  $8000.  Bond  of  $2000 
reouired  of  successful  bidder.  Speci- 
fications may  be  had  from  Bureau  of 
Architecture,    2nd  floor,   city    halL 


SACP.AMENTO,  Cal. — Architect  Ed- 
gar A.  Mathews,  Call  Bldg.,  San  Fran- 
cisco, selected  by  Board  of  Education 
to  prepare  plans  and  specifications  for 
the  completion  of  the  Sacramento  high 
school  as  originally  planned.  Comple- 
tion of  the  structure  will  cost  approxi- 
m.xtely    $750,000. 

STOCKTON,  San  Joaquin  Co..  Cal. — 
Until  May  10,  7  P.  M.,  bids  will  be  re- 
ceived by  Ansel  S.  Williams,  secretary 
Board  of  Education,  to  construct  a 
lO-room  brick,  concrete  and  frame  an- 
nex to  Jackson  school.  Separate  bids 
are  wanted  for  heating  and  ventilat- 
ing plant.  Wright  S£  Satterlee.  archi- 
tects. See  call  for  bIdM  under  official 
propo.sal    secfloii    In    this    Issue. 

PASADENA.,  Cal— H.  E.  Tabor.  la.'iO 
E.  Orange  Grove  Ave.,  Pasadena,  has 
been  awarded  the  general  contract  oii 
accepted  alternates  for  ertcling  the 
new  reinforced  concrelo  8-rjoiii  aii'J 
auditorium  Junipero  Serra  grammar 
school  on  S.  Fair  Oaks  .\ve.,  S  of  Cali- 
fornia St.,  Pasadena.  E.  O.  Nay  Co.. 
was  awarded  the  plumling;  lloagland- 
Lakin  Electric  &  Engineering  Co.. 
heating,  and  H.  R.  Miller,  wiring. 
Painting  contract  not  let.  Cyril  Ben- 
nett, 313  Kendall  Bldg^..  Pasadena,  is 
the  aichitect. 


SEATTLE.  Wash. — Architects  Lund- 
berg  &  Mahon.  Lumber  Exchange  Bldg. 
complete  plans  for  two-story  masonry, 
12-classroom,  assembly  hall  and  gym- 
nasium, school  to  be  erected  at  4142 
42nd  Ave.,  for  Holy  Rosary  Parish, 
Rev.  M.  J.  Callaghan,  pastor.  Work 
will  be  done  by  day  labor  and  sub- 
contracts.      Estimated     cost,     $85,000. 


LOS  ANGELES.  Cal.— Until  9  A.  M.. 
May  10,  bids  will  be  received  by  the 
Board  of  Education  for  erecting  new 
school  building  at  AVadsworth  Street 
school  site,  at  1027  E  38th  St.  In  Los 
Angeles.  Rea  &  Garstang,  architects. 
Separate  bids  on  general  work,  plumb- 
ing, heating,  painting  and  electrical 
work.  Ten  rooms,  2-8tory,  76x121  ft., 
brick  construction,  composition  roofing, 
pine    trim,    maple   floors,   etc. 

LOS  ANGELES,  Cal. — J.  F.  Atkinson. 
1102  Story  Bldg.,  Los  Angeles,  was 
awarded  general  contract  at  $177,500 
for  nev.'  "2-story  brick  and  reinforced 
concrete  building  at  McKlnley  Ave. 
junior  high  school  site;  Train  &  Wil- 
liams, 226  Western  Mutual  Bldg.,  Los 
Angeles,  architects.  The  contract  was 
awarded  on  the  original  bid  of  $182,000 
with  deductions  of  $3200  for  hand  plas- 
terinsr  and  $1300  for  alternate  venti- 
lators. Other  contracts  awarded  were: 
Steam  heating  to  Hoagland-Lakin  Co. 
at  $22,364;  plumbing  to  F.  J.  Donnelly 
at  $11,375;  painting  to  H.  H.  Mann  at 
?6354;  and  wiring  to  American  Elec. 
Construction   Go.   at   $8945.45. 


HAKERSFIELD.  Kern  Co.,  Cal.— 
Until  May  11,  7.30  P.  M.,  bids  will  be 
r'^ceived  by  Board  of  Education  to  con- 
struct additions  to  McKlnley,  Haw- 
thnri:e  and  Lincoln  school  buildings. 
Chas.  H.  Biggar,  First  National  Bank 
Bids;.,  Pakersfleld,  architects.  See  call 
(or  bidft  under  ofllcial  proposal  section 
in  this  Isme. 

LONG  BEACH,  Cal.— J.  C.  Bannister, 
903  N  Mariposa  St.,  Los  Angeles,  was 
low  bidder  at  $177,955,  on  the  general 
contract  for  the  Franklin  Junior  High 
School,  Long  Beach.  Other  low  bids 
were:  Hickman  Bros.,  plumbing,  $16,- 
31.<;  Frank  Davidson,  steam  heating, 
$11,315;  Alhambra  W.  P.  &  P.  Co.. 
painting,  $8000;  Pac.  Gas  Rad.  Co..  gas 
heating,  $7300;  Baty  Elec.  Co..  wiring. 
$7GS9;  and  International  Time  Co..  pro- 
gram clocks,  $253S.  Bids  referred  to 
architect  for  report  next  Mondav  night. 
John  C.  Austin,  1129  Baker-Detwilcr 
Bldg..  and  W.  Horace  Austin,  222  First 
Nat.  Bank  Bldg.,  Long  Beach,  associate 
architects.        Three      buildings:       main 
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building,  2-story,  24  classrooms,  cafe- 
teria and  dining  room  bulldinif  with 
3  clasrooms,  1-story;  and  a  1-story  shop 
building.  Brick  construction,  selected 
common  brick  exterior,  clay  tile  and 
composition  roofing;  pine  trim,  beech 
floors,  reinforced  concrete  corridors 
and  stairs.  A  complete  list  of  the  bids 
is   on   flic    in    this  office. 


-Vl. 


AI-HAMBltA,  Cal — Architects  AlU- 
.«!on  .^-  Allison,  1405  Hibernian  Bldp., 
L'>s  Angeles,  have  been  selected  to  pre- 
jiare  plans  for  new  grade  schools  to 
be  erected  at  Alhambra.  An  election 
will  be  held  May  8,  to  vote  1125,000 
bonds   for   the   work. 


GRASF'  VALLEY.  Xevada  Co..  Cal.— 
The  Board  of  Trustees  of  the  Gra.-^s 
Valley  High  School  District  received 
the  fblllowing  bids  on  April  10th  for 
the  general  contract  for  the  construc- 
tion of  a  two-story  reinforced  concrete 
hi?h  Fchool.  Plans  were  prepared  by 
Architects  Wni.  Mooser  and  H.  B.  Simp- 
son, .^ssociited,  Nevada  Bank  Bldg.. 
San   FranciFco. 

Howard   S.   Williams.   S.   F $79,724 

Lawton  &   Vezev.  S.   F 83,35.") 

R.    McLei  an.    S.    F 83.700 

Samp.'on     Co..     S.     F 91,000 

The  contract  was  awarded  to  Howard 
S.  Williams.  185  Stevenson  St..  San 
Francisco  The  following  contractr 
were   aho   formally  awarded. 

Hopling  and  ventilating  and  plumb- 
ing awarded  to  Luppen-Hawley  & 
Thing.    f'Ofi    7th    St.    Sacramento. 

Electrical  work  to  O.  W.  West  of 
(Jrass   Valley,   $5438. 

OAKLAND,  Cal.  —  The  Board  of 
Education  of  the  City  of  Oakland,  re- 
ceived the  following  bids  on  April  17th 
for  the  construction  of  a  two  and 
three-story  reinforced  concrete  hlgtti 
school  building  to  be  known  as  the 
•'trnivcrsity  High  School,"  to  be  located 
on  the  block  bounded  by  Grove  street, 
Ailcen  Street.  Dover  Street  and  Ffty- 
eight  Street.  Plans  were  prepared  by 
the  ConPtruction  Department  (C.  W. 
Dickey  In  charge),  Chabot  Hall,  11th 
and  Jefferson  Sts.,  Oakland.  All  bids 
were  taken  under  advisement: 
OenernI  >Vork — Including  Excavation, 
Concrotc,  Carpentry,  Miscellaneous  Iron 

Sheet    Metal    and    Built-up    Roofing 
Barrett    .4    Hllp,    918    Harrison    St.   San 

Francisco,  $326,916;   (1)   $14,312;   (2) 

$20,348; ''3)    $2,042;    (4)    $17,000. 
R.  W.  Llttlefleld.  Oakland,  $334,900;   (1) 

$12500;    (2)    $14,200;    (3)    $8,700;    (4) 

$4,700. 
K.      E.      Parker     Co..      San      Francisco. 

$360,800;     (1)     $12,000;     (2)     $18,000; 

(3)    $14,000;    (4)    $10,000. 
O     P.    \V.   Jen8(  n.   San   Francisco,   $378,- 

500:     n)     $5,000:     (2)     $11,100;     (8) 

$14,900;    (I)    $10,250. 
Henttnir 
Carl    T     Dof.ll,    467     21st    St.,    Oakland. 

$85,779;    (1)    $719;    (2)    $530. 
Scott  Co..  $3'J.9S4;    (1)   $744;    (2)   $571. 
W.    H.    PIc.ird.    $40,146:     (1)     $718;     (2) 

|4»8. 

Plumhlnir 
Carl     T.     Doell.     $24,789;     (li     $910;     (2) 

11.048. 
W.    H.    PIcard.    $26,496:    (1)     $936;    (2) 

$1,010. 
A.   Feldhammer.   $28,731;   (I)    $ ;    (2) 

Scotl    Co.,    $30,378;    (1)    $M6;    (2)    $1,061. 

PlaaterhiB 
T     n.    Hoxtnn.    S64     Mnndana    SL,    Oak- 
land.   $27,267;    (1)    $1300;    (2)    $1100: 

(«)    $18,500. 
Win.      Mnkin.      Oiiklnnd,      $28,900;      (1) 

1(9.200;    (2)    $23,900;     (3)    $15,000. 
n«0.  Dixon.  $29,400;   (1)   $250;  (2)   ftSOO: 

(8)    $1«,000. 
P»t*r    Bradley.    Han    Francisco.    $$1,900; 

(1)    $4047;    <2)    $2161;    fS)    $28,717. 
PalHtUs 
I:        Z^Mnnky.      180      Jesui©      gi..      San 

Fr>in<lMC0,     $14,100;     (1)     |1$'4;     (2) 

t«e6. 
D.     Zclln«k>,    Ban     Francisco,     $14,100; 

(1)    $816;    (t>    $071. 
A     Quandt   St  Son,  Ban    Francisco,    $11.- 

S«4:    (1)    $450:    (I)    $«»0. 


Electrical    Work 

E.    Uyan,    Clunie    Bldg.,    Saji    Fran- 
cisco,  $38,100;    (1)    $40,740;    (2)    $41.- 

274. 
Standard    Elec.    Co.,    $38,800;    (1)    ?2000; 

(2)    $450. 
XePage-McKenney      Co.,      $39,038;       (1) 

$2088;    (2)    $573. 
Newbery    Elec.    Co.,    $39,294;    (1)    $1686; 

(2)    $284. 
Turner  Co.,   $3y.980;    (1)   $21S0;   (2)   $680. 
Roberts   Mfg.    Co..   San    Francisco,    $40,- 

810;    (1)    $2094;    (2)    $670. 
Kingfc    Elec.   Co.,    Oakland,    $49,000;    (1) 

$1624,    (2)    $323. 

Tile    Rooflns 
Gladding-McBean     Co.,     Crocker     Bldg., 

San    Francisco,    $10,095;    (1)    $ : 

(2)    $ . 

United     .Materials    Co.,     S.     F.,     $10,976; 

(1)   $ ;   (2)   $ . 

Richmond     Roofing     Co.,     $11,822;      (1) 

$11,800;    (2)    $11,800. 

General  Kquipntent 
Schnebly  <X:  Hostrawser,  601  Jackson  St, 

Oakland,    $33,959. 
S.    Kulchar   &    Co..    $39,950. 
Oakland    Planing    Mill    Co.,    $55,300. 


One-story  reinforced  concrete  store 
building. 

Owner — Louis    R.    Lurle. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery  St  ,   San   Francisco. 


Plans  Completed — Awaiting  Final  Ap- 
proval. 

SCHOOL  Cost.  $ 

BERKELEY,  Alameda  Co..  Cal.  Long- 
fellow School  Site. 

One-story   brick   school. 

Owner — Berkeley    Board    of    Education. 

Architect — \Vm.  C.  Hays,  1st  National 
Bank  Bldg..  San   Francisco. 


STORES  AND  OFFICES 


Contract  Awarded. 

BUILDING  Cost,    $15,000 

SAN  FRANCISCO.     N  Howard  between 

5th    and    6tb    Sta. 
One-story     class     C     brick     mercantile 

building. 
Owner — J.   M.  Kepner. 
Architect — A.    A.    Cantin.    68     Post    St., 

San   Francisco. 
Contractor — Thos.   F.   Mulcahy,   180  Jes- 

."le   St.,   San   Francisco. 


Plans  Being  Prepared. 

STORES  Cost,    $26,000 

HEKKELEY,  Cal.  Telegraph  Ave.  and 
Channlng  Way. 

One-story  reinforced  concrete  store 
building    (7   stores). 

Owner — Telegraph  Avenue  Cptn. 

Architect— W.  H.  Ratollff,  Jr|,  First  Na- 
tional   Bank    Bldg.,    Berkeley. 


<  onstr>»ctlon    to   Start    Immediately. 
STORE,     ETC.  Cost,     $760,000 

O.VKLAND,  Alameda  Co..  Cal    K  Erond- 

way   150  N   17th  St. 
Three-story    relnforcod    concrete    store. 

oflicc  and   theatre  building, 
owner — Fox    Film    Ci)tn. 
.\ichitccih— M.    I.    Dlggs.    Ea.Hton    Bldg.. 

Oakland,    and    W.cks   &    Day.    Ph. - 

Ian  Uldg..  San'  F:anclHco. 
''ontractor — MacDonald    &     Kahn,     130 

Montgomery   St..   San    Francisco. 

Preliminary    Sketches    Prepared. 

.STORE  BLDO  Cost,   $ 

SAN    FRANCISCO.      N    Ellis    Stre.»t    171 

W    I'owell. 
Two-ftory     reinforced     concrete     stor» 

building. 
Owner — Walter  H.  Sullivan. 
Architect — Leo  J.   Devlin.   Pacini-   HMk  , 

San  Francisco. 

Plans  Being  Praparcu. 

l:rM,DINO  Cost.    $ 

SAN    FRANCiaCO.      N    Folsom    botwe<n 

nth  and   6th  Streets. 
tinr-story      reinforced      concrete      store 

building. 
Ownir-  Louis   U.    Lurle. 
Arrhlt.  ri— a.    Helman,   57    Post   St.,   San 

Kriinclsco. 

Plans  lU'lng  Prepared 

IimLDING  Cost.    $ 

HAN    FHA.VCItKX*.      N    Kolsi)m    hstwson 
5th    and    eth    8trs«U. 


Plans    Being    Prepared. 

STORE   BUILDING  Cost,    $86,000 

OAKLAND.       SW    TeUgraph     .We.    and 

Twenty-second   St. 
One-story      brick      store      building      (S 

stores   or   1    large   store). 
Owner — Fred    C.    Koerber.    505    5th    St., 

Oakland. 
Designer  —  Kenneth     McKensie,      1086 

Atiza    St..    San    Francisco. 
Contractor — Kenneth      .McKenzle,      1026 

Anza   St.,   San   Francisco. 
Mr,  McKenzie  will  erect  the  building 
on   a   cost-plus   basis. 

Plans  Being  Figured. 

STORE  BLDG.  Cost,   $25,000 

OAKLAND.  Alanu'da  Co..  Cal.     17th  St 

and  Broadway. 
One-stoiy  mczzanini.-  and  basement  re- 
inforced  concrete   ftore   building. 
Owner — Withheld. 

Architect — Mel  I.  Schvartz.  N-.'vada  Bk. 
Bldg.,  San  F'raiKisoo. 
Figures   are   beii>g   raken    for  a   gen- 
eral contract. 


Plans    Being    Prepared. 

OFFICE    BUILDING  Cost,    $160,000 

SAN  FI:aNCISCO.  NW  Taylor  and  O'- 
Farrell    Streets. 

Seven-story  reinforced  concrete  oflloe 
building. 

Owner — Jesse  H.  Stelnhart,  Morgan 
Gunsta,    Walter   Amsteln,    et.    al. 

Architect — Sam  Lightner  Hyman,  Fox- 
croft    Bldg.,    San    Francisco. 


Figures  Being  Taken  for  Grading. 

MARKET    BLDG  Cost,    $17,000 

SAN    FRANCISCO.      S    McAllister    78    E 
Webster  Street. 

One-story   and    basement   brick   market 
with    concrete    basement. 

Owner — A.  O    and  J    S;. snick. 

Architect — Mel    I.    j^ohwartz,    1202    Ne- 
vada  Bank   Bldg.,   San   Francisco. 
Bids  for  gradintr  ate  now  being  taken 

and      segregated    bids      will    be    taken 

later  on  other  v)ortlons  of  the  work. 


Contract    .\warded 

BRICK   BLDG.  Cost,    $16,000 

FRESNO.  Fresno  Co.    <  al.     Lot   17  Ptn, 

Lot   18  Blk   79. 
Two-storv   and   basement   brick   bldg 
Owner — H.  L.  Meilcn.  612  J  St.,  Fresno. 
Architects — Glass  &  Butner,  Cory  Bldg.. 

Fresno. 
Contractor — C.    P.    Kessllng.    3414    I^wc 

St.,  Fresno. 


Concrete  and  Carpet  ter  Work  .\warded 

OFFICE   HLlXt.  Cost,   $ 

:5.\N  FRANCISCO.  SB  Sutter  and  Tay- 
lor   Streets. 

Six-story  steel.  brick  a  id  concrete 
office  building. 

Owner — J.   S.   Morgan. 

Architect — M.  V.  Pollteo.  First  Naiional 
Bank  Bldg..  San  Francl."«co. 

Contractor— Harrolt  &  Hllp.  918  Harn- 
son  St..  San   Francisco. 

Steel    Contract    Awarded. 
STORES    &    OFFICES  Cost.    $110,000 

S.\N    FRANCISCO.     S    Market  S68  B  8th. 
Three-story   frame  and   concrete  ofTloes 

and  stores. 
Owner — A.  F.   Rou»seau,   110  Sutter  St. 

San    Francisco. 
Architect — D.     C.    Coleman,    110    Suttsr 

St.,    San    Francisco. 
S<«-el     awarded     to     The     Central     Iron 

Works,  full   Florida  St.     Other  sub- 

contriuts    will    be   awarded   shortly. 

Contnct  Awarded. 

BITILDINO  •  Cost,    $11,800 

OAKLAND.     NB  llrd  and  Webster  Sts. 
One-story   tils   store   building. 
Owner— Mary    E.    Chestnut,    1108    Wsb- 

ster  St..   Oaklsnd. 
Architect — None. 
Contractor — W.      C.      llsrshsll,      Bsoon 

Bldg.,  OsklsnA. 

Plans   Being    FlguriMl. 

.>^TORK     BLDG  Cost.    $-— -- 

MARTINEZ.      Contra    Costa    Co.,      Cal 

Ferry  St.  Ad)olnlng  Martinez  Hotel. 
One-story   hollow   tile   shoo  store   bldg. 
Q^nrr — It      K      K.tierer.    Ferry    Str«i't, 

MnrtlncB. 
\rchHeot — Not    Given 
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Official    Proposals 


NOTICE   TO    CONTRACTORS 


(High    School   Adaitlona) 

The  White  Pine  County  Board  of 
Kducation  will  receive  bids  nv  U*  12 
o'clock,  noon,  on  the  12th  day  of  May, 
1922,  for  the  construction  of  additions 
and  alterations  to  the  High  School 
building,  at  Ely,  Nevada,  according  to 
plans  and  specifications  furnished  by 
F.  J.  De  Longchamps,  Architect. 

Plans  and  specifications  may  be 
secured  by  local  contractors  on  April 
17th  at  the  office  of  Kd  Millard  &  Son, 
Ely,  Nevada;  outside  contractors  can 
secure  plans  fiom  F.  .T.  De  Longchamps, 
Architect,  Gazette  Bldg.,  lU>no,  Nevada. 
A  deposit  of  ten  doDars  will  be  re- 
quired lor  each  set  of  blue  prints  to 
guarantee  their  return;  deposit  will  be 
refunded  when  plans  and  speciflcations 
are   returned  in  good   condition. 

All  bids  shall  be  sealed  and  accom- 
panied by  a  certified  check  amounting 
to  at  least  fivo  per  cent  of  the  amount 
of  the  bid,  and  made  payable  to  the 
White  Pine  County  Board  of  Educa- 
tion; checks  will  be  returned  wiien 
satisfactory  bond  is  filed  and  contract 
signed. 

All  bids  shall  be  filed  with  the  Clerk 
of  the  Board  of  Education  at  its  ofiice 
in  the   High   School  Bldg.,   Ely,  Nevada. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

Authorized  by  White  Pine  "ounty 
Board  of  Education,  Ely.  Nevada,  this 
12th  day  of  April,  1922. 

ED.    MILiLARD,    Chairman. 
VIRGINIA    J.    CAROTHERS,    Clerk. 


NOTICE    TO    CONTR\CTORS    AND 
BUILDERS 


(School    Addition) 


NOTICE  IS  HEREBY  GIVEN  That 
sealed  proposals  will  be  received  and 
opened  bv  the  Board  of  Trustees  of 
the  Turlock  School  District,  Stanislaus 
County,  California,  up  to  7.30  o'clooh 
P.  iW.,  on  the  2»th  day  of  April,  1923, 
at  the  office  of  the  Clerk  of  the  Board 
of  Trustees  of  said  school  district  at 
104  West  Main  Street,  City  of  Turlock. 
California,  for  the  erection  and  com- 
pletion of  a  two-story  and  basement 
addition  to  the  Hawthorne  Gramma* 
School  in  the  above-named  district.  In 
accordance  with  the  plans  and  specifi- 
cations heretofore  made,  adopted  and 
on  file  with  said  clerk.  Bids  on  the 
general  construction  and  on  the  heat- 
ing system  will  be  received  separately. 
Plar-s  and  specifications  can  be  seen 
at  the  office  of  C.  V.  Lundahl,  clerk 
of    said    board,    at    Turlock,    California, 

All  bids  must  be  made  out  on  blank 
forms  furnished  by  saidi  clerk,  and 
must  be  accompanied  by  a  check  for 
not  less  than  five  per  cent  (5%)  of 
the  amount  bid,  payable  to  C.  V.  Lun- 
dahl, clerk  of  said  board,  and  certified 
to  bv  some  responsible  banking  house. 
This"  cneck  i.?  to  be  forfeited  in  the 
event  that  the  successful  bidder,  after 
having  been  awarded  the  contract,  falls 
within  ten  days  to  sign  the  contract 
and  furnish  a  good  and  sufflcient  bond 
as  required  by  law. 

Said  Board  reserves  the  right  to  re- 
ject  any   and   all    bids   submitted. 

Dated   this  14th  day  of  April.  1922. 
CHAS.    V.    LUNDAHL. 
Clerk   of  the   Board  of  Trustees  of  the 
Turlock  School  District. 
♦_ 

NOTICE     OK     ltE<'ElVIN<;     BIOS     FOR 

THE    CONSTRUCTION    OP    DRY 

CREEK     HlGHW-4y 

Pursuant  to  an  order  of  thv  Board 
of  Supervisors  of  the  County  of 
Stanislaus,  State  of  California,  made 
and  entered  on  the  11th  day  of 
April  1922.  notice  is  hereby  given 
that  sealed  bids  will  be  received 
by  the  undersigned  clerk  of  the  Board 
Of    Supervisors    of    Stanislaus    County, 


A  call  for  bids  published  In 
this  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  oHlcial  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


up  to  nnd  not  later  than  the  hour  of 
10.00  A.  M.  of  the  IHh  day  of  May,  1922, 

for  the  construction  of  a  plain  cement 
concrete  road,  16  feet  in  width,  and  5 
inches  in  thickness;  of  an  asphalt 
concrete  road  18  feet  in  width  and  5 
inches  in  thickness;  and  of  an  asphaltic 
macadam  road,  18  feet  in  width  and  6 
inches  in  thickness,  to  be  constructed 
on  the  following  described  road:  Be- 
ginning at  the  Modesto  City  limit  line 
at  the  easterly  end  of  "H"  street  and 
running  in  an  easterly  direction  along 
the  present  county  road,  or  more  com- 
monly known  as  ffie  Dry  Creek  road, 
a  distance  of  2  miles  (10560  lin.  ft.), 
in  the  Count  of  Stanislaus,  State  of 
California,  in  accordance  with  the 
plans  and  specifications  on  file  in  my 
ofTice,  where  the  same  can  be  inspected 
by  intending-  bidders  during  office 
hours. 

All  bids  must  be  accompanied  by  a 
certified  check  on  some  solvent  bank 
of  the  State  of  California  in  a  sum 
equal  to  ten  per  cent  of  the  amount 
bid,  conditioned  that  the  successful  bid- 
der will  enter  into  such  contract  and 
furnish  such  bond  as  may  be  required 
within  ten  days  after  such  award,  or 
failing  so  to  do  will  forfeit  the  amount 
of  such  check  as  liquidated  damages 
tor  such   failure. 

Bids  to  be  submitted  on  special  forms 
which  can  be  obtained  from  the  County 
Surveyor. 

The  Board  reserves  the  right  to  re- 
ject  any   or    all    bids 

C.    C.    EASTIN,    JR., 
Clerk    of    the    Board    of    Supervisors    of 
the   County   of  Stanislaus,   State   of 
California. 

April     19.    1922 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  nntll  2.30 
o'clock  P.  M.,  May  3rd,  1022,  for  con- 
structing a  portion  of  the  State  High- 
way System  in  Elko  County,  between 
Elko  and  Halleck — work  consisting  of 
Grading,  Construction  of  Culverts  and 
placing   Gravel   surface. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  Specifications 
secured  at  ofllce  of  undersigned.  May 
also  be  examined  at  the  County  Clerk's 
or  Division  Engineer's  office  In  Elko. 
Cash  deposit  of  fifteen  dollars  ($15.00) 
with  undersigned  required  for  copy  of 
plans,  which  will  be  refunded  on  their 
return  in  good  condition.  Bids  must 
be  on  proposal  form  of  Highway  De- 
partment, and  must  be  accompanied 
by  a  certified  check  in  the  amount  of 
5'7r  of  the  bid. 

Each  bidder  must  accompanv  his  bid 
with  a  certificate  from  a  Surety  Com- 
pany, duly  authorized  to  do  business 
in  this  state,  stating  that  such  Surety 
Company  will  provide  said  bidder  with 
a  bond  In  such  sum  as  Is  required  in 
and   in   accordanop    \sitii   the   provision.'- 


"f  .said  Specifications,  conditioned  for 
the  faithful  performance  of  the  pro- 
visions of  the  contract  and  specifica- 
tions. 

Right    is    reserved    to    reject    any    or 
all    bids. 

GEO.    W.    BORDEN, 
State   Highway   Engineer,   Carson   City. 
Nevada. 


NOTICE    TO    BIDDERS    ON    ADDITION 
TO    JACKSON    SCHOOL    BUILDING 


Notice  to  bidders  is  hereby  given 
that  bids  on  the  Jackson  School  Annex 
and  also  on  heating  plant,  as  per  plans 
and  specifications  on  file  at  the  office 
of  the  architects,  Wright  &  Satterlee, 
Bank  of  Italy  Building,  will  be  opened 
on  Wednesday,  Stay  10th,  1022,  at  7,00 
P.  M.,  at  the  office  of  the  Superinten- 
dent of  Schools,  corner  San  Joaquin 
and  Lindsay  Streets,  Stockton,  Calif. 

Bidders  may  bid  upon  either  of  the 
prepositions — the  general  construction 
work  or  the  Heating  and  Ventilating 
plant. 

The  Board  of  FIducation  reserves  the 
ri.ght    to   reject   any   or   all   bids. 

A  certified  check  for  ten  per  cent  of 
the  amount  of  bid  must  accompany 
said  hid. 

Dated     Tuesday,     April     18,     1922. 

By  order  of  the  Board  of  Education. 

By  ANSEL  S.  WILLIAMS. 

Secretary. 
^ 

NOTICE    TO    RIDDi:US    ON    THE    \KAV 
VICTORY    SCHOOL    HI  II.DINU 


('l'«o-Ntory  Brick,  (  oncrctp   nnd  I<''rnmr 
Structure)    .  . 

Notice  to  bidders  is  hereby  given 
that  bids  on  the  new  Victory  School. 
and  also  heating  plant,  as  oer  plans 
and  specifications  on  file  at  the  offict 
of  the  Architects,  Lost-kann  &  «^lowd- 
sley.  Elks,  Bldg.,  will  be  opened  on 
Friday,  Maj  121h,  1022.  at  7  P.  M..  at 
tho  t  ffice  of  th'.'  Superintendent  of 
Schools.  Corner  .San  Joaquin  and  Lind- 
say streets,  Stockton.  C.ilif 

Bidders  may  hid  upon  either  of  the 
propositions — the  general  construction 
work,  or  the  Heating  and  Ventilating 
plant. 

The  Board  ot  Education  loservcs  tht 
right   to  reject  any  or  all  bids. 

A  certified  check  for  ten  per  cent  of 
the  amount  bid  .nust  accompanv  said 
bid. 

Datod    Wednesday.   April    19th,    1922. 

}^.y  order  of  the  Bo.vrd  of  Education. 
By    ANSEL   S.    \MLL1AMS. 
.•^ecretai  >■ 

• 

STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORNI.*.  HIGHWAY  COMMISSION 


NOTICE  TO    C(».\TR ACTORS 


SEALED  PROPOSALS  will  be  re- 
tcived  at  the  office  of  «lie  California 
lllKhfvny  ConimiNKlon,  ,51.%  F^ornm 
lliifidlne:,  Sacramento,  Cal.,  until  2 
o'flock  P.  M.,  on  >l!\.v  l.'».  UI22,  a: 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  speciflcat  ons 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  aa 
follows: 

Colusa  County,  in  the  tt  wn  oi  Wil- 
liams. (III-Co:-7-B  and  i:,-.\).  about 
thr<»o-lerths  (0.3)  miUs.  in  length,  to 
lie  .''urfaced  with   asphalt  concrete. 

Kern  County,  between  Sections  -'.• 
and  30.  T.  31  S..  R.  28  E..  M.  D.  B.  &  ^:. 
and  Bakersfleld  ( V"l-Ker-4-C).  about 
ten  and  "nine-tenths  (10.9  miles  in 
i.nmli.  to  be  surfaced  with  asphalt 
concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  ;;nd  .spcoifioa- 
tions  may  be  obtained  at  the  said 
office  and  they  may  be  seen  •  at  the 
offices  o(  the  Division  Engineers  at  Los 


14 


BUILDING     AND     ENGINEERING     NBW8 


Saturday,    April    22.    1922 


Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineers'  offlcee  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno   and   L«8  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
••Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be   done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  Californ'a 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest of  the  State. 

NEWELL  D.  DARLINGTON, 
CHARLES  A.   WIIITMORE, 
GEO.   C.   MANSFIELD, 
California  Highway  Commission. 
AUSTIN    B.    FLETCHER, 

State   Highway    Engineer. 
C.    C.    CARLETON, 

Acting  Secretary. 
Dated  April  17.  19:;2. 


NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
reived  bv  the  undersigned  nntll  1.S0 
o'clock  P.  M..  May  3,  1923.  for  con- 
structing a  portion  of  the  State  High- 
way System  in  Humboldt  County,  be- 
tween five  (5)  miles  west  of  Valmy 
and  East  County  line — work  consisting 
of  grading,  construction  of  culverts  and 
placing   grravel    surface. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  at  office  of  undersigned.  May 
also  be  examined  at  the  County  Clerk's 
office  in  Winnemucca.  Cash  deposit  of 
fifteen  dollars  ($15.00)  with  underr 
signed  required  for  copy  of  plans, 
which  will  be  refunded  on  their  re- 
turn in  pood  condition.  Bids  must  be 
on  proposal  form  of  Highway  Depart- 
ment, and  must  be  accompanied  by  h 
certified  check  in  the  amount  of  5% 
nf    the    bid. 

Each  bidder  must  accompany  his  bid 
with  a  c<  rtlflcate  from  a  Surety  Com- 
pany, dul.v  authorized  to  do  business 
In  this  statf.  stating  that  such  Surety 
Company  will  provide  said  bidder  with 
a  bond  In  such  sum  as  Is  required  In 
and  In  accordance  with  the  provisions 
of  said  speciflcatons.  conditioned  for 
the  faithful  performance  of  the  pro- 
visions of  the  contract  and  specifica- 
tions. 

Right  is  reserved  to  reject  any  or 
;«11  bids. 

c.EO.   W.    RORDEN. 
State    Highway    Engineer,   Carson   City, 
Nevada. 


VOTIfK    'I'O     IIIIIOKUS    ON     HKATINii 
I'l.AN'l        «>l  i'ill'.        101.        DORADO 

s(  il(M/l.    Ill  II.DI.X; 

Notice  to  bidders  Is  hrreby  giveii 
that  bids  on  I  hi-  new  Kl  Oorado  School 
.\nne\  heatlnir  plant,  .-is  pf-r  plans  and 
Jipcclllrations  mi  lllc  at  the  office  of 
the  Arfhitffi,  Frank  Mayo.  Yosemlte 
nulldlni;.  «  III  lie  oinnfd  on  Friday. 
Mny  I2th,  IlKT:.  nl  7  I*.  .M..  at  the  offio' 
of  (he  Suin  rliil' iiihiit  of  Schools.  Cor 
tier  Sun  J'liKiulii  ami  Liiidsav  .-tlreels. 
i-'-tnckion,   Calif. 

The  Hoarfl  of  ICduratloii  reserves  Ihr 
riKliI    to   rc-Jrrt    niiv   or   all    bids. 

A  rcriined  ohcc-k  for  t<'n  per  cent  of 
the-  amount  bid  must  acctompany  saifl 
hid. 

Oalfd   Wednesday.   April   lOlh.   1922. 

Py  order  of  the  Hoard  of  Eudca- 
Hon 

By    ANE4EL   S.    WILTiTAMS, 
Secretary 

NOTICK   TO    fONTII.\CTOR» 

v.|ifi    li  I'lfU'O.SALS  IlidofMol 

T  for    .VtacIiliK-      Sl.op,    l'«»uri 

II  ■.  all.  ^pi  <lllcalluri   No.   4SItt." 

vv vfd    It  iIh    P.iirtiin  of  Yard.s 

1i  Dockrt.  Niivv  I».|  ariiii' lit.  WimhlnK- 
ton.  D.  ;*..  until  II  <>  .  I.xk  A.  M.  .Tun" 
7.  1922,  »n<l  'h<Mi  nml  ili-n-  publlrly 
«i'p«  n«'d.    for    romiiW'i  liitr    ni.iihlnf    Khfip 

III  Naval  OpM-atlnK  I'"  iXfviil  Rtu- 
lion),  r'-nrl  ll.-irboi.  11.  ..  iturrt't- 
rootlnKH  and  nl«<'I  :  ■  .pt  for 
li-nnif--')  arr-  iinli  r  .i.;  th<- 
rjov«Tiim«  nl  will  fun  .iitrh»»toi 
c«rlftln  other  maierliiln  i  liand  at  thi- 
Hit*;  the  contractor  Hill  furniNh  the  ro* 


mainder  required  and  will  erect  all 
nriaterials  and  complete  the  structure, 
which  will  have  reinforced  concrete 
walls;  steel  sash  and  doors;  cast-in- 
place  gypsum  roof  d'^cks  with  built-up 
asbestos  roofing;  an.i  complete  plumb- 
ing, fire  protection,  and  electric  light- 
ing systems.  Drawings  and  Specifica- 
tion No.  4518  may  be  obtained  on  ap- 
plication to  the  Bureau,  to  the  Com- 
jnandant.  Navy  Yard.  Mare  island. 
Calif ornia,  or  to  the  Commandant. 
Naval  Operating  Base.  Pearl  Harbor. 
Hawaii.  Deposit  of  a  ciieck  or  postal 
money  order  for  $20.  payable  to  tlu 
Chief  of  the  Lureau  of  Yaras  and 
Docks,  i.s  required  as  security  for  the 
safe  return  of  the  drawing.«!  and  speci- 
fication. L.  E.  GUEGORY,  (^hief  of 
Bureau.  March  !i.  19:i2. 


NoriO".     TO     UIDDKKS     AND 
CONTRACTORS 


Oiir-Ntory    Reinforced    Concrete    Struc- 
tnre,    942,000 


Separate  sealed  proposals  are  in- 
vited by  the  Board  of  Trustees  of 
Pajaro  School  District  in  and  of  the 
Ccunty  of  Monterey,  for  the  erection 
and  construction  and  completion  of 
a  school  building  in  said  school  dis- 
trict, for  the  installation  of  a  heat- 
ing system  therein,  for  the  installa- 
tion of  a  plumbing  system  therein, 
.and  for  the  installation  of  an  electric 
viring  and  lighting  system  therein, 
all  in  accordance  with  the  plans  and 
spocifioaiions  filed  with  the  said 
Board  of  Trustees  of  said  District, 
which  said  plans  and  specifications 
may  be  inspected  at  the  public  school 
house  in  and  of  said  Pajaro  School 
District. 

Every  proposal  must  be  accon\- 
panied  by  cash  or  a  certified  check 
pay.ible  to  th?  Board  of  Trustees  of 
said  Pajaro  School  District  equal  to 
ten  per  cent  of  the  amount  of  the 
proposal,  conditioned  that  the  con- 
tractor, whose  bid  is  accepted,  will, 
within  ton  days  from  the  date  of  no- 
tice of  award,  enter  into  a  contract 
and  give  good  .vnd  sufficient  bonds 
as  required  by  law  for  the  fulfillment 
of  tl:ii  same.  Said  contr.actors  shall 
each  furnish  a  good  and  sufficient 
surety  bond  issue  by  some  reputable 
Surety  Company.  conditioned  that 
said  contractor  will  pay  for  all  la- 
bo''.  m.atcrials.  supplies,  machinery, 
inijiU  n'.enls,  teanis,  provender  etc.,  in 
and  about  t!ie  work  of  const'-uction 
specified  in  his  contract  and  the 
p).ins  and  specifications  accompany- 
ing ti'e  same,  and  that  each  of  said 
contractors  shall  also  furnish  such  a 
nood  and  ."ufficient  surety  bond  in 
the  sum  of  twenty-five  per  cent  of 
tlu  contract  price  for  the  faithful 
pel  f'lrmance  of  his  contract  in  ac- 
cordance with  the  plans  and  speclfi- 
catlf.ns  accompanying  the  same;  said 
bonds  to  he  subject  to  the  approval 
u(  the  Board  of  "-^Trusteos  of  said 
School   District. 

In  case  of  a  failure  on  the  part 
of  the  bidder  to  enter  into  the  con- 
tra<;t  within  the  period  hereinbefore 
specified,  the  amount  of  the  deposit 
of  surh  bidder  will  be  forfeited  to 
suld  school  dl8tri:?t.  Upoii  the  exe- 
cution of  the  co;itract  and  approval 
nf  th»3  bonds,  the  deposit  will  be  re- 
turned to  (he  bidder.  The  deposit 
of  persons  other  than  the  one  to 
whom  the  av/ard  of  contract  In  mado 
will  be  returned  to  the  persons 
making  the  proposal  Immediately  af- 
ter the  contract  and  bonds  have  been 
''xocuted. 

lild.t  will  be  received  up  to  and 
Imludlng  May  third.  A.  D.  1922,  at 
8  o'clock  p.  m..  and  must  be  addressed 
to  Thomas  b  Hudson,  the  Clerk  of  the 
r.>>ard  of  Tri.steos  of  Pajaro  School 
DlMtrlct,  Watsonvlllo,  U.  F.  D.  No.  «, 
llox   70,  iiimI  endorsed  either, 

I'roposal  for  Installation  of  school 
buildInK  in  and  of  I'ajaro  School  Uts- 
trlcl," 

or 

"Proposdl  for  Inatalliitlon  of  hoat- 
Inv  system  In  school  buildlns  to  be 
constructod  In   Pajaro  School  District." 

nr 

"Proposal  fuv  Installation  of  plumb- 
ing sycloni  In  iicbool  building  to  be 
ronstniclei)  In   Pajaro  School  District." 


"Proposal  (or  the  installation  of  elec- 
tric wiring  and  lighting  system  In 
school  buildin?^  to  be  constructed  In 
Pajaro   School   District." 

Said  bids  may  be  delivered  in  per- 
.«on  to  the  Clerk  of  said  Board.  Said 
bids  and  proposals  will  be  opened  by 
said  Board  at  8  o'clock  P.  M.  on  the 
3rd  day  of  May,  A.  D.  1922,  at  the 
public  school  house  In  and  of  said 
district  on  the  Watsonville-Sallnas 
Public   Road. 

The  Board  reserves  the  rig'ht  to 
reject  any  and  all  bids  and  propos- 
als. 

By  order  of  the  Board  of  Trustees 
dated  .\pril  iTth,  \.  D.  1922. 

THOMAS   S.    HUDSON, 
Clerk   of   th^i   Board  of  Trustees. 
A.    T.    DRE>SSEU, 

Trustee. 
GEORGE  B.  KENNEDY, 

Trustee. 
As    and    constituting    the    Board    of 
Trustees   of  Said    Pajaro    School 
District. 


NOTICE    TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  That 
the  Board  of  Education,  Bakersfield 
School  District,  Bakersfield,  California, 
will  receive  sealed  bids  for  the  fur- 
nishing of  all  materials  and  labor  for 
and  the  erection  and  completion  of  the 
following: 

1.  Hawthorne  School  Unit  No.  2. 

2.  Additions  to  the  Lincoln  School 
building. 

3.  Additions  to  the  McKlnley  School 
building.  Said  bids  will  be  received 
up  to  7..10  P.  M.  of  the  11th  day  of 
IMay,  1022,  at  the  office  of  said  Board 
of  Education  in  the  City  Hall,  Bakers- 
fit  Id.    California. 

Bids  will  be  received  separately  or 
as  a  whole.  Bids  to  be  segregated  as 
follows: 

jeneral  contr.act,  plumbing^  heating, 
paintMig,   electric   work. 

Plans  and  specifications  for  the 
above  mentioned  work  are  on  file  with 
the  Clerk  of  the  Board  and  open  for 
the  Inspection  of  Bidders.  Copies  of 
said  plans  may  be  had  at  the  office 
of  Charles  H.  BIggar.  architect,  and 
the  work  will  be  done  under  his  su- 
pervision. Depo.sit  for  return  of  said 
plans    will    be    required. 

Each  bid  must  be  accompanied  by  a 
certified  check  In  the  amount  of  ten 
per  cent  of  the  amount  bid.  such  check 
to  be  made  payable  to  the  Bakersfield 
School  District  and  said  check  will 
be  held  as  evidence  of  good  faith  that 
the  8ucce.ssful  bidder  will  enter  Into 
contract  for  the  completion  of  the 
work  and  furnish  good  and  sufficient 
bond  therefore;  otherwise  such  check 
win    be    forfeited    to    the    Board. 

The  Board  of  Education  reserves  the 
right  to  reject  any  or  all  bids  or  to 
waive  an>-  Informality  In  any  bid  re- 
ceived. 

Dy  order  of  the  Board  of  Education, 
Bakersfield  School  District,  made  April 
13.    1922. 

HARUIET    W.    PEACOCK.   President. 

E.    R.   LONG.   Secretary. 


BUREAU  OV  YARDS  -VND  DOCKS, 
Navy  Department,  Washington,  D.  C. — 
Bids  are  wanted  until  .lune  7.  Spec. 
461S,  for  superstructure  for  new  ma- 
chine shoi>  .It  Peiirl  Harbor.  Doposlt 
for  plans,  $20.  For  Information  ad- 
dress  the  chief  of  bureau. 


IVOTKK   TO    CONTRACTOR.*! 


TRKASl'HY  DKPAKTMIONT.  .»--up.  i 
vising  Arehlteif.M  Ollloe,  Wn.shli.Bton. 
D.  C.  March  17.  IP'-'L' — SKALKI)  PRO- 
POSALS will  bo  opened  In  Ihls  ottlc.  at 
.'!  P.  M..  .Vnrll  28.  1922.  for  ni.  (al  sh. -ly- 
ing for  the  United  Stiite  Post  OMlce. 
CuHtoiu  Monvo.  and  Court  HoUHe  build - 
Inns  at  Honolulu.  T  H.  DruwIiiR.M  nml 
Mpecllleal  Ion."  liinj'  be  obtiilneil  from  Ih." 
."unorlnleiideiu  of  t 'oi>M(  ruetlon  of  thi> 
tiulldlng  at  Honolulu  T  H..  from  .f.  \^•. 
Roberts,  .'■^ilpei  vl.-<lnu  Supei  Intciidctit  of 
ronslnirtloii.  Room  40S,  Pn-tt  Office 
and  Court  Hoii'^r.  .San  Francisco.  Calif, 
or  at  thin  olfieo,  In  the  dlsrrellon  of  (he 
.Sup«»rvl(ilnK  Architect.  JAS.  A.  WET- 
MOnB.    Aotlng    .Supervising    Architect. 


Saturday.    April    22,   192? 
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BRIDGES,   DAMS   &    HARBOI! 
WORK 


YUn\  CITY,  Sutter  Co.,  Cal.— Until 
May  8,  2  P.  M.,  bids  will  be  received 
by  supervisors  to  rebuild  flooring  in 
Peathor  river  bridge  between  Marys- 
ville  and  Yuba  City — work  to  be  fi- 
nanced I>v  Sutter  and  Yuba  counties. 
Bids  will  be  taken  for  both  wood  and 
concrete  flooringr.  New  steel  beams  and 
steel  railings  will  be  placed.  Oscar 
Lanzendorf,   county   engineer. 

LOS  ANGELES,  Cal.— Until  11  A.  M., 
May  1,  bids  ^\Mll  be  received  by  the 
Los"  Angeles  Board  of  Supervisors  for 
furnishing  8000  crcosoted  piling  and 
8000  untreated  piling.  Certified  or 
cashier's    check    for    10%   required. 

PRESCOTT,  Ariz. — City  Engineer  Ar' 
Kline  has  been  ordered  by  the  Council 
to  prepare  plans  and  specifications  for 
a  bridge  over  Granite  Ore<Jk  to  link 
east  and  west  Piescott,  opening  the 
way  for  improvement  of  West  Gurlcy 
St. 


GLENDORA,  Cal.— O.  L.  Peterson 
l.'igO  W.  21st  St.,  Loy  Angeles,  sub- 
mitted the  low  bid  to  the  city  trustees 
for  constructing  a  reinforced  concrct-? 
reservoir.  150  ft.  diameter  16  ft.  deep, 
2,000,000  gallons  capacity,  involving 
5000  cu.  yds.  excavation.  Other  bids 
were:  L.  A.  Construction  Co.,  ?19,11T; 
Shcpard  &  Websr,  $1  it, 600;  .J.  C.  Ban- 
nister, $19,900;  E.  H.  Woltcrs,  $20.- 
638.36;  Chas.  E.  Fisher  Co.,  $20,173; 
Merceroau  Lridge  &  Constr.  Co.,  $20,900, 
Paul  H.  Khlors,  $21,::00;  Stanton  & 
Hubert.  $22,076;  II.  X.  Hannawalt, 
$23,050;  H.  G.  Klueman,  approximately, 
$23,000;  Frank  H.  Greene,  $23,875;  El- 
gar  T.  Wheeler  Co.,  $23,800.  Fr,3,nk 
Hudson,  $24,275;  F.  P.  Smrtli  bid  50c 
cu.  yd.  excavation.  The  four  lowest 
bids  were  taken  under  adviaemeirt.  O. 
A.   Gierlich.    Monrovia.    City   Engineer. 

PRESCOTT,  Ariz. — City  Engineer  Art 
Kline  has  been  ordered  by  the  Council 
to  prepare  plans  find  specifications  for 
a  concrete  dam  across  Banning,  creek 
in  the  mountiiins  south  of  the  city, 
adding  100,000,000  gallons  to  the  city's 
present  storage  capacity.  Bids  will  1u! 
called   for  within   two  weeks. 

LOS  ANGELES,  Cal. — Until  11  A.  M., 
May  1,  bids  will  be  received  by  super- 
vij-ors  for  firrnishing  County  Flood 
Control  District,  8000  piling  treated 
with  creosote,  and  8000  untreated 
piling. 


EL  CENTUO,  Cal. — No  bids  were  re- 
ceived by  Imperial  Irrigation  District, 
for  raising,  rock  revetting,  patrolliirg 
and  maintaining  Ockerson,  Saiz  and 
Volcano  I^ake  levees  in  Republic  of 
Mexico.  Work  was  ordered  dorre  by 
for-ce  account  under  superintendence  of 
Chief   Engineer    Ray    S.    Carberry. 


OAKLAND.  Cal. — llealy-Tlbbitts  Co., 
Main  St.,  San  F'rancisco.  at  $6770. 
awarded  contract  by  supervisors  to  re- 
place i)iles,  caps,  braces  and  wales  with 
necessary  hooping,  V)olting,  etc..  in  the 
fender  or  dolphin  piles  at  Wtebster 
street  bridge,  involving  5000  lin.  ft. 
creosotod  idles:  5.00  M  ft.  B.  M.  creo- 
soted  O.  P.  timber;  .-md  1.00  M.  ft.  B.  M. 
untreated  O.  P.  timber.  Other  bidders: 
Tibbitts-Pacifle  Co..  $6920;  .\.  W. 
Kitchen,    $7191. 


PORTUNA,  Humboldt  Co.,  Cal. — Un- 
til April  28,  6  P.  M.,  bids  will  be  re- 
ceived by  Geo.  R.  Lane,  town  clerk, 
to  construct  concrete  bridge  over 
Uohner  creek.  F.  A.  McKee,  town  en- 
gineer.   

P.IVEltSIDE,  Cal. — Until  10  A.  M., 
May  8,  bids  will  be  received  by  super- 
vi.sors  for  constructing  a  pile  trestle 
nridge  342  ft.  long  over  storm  drain 
at  Bell  crossing  on  the  Thermal-Mecca 
road-  also  for  constructing  pile  trestle 
bridge  45  ft.  long  over  26th  Ave.,  drain 
canal  on  Neighbors  Blvd.,  south  of 
town  of  Ripley.  Plans  and  spec,  may 
oe  obtained  from  County  Surveyor  A. 
C.  Fulmor.  D.  G.  Clayton,  clerk  o,. 
board. 

•  GLENDORA,  Cal.— O.  L.  Petersen, 
1599  W  21st  St.,  Los  Angeles,  submitted 
low  bid  to  city  trustees  for  construct- 
ing reinforced  concrete  reservoir,  150 
ft.'  diameter.  16  ft.  deep,  2,000,000  gal- 
lon capacity,  involving  500  cu.  yds.  ex- 
cavation. The  bid  was:  (1)  excavation, 
weir  boxes,  etc.,  50c  yd;  (2)  constructing 
reservoir,  $16,898;  (2a)  alternate  to 
jtem  2 — without  compartment  wall, 
$16,14S;  (3)  reservoir  with  center  com- 
partment wall,  including  excavation 
and  backfill,  etc.,  $19,634;  (3a)  alternate 
to  item  3 — with  center  compartment 
wall,  including  excavation,  etc.,  $18,- 
^8l'    (4)    two    reinforced    concrete    weir 

boxes,    $ ;    (5)    applying    14 -in.    coat 

srunnite,  instead  of  cement  wash,  $ . 

KENO,  Nevada — R  A.  Burrows,  Reno, 
at  $773.  awarded  contract  by  council 
to  construct  culvert  at  Reno  Light  and 
Power  Plant.  Other  bidders:  J.  L. 
Hopkins,  $961;  C.   R.   Hill,   $896. 

LOS  ANGELES,  Cal. — Frank  Hudson, 
Higgins  Bldg..  submitted  the  low  bid 
to  the  supervisors  Apr.  17,  at  $33,486, 
for  constructing  reinforced  concrete 
bridge  of  three  54-ft.  spans,  24  ft. 
roadway,  with  concrete  pier  sand 
abutments,  on  Workman  Mill  road,  over 
San   Jose   Creek. 

CALIFORNIA  —  As  previously  re- 
ported bids  will  be  received  by  State 
Highway  Commission  May  8,  to  con- 
struct in  San  Luis  Obispo  and  Santa 
Barbara  counties,  across  Cuyama  river, 
about  14  miles  east  of  Santa  Maria, 
a  bridge  consisting  of  one  200-ft.  steel 
truss  span  and  5  30-ft.  reinforced  con- 
crete girder  approach  spans  with  neces- 
sary pier,  abutments  and  bents. 
Project  involves:  one  steel  span,  200 
ft.  3  in.  center  to  center  of  end  pins, 
erected  in  place  and  painted  complete, 
except  reinforced  concrete  floor;  630 
cu.  yds.  class  A  Portland  cement  con- 
crete in  place,  in  pier,  abutments,  wing 
walls,    caps,    beam    over    pier,    approach 


SANTA  AXA,  Cal.— Until  11  A.  M.. 
April  25,  bids  will  be  recteived  by 
supervisors  for  constructing  two  tim- 
ber bridges  across  El  Toro  creek,  near 
El  Toro.  in  5th  Road  District.  Orange 
count.v.  J.  Ti,  MoBride,  county  road 
commissioner, 
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spans  and  floor  of  steel  span;  245  cu. 
yds.  class  C  Portland  cement  concrete 
in  place,  in  pier;  92  Douglas  fir  piles 
in  place;  16  reinforced  concrete  piles 
in  place.  Commission  will  furnish  re- 
inforcing steel,  in  straight  bars  cut 
to   lengths,   and  cement. 


IRRIGATION  PROJECTS 


Trs<'ON,  Ariz. — Applications  have 
!>een  made  to  the  board  of  supervisors 
of  Pima  county,  for  formation  of  irri- 
gation   districts   as    follows: 

.Jaynes  Irrigation  District,  embrac- 
ing 11  OS;  acres,  by  appropriating  waters 
in'ltilllto  and  Santa  Cruz  Valleys,  both 
surface  and  underground.  Petitioners 
are  \V.  A.  Knapp,  Matt  Wachter  and 
.1.    L.    Thigpen. 

Flfiwing  Wells  Irrigation  District, 
enibraciitg  2600  acres,  by  aijpropriating 
water.'^  in  Rillito  and  Santa  Cruz  Val- 
leys, both  surface  and  underground. 
Pelilloners  are:  Mrs.  William  Youn&, 
K.  S.  Lowe  and  J.  L.  McDowell. 


M.NRTINEZ,  Contra  Costa  Co.,  Cal. — 
County  Surveyor  R.  R.  Arnold  pre- 
paring spec,  for  irrigation  ditches  to 
cross  county  highways  in  eastern  sec- 
tion of  county  in  Knightsen  Irrigation 
District. 


LIGHTING  SYSTEMS 


PASADENA,  Cal. — W.  A.  McNally  Co., 
IOC  A\'  Colorado  St.,  Pasadena,  low  bid- 
der at  .$20,222,  for  constructing  under- 
ground electric  conduits,  ducts  and 
laterals  in  Grand  Ave.  and  portions  of 
other  streets.  Other  bids  were:  South- 
ern California  Electric  Co..  $23,333.33; 
M.  X.  Budenach,  $27,400;  R.  N.  Nikce- 
vich,  $29,600;   Edwin  A.   Irish,   $31,980. 

J'ULLERTON,  Cal. — Trustees  -leclart; 
intention  to  oonstri-ct  o!:rameiital 
lighting  system  on  E.  l,'i:ion  Avt..  and 
portions  of  seven  other  streets:  1911 
Act  aitd  1915  Bond  Act.  lien  F.  Dui)uy. 
City  Engineer. 

BUKEAU  OF  YAIiDS  AND  DOCKS, 
Xavy  Department,  Washington.  D.  C. — 
Bids  art'^  wanted  until  April  26.  Spec. 
4S14.  for  street  lighting  system  for 
naval  hospital  at  San  Dlego(  Calif. 
Deposit  for  plans,  $10.  For  informa- 
tiiin    address  the   chief   of   bureau. 


FAIRFIELD,  S-olano  Co..  Cal. — H.  C. 
Held  Co.  115  Mij..sion  street.  San  Fran- 
cisco, at  $5,600  awarded  contriicit  bv 
the  City  Trustees  to  install  3;i  vlec- 
ir-eliers  in  Texas  street.  Other  bidders. 
Globe  Electric  Works.  $800ii  ;nowlell. 
*>i.ooO:   T\arr.   $6,600. 


MACHINERY 


EUREKA  Humboldt  Co.,  (al.— Until 
April  29.  10  A.  M.  bids  will  be  receive  1 
iiy  Fred  M.  Kay,  Coanty  Clerk,  for  coi- 
plruciion  and  install.ation  of  stoaip 
lir  ilor  in  i-e\v  Tubercular  ;losi'ital  at 
the  county  hospital  grounds.  Specifi- 
c.itions  on   flic   In  office  of  t1  e  clerk. 

PASADENA,  CaL— Until  11.30  A.  M.. 
.Vpril  25.  bids  will  be  received  by  city 
clerk.  Bessie  Chamberlain,  for  6000  ft. 
6-in  and  6000  ft.  of  S-in.  cast  iron 
pipe,  with  necessary  fittings  for  use 
ill    water   department.  "     ' 

.MADEIRA,  Madera  Co.,  Cal.  —  San 
.l<>:iQuii>  Lig-ht  &-  Power  Co..  Paul  B. 
Wilson,  manager,  has  m.^de  contracts 
for  electric  powc  for  pumping  plants 
with  iwenty-three  ranchers  represent- 
ing   lis?    acres.      .\monsr    those    near 


Street  Re'Vaving-Now 

WHEN  the  Borough  Asphalt  Paving  Company 
of  Brooklyn,  N.  Y.  takes  a  contract,  it  does 
not  play  with  it.     The  job  goes  right  through. 

Ocean  Parkway,  Brooklyn,  shown  above,  is  a  wide 
and  important  thoroughfare.  The  three  Keystone 
Excavators  take  up  fifteen  inches  of  macadam,  curb 
to  curb,  at  the  rate  of  1000  cubic  yards  per  eight- 
hour  day.  The  street  is  left  to  the  exact  grade.  There 
is  no  roller  on  the  job. 

The  husky  Keystone  Model  4  Excavators,  with 
18-foot  bpoms  and  14  feet  of  horizontal  crowd,  handle 
this  work  as  such  jobs  should  be  handled  -now! 

Heavy  capacity  motor  trucks  remove  the  spoil. 
Asphalt  gangs  with  two  power  mixers  follow  up  the 
Keystone  shovels.  There  is  a  punch  that  means  rapid 
completion  and  profit.     The  job  moves. 


The  Keystone  is  a  eeneral  utility 
atram  shovel  with  all  the  efficiency 
of  specialized  design.  It  can  be 
equipped  with  three  readily  inter- 
changeable buckets,  Skimmer, 
Drop-Bottom  Ditcher,  and  Clam- 
shell. Write  for  new  illustrated 
catalogue. 


^H|HH^    TOADE  HARK    JfaHH^f 

XKEYSTONE/ 


KEYSTONE  DRILLER  COMPANY,  BEAVER  FALLS.  PA. 
170  Broadway,  New  York  Monndnock  Block,  Chicago  Joplin,  Mo. 


KEYSTONE 


'>  l)-7 
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Madera  are:  James  Walsh,  M.  C. 
Phillips,  C.  S.  Carpenter,  Noren  Bros., 
B'.  B.  and  A.  M.  Scott,  H.  Rudolph,  J. 
H.  Barnett,  P.  B.  Wilson,  H.  E.  and  C. 
A.  Lan&don,  Sayre  Ranch,  and  J  W. 
Henderson. 

LOS  ANGIOLKS,  Cal. — Bid.s  receive. 1 
by  Public  Service  Oonimi.ssioii  for  fur- 
nishing twenty-four  8-in.  hub  end  gal  , 
valves,  f.  o.  b.  2nd  and  Rose  Sts.,  follow. 
Fairbanke-Morse  Co.,  Pitt.sljurgf,  doubli 
disc  type,  26'>  lbs.,  delivery  in  3  to  .'i 
weeks,  $24.60  each.  Crane  Co.,  Cranf 
solid  wtidge,  237  ll>9.,  delivery  In  30  to 
45    days,    $22.50    each.  Smith-Booth- 

Usher  Co.,  Nelson  double  disc,  200  lbs., 
shipment  in  3  weeks  from  factory,  .^22 
each.  R.  D.  Wood  &  Co.,  Eddy  double 
disc,  290  lbs.,  delivery  in  4  weeks,  $36 
each.  Pacific  Pipe  &.  Supply  Co.,  double 
disc,  434  lbs.,  delivery  not  stated,  $24.82 
each.  S'hinn,  Holtz  &  Lyon  Cq.,  McNab 
double  disc,  290  Ib.y.,  delivery  in  40  days, 
$23  each.  N.  O.  Nelson  Mfg.  Co.,  Wal- 
worth double  disc,  delivery  in  20  day.s 
from  factory,  $25.25.  Mark,  LAlly  Co., 
Walworth  solid  wedge,  227  lbs.,  im- 
mediate delivery,  $27.  Republic  Sup- 
ply Co.,  Fairbanks  double  disc,  240  lbs., 
delivery  in  45  days,  $28.  Waterworks 
Supply  Co.,  Rennselaer  double  di.sc,  de- 
livery In  6  weeks,  $31.95.  Grinnell  Co. 
of  the  Pacific,  Kennedy  double  disc, 
pail  delivery  immediately,  balance 
fiom  factory  at  once.  Bids  taken  under 
advisement. 


LOS  ANGELES,  Cal.— Board  of  public 
works  approves  recommendation  of 
City  Engineer  John  A.  GrlfTin,  that  the 
city  appropriate  $153,000  for  construct- 
ing 3,000,000  gallon  capacity  treatment 
plant  at  Ballona  creek,  consisting  of 
2-story  reinforced  concrete  settling 
tanks  with  sprinkling  filters. 

LOS  ANGELES,  Cal. — Until  3  P.  M., 
May  2,  bids  will  be  received  by  public 
service  commission,  207  S  Broadway, 
for  1>U3  insulator.s  and  accessories 
Spec.  No.  269.  Jas.  P.  "Vroman,  secre- 
tary. 


delivery  one-half  In  May,  balance  in 
June.  American  Cast  Iron  Pipe  Co., 
(1)  $52.35  ton,  (2)  $48.35  ton;  16-ft. 
lengths,  $1  per  ton  extra,  f.  o.  b.  En- 
terprise  St    yard;   delivery   in   May. 

LOS  ANf;ELKS,  Cal. — Baker  Iron 
Works,  912  N  Main  St.,  submitted  low 
Ijid  to  public  service  commission,  at 
$2973, -for  one  35-ton  traveling  crane. 
Other  bids  were:  Northern  Engineer- 
ing Works,  $3525;  Whiting  Corp.,  $3650; 
I'awling  S.-  flarnlschfeger,  $4275;  Niles 
Bennett,  Pond  Co.,  $4400;  Cleveland 
Crane  &  Engineering  Co.,  $4765;  Union 
Iron  Works,   $5957. 

ANAHEIM,  Cal.— Until  May  11.  bids 
will  be  received  by  City  Clerk  Edw.  B. 
Merritt,  for  deep  well  pump  and  motor. 

LOS  ANGELES,  Cal. — Until  4  P.  M.. 
May  1,  bids  will  be  received  by  the 
Board  of  Education,  Room  5,  1437  S 
San  Pedro  St.,  for  dump  trucks.  Spec, 
on  file  at  purchasing  department.  Cer- 
tified check  or  bond  for  5%  required. 
\V.    E.    Record,    business    manager. 

EUREKA,  Nevada — County  Commis- 
sioners reject  bids  received  for  fur- 
nishing and  delivering  10-ton  tractor. 
Holt  Mfg.  Co.  bid  $5250,  and  Nevada 
Cadillac  Co.,  $5450.  Nevada  State 
Highway  Commission  will  furnish 
same  to  county,  one  10-ton  Holt  Ar- 
tillery type  tractor  for  $736,  f.  o.  b. 
Reno, 


LOS  ANGELES,  Cal. — Bids  received 
by  public  service  commission  for  5000 
ft.  of  12-in.  steel  pipe  were:  U.  S. 
Steel  Products  Co.,  $1.10  per  ft.  f.  o.  b. 
Pittsburg,  Matheson  joint  pipe,  27,773 
lbs.  per  ft.;  delivery  from  National 
Tube  Co's  factory  2  weeks  after  re- 
ceipt of  order.  L.  A.  Mfg.  Co.,  |J.69 
per  ft.  f.  o.  b.  cars,  Raymer,  Calif.; 
delivery  to  be  completed  in  95  days. 
Western  Pipe  and  Steel  Co.,  $1.58  per  ft. 
f,  o.  b.  Lo.s  Angeles  and  $1.63  f.  o.  b. 
Raymer  Calif.;  delivery  in  90  days  from 
date.  Lacy  Mfg.  Co.,  $1,501/^  per  fC  f. 
o.  b.  works,  and  $1.56  f.  o.  b.  Raymer, 
Calif.;  delivery  in  60  days  Baker  Iron 
Works,  $2,231/^  per  ft.  f.  o.  b.  works  and 
$2.29  per  ft  f.  o.  b.  Raymer,  Calif.;  de- 
livery in  7  weeks. 

Following  bids  received  for  (1)  60 
4-in.  standard  black  pipe  ooupliners. 
(2)  5000  %-in.  standard  galvanized 
beaded  malleable  street  ells,  and  (S) 
2000  1-in.  ells,  were:  Grinnell  Co.  of 
the  Pac,  (1)  54o  each,  (2)  $8.53  per 
100;  (3)  $9.72  per  100;  f.  o.  b.  2nd  and 
Rose  Sts.;  delivery  at  once  on  (1)  60, 
(2)  3000,  and  (3)  750;  balance  in  60 
days.  Fairbanks-Morse  &  Co.,  (1)  |66, 
(2)  $7.80,  and  (3)  $9.20  per  100,  f.  a  b. 
Los  Angeles;  delivery  from  factory  in 
4  weeks.  N.  O.  Nelson  Mfg.  Co.,  (1) 
63c  each,  (2)  $8.26  per  100,  and  (I) 
$9.25  per  100;  delivery  (1)20  and  (2) 
3800  at  once,  (3)  200  in  one  week, 
balance  in  20  to  30  days.  Thos.  Hav- 
erty  Co.,  total  of  $872.50;  immediate 
delivery.  Crane  Co.,  (1)  $64.73,  (2) 
$8,  and  (3)  $8.96  per  100;  one-quarter 
delivered  at  once,  balance  in  30  to  45 
days.  Smith-Booth-Usher  Co.,  (1)  $60.- 
SO,  (2)  $8,  and  (3)  $8.50  per  100  f.  o.  b. 
warehouse;  shipment  from  Philadelphia 
in  3  days  from  date  of  order.  Republic 
Supply  Co.,  (1)  53c,  (2)  .0754.  and  (8) 
.0864  each;  delivery  at  warehouse  in  10 
days.  Pac.  Pipe  &  Supply  Co.,  (1)  66c, 
(2)  7c,  and  (3)  9Hc  each;  immediate 
delivery. 

Followingr  bids  received  for  (1)  8000 
pieces  4-in.  B,  bell  and  spigot  cast 
Iron  water  pipe,  and  (2)  4000  pieces 
6-ln.  12-ft.  lengths  were:  Cast  Iron 
Pipe  &  Foundry  Co.,  (1)  $50.80  ton,  (2) 
$46.80  ton  (5  meter  lengths),  $47.80 
ton.  Delivery  on  cars  at  Enterprise 
St  yard.  Pac.  Pipe  &  Supply  Co.,  (1) 
$52.10  per  100  ft.,  (2)  $48.10  per  100  ft.; 


HUNTINGTON  PARK,  Cal. — Bids  sub- 
mitted to  city  trustees  for  supplies  to 
waterworks  department  were:  Lacy 
Mfg.  Co.,  45.1c  ft  8000  ft.  6-in.  steel 
riveted  pipe;  31.35c  ft.;  15,000  ft  4-in. 
pipe;  Western  Pipe  and  Steel  Co., 
$46.74  per  100  for  6-in.  pipe,  $32.25  per 
100  for  4-in.;  Baker  Iron  Works,  47%o 
ft  6-in.  pipe,  33.8c  ft.  4-in.;  Shinn, 
Holtz  &  Lyon  Co.  bid  only  on  valves. 
L.  A.  Mfer.  Co.,  48.20  ft  6-ln.  and  34.2c 
ft.    4-in. 


Separate  bids,  same  date,  for  similar 
improvements  in  Tokay  St.  between 
Sacromento  and  S.  P.  right-of-way,  and 
from  that  point  to  Central  Ave.,  and 
from  that  point  between  east  city 
limits.     L.   1'.   Barzellotti,  city  engineer. 


SA.V  JOSE,  Santa  Clara  Co.,  Cal. — 
A.  J.  Uaisch,  San  Jose  ,awarded  con- 
tract ]>y  council  to  improve  north  V4 
of  Santa  Clara  St.  between  26th  and 
iiTth;  .'isphaltic  concrete  pavement  with 
4-in.  concrete  base,  31c  sq.  ft.;  con- 
crete gutter,  30c  sq.  ft.;  concrete  box 
culvert,  $1.25.  Santa  Clara  St.  be- 
tween 28th  and  King  lioad;  concrete 
curb,  70c  lin.  ft.;  gutter,  30c  sq.  ft.; 
cemei't  walks,  20c  sq.  ft.  Wm.  Popp, 
city   engineer. 

OAKLAND,  Cal. — Council  declares  in- 
tention to  construct  cement  sidewalks 
in  Grove  .St.  between  22nd  and  36th 
and  other  portions  of  Grove  St.  Imp. 
Act  1911.  Protests  May  4.  W.  W.  Har- 
mon,  city  engineer. 


SEATTLE,  Wash.  —  Westinghouse 
Elec.  and  Mfg.  Co.,  Spokane  St,  and 
East  Marginal  Way,  Seattle,  at  $114.- 
S77  submits  only  bid  to  Board  of  Public 
Works,  for  furnishing  electrical  equip- 
ment to  be  installed  at  the  Gorge 
Creek  plant  of  the  Skagit  development 
project.  The  contract  will  involve  fur- 
nishing switchboards,  both  high  ten- 
sion and  low  tension  oil  switches, 
motor  generator  sets,  station  service 
transformers,    wires,    cables,    etc 


RAILROADS 


ELKO,  Nevada  —  Reports  received 
here  that  construction  will  be  started 
shortly  by  Idaho  Central  Railway,  on 
proposed  railroad  between  Rogerson, 
Idaho  and  Wells,  Nevada,  furnishing 
transportation  to  Contact,  the  center 
of  one  of  the  largest  mineralized  dis- 
tricts  in    the   country. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


.SAN  FRANCISCO— Board  of  Public 
Works  rejects  bids  to  improve  Edna 
St.  between  Marsten  and  Hemlock 
Aves,  Low  bid  submitted  by  A,  J. 
n.iisch,  $5,873. 

Bids  rejected  to  improve  Marston 
between  Edna  and  Balboa  Park;  low 
bid   submitted    by   A.    J.    Ralsch,    $5,820. 

Bids  rejected  to  improve  Judah  St. 
between  48th  Ave.  and  La  Playa;  low 
bid  submitted  by  E.  J.  Treacy,  $4,682. 

SAN  FRANCISCO— Pay  Improvement 
Co.,  Phelan  Bldg.,  at  $16,764,  awarded 
contract  by  Board  of  Public  Works 
to  improve  Paris  St  between  Ftance 
and    Italy. 


FRESNO,  Fresno  Co.,  Cal. — Council 
awards  contracts  for  street  work  as 
follows: 

California  Road  and  Street  Imp.  Co., 
Bank  of  Italy  Bldg.,  at  $5490,  to  Im- 
prove Clinton  Ave.  between  Wishon 
and  Moroa,  involving  22,200  sq.  ft. 
grading;  11,840  sq.  ft  paving;  1420  sq, 
ft.  gutter;  740  sq.  ft.  curb  and  3700 
sq.    ft.    sidewalk. 

Kuufield  &  Tompkins,  2225  Fresno 
St.,  to  construct  15,381  sq.  ft  slde- 
v/alk.s  in  E  St.  between  Merced  and 
Calaveras. 

Frederickson  &  Shannon,  Cory  Bldg., 
at  $1953,  to  improve  Alley  between  L 
St.  and  Van  .N'ess,  involving  7000  sq. 
ft.    grading    and    paving. 

Frederickson  &  Shannon,  at  $1953. 
to  grade  and  pave  7000  sq.  ft.  In  alley 
between  M  and  N  Sts. 


SEBASTOFOL,  Sonoma  Cc.  Cat- 
Warren  Construction  Co.,  RIalto  Bldg.. 
San  Francisco,  awarded  contract  by  the 
Trustees  to  pave  portions  of  Santa 
Rosa    p.venno    and    Main     street. 


SAN  FRANCISCO — City  i<:ngineer  M. 
M.  O'Shaughnessy  seeks  the  following 
appropriations  in  1922-2S  budget:  Es- 
planad?.  $150,000;  :ewere,  $438,500;  Kin- 
con  hill  suivey.  $5,000;  street  signs, 
$10,000,  underground  maps  (sewers). 
$3,000;  Evans  avenue  viaduct,  $40,000; 
street  repairs,  $5000;  streets  facing 
city  property.  $50,000;  Liberty  and  San- 
chez streets,  $37,000;  Collingv.ood  sirvei 
S34.000;  Douplaf,  street.  $1K,500.  Total. 
.?;791,00O. 


CARSON  CITY.  Nevada— Redmond  & 
I'afie.  Balboa  Bldg.,  San  Francisco,  at 
$23,717,  awarded  contract  by  state 
highway  commission  to  construct 
liighway  in  Douglas  county  from  6.06 
miles  north  of  Minden  to  S.43  miles 
north,  designated  as  Douglass  3-C-2-A. 
Other  bidders:  Wilmhurst  &  O'Day, 
San  Francisco,  $35,223.50;  Mullins  & 
Palm,  Salt  Lake  City,  Utah,  $34,232;  C. 
Miles,  Sacramento,  $29,067.50;  Kroft  & 
Bundy.  Odgen,  Utah.  $26,989.75;  M.  P. 
Armstrong.  Fallon,  Nevada.  $26,019.50; 
Xevada  (Contracting  Co..  Fallon.  Ne- 
\.ida,  $24,322.25. 

Wm.  N.  Strahan,  Portland,  Ore.,  at 
$35,149.  awarded  contract  to  construct 
highway  in  I'ershlng  county  from  Zola 
to  Humboldt  house.  Other  bidders: 
Mullins  &  Palm,  Salt  Lake  City,  Utah, 
$i2,832;  J.  H.  Causten.  Lovelock,  Ne- 
vada,   $42,605. 


LODI,  San  Joaquin  Co..  C^l— Until 
April  24,  8  P.  M..  bids  will  be  received 
by  J.  P.  Blakely,  city  clerk,  to  improve 
Sacramento  St.  between  Lodl  Ave.  and 
Spruce  St.;  grading,  combination  hy- 
draulic concrete  curbs  and'  gutters; 
paving  with  2  4-ln.  asphaltic  concrete 
base  with   1>^-In.   Warrenlte  surface. 


S.\N  FRANCISCO— Until  April  26,  3 
1\  M.,  bids  will  be  received  by  Board 
of  T'ublic  Works  to  Improve  Judah  St 
between  La  Playa  and  48th  Ave.,  in- 
volving 404  cu.  yds.  cut;  4S0  lin.  ft. 
concrete  curb;  2400  sq.  ft.  artlflclaJ 
stone  walks;  12,000  sq.  ft.  asphaltic 
concrete    pavement. 

Separate  bids,  same  date,  to  Improve 
Edna  St.  between  Marston  and  Have- 
lock,  involving  295  cu.  yds.  cut;  580 
lin.  ft.  concrete  curb:  3348  sq.  ft  arti- 
fi.-ial  stone  walks;  5700  sq.  ft.  asphaltic 
concrete  pavement  and  2812  sq.  ft.  con- 
crete pavement;  4  brick  catchbasins;  SO 
lin.  ft.  10-in.  culvert;  160  lin.  ft  12-in. 
and  30  lin.  ft  15-in.  sewer;  10  12-in. 
wye  branches;   1   brick   manhole. 

Separate  bids,  same  date,  to  improve 
Marston  Ave.  between  Edna  and  Balbo^ 
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I'ark,  involving  646  cu.  yds.  cut;  740 
.  lin.  ft.  concrete  curb;  4494  sq.  ft. 
artiflcial  stone  walks;  9382  sq.  ft.  as- 
phaltic  concrete  pavement.  M.  M. 
O'Shaughnessy,    city    engineer. 

C  ARSON  CITY.  Nevada — Following 
are  approximate  quantities  of  materials 
to  construct  10. S4  miles  of  highway  in 
Humboldt  county,  bids  for  which  will 
be  opened  by  state  highway  commis- 
•sfon.  May  3:  50,000  cu.  yds.  excava- 
tion without  classification;  140  cu.  yds. 
ola.-s.s  A  and  40  cu.  yds.  class  B  con- 
crete; 114  tin.  ft.  15-in..  312  lin.  ft.  18- 
in.  and  368  Hn.  ft.  24-in.  corrugated 
metal  pipe;  2s  monuments;  2  sign  posts; 
11.370  cu.  >  ds.  loading-  gravel;  18,770 
yd.  mile.s  hauling  gr.ivel;  63,616  sq 
yds.  gravel  (spreading);  10.84  miles 
preparing  subgrade  and  shoulders. 
(7co.  W.  Horden.  state  highway  engi- 
neer. 

LOS  AXGELKS  Cal. — Standard  Oil 
<'<\  .submits  only  iiid  to  city  purchasing 
agent,  at  $13.60  a  ton  for  furnishing 
asphaltlc  cement  during  onf>  year  for 
use    In   engineering   departmoit. 

OAKU.aXD.  ral. — ri.til  .\!)ril  27.  12 
M..  bids  will  be  leceivtd  by  Kugene  K. 
Sturgis.  City  Clerk,  to  inijirove  49lh 
avtnue.  betv^een  F.-12ih  and  E-14lh 
•streets;  grading,  construciior.  o;'  con- 
crete curbs,  gutters  and  sidewalks,  pav- 
ing with  oil  macadam,  concrete  cui- 
veits,  ct( .  \V.  W.  Harmon.  City  Engi- 
neer. 


?,  WaLL.\  \VALL.\.  Wash.  —  Council 
contemplates  expet.diture  of  $90,000  for 
street   and    sewer   improvcmcpts. 

.•^A.N'  DIEGO,  Cal — California  Con- 
st) uctioi  Comi)any  ri-cent'..v  awarder 
<;onlract  for  paving  Itoo.sovelt  Memorial 
Drive,  has  refused  to  enter  Into  con- 
tract until  suit  i^rought  by  one  prop- 
erty owner  to  c.oinp'-'l  city  to  l.ssut 
bonds  for  tho  improvement  has  been 
settled.  Under  present  laws  city  will 
Pfty  oiie-fourlh  of  cosi,  remainder  t'l 
be  assessed  against  abutting  property. 
Case   will    l>e   heard   April    24. 


OXNAltU.  '"ai. — Trustees  dt.clare  in- 
tention to  improve  portions  of  Fifth 
otrcit,  by  grading  di;d  paving  with  6- 
in.  corcrole;  Enteri)ri.se  street  by  graci- 
Ing  aiid  iiaving  with  5-ia.  concrete. 
Alley  l)ciwo>:n  E  and  K  streets,  froii< 
2iid  to  3rd  Sis  .  by  grading  and  paving 
Willi  4-in.  concrete;  .\  St.,  between  fitli 
aid  8th  Sts.,  by  grading  ard  pavinu 
with  Hsphaltic  concrete  wearing  sur- 
face oil  1-ii'.  eoMcrete  base;  B  St..  be- 
tw.-ei:  61  li  Mid  81  h  Sis.,  by  i^rading  and 
paving  with  IVi-iii.  aspha'.tic  concrete 
Wearing  siir;a<e  on  l-in.  bitumlnou." 
base;  and  con.'-'iruct ing  cement  gutters, 
curbs  and  walks  in  itorlicns  of  street.- 
named  and  other  htrects;  10  il  Atl. 
!-:sirriuel  «;.  lleni'Ott,  City  llngir.cer. 

MtKSNO.  Kr'-sni.  i'<...  Cal.  -  l.ntil  Ma> 
I.  :i:30  r.  M..  bids  will  be  received  by 
K.  V.  St.  Jeorge,  City  (.'Urk,  to  im- 
prove Mnnticlto  Ave.,  between  Haze.- 
w«  ofi  and  Fourth  streets.  Involvini; 
»fi.52t  H.|  ft.  grading;  Sl.l'.iO  su.  ft.  2'/^ 
In.  black  bus-  with  l',/-lii.  Warrenite 
lop  jiaveine.ii ,  2,ll.'>  lin.  ft.  curb;  5,12<i 
»<|.  ft.  gutter;  7.22U  «'|.  It.  walks;  32ii 
lit;  ft  12-ln.  and  :.<• »  lin.  fi  Ig-ln.  cor- 
rugated  culverts 

S'!perate  bids,  rami  date,  to  Improvi- 
I.iu-ernc  Lane  beiwe<n  Olive  and  Floro- 
•  lora  MlKet.  InvolviiiL;  .".lB'i7  sq.  fi, 
Hr.idlnp;  U'.SIiti  h<|.  fi  .•t';-ln.  nspnaltie 
\rif^  Willi  IV»-ln.  Wjirieiilie  iqp  pave- 
ment; 4.fi2!»  n<|.  ft.  gniier;  ';.4»8  lin.  ft. 
curb;  11,732  h-i  ft  walUi;  IOC  Hn.  fl. 
12  in.  ii-irugifMl  culveii;  ^  manholeh. 

Sepur.ite  liids,  huine  ilati-.  to  const  ruci 
7<ti  llii,  ft.  6-I11.  Nowi'i  and  one  man- 
ti(  le  III  lllock.i  8  and  21,  Hnxelwoil. 
Wm.  Ht"Hiiahnr,  City  i:nulni;er. 

MOUKSTO.  SlaitlMlaUK  Co..  Cal.— Uiili; 

April    2«.   K   I'.   M..   I.UIk   will   he   r*celv«  »^. 

bv    I,      ^     l.ove.   City    ri.ik     to    Improv 

>'  (1  venue,      let  •.veil      N'rolhani 

ir<l    cirffi"        'iradi.iR     pav- 

1  j-lli     Mtpli.'ill    I     ei.nerrie    bii.X', 

Willi  I',  111  W  iire|.|le.i;ill)lll|(ll'  MUr- 
favo,  oolui'li  iiiii.f,  fn.ll  tftillriM  nni| 
MiiImIIIhk     .rncrilu      ( ,M.ti  liolltf)      eleo.. 


with  1^-in.  Warrenite-Ritulitiiic  sur- 
face, concrete  curbs  and  gutters  and 
inrtalling  (Marbelite)  concrete  elec- 
troliers. 

Separate  bids,  same  date,  to  improve 
Sixth  street,  between  K  and  L.  streets, 
improvements  as  in  other  streets  with 
exception   of   electroliers. 

Separate  bids,  same  date,  for  similar 
improvements  in  portions  Oi"  Fairview 
avenue.  Pleasant  and  D  streets,  -jtc. 
with  exception  of  oJectroliers.  Geo. 
Freitas,  City  Engineer. 


I'LA.XADA.  Cal. — Plans  are  under 
way  for  a  road  district  in  I><  (iriind. 
I'ainsburg  and  Planada,  to  build  a 
highway  from  Lingard  to  Yosemiie 
highway  at  Plarada.  .Members  of  the 
Planada  committee  are  H.  H.  Rayiron  i. 
H.  E.  Hadley  and  H.   E.  Cronkite. 

GRASS  VALLEY,  Nevada  Co.,  Cal. — 
City  Trustees  plan  grading  and  paving- 
of  three  miles  of  streets.  Engineer 
W.  S.  F'ailey,  Monadnock  Bldg.,  San 
Francisco,  has  submitted  estimates  of 
cost. 


TRACY.  San  .Joaquin  Co.,  Cal. — 
Trustees  declare  intention  to  improve 
portions  of  North  D  St.,  by  grading, 
constructing  concrete  curbs  and  paving 
with  .'I'-ij-in  concrete  with  IV^-in.  top- 
ping of  natural  bitumen,  catchbasins, 
v.'ater  and  sewer  connections,  sewer  ex- 
tensions, manholes,  etc.  Imp.  Act  1911 
and  Bond  Act  1915.  ^V.  D.  Harrington, 
city   engineer. 

OROVILLE,  Butte  Co..  Cal. — Until 
May  3,  2.15  1*.  M.,  bids  will  be  received 
by  C.  F,  Belding,  county  clerk,  to  con- 
struct Biggs  Princeton  Road,  Rt.  6,  Sec. 
.A.  county  highway  system,  3.40  miles, 
involving  4000  cu.  yds.  unclassified 
grad  iig;  269,000  sq.  ft.  asphaltic  con- 
crete pavement  with  2'^-in.  base  course 
and  1Vi-in.  wearing  surface  or  269,000 
sq.  ft.  asphaltic  concrete  pacvement 
with  3 ',2 -in.  base  course  and  l^/^-in. 
wearing   surface. 

Separate  bids,  same  date,  to  con- 
struct Nelson  Blavo  to  Butte  Creek 
Road,  Ut.  10.  Sees.  A  and  B,  6.07  miles, 
involving  7,48S.O  cu.  yds.  earthwork 
without  classification;  11,029.0  tons 
broken  stone  surfaeing;  418.0  tons  as- 
phalt   oil   Grade   10   spread. 

Separate  bids,  same  date,  to  con- 
struct Rlctton  road,  2.99  miles,  involv- 
ing 5.1K7.0  cu.  yds.  unclassified  grad- 
ing: 6,420  tons  broken  stone  surfacing 
and  206  tons  asphalt  oil  Grade  E, 
spread. 

Harry    11,    Hume,    county    surveyor. 

CALIFORNIA— State  Highway  Engi- 
ne* r  .Austin  B.  Fletcher  has  recom- 
nu  nded  .«>even  forest  highway  projects 
to  be  paid  for  from  federal  funds  al- 
lotted to  (•aliforni.i.  They  are:  Cuy- 
ama  lateral,  section  from  west  line 
of  Santa  Barb;ira  natiimal  forest  e.ast, 
$200,000;  Big  Pine  to  Oasis,  section  to 
be  determined  later,  $100,000;  Auburn 
to  Verdi,  section  from  one  mile  west 
of  Cisco  to  SiimnfHt  of  Poiiner  Pass, 
13  miles  \\est,  $100,000:  nig  Bear 
\allev.  Ueep  Creek  cut-ofi",  San  Ber- 
nardino   County,    $168,697. 
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P.OlSi:.  Idaho— Col.  D.  P.  Olson,  di- 
rector of  Mureau  of  Highways  at  Boise, 
will  call  lilds  In  Immediate  future  to 
pave  13  miles  of  North  PacIHe  hlgh- 
w.iv  from  citv  of  Coeur  dAlene,  Idaho, 
wi-st  to  the  WashinKton  state  line.  In- 
volving apiiroxlinately  134,000  sq.  yds. 
t».ivenient;  estimatid  cost.  $400,000. 
Spec,  provide  for  a  20-ft.  road  and  bids 
win  lie  asked  for  both  brick  and  oon- 
crde    pavlnff. 

POMONA.  Cal.-  Untn  2  P.  M.,  .Ma.v  J 
bids  will  be  received  by  city  clerk,  for 
con.vtryicting  3('-lii  relnforctsl  conereto 
pipe  Mtorni  drain,  concrete  slllii  and 
citlverlH  In  (Jirey  Av«.  between  Herllo 
and  6lh  Kli".;  18-in.  reinforced  concreto 
pipe  with  convrele  hIIIm,  between  S\V 
euib  relnrn  of  Berile  St.  and  47  ft. 
H  if  IJerllc  St.;  rt\«  cement  eonetct.- 
r-itelib:iMlnN.  flvr  ceineiil  coinrpto  nml 
itifH  Iron  nianhole.H,  pill  \' 1  1-  ' 
'•'roehd'^.    city   tnglm  er. 

.*<T<)i  KTO.V.  .San  Jontiuin  Co..  Cnl 
Ciilll  .May  2.  3  P.  M.,  bids  will  bo  re- 
ceived bv  Fugrne  r>  Ornbnm.  county 
clerk,  for  I  .  (F..  .T. 
Mettler,  U.  .  1  let  No. 
'.  work  UMiii  ^''t  IflC", 
V    Vt    QtjftM,   ('■.\int\-  siirvpyor. 


JACKSON,  Amador  Co.,  Cal.— Until 
May  1,  8  P.  M..  bids  will  be  received 
by  trustees  to  improve  portions  of 
Main,  Water,  Vogan  and  Broadway 
streets.  Project  involves  47,216  sq.  ft. 
oil  macadam  pavement;  S61.9  Hn.  ft. 
brick  storm  drains  and  486  lin.  ft.  con- 
Crete  curb.  Ohm  an  Raab,  engineers, 
Stockton. 


FRESNO,  Fresno  Co..  Cal. — Until 
.May  5,  2  P.  M.,  bids  will  be  received 
by  D.  M.  F.arnwell,  county  clerk,  to 
pa-ve  5  miles  of  Shaw  Ave.,  a  part  of 
county  highway  system,  involving  6820 
cu.  yds.  earthwork  without  classifica- 
tion; 421. 1S5  sq.  ft.  3%-in.  asphaltic 
concrete  base  and  421,403  sq.  ft.  lV4-in. 
asphaltic  wearing  surface  (bids  will 
be  taken  on  two  t>pes  of  wearing  sur- 
face, .\  and  B);  estimated  cost,  $100,- 
000.     Chris.   P.  Jensen,  county  surveyor. 

EL  MO.VTE,  Cal. — Trustees  declare 
intention  to  improve  streets  as  follows: 
Columbia  St.  bet.  Main  and  Lexington 
Sts.;  Granada  Ave.  bet.  Main  :5t.  and 
P.  E.  tracks;  Amador  St.  bet.  Lexington 
and  Washington  Sts.;  AVashington  S't. 
bet.  Columbia  St.  and  line  of  lot  21. 
Tr.  2S96:  Lexington  St.  bet.  Lexingrton 
and  170  ft.  north  of  Columbia  St.; 
Brock  way  Ave.  bet  Hovt  and  Lexing- 
ton Sts.;  Hoyt  bet.  Columbia  and 
Brockway;  Tyler  St.  bet.  Columbia  and 
city  limits;  and  portions  of  Clemlnson 
and  Las  Flores  Dri\e.  Work  comprise* 
grading,  5-in.  cement  concrete  pa-"e- 
ment,  curbs,  and  5  ft.  walks;  also  8-in. 
vitrified  pipe  sewer;  1911  Act.  B.  B. 
Moore,  city  clerk.  Plans  have  been  or- 
dered and   bids  called  for  shortly. 

RIVERSIDE,  Cal.  —  The  Arlington 
sewer  has  been  abandoned  on  account 
of  controversy  over  bid  accepted.  City 
Engineer  Lee  Nafzgar  has  been  in- 
structed to  prepare  resolution  of  in- 
tention and  present  a  new  map  at  the 
next  meeting. 

MERCED.  Merced  Co.,  Cal. — Super- 
visors will  call  for  bids  about  May  2, 
for   road    work   as   follows: 

R.  D.  I.  No.  1,  22",^  miles  5-in.  as- 
phaltic macadam,  16  ft.  wide;  esti- 
mated   cost.    $249,800. 

R.  D.  1.  No.  2.  7  miles  5-in.  asphaltic 
macadam.  16  ft.  wide;  estimated  cost, 
$81,000.  .1,  F.  Mc5wain,  Merced,  en- 
gineer. 

SAN  KRA  NflSCO— City  Engineer  M 
.M.  O'Shnughnessy,  completes  spec,  to 
sewer  Holiister  Ave.  between  Grllllth 
nnd  Hawes:  estimated  cost,  $2350,  In- 
volving 600  lin.  ft.  12-in.  vitrified 
sewer;  IS  wye  branches:  1  brick  man- 
hole. 

Spec,  eomjileted  to  sewer  Peabody 
St.  between  Lelaiul  and  Visitation;  es- 
timated cost.  $1130,  Involving  300  Un. 
ft.  8-in.  vliiifled  pipe:  18  S-in.  wye 
brenches:  72  lin.  ft.  6-ln.  side  sewers. 
1    brick    manh<ile. 


CALIFORNIA -- Following  bids  re- 
<-eived  by  .Suite  llinliway  Commission 
.\prfl  17.  to  p.ive  with  bitumiiilzed  ma- 
cadam 11.7  miles  of  blRbway  in  .<^onoma 
county  between  Santa  Rosa  and 
Pelante:  Standard  Industrial  Engi- 
neering Cptn..  S.  F..  $158,210.50;  Grant 
Smith  .t  t^o..  S.  F.,  $169,366.50;  C.  11. 
and  A  \V.  Gorrlll.  Oakland,  $208,393.60. 
Fred  noOman.  Berkeley,  $207,369.40; 
Mlumnnkanz  .^i  A'ernon,  Stockton.  $212.- 
893;  W.irnn  Conntr  Co..  Oakland.  $220,- 
.^79.50:  Conner  .<•  Hansen,  .Santa  Rosa, 
$2J7.2.'!4.50  R.  .1.  Blanco  A  »v  J.  Taylor 
Vallejo.  $230,350,  Engineer's  estimatr, 
$209,784. 

I.OS  AVGKLl':?!.  Cal.— H.  E.  Cox.  305 
SliiVln  HIiIk.,  PiiMadena.  submitted  low 
bid  to  the  supervisors  at  $13,997.  for 
Improving  9O1I1.  91st  and  92nd  Sts.  be- 
tween P.iidlonR  and  Vermont  Aves.  In 
R.  D.  I.  No  201.  18O0  lin.  ft  Involving 
.'.446  eu.  yds  excavation,  4 SCO  Un.  ft. 
.xliaplng  :>nd  rolling;  KH8  ft.  curb;  32.- 
«79    si;.    ft     walk. 


SAN  FR.WCISiM).  Fay  I  inproveineni 
Co..  Phelaii  KMir..  at  $9ri.i:U  awarded 
riintocl  Uy  the  Hoard  of  Public  Works 
111  tnitirove  utreetM  In  Mission  Terrace. 
InNOlvIng  l'.,9Rt'  lin.  ft.  conrrrte  curbs 
and  300  R40  ^i|  fl  nsph.klt  pomrete 
pavfuipiit. 

CHy  Crnstr.  Co  .  C«U  Bldir..  nt  $2,429 
iwarded   e.>n tract    to   Improve   croiainf 
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of  Munich  and  Persia  avenues,  involv- 
ing 80  cu.  yds.  cut,  88  lin.  ft.  concreto 
curbs;  3,604  '.sq.  ft.  asphalt  concrete 
pavement;  30  lin.  fi.  12-in.  .sewer;  121 
lin.  ft.  10-in.  culvert;  4  brick  catch- 
basins  and  .'jr)4  sq.  ft.  artificial  ston*- 
sidewalks. 


SANT.\  ANA,  Cal.— Geo.  R.  Curtis, 
2440  E  26th  St.,  Los  Ang'eles,  submitted 
low  bid  to  supervisors  at  $45,810,  for 
constructing-  1%  miles  roadway  ('/^ 
mile  of  Willite)  on  Huntington  Beacli 
and  Westminster  Blvd.  Steele  Finley  bid 
$49,512.50.       Bids    rejected. 

SANTA  ANA,  Cal. — B.  K.  Ford,  407  W 
I7th  St.,  Santa  Ana,  awarded  contract 
at  about  $15,000,  for  improving-  Pine 
St.  between  Flower  and  Baker  Sts.,  in- 
volving 76, -^67  sq.  ft.  grading  and  pav- 
ing with  5-in.  concrete  and  belt  finish 
wearing  surface;  483  ft.  house  con- 
nection   sewers. 

George  H.  Curtis.  2440  E  26th  St., 
Los  Angeles,  awarded  contract  at  about 
$65,519,  for  improving  portions  of  S 
Parton  and  Van  Ness  Av&s.,  involving 
229,675  sq.  ft.  regradlng  and  paving 
with  l>^-in.  asphaltic  concrete  on  4-in. 
concrete  base;  1701  ft.  house  connec- 
tion sewers. 


MODESTO,  Stani.slaus  Co.,  Cal.— Un- 
til May  9,  11  A.  M.,  bids  will  be  received 
by  C.  C.  Eastin,  Jr.,  county  clerk,  to 
pave  2  miles  of  Dry  Creek  road.  Bids 
wanted  for  three  types  of  pavement 
J.  H.  Hoskins,  county  surveyor.  See 
cnll  for  bids  under  official  proposal 
neriion   in  tliiN  Issue. 

FLAGSTAFF,  Ariz. — Under  the  new 
law  enacted  by  the  present  special 
session  of  the  state  legislature,  city 
council  will  ask  for  bids  on  several 
types  of  paving,  various  forms  of 
bftulithic  and  concrete,  for  the  paving 
to  be  done  this  summer  on  residential 
streets  in  the  northeastern  part  of 
town. 


BEKKEI.EY,  Alameda  Co.,  Cal.— 
City  Engineer  C  L.  Huggins  i.s  pre- 
paring sijecifications  to  pave  Telegrai)h 
avenue  from  Bancroft  Way  to  Oakland 
I'ity   limits. 


SANTA  BARBARA,  Cal.— Council  de- 
clares Intention  to  improve  Canyon 
Perdldo  St.  between  State  and  Anacapa 
Sts..  by  grading;  paving  with  IMs-in. 
asphaltic  concrete  wearing  surface  on 
5-in.  concrete  base;  and  constructing 
concrete  gutters,  S*^  ft.  walks;  6-in. 
vitrified  pipe  sewers,  and  4-in.  side 
connections;   1911  Act. 

LOS  ANGELES,  Cal. — W.  D.  McCray. 
424  American  Bank  Bldg.,  awarded 
contract  by  board  of  public  works  at 
$46,325.45,  for  improving  portions  of 
Hyperion  and  other  streets,  involving 
120,819  sq.  ft.  grading,  oiling  and  roll- 
ing; 7960  ft.  curb;  42.159  sq.  ft.  walk; 
15,872  sq.  ft.  gutter;  54.706  S(i.  ft.  rough 
grading  to  grade  in  Hoovei-  St.;  50,281 
sq.  ft.  rouc^h  grading  In  Hyperion  Ave.; 
14.657  sq.  ft.  rough  grading  in  Sanborn 
.■\ve. ;  storm  sewer,  complete,  ($2000; 
storm  drain  complete,  $1000.  Engineer's 
estimate.  $48,075.71. 


niXTTBA.  Tulare  Co.,  Cal.— W.  P. 
Hanrahan.  Call  Bldg.,  San  Francisco, 
at  $408,536,  awarded  contract  by  trus- 
tees to  Improve  portions  of  Fresno,  M, 
Mariposa,  .T,  K  streets,  etc.  C.  E.  Sloan, 
Santa  Fe  Bldg.,  San  Francisco,  engi- 
neer. 


SAN  FRANCISCO  —  (Mly  Eiiginooi 
M.  M.  0"Shaughnes-sy  completes  speci- 
fications to  improve  42nd  avenue,  bet. 
Gabrillo  and  Fulton  strt^ets.  Estimated 
cost.  $1,050.  Invilves  1,200  lin.  ft.  con- 
crete curbs  and  24.000  sq.  ft.  asphalt 
concrete   pavement. 


OAKLAND.  Cal. — Council  plans  Im- 
mediate paving  of  Teleeraph  Ave.  from 
52nd  St.  to  Berkeley  city  line.  W.  "W. 
Harmon,   city   engineer. 


SAN  BIUTNO,  San  Mateo  Co.,  Cal. — 
Until  April  26.  5  P.  M..  bids  will  be 
received  by  Nettie  A.  Willits,  city 
clerk,  to  improve  portions  of  Hunting- 
ton Mills,  San  Anselmo  Ave.,  etc..  grad- 
ing, paving  with  waterbound  rock  ma- 
cadam base  with  asphaltic  oil  and  rock 
screening  surface,  12-ln.  vitrified  storm 
sewers;  brick  catohbasins,  etc.  Geo.  A. 
Kneese,  city  engrlneer. 


SAN  FRANCISCO.  —  Bids  received 
January  18  by  the  Board  of  Public 
Workb  to  improve  25th  Ave.,  between 
Irving  and  Judah  streets,  rejected  and 
new  bids  will  he  opened  May  3.  Pre- 
lect involves  900  cu.  yds.  cut;  1,200  lin. 
ft.  concrete  curb;  1,050  sq.  ft.  artificial 
stone  sidewalks;  24.000  sq.  ft.  asphalt 
ooncrete  pavement.  M.  M.  O'.Shaugh- 
nessy.   City   Engineei. 

SANT.A.  ANA,  Cal. — Geo.  R.  Curtis, 
2440  B  26th  St.,  Lob  Angeles,  awarded 
contract  by  supervisors  at  $17,244.50, 
for  constructing  1  mile  asphaltic  con- 
crete pavement  on  Grand  Ave.  between 
Buena  Park   and   Northam. 

LOS  ANGE7LES,  Cal. — Geo.  R.  Curtis, 
2440  E  26th  St.,  awarded  contract  by 
board  of  public  works  at  $10,329.24,  for 
improving  Madison  Ave.  between  Lock- 
wood  St.  and  Normal  Ave.,  Involving 
20,519  sq.  ft.  of  grading;  at  10.5c;  20,519 
sq.  ft.  Warrenite-bitulithic  paving  at 
25. 5c  ft.;  1222  ft.  curb  at  75c  ft.;  6293 
so.  ft.  walk  at  25c  ft.;  1222  ft.  gutter 
at   37c  ft. 


"WATTS,  Cal. — Until  8  P.  M.,  May  9, 
now  bids  will  be  received  by  City  Clerk 
Sarah  A.  Smith,^  for  sewer  system.  In- 
cluding treatment  plant  for  city  of 
AVatts,  1911  Act  and  1915  Bond  Act. 
Work  involves  97,338  ft.  6-in.,  18,151 
ft.  8-in.,  3111  ft.  10-ln.,  4949  ft.  12-in., 
3595  ft.  15-in.,  2105  ft.  20-ln.  and  4420 
ft.  24-in.  cement  pipe.  Koebig  &  Koe- 
big.  Title  Ins  Bldg.,  Los  Angeles,  en- 
i^ineers.  Work  was  previously  adver- 
tised and  contract  awarded  B.  D. 
Baucus  fit  $484,000,  but  was  not  signed 
by  him  within  the  time  required  by 
law. 

LOS  ANGELES,  Cal. — Martin  Brkich, 
X67  Cornwell  St.,  and  Nick  Bebek,  425 
78th  St.,  submitted  identical  low  bids 
to  the  board  of  public  works,  Apr.  17, 
at  $13,700  for  constructing  cement  pipe 
sewers  in  Ave.  34,  between  Glassell 
.\ve.  and  Marguerite  St. 


LODl,  San  Joaquin  Co.,  Cal. — Until 
8  P.  M.,  Apr.  24,  bids  will  be  received 
by  City  Clerk  J.  F.  Blakely  for  street 
work  as  follows: 

South  Sacramento  St.,  Involving  49,- 
682  sq.  ft.  114 -in.  Warrenite  on  2% -in. 
asphaltic  concrete  base,  55,125  sq.  ft. 
grading,  3110  lin.  ft.  curb,  3887  sq.  ft. 
gutters   . 

Tokay  St.,  involving  127,575  sq.  ft. 
1t;^-ln.  Warrenite  on  2',^ -in.  asphaltic 
concrete  base,  139,328  sq.  ft.  grading, 
6336    lin.   ft.   curbs,    7760   sq.   ft.    gutters. 

.All  work  under  1911  Act  and  1915 
Bond  Improvement  Act.  Plans  and 
spec,  obtainable  from  Citv  Engineer  L. 
F.  Barzellotti.  Certified  check  10%  re- 
quired. 


SA.VTA  ANA,  Cal. — Basich  Co..  2103 
2Rth  St.,  Los  Angeles,  submitted  the 
low  bid  to  supervisors  at  $17,237.39,  for 
constructing  2  miles  of  concrete  pave- 
ment on  Huntington  Beach  Blvd.  near 
Wintershurg.  Other  bids  were:  B.  R. 
Ford.  $19,216.37:  Graham  Bros.  & 
Bruce,  $21,619.47;  Wells  &  Bressler, 
$21,240.86:  Geo.  E  .Frisble,  $20,S57; 
Dillon,  Patterson  &  Brown,  $28,581.30. 
AM  bids  rejected  except  that  of  Basich 
Bros.  Co.  which  was  taken  under  ad- 
visement. 


CALIFORNIA- Until  May  15,  2  P.  M., 
bids  will  be  received  by  State  High- 
way Commission,  Forum  Bldg.,  Sacra- 
mento, to  surface  with  asphaltic  con- 
crete 0.3  miles  of  highway  in  the  Town 
of    Williams. 

Separate  bids,  same  date,  to  surface 
with  asphaltic  concrete  10.9  miles  of 
highway  in  Kern  county  between  Sees. 
29  and  30,  T.  31.  S.,  R.  28  E.,  M.  D.  B. 
and  M.  and  Bakersfield.  Austin  B. 
Fletcher,  state  highway  engineer.  See 
call  (or  Mds  under  official  proponal 
Mectlon  in  tlila  Issue. 


SANTA  BAUBAl^A.  Cal.— City  Mana- 
gpr  Fred  L.  .lohnston.  has  rejmrted  to 
the  council  that  the  estimated  cost  of 
necessary  extensions  to  water  system 
is  $240,000.  A  bond  issue  is  proposed. 
Further  action  has  been  deferred  as 
an  offer  of  $30,000  for  the  right  to  pur- 
chase water  at  surge  chamber  has  been 
made  by  residents  of  Monteclto.  The 
mayor  favors  use  of  the  fund.s  thus 
secured  for  extensions. 


MERCED,  Merced  Co.,  Cal — Until 
May  8  bids  will  be  received  by  City 
Trustees  to  Improve  34  blocks  of  Sts.; 
grading,  paving  with  1%-ln.  War- 
renite-Bltullthlc  surface  on  2>4-in.  and 
3*/i-in.  asphaltic  concrete  base.  C.  D. 
Martin,  city  engineer. 

DI.VUBA,  Tulare  Co.,  Cal. — de  Waard 
&  Cobham,  Granger  Bldg.,  San  Diego, 
at  $122,700,  awarded  contract  by  trus- 
tees to  construct  sewage  disposal  plant. 
Chas.  E  Sloan,  Santa  Fe  Bldg.,  San 
Francisco,    engineer. 


OAKDALE.  Stanislaus  Co.,  Cal. — 
Bids  for  half  the  city  paving  program, 
approximately  $50,000.  have  been  or- 
dered received  by  trusutees.  Geo. 
-Vfacomber,    city    engineer. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Hutchinson  Co.,  Hutchinson  Bldg.,  Oak- 
land, at  $9,419,  submits  low  bid  to 
council  to  improve  47th  St.  Other  bid- 
ders: L.  L.  Page,  $9914;  S.  C.  Rogers, 
$T714;   Frank   W.   Bilger,   $9748. 

Hutchinson  Co.  low  bidders  at  $5093, 
to  improve  4th  St.  Other  bidders:  S. 
C.    Rogers,    $5113;    F.    W.    Bilger,    $5256. 


.S.^N  .lOSE,  Santa  Clara  Co.,  Cal. — 
County  .Surveyor  Irving  Ryder  pre- 
paring spec,  for  extension  of  Union 
.\ve..  In  Supervisor  Dist.  5,  and  for 
improving  following  roads:  Alvlso 
and  Mountain  View,  Naglee  Ave.  and 
Cripitol  Ave.,  from  Alum  Rock  Ave. 
to    .Story    Road. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
Engineer  N.  iS.  Frost,  completes  spec. 
to  improve  Edith  and  Madison  Sts., 
above    Washington    St. 

CALIFORNIA  —  As  previously  re- 
ported, bids  will  be  received  May  8, 
by  State  Highway  Commission  for  pav- 
ing with  asphaltic  concrete  8.9  miles 
of  highway  in  Solano  countv  between 
Fairfield  and  Vacaville.  Involves  13.- 
400  tons  asphaltic  concrete  surface. 
Commission  will  furnish  broken  stones, 
sand,   stone   dust  and   asphaltic  cement. 

CARSON  CITY,  Nevada— Until  May 
3.  2.30  P.  M.,  bids  will  be  received  by 
State  Highway  Commission  to  grade, 
construct  culverts  and  placing  gravel 
surface  on  portion  of  state  highway 
between  Elko  and  Halleck  in  Elko 
county.  Geo.  W.  Borden,  state  high- 
\\ay  engineer.  See  call  for  bids  under 
nfflcini    proposal    section    In    this    issue. 

PETALUMA,  Sonoma  Co.,  Cal. — S.  E. 
Adams.  Petaluma,  awarded  contract  by 
council  to  improve  Edith  srt.  between 
East  D  and  Jefferson  Sts.,  grading, 
concretes-curbs  and  gutters,  macadam- 
ising with  broken  rock  and  oiled. 

OAKLAND,  Cal.- City  Engineer  W. 
A\  Harmon  completes  spec,  to  improve 
P.nnd  St.  bet.  45th  and  46th  Aves.,  bv 
grading,  concrete  curbs,  gutters  and 
sidewalks,  and  paving  with  oil  mo - 
cadam.     Imp.  Act  1911.    Protests  May  4. 

SACRAMENTO.  Cni. — Until  April  '7 
:t  P.  M..  bids  will  be  received  hv  R  B 
'"arlton.  City  Clerk,  to  improve  First 
.'ivenue  between  37th  and  Santa  Cru^ 
Way  by  constructing  concrete  curbs 
and  putters.  6  and  8-in.  vitrified  sewers 
grading  and  paving  with  asphalt  con- 
crete. 

Separate  bids,  '^ame  date,  to  improve 
foth  street,  between  H  and  E  streets 
by  constructing  concrete  curbs  and 
gutter.':  concrete  manholes.  6  and  8-in 
vitrilicil  sewers:  gr-idine  and  paving 
with  asphalt  concrete.  .-Mbert  Givan. 
City   I'Tnpineer. 


CARSON  CITY.  Nevada.— .\s  pre- 
viously reported  bids  will  be  received 
by  the  .''tate  Highway  Commission  on 
May  :'  to  construct  19.83  nnlcs  nf  high- 
w.iy  in  Elko  county  from  Elko  to  Hal- 
leck. P'-oject  in\olve.';:  ^i.iino  ou.  vds 
excavation  without  classification:  480. 
rMi.  >.!.«;,  Class  "A"  .-ind  1";;  cu.  vds.  Class 
•B"  ccincrote:  922  lin  ft.  15-in.":  1186  lin. 
ft.  18-in.;  216  lin.  ft.  24-in..  and  52  lin. 
f*  ;<0-in.  corrugated  metal  pipe:  1168 
lin.  ft.  wooden  gu.nrd  rail:  160  monu- 
ments: 1  sign  post;  ]"1.S3  miles  prepare 
subgrade  and  shouldeis;  31.730  cu.  vds. 
loading   i^ftvel;   71,400   yd.   ml    hauilnp 
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gravel;  01,730  cu.  yds.  spreading  sravol; 
moving  and  placing  structural  steel, 
10.400  lbs.;  painting  structural  steel. 
20no  sq.  ft. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
Until  May  1,  8  V.  M.,  bids  will  be  re- 
ceived by  A.  C.  Farris,  City  Clerk,  to 
improve  29th  street,  between  Cutting 
Blvd.  and  Potrero  avenue,  by  grading, 
paving  with  2-course  5-in.  asphalt 
concrete  pavement;  concrete  curb.s. 
gutters  and  sidewalks,  corrugated  or 
steel    and    cement      concrete,      culverts. 

PtC. 

Separate  bids,  same  date,  to  improve 
portions  of  Bush.  Pine,  Emeric  avenues, 
Hayes.  24th.  25th,  26th  and  27th  Sts.. 
by  grading,  paving  with  2-in.  quarry 
dust  base  and  1-course  asphalt  concrete 
pavement  4-in  thick,  corrugated  iron 
or  steel  and  cement  concrete  culverts; 
6-in.  vitrified  sewers,  etc.  H.  D.  Chap- 
man. City  li]nginper. 

PAN  FHAN<'IS."0 — Until  April  26.  :i 
P.  M.,  bids  will  be  received  by  the 
Board  of  Public  Work.s  to  restore  pave- 
ments displaced  in  opening  streets  and 
for  constructing  sidesewers  for  a  period 
of  one  year  commencing  on  date  of 
contract.  SpeciPcations  may  be  had 
from  City  Engineer's  office.  3rd  Floor. 
City    Hall. 

BURI.INGAME.  San  Mateo  Co.,  Cal.— 
Pacific  States  Construction  Co.,  Call 
Bldg..  San  Francisco,  at  approximately 
$91000  .-submits  low  bid  to  the  city 
trustees  to  Improve  streets  in  Burlln- 
game   Terrace. 


OAKLAND,  Cal. — Until  April  27,  12 
M.,  bids  will  be  rt^ceived  by  Eugene  K. 
Sturgis,  City  Clerk,  to  improve  49th 
street,  between  12th  and  E-14th  streets 
by  grading,  concrete  curbs,  gutters, 
sidewalks,  culvert.^  and  paving  with  oil 
macadam. 

Separate  bids,  same  date,  to  improve 
76th  street,  between  E-14th  and  Rus- 
dale  by  grt?din.e:,  construction  of  con- 
crete curbs,  gutteis  and  si  lewalks  an-l 
pavinfr  with  oil  macadam.  W,  W.  Har- 
mon,  City   Engineer. 

DINUBA,  Tulare  <"o.,  Cal. — \V.  F. 
Hanraban,  ('all  Bldg.,  San  Francisco, 
at  approximately  $37,000  awarded  con 
tract  to  improve  streets  in  District  No. 
14.  C.  E.  Sloan,  Santa  Fe  Bldg.,  San 
Francisco,   lOngincer. 

FKETSNO,  i'Yesno  Col.  Calif. — Cali- 
fornia Road  and  Street  Imp.  Co.,  Bank 
of  Italy  Bldg..  at  $18,649  awarded  con- 
tract by  council  to  improve  Linden  ave.. 
bet.  f»live  and  Florodora  avenues,  in- 
volving 47,021  sq.  ft.  grading;  42,321  sq. 
ft.  3V2-in.  asphaltlc  base  with  1%-ln. 
Warrenite  top  pavement;  4512  sq.  ft. 
gutter;  2461  ft.  curb;  11.116  sq.  ft.  walk; 
68  ft.  12-in.  and  112  ft.  18-ln.  culvert; 
4   manholc-fi. 

Other  bidders:  Thompson  Bros.,  $19,- 
196;   Federal   Const.   Co.,   $19,314. 


Kaufield  and  Tompkins,  2225  Fresno 
street,  at  $1,322  awarded  contract  to 
construct  5,748  sq.  ft.  cement  sidewalks 
in  Washington  avenue,  bet.  Merced  and 
Thesta.     Wm.  Stranahan,  city  engineer. 


SANTA  ANA,  Cal. — Wells  and  Bress- 
ler,  Santa  Ana,  awarded  contract  by 
supervisors  at  $54,189.85  for  improving 
Bolsa  Blvd.  and  Verano  St.,  3?4  miles, 
20  ft.  wide,  by  surfacing  existing  con- 
crete pavement  with  concrete  slab  5  to 
S-ln.  thick,  county  to  furnish  cement. 


SAN  RAFAEL,  Marin  Co.,  Cal.— 
Council,  Eugene  W.  Smith,  city  clerk, 
declares  Intention  to  construct  5-in. 
concrete  sidewalks  in  portions  of  South 
C  street,  and  Woodland  avenue.  Imp 
Act.    1911.      Protests   May   8. 


FRESNO,  Fresno  Co.,  Cal.— Frede- 
rlckson  and  Shannon,  Cory  Building, 
at  $30,585  awarded  contract  by  coun- 
cil to  impro%-e  Wilson  avenue,  between 
Belmont  and  Olive;  118,128  sq.  ft.  grad- 
ing; S9,501  sq.  ft.  paving;  4125  lin.  ft. 
curb;  13,944  sq.  ft.  walks;  110  lin.  ft. 
12-in.  and  340  lin.  ft. 18-in. reinforced 
concrete  box  culverts;  10  lin.  ft.  cor- 
rugated metal  culvert  and  10  man- 
holes.     Wm.    Stranahan,    city    engineer. 


SAN  BERNARDINO,  Cal. — City  coun- 
cil awards  contracts  as  follows:  to  W. 
D.  Bohan,  for  paving  Powell  Street,  be- 
tween H  and  I  streets,  at  13%c  sq.  ft. 
for  macadeniizetl  and  14'>4C  sq.  ft. 
cement  gutter;  H.  H.  Lienau  for  im- 
proving Central  avenue  between  Sy- 
camore and  Mt.  Vernon,  and  Givanola 
Street  between  lUalto  Avenue  and  Bel- 
leview  Street,  at  15%  sq.  ft.  concrete 
paving,   and   80c  lin.  ft.  curb. 


PORTERVILLE.  Tulare  Co.,  Calif.— 
Wm.  A.  Best,  Porterville,  submltteed 
U>-.v  bid  to  city  at  13%c  sq.  ft.  for  con- 
structing walks  on  S.  Main  street  below 
Olive  and  Date  Streets.  C.  R.  Grundy 
bid  IS-iic  f^t.  Both  bids  rejected,  bidder 
having   omitted   chk.   or  bond. 


OAKL.A.ND,  Cal.— M.  Bua,  Oakland, 
at  $.21  sq.  ft.  awarded  contract  to  con- 
struct cement  sidewalks  in  portions  of 
iUoadway,  Merritt  and  Brooklyn  aves., 
••tc.     W.   W.    Harmon,   city   engineer. 


MADERA,  Madera  Co.,  Cal. — Super- 
visors appropriate  $5,000  as  county's 
share  to  repair  and  construct  26  miles 
of  road,  commencing  at  a  point  in 
Crane  Valley,  running  NB  to  Beasore 
and  Clover  Meadows — total  cost  of 
which  is  $25,000 — the  Forest  deserve 
t..   pay    $20,000. 


SAN  BERNARDINO.  Cal— Bids  will 
bi'  called  shortly  for  construction  of 
Deep  Creek  cut-off,  about  15  miles,  to 
be  built  Jointly  by  the  State  and  Fed- 
eral government  The  state  has  voted 
$105,000    towardjhe   work,  and   balance 


will  be  from  Federal  funds.  "Work  will 
be  under  joint  super\'ision  of  County 
Surveyor  E.  T.  Ham,  and  C.  H.  Sweet- 
ser,  district  engineer  of  bureau  iof 
public  roads,  L'.  S.  Dept.  of  Agriculture. 

BAKERSFIELD.  Kern  Co.,  Cal.— 
City  Engineer  W  .D.  Clarke,  preparing 
spec,  to  improve  Sumner  and  Oak  Sts., 
for   which   $30,000    is  available. 


FRESNO,  Fresno  Co.,  Cal. — City  En- 
gineer Wm.  Stranahan  completes  spec, 
to  improve  Pine  Ave.  between  Moroa 
and  Lucerne  Lane,  involving  49,230  sq. 
ft.  grading;  44,137  sq.  ft.  3^-ln.  as- 
phalt base  with  lV6-in.  Warenlte  top 
paving;  4917  .^q.  ft  gutter;  2635  lin. 
ft.  curb;  5142  sq.  ft.  walks;  41  ft.  12-ln. 
culverts. 


SAN  BERNARDINO,  Cal. — City  coun- 
cil is  planning  an  extensive  drainage 
systi-m  in  the  southwest  part  of  the 
city  and  will  snbmit  the  same  to 
property  owners  within  the  next  two 
w-ieks.  Tentative  plans  have  been  pre- 
pared  by  City  Engineer  C.   E.  Johnson. 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
— Granite  Construction  Co.,  Watson- 
vlllo,  at  approximately  $40,000,  awarded 
contract  by  trustees  to  pave  portions 
of  Union,  Van  Ness,  Peck,  Maple,  Alex- 
ander Sts.,  etc 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  May  15,  11  A.  M.,  bids  will  be 
received  by  J.  H.  Wells,  county  clerk, 
to  construct  sewer  in  Alhambra 
Heights  Sewer  District.  R.  R.  Arnold, 
county  surveyor. 

WATT.-^.  Cal. — ITntil  8  P.  M.,  May  9. 
new  bids  will  be  received  by  City  Clerk 
Sarah  A.  Smith  for  sewer  system,  in- 
cluding treatment  plant  for  city  of 
Watts;  1911  Act  and  1915  Bond  Act. 
Work  was  previously  advertised  and 
contract  awarded  B.  D.  Baucus  at 
$484.0('0.  but  was  not  signed  by  him 
within  the  time  required  by  law.  Re- 
visid  quantities  are:  64,746  ft.  of  6-ln., 
41,186  ft.  8-ln..  17.926  ft.  10-ln.,  19,996 
ft.  12-in.,  5533  ft.  16-in.,  2552  ft.  18-ln., 
5660  ft  20-in..  4422  ft.  24-ln.  cement 
pipe:  369  manholes;  55  flush  tanks  and 
6-in.  wyes  for  each  lot.  Koeblg  & 
Koebig,  Title  Ins.  Bldg.,  Los  Angelen, 
encrlneers. 


.MONTEREIV.  Monterey  Co.,  Cal.— 
Grant-Smith  Co.,  Balboa  Bldff..  San 
Fr:incisco,  auarded  contract  by  council 
to  improve  Franklin  St.  between  Al- 
varado  and  High  St.  by  grading,  pav- 
inj.;  with  4-lii.  cement  concrete  and 
2  in.  bituminous  concrete  surface;  and 
b.twien  High  and  Cedar  Sts.,  by  grad- 
ing and  paving  with  5-ln.  cement  con- 
crete, concrete  curbs  and  sidewalks; 
catchbaslns;  reconstructing  manholes, 
eto.      H.    D.   Severance,    city  engineer. 


■"■ 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


_ — IW. 

TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Misflion  St.,  San  Francitoo,  Cal. 
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I  enrloBo  check  for  $4.00 
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Official  List  of  Members 


Builders'  Exchange  of  Santa  Clara  County 


HKADQVARTKRS 

BL'ILDEUS'  KXCHANGE  BUILDING 

70.76   Weat    San   Fernando    St. 

SAN    JOSB.    CAL. 

Phone  S.  J.  710 


Officer* 

KENNETH  MORRISON,   President 

J.  M.  ZOLLARS,  Vice-President 

H.  J.   PASCOE.  Secretary 

J.    GILBERT.   Sergeant-at-Arms 

J.   C.   F.  S'TAGG,   Treasurer 

H.  J.   PASCOE,  Secretary 

ROLEY  S.   KOOSER,  Executive  Sec'y- 

Kxecutive  Committee 

J.  C.  F.  Stagg  Paul  Eraser 

F.   W.  Wehner  R.    H.    Borchers 

R.  O.  Summers  W.  E.  Sweatt 

Chas.  Faser  Wm.  Serpa 

E.  Kuehnis  .T.  B.  Lanib 

Fred  Hayden  T.  D.  Anderson 

Architects,    Plans    and    Plgrurlngr 
Committee 
R.   O.   Summers  J.   M.   Zollars 

F.   W.   Wehner 


ARCMITKCTI 

Angel  &  Tuttle 
Blader  &.  Curtis 
Collins  &  Byrne 
Douglas,  H.  B. 
HiiTbie  &  Hill 
Klinkert,  Wm. 
McCrea,  Geo.  S. 
McKenzie,  C.   S. 
Miller  &  Werneke 
Needham,  P.  A. 
Nellson,    Henry 
Phillips.  W.  C. 
Roberts,  Joseph  L 
Sliillings,    Warren 
Wolfe    &    Higglns 
Wyckoff,   Ralph 

ARCllITECTURAIi    DKSIGNBRS 

Krause,    Herman 
Martin,  F.  L. 

AWNINGS  AND  TENTS 

Anderson  Awning  Co..  T.  D  . 

Bonar,   Ed.  P. 

San  Jose  Awning  Co. 

DRICK   MFGRS.   AND    POTTERIES 
Gladding.   McBean    'i   Co. 
Pacific    Coast    Pottery 
Petcrson-Kartschoke  Brick  Co. 
San  Jose  Brick  Co. 

BRICK  CONTRACTORS 
Baker,  J.  T. 
Byron,  D.  J. 
Cheek,  Lester  J. 
Fuller.  W.  P. 
Gardiser,  Florept 
Smith,  Fay  L. 

BUILDING   MATERIAL 
Allied  Industries,   Inc. 
Borchers  Bros. 

Cowell   Lime   and  Cement  Co.,  H. 
Drummond,  J.  A. 
Eccleston,  C.  H. 
Gladding,  McBean  &  Co. 
Gunn,  Carle  &  Co. 
Holmes  Lime  &  Cement  Co. 
Sonle  Co.,  Edw.  H. 
Pacific  Portland  Cement  Co. 
Williams  &  Russo 

BUILDING   AND   LOAN  ASSOCIATIONS 
Home   Owners'    Building  and  Loan   As- 
sociation 
CEMENT  AND   CONCRETE  CONTRAC- 
TORS 
Casley.  James 
Hamilton.  C.  W. 
Kilcourse,  Martin 
Mathewson,  J.  A. 
McReynolds,  W.  J. 
Montoya.   M. 
Moodzi,  F. 

Portland  Cement  Assn. 
Raisch    Improvement    Co. 
Kaggio,  Geo. 
Scarrino,  Sam 
Schlosser,  Mason  ,T. 
Sisco,  J.  B. 
Wehner,  F.  W. 

COMPOSITION   FLOORING 
Malott  &  Peterson 
Schlosser,  H.  C, 


BuildlnRT,  Sanitary  and  Law  Comaalttee 

W.  J.  Mcore  Z.  O.   Field 

T.  D.  Anderson 

Finun<!«?,   Meutbernhip  and   Organization 
Committee 

F.  W.  Wehner  W.  Serpa 

J.    M.   Zollars 

Help,   Grlevaiire   and    Union    Committee 

C.  F.  Faser  Fred  Doerr 

J.  A.  Wagner 

Social,  Esaay.  House  and  Presa 
Committee 

J.  A.  Wagner  Kenneth  Morrison 

F".   P.   Johnson 

Inaiiraiice  and  Bond  CoHUuJttee 

J.  B.  Lamb  C.  H.  Eccleston 

J.  C.  Thorp 


ELECTRICAL  OONTRAOTOR8 

Art  Fixture  Shop 

Baker,  T.   E.  &  Sons  Co. 

Butcher,  Roy  M, 

Century   Electric  Co. 

Faser  Bros. 

Garden   City   Electrical  Co. 

Globe   Electric  Co. 

Gullbert  Bros. 

Guilbert,   John,  Co. 

Kammcrer  Electric  Co. 

Rodgers 

San   Jose    Electric  Co. 

Schutte   Bros. 

Schutte,  Jos.  C. 

ELEVATORS 
San  Jose  Elevator  Co. 

FIXTURES — GAS   AND    ELECTRIC 
Art  Fixture  Shop 
Baker,   T.   E.   &   Sons  Co. 
San  Jose  Gas.  Appliance  Co. 
Wagner  Bros. 

FURNITURE,       HOOSIER      CABINETS, 
HOUSEHOLD    GOODS 

Madsen  Co.,  Alfred 

GENERAL   CONTRACTORS 

Atkinson,   L.   E. 

Baring,   A. 

Bigger,  Arthur 

Byron,  D.  J. 

Cahill  &  Vensano 

Delmastro,    Ed. 

Edmans,  F.  T. 

Fields,   Z.   O. 

Genoves,  M. 

Hastings,   Wesley  W. 

Hinds.  Walter  A. 

Hoyt.  Frank 

Hersbach,  R.  C. 

Keesling,  F.   E. 

Lamb,  J.  B. 

Latta.  G.   M. 

Lemieux.  .Tames  A. 

Lindblom.  Geo. 

Main.  D.  H. 

Maggio.   F. 

McComb,   J.   Erie 

McDanlel,  W.  A. 

Moore,  W.   J. 

Morrison    Bros. 

Miller,  J.  H. 

N'ommensen.   E. 

O-Xoil.  William 

Oulmet,   Benj.   A. 

Perino,  M. 

Pe.-kins,   Jr. 

Scherrebeck,  T.  J. 

Summers.    R.    O. 

Soaglione,   Louis   A. 

Thomas.  Chas. 

Thorp,   J.   C. 

Vaughn,   M.   C. 

Wagner,  D.  R.  »». 

^^'agner.   J.  A. 

Wallace   &    Bush 

Walz.  Howard 

Weldon.   E.   E. 

Wolfe.   E.   L. 

GLASS — ART  AND   LEADED 

Oobblodick-Kibbe  Glass  Co.     ' 
Garden  City  Glass  Co. 


GLASS  SHOW  WINDOW  BARS 

Kawneer    Simplex    Window    Co. 
Zouri   Drawn   Metal  Co. 

HARDWARE    DEALERS 

Boschkf-n   Hardware  Co. 
Home  Union 
San    Jo.se    Hardware   Co. 
Valley    Hardware   Co. 

HARDWOOD    LUMBER    &    FINISHING 

Geary  Floor  Co. 
Strabl.;   Mfg.    Co. 

HEATERS 

Klsher,    Frank   J. 

HOUSK  MOVERS  AND  WRECKERS 

Bennert,  S.  F. 
K-lJey,  Chas. 
Kelly    Bros. 
Sweatt,  W.  E. 

LI  MHI^U   DEALERS  AND  MILLS 

Adams  Lumber  Co. 
Chase    Lumber   Co.,   .S.    If. 
Dudfiold  Lumber  Co. 
Fo,irth    .'^t.    Mill 
Glenwood    Lumber    Co 
Hubbard   &  Carmichael  Bros 
Milpitas  Lumber  Co. 
Minton   Lumber  Cd. 
Nichols,   J.   H. 
Pacific   Mfg.    Co. 
San  Jose  Lumber  Co. 
Southern  Lumber  Co. 

-MANUFACTURERS 

Acme  Safety  Windows  and  Screens 

Crane  Co. 

Garnot,  H.  L. 

Gladding,   McBean   &   Co. 

Ilnlmr-s  Lime  &  Cement  Co. 

Kawneer  Mfg.  Co. 

Michel   <Sr    Pfeffer   Iron   Works 

Xalicnal    Lead    Co. 

i'acific  Coast  Pottery 

J'ackers'   &  Canners'   Equipment  Co. 

Santa    Cruz    Portland    Cement   Co. 

Zouri    Drawn    Metals   Co. 

MARBLE    AND    STONE   W^ORK 

O'.Veil    &    Son.T. 

OR.NAMEXr.VL    PL.ASTERS   AND 
TERRA   COTTA 

Powers,   E.   C. 

PAINTING   CONTRACTORS 

r'anficld,  L.  D. 
Ferguson,  M.  .T. 
Gallichotto.   Hud. 
Herman  &■  Son,  W.  M. 
Jarman  Co.,  J.  P. 
Keesling.   Archie 
Knott,  Zeb. 
La   Breacht,   J. 
Lenzon  Co.,  G.  E. 
Loos,   Wm. 
•McGinley.  Walter 
Pickering,  Geo.  E. 
Rawlings,    H.    F. 
Smith.  Geo.   H. 
Stagg,   J.  C.  F. 
Stone  <S-   Curry 
Z.-'llars.  J.  M. 

I'AIVtS    AM)   AVALL    PAPER 

California   Wall   7'aper  Mills 
Coxvell    Lime   .<k   Cement   Co. 
National  Load  Co.  of  Calif. 
Siui  .]o>e  Paint  &  Wall  Paper  Co. 

WATER    PAINT   OR   WHITEWASHING 

B'loksin.    G. 

PLASTERING    CONTRACTORS 

Chiri.   J.   C. 
Heple.  Theo.  F. 
-McLeod.    J.   C. 
I'rovenzano,  Joe. 

PLUMBING  CONTRACTORS 

Berryman.  Fred 

Ehlort.  Wm. 

Garden   City  Metal  Works 

John   Stock   Sons 

Mangnim   &    Otter 

McDonald,  Bruce 

McDonald,   O.   C. 

Moenning  &   Howard 

Miller,  H.  B. 

Puscoe.  II.  J. 

Roll.  E.  A. 

Seipa,    Wm.   F. 

Snvder    DuBrutz   Co. 

Studor.   F. 

PH'MBING     SUPPLIES 

t-'rane  Co..  F.  C. 
Gladding.  McBean  &  Co. 
Mark-Lally   Co. 

PTBHC    ACCOUNTANT 

Wehner.   R.   H. 

PI  MPS.   STEEL  TANKS  AND  TOWERS 

Moenning  &  Howard 

nO(K,   SAND   AND   GRAVEL 

Rock  Sand  &  Gravel  Company 
,Santa  Clara  Gravel  Co. 
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ROOPl\«     AND     PAINT     MANUFAC- 
TURERS 

Cohan    Geo.  M. 
Johns-Manville  Co. 
Lenzen   Co..   Inc.,  G.   E. 
The  Paraffine  Co.,  Inc. 
Rijman   Paint  Co. 

ROOFERS 
Allied   Industries.   Inc. 
Drummond,  J.  A. 
Gladding.    McBean    &    Co. 
Hayden.  Kred 
Malott  &  Peterson 
The-Paraffinc  Cos..   Inc. 
I'orrer.  AV.  J. 
San   .lose  Roofin?  Co. 
Santa  Clara  County  Hoof  Co. 
Smith    Sz    Trekell 

.St'HOOL   .SIPPLIES 
W.l.er   &    Co..   C.    F. 
.STI'I".!.       AND      IRON       ORNAMENTAL, 

STRICTIR.AL    .AND    REINFORCING, 
ETC. 
(Jur.n.  Carle  &  Co. 
Hellwig   Iron   and   Wire   Works,   R. 
.ludson   Mf?:.  Company 
Mirhol   <t    I'fcffor  Iron    Works 
r.r\l«ton   Iron    Works.   S.    F. 
San   .Io.«e    Foundry 
Sriirader  Iron   Works 
.Soule.  Kdwin.  S.  F. 
Wetenhall   Co.,   \\'.   S. 

STORE    FRONTS — STEEL    ROLLER 
DOORS 
Kawneer  Mf&.  Co. 
Zouii    Dr-iwn   M-itals   Co. 

i;R.\VIOL.    EVCAVATING.    TEAMING 
(?u  dotti,    .lames, 
Hamilton,   C.   W. 
McClay,  J.   W. 
Alontoya,  M. 

Rais,.h    Improvement   Co. 
Sanj.'\   Clara    Gravel   Co. 
\\  Hhner,  F.  W. 

TERRA    COTT.\    TILE    MFG.   TER- 
R.\7.ZO    STEPS 
Orummond,  J.  A. 
Gladdinp.   McBean   &   Co. 
Maftio  Co.,   R.   O. 
Pdwers.   E.   C. 

TRANSFER.   HAILING,  STORAGE 
City  Truck  &   Transfer  Co. 
Cow f II   Lime    &   Cement   Co.,    H. 
Gravis,    llaymond 
Ingram,    P.   L. 
I>ani'o  &   Ko.iser 
.\Ia1sea    Co.,    Alfred 
Pi-erlesH   Auto   Drayage    Co. 
.^'aii    .lose    Transfer   Co. 
Th.urer,    H    .1. 
Van    Hcult 

Vcl'.ors  Transfer  Co. 

TILE    SETTERS    AND    MARRLE    WKS. 
r.arker  ft   Curtis 
F'-.T.ser.    Paul 
Ma-no,   R.   O. 

Oak   Hill  Marble  and  Granite  Works 
Simpson.    .Tames 

\*'ALL  REDS 
Mar«hall    .Stearn    Co. 
Uir    Van   Winkle   Red 

WALL   PAPER 
CHlifornin    vVall   Pai)«-r  Mills 
l.pnzen   ('-'>..   Inr  .  G.   E. 
San    Io.se    Paint   \-    I'aper  Co. 

WlxnoWS,    S4HEI0NS.    DOORS    AND 
SHADES 
nai;N<-r   Window  Co. 
lllpoMio   .<rr<-pn   Co. 
,M;id«<'-n   <•.■  .    Mfr*  d 
.\   r-liollt.     .1      If. 


•••  w  I-: 


li;-SI  ItFA*  K"      <  AMI'AIi^N 


Th«-  Bsy  Counties  ".Save-thc-Surface'' 
'  iriip.tlKn  to  s«curf  funds  to  carry  on 
a  flu.OUO  Mluc:itlon.-il  campaign  by 
m<<npM  of  Kenerul  advert  IsInK  '■  mect- 
InE  with  •ucresH.  The  tentative  ditte 
for    th<-   eampalKn    Is    May    1    to    14. 


\M)I';r*«on   I.I  >iiii:it  <omi*\n\ 

TO      ItEIII  II. I) 

l'laii>i  nrt>  undnrwny  for  the  jm- 
inrdlate  r<-o<>nN(rui'l  I'm  of  th<'  yardn 
and  ofDcfu  of  the  Anil'Tson  Lumber  Co., 
at  Andemon.  Hhnstn  <ounly,  recdntly 
ilemroyrd  liy  flrf.  The  Ioim,  esllmated 
l-y   W    J     ri'-lllv,  mannK*-!.   In  %\:,.n<\o. 


Li^  of  Members 

Builder's  Exchange 

OF 

Contra  Costa  County 

»14     MACDONALD    AVENUE 
RICHMOND,    CALIF. 

Phone    Riebmoiid    68.*^ 


OFFICERS 

P.  M.  Sanford,  President 
B.  J.  Ballantyne,  let  Vice-Pres. 
N.  E.  Anderson,  2nd  Vice-Pres. 
R.  H.  Spiersch,  Treasurer 
L.  C.  Dexter,  Secretary 

DIRECTORS 

E.  M.  Tllden 
R.  H.  Spiersch 
E.   A.   Marshall 
N.   E.  Anderson 

B.  J.  Ballantyne 
P.   M.   Sanford 

J.   Walker 

BUILDING    SUPPLIES 

W.   P.  Fuller  &  Co. — Paint  and  Glass. 

E.  H.   Higgins 

Irwin  &  Lewis  Lumber  Co. 

F.  A.  Mayfield — Paint  and  Glass 
Richmond  Navigation  &  Imp.  Co. 
Richmond  Pressed  Brick  Co. 
Richmond  Supply  Co. 

San  Pablo  Lumber  Co. 

Stege  I.,umber  &  Hardware  Co. 

Tllden   Lumber  Co. 

BUILDING     CONTR.\CTORS 

Norman    E.    Anderson 
A.    Akerson 

E.  A.    F.    Carson 
A.    Fagerstrom 
K.   J.    Henning 
Matthew   Morton 
Frank    McCausland 
J.   Odling 

C.  Overaa 

P.    M.    Sanford 
J    C.  Thornton 

BRICK  CONTRACTORS 

James    AValker 

CABINET  MAKERS 

H.   Millradt   &   Son 
C.    Pederaon 

CP:>I10NT    CONTRACTORS 

Frank    .\u.sez 

ELECTRICAI,    CONTRACTORS 

Pacific    Electrical    Mfg.    Co. 
Pioneer   Electric  Co. 
V.   G.   E'ectric  Co. 

HARDWOOD    FLOORS 

Geo.    L.    Spaulding 

HOISE  "MOVERS 

llrrb.ri    P.    Baker 

HARDWARE    DEALERS 

A.  C.   Burdick 

P,\INTING     CONTRACTORS 

Murdon  &  KIrkhouse 
L.    Pe   'Iregorlo 
Marshall  &  Son 
Frank    MoCauley 

F.  Kolierts 

PLASTERING    ('0>TR ACTORS 

Charles    Brown 

G.  P.   Ingram 

A     M     Wlnehcole 

PM  MBINt;    AND   STEAM    FI'ITING 
♦  ■ONTHACTOHS 

J     I    Collins 
W,    It     Klhn 
Spiersch    Bros. 
F     P     All.n 

B.  VN',  TImmons 
I;    .\     W.'ishburn 

SHEET    METAL    TON  lit  \<  TOIt  H 

II.    \V     <"l.-ar 
hplerseh    Bros. 

ROOFIN(i     CONTRACTORS 

KU-hrhond    RoonnK    Co. 

J.  W      Bender  RooAiiK  &  Paving  Co  .  6.  K. 


List  of  Members 

Vallejo  Builder's  Exchange 


OFFICERS 

AVERILL,    S.    H.,    President. 
KNUDSON.    P.    C,   Vice-President. 
KING,  W.  E.,  Secretary. 
FREY.   E.   v..   Executive  Secretary. 
FAWCETT,   WALTER,   Treasurer. 

Board   of   Direct  or  at 

AVERILL,    S.    H. 
KNUDSON,   P.   C. 
KING.    W.    E. 
DRISCOLL,  D.   F. 
PIERCE,    E.    B. 
CLARK,   J.   R. 
JOHNSTON,  E.  L 
BRADHOFF.  P.  F. 
ENGLAND,  W.  J. 

BRICKLAYERS 

Knudson,  P.  C. 

CEMENT  AND  CONCRETE 

Bode,  A.   E. 
Johnston,   E.   L. 
Tagnon,  Louis. 

ELECTRICAL     CONTRACTORS 

Vallejo   Electric  Light  &   Power  Co. 

(Albert  Casper  and  E.  B.   Pierce.) 
Watkins    Electrical    Supply    Co.     (Edd. 

N.    Watkins.) 

GENERAL   CONTRACTORS 

Averili,  S.   H. 
Barbera.  J.   J. 
Barenchi,    George 
Bitcon,  James 
Cavallo,  J.   F. 
Crosby,   W.   O. 
Dubnoff,   Harry 
Estes,  G.  C. 
Ferrera,  M.  C. 
Fuller.   J.   F. 
Pagan ini,   David 
Sullivan,   John 

HARDW.4RE 

Brown!ie  Hardware  Co.  (R.  .\  Brown- 
lie). 

Wilder  Hardware  Co.    (J.  R.  Clark). 

WlTichell  Hardware  Co.  (C.  L.  Winchell 
and  Mr.   Denlus). 

HEATING 

Hellerman    Plumbing  Shop 
Hendrlx,  H.  E. 

HIGHW.4Y    CONSTRUCTION 

Blanco.    H.    J. 

LIMBER 

I'erry   Lumber   Co.    (C.   H.    Miller). 
Telchelra  Lumber  Co.   (E.  Telchelra). 
Vallejo    Builders'     Supply     Co.     (C.     W. 

Greene). 
Weeks.  S   J. 

MATERIAL 

Clavo.    Joseph 

Iloran    Company    (W.    F.    Horaii). 
Stark.    John 

Vallejo    Hook    &■    Sand  Co. 
MILLWORK 
Foster's   Planing   Mill    (Gilbert    Foster  t. 
Pacific  Mfg.  Co     (C.  C.   Qulnn). 
Perry  Lumber  Co.    (C.    11.   Miller). 
Vallejo     Builders'     Supply     Co.     (C.     W. 

(Ireemo). 

PAINTING 
Barnewitz,    Jack 

Barnowltz    Paltlng  &    Decorating  Co. 
Fawc.-tt,    W.ilter 
Vera  &  Castro 

PLASTERERS 
Adamson,    M     S. 
Drlscoll,  D    F. 
Bourne,  C.    H. 

Pl.l  MIIERS 
BeasU-y.   1>.  J. 

Hellerman    Plumbing    Shop 
Hendrlx.    II.    E. 
Loney.  J.   J. 

Vallejo   Plumbing  Co    (W.  .^.   EnglnndK 
Wilder   Hardware   Co     (J.    U    Clork> 

ROCK,    SAND,    ETC. 
Nal'cjo  Rock  \-   Sand  Co. 
ROOFERS 
Bradhorr    Boofing    and     Magneslte     Co. 

(P.   F.    BradholT  i 
Tnlley.    L    K 

SHEET    METAL 
Monarch   Shed    Met^l    WorH«.      <W.    E 

King.) 
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Contracts    Awarded    L'ens,Accep!ances.Etc. 


BUILDING  GONTRACTS 


SAN    FRANCISCO    COUNTY 


$1,000    and    Over   Reported 

The    following    is    an    index    for    the 
contracts  for   this    issue. 


No. 

Owner 

Contractor 

Amt. 

1554 

Gougl' 

Goufjrh 

8000 

1555 

Chilcleis 

Hansen 

30')i; 

1556 

Ginbtli 

SanglarstJino 

5000 

1557 

St.    Tackabsrry           MUller 

3500 

15F8 

Murphy 

Me_yer 

8000 

1559 

Bowles 

Henderson 

2000 

15(iO 

Babbitt 

Allen 

7000 

iftei 

Moeller 

.Meyer 

,'iOO() 

1562 

Anderson 

Meyer 

3000 

1563 

Anderson 

Meyer 

12000 

J564 

Jans.son 

Owner 

7000 

i5fi6 

MeGr.nth 

Rednall 

10140 

1567 

Fried!inK'''r 

Roemer 

40'll) 

1569 

•lorfinkpl 

: r\ i  n  e 

i:<ooo 

157C 

Latham 

n\T,ylor 

36(100 

IS^72 

Mullane 

Holt 

78011 

1573 

O'Shea 

Knabershub 

4(iO'i 

1574 

Maha.i 

Smith 

240') 

ITmH 

McCormic-k 

■Vliller 

43221 

1576 

Schoh. 

Knabershuli 

3  5Kil 

1577 

Allen 

Owner 

15000 

.1578 

Kepner 

Mulcahy 

13000 

1579 

Lacey 

Owner 

15000 

1582 

Thomas 

Owner 

145011 

15S4 

Pearl 

Merritt 

lOCii 

1586 

Tillow 

Browne 

1600 

i587 

Cal     .\rade^n> 

Bradley 

16720 

1588 

Samo 

Fuller 

'.134i> 

1589 

Kamt' 

Hillard 

4  361 

1590 

Same 

Snook 

3r)S().'i 

1591 

Mardecich     ; 

Owner 

10011 

J5y2 

Bricca 

Farndcchia 

7000 

1593 

Urban    Rlty 

■Owner 

5000 

1594 

Boost 

HiSgin.s 

150'> 

1595 

Cornil.s 

Bernhardt 

3000 

.1596 

Cross           .      . 

':'     Nelson 

■  :jooii 

'1597 

Smythe~    -■■ 

■■Nelson 

30OO 

1598 

Halo         "  ""  • 

■   MacDonaM 

200H 

1599 

Hicks 

Nelson 

:i00i: 

1600 

Becktcll 

Owner 

3000 

'1601 

Nelson 

Owner 

300  » 

16C2 

Same 

Same 

4  00*1 

]6(.3 

Nelson 

Owner 

3000 

1604 

Same 

Sa  m  e 

400O 

1605 

Same 

Owner 

400(1 

1606 

Madden 

Nelson 

4000 

1607 

LudwiR 

Owner 

3.'>00 

1608 

Carlson 

Carl.son 

aoor, 

1609 

Kincanon 

Owner 

lOOOOC 

1610 

Moore 

Foundation 

38000.' 

1611 

Bergish 

Binet 

700-1 

1612 

Wingfiehi 

Doussett 

3000 

1613 

Steff 

-Kincanon 

6000 

1614 

Wolf 

Owner 

8000 

1616 

Sachan 

Steinaucr 

7000 

1618 

Ba.sK 

Chicago 

4500 

1619 

Sfike 

Beach 

3000 

1620 

McC'ollough 

Beach 

3000 

1621 

O'Brien 

Meyer 

4.")  5  7 

1622 

Virg^inia    Lee 

Owner 

500O 

1623 

Massa 

Milward 

3000 

1624 

Feorick 

Owner 

4  000 

1625 

Browne 

Owiier 

200000 

1626 

Wood 

Thorup 

4501.- 

1627 

Doud 

Wilson 

2000 

1628 

Mitielstafdt 

Zupar 

4850 

1629 

Easdalc 

Owner 

2500 

1630 

Arnbft 

.Vrnott 

8400 

1621 

Neal 

Prout 

6950 

1632 

Filzpavriok 

Hamill 

5000 

1633 

Colder 

Iiiglis 

400i: 

1634 

Colombo 

Owner 

4500 

1635 

Ohiesson 

Owner 

900 

1636 

WohUmann 

Reilly 

5358 

1637 

Allyne 

Spargo 

5752-i 

1638 

An.glo 

Nelson 

52201 

1639 

Sosnick 

Owner 

17000 

1640 

Dittman 

Owner 

20000 

1641 

Corder 

gohell 

5000 

-Vo. 

Owner 

Contractor 

Amt. 

1642 

Tillman 

McLaughlin 

46000 

1643 

Union  Oil 

Owner 

2000 

1644 

Hueter 

Boxton 

10000 

1645 

Hueter 

Boxton 

10000 

1646 

Hayfer 

Mayer 

10000 

1649 

Lippi 

Flllppis 

9000 

1650 

Raisch 

Cox 

8000 

1654 

Enemark 

Frloher 

4000 

1655 

Wise 

Ownler 

6000 

1656 

Bunney 

Peterson 

1000 

1657 

Stoesser 

Owner 

2000 

1658 

Baumann 

Owner 

2000 

1660 

.S'chubner 

Own«r 

4000 

1661 

Ijindeman 

Lindeman 

3500 

1662 

Steinauer 

Owner 

7000 

1663 

Meyer 

Owner 

18000 

1664 

Crocker 

Ellingson 

80000 

1665 

Breslin 

Demaraia 

14400 

1666 

Miller 

Owner 

4000 

1667 

City    Really 

Cox 

14000 

1668 

Linder 

Owner 

3200 

1669 

Excelsior 

Nolan 

7000 

1670 

Kretzschman 

Terry 

10140 

1671 

Petersen 

Owner 

3500 

1672 

Keenan 

Owner 

3000O 

1675 

Atkins 

Allen 

1200* 

1677 

Ma con dray 

Sullivan 

303  7 

16, -8 

Hobart 

Standard 

3860 

1679 

Robinson 

l<yf>plno 

2000 

1680 

Baer 

Zinkand 

1250.. 

FRA.ME    FLA'l'S 

(1554)      SW     ANZA        ,\NU       SEVENTH 

Ave.  Two-.story     and     basement 

fram    (4)    flat.-.. 
Owner — A.   S.   Gough   and    wife.    I^   Cr>le 

St.,  Apt.  3,  .San  Francisco. 
-Vrchitect — None. 
Contractor — A.  S.  Gough,  623  Minna  St.. 

San  Francesco.  $8000 


RICSI  DUNCE 

n.>55)      E     GEORGIA     34     N     Hermann. 

One-story      and      baaonipnt       franir 

residence. 
Owner — Geo.  Cnilders,  2235  Mi.'<sion   St., 

San   Francisco. 
-Architect — Ida    F.    McCain.    318    Kearny 

S'.,    San    Francisco. 
Contractor — Walter     E.     Hansen.     223i> 

Market    St.,   San    Francisco.        .?3000 


«  OA1.    HANDLING    PLANT 

(1556)      S  GEARV   57-6    W    Eighth    Avt . 

One-story       brick       coal       handling 

plant. 
Owner — F.    Ginotti    &    Co.,    4  409    Gcar.\ 

St.,  San   Francisco. 
■Plans   by   Owner. 
Contractor~G.   Sangiarsomo.    4 58 -A    Olh 

Ave..  San  Francisco.  $5000 


ALTEKATIO.N'S 

(1557)  NO.  5308  GEARY.  Construct 
on  rear  of  present  building  one- 
.story  and  flat  above  and  remove 
partitions  and  remodel  store  for 
flat. 

Owner — Mr.  St.  Tackaberry,  1717  Leav- 
enworth  St.,   San    Francisco. 

.\rchitect — None. 

Contractor — C.  F.  .MuUer.  84  iSvh  SI.. 
San    Francisco.  ?350i" 


FRAME   FLATS 

(1558)  W  NINTH  AVE  125  N  Cali- 
fornia. Two-story  and  basement 
frame  (2)  flats. 

Owner — Ch.is.  Murphy,  3028  Broderick 
St.,  San   Francisco. 

Architect — None. 

Contractor — Meyer  Bro.';..  5326  Geary 
St..    .San    Francisco,  "        $8000 


ALTERATIO-NS 

(1559)  SE  PINE  AND,  MONTGOMERY. 
Rearrange  interior  for  offices,  bar- 
ber shop  and   restaurant. 

Owner — P.  E.  Bowles,  American  Na- 
tional Bank,  California  and  Mont- 
gomery Sts. 

Aichiteci — None. 

Contractor — W.  F.  Henderson,  619  Mo- 
nadnock     Bldg".,     San     Francisco. 

$2000 

ItESlDE.VCE 

(1560)  E  SANTA  PAULA  213  S  Yerba 
Buena.  Two-story  and  basement 
frame,    residence. 

Ow.iei — E.   (5.    Babbitt.   ';;    Architect. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,    San    Francisco. 
Contractor — Allen  &  Co.,  168  Sutter  St., 

San  Francisco.  17000 

DWELLING 

(1561)  E  TWENTY-SEVENTH  AVE. 
175  N  Balboa.  One-story  and  base- 
ment  frame   dwelling. 

Owner — G.    Moeller,    2221    Clement    St.. 

San   Francisco. 
Architect — None. 
Contractor — Meyer     Bros.,     5326     Geary 

St..  San  Francisco.  |3000 

DAVELLING 

(1562)  NE  TWENTY-EIGHTH  AVE. 
and  Balboa.  One-story  and  base- 
ment  frame   dwelling. 

Owner — J.     .Anderson,     423      16th     Ave.. 

San  Franciso. 
Architect — .None. 
Contractor — Meyer     Bros.,     5326     Geary 

St.,   San    Francisco.  $3000 

DWELLLNGS 

(1563)  E  TWENTY-EIGHTH  AVE. 
85,  50,  75  and  100  N  Balboa.  Four 
l-.<-tory  and  Itasement  frame  dwell- 
ings. 

Owner — .T.  .\nderson,  123   16th  Ave.,  San 

Francisco. 
Architect — None. 
Conlrnctor — Meyer     Bros..     5326     Geary 

St.,    San    Francisco  $3000    each 


F'WELLINGS 

(1564)  E  TWENTY-FIFTH  115-4  and 
140-4  N  Balboa.  Two  1-story  and 
basement   frame   dwellings. 

Owner — E.  A.  Janssen,  402  Hearst  Bldg, 
San    Francisco. 

Architect — None. 

Day's  work.  J3500   each 

FRAME   FLATS 

n'-(-6)  E  BAKER  loO  S  Filbert.  Two- 
story  and  basement  frajne  (2)  flats. 

Owner — Francis  I>.  McGratli,  2737  Mar- 
ket St.,  San   Francisco. 

Plans  by  Contrav-t  nr. 

Contractor — W.  W.  Redaali,  2500  Fil- 
bert   St.,   San    Francisco.  $10,140 


ALTFR.ATIO.XS 

(1567)  W  BARTLETT  19.S  S  25th.  Al- 
terations and  repairs  to  change  2 
flats   into   apartments. 

Ownr — S.  Fricdlingt  r.  3207  Mis.^ion  St.. 
San    Francisco. 

.\rchi  ted — None. 

Contractor^ — F.  .A.  Rotniir.  3  18  i'a.r 
Oaks  St..  San   Francisco.  J4O0  » 


FRAME   FL.XTS 

U669)      W   NINTH    AVE    200   N   Fulton. 
Two-story  and  ba&ement  frame   (2> 
flats. 
Owner — Meyer  and  Elizabeth  Gortinkel,. 
4038    California   St.,    S.   F. 
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Architeoi— ^Vm.    K.    Irvine,    1387   Hayes 

St.,   San   Francisco. 
Contractor — Wm.  K.  Irvine.  1?87  Hayes 

Si..   Sun   Francisco.  113,000 


APARTMENTS 

(ICTO)  N  SACRAMENTO  161  W  Frank- 
lin. Three-story  and  basement 
frame   (i>)   ai)aMmenis. 

Owner — M;itoii  I^atham.  454  Montgom- 
ery St..  San  Francisco. 

A  chltsc — Millcn  Latham.  454  Mont- 
gomery  St..  San  Francisco. 

Contractor — laylor  &  Jackson.  290  Te- 
hnma  St.,  San  Francisco.  JS6.00ii 


FRAMIO   FLATS 

(lf.72>      K  TVS  KNTY-THIKD  AVE  22.S  N 

California.       Two-story    and    bnsc- 

ment    frame   (2)    flats. 
Ov  ner— J.     H.     Mullane      1">5     291h     St.. 

Sun   Fraiicii^co. 
Aichitrci — C.   O.  Clausen.   Hearst   Bldg.. 

San    Francisco. 
CfiitraCor— O.    K.    Holt,    3S'7'    26th    St  , 

San  Franci.<-co.  ITSO*"' 


DWin.LlNG 

(l.-JTS)  W  TWENTY -FIFTH  AVE  250 
N  California.  Onf-story  and  base- 
ment  (rarne  dwalUngr. 

Ov/ner — Peter    K.    O  Shea. 

Architect — H.  C.  Bauma.in,  251  Kearn, 
St.,   Tan   Francisco. 

C«.ntractor — Ki.abtrshuh  &  Morrison. 
180   Jcs.'^io   St.     i-un   Francisco. 

14000 


U1?:.SII>EN(,E 

(K.74)      F    CHARTER    OAK    AVE    n    N 

Silver   Ave  N   2"i\R .      All   work 

tjr    four-room    and"  basement    resi- 
dence. 
Owner — Alma   M.  Mahan     107   14th  Avo.. 

San   Francisco. 
Plans   by   Contr.tctor. 

Contractor — Martin    Smith.    114    Girar  1 
St..   San    Franclsc  3. 
i:ough  framo  up  &  plumbing  In    .$600 

JManter    on     600 

•  ompleteci   ,'. nd   accepted 60i' 

Oual     35    (lays 60n 

TOTAL  COST,  5'i40ii 
I».>iid.  n')re.  Limit.  120  days.  Porfcii. 
mre.      I'lans  and   spc^-ittf ations  filed. 


FUAMK    r,l  ILDINf; 

(l.'>7;.)  SW  (JHOVE  AND  SCOTT  S  .'." 
\V.'  ion.  All  V  ork  CNoepf  electri'- 
llxturef.  wall  be(l.s.  flnlfh  hardware 
nnd  sha<l<  s  for  inreo-story  an.l 
ba.'f^mtrit  frame  building. 
Ovvn»r--.\.    F.    Mi'Cormlik.    945    IJucliaii- 

an    St..    San    FrPiu.'Isco. 
Aiehltfi  1      Edw.   E.    Young.  251    Kearny 

St.,    San    Francisco. 
rontrsclor     Kr<d     Miller.     225     Dolon  s 

St..  San  Francisco. 
Filed   Apr.    14.  "22.     I»ated   Apr.  — .  '22. 

Frame    up     $S103.7'. 

Mrown  coated    8104. on 

.'Standing    trim    on 8104  Oo 

•  'nmpbted    and    accepted 8104.00 

I'ftual     35     dayH 10805.2'. 

TOTAL  roar,  »43. 221.00 
Itond,  limit,  forf)  it,  none.  PlaiiM  an<l 
kr  (■•""'cntloiH    niid. 


I.KHWKNCK, 

«i:>7«)W      TWl'.NTY-KIFTH      AVE      27.^ 
N   Cnbrllk.    ,V    :,(>\W    120.      All    work 
ejjcept   grading  for  frame  realdenci' 
Uwiier — Frank     H.     S(  nola.    932    Green- 
wich  St.,  Siin    Fr;:nclKco. 
.\rchUert --H.   C.    Itawmnnn.    251    Kcarn> 

H|..  Hnn   Kranci^ci,. 
•  ••nlrMPior   -Knnli.iiMhiih     *     Morrison. 

Ifo    ltnnif  HI  .  hnn    FtancUro. 
Filed  Apr.   14,  "22.     I)aled   Apr.   12.  '2':. 

Kram«     wt     .  1667.50 

l'ncl'>»'«'<l   ami    rofif   on  (ift7..'iM 

I'lBftloring    conipleiid  ilA7.u'> 

Compl'Jttd    697. .'.0 

•  UiuhI    SS   days BSO.OO 

TOTAL  COST,  W»fcO.O'| 
liond,  nun<.  Limit.  1*0  days  Forfeit, 
|I00,     PliniH  Hhd  Bp  eincallfin^  Hli'tl 


RESIDENCE 

(1577)      N  SEA  CLIFF  AVE.  445  W  26th 

Ave.        Two-story      and      basement 

frame  residence. 
Owner — Allen  &  Co.,   %  Architect 
Architect — "arle    B.    Bertz,    168     Sutter 

St..    San    Francisco. 
Day's   work.  $16,000 


BUILDING 

(1578)  N  HOWARD  70  W  5th.  One- 
story    brick    mercantile    buildlnK> 

Owner — J.  M.  Kepner,  68  Post  St.,  San 
Francisco. 

Architect — A.  A.  Cantin.  68  Post  St.. 
San    Francisco. 

Contractor — Thos.  F.  Mulcahy,  180  Jes- 
sie St.,   San   Francisco.  $13,000 


APARTMENTS 

(157P)  S  BLSH  192  E  Larkln.  Three- 
story  and  basement  reinforced  con- 
crete   (6)    apartments. 

Owner — E.  V.  Lacey,  ISO  Jessie  St.,  San 
Francisco. 

Architect — None. 

Day's   work.  $15,000 


FRAME    FLATS 

(1582)      SE     GEARY     AND 

ninth    .\ve.  •    Two-story 

men!  frame   (4)   flats. 
Owner — J.    C.    Thomas.    380    20th    .^v». 

Sar    Francisco. 
Architect— None 
Day's    work. 


TWF.NTY'- 
and    base  • 


$14..S00 


RETAINING   WALL 

(1584)      NO.     1020     JONES.       Construct 

retaining  wall. 
Ownei-— Mr.  Pearl 
Architect — None. 
Contractor — Geo.       ,M.       Merritt,       soil 

Geary   St.,   San   Francisco.  $1000 


APARTMENTS 

(1586)  S  BUSH  77-6  W  Leavenworth 
S  137-6xW  31'.  Electrical  wiring 
for  four-ht(.ry  and  basement  Clas.s 
C  apartments. 

Owner — John    O.    Tillow.    112;»    Bush    St.. 

San    Francisco. 
.\rchiteot-— M.    V.    I'olifec.    1st     .Xational 

Bank   I!!dg..   S;;n   Francisco;. 
Contractor  —  Browne-Langlais       Elec- 
trical  Constr.   Co..   313   5th    St..   S.   F 
Filed  Apr.   Li.  '22.     Dated  Apr.  6.  1922. 
On   l.st   and    15th  of  each  month      75'.;. 

Usual     35     day.s 25% 

TOTAL  COST.  $1600 
Bond.  $500.  Surety,  New  AMit<tcrdam 
Casualty  (  c.  Limit,  ,{0  days.  Forfeit, 
none.      Plans   and    specllicaiions    flloil. 

MKT.VL    FURRING.    ETC. 

(1587)  ON  LAND  E.\.ST  Of  PKIOSKNT 
California  Acadt  my  of  Sciences 
Building  In  Golden  Gate  Park. 
Metal  furring,  lath  and  plaster  fur 
.'i(|uarlum 

Owner — California  Academy  of  Sciences 
Architect — Lewis     P.     Hobari.     Crocker 

Bldg..  San   Francisco. 
Ct.i-.trnelor — Peter    Bradley.    180    Je.><sia 

St..   San   Francisco. 
Filed    April    15.   •■:•:.      Dated    Mar.    .".i.    22. 

On   51  h   of  each   month 75% 

I'wual    35   days ?:>% 

TOTAL  COST.  «lfi.720 
It'iiid.  5«840t'.  Sureties,  FIdill'y  <t  De- 
poHll  <'o.  nf  Miirylanu.  Limit,  200  (l.iys. 
Forfeit,  non-'.  I'lans  and  speeifl.a- 
tloiiH  filed. 

(1588)  GLAZlNf)    ON    APOVK 
Contractor — W.    1'.    Fuller    ft    »  o .    .s\\ 

Meale   and    Mission   StH.,   S.    F. 
Filed  April   15.  '22.     Djt'ed  Mar    ::•     l:' 
Payment.-*    siim<'    ii«    jtlmve.. 

TOTAL  COST.  »'.i.il« 
Bond.  $l7t»o.  Surely.  Now  Ani.stir<lam 
i'Hsunliy  Co.  Limit.  :'"o  iiay-M.  |.  or 
fell,    ii'iie  Pl.ins    and      .'•peclflci'l  iitii,* 

filed, 

(10«9>      ORNAMENTAL         IMON       .\ND 

bronse  work  un  above. 
Contractor — C.  J.   Hlllurd  Co..   IKih  i<"«I 

MInnosoiH  h''(s.,  Snit  Frnnclsro, 


Piled  Apr.   15,   '22.     Dated  Mar.   29.  '22, 

Payments    same   as   above 

TOTAL  COST,  $4361 
Bond.  $2200.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  200  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1690)      PLUMBING,      HEATING      AND 

refrigeration  on  above. 
Contractor — Frederick     W.     Snook    Co, 

596  Clay  St..  San  Francisco. 
Filed  Apr.  15.  '22.     Dated  Mar.  28,  '22. 

Payments   same    as   above 

TOTAL  COST,  $35,805 
Bond.  $18,000.  Surety.  Fidelity  &  De- 
posit Co.  of  ilaryland.  Limit,  200  days. 
Forfeit,  none.  Plans  and  speciflcationc 
filed. 


DWELLING 

(1591)      N   ARLETA      75     W   Rutla  Ave 

One- story      and      basement      fram<i 

dwelling. 
Owner— .\ntone     Mardecich,    214    Arleta 

Ave.,   San   Francisco. 
Archltei  t — None. 
Day's  work.  $1000 


DWELLING 

(1682)      N   CHESTNUT   165   E   Franklin 

One-story      and      basement      frame 

dwelling. 
Owner — P.  A.  Bricca.   1527  Stockton  St. 

San  Francisco. 
Architect — J.   A.    F'orporato,    619   W^asb 

Ington  St..  San  Francisco. 
Contractor  —  Farnocchia    &    Co..  -18H 

Powell  St.,  San  Franc i.sco.  $700* 


RESIDE.NCK 

(1593)      E  DE  SOTO  153  S  Urbano  Driv* 

Twc-stery      and      basemeiit      framo 

residence. 
Owner — Urban  Jteaity  Improvement  Ct 

85   Ccrritos   Ave.  San   Francisco. 
Architect — Gustave    Stahlberg,    85    Cer 

ritos  Ave..  San  Francisco. 
Day's  work  |600r 


FOUNDATION.     KTr. 

(1594)      E    DOUGL.-VSS    139    N    Twenty- 
fourth.    Constiuct  concrete  founds 
tlons  and  fioor  for  residence. 

Owner— Irena  Boost. 

Architect — None. 

Contractor — S.    M.    Iliggins  $150* 


RESIDENCE 

(1586)      E    EUJJEKA    67    -X    21st.      On. 

story   and    ba.-)oment      frame      resi 

dt  lice. 
Owner — H.   Cornil.^.  o79   lOurrka    St..  ,Sai 

Franci.'-eo. 
Architect — .None. 
Contractor — Bernhardt    <V:    Pereria.    44  M 

20tl-   St..  San   Francisco  $30C» 

DWELLlNt; 

(l&;t6)      !•:     EASTWOOD    DRI\E     140    .-, 

Wildwood     Wa>.         Ono-.-*tory    an<i 

basement    frame    dwelling. 
0\Micr — L.   c.    Jrosa,   1351   5th   Ave..  Sa"" 

Franclbcu. 
Architect — Chas.  F.  Strothcflf.  2274   15fh 

St.,   San   Francisco. 
Contracior      -    .VelsiMl    Bros..     1375    Pl.\ - 

mouth  .\ve.,  San  Francisco.       $.lOo» 


DWELLLNt; 

(1597)      E     K  A.STWOOD    DRIVE     17..    .-. 

Wlldwoi  il       Way.      O.ie-story      aiw 

basement   frame  dwelling. 
Owner    -L.     L.    Sn  ythe.     1226    7lli     Ave 

•Sjin  Fninelbeii 
\rehlteel-  Clins.   F.   ^Irctlinfr,   :'274    l.Mh 

iSt.,  .San   I'ranclso. 
Contracior    -      Nelson    Bros..    1375    Ply 

mouth    ,\v»  ,   S.   K  $3oii> 


.M.TEUATIO.VS 

(I..!t8)      SW     FIKTI:       .\ND       .MAItKKI 

lOMeiid     ine/xiiiiine     floor     lictweei* 

Isl    and    2nti      floors,   steel      gitiler.-k 

«te. 
Owner — ITalc  Bros.,  Frcmlses. 
Architect- -It*  Id  llron..   lOii  Monlgunier) 

M.,  Sun    Fiancl.-tco. 
tontriu'tor  —   Macdonald    &    Kahn,    !$• 

M«»niK«ni-iy   St.,  San    Frnnclsco. 

fSUVf 
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DWELLING 

(1599)      S    FLOOD    AVE    VAl    10    Hazel- 

wocd.      One-siory      and      t)a3emen' 

frame   dwelling. 
Owner— G.  W.  Hioks,  3110  Clay  St.,  Sar 

Francisco. 
Architect — Chas.  V.  Strothoff,  2274   IRtli 

St.,   San   Francisco. 
Contractor   —   Nelson    Bros.,    1375    I'ly- 

mouth  Ave.,  San  Francisco.       J300(' 


DWELLING 

(1«00)      S  FLOOD  AVE  90  E  Hazelwood 

One-story      and      basement      frame 

dwelling. 
Owner — \V.  G.  Becktcll,   175  Jules  Ave., 

San   Francisco. 
Architect — Chas.  F.  Strothoff,  2274  15th 

•St.,   San   Francisco. 
Contractor   --    N'^lson    Bros.,    7.875    I'ly- 

mouch  Ave.  $3000 


DWELLING 

(1601)      E  FORESTSIDE   117   N  Vicente 

One-story      and      basement      fram<' 

dwelling. 
Owner — Fernando  Nelson   &   SonB,   Inc., 

2  West  Portal  Park,  S.  F. 
Architect — None. 
Day's  work.  $3000 


RESIDENCE 

(1602)      W     FORESTSIDE     AVE     46     N 

Vicente.      Two-.story  and    basement 

frame   residence. 
Owner — Fernando  Nelson  &  Sena,  Inc.,  1 

W^est  Portal  Park,  S.  F. 
Architect — None. 
Day's  work.  14000 


DWELLING 

(1603)  S  FLOOD  AVE  177  E  Hazel- 
wood.  One-story  and  basement 
frame  dwelling. 

Owner — Nelson  Bros.,  1375  Plymouth 
Ave..  San  Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco. 

Day's  work.  $3000 


DWELLING 

(1604)  S  GREENWOOD  127  B  Colon. 
One-story  and  basement  frame 
dwelling. 

Owner — Nelson  Bros.,  1375  Plymouth 
Ave.,   San   Francisco. 

Architect— Chos.  F.  Strothoff.  2274  15th 
St.,  San  Francisco. 

Contractor  —  Nelson  Bros.,  1375  Ply- 
mouth  Ave.,   S.   F.  $4000 


DWELLINGS 

(1605)      E  VALDEZ  65.  125,  225  and  305 

S   Monterey   Blvd.     Four   one-story 

and   basement   frame   dwellings. 
Owner — Nelson    Bros:,     1375    Plymouth 

Ave.,  San  Francisco. 
Architect — Chas.  F.  Strothoff,  1274   15th 

St.,  San   Francisco. 
Day's    work.  $4000    each 


DWELLING 

(1606)  S  GREENWOOD  AVE  87  E 
Colcn.  One-story  and  basement 
frame  dwelling. 

Owner — Edw.  E.  Madden,  1259  Vermont 
St..  San  Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,  San   Francisco.    ' 

Contractor  —  Nelson  Bros.,  1375  Ply- 
mouth Ave.,  San  Francisco.       $4000 


FLATS 

(1607)  N  GENEVA  25  W  Naples.  Two- 
story  frame  store  and  (2)  flats  and 
one-story  garage. 

Owner — Ludwig  Heilman,  139  Noe  St.. 
K-an  B'rancisco. 

Architect — None. 

Day's  work.  $3500 


DWELLING 

(1608)  NE  HEARST  AND  HAMBURG. 
One-story  and  basement  frame 
dwelling. 

Owner — F.  J.  Carlson  and  Irene  K 
Carlson.  138  Frederick  St.,  S.  F. 

I'lans  by  Owner. 

Contractor  —  P.  J.  Carlson,  138  Fred- 
erick St.,  a.  F.  $3000 


>M'AKTMKNT.S 

(1609)  W  LEAVENWORTH  62-6  X 
Geary.  Si.x-story  and  basement 
reinforced  concrete   (35)apartment.s 

Ortrner — Kincanon  &  Peregu.  15!i  Suttrr 
St.,   San   Francisco. 

Architect — None. 

Day's  work.  $100.00(1 


DRY   GOODS    BLDG, 

(1610)  SE  MISSION  .\ND  FREMONT 
Bight-story  and  hasenicnt  reinforc- 
ed concrete  wholesale  dry  good^^ 
houee. 

Owner — Walton  N.  Moore  Dry  Goods 
Co.,  7  From  St.,  Pan  Francisco. 

Architect — '^loo.  W.  Kelham,  Sharon 
Bld.er.,   San    Franci.sco. 

Contractor — The  Foundation  Co..  58 
Slitter    St.,    S.    V.  ^380. 000 


FLATS,   ETC. 

(1611  <      NW     NAPLES     AND     GENEVA. 

Two-story  frame  (2)  stores  and  (2) 

Hats. 
Ov.ner — Aus?ust  Bergish,  336  Church  St.. 

San  Francisco. 
Architect — None. 
Contractor — John    J.    Binet,    33G   Church 

St.,  San  Franciscc.  $7000 


ALTERATIONS 

(1012)  NO.  2:^!i4  PACIFIC  AVE.  Con- 
struct cases  iii  residence;  other 
changes  and  repairs  on  interior. 

Owner — Mrs.  Geo.  AVingfield.  Fairmont 
Hotel,   San   Francisco. 

Architect — None. 

Contractor  —  Doussett  Ruhl  Co.,  77 
O'Farrell  St.,  S.  F.  $3000 


STORES 

(leU)      E  POLK  80  N  Golden  Gate  Ave. 

One-story    brick   stores. 
Owner — L.    D.    Stoff. 
Architect — None. 
Contractor — Kincanon     &     Perego,     159 

Sutter  St.,   San   Francisco.  $6000 


DWELLING 

(1614)  SANTA  ANA  AVE  bet.  St. 
Francis  Blvd.  and  Portola  Drive, 
being  Lot  9  Blk  10,  St.  Franci.'^ 
Wood.  Two-story  and  basemeni 
frame   dwelling. 

Owner — Janette  M.  Wolf,  914  First  Na- 
tional Bank  Bldg-.,   San  Francisco. 

Architect — L.  A.  Bryant,  38  6th  Ave., 
San  Francisco. 

Day's  work.  $8000 


ALTERATIONS 

(1616)      NO.  507  STEINER.     Re-arrangt 

and    alter    two-story    residence    for 

apartments. 
Owner — Mrs.  Ella  Sachan,  Premises. 
Architect  —  J.    r.    Hladik,    Moiiadnock 

Bldg.,  San  Francisco. 
Contractor — S.    Steinauer,    109   Cornwali 

St.,   San   Francisco.  $7000 


WATER  TANK. 

(1618)      KANSAS         AND  TWENTY- 

fourth.  Erect  elevated  water  tank 
of  35,000  gallons  capacity  ana 
tower  100  feet  to  bottom  of  ca- 
pacity. 

Owner — Bass  Heuter  Paint  Co.,  816 
Market  St..  San  Francisco. 

Architect — None. 

Contractor — Chicago  Bridge  &  Iron 
Works,  232  Rialto  Bldp.,  San  Fran- 
cisco. $4600 


Twentieth 
basement 


DWELLING 

(1619)      S     NORIEGA     25     E 

Ave.         One-story      and 

frame  dwelling. 
Owner — Agnes    Seike,    33    Day    St..    San 

Francisco. 
.Vrchitcct — Ed.    E.    Young.    251    Kearny 

St.,  San  Francisco. 
Contractor — Robert  Beach.  4173  23d  St., 

San    Francisco.  $3000 


DWELLING 

(1620)      S     NORIEGA     50   E   20th     Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — Mrs.   M.   McColIough,  3426  22nd 

St.,  San  Francisco. 


Arthilecl — Edw.    V..    Toung.   V>\    K'.-aruy 

St.,   San   Francisco. 
Contractor — Robert     Beach.     417i     33rJ 

St.,  San  Franci.sco.  SUO'i'J 


BUNGALOW 

(1621)    W    TWENTY-FOURTH   AVE   22--. 
N   (Jeary.      All    work    for    flve-room 
bungalow. 
Owner  —   Frank    P.    O'Brien.    411    2otii 

Ave.,   San   Francisco. 
.A.ichitect — .None. 
Contractor — Meyer    Bros.,     5326     Geary 

St..   San   Fiancisco. 
Filed    Anril    17.    "22.      Dated    Mar.    -^. 

Frame    up    $1143.75 

Brown    coated    1143.70 

Completed      1143.7.". 

Usual    Sf)    da^'s 868.75 

Balance.  $275  secured  by  deed  of 

tru.*;!     

TOTAL  COST.  $467:. 
Bond.  none.  Limit,  120  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


.\LTER.\T10NS 

(1622)  S  GEARY  92-6  W  Powell.  .-Vlte.- 
store-  front  and  install  (2^  steel 
columns  and  support  front  with 
girders. 

Owner  —  Virginia  Lee  Candy  Co..  'it'i 
Geary  St.,  San   Francisco. 

Architect — M.  V.  Poiiteo.  1301  First  .Na- 
tional Bank  Bldg..  S.  F. 

Day's  work.  $500<) 


-ADDITIO.N 

(ie23)  NO.  500  NINETEENTH  AVE. 
Add  2  bed  rooms,  kitchen  and  laun- 
dry to  flats. 

Owner — Paul  Massa,  Premises. 

Architect — None. 

Contractor  —  R.  Mllward.  3931  Geary 
St..    San    Francisco.  $3000 


DWELLING 

(1624)      E      NINETEENTH      AVE    175    » 

Cabnllo.     Two-story  and   basement 

frame  dwelling. 
Ov>ner— B.  &  P.  J.  Fecrick,  253  Downey 

St.,  San   Francisco. 
Designer — B.    Feerick,    253    Downey    St.. 

San  Francisco. 
Days   work.  $4000 


CLUB  BLDG. 

(If 25)  S  POST  206-3  W  Mason.  Six- 
story  and  basement  brick  club 
building. 

Owner  —  R.  S.  Browne.  31't  California 
St..  San   Francisco. 

Architect — T.  Paterson  Ross,  310  Cali- 
fornia St.,   San    Francifco. 

Day's   work.  $200,000 


DWELLING 

(1626)  W  SEVENTEENTH  AVE  310-fi 
N  Cabrillo.  One-story  and  base- 
ment  frame   dwelling. 

Owner — S.  A.  Wood,  53  Presidio  Ave.. 
San    Francisco. 

Designer — J.  H.  Thorup,  614  21st  Ave., 
San    Francisco. 

Contractor — J.  H.  Thorup.  614  21st  Ave. 
San    Francisco.  $45O0 


DWELLING 

(1627)      N    SANTIAGO    59    E    21sl    Ave. 

Onc-stoiy      and      basement      frame 

dwelling'. 
Owner — Octavla  Dcud.  306  Bush  St..  San 

Francisco. 
Architect — None. 
Contractor  —  E.    B.    Wilson,    2530    28th 

Ave.,  San  Francisco.  $20<T0 


DWELLING 

(1628)  W  TW'E.VTV- FIRST  .A.VE  CO  S 
Ulloa.  One -story  and  basement 
frame  dwelling. 

Owner — Oscar  E.  Mittelstaedt.  1187  San- 
chez St.,  San  Francisco. 

.\rchUecl — None. 

Contractor — Wni.  Zupar.  109.^  Missior. 
St..   San   Francisco.  $485ti 


DWELLING 

(1(.29)  W  TWENTY^-FOURTH  AVE 
150  S  Lincoln  Way.  Two-story  and 
basement   frame  dwelling. 
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0^vner — E.   H.    Easdale,   122.''.    44th   Ave.. 

San  Francisco. 
Architect — None. 
Day's  work  *250.i 


DWEL-LINOS 

(1630)      E    CAriTOL,    AVE    -5,    bO,    75    N 

Lakeview.         Three    one-story    an-.i 

basement    frame   dwellings. 
Owner — Jas.       .\rnoti.       235       Granville 

Way.  San  Francisco. 
Architect — None 
I'cntractor — Ja.s.    Arnott      <t      Son.      23;) 

GranvilU    Way,  S.  F.  $2800  each 


DWELLING 

(1»>31)      E    DOKCilKSTKll    WAV    3ttl    N 

y.Uoa.      Two-story      and      basement 

frame   dwelling. 
Owner— Harvey  S.  N(ral.  1585  11th  Ave.. 

San    Francisco. 
I'lans   tjy  0%\  ner. 
'  ontraclor — J.  I'rout.  2020  Turk  St..- San 

Francisco.  $695(1 

ItESIDENtE 

(1632)      N    ri'.ANClS    O    87-G    E    (;<)U^I> 

One-story      and      l).a«t'nient      Irame 

residence. 
Owner— Mary    A.    &    Austin    Fitzpat rick. 

6H(»  (;eary   St..  San   Francisco. 
Architect — None. 
Contractor — Thos.     Hamill.     6140    Geary 

St.,  San  Francisco.  |5OO0 


ALTERATIONS 

(lh33)      SW       GREEN       AND    LAOl'NA. 

Rec<nstiuct     pr-sent     building    fo-- 

3    tiats:    add    2    baths:    stairs'    elec 

trie    work;   pa'nting.   etc. 
owner  —   Rob-^rt    Golder.    706    14lh    St.. 

San   Franc'sco. 
.\rchllecl — None. 
Contractor — A.    R.   Inglis.   2248   Fillmore 

St.,  San  Ftaiicisco.  $4oor. 


Bond.  128.800.  Sureties.  N.  Bronsteu. 
and  John  Hayden.  Limit.  4  months. 
Forfeit,  none.  Plan.-*  and  specification.s 
tiled. 


1'LAT.    jCTC. 

(1634)  W  RAILHOAD  AVE  50  N  New- 
coml.<-.  Two-story  and  basement 
frame  stor-  and   flat. 

()\ner--A.  CnlTmiio.   loio   T>,^iiroad   .W.- 
San Francisco. 
.\rchit'-ct — Noi<e. 
Days  work.  |4  50n 

HEP A IRS 

(1635)  NO.  i:'41  VALLE.IO.  General 
repalr.s    for    flats. 

O^vner — .Mrs.   U.   Ohle.s.^on.   Premises. 
Architect — .J.   M.   .Vndersoii.   1612   PnclfW 

Ave..  S.Tn   Francisco. 
l)ay-h  work.  «!""1 

ALTERATIONS 

(1636)  NO.  28(t3  AND  2805  MISSION. 
AM  A-ork  for  nlteratlona  and  addi- 
tions  to   two-sioiy   frame   bulldlnp. 

Owner — Wni.    Wohltmann. 

Architect — Fronk   S.  Holland,   1629  Fol- 

some  St.,  San   Fian<-lscri. 
Contractor  —  P.    F.    Reilly,    180    Jessb- 

St.,  San  Franclr^C(l. 
Fn*-*!  Apr.   :8,  '22.     Datod   Apr.    10,  '22. 
IFrame  completed  and   roof  board.^ 

on     $133'.' 

Dullding    ready    to    receive    sheath- 
ing         Lt.-.:t 

Completed    and    acceplrd 134i 

UHJal    86    rtayR 1340 

TOTAL  COST,  |535>« 
Bond,  »275o.  .SiiirileH,  .Ino.  Flaherty 
■  i^d  Dfll.n  M.  HelUv.  Limit,  50  day.'; 
nft'f  .M>v  I.  1'.'22.  KorffM  none.  Pl:in.< 
and    k;>< cill'-.i'  I  ,ii:      fi'.  '7 

r,ARA(;r 

(1637)      N     I  i.>.. \m:'       ;-  hs 

Av«>   E   9K   'ixN    1 37-11.      All   work    for 
t»vo-t'tory   '  Iiin"    I.   v'lirixifo. 
Ownfr-  Lu'  V    U    nnd    Edith    W,    .Mlyne, 

'iiO'j  GhikI'  St..  San  Frnncliiro. 
Architect  -Relil     Iir»^c  .     105     M«ntgnm- 

•ry  St.,  Han   Francl'co 
Contrarior  —  ,1nhn    .'•pa-un.    240   ^lont- 

ffomrry  HI  ,  Sim   Fr;iiiclnco. 
Kilrd   Apr,    IH,  '22.      Dalirl  Apr,   14.  '22, 

On   7ih   of  each  month 76% 

Uaual    3t    ilnya 26S 

TOTAL  COST,   167.685 


HEATING.    ETC. 

(16361  W  SANSOME  46-10%  m  or  1 
N  Sutter  N  9i-6xW  122-9.  Vacuum 
cleaning,  piping  system  and  heat- 
ing and  VBntilaiing  equii.ment  fo*- 
one-story  Class  A   bank  building. 

Owner — Anglo  &  London  Paris  Natl. 
Bank  of  San   Francsicc. 

Architect  —  Geo.  W  Kelhan'.  Sharon 
Bidg..  San  Francisco. 

Contr.ictor — James  A.  Nelson.  517  6th 
St.,   San  Francisco. 

Filed  Apr.    18.   '22.      Datid   .\pr.    1.    22. 

On  10th  ot  each  month 75^^ 

l'«ual     35     days 25% 

TOTAL   COST.    J.52.20! 

P.onrt,    ?26,101,      Surety.    Fidelity    <t    De- 
posit Co.  of  Maryland,     Limit,  120  days. 

Forfeit,   n;)ne.      Plans  aiMl   specitica  1  iins 

tiled. 


FLATS 

(1646)      W    TWBNTT-FIRST    AVE.    200 

S  Lake.     Two-story  and   basement 
■frame    (2)    flata. 
Owner — L.    H.    Hayfer,    808    Dolores   St.. 

San   Francisco. 
DesigTior — Joseph    Bloom,     539    Market 

St.,    San    Francisco. 
Contractor — Frank   Mayer.    817    Dolores 

St..    San    Francisco.  |10(000 


I.CILDING 

(1639)  S  MCALLISTER  78  E  Webster. 
One-story  and  basement  concrete 
and  brick  market  building. 

Owner — A.  G.  and  J.  Sosnlck,  Sv  archi- 
tect. 

Architect — Mel.  I.  SchwarU.  1202  Ne- 
vada   Bank   Bldg.,   San   Francisco. 

Day's    work.  $17,000 


APARTMENTS 

(1640)   N  MARKET  AND  EUREKA. 

Two-story      and      basement      frame 

( 10)    apartmenta. 
Owner — Adolph    Dlttman,    %    architect. 
Architect — Carl    Goilfuss,     1056     Fulton 

St.,    San    Francisco. 
Contract    not    let.  $20,000 


ADDITION 

(1641)  S  NATOMA  126  W  7th.  One- 
sfory  and  basement  brick  addition 
for  elevator  worka. 

Owner — T,  W.  Corder,  Inc.,  <"c  contrac- 
tor. 

.Architect — None. 

Contractor — Samuel  Schell,  180  Jessie 
St„    Sar    Francl.sco.  $5000 


APARTMENTS 

(1642)   NE  SACRAMENTO  &  LE  ROY 

Place.      Three-story    and    haaement 

frame   (18)   apartmenta. 
Owner— Mr.*!.    Hattle   M.   Tillman,    Hotel 

Adair,  445   Ellis  St.,  San   Francisco. 
.Architect  —  William      Gunnison.      1666 

Golden  Gate  Ave.,  San  Francisco. 
Contractor — Jamea    L.    McLaughlin.    251 

Kearny  St.,  San  Francisco.     $46,000 


SEimCE    STATION 

(1613)  SW  JUNCmON  SAN  BRUNO  A. 
T'ortrero  Aves.  and  Adam  St.  One- 
story   steel   service   station. 

Owni-r — T'lon  Oil  Company  of  California 
24'    Mills   Bldg.,    San    Francisco. 

Plan.s   by   owner 

Day's   work.  $2000 

RESIDENCES 

(1844)  W  SAN  LEANDRO  WAY  36 
and  76  S  Monterey  Blvd.  Two  1- 
Htory  and  haaement  frame  resl- 
dencea. 

Owner — O  M.  Hueter.  SOB  Flatlron 
Bldg.,   San    Francisco, 

Aichltect— Chas.  F.  Strothoff,  2274  15th 
St  ,    San    Francisco. 

ConlrHClor-Boxton  &  Zwicg.  809  Flat- 
iron  Bldg.,  Swn  Franclaco.    $6000  aa. 


RESIDENCES 

(1646)  W  HAN  LKANDRO  WAY  76 
and  115  N  Dnrlcn  Way.  Two  1- 
*lr>ry  nnd  basement  frame  resl- 
dcncos, 

Own«-r— O,  M.  Huetar.  «0B  Flatlron 
Bldg.   Ann    Frnndaoo. 

Architect  — Chas.  F.  Strothoff.  2274  15lh 
St..  Ran  Franclaco. 

Contractor  Boston  A  Zwiog,  SOfl  Flat- 
iron   nidg.  Hnn   Frnnolsco       $5000  rn. 


RESIDENCE 

(1649)  N  CHESTNUT  109-9%  W  Van 
Ness  Ave.  Two-story  frame  resi- 
dence. 

Owner — D.    O.    Lippi. 

Architect — Italo  Zanoltni,  604  Mont- 
gomery   St.,    San    Francisco. 

Contractor — V.  Flllppls.  957  Union  St., 
San     Francisco.  $9000 


KESIDENCES 

(1650)  FOUPvTH  AVE.  250  and  275 
N  Kirkham.  Two  2-story  and  base- 
ment frame  residences. 

Owner — A.  J.  Raisch.  46  Kearny  St., 
San    Francisco. 

Plans   by   owner. 

Contractor — Cox  Bros.,  1867  9th  Ave., 
San    Francisco.  $4000    each 


STORES 

(1654)      N  IRVING  52  W"  7th  Ave.    One- 

str.ry    and    basement    frame    stores. 
Owner — L.    H.    Enemark    (Trustee),   464 

Moi^tgomery  St.,  San  Francisco, 
Architect— L.      M.      Upton,      454      Mont- 

gomer>-    St.,    San    Francisco. 
Contractor — L.    F.    Frlcher,    180    Jessie 

St.,    San    Francisco.  $4000 


RESIDENCTB 

(1655)  S  LENARES  AVE.  75  E  Ven- 
tura. One -story  and  basement 
frame   residence. 

Owner — A.  L.  Wise,  901  Merchants  B!x- 
changc    Bldg..    San    Francisco. 

Designer — W.  K.  Owen,  251  Kearny  St., 
San  Francisco. 

Day's   work.  $6000 


ALTERATIONS 

(1656)      NO.   1155   STEINER.     Construct 

porch;  erect  partition  and  building 

liay   window    (flas). 
Owner — John   Bunney,   2681   Mission  St., 

San    Francisco. 
Arch:  tect — None. 
Contractor — Antlne   Petersen,   2770  San 

Bruno  Ave.,  San  Francisco.       $1000 


FACrrORY 

(1657)  E  SHOTWELL  285  S  14th. 
One-atory  frame  lock  manufactur- 
ing plant. 

Owner — Wm  P,  Stoeaaer,  68  Shotwell 
St.,    San    Franoiaoo, 

Architect — None. 

Diy'a   work.  $1000 


ALTERATIONS 

(1658)  NO.  SS6  SHOTWELL.  General 
alterations  and  repairs  to  rear- 
range   re.*'ldence    for    two    flata. 

Owner — F.    H.    Baumann. 

Architect — E.  A.  Nuemarkel.  644  Mar- 
ket St..  San   Franclaco. 

Day's   work.  $1000 

RKSIDRNCB 

(1660)      W   THIRD  AVE.   228  N  Fulton. 

Two-stiiry     and     haaement     frame 

realdence. 
Owner — M.  Schubn<  r.  769  Snd  Ave.,  Ban 

Francisco. 
A  rch  1 1  ect — None. 
Day's   work.  $4000 


DWELLING 

(1661)       W     TWENTY-FOURTH     AVE. 

209-8  S  Anr-n.     One-atory  and  base- 

mint    frame    dwrlllng. 
Owner — H.    O.    LIndeman    Stt    Ansa   St. 

Snn   Franclaco. 
D«»al)rner — W.    R.    Llndemnn    680    Bslboa 

St    Snn  Franclaco. 
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Contractor — W.   R.  Llndeman,   530    Bal- 
boa St.  San  Francisco.  13500 


FLATS 

(1662)  N"  CALIFORNIA  32-6  W  10th 
Ave.  Two-story  and  ba«ement 
frame    (2)    flats. 

Owner — S.  Severin  Steinauer,  109  Corn- 
wall  St..   San   Francisco. 

Archi  tect — None. 

Day's   work.  »7000 


T>W  KILLINGS 

(1663)     W   44th  Ave.    425,   450,  47B,   500, 

525   and   550    S   Geary.      Six   1-story 

itnd   basement   frame    dwellings. 
Owner — Meyer    Bros.,     3326     Geary    St., 

San   Francisco. 
Architect — H.   C.   Baumann,   251  Kearny 

St.,    San    Francisco. 
Day's    work.  13090    each 


APARTMENTS 

(1064)  SW  GUERRERO  &  MARKET. 
Three-story  frame  (27)  apartments. 

Owner — Mary  Ives,  Crocker  Insurance 
Exchange  Bldg.,   San   Francisco. 

Architect — Nathaniel  Blaisdell,  25S  Cali- 
fornia St.,  San  Francisco. 

Contractor — E.  EUllnglsoa,  180  p'essle 
St.,  San  Francisco.  J80,000 


FLATS 

(1665)   SE  GEARY  AND  THIRD  AVE. 

Two- story  and  basement  frame  (4) 

flats. 
Owner — D.    W.    and    Mary    Breslln,    819 

Sunta  Clara  St.,  Vallejo. 
Architect — None. 
Contractor — B.     W.    Demarias    &    Sons, 

732  Page  St.,  San  Francisco,    $14400 


STORES 

(1666)  S  GEARY  97  W  25th  Ave.  One- 
story  frame  (2)  stores. 

Owner — Wm.  A.  Miller,  638  5th  Ave., 
San  Francisco 

Architect — ^None. 

Day's   work.  $4000 


FLATS 

(1667)  S  LINCOLN  WAY  95  and  120 
B  2nd  Ave.  Two  2-story  and  base- 
ment frame   (2)   flats. 

Owner — ^Clty  Realty  Co.,  46  Kearny  St., 
San  Francisco. 

Plans    by    owner. 

Contractor — Cox  Bros.,  1309  9th  Ave., 
San  Francisco  $7000  eaolh 


DWELLING 

(1668)  N  MUNICH  128  W  Cordova. 
One-story  and  basement  frame 
dwelling.  •• 

Owner — .1.  Linder,  1738  Golden  Gate 
.^ve.,    San    Francisco. 

Architect — None. 

Day's   work.  $820* 


STORES 

(1669)      K    MISSION   238    S  Brazil    Ave. 

One-story  frame  stores. 
Owner — Excelsior  Theatre  Co.,  care  of 

Panama  Theatre,  San  Francisco. 
Arch  itect — None. 
Contractor — M.    F.    Nolan,    228   Noe    St., 

San    Francisco.  $7000 


RESIDENCE 

(1670)      E     SIXTFBNTH     AVE.      75     N 

Fulton.      Two-.'?tory   and    basement 

frame    residence. 
Owner — Ernest     E.     Kretzschman,     942 

Market    St..    S&n    Francisco. 
Architect — Will  H.  Toepke,   942   Market 

St..    San    Francisco. 
Contractor — Wm.    L.    Terry.    1456    Wil- 

l.ird    St..    San    Francisco.  $10,140 


Owner — W,    (".     r^ftersfn,     IfiTd-A     FOflrly 

St.,   San    Fraiicirsro. 
Archite't— Nono. 
Contractor-  Oay'.-i    uork.  $:?r.Oii 


COMPLETION  NOTICES 


.M\\l;TiVll;:.\T.S 

(1672)      NW   GREEN  AND   HU'IIAXA.X 

Thrre-ftory  and"  »)ascmenl      frami 

(!t)    upartmojits. 
Owner — H.  C    Kocnnn.  3^0  Weljster  St., 

San    Fr.anri"co. 
Architcr.l — Xom  . 
Day's   wr.rlc.  .>:)n,oo(; 

RKSlDEXfJC 

(i67.">)      W    LAKKLX    87-0    N    Lomlwird 

Two-.slory      a'.d    oasement_ ,  frame 

rcsitlence. 
Owntr — Hoheri   F.  At  kins, -"^c  y\rehitect. 
Architect- -Earle    I'..    P.crlz..,,ip    Sutter 

gt.,  Sai'.  Fran(is.?o.  .f  ■ 

Contractor — All«n  &  ' '„  ,   i(;«  Suiter  St.. 

San    Fraucisc...  '    $12.00'.i 


UNDERPlNNINf;.  ETC. 
(1677)  E  FREMONT  137-6  S  Missiou 
4.')-10xi:i7-(;.  ExcuvaMon,  pump- 
ing, back  filling.  ;.?rudi!)8.i  •■^horinir 
and  underpiniiins  with  brick  piers 
the  north  walls  of  e.^i.sting  building 
Owner — Mrs.     Lucy     H.    Otis    and    Miss 

Martha  L.   Macoiidray 
Architect — Geo.     Jlushforlh,     354     Pin.- 

St.,  San  Fi-anci.sc'o. 
Contractor— -D.  J.  and  T.   Sullivan,  Inc.. 

1942  Folsom  .St.,  San  Francisco. 
Filed  Apr.  20,  '22.     Dated  Apr.  20,    22. 

Briclt    work    done .  .$1700.00 

Completed    and    accepted .')77.7r) 

Usual    35    diys 759.25 

TOTAL  COST.  ^3037. 00 
Bond,  none.  Limit,  50  days.  Forfeit, 
nono.     Plan>;  and  speciflcalioris^fllled. 


DWELLING 

(1671)  W  ELEVENTH  AVE  74  N  Kirk- 
ham.  One-story  and  basement 
frame   dwelling. 


ELECTRICAL  WORK 

(1078)      GOLDEN     GATl^     PARK     E     of 

California      Academy      of      Science 

Bldg.  Electrical  vvork  for  aciuariuni 
Owner — California   Academy   of  Science 

Golden  Gate  lark,  S.  F. 
Architect — Levis     P.     Hobart.     Crocltcr 

Bldg..  San  Francisco. 
Contractor — Standard     Electrical     Con 

struction  Co..   SO  Natoma  St.,  S.  F. 
Filed  Apr.  20,  '22.     Dated  Mar.  29.  •22.- 

Ou  5tb   01   each  month 1^°!c 

Usual     3,-.     day:; ■.      25% 

TOTAL     COST.-    $3850 
P-ond,  $2000.     Surety.  United  States  Fi- 
delity &  'Guaranty  Co.     Limit,  200  days. 
Forfe^^..  none,     pian-s  and  spcciiication!;:  , 
filed       -  ; 

PAINTING,  ETC. 

(1679)  GREAT  HI&HWAY  &  FULTON 
St.  All  work  for  paint  and  decorate 
bull  room  (Sheehan's  Tavern). 

Owner — O.  Kobinson  .^nd  Harry  y.  JTor- 

rison,   159   Dolore.';  St..  S.  F. 
Architect — None. 

Contractor — Ricardo   Espino.   3249   Fill- 
more St..  San  Francisco]     . 
Filed  A>jr.  20.  '22      Dated  Apr.  17.  '22. 

On   2nd   of  May .  .  .$.6fi.i 

On    18th    of    May '  GR,^. 

i.'J  days  after   work   done.  .......    G''"" 

TOTAL  COST.  $200« 
Bond,  limit,  forfeit,  plans  and  speci- 
flcatioi-s.    nciu. 

RESIDENCE 

(1680)  SW  COMMONWEALTH  AND 
Euclid  Aves.  All  work,  for  frame 
residence. 

Owner — Sam    baer.    Huss  Bldg..   S.   F. 

Architecf  —  Samuel  Lightner  Hyman. 
68  Post  St..  San  Francisco. 

Contractor  —  Ed.  Zinkand  &  Son.  43  1 
Tenth  Ave.,  San  Francisco. 

Filed  Apr.  20,  "22.     Dated  Apr.  18.  '22. 

Roof     on    '. : •. .-. $3125 

Plaster  coniplet?d '.... 3125 

Ct.MTipleted  and  rtcceptcd  . 3123 

Usual   35  days .:....    3125 

TOTAL    COST.    ♦12.500 

Bond,   $62.S0.     Sureties.  J,  ^l.McCalluni 

and  Harry  M.  Gatejen.     Limit,  90  <iays. 

Forfeit,  none.     Plans  and  specifications 

tiled. 


SAN    FRANCISCO    COUNTY 


Recorded  Accept ert 

April    20.    1922— COMG.    AT    IT.    DIST 

216-4y2    W  Masonic   Ave  and    188   n 

X  Fulton   N  27-9xF  82-0'^.     Otto  E 

Anderson   to  whom    it  may  concern 

April     20,     192'i 

Aprill  2(1.  1922— N  FULTON  81-8  E 
Ninth  Ave  E  25xN  100.  Michael  Mc- 
Donough    to   whom    it    may   concern 

\pril    18.    lf'2- 

.Vpril  20.  1?22— !•:  TWENTY-FIRST 
Ave  237.  265,  293  and  321  N  Fulton 
X  2£xE  120.     Cf/Steilo  Hro.s  to  whom 

it    may   concern April    12.    192:f 

April  20.  1922— E  TWICNTIETH  AVE 
100    X    Balboa    N    25xE    120.      Angle 

Sheper   to   Otto   E    Anderson    

April    20.   \<i-li 

April  20.  1922 — W  CASTRO  378  N  18th 
W  7.'.  X  84-10  m  or  1  E  92-1  >/i  S 
89-8'/^.      Bank   of   Iialy    to    wiiom    it 

may    concern Aoril    17,    19:iJ 

April  :;fi,  1922 — E  FOUHTH  AVE  155 
S  Cat.rillo  31  ci.  Fouith  Ave  !jy  E 
120.  .Alice  R  Leary  to  Eimer  Carl- 
son and  W  O  Pet 'rson  .  .April  9.  1922 
April  20.  1922 — NE  11.33  LOT  29  and 
yw  26.67  Lot  30  BIk  8.  Forest  Hill. 
L  K  and  Ragna  .Si\ersoii   to  whom 

it   ma>    concern .-\pril    14.   1922 

April  2C.  1922 — S  SA<"RA.MKXTO  200 
E  Argucllo  Blvd  E  125  m  or  l  S 
13.^-0'A  W  125  m  or  1  N  )33-lVi.     A 

'"ohn  to  Cohn  &  Nordstrom 

April    7.    1922 

April  20.  1922— NW  SIXTEENTH  & 
Church  W  lOOxX  95.     U  E  Queen  to 

P  J    Lvnch   J'.nd   J    A    Bryant    

April    19.    1922 

April    19,    1922— LOT   2    BLK    47.    Reis 

Tract.  Alexander     McKillop       to 

whom   it  may  concern ..  April  18.   1922 

April    19.    1922— NW    LISBON    isn    SW 

IJrazil  Ave.     H  S  Thomson  to  whom 

it   m.a\    concern    Vprii    18.    1922 

April  19.  1922— XW  LISBON  175  SW 
Brazil  Ave.     H  S  Thomson  to  whom 

it   may   concern April   IP,   192!' 

April  18.  1922- NW  MISSION  AND 
Xcw  Montgomery  X  80-0%  W  63- 
\H\  S  80  B  60-7',^.  Sharon  Estate 
Co  to  Barrett  &  Kilp.. April  18.  192:; 
April  18.  1922 — S  C.\BRILLO  107-6  E 
17th  Ave  E  25xS  100.  Sophie  and 
Samuel     F     Johnson     to     whom     it 

mav    concern A))ril    17,    1922 

April  IS,  1922 — CO.M.  AT  PT.  DIST 
.-)5  E  of  SE  Cor.  Ellis  and  .Tones  S 
87-6xE    27-6.      C    Lachman    to    Mon- 

son    Bros April    18.    1922 

April  18.  1922- E  LVOX  60  X  Filbert. 
A    B    Harrison    to    Emil    Xe'son... 

April    M.    1922 

April  18,  1922 — N  JERSEY  175  E 
Church  E  25xN  114.  Victor  Gullmes 
to  whom  it  may  concern.  Apr  14,  X^'lz 
A))ril  17.  192S— W  13  FEET  LOT  13 
and  E  23-6  Lot  14  Blk  2977.  all  Lot 
j5  and  W  6-6  Lot  14  Blk  2977. 
Meriitt    Terrace.       Georg<;    N    Mer- 

ritt   t(-  J    Prout April    14.    1922 

April  17,  1922— E  PALM  AVE  —  33-4 
xE  120.  Irving  A  and  Pearl 
SiUer.rtein  to  Cohn   &   XTrdstrom.. 

April     7.     192  J 

April  17.  1922 — W  XI.NETEEXTH 
.-Vve  75  X  Ortega  X  25xW  107-G. 
Xo.  1883  19lh  Ave.  John  E  Jr.  and 
Edith  A  Easdale  to  L  H  Stevenson 

April    15.    1922 

April  17.  1922 — SW  ORD(  AND 
Seventeenth  W  34  S  16  W  52  S  26  E 
62  S  2  E  74  N  4  4.  Ephraim  H 
Musin  to  W  F  Lov.-M ..  April  17.  1922 
April  17.  1922 — SW  LEESE  88.32  XW 
Crescent  Ave  N  \V  2;i.44  \V  84.22  .<=: 
25     E     104.04.       Alfred     E     Hind     to 

Harry   W   Hind April   10,    1922 

.\pril  17.  1922 — E  TEXTH  .WE  150 
X  Cabrillo  X  ;;5xE  120.  Anna  W 
Ahleri   and   Frances   Brady   to   Edw 

E   Manseau ...Ajiril    IL    192:.' 

April  17.  1922— COM.  S7-6  W  OF  SW 
Post  and  Mason  S  87-6xW  50.  T 
M  Burd  to  MacDonald  &  Kahn... 
April   17,  1922 


28                                            BUILDING     AND     BNGlNBEBlNG     NEWS  Saturday.  April  22,  i9?2 

^nril     15      1"22— E     ALABAMA    90    S  April   14.   1922 — SE  %   LOT  11  BLK   A  No.     Owner  Contractor     Amt. 

'    Twcniv-sixth  S  r.f.vE   100    Wm  Mil-                 Thorn'on     &     Williams    Sub    Silver  1768      Gurnette  Pickering       7300 

Ifr    to"  whom    it    mav    concern Terrace.      Jas    Connell    and    W'm  M  1769     Russell  Bulcher       2718 

\13»il     15      li>2J            Wade  as  to  Improvements  on   prop  1770      Mac(JreRor  Owner     208UC 

Aprii   1.0.  ■l922"-\VFOUTY->]:VENTH                .rty    1"2      KosKi  Owner       3250 

Ave    150    N    Kulton    3oxl2(i:    W   47lli                               ^ 1773     Hinch  Parker       7000 

Ave   180  N  Fi'lton   ir.xl20.     Thos  F                    ^.»«.  ^«»«    , j.,na  ^'^'^     Mageratadt  Owner       8500 

Barry   agent    of   Xcilie   G    Barry   to                    BUILDINQ  OONTEAOTS  1775     Leimert  Owner     10000 

whom   it  may  foncf  rn.  .April  15.  1922                                       1776     Burnell  Stanley       8000 

April    14.    1922 SW    CALIFORNIA    &                                ALAMEDA    COUNTY  17"S      Potet  Owner        1000 

Twenty-fourth"    Ave    W    32-6xS    75.                                           1779     Buelna  Furlong       1760 

C  O  Clausen    to  whom   it   may   con-                           91,000  and   Over    Reported  1780     Govan  Brooke       2000 

cern      April     14.     1922                                       1782     6th    Church  Maurice       8000 

\pril    14,    192'-— NW    PINE   &-   MONT-               The    following:    In   an    Index    for    the  ^-gj     Roderick  Roderick       180» 

gomcrv    N    125xW    138-6.      Cummer-  contracU   for   thin  ItBue.  17S4     Boyle  Owner       I7K0 

cial    Union    Assurance    Co   and   The  No.     Owner  (Contractor  Amt  ^,j^^     Isaacs                             Owner       7600 

California    Ins    Co    to    Mangrum    &  1660     Felt  Owner  -.lO'  ^^^^     Isaacs                             Owner       6950 

Otter    Inc April    7.    1922  1661      BklyBMg.  Owner  .^  >0  ^^^^     ^^^^^                               ^^^^^       350^, 

April    14,    1922— E    TWENTY-THIRD  1662     Weiman  Lehman  lOblb  ^^^^     Malpath                         Owner       2000 

Ave    25    S   Cabrillo    S    25nE    82-6:    E  1663      Leslie  VelV  \lZ  1-91      Tutt                                   Hlgins       6000 

23rd  Ave  .^0  S  Cabrillo  «  25xE  82-6.  664     Haydon  ^^;;f  ^"  I'-JJ  1792     MoCord                           Owner       5200 

Alton    R   Laphvim    to    wnom    .t    may  1666     Castro  Mattison  2500  ^^^^     McCord                           Owner       2600 

concern Apnil2.   1922  1667      Maclean  Owner  3500  E«chen                              Thorn        8262 

April    13.    1922— N    FlLUEliT    137-6    E  1670      Andrews  Robins  3000  Y'l      Associated                         Aras       "" 

Laguna  E  27-6xN  85.     .Toseph  (Jad-  1672     Landgrebe  Owner  3400  ^^^^     Associated Aras       -3.4 

dini   to   whom   it   may   concern i673     Mattison  Owner  3000 

April    13.    1922  i674     Sigwald  Owner  7500  DWELLINC, 

April   13,   1922— E  CAKTIIO  100  S  17th  i675     Saronl  Pond  3000  (1G60)      NO.  2;i25  McC,EE  FT..  Berkeley. 

99-9    i-:  SO  S  75-3   E  6S  N   175  K   148.  ^gyg      garonl  Pond  2800  One-story    5-room    dwoliing. 

.Nasser  B.os   tc   American   Concrete  157-     garonl  Pond  8400  Owner — R.      D.    FL>lt.      1732      Chauning 

Co April    11.    1922  jg^g     garoni  Pond  2800  Way.  Berkeley. 

April  14.  192— NE  feEVENTKENTH  &  jg^g     Heitman  Anderson  9000  Architect— None. 

Belvedere    E    24-11     15-16    N     102-1  ^gg^     Crawford  Anderson  6850  Day's  work.                                                  $2500 

W    24-Jl    .S   100-1  ^».     Guslav   H  and  ^^^^     Sandstone  Peterson  6000  

Clara  T  Lmdauer  to  Cbas  ECoburn  ^gg^      j^^^^j^  Fennelly  4350  DWELLING 

••.;••/:;;..  ■■^;>;^;v-v\      vvt-.i-,h"  1685     Durant  Neal  19000  (U.61)      NO.    912    MONO    ST..    Berkeley. 

April    14.    .92.— SE    ANZA    A.Ni)    i.tn  ^^^^     Durant  Malott  2355  One-story   6-room   dwelling. 

Ave    S    2b-2xE    90.      I     -MiObust    to  ^^^^     i^ewis  V.-rney  7000  Oxvner— Berkeley    Building    Co..    Solano 

whom  it  may  concern    .April_  l*.  1»'J-  iggg      Brov.  i.  Cords  3000  and  Colusa  St.-..  Berkeley. 

April     14.    1922— I'TN    LOTS    1,     AND  ^^^^      Puccini  Morgan  2200  Architect- Noi.e. 

18   BIk  2.-<.  St.   Francis  Wood   Extn.                        viught  Owner  2500  Day's    work.  J3500 

No.    2.      John    R    \oung    to    Ernest    ^  J^,^2      W  hUe  Stolte  25000  

Swan.-^on    .....^..._...^.April    14.   19...  ^^^^     Schlrmer  Schwalm  5818  DWELLINGS 

April     14.    1922— S    HOWARD    1X0     VV  ^  g,,^      Jensen  Owner  4500  (1662)      NO.       1 233-35-;!7-0n       OXFORD 

First    W    50xS    16:..      Louis    R    '^"r'^   ^,  ig.t.r,      Kj,8lg  Long  2490  St..    Berkeley        Four    one-slory     t- 

to  J   Martinelli.  ._.....  April   13.   IJ^-  1696      Mills  Long  2200  rcom   dwellinps. 

.\pril     14.    1.-22— E     rUEN  I  \-l  HiKU  jg,^.      ^,j^^  Stolte  9000  Owner— W.  F.  Weimrn.   1  J."?!  Oxford  St.. 

Ave  25  S  (^abrillo  S  2oxE  82-6      Al-  jg.,^,      Tcmlinson  Perry  6400  Berkeley, 

ton  R  Lapham  to  whom    t  m..>  con-  ^^^^     DormJr.  Larmer  6700  Architect— None 

''t^rn ■  ■  ■  - April    1.1!.    iJi-  j,^,j     Gillespie  Bond  5000  Contractor — .John     L.hman.    959    .Vpgar 

♦  1702      Peterson  Shade  20OO  St..    Oakland                            $2651    ea-'h 

LIENS  FILED  1"02      Powcll  owner  3500  

1704      Mau  Casha  2400  ADDITION 

SAN  FRANCISCO  COUNTY  ''05      Ne*ry  Own.-r  30O0  ( 1663)      NO.    2505    WOOLSFY    ST  .    Ber- 

1706      Pfiang  Owner  4009  keley.     Addition. 

llecorded                               ~                  Amount  1707      Watkins  Benson  290o  Owner- Wm.   Leslie.   Premises. 

April    "'0     192    -.\    I'INE    i05    E     loii.s  1708      Hlles  Lundberg  3000  Architect — W.    .1.    Wilkinson.    Oakland 

E   37'-6xN   i:'.7-6       It   V   Do  Rvava  vs  1709     Goidcn  Peterson  5200  Contractor— Harry  C.    Knight.    388    12th 

V    Fllllpis    12000  1710     Haydon  IVrson  4500  St..     Oakland.                                      11200 

April     15.     1922— N    FILBERT    175    E  17il      l^aMecho  Flitlner  307:;  

Polk  E  25xN  127-6.     C  W    Boulwaie  1713     Sawyer  Marshall  3800  DWELLING 

VM   MInn.i   c.epgus   and   IJ.jymond    A  1714      Prue  (;Astman  1400  (1664)      NO.     1729    WALNUT    ST..    Ber- 

j^uce                             JlS'i    *  1715      Baker  Mason  3000  kcley.      One-slory    5-room   dwlg. 

April    15.    V922--N    CABKIf-LO    80    \V  17";6      Edwards  Owner  1500  Owner-  M.   E.   Haydon.   2136   Eunice  St.. 

•'3rd  Ave  W  40«cN  1(;0.     Wn  Martin.  ;717      I'lchel  Pearson  1200  Berkeley. 

161  '0-   Archibald   McKen/.io.    J6i.20.  1718      Whearty  Owner  1000  Architect— N'oni 

Claud  G   Pullicn.  ?-.3  .'.n.l   Tiieodorc  1720     Rubert  Parker  3000  (Contractor     Emil    Puson.    1933    El    Do- 
Malcolm.      151    v.s      Henry    F      an«  !721     Chestnut  --      Marshall  12800  radc.  St      l?erkeloy.                        $45"0 

rior'-nce    Kransliopf    1722     Tesure.  Owner  3500  

April    14.    1922— W    TXNTH    AVE    250  1723      Tavlor  Owner  3500  ADDITION 

S    Irving    S    25<W    120.      Wayne    &  1724      Plrans  Owner  1.000  (i666)NO.      1515  FIFTIETH  AVE.,  Oak- 

Willlams    vfi    Helen    B    T.issel    fmly  1725     Same  Same  5000  j^nd.       Addition. 

Monahan      1384.65  17^5      Same  Same  10000  Owner— Miinucl    Castro. 

\prll    14.    1!>22— SW    SAN.-^OMF:    AND  1727      Avevedo  Anderson  2t.00  Architect— None 

Bu.ih.         R    Rosenberg      v»    Pacific  172«     Thosa  Owner  200..  Contractor— E.  T.  Mattlaon,  248  Damutt 

Gravel  Co.  NIliS  Sand   *   Gravel  Co  1729      FIntard  Sllva  3000  ^      Oakland                                        IISOA 

:.nd   Stan. I.ir.l    Oil    «■..   of   C.ilif,  ,  .81750  173(1      Holablrd  Joseph  3500  "' '     '"■     '"'_ ••""'' 

# 1732      Darrlmon  Bloi.in  .TOOit  pwELLINO 

RELEASE   OF  LIENS  \^     i^^^;,  """"^Owner  Mmi:  ''•'^^^    ,^^  ^o'al7anr^"on'e\Torv  "s*" 

1738     Wright  Nelson  4600  ^-ISth       Oakland.        One-atory      6- 

SAN    FRANCISCO    COUWTT                    ,739      Reynolds  Whalen  2000  ^^      room   dwelling. 

1743      Brown  He.toncourt  250-  Own.r-D.     Maclean.      1531      14th     Ave.. 

Rocord.'l                                                  Amount        ^^^^      Skaggs  Gornns-.n  6165  ^      v^f     .*"^ 

April    17.    19::.      N    SCTTKI!    167-3    W            ,7^5     p^,,,^  ,,„„,^  2000  Architect— None. 

V-in    .\. v..    \V    57-6XN    120.     Jos            ,7^5      Russell  Bluchcr  2718  l^*y'»   ^«'"'«-  ""O 

U*rk    t..    M.  fi'l"!    \V(  iHl.l.rt J82(.«.>        ,.j^-      shell   OH  Owner  1400  

April     14.     JU22  -K    TWELFTH    AVE            J^/.^     fj^^^^  KrHsch.r  4H0.,  mVELLINO 

225  N  <     Ht     N   2.'.vE    i:o       A    A    Zel-             ,.^5,,      Hughes  ahrader  2200  •'"'"'        ^'      TWENTY-SECOND     87      B 

Inaky   A   Cc    to   J    Biilior   miki    Ray           j^rp     .Hiuli  (»wiier  30on  Dov.t.  Oakland.     Ono-atory  S-room 

Jtalior.    wifo      »«12.13        j.^'^^     lli.ves  BtHsell  7500  dwelllnr 

♦                                            17f,S     Bowles  Scott  600.)  Owner — John    .\ndrowa. 

Notice  of  Non-Responsibility              17hO     (-arpent.r  owner  8001!  Architect- None. 

1761      Falklnham  Itoth  9000  Contractor — R.    L.    Robins.    6117    Broad- 

SAN    KMA.%<  l«»<  M   «  01  NT»                       1762      Nlghtengftl  Tiipp.  r  70O'i  way.    Oakland.  88000 

. 1763      Hancock  ChrlMtens   n  200oi.  

Aurll     19      l'»22— NE    JA<  K.SON    AND            1764      Orton  Owner  3000  DWKLUNO 

I'rodcr'ick    E    Ge-8VjtN     100.      M    L           171.5     Hull  Owner  4000  (1672)     8   HAMPKL   122    W   Park   Blvd.. 

Hoap    (0    na    to    Inipi  "vetncnta    on            1766     (luttrrnon  Morton  IBKHH  Oakland.     One-atory  6-room  dwell- 

i.roperiy                                                                   '"""      Biuinlng  '.Vesllund  M376  |nv. 
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Owner — W.   W.   Landgrebe,   939  Central 

Ave..  Alameda. 
Architect — None. 
Day's  work.  13400 


DWELLING 

(1673)      W  LAGUNA  AVE.   100  &  Scenic 
Ave.,      Oakland.        One-story     5-room 

dwelling. 
Owner — W.    H.    Mattison,    2434    Damuth 

St.,  Oakland. 
Architect — None. 
Day's    work.  $3000 


DWELLINGS 

(1674)      N   LYON   AVE   2.50,    282   and   314 

N    38th    Ave.,    Oakland.      Three    1- 

story    4-room    dwellings. 
Owner — .1.  W.  Sigwald,  3927  Auga  Vista 

Oakland. 
Architect — None. 
Day's    work.  $2500    each 


DWELLING 

(1675)      NW      FLORA      AND      HAVBN- 

court    Blvd.,    Oakland,       One-story 

6-room  dwelling. 
Owner — L.  Saroni,   806  Howard  St.,  San 

Francisco. 
Architect — None. 
Contractor — C.     Pond,     1163     Richmond 

Ave.,  Oakland.  $3000 


DWELLING 

(1676)      W    HAVENSCOURT    BLVD.    75 

N     Flora,     Oakland.       One-story     5- 

room  dwelling. 
Owner — L.  Saroni.  S06  Howard  St..  Sail 

Francisco. 
Architect — None. 
Contractor — C.  P.  Pond,   1163  Richmond 

Ave.,  Oakland.  $2800 


DWELLINGS 

(1677)      K     SIXTY-EIGHTH    AVE.     175, 

225     and     285     N     Flora,     Oakland. 

Three    1-story    5-room   dwellings. 
Owner — L.   Saroni,   806  Howard  St.,  San 

Francisico. 
Architect — None. 
Contractor — C.  P.  Pond,  1163  Richmond 

.\vo.,    Oakland.  $2800    each 


DWELLING 

(1678)      W    SIXTY-EIGHTH    AVE.     170 

N    Flora,    Oakland.       One-story    5- 

room  dwelling. 
Owner — L.  Saroni,   806  Howard  St.,  San 

Francisco. 
Architect — None. 
Contractor — C.  P.  Pond,  1163  Richmond 

Ave..   Oakland.  $2800 


DWELLING 

(1679)  NW  PRINCE  AND  ERIE,  Oak- 
land.    Two-story   9-room   dwelling. 

Owner — Mrs.  M.  A.  Heitman,  5101  Grove 

St..  Oakland. 
Architect — None. 
Contractor  —  A.      Frederick      Anderson, 

2S00  Delaware  St.,  Oakland.      $9000 

DWELI-INO 

(1680)  NW     ROSEMONT    &    VERADA 
dwelling. 

Owner — Kate    Crawford. 
Architect — None. 

Contractor — A.  F.   Anderson,   2800    Dela- 
ware  St.,   Oakland.  $6850 


DWELLINGS 

(1683)  SE  SIXTY"- EIGHTTH  AVE.  .t 
Arthur  St.,  and  E  68th  Ave.  30  S 
Arthur  St.,  Oakland.  Two  1-story 
5-room   dwellings. 

owner — Helen  Sandlstone,  San  Fran- 
cisco. 

Architect — None. 

Contractor — A.  H.  Peterson,  First  Na- 
tional   Bank    Bldg.,    Oakland. 

$3000    each 


DWELLING 

(1684)  W  FORTY-FIRST  AVE.  290  N 
Foothill  Blvd.,  being  lot  10  blk.  5, 
may  Steinway  Terrace,  Oakland, 
pne-story  6-room  dwclllngr. 


Owner — Byron     Lynch,     828     Union    St., 

Oakland. 
Architect — None. 
Contractor — James  D.  Fennelly,  2910  E- 

22nd  St.,  Oakland. 
Filed   Apr.    14,   '22.      Dated   Apr.    10,    '22 

Roof    sheathed    % 

Brown   coated    Vi 

Completed    and    acceiJted     Vi 

Usual    35    days    % 

TOTAL  COST,  $4,350 
HoncI,  $4350.  Sureties,  P.  D.  Cunning- 
ham and  M.  W.  Hennessey.  Limit,  90 
days  from  April  17.  1922.  Forfeit,  $5 
day.      Plans   and   specifications,   none. 


FACTORY 

(1685)  NE  E-FOURTEBNTH  &  NW 
Stanley  Ave.  NW  781.80  NE  1032.49 
SV:  780.90  SW  1031.69,  Oakland. 
Painting  for  2-story  reinforced 
concrete  factory. 
Owner — Durant  Motor  Co.  of  Califor- 
nia, through  agent  P.  J  Walker 
Co.,  Monadnock  Bldg.,  San  Fran- 
cisco. 
A  rch  I  tec  t — Non  e . 

Contractors — John  F.  Provoo,  W.  G. 
Silver,  Charles  S.  Nelson,  Charles 
P.  Williams.  Bernard  Pohl  (The 
Neal  Co.),  538  Hayes  St.,  San 
Francisco. 
Filed   Apr.    13.    '22.      Dated   Apr.    10,   '22 

10th    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $19,000 
Bond,  $9500.  Slirety,  Maryland  Casual- 
ty Co.  Limit,  July  15,  1922.  Forfeit, 
none.     Plans  and  specifications   filed. 


(1686)      ASPHALT   MASTIC    FLOOR    on 

above. 
Contractor — Mallott     &     Peterson,     2412 

Harrison    St.,    San    Francisco. 
Filed    Apr.    13,    '22.      Dated   Apr.    1,    '22 
Payments  as  above. 

TOTAL  COST,  $2,355 
Bond,  $1178.  Surety,  Ne  wAmsterdam 
Casualty  Co.  Limit.  15  days.  Forfeit, 
none.     Plans  .and  specifications   filed. 

DWELLING 

(1688)  NO.  S;;  EUCALY'PTIJS  KOAD 
Oakland.      Two-story   7-room    dwlg 

Ov.ner-— Geo.    K.    Lewis,    2532    Etna    St.. 

Berkeley. 
Architect-;-None. 
Contracror — A.   B.   Verney,   Premises. 

$7000 

DWELLING 

(1689)  E  FOURTEICNTH  AVE  110  N 
E-Twenty-first  St.,  Oakland.  One- 
.story   5-room   dwelling. 

Owntr — Ch.HS.  F.  B-^own.  1707  Broad- 
way,  Oaklaiia. 

Architect — None. 

Contractor — Alfred  ("ords.  1707  Broad- 
way. Oakland.  $:;ono 

DWELLING 

n690)  W  FIFTY-S.ECONT>  AVE.  150 
S  E-12th,  Oakland.  One-story  4- 
room   dwelling. 

Owner — Lorenzo  Puccini,  5129  E-12th 
St.,   Oakland. 

Architect — None. 

Contractor — Wm.  A.  Morgan,  3702  Al- 
lendale   Ave.,   Oakland.  $2200 


DWELLING 

(1691)  SW  THIRTIETH  &  ADELINE. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— Wm.  Vlught.  1070  30th  St. 
Oakland. 

.Vrchitect — None. 

Day's  work.  $2500 


GARAGE   AND   STORES 

(1692)      SE  THIRTEENTH  &  JEFFER- 

soii,      Oakland.        One-story      brick 

garage  and  stores. 
Owner — White      &      Pollard,      13th      and 

Webster    Sts.,    Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte,    3455    Lagnna 

-Vvo.,    Oakland.  $25,000 


DWELLING 

(1693;      LOT      2      BLK.      20      Lakeshore 
Highlands,      Oakland.  One-story 

frame    dwelling. 
Owner — W.     E.     Schirmer,     1684     Lower 

Grand,    Oakland. 
Architect — .Schirmer      Bugbee      &      Co., 

Thayer    Bldg.,    Oakland. 
Contr?ctor    —    Harry      Schwalm,      1525 

Chestnut  St.,   Berkeley. 
Filed    .Npr.    15,    '22.      Dated    Apr.    16,    '22 

Exterior    rustic    on Vi 

Pla.sterr-d     Vi 

Comjiletfea    and    accepted V* 

Usual   35  days »4 

TOTAL  COST,  $5,818 
Bond.  none.  Bonus.  $6  day.  Limit,  85 
days.  Forfeit,  $6  day.  Plans  and  speci- 
fications  filed. 


jnv  Ki  A. I  sr, 

(KCH)      .\0.   15  BLAIR  AVE..  Piedmont 

Otie      and      one-l^alf-story      6-room 

rtw'llirig  and   garage. 
Owner — S.  M.  Jensen. 
.\rchitect — None. 
Dry's  work.  $450'^ 


ALTERATIONS 

(1695)      NO.  910  HILLDALE  AVE..  Ber- 

kcle>-.      Alterations  and  additions. 
Ovsner — E.   D.  Esslg,  Premises. 
.\rchit  eot — .None. 
<"0!itractor — Roy      O.    I-oiig      Co..      2114 

Shattuck    .Ave..    i:crkek-y.  $24!»-'' 


DWELLINf: 

(16y6)SW     LINCOL.N     A.\D     C.ALIFOU- 

11  ia.     Berkeley.       Oii'-.story     .".-room 

dwelling. 
Owner — liu.sseli  Mil'..s. 
A'  chitect — None. 
Contractor — Roy      O.    Long      Co..      2114 

Shattuck    Ave.,    P.trkeley.  $2200 


r.i:X(iALOV, 

(1I-.97)      NE       E-KOURTEENTH         A.NI> 

Mitchell.     Oakland.       One-story     3- 

a)iartmrnt    bung;ilovv. 
(^wiier — Th<o   Gi<T 
A  re li i  t  ec  I — N one. 
Criitractor — F.    C.    Stolte    3455    Laguiia 

Ave..  Oakland.  $9000 


I)WELLlNt;S 

(1C98)      S     E-THIUTV-SIXTH     26<>     and 

300    W    Bruce.   O.ikland       Two    one- 

.story  4-room  dwellings  and  garage 
Owuer — C.     T.     Tonilin.son.     733     Haighl 

Ave..   Alameda. 
Architect — None, 
("ontr.irtor — J.  Floyd   Perry,  73.1  Haighl 

.\\e..    Alameda. 

$3000  eac'.i;  garage.  $400 


])\\  ELLIXC 

(1700)      S    H.ARWOOD    .WE    35    E    Col - 

I.  sje    .Ave..    Oakland.      Two-story    8- 

rooin    dwelling. 
Owner — M.    Dorm  in. 
.\rchlio(M — Noil  I'. 
('o;itr;.elor — Edw.    Larnitr.   fo    Fairview 

St..    Piedmont.  $67fto 


DWELLING 

(1701)  -V  LIND.A  AVE  460  E  Rosal. 
Oakland.     One-story  6-room  dwlg. 

Owner— Sara  M.   G'llespie.   2820   Cherry 

St.,  Berkeley. 
.Vrchitect — Harry  Slocombe,  1st  Savings 

Bank   Bldg.,    Oakland. 
Cent-actor  —   Kobt.    Bond,    5710    Genoa 

St.,    Oakland.  $5000 

DWELLING 

(1702)  E  102NI>  .WE  125  N  E-14th 
St.,  Oakland.  One-story  4-rooni 
dwelling. 

Owner — C".  A.  Peterson,  Station  G.  Oak- 
land. 

.\  rch  i  toot — .None. 

Contractor — D.  E.  Shane.  1741  103rd 
.\ve..    Oakland.  $20')" 


STORES    AND    GARAGE 

(1703)      NE    PARK    BLVD    AND    EAST 

19th    St.,    Oakland.         One-story    2- 

room   stores   and   garage. 
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Owner — H.    K.    Powell,    Park   Blvd.   and 

E-19th  St.,  Oakland. 
Architect — None. 
Daj-'s    work.  $3400 


DWELLING 

(no:4)  XE  HOSEDALE  AND  MERA, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Honry  Mau.  2000  Rosedale  St., 
Oakland. 

Architect — None. 

Contractor — Theo.  C.  Casha,  1839  40th 
Ave.,     Oakland.  $2400 


DWELLING 

(i:05)  SW  SIXTEENTH  &  MAGNOLIA 
Oakland.  One-story  5-room  dwell- 
ing:. 

Owner — ^^  ni.  F.  Neary,  536  17th  St., 
Oakland. 

Architect — None. 

Day's   work.  $3000 

DWELLING 

n70.6)  S  SHAFTER  AVE.  1000  E  Col- 
lege Ave..  O.akland.  One-story  5- 
room   dwelling. 

0«  ner— C.  .1.  I'frang,  480  Forest  St.. 
Oakland. 

Architect— None. 

Day's    work.  $4000 


DWELLING 

(1707)      NE    TWENTY-FIRST    AVE.    & 

E-27th    St.,   Oakland.      One-story   5- 

room  dwelling. 
Owner— G.  V.  Watkins,  2151   E-24th  St., 

Oakland. 
A  rth  i  tect — None 
Contractor    —    Martin       Benson,       2541 

Hearst    Ave.,    Oakland.  $2900 


DWEI  LING 

(1708)  W  THIRTY-NINTH  AVE.  215 
N  Carrlngton,  Oakland.  One-»tory 
5  room    dwelling. 

Owner — Park  Hiles.  E-14th  St.,  Oak- 
land. 

A  rr-h  i  tect — None. 

Contractor — S.  I.  Lundherg,  3434  Elm- 
wood    St.,    Oakland.  $3000 


I-\VTCLL1.\<; 

(17i'9)  E  THIRTY-NINTH  AVE.  40f 
N  E14tli,  Oakland  One-story  S- 
room  2-familv  dwelling  and  sep- 
arate garage. 

(iwii.r-  Iv  Gordon.  1,'>3S  39fh  Ave.. 
Oakland. 

,\r.-hlt«ct — None. 

Contractor — .J.  IJ.  I'rtoisen,  2053  38th 
Ave.,   Oakland.  $S200 

i>\vi:llino 

(1710)      .VO     1720     WALNIT.     Berkeley. 

Onr-}<tf>ry    n-room    dwelling. 
Owner — T'rsula   K.   II:i>(loi).    2136   Eunice 

.St.,   H<Tkelcy. 
,\r<liit.ct— None. 

Tontrnctor — Emll    J'erson.    1933    El    Do- 
rado   St..    Bi-rkcley. 
Kilcfl    Apr.    17,    "22.      Dated    Apr.    12,    *22 

r.jiftcrH   f)n    ^4 

I'.rowM   coated    ii 

Completed   nnrt  accepted % 

I'vunl    3")   days    >4 

TtrrAL  COST,  $4,500 
IWind,  none.  T.lmit,  100  day8.  Forfeit. 
none.      F'Innc    and    Hprrlflcat lonn,    noniv 


MWRLLIN*; 

(ITIl)  W  I'.RoWN  AVK  L'I5  H  \\'\n- 
rrnaln  being  lot  46  and  ffW  10  ft. 
lot  47  hik.  13.  Map  Key  Route 
H»'lnhtf>,  Oakland.  Onc-gtory  6- 
rnom  dwelling. 
<iwn«>r-— Rork    and    Liii.i    t,M<i,...i.,.     -tun; 

Brown   Avn  ,  Oakland. 
Arrhltert— None, 
rontrat'tor— .T«ni      KllHn»T,      iTO'i      3',tli 

Av>t.,  Oakland. 
Kll««d    Apr.    17.   •2a       Dated    Apr.    14.    "23 

Kramn   up    , % 

I'rown   coated    X.  ^4 

c'omploted  and  aocapted   v; 

i:«iial  ar,  day»«   % 

■pOTAL,    COST,    M.078 


Bond,  none.     Limit,  60  days  after  Apr. 

18,       1922.      Forfeitfi      $1.         Plans    and 
specifications  filed. 


DWELLING 

(171S)      NO.       825     ENSENADA       AVE., 

Berkeley.  One-story  S-roum  hollow 

tile   dwelling. 
Owner — E.    W.    Sawyer,    123C    Monterey 

Ave..   Berkeley. 
Architect — None. 
Contractor — Marsliall    &    Burks,    Bacon 

Bldg.,  Oakland.  ?;i800 


GARAGE 

(1714)  NO.     I(i3.'>    EUCLID    AVE..     Ber 
keley.     Garage. 

Owner— ,"^-.  F.  Price.  Premi."5es. 
Architect — None. 

Contractor — H.    H.    Gastman.    1^:63    Eu- 
clid   \ve..   Berkeley.  i.l4!iO 

I)\\KLL1X(; 

(1715)  NO.     940     FRESNO     AVE.,     Uir 
kolcy.      One-story   6-rooni   dwelling. 

Ow  ner — Grace    E.    Baker. 
Architect — None. 

Contractor — Mason    :\IcL')ultiP    Co..    .Sliat 
tuck    Ave.    and    Addison,    Berkeley. 

J3000 


Al/nSRATlO.NS 

(ITlf!)      NO.   2632   HASTE  ST..  Berkeley. 

Alteration.^. 
Ownpr — Geo.      Edwards.     253ii      Dwight 

Way.  Berkeley. 
.Architect — .\i  i' . 
Day"s   work.  ?U00 


ALTER.VTIO.NS 

(1717)      NO    1801    HIGHL.VND.   Berkeley 

Alteration.*!. 
Ov  nei- — Irving      Pichel.      174.S   Highland 

A>'c..   Berkeley. 
.\  re  hi  tec  t — None, 
(.'ontractor — Ben     Pearson.     240,^     (irani 

.St..    Berkeley.  sl..'(i<i 


DWICLLING 

(1718)      NO.     2510     KEITH     AVE..     K.m 

kcle.v.      One-.story   5-rooin   dwelline. 
Owner-    .v.  D.  Whearty,  2i~;j  Kcilh  .Vve  . 

Berkeley. . 
.Architect — None. 
D;iys    work.  *  |i.,iii 

1)\Vi;lli\(; 

(17i;'l)  NO  2322  S,\(  RA.MK.NTO  !;  ,- 
keley.      One-story    5-room   d.welljng. 

Owner — .A.   Rubcrt. 

.Architect — N'(inc._.  .. 

Gontr.TClor -T-.IoHoph,J'arko'r,  !'4i  l'.-l4t- 
St  .   Berkeley.  ?30fMt 

STOKIO    IILOG. 

(1721)       \E        TW  i:\TV-TillKn        A.M) 

Wel.ster      N    SO.i^E    100.      Oakl.Tii'l. 

.All   work      for  pnc-slory     tUe  siore 

hnilding. 

ownir — Mary    10.    <'he.«!(nul.    2308    Weh.H- 

(.  r   St..   Oakland. 
Architect  —  None, 
''ontractor  —  W.     •'.     Marsnall.     ilieot. 

Bldg..  Oaklaixl. 
Filed   Apr.    18,  '22       Dated  Apr.   12.  '22, 

W  n  II  .•■•    up     '..I 

lOli-etrle    work    rouglM'd    In ',4 

CoinpU'le-J    iunl    accepted ', 

l'><ii!>l     :i."i    day." '. 

TOTAL   COST.    1 1  2,800 
B01...I.   <6IOi'.      Suretlch.   K.   L.    Black  man 
Lrnilier    t'o.    and    California     B-ieU    (  ■ 
Limit,    foifelt.    nom.      Pla'iiH   and    ,m|m  <  1 
lloallo.i.s  tll<  d. 


inVKLLING 

(1722)      NO.    '.2    MANOR    DIUVE,     PI.  .1 
moMl.      Oni-Klory   r.-ronn'    dwelling 
ouner--E,  T.   Tenui 
\l(  hllei  I       Nf  ne. 
I>;iv'k   work,      '  ?.l!>o(i 

;.i  \<.  \l,i»\\ 

(17:':)       ,MOR\<JA       AVK    AND       HIGH 

liinil     l'lfdm<>nt.     On»*-atorv   i.-ioon 

iMMiKalow  and  ganige. 
Owner — «luy  Ta.vlor 
.\»^rhl'eii-   NiMH. 
I  '.I  \  V    >\  111  U  >  JiiM/ 


DWELLINGS 

(1724)      W    BELGRAVE    PLACE    40,    80. 

and    120    S   Napa.  Oakland.      Three 

one-story    6-room  dwellin'gs,      .      ,  ,. 

Owner — H.  C.  Pfrang,  565'J  0«eau  Viow 
Drive,   Oakland.  '    .-  ..;  '.    V"" 

-Architect — None.  ".. 

Day's  work  $5000  each 


DWELLING 

(1726)      SW    BELGRAVE    PLAC?E    AlS^'lJ 

Napa,   Oakland.      One-story   6-room 

dwelling. 
Owner— H.  C.  Pfrang.  5659  Ocean  A'iew 

Drive.   Oakland. 
Architect — None. 
Days  work.  J.'iOde 


DWELLINGS 

(1726)  E  CARLETON  80  and  120  N 
Broadway  Terrace,  Oakland.  Two 
one-story  ti-room   dwellings. 

Owner— H.  C.  Pfrang.  5659  Ocean  View 
Drive.   Oakland. 

Architect — None 

Day's  work.  $5000    each 


DWELLlNt^. 

(1727)      NE     E-THIRTY-SECOND    AND 

Bruce.  Oakland,     One-story  4-room 

dwelling. 
Owner — I.  J.   Aveveda.   1510   E-32nd   St.. 

Oakland. 
Architect — None. 
Contractor — A.    Anderson.    3029    Florida 

St  ,   Oakland.  -  $2500 


DWELLING 

(1728)      N  SIXTY-SEVENTH  425   E  San 

Pablo    Ave.,   Oaicland;   One-story   5- 

room  dwelling. 
Owner — Joe     Thosa,     900  Folger      Ave. 

Oakland. 
Architect — Noi.c 
Day's   work.  $2000 


DWELLING 

(1729)      W   TWENTY-FIRST   AVE   lO   N 

E-22nd.    Oakland.      One-story    flv( - 

room    dwelling. 
Owner — AI.   J.    FIntard.    ::218    E19th    St.. 

Oakland. 
Architect — None. 
Contractcr-  .1.     P     Silva.     870     46lli    St.. 

Oakland.  $3000 


STORES 

(1730)       W    l!KO.\D\'.  AY    f..".    N    41st    St.. 

Oakland.     One-.story  3-room  stores. 
Owner— R.   D.  Helabird. 
Architect — Ben     .\!cDou«all,       381     Bush 

St.,  San   Francisco. 
Contractor — L.    I!    Jrseph,    2501    Market 

St.,    Oakland  $3500 


N 


D.VELLING 

(1732)      \V      NlXKrKITll      AVE      '0 

Holly    St..    0.1  k land.      One-story    .">- 

roou'  dwelling. 
Ow  1U'I> — AI.       H,     Oairinion.     1735       9t<tli 

Ave..  O.nklaiul. 
Architec  t — .None. 
Contractor — Charles    Itlconi,    2014    8.1r<! 

Ave.,  Oikl.ind.  IXOdn 


Dn'ELI.ING 

(17.-.3)  NO.  1821  CEDAR  .-1..  I  t.i  k.1,  v 
One-.^story    Ti-room   (dwelling. 

Owner — E.   C.   .Viisiln. 

Architect     .\'oi,e. 

Contractor  A  ll-'ndileUsnn.  7.';.^  nu\b 
St.,    OnUlnnd.  v.'i' 

DWELLINGS 

(1734)      NO.    1407   IIOLLV   .\ND   ,\0     IT    •.' 

RoBe,    llerkilry.      Two   onc-niory   ft- 

rooni   (iwelliMKM.  • 

owner — Jrif.  W  .  Brurler.  1921   Bl.ike  St  , 

BerkeN y 
.V  re  hi  tec  I  -   \oni 
Dny'a  work.  on  .aeh 

MWKLLING 

(173K»      .\(»,     l.-.;ii;    lIKiH    ST,,    Al.irnedii. 

Onu-Htory    CrodMi    dwelling 
(»wnet^  J.   A     Wright,   3)506  Garfield  St. 

Alanicdu, 
.\rchltc»  I — .Non<  .  . 
Contractor -Neltion  &   Conrad.  3.'<l    uth 

(Si,,  oaliland  $4600 
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ADDITION 

(1739)     NO.    1513    HIGH    ST.,    Alameda. 

Addillon. 
Owner — S.  A.   Reynolds,   Premises. 
Architect— O.  R.  Thayer,  110  Sutter  St., 

San  Francisco. 
Contractor — J.    W.     Wlialin,    2930    22n(J 

Ave.,  OakUuKl;  $2000 


/.DDITION 

(1743)      NO.    912    UNION    ST.,    A!amcrla. 

Addition. 
Owner — D.  Brown,  916  Union  St.,  Ala. 
Architect — None. 
Contractor — G.       J.     Bettencourt,       1211 

Evelyn   Ave,  Berkeley.  $2.')0') 


DWELLING 

(1744)  S  CALMAH  300  W  Haloma  St.. 
Oakland.  Two-story  6-room  dwell- 
ing- and  garage. 

Owner — O.  P.  Skagg.s,  755  Calmar  St., 
Oakland. 

Architect — None. 

Contractor — H.  Goransou,  ;M7»)  liaguna 
Ave..    Oakland.  $616', 


DWELLING 

(1745)      SE    COLIFOIIXIA    &    I'ATTBH 

son,     Oakland.       One-story   5-roon: 

dwelling. 
Owner — Daniel    B.    Cook,    827    41st    St., 

Oakland. 
Architect — Novm'. 
Contractor — Robert     K.    Cook.  $2000 


ALIBRATIONS 

(1746)  N(J.     5814      DOVER     ST.,     Oak 
Land.      .Vlteratlon.'^    to    apartment.s 

Owner — Mrs.   Nellie  F.  Russell. 
Architect — None. 

Contr-actor  —  Blucher  Bros.,  151  Vau 
Dyke  Ave,  Oakland.  $2718 

SERVICE    STATION 

(1747)  NE  ELEVENTH  AND  CLAV 
Sts.,  Oakland.  One-story  .-tctl  ser- 
vice  station. 

Owner — Shell  Oil  Co.  of  Calif.,   :Ui  San- 

tome   St.,    San    Francisco. 
Architect — None. 
Day's   work.  $1400 


DWELLING 

(17.^,2)  E  (GREENWOOD  AVE  110  N 
Park  Blvd..  0;ikland.  One-story  5- 
room    dwelling. 

Owner — Ella  Butters  Brown.  24:!3  War- 
ring  St..   Berkeley. 

Architect — None. 

Contractor — ('.  P.  Krei.scher.  36  Pano- 
ramic.   IJerkeloy.  $4800 


REPAIRS 

(1755)      NO.     5951     KEITH    AVE..     Oak 

land.     Fire  repair.s. 
Owner — A.   E.   Hughi\s. 
Architect — Noie. 
Contractor — .f.   V.   Shrader 

Oakland 


;>20   16tli   St.. 
$2200 


DWELLINGS 

(1756)      N    NE\'IL    33.'    and    185   AV    381  h 

Ave.     Oakland.      Two    one-stcry    5- 

room.   dwellings. 
Owntr— J.       T.    Hinch.       Federal     P.ldg.. 

Oakland. 
Architect — None. 
Day's  work.  $3000 


DWELLING 

(1757)  S  RCSEMONT  ROAD  150  E 
Ijongridge  Ro.ad,  Oakland.  Two- 
story   8-ioom   dwelling. 

Owner  —  Mrs.  K.  M.  Hayes.  Caldwell 
Court  Apts.,  Oakland. 

.\rchitoct — None. 

Contractor — Glen  A.  Bissell.  :;6;t  12th 
St.,  Oakland.  $7500 

ALTERATIONS 

(1759)  NE  SEVENTEENTH  AND  SAN 
Pablo    Ave.,    Oakland.      Alterations. 

Owner — Mrs.   I'.   E.   Bowles, 

Architect — A.  W.  Smith,  1010  Broad- 
way, Oakland. 

("ontractor — (^.  A.  Scott.  68i>  23>d  St.. 
Oakland,  |600o 


DWELLINGS 

(1.760)  NW  SIXTIETH  AND  COLBV 
and  W  60th  50  W  Colby,  Oakland. 
Two    one-story    5-room    dwellings. 

Owner — Caipe);tev  &  West,  5675  Col- 
lege  Ave.,   Oakland. 

Architect — None. 

Day's  work.  $looo  each 

(;arage 

(1761)  E  SAN  PABLO  AVE  110  N  31st 
Oakland.      OiiC-story    brick    garage. 

Owner — J.  O.  Falkinham,  465  Bellevuo 
Ave.,   Oakland. 

Architect — None. 

Contractor — '^'onijid     Roth.     H.vy^vard- 

*9000 


FLATS 

(1762)  W  THIRTEENTH  A  ^HO  180  -X 
E-14th.  Oakland.  Two-story  six- 
room    flats   and    stores. 

Owner — Wm.  Nightengal,  1554  13th 
Ave.,    Oakland. 

Architect — None. 

Contractor — Thad  M.  Tupper,  2310  Rus- 
sell  St..   Berkeley.  $7000 

GARAGE 

(1763)  NE  TWENTY-THIRD  AND 
Valdez.  Oakl.ind.  One-story  con- 
crete  garage. 

Owner — V.    A.    Hancock,    Peralta    Apts., 

O.akiand. 
.Vrcliilec! — None. 
Contractor — H.    .1.    ("hristensen.    Federal 

Bldg.,   Oakland.  $20,000 


DWELLING 

(1764)      NE       TRENOrt      AND      SlXTY- 

eighth    Ave.,    Oakland.       One-story 

5-room   dwelling. 
Owner  —  A.    E.    Ortcn.    3336    '>Sth    Ave.. 

Oakland. 
Architect — None. 
Dsy's   work.  $300ti 


FLATS 

(17(;5)      W     \"ERMON'T     98     N      Weldof. 

Ave.,   Oakland.      Two-story    8-rooni 

flats. 
Owner — C.  M.  Sail,  5151  Coronada  Ave.. 

Oakland. 
-Architect — None. 
Day's  work.  $4000 


CHURCH 

(1766)  PTN.   LOT   7,   Bray   Tract,   Oak 
land.     All  work  except   heating  for 
concrete  church. 

Owner — 3rd  Church   of  Christ   Scientist. 
Aichitect — Henry      H.      Gutterson.      278 

Post   St.,   San    Francisco. 
Contractor — .John  Morton,  Balboa  BUIk. 

San  Francisco. 
Filed  Apr.   19,   '22.     Dated  Apr.    14,   '2?. 
(^oncrete    walls      poured      to    1st 

floor    sills    V, 

Koof    framed    h\ 

Completed   and   accepted Vi 

Usual   35   days Vi 

TOT-\L  COST,  $16,886 
Bond,  $8443.  Sur-?ties,  Roy  Geary  and 
E.  Diethen.  Limit.  125  day.s.  Forfeit. 
$3.      PlajiS    and    sipecilications    filed. 

FRAME    DWELLING 

(1767)  LOCATION    NOT    GIVEN,    Ber 
keley.      All    work    for   frame  dwlg 

(iwner — William    Banning.    Los   Angelp.« 
Architect — E.    Goeffr.-y    Bangs.    1st    Na- 
tional   Bank    Bldg.,    San    Francisco. 
Contractor — Fred  J.   Westlund.   351   12th 

SI..   Oakland. 
Filed  Apr.  19,  '22.     Dated  Apr.  18,  '22. 

Frame  up    ^i 

Plastered     \^ 

Completed  and  accepted Vi 

Usual    35    days '4 

TOTAL  COST,  $8376 
Bond,  $4188.  Surety,  Globe  Indemnity 
Co.  Limit,  July  18.  Forfeit,  none. 
Plans  and  specifications  filed. 


DWELLING 

(1768)  LOT  1  BLK  7,  East  Piedmont 
Heights  Extension,  Oakland.  All 
work  for  two-story  dwelling. 

Owner — Byron  H.  Gurpette  and  Chas. 
S.  Chandler  (as  Gurnette  &  Chand- 
ler),  51   Beaver  St..   San  Francisco. 


Architect — Ray    F.    Coyle    Co.,    251    Post 

St.,  San  Francisco. 
Contractor — P.    J     Pickering.     549    36lh 

Sr..  Oakland. 
Filed   Apr.    18,    '22.      Dated    Apr.    18,    '22. 

As    work    progresses 759t 

Usual    35    days 25% 

TOTAL  COST,  $7300 
Borid,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


ALTERATIONS 

(1769)      E    DOVER    177    N    Fifty-eighth 

St.,    29.X95,    Oakland.      All    work    for 

alterations      to      two-story      fr?mc 

building. 

Owner — Mrs.      Nellie      F'.      Russell,    oSH 

Dover  St.,  Oakland. 
Architect — None. 

Contractor — E.     G.     &     ('.   Blucher    (a.s 
Blucher       Bros.),       451     Van     Dyke 
Ave..    Oakland. 
Filed  Apr.    17,  '22.     Dated  Apr.   17,  '22. 

Uougl.     plumbing    installed $541 

i'assed    by   Building   Inspector...    54.? 

Plastered     543 

Completed  and  accepted 543 

Usual   35   days 54  3 

TOTAL  COST,  $2718 
Bond,  none.  Limit,  without  delay. 
Forfeit,  i)lans  and   specifications,   none. 


DWELLINGS 

11770)  NO.  1308,  1?12,  1318,  1320,  132!. 
1326  Ik  1328  Sixty-seventh  St.,  Ber- 
keley. Eight  one-story  6-room 
dwellings. 

OVrner — ('.  .M.  MaeC^regoi.  470  Uih  St. 
Oakland. 

.Architect — None. 

Day's   work  $2600  each 


DU  ELLING 

(1772)      NO.    lo35    WOOLSEV    ST..    Ber- 

keb-y.      One   and    one-half-story    5- 

room  dwelling. 
Owner — Matt  L.  Koski.  35  Ramona  Ave. 

Berkeley. 
.Archit  I  ct — None. 
Day's   work.  $3250 


FLATS 

(1773)      S     BOULEVARD     WAY     300     E 

Crofton,    Oakland.       Two-story    10- 
-    room  dwelling. 
Owner — Jane      Hinch,      348      Telegraph 

Ave.,  Oakland. 
Arch  i  tec  t —  .None. 
Contractor — .los.  Parker,  9  44  E-14lh  St. 

Oakland.  |7000 


DWELLING 

(1774)      N    CONTRA    COSTA    ROAD    300 

E     Contr.a     Co^ta     Place,     Oakland. 

T«o-story  lO-room   dwelling. 
Owner — P.     E.     Mag^rstadt,    care     East 

Bay  Water  Co. 
Architect— Miller  &  Warnecke,  414  13th 

St..    Oakland. 
Day's   work.  $8500 


DW^ELLINGS 

(1775)  W  CAVANAUGH  POAD  260  & 
200  S  Creed  Road.  Oakland.  Two 
1 -story    5-room    dwellings. 

Owner — Walter  H.  Leimert  Co.,  Syndi- 
cate Bldg..  Oa'K'and. 

Architect — Miller  ,<t  Wernecke.  414  13th 
St..    Oakland. 

Day's    work.  $5000    each 

DWELLING 

(1776)  E     EIGHTr-THIRD     AVE.     IM 
S   E-14th,   Oakland.      One-story   5- 

room   dwelling. 
O.vnor — J.    W.   Burnell.    1311    83rd   Ave.. 

Oakland. 
Architect — None. 
Contractor — J.     A.     Stanley,     ?436     45th 

Ave.,    Oakland.  fSOOO 

ALTERATIONS    AND    ADDITION 
(177S)      NE    EL.M   AND    HAWTHORNE. 
Oakland.     Alterations  and  addition. 
Owner — A.    Potet. 
Architect — None. 
I)ay's  work.  flOOO 
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REP>IR& 

(\779)      NO.  2231  E-TWEJNTIB!TH.  0»k- 

land.      Fire   repalro. 
Omner — M.   Buelna. 
Architect — None. 
Contractor— Tho3.     F.     L.     FurloBK.     61 

Echo    Ave.,    Oakland.  11750 

DWELLING 

(17S0)     S    E-TWENTY-POURTH   200   B 

19th    Ave.,    Oakland.      One-story   4- 

rooTn    dwelling. 
Owner — W.    L.    Qovan,    Bank    of    Italy 

Bldr-,    Oakland. 
.A.rihltect— None. 
Contractor— W.   L.    Brooke,    1216   Grand 

Ave..   Oakland  12000 

SCHOOL 

(1782)  N\V  GILBERT  AND  FORTT- 
flrst.  Oakland.  One-story  6-room 
school. 

Owner — Six;h  Church  of  Christ  Scien- 
tist. 

Architect — W.  E.  Milwaln.  Albany  Bld» 
Oakland. 

Contractor — V.  W.  Maurice,  1862  B-26tb 
St.,    Oakland.  $8000 


DWELLING 

(1783)      W    HAVENSCOURT   BLVD.    600 

X     Flora,     Oakland.       One-story    3- 

rcom    dwelling. 
Ov  ner— Adelaide   Roderick,  3308  E-12th 

St.,  Oakland. 
Architect — None. 
Contr.ictor — E.    Roderick.  $1800 


DWELLING 

(1781)  NO.  2915  KINGSLAND  AVE., 
Oakland.  One-story  5-room  dwell- 
ing. 

Ov.-ner — Harry  L.  Boyle,  2820  Kingslanfl 
Ave.,  Oakland. 

Architect — None. 

Dav'B   work.  >S7B0 

DWELLINGS 

fl785)  NO.  2927  MADERA  AVE.,  and 
2045  Rawson  Ave.,  Oakland.  Two 
1 -story    5-roo7n    dwellings. 

<  w  n<r- -Hai  ry  W.  Isaacs.  2800  Modesto 
.\ve.,   Oakland. 

Xf.'hitect — None. 

Pov's    v,ork  $?.750    each 


DWEI.LIvr; 

(I7S6)      NO.      2fi06      MAXWELL      AVE.. 

Oakland      One-i-tory  S-room  dwell- 

Inf 
((•.\n»-r   -Hairy    W.    l::>acs.   2800   Modes'o 

.\ve.,   Oakland. 
A  !Th  I  t«:Ct — None. 
Driv's   work.  f8750 


DWELLING 

(1787)  NO  25>oi  RAWSON  AVE.,  Oak- 
land. One-story  7-room  2-famlly 
dwelling. 

riu'iier — Hfirry  W.  Ii-a.irs.  Jgoo  Mod.Mti. 
Acv..   Oakland. 

\  rrhlt»ct — None. 

Dny'ii   work  I69B0 


t)  WELLING 

fl7Rn>     F  SEMINARY  AVE.  40  S  Scenic 

Way.    Oakland.      One-story    6-room 

dwelling 
0'\ripr — Henry     Houle,     2518     Seminary 

Ave.,   Oakland. 
Arrhllflct — None. 
Pr»y'«  work  18600 


TOWELLING 

(i;ftO)         r.      .SKVENTY-SECOND      AVR. 

too  N  Ifnwliy.  O.ikinnd.     One-story 

l-ro<im    dwolllnK- 
«»vner--Archln   Malp.Tth.  9608  Hamilton 

Rt  .  Oakland 
Archlfecl — Non«>. 
Day'*!    work  12000 


Owner R.    TV.    Tutt.    1720    92nd    Ave.. 

Oakland. 

.\rchitect — None. 

Cciaractor — W.  H.  Hlggins,  9439  Foot- 
hill   Blvd.,    Oakland.  $6000 


DWELLINGS' 

(1792)      S      YGNACIO     50      and     90      W 

Vicksburg.    Oakland.      Two    1-story 

4-room   dwellings. 
Owner — T.    J.   McCord.    4741    E-14th   St., 

Oakland. 
-■Vrchitect — None. 
Day's    work.  $2600    each 


DWELLING 

(1793)      SW      YGNACIO     AND     VICKS- 
'lurs,     Oakland.        One-story     4-room 

dwelling. 
Owner— T.   J.    McCord,    4741    E-14th   St., 

Oakland. 
Architect — None. 
Day's   work.  $2600 


ALTERATIONS   AND   ADDITION 
(1794)     NO.    1137    BAY,    Alameda.      Al- 
terations and  addition   to   dwelling 
except    plumbing    and    painting. 
Owner — James  N.  Eschen,  1137  Bay  St., 

Alameda. 
Architect — Hamilton     Murdock,     Syndi- 
cate   Bldg.,    Oakland. 
Contractor — Vernon  E.  Thorp,  44S7  39th 

Ave.,  Oakland. 
Filed   Apr.    20,    '22.      Dated   Apr.    19,   '22 

Frame   up    \^ 

Plastered     % 

Completed  and   accepted   \i 

t'sual    35    days ^4 

TOTAL  COST,  $3252 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and   speolflcatlons  flled. 


SERVICE    STATION 

(1795)     NE  PARK  ST.  AND  WEBB  Ave 
Alameda.     Steel  service  station,  ex- 
cept   materl.ll. 
Owner — Associated  Oil  Co. 
Ai  chitect — None. 

Contractor — Adam     Arras    and     A.     W. 
Buschke     (Adam    Arras    Co.),     1^ 
Stevenson    St.,   San    Francisco. 
Filed    Apr.    19,    '22.      Dated    Mar.    22.    '22 

10  days  after  completion 76% 

U««ual   35   days    25% 

TOTAL  CK)ST,  $2374 
Bond,  $2374.  Sureties,  R.  A.  Farrar 
and  Tlieo.  De  Pass.  Limit,  none.  For- 
feit, none.  Plan.s  and  spociflcations 
filed. 


COMPLETION  NOTICES 


.\  I.AM  K  I>A-    r  O II  N  T  Y 


FLATS 

C'^l)      NK    NINKTY   .SKCOND    AVE.    * 
rivmoiMh,  Onklnnil      Two-story  12' 


'ircordrd  Accepted 

.Vi.ril  20.  5922  -.\W  .MNTi;  WIO  ,Sfi  .M 
.SW  Silver  SW  lO.xNW  100,  Oakland 
'■)iiieiicc  K  .VIchol:  to  whom  it  may 
<  oncern April     I."},     l!tJ2 

April  20.  1922— LOT  12.'.  M.t))  Oak 
P.irk  TiJict.  Oakland.  Horace  K 
Haro  (o  S  G  Rankin.  1)  W  Purnni 
niid    11    K    Dow April    .''..    i;J22 

.V|>ll  20.  192'2 — S  FOOTHILL  RLVI) 
"S  W  .Seminary  Ave  W  40x62.  Oak- 
land. Li'nr.re  C"  Moulin  to  D  dark 
and    .lames   Allan April    20.    1^22 

April  CD.  1922— .S  FOOTHILL  HLVD 
110  W  Sen-ilnnry  Avp  .  Onkland 
Leiioic  C  Moulin  to  D  rii.rk  and 
.lames   Allan April   20.    ]'.*2Z 

.\prll  20.  1022  -NO.  1427  SAN  AN- 
tnnlo  Ave.,  Alumcdn,  O  ('  llnslelt 
•  o    .1    Diirrrnesii April    l.l.    in 2 2 

Al.rll  20.  I!t22  -I'T.V  IM.K  I.  .M<  L.od 
fine..  Liv<'rn'iirr,  HH"k  of  Itnlv 
'o  whom  il  may  omu.cni  .  .  Apr  1^,  l'J22 

Vprll  IN  1!I22--W  S.».Vr.\  l!AV  li.li.n 
l.nl  II  lllk  7,  IOhhI  I'itdmoi.t  MelKhtn 
CxirnMinii,  Oakland.  II  iioranHon 
lo  M  hom   II  may  co«ic<'rn  .  Apr.   17.   IM.'J 

.\|Mll  IK  1!.J:'— K  FHA.NKLIN  .10  J I 
.V  1 1th  .N  70x1-:  150,  Onklaiul  W  II 
W  nki-tlcld  I  •  U  n  Mcdinty  .*  Hnrn 
\ni  II      !„'       I''  ■  • 


April    18.    1922— NW    SIXTY-SECOND 
and    Baker    60x57.    Oakland.      John.. 
Wishart    to    whom    it    may   concern 
April     1.     192,' 

April  18.  1922— LOT  19  BLK  18, 
Claremont.  .  Berkeley.  F.mma  L 
Palache  to  C  R  Madison .  .Apr.  2.  1922 

April  18  i;* 2 2— LOT  5  BI.K  8.  Map 
Fourth  Avenue  Heights.  Oakland. 
Thos  F  L  Furlong  to  whom  it  may 
concern .\pr;l    17.    1922 

.\pril  18,  l!t22— NO.  16.'?3  TACOMA 
Ave..  Hn-keley.  John  Lehman  to 
whom   it   may   concern  .  .Api  il   18.   192:^ 

April  19.  iy22-  LOT  12  BLK  .'..  Thous- 
and   Oak.s    Siation    Tract,    Berkcl'.y. 

C  R  Morsr   to   Hiiul  &   Morse 

April    17.    191'J 

April  19.  iy2L— LOT  5  BLK  "G"  Map 
Norlhbrae  Terrace  Berkeley.  John 
O  Weston  to  whom  it  may  concern 
April    17,    i;»2: 

April  17.  19  22  -LOTS  6  AND  7  BLK 
6  Map  Kinsell  Tract  No,  2,  Oak- 
land. J  K  AVilson  to  whom  it  may 
concern April   15,   1922 

April  17,  1922— NE  17,95  LOT  22  and 
SW  12.0.-.  Lot  23  Map  Pleasant 
Valley  Court.  Oakland.  Milton  B 
Stoner  to  wiiom  it  may  concern.. 
April    17.    1922 

April  17.  1922— LOT  ;-  BLK  'J"  Map 
Fourth  .\venue  Terrace.  Oakland. 
K  L  Lemmon  to  whom  it  may  con- 
cern  April     15.     1922 

April  17.  1922— XK  ELWOOD  .\ND 
Valle  Vista.  Oakland,  S  Usevich 
to  whom   it  m.Ty  concern.. \pr  17.   1922 

A)>ril  1.'..  i9:J2— LOT  36  P.LK  J  Map 
Fourth  Avonue  Torrice.  Oakland. 
Ij  H  Legris  to  whom  it  may  coii- 
cern \Dril    7.    1922 

April  15.  1922— -LOT  94  Map  Resbdvn 
Perhlta     I'ark.     Bcrkeh^y.       Brooks 

larker  to   Brooks  C   Parkor 

April     14.     192.' 

April  15.  1922-  NW  WKBi-TlCR  AND 
Fourteenth  .N  606  from  pt.  i>eg.  N 
SOxW  I.-.O.  Oakland  Horwinsk:  Co 
to  M   C    \"an:ihii .\pril    11.    1922 

April  15.  1922— LOT  I'>8  Sbdvn  30  Map 
ResVdvM  I'erilta  'ark.  Berkeley. 
Brooks  C  Parker  to  .vhom  it  may 
concern April     11,     192. 

Aprll  1^,  1!'22— S  BROOKLYN  AVE 
150  W  Hadilon  Road  ;<0x120,  Oak- 
land. Olio  Rni.nit  Shriner  lo  Ben 
F    Kopf April    14.    19.'J 


LIENS  FILED 


\I.\>IKI)A     COl'NTY 


Recorded  Amount 

Ai.ril  !!•.  1922— (1)  N  TWENTY- 
ninth  2...-.  K  Hawloy  I-:  C  N  130  W 
:>  S  111'.  (2)  N  29th  200  K  Hawley 
K  55\N  160.  Oakland.  David  F  and 
Dav'd  W  Llair  (Malr  &  Son."*)  vh 
Georg<  Edwin  Thwaltcs.  Susie  C 
Thwaitcs   and    K    15   Gray JSS.vt" 

April  lit,  1!22  — LOT  16  Map  Cunlia 
&  W.alker  Proptrt,\.  Oakland.  .Sun- 
net  Lumber  Co  vs  .lohn  Rnkowsky 
$162.91 

Arrll  18,  1922 -LOT  8  PLK  2.  Map 
Fourth  Avenue  Ht-iKhts,  Oakland. 
Hogan  Lumber  K-  .Mill  Co  v»  A  T 
Hcndrlck.s.  W  r  and  Leia  (tardncr 
and    A    McGulnness $105.4" 

April  17.  Ifl22-  W  WEBSTER  450  S 
Tweniy-Hr/<i  S  .".OxW  200.  Oakland 
n  N  Owborni'  fas  I>a>  EuKlneorlnii 
<  o.)  vs  .1  It  Thompson  and  Leo 
.N'IcholK      $34T 

April  14.  ia22— LOT  18  Map  ClbboUM 
I'pty  at  Oakland  Point,  Oakland. 
P  V  llarriM  v.«  K  M  Jur'evlch  and 
Harry     W.sn  I     TITS 

April  J4.  I!>22  .Si:  FOrilTH  VND 
•Maruct  !■:  !t«.34  S  25  W  91.76  N 
:•■'.. 41,  Oakland  D  F  H.irriM  vs 
llanv    Wi'hHcl    an<l     :    Annuxxl .  ,  .  $150 

April  H.  1932— N  TWENTY-NINTH 
256  I-.  Hawley  E  CxN  130;  N  29th  200 
!•.  Hawley  IC  65xN  IfiO.  O.ikland. 
n  F  P.lair  Ar  Sona  vi  E  H  <;ary, 
<;e<i  Kdwin  ThwHltes  and  Susie  C 
ThwiiM.-M  $»56.70 


Saturday.    April    22,    1922 

RELEASE  OF  LIENS 
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AL.AMEDA     COUNTY 

Recorded                                               Amount 
April     18.     Ilt22— S    SEVENTH     50     W 
Campbell  W  25xS  100-7 14.  Oakland. 
W  P  Fuller  &  Co  (o  K  M  Jurgevich 
115^ 


Notice  of  Non-Besponiibflity 


ALAMEDA  COUNTY 


Apiil  20,  1922— I^OT  118  Map  Resbdvn 
I'.lk  D  Meek  Estate  Orchards,  Hay- 
ward.  H  W  M'^ek  Estate  Orchards 
as  to  improvements  on  property... 

April  20,  1922 — LOT  119  Map  Hesbdvii 
Blk  D  Meek  Estate  Orchards,  Hay- 
v.ard.  H  W  Meek  Estate,  Inc.,  as 
tc    improvements    on    property 

April  20,  1922 — LOT  117  Map  Resbdvn 
Blk  D,  Meek  Estate  Orchards.  TTay- 
ward.  H  \V  Meok  Estate,  Inc.  as  to 
improvements   en    property    

April  20,  1922 — PTN  LOT  135  Map  Hfe- 
:ibdvn  Blk  D  Meek  Estate  Orchards, 
Hayward.  H  W  Meek  Estate,  Inc 
as    to    improvements   on    property.. 

April  20,  1922 — LOT  56  Map  Resbdvn 
Blk  D  Meek  Estate  Orchards,  Hay- 
ward.  H  W  Me-?k  Estate.  Inc,  a,s  to 
improvoments     on     proporiy 

April  15.  1922— N  W20  LOT  5,  all  Lot 
6  Blk  16,  Map  Key  Route  Heights. 
Oakland.  Alan'ftda  Inve.-tment  Co 
as   to    improvements   on    properly.. 


HOMESTEADS 


ALAMEIDA    COUNTY 


April  1?,  1922— LOTS  6  AND  7  BLK 
B,  Mary  E  Mortimer  Addition  to 
Niles.     John  Oliver    $3500 

April  17.  1S22— W  CAROLINE  275  S 
Central  Ave  S  .^0xW  100.  Alameda. 
Marie  R  Merrill    (wf  .iohn   H)..$1500 

April  14,  1922— W  JOSEPHINE  520  N 
Cedar  N  40xW  135,  Berkeley.  Ernest 
C    Sturnm $4000 

April  15,  1922 — PTN  17.08  acre  piece 
described  In  deed  recorded  Liber 
593  Deeds.  Page  155.  Okd.  Jessie 
M   Cressy    (wf  Frank   S) *15,000 

April  15,  1S22— S  BUENA  VISTA  AVE 
.^0  W  Walnut  W  33-4xS  100.  Ala- 
meda. Annie  Sand  (wf  Conrad)  .  $3500 

April  15,  1922 — LOT  20  BLK  "B  '  Map 
Amended  Map  Moss  Tract.  Oakland 
Grace  G  Alexander   (wf   R  M)..$2660 

April  15.  1922— W  CAIcOLINE  275  S 
Central  Ave  S  50xW  100,  Alameda. 
Marie   R  Merrill    (wf  John   H)..$4500 

April  14.  1922— W  WEST  60  S  47th 
£  iOxW  90.  Oakland.  Heikki 
Waisanen     $4000 


HECISSION  OP  UUILDING  CONTK.VCT 


ALAHIKDA  COUNTY 

April  19.  1922— Contract  filed  April  13, 
1922.  Owner.  Elizabeth  S.  Lorlnjf 
with  C.  W.  and  Louise  H.  Short,  con- 
tractor. 

♦ 

BUn.DINO  CONTRACTS 

SAN    MATEO   COUNTY 

HEATING  SYSTEM 

LOT    11-B    BOWIE    TCT,    Hillsborough. 
All  work  for  hot  water  heating  sys- 
tem  for   two-story  residence. 
Owner — Edw.    K.    Howe,    Oakland. 
Architect  —  E.     A.     Schumacher,    6450 

Colby  St..  Oakland. 
Contractor — Frederick     W.    Snook    Co., 

596   Clay  St.,   San  Francisco. 
Filed  Apr.   13,  '22.     Dated  Apr.   7,   '22. 

Pipe   and   boiler  Installed $584 

Completed     584 

Usual   35  days 584 

TOTAL  COST,  $1558 
Bond,  none.  Limit,  160  working  days. 
Forfeit,    $1.        Plans   and   speciflcationB 

mod. 


PAINTING   ON   ABOVE. 

Contractor — Raphael  Zellnsky.  180  Jes- 
sie St.,  San  Francisco. 

Filed   Apr.    13.   '22.      Dated   Apr.    11,   '22. 

On    1st    of    each    month 75% 

Usual    35    days 25% 

TOTAL    COST,    $2790 

Bond,   none.     Limit,   160   working   days. 

Forfeit,    $5.       Plans    and    specifications 

Hied. 

RESIDENCP. 

COLMA.      All    work    for    one-story    and 

batement    garage    residence. 
Owner — Angcio   Chelone,   Colma. 
Architect — None. 
Contractor  —  R.       McDonald.       Salad»>. 

Beach,  Calif. 
Fi^od  Apr.   13.  '22.      Dated  Apr.  11.  '22. 

Root    on     $1500 

Completed     1500 

5    dnj-H    utivr    1675 

TOT.\L  CO.'n'.  $467.5 
Bond.  none.  Limit.  65  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


RESIDENCE 

LOTS   25   AND    26,    Hi;rlinganie    Heights. 
Burlingame.       AH     woik     for     two- 
story  frame  residence. 
Owner — Gesicne     Meyer,      1918     Dlvisa- 

dero   St.,   San    Francisco. 
Archil oct — Andrew      P.      Hill   Jr..      1062 

Page    St.,    San    Francisco. 
Contractor — Thos.  N.  Gesso.   1405  Grove 

St.,  Burlingame. 
Filed  Apr.   11,  '22.     Dated  Apr.  8,  '22. 

Frame    up     ... • $3937.50 

Brown  coat  plaster  on 3937.50 

Completed      3937.50 

';sual    35    days 3937.50 

TOTAL  COST,  $15,750.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


APARTMENTS 

NW  BURLINGAME  AVE.  AND  EL 
Camino  Real  being  Lots  2  and  3 
Blk  2.  Burlingame  Park.  Burlin- 
game. All  work  for  two-story 
frame  apartment  house.. 
Owner — Annie   L.    Turner  Johnson.    San 

Mateo. 
Architect — W.    H.    Toepke.    942    Market 

St..   San   Francisco. 
Contractor — Monson    Bros..    251    Kearny 

St.,  San   Francisco. 
Filed  Apr.  11,  '22.     Dated  Apr.  8,  '22. 

Frame  completed   $5500 

Ist    coat    plaster    0:1 590ii 

Plaster  completed  and  jambs  set   590O 

Completed 5978 

Usual   35  dayd 7760 

TOTAL  COST.  $31,038 
Bond,  $15,500.  Sureties,  E.  V.  Lacey 
and  Samuel  Foresythe.  Limit,  90  work- 
ing days.  Forielt,  $10.  Plan.s  am: 
EpeciflcaUons  filed. 


WHARF  AND  PIER 

PACIFIC  CITY,  San  Mateo  and  Bur- 
lingame. All  work  for  wharf  and 
pier. 

Owner — Pacific   City. 

Architect — A.  B.  Southard.  Chief  Engi- 
neer,  277  Edgewood  St..  S.  F. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSSE.  PIERCE.  Manager 

905  Sixth  Street 


Contractor — Geo.  A.  Henner  (as  Renner 
Foundation   Co.).    44    Lloyd   St..   San 
Francisco. 
Filed  Apr.    10,  '22.      Dated   Apr.   7.   '22._ 

On   completion    75% 

i;sual    35    days 2.i'« 

TOTAL  COST,  $712« 
Bond.  $3563.  Surety,  United  State  Fi- 
delity &  Guaranty  Co.  Limit.  30  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


COMPLETION  NOTICES 


SAN   MATEO   COCIfTT 


Recorded  Accepted 

April     12.     1922 — PACIFIC     CITY,    ad 
laoeni   to  Burliiigame  and  San   Ma- 
teo.    Pacific  City   to   Renner  Foun- 
dation   Co April    1.    192i 

April  12,  1922— LOT  21  BLK  1.  Bur- 
lingame Terrace  No.  2.  Burlingame. 
Frank  M  Watts  to  C  H  Pessett 
Bldg   Co April    8.    1921' 


BUILDING  CONTRACTS 


SACRAHEIVTO  COUNTT 
K.500    and    Over    Reported 


DWELLING 

NO.    3424    FORT^-SECOND    ST..    Sacra- 

menio.  One-story   5-room   dwelling 
Owner— Mr.  and   Mr.«.    C.   J.   Little.   E317 

W   St.,  Sacramento. 
Architect — None. 
Coi. tractor  —  J.    W.    Hoopes.    5126    14lh 

Ave..  Sacramento.  $250f» 


DWELLING 

NO.     1140    SANTA    BARBARA 
Sacramento.        One-story 
dwelling   and   garage. 

Owner — C.    H.    Chatterton.    2119 
Sacramento. 

Architect — None. 

Day's   work. 


COURT. 
5 -room 


FL.\TS 

XO.     2315     F     ST..     Sacramento 

story   building   (2   flats   of 

each). 
Owner — C.  F.   Pearson.   2323   F  St. 

ramento. 
.■Architect — None. 
Contractor — W.   R.  Saunders 

Sacramento. 


$4150 

Two- 
rooms 


1614   I  St.. 
$7600 


FLATS 

NO.   621  S  ST.,   Sacramento.      Two-story 

four-room    (4)    flats. 
Owner — Fred  A.  and  Laura  Bauer,  2926 

Donner   Way,    Sacramento. 
.\  re  h  1 1  ec  t — None. 
rontracfor — Batler   &   McQueen.   2409  Q 

St..  Sacramento.  $7000 


FLATS,   ETC. 

NO.  8959  J  ST.,  Sacramento.  Two- 
story  5-room   (4)  flats  and  garage. 

Owner — G.  Arty,  809  J  St..  Sacramento. 

Architect — None. 

Ccntractor — W.  R.  S-auiiders.  1614  I  St.. 
Sacramento.  $17,000 


RESIDENCE 
FORTY-FOURTH        ST. 

Residence 
Owner  —  Harry    Rooertsoii.     1700    18ih 

St..   Sacramentp. 
Architect — None. 
Contractor — Robert     P.    Shorrock 

8th  St.,  Sacramento. 
Filed   Apr.   10.  '22.      Dated  Apr.   8. 


>>acramcnto. 


1317 
$9500 
•22. 


One- 


D  WELLING 

NO.     5033     U     ST..     Sacramento 

story   5-room  dwelling  and  garage 
Owner — A.    W.    Pattimore.    1525    N    St. 

Sacramento. 
Architect — None, 
nntractor — L.    F.    Gould 

Ave..   Sacramento. 


fiOO    Ventura 
$3600 


DWELLING 

NO.    37 5C    MILLER    WAY'.    Sacramento. 

One-story      5-room    dwelling      and 

chicken  house. 


S4 


Owner— Chas.    U     Gatten.    28th    and    T 

Sts.,  Sacramento. 
Architect — ^Xone. 
Contractor — J.    C.    Vaugh.    1703    G    St.. 

Sacramento.  13000 
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Saturda.v.    April    22     1922 


DWELLING 

NO.  2100  MARSHALL  bT.,  Sacramento. 
One-story  6-room  dwelling  and  ga- 
rage. 

Owner— \V.  J.  Gougi..  ::i51  Third  Ave.. 
Sacramento. 

/•  rchitect — None. 

Contractor — Kilbcrn  &  Kgge.  1421  L  St  . 
Sacramento.  $4000 


On 


DWELLING 

NO.     2520     V     h'T..     Sacramento 

story   5-room   dwelling. 
Owner— B.    A.    Ricliards.    298    Bush    St.. 

San  Francisco. 
Architect — None. 
..-ontractor^G.     K.     Harvio.     2212    T    St.. 

Sacramento.  $38'i0 


DWELLING 

NO.    3125    FIFTH      AVE..      Sacramento. 

One-storv  6-room  dwelling. 
Owner— E.      S.    Kroort.      2217    101  h      St.. 

Sacramerto. 
.-Vrchitect — None. 
Contractor — Chas.    Carson.    Box     129-B. 

DWELLINGS 

NO.  406  TWENTY-SF:C0ND  ST.  and 
No.  2031  D  St..  Sacrrmento.  Two 
Sacramento.  $318.) 

one-story  5-room  dwellings  and 
garages. 

Owner— Patrick    Egan.    Oakland. 

Architect — None. 

CcntrJiCtor — Warrrn  r.eebe.  2009%  I'' 
St.,    Sacramento.  $3ii00    eacn 


nUICK    BLDG. 

N  14  LOT  .'■).  K,  L.  (ith  and  7tn  Sts.,  Sac- 
ramento.     Two-si ory   brick   taldg. 

(..vn<r — .\dam    Kolb-r.    Sacramento. 

Architect — None. 

(  ontractor — Barton  &  Dudley.  Sacra- 
mento. ? 

Filed    Apr.    12.     22.      Dated    - -. 


DWELLING 

LOT   1762  and   N    10   ft.   Lot   1763,  W.   & 

K.  Tract  24.  Sacramento.     Dwelling 

and  gai.-ige. 
owner— Lou    G.    and    Edith    Run    .Nray- 

ton,  Sacramento. 
Architect — None. 

Contractor— L.     F.     Gould,    Sacramento. 

$8000 
Filed     Apr.     14,     '22.  Dated.    


BUILDING     CONTRACTS 

9AIV   JOAai  !>■    <0»NTyJ 


Hl*,.VXi    nnd    Over    Reported 

ltESIDEN(  E 

MONTEKEY   ST..  Stcckton.      Remdence 

Owner — .Vorlh    Stockton    T.wn    Lot    Co. 

Stcckton. 
Archlltcl — .S'oro. 
Day'n  work  $4.S0(> 


AIARTMENT!-       ' 

K-CHANNEL      KT..      Stockton       Thre-- 

Htory  l»ii..'U   ai-nrlment   nou«e 
OMrnei — Juilii    Xirwiik. 
\rchlli«rt— Ilalph    I'    Moii.ll,   I     O    O     V 

lUdB.,    Hlocklori 
Duy-h   work.  $30,00.» 


ALTERATIONS 

N-HUNTEi:     MT  ,     Si<.<  Uion         Ucmodel 

hulldinK    tot     lodKlPB    hou»c.    ■lor<> 

and    l)iiMpn>oni. 
Ownor-  M<  rrln    Viof  .    2i.    N-EI    Dornd.. 

Hi  .  HIcirkI'Mi. 
ArcriltJ-cl  None. 
Contractor — Tnvalrro     fk     DontonI,     412 

E-Lnfnycttr  81.,  Si"cklon. 

"^  $24,f.OO 


RESIDENCE 

N-STOCKTCN   ST.,   Slocklo.".    Residence 

Owner- C.   W.  Myers.   1030  S-El   Dorado 

St..  Stockton. 
Architect — None. 
Days    work.  $5000 


RESIDENC5 

•X-STOCKTON  ST.,   Stockton.   Residence 

Owner — Avis   McCloud.   25   W-South   St.. 

Stockton. 
Architect — None. 
Day'.s  work.  $3500 


RESIDENCE 

CLEVELAND  AND  NORTHCREST 
Sts.,  Stockton.  Residence  and  ga- 
rage. 

Owner — Earl    Long. 

.Architect — None. 

DaVs  work.  *S200 


RESIDENCE 

VOSEMITE        AND        WILLOW        STS.. 

Stockton.     Residence  and  garage. 
Owner — F.  .P.    Dobson,    27    W-Oak    St.. 

Stockton. 
Architect — None. 
l>ay's  work.  J8300 


LIENS  FILED 


SAN    JOAQUIN    COUNTY 


Recorded  Amount 

April  11.  1922— S  M?  OF  SEC.  32,  T  1. 
S,  R,  9  E,  Stockton.  S  J  Irwin  (as 
Irwin    Lumber   Co)    v.x   Noel    Nepley 

$50.01 


BUILDINO  0ONTBA0T8 


SANTA  CLARA  OOUIfTT 


$1,000   and   Over  Reported 

COTTAGE 

S  TWENTIETH  ST.  neat  San  Antonio. 
San    .lose.      Four-room   cottage. 

Owner— rJ.  W.  Green,  22  W-San  Fer- 
nando ."^t.,  San   Jose. 

.\rchitect— None. 

Contractor — J.  Isakson.  $1800 


COTTAGE 

NO.  361  S-EIGHTH  ST..  San  .Jose.  Five- 
room   cottage. 

Owner — A.  B.  Motcalf,  56.5  Spencer  St  , 
San   J  Oft. 

.\rchitect — None. 

Contractor— S.  H.  Gandruiv  132  N-16th 
St..   STin  .T./se.  $3450 


COTTAGE 

NO.    467    GARD.N'ER      AVE.,    San      .Tos.> 

Five-room    ooUage. 
Owner — J.   K.   Lochner,   766    rrcvoHt   St., 

San   .Io.se. 
Architect — None. 
Ji.ny's    work.  $2.")00 


COMPLETION  NOTICES 


!».\NrA    n.AHA    <OrNTY 


Recorded  Accepted 

April  14.  1922— SAN  JOSE.  United 
Sinteh  Productn  Corporation  to 
IClllB  AndeiHon ^prll  7,  192;j 

Apt  II  14.  1322— SAN  JOSE.  Taolo 
Albane.-c  '.o  Follx  Snvlo.Apr.   13,   192? 

AiHil  13.  1928— SAN  JOSE  Frank 
nnd  Annie  C  Hornandoz  to  A  J 
Mclnen April    12,    1922 


J.  A.  MOHR  &  SON 

Geneml  PelBttas  Contreetore 

Speclalleta  In 

Compressed  Air  PaintinR 
and  Sand  Blasting 

110    Jeaiie    St.,    IZ16    Killmoro    St 
Ban   Franolaoo 


April  11,  1922 — SAN  JOSK.  Carl  W 
Patnude  to  whom  it  maj-  concern. 
April    6,    1422 

April  11,  1922— SAN  JOSE.  L  M  Wil- 
liams to  whom  it  may  concern,  ij 
April    10.    1922 

April  12,  1922— SAN  JOSE.  G  B  Hall 
to  whom  it  may  concern. Apr.  10.  1922 

April  12,  1922— LOTS  20  AND  21  of 
the  Linda  Vista  Tract,  Santa  Clara. 
Geo  E  and  Matie  E  Barrett  to  S 
Hawley April   10.  1922 

April  12.  1922— SAV  JOSE.  A'fred  C 
Kearney  to  whom  it  may  concern 
April    1",    1922 


BIJILDINa  OONTRAOTS 


CO.\TH  A     <<)SrA     OOl  .\T\ 


OFFICE   BLDG. 

S-MACDONALD  ST.,  bet.  22nd  and   23rd 

Sts.,      Richmond.        One-story      tllf. 

office    building. 
Ownr — M.    A.    Hays,    Cor.    23rd    St.    and 

Macdonald    Ave..    Richmond. 
-Architect — None. 
Contractor  —  K.    J.    Henning.    r>46    43rd 

St.,     Richmond.  $4000 


DWELLING 

NW'     PINE     AND       TWENTY-FOURTH 

Sts.,    Richmond.      One-story    framo 

dwelling. 
Owner — Otto     Brieger.    4ih    and    Sutter 

Sts.,  San   Pablo. 
Architect — None. 
Contractor — F.    A.    McCausland.    Enieric 

and   23rd    Sts.,    Itichmond.  $260fi 


DWELLING 

COR.  SESVENTH  AND  CHAN.SLOR  STS.. 

Richmond.     One-story   frame  dwlg. 
0^^ner — John   Logan,    133    7tn   St..   Rich- 

m.ond. 
Architect — None. 
Contractor — A.    J.    McNany.    824    7th    St., 

Richmond.  $3700 

BUILDING  CONTRACTS 

FHE.SNO    COl  NTY 

a^1.4K)0  nnd   Over  lU'itorted 
AP.VRIMEXTS 

NO.    1106      DIVISADERO      ST..    Fresno. 
Apartment   house. 


Owner — Mrs.  Ed  Wallace.  1621   Belmont 

St..    Fresno. 
Architect — None. 
Contractor  —  D.    D.    ManclU,    703    Palm 

St.,     Fre«!iiO  $65,000 


DWE1..L1NGH 

NO.  3441-3443-3445   WASHINGTON  AVE 

Fresno.       Three    dwellings. 
Owner — N.    E.    Wilkinson.    Fresno. 
Architect — None. 
Da.v's   work  $2000   each 


COMPLETION  NOTICES 


PRISSNO   COUKTY 


Recorded  Accepted 

April  13.  1922— NO.  2639  OLIVE  AVE., 
Fresno.  M  T  Compton  to  whom 
It   may   concern April    12.   1922 

April  13.  1922--LOT  48  Bullard  North 
Fresno  Addn..  Frosno.  C  Koldifoid 
to  whom  It  may  concern.  A|)r  12.   1922 

Apiil  12,  19r'2— LOT  6,  10  20  FT.  LOT 
5  Blk  12,  College  Addition,  Fresno. 
Edna  M  (Jray  to  whom  It  may  con- 
cern    .\iirll     10,     1922 


LIENS  FILED 


PRKIKO   COUNTY 


Heoordcd  Amount 

Apr.  II.  1922— LOT  R  Peck  Col..  Free- 
no.  F  J  ScJuck  VII  John  Meufrld.. 
$11'^ 

.Vpr.  11.  1922  I.OTF-  \.  2  AND  3  Bi.K 
;u'J.  Frenno.  L  liofc-iihorR  v«  Frank 
Splnoaa     $163 

Apr.  12.  1922— PTN.  SEC.  27.  14-2i. 
F'reiuio  PauI  Kliidl^r  vk  Z  Najnrlan 
It    n\     $176 


Sfltiirririv,      \)iri)     'J'i,     IT 


HMILDING     AND     ENGIN&ERINO     NEWS 


1^5 


A  ♦♦Pittsburg"  Antomntic 
G«B  Water  Heater  In- 
stalled In  the  Home  indi- 
cates high  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "  Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu'artnreri  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  ttiawing 

No  leaking 

No  headaclies 

Trojan  Powder  Company 


CI^.OCKER   BUILDING 

San   Francisco,   Cal. 


YEON   BUILDING 

Portland.  Oregon 


Tel.  Market  1935 


Skilled  Workmen 
Prompt  Service. 


Frank  J.  Klimm 

Plumbing 
Heating 

Eiedlrical 

Contractor 


221  OAK  ST. 


San  Francisco 


For  That  New  Home— Use 


Dorite  Stucco 


An  Exterior  Wall  Plaster 


Manufactured  by  Th«  Dorite  Manufaetarlngr  Company^ll6   Utah   Street,   San  Francisco 
Agencies:  600  Metropolitan  Building,  Los  Angeles— 501  -  5th  Avenue,  New  York 
;       .  Send  for  Literature 


LIBERA 

WALlttQARD 

KEY- HOLD  PLffitfi^jiTfi  COMPANY 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  imperviouB  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Flbered  Oyi»um  Planter 
Board  th&t  will  not  ahrink, 
warp   or  buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


BUILDING     AND     ENGINEERING     NEWS 


Self    Locking 
Counter  balanced  Fire  Escape 

Stairs. 
Approvod    by    S.    F.    Fire   Dept. 


^^^^-^-X-^ 


We  specialize  in 


V^V 


\i  '■/' 

" '  / 

;'// 

ir-7 

/o' 

1 

Stair 
Work 


C.    I.    &    W.    I.    stairs 

Spiral    Stairs 

Counter   balanced   Stairs 

Theatre  Fire  Escapes,  Etc. 


Tenth    and 

Harrison 


Streot.s 


Michel  &  Pfeffer 


Iron  Works 


Phone 
Market 


7S0 


Is.sutd  fvcry  liusiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
880   MISSION    STIIKKT  SAN   FRANCISCO,  CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

r.KM'.itAI.    MIMBKIl   YARD 

Dry   Kiln  Capacity.   10  Million  Feet  per  Annum 
rienrral    Mill    nnd    C'liblnet    Work.    Stork    Door*.    8a«h 

KrninrM    nnd    Monldlnica 
I7TII    A    KANSAS    STS,  -  SAN    FRANCISCO 

I'hcii.-    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


734-T44  Busti  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


IMione    MlKHlon    'J607 

n'-».   I'honr.   MlMi^lon   r.22? 


Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

Kalamvln.      <'<iim><  r      iiiitl      llrunxt- 
ttnttn  iinil   Trim 

(irnaiupnlnl    I'.ntrnnrra 

Sk«rt    Mrlnl    Work    «if    I'.very 
llrarrlpllctn 

CIIA.«,    .■^iiiri/1  II  i:i.s,    Mgr. 

811T-.inf»  TWKNTIl;  I  II    STHKICT 
nmr  llnrrUon  Nt. 

•AN    PRANCmCO,   CALIF. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JBBBIB  ST.  8.   F. 

Phone  Suttar   6700 

Drnnrk — lOSI   Univoralty  Ave.. 
Horkclcy — Phono  Hcrk.  4360 

Hnof    Paint*— II ooIIrk    Hrpnlm 
NklnBlf     Mrlal     (iravrl 

Anbrntoa      and      MasBeala      Slraat 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Mcmbrra   Bulldera'   Kxchanfa) 
lOM    MARKRT   ST. 

Phone  Mnrkcl  891     tan  Franclaco 


15    Cents    Per    Copy 


FhOBC   Donrla*   2372 


Publication    Office 
500     Mission      Street 


SAN  FRANCISCO,  CALIF.,  APRIL  29.  1922 


Published  Every  Saturday 
'l"«enty-Necoinl  Ycnr  \«.  17 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR   SAI.K   BY    .ILL.   LVMBEUl   AND    HI  II.niN<;     MATERIAL    DEMLEmS 


ni 


Architects — Engineers- 


City  and  County  Officials 


How  about  bids  wanted  ? 

A  IT  you  satisfi(Hl  with  the  bids  you  received  on  that 
hist  job? 

Did  you  have  competition- -and  plenty  of  it? 
If  not — whv  not? 


Without  eharpc  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  inoans 
competition  and — competition  means  the  lowest 
possible  hid. 

If  you  want  competition  send  particulai-s  of  your  job 
to  BI'TLDIXG  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  ser^^ces  of  BUILDING  &  EN- 
niXKKRTNG  NEWS  have  a  circulation  of 


2754 


— reaching  the   Kngine<'r,   Contractor  and  Mate 
rial  Dealer^ 


Can  yon  reacli  one  (piai-ter  the  amount  of  intei-estcil 
people  thr()n>j;h  any  othei-  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
it.  

If  you  want  compdifion— M  you  want  indcprmhuf 
"•ontractors  to  fifi^ure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  yoni- 
project  to 


tjuilding  &  ELngineering  IN 


ews 


Building  and  Engineering  News 

Devoted  to  the  Architectural.  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRANCISCO,  CALIF.,  APRIL  29,  1922 


T\ventv-sccon<"!  Ycai  No.  1' 


Building  &^ 
Engineering 


News" 


No.  560  Mission  Street, 

San   Francisco,  Calif. 

MRS.    L.    A.    I..ARSEN,    Publisher 

J,   P.   FARRELIi,    MaiinK'iii)?   ICrtltor 


Devoted  to  the  Knglneering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Official    Paper   of    Vallejo   BuUdera' 
Exchange 


Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year.. $4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    15c 

Entered  an  second-class  matter  at 
San  Francisco  Po.st  Office  under  act  of 
Congress    of    March   3,   1870. 


.SUPREME      COURT     REVERSES      DE- 
CISION   IN    .ANTIOCH    IRRIGA- 
TION  SUIT 


lleversing  the  decision  of  the  Su- 
perior Court  in  Alameda  county,  the 
State  Supreme  Court  holds  that  the 
town  of  Antioch  had  no  grounds  for 
action  against  the  Williams  Irrigation 
District  and  the  27  other  defendants 
named  in   the  case. 

The  decision  held  that  there  is  no 
pollution  of  a  stream  in  the  legal 
meaning  when  the  lowering  of  waters 
allow  sea  water  to  reach  a  higher 
stream  level,  and  also  holds  that  an 
appropriator  of  water  has  no  guaran- 
tee against  other  appropriators  who 
may  cause  the-  level  to  drop  to  the 
point  to  invite  the  encroachment  of 
salt  water. 

In  brief,  the  suH  means  that  An- 
tioch's  efforts  to  stop  up-river  rico 
growers  from  using  a  large  amount 
of  water  from  the  San  Joaquin  river 
for  irrigation,  have  failed.  In  the 
the  action  Antioch  was  joined  by  a 
number  of  farmers  from  the  Delta, 
who  appeared  as  interveners.  Mil- 
lions of  dollars  in  wealth  were  lined 
on    either   side. 

The  decision,  signed  by  .Fustice  Shaw 
and    the    others    reads: 

"Our  conclusion  is  that  an  appro- 
priator of  water  from  one  of  these 
streams  at  a  point,  near  its  outlet  to 
the  sea,  by  such  appropriation  does 
not  acquire  the  right  to  insist  that 
.subsequent  appropriations  above  shall 
leave  enough  water  flowing  in  the 
stream  to  hold  the  salt  water  of  the 
incoming  tide  below  this  point  of  di- 
ver.sion." 

Situation  of  a  town  on  the  river, 
the  court  held,  was  not  material.  Ri- 
parinn  rights  arc  not  political  but  pri- 
vate. They  extend  only  to  the  use  of 
water  on  land  bordering  the  stream. 

The  court  called  attention  to  the 
voluminous  record  in  the  case,  point- 
ing   to    the    3150    pages    of    typewritten 


manu.scrlpt.  It  had  been  contended  by 
Antioch  that  users  of  water  had  di- 
verted so  much,  at  points  from  ten  to 
twenty  miles  above  the  city,  that  the 
level  was  lowered  and  salt  water  came 
upstream.  The  town  held  that  this 
salt  water  con.stituted  pollution,  just 
ac  much  as  if  the  salt  had  been  poured 
in   the  water. 

The  case  was  appealed  on  January 
7,  of  this  year,  and  then  appealed  to 
the  Supreme  Court,  which,  in  this  de- 
cision, is  standing  by  the  Court  of 
Appeals. 


DEPARTMENT  OF  COMMERCE  ELIM- 
INATES   51)    VARIETIES    OF 
PAVING  BRICK 


Elimination  of  59  varieties  of  vltri- 
fled  paving  brick,  reducing  the  styles 
and  sizes  in  use  from  66  to  7,  is  an- 
nounced by  the  Department  of  Com- 
merce, as  the  result  of  meetings  be- 
tween representatives  of  the  industry 
concerned  and  the  Commerce  Depart- 
ment's newly  established  Division  of 
Simplified  Commercial  Practice.  "The 
Department  of  Commerce  is  endeavor- 
ing to  help  manufacturers  rid  them- 
selves and  the  trade  of  excessive  and 
expensive  varieties  and  sizes  now  add- 
ing millions  annually  to  the  nation's 
bill  for  commercial  and  industrial  de- 
velopment, '  said  William  A.  Durgin, 
Chief  of  the  Division  of  Simplified 
Commercial  Practices,  in  making  the 
announcement. 

In  d-jscribing  this  new  work  of  the 
Department  of  Commerce,  Durgin  said 
that  at  a  meeting  held  November  15, 
of  last  year,  the  varieties  of  paving 
bricks  In  use  were  reduced  from  66 
to  11.  At  a  recent  meeting  lasting 
only  two  hours,  the  number  of  recog- 
nized varieties  was  further  reduced  to 
seven. 

The  action  of  the  November  meeting 
of  the  joint  conference  of  representa- 
tives of  the  manufacturers,  distribu- 
tors, and  users  of  vitrified  paving  brick 
received  the  endorsement  of  the  Cham- 
ber of  Commerce  of  the  United  States, 
of  the  American  Society  of  Civil  En- 
gineers, the  American  Institute  of  Ar- 
chitects, the  American  Association  of 
State  Highway  Officials,  the  National 
Paving  Brick  Manufacturers'  Associ- 
ation, and  other  engineering  societies, 
clubs,  and  organizations,  along  with 
some  of  the  Federal  Departments  which 
have  adopted  the  recognized  types  and 
sizes  of  paving  bricks  as  standard  in 
their  specifications.  In  addition,  since 
the  November  conference  was  held,  46 
iivdividual  manufacturers  of  paving 
brick,  acting  independently  of  their 
trade  organizations,  have  endorsed  the 
action  of  the  original  conference.  The 
last  meeting,  which  was  held  under 
the  auspices  of  the  Division  of  Simpli- 
fied Practice,  and  was  presided  over 
by  E.  J.  Mehren,  who  was  unamimously 
elected  permanent  chairman,  'based  its 
action  on  the  original  survey  and  on 
studies  and  recommendations  since 
made   by   the   industry   itself. 

The  four  adltlonal  eliminations,  un- 
animously agreed  upon  to  take  effect 
at  >he  end  of  a  year,  are  one  size, 
3x3»4x8%  repressed  lug  brick;  two 
sizes,  3x4x8i,i  and  31^x4x81^  of  verti- 
cal fi!>er  hig  brick:  and  one  special 
wire-cut  lug  hillside  brick,  3i^x4x8>^. 
The  total  shipments  of  these  types 
and  sizes  of  brick  in  1921  are  approxi- 
mated as  ten  per  cent  of  the  total 
shipments. 


RKA.^OXAIILE  WAGE  SCALE  SOUGHT 
i.\    UlILDING    INDUSTRY 

An  earnest  effort  is  being  made  by 
several  large  cities,  by  impartial  study 
of  trade  conditions  and  the  require- 
ments of  the  average  worker,  to  de- 
vi.se  a  reasonable  wage,  according  to 
IC.  T.  Thurston,  secretary  of  the  Gen- 
eral Contractors  of  San  Francisco,  in 
a  report  made  for  the  San  Francisco 
Chamber  of  Commerce. 

"Theoretically  there  should  appear 
to  he  little  reason  why  skilled  work- 
men should  not  receive  the  same  basic 
wage  regardless  of  trade,"  says  Mr. 
Thurston. 

"Practically,  hawever,  a  high  degree 
(jf  specialization  tending  to  limit  a 
man's  usefulness  to  a  single  trade, 
coupled  with  closed  charters  and  other 
restrictive  practices  designed  to  limit 
the  number  of  available  workmen  ,both 
due  to  the  efforts  of  organized  labor, 
a  condition  obtains  which,  because  of 
greater  irregularity  of  employment  in 
certain  trades  than  in  others,  requires 
in  fairness  a  differential  allowance  as 
between  such  trades. 

"The  two  outstanding  cases  of  recent 
scientific  wage  adjustment  are  those  of 
Chicago  and  San  Francisco.  The  sub- 
joined table  shows  how  wages  in  each 
ca.se  compare  with  the  wage  of  car- 
penters, assumed  as  100. 

"The  table  also  gives  for  comparison 
the  relative  average  wages  for  the  ten- 
year  interval  1912-1921  in  50  cities, 
as  compiled  by  the  United  States  Bu- 
reau of  Standards,  these  of  course  be- 
ing in  general  wages  fixed  by  organized 
labor: 

San 
Franci.sco  Chicago  50  cities 
Jan.  1,       June  1,         1912 
1922  1922  to  1921 

Plasterers 125  110  121 

Bricklayers     ...113  110  123 

Plumbers     113  95  112 

Iron    Workers..  113  105  113 

Lathers     100  100  91 

Electricians    ...100  100  104 

Sheet    Metal.... 106  95  98 

Carpenters     ....100  100  100 

Painters     100  95  97 

Roofers     94  93  — 

Laborers     63  73  59 


STOCKTON   BUILDERS'   EXCHANGE 
IS    ORGANIZED 


The  Stockton  Builders'  Exchange 
was  organized  at  recent  meeting  of 
building  crafts  of  that  city.  The  ex- 
change will  start  with  a  membership 
of  seventy-nine  and  within  three 
months  it  is  expected  the  roll  will  be 
increased  to  one  hundred.  Each  mem- 
b>T  will  pay  an  initiation  fee  of  $25 
and  pay  dues  at  the  rate  of  $5   month. 

The  organization  committee  which 
brought  about  the  exchange  consisted 
of  J.  W.  Pearce,  J.  F.  Shepherd,  W.  A. 
Murphy,  W.  F.  O'Keefe,  John  T.  Lewis, 
F:.  H.  Grogan.  Fillmore  Marks,  F.  P. 
Sexton  and  Glenn  Allen.  In  order  to 
secure  the  additional  21  members  de- 
sired, this  committee  has  been  aug- 
mented by  the  appointment  of  W.  J. 
Scott,  Frank  Tucker,  H.  W.  Johnson, 
Charles  F.  Rich  and  C.  J.  Powell.  John 
T.  Lewis  is  general  chairman  of  the 
oxrhange  and  J.  W.  Pearce  is  chairman 
of  the  organization  committee.  Frank 
A.  Kent,  with  offices  in  the  Yosemlte 
Building,  Stockton,  is  secretary  of  the 
exchange. 


fttrlLDINQ     AND    ttKOtKBBRING    K«Wd 


Saturday,    April    29,    1922 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Business  Summary  of  the 
Twelfth  Federal  Keserve  District,  sums 
up  the  building  situaution  as  follows: 
"The  most  striking  industrial  develop- 
ment in  recent  weeks  is  the  record  ac- 
tivit>  in  building  operations.  Figures 
of  building  permits  for  March  were, 
in  point  of  value,  the  largest  figures 
I'VtT  reported  in  this  district,  exceed- 
ing the  previous  record  month  of 
October.  1921,  by  17.5  per  cent.  Com- 
pared with  the  month  of  March  a  year 
age,  this  year's  figures  exhibit  an  In- 
crease of  47.9  per  cent  in  value  and 
14.7  per  cent  in  number,  indicating  a 
period  of  unusual  activity  in  construc- 
tion linrs  during  the  summer  and  fall. 
Among  other  industries  of  the  district 
lumbering  is  most  active.  Production 
during  March  was  approximately  90 
per  cent  of  normal,  the  highest  per- 
centage reported  by  this  industry  in 
the  past  16  months.  New  orders  re- 
ceived by  mills  in  four  principal  lum- 
ber association  were  22.4  per  cent 
greater  than  March  production." 


tJuilding  activities  in  Pacific  Coast 
cities  for  the  month  of  March  are  re- 
ported as  follows:  Los  Angeles,  $10,- 
964,82'J;  San  Francisco,  $3,2S9,251;  Port- 
land. Ore.,  |3,162,S55;  Seattle,  Wash.. 
$1,791,670:  Oakland.  $1,'J25,577;  San 
Diego,  $1,068,700;  Tacoma,  Wash,  $309,- 
431;  Spokane,  Wash.,  $302,418.  The 
American  Contractor  of  Chicago  shows 
that  returns  received  from  building  de- 
I>artmonts  in  190  cities  show  a  valu- 
ation of  $262,283,354.  The  returns  for 
March  1921  were  $131,905,317.  These 
last  year  returns  were  from  the  Ident- 
ical  Titles    reporting  this   year. 


The  .Jones  Uros.  Asbestos  Supply  Co., 
Inc..  of  San  Francisco,  which  proposes 
to  fngagc  in  the  business  of  selling 
asbestos  products  and  supplies,  has  been 
authorized  by  the  State  Corporation 
Dep.-irtment  to  issue  and  soil  one  share 
of  its  capital  stock  to  each  of  its  five 
ln<-orpf»ralor8  at  par  $100  i)er  share. 
It  is  to  Issue  100  Hhares  to  the  part- 
ners of  a  business  heretofore  con- 
ducted by  thi.-m  In  exchange  for  said 
biiPlneKH.  The  100  Hhares  issued  in  ex- 
change for  the  business  are  to  be  de- 
(iDHitfd    ;i8   .in    escrow. 


The  St.-el  Tank  rind  Pipe  Co.,  capl- 
tall7.<?d  at  $250,000,  has  filed  articles 
of  Infjorporailon  with  the  county  clerk 
at  Oakland  and  will  cncraBc  In  a  gen- 
eral bu8ln<'.<«n  h.'indling  steel,  iron  and 
other  metnl  products.  The  stock  is 
divldod  Into  .nhnres  of  $100  par  value, 
and  the  directors  named  are:  C.  H. 
Uamsden,  Oakland;  W.  F.  Pocha,  Pied- 
mont, and  Clulri-  A.  P.  Duffle  of  Ber- 
keley. 


("apilullxinv  f'lr  $1,000,000,  four  Aher- 
•J"en  men  and  ono  T'lfrtland  man  hnvo 
(ll''rt  articles  of  Incorporation  at  Olym- 
plfl.  Wash.,  for  I  ho  Marino  E(4ulpmrnt 
Co.  of  Abwrdci'ii,  Ijavc  piircha»i'd  a 
trnct  of  land  thrco  blocks  oaat  of  th>! 
Ornys  Harbor  jjort  terminal,  and  will 
b^srln  at  once  cotintriirtlon  of  a  factory 
III  m.inufnclur*-  furniture  and  fixtures 
for    N<  a-Koltis   v<-hhc1h. 

Th«!  Roman  Palm  Co.,  with  manufar- 
tiirtnir  plant  locat<  d  at  2266  Folaom 
81.,  San  Franolaro,  has  opened  a  factory 
iMstrlbatinff  store  at  1916  Broadway, 
Oakland,   under  th<-   nianaff»mcnt   of  M. 


S\hoonmaker  and  R.  G.  Downs.  The 
opening  of  the  Oakland  branch  is  the 
forerunner  of  other  branches  to  be 
located  at  Stockton,  Sacramento,  Fresno 
and   Los   Angv^lefc. 

The  following  officers  were  re-elected 
for  the  ensuing  year,  at  the  recent 
meeting  of  the  National  Paving  Brick 
Manufacturers'  Association:  Chairman 
of  the  Board,  S.  '^L  Duty,  Cleveland; 
president,  O.  W.  Renkert,  Canton;  vice- 
president,  W.  M.  Lasley,  Chattanooga,, 
and  \\ .  P.  Blair,  Cleveland;  treasurer, 
C.  C.  Barr,  Streator,  111.;  secretary,  M. 
P.   Qreenough,   Cleveland. 


A  $15,000,000  tube  mill  will  be  erect- 
ed at  Gary,  Ind.,  by  the  U.  S.  Steel 
Corp.,  according  to  Chairman  Elbert 
H.  Gary.  Th-?  mill  will  have  an  an- 
nual capacity  of  about  350,000  tons, 
increasing  the  present  lube  capacity 
of  the  corporation  by  20  to  25  per 
cent.  The  plant  will  be  in  full  oper- 
ation   before    the    end   of   1923. 


Construction  of  a  $4,000,000  drydock 
at  the  Mure  Island  navy  yard,  capable 
of  aci;i)mmodating  the  largest  capital 
battleships,  has  been  recommended  te 
the  House  appropriation  committee  at 
Washington,  D.  C,  by  Theodore  Roose- 
\o\t,  assistant  secretary  of  the  navy, 
and  Admiral  Gregory,  chief  of  the  Bu- 
reau   of   Yards   and   Docks. 


P.uilding  operations  in  Fresno  for  the 
first  three  months  of  1922  aggregated 
$  1.797, 1S9  in  value  as  compared  with 
$956,280  for  the  same  period  in  1921, 
ard  $2,092,489  for  the  .same  period  in 
192<>.  Prior  to  1920  the  greatest  valu- 
ation for  the  first  quarter  of  any  year 
sii<e    1911     was    $619,105    in    1918. 


The  Aeroil  Burner  Co.,  Inc.,  266  Hud- 
."«on  Ave.,  Union  Hill,  N.  J.,  manufac- 
lurer.M  of  oil  burning  appliances  for 
roofers,  waterproofers.  paving  and  In- 
sulating contractors,  street  and  high- 
way departments,  has  Issued  Bulletin 
N'o.  20,  showing  In  Illustrated  form  the 
advantages  of  thoir  products.  Copies 
will    be    mailed^hn    request. 


Thos.  W.  Dupes,  building  inspector  of 
Kakersfield  and  Stati-  Q^rector  of 
Housing  Bdward  GlaHS  arr^  compiling 
ii  new  building  code  for  the  city  of 
Pakcrsfleld.  The  old  code,  which  has 
been  in  uso  for  some  years  will  be  re- 
vised to  conform  with  modern  require- 
ments for  construction  and  flro  preven- 
tion. 


D'Arry  Ryan.  llghtInK  'nKinoer,  hnn 
prepared  data  for  Uptown  Association 
of  Oakland,  for  a  lighting  system  In 
San  Pablo  and  Telegraph  Avenues  and 
Broadway.  Eloclrollor  proposed  la  a 
combined  trolley  and  llirht  polo  having' 
two  arc  lamps  of  1600  candle  power 
each. 


l'r<sldent  Harding  has  algrned  the 
Langley  HIM  appropriating  $17,000,000 
to  provide  additional  hospital  facilltlea 
for  disabled  vetorans  of  the  World 
War.  The  monoy  will  bo  expi>ndo<i  un- 
<lor  the  direction  of  the  Veteran's  Bu- 
reau. 


Neirotlatlona  for  (ha  purohaa<N  of  the 
property  at  J  and  Tuolumne  streets. 
Fresno,  will  bo  oomploled  this  week  by 


the  San  Joaquin  Light  and  Power  Com- 
pany, which  proposes  to  improve  the 
site   with    a    ten-story   office    building. 


The  stock  of  the  Lodi  Lumber  Co.  a' 
Lodi  has  been  sold  to  A.  A.  and  D.  X. 
Snyder.  .1.  W.  and  J.  A.  Jacobson  and 
D.  Zv  ight.  Tlu  Snyders  and  Zwight 
arc  managers  of  a  large  saw  mill  in 
Oregon,  and  Jacobson  is  the  manager 
of  the  Califor-iia  Pine  Box  Company  of 
Los   Angele.--. 


OJlioials  of  the  WiUys-Overland  Co.. 
are  contemplating  the  establishment  of 
an  assemblying  plant  on  the  Nlcholl 
property  in  Twenty-third  street,  Rloh- 
mond.  along  the  Oakland  branch  of  the 
Santa    Fe    Railroad. 


D.  .\.  Bird,  engineer  in  the  Northern 
California  field  for  the  past  eight  years, 
has  purchased  the  slock  and  fixtures 
of  the  Western  Gas  &  Electric  Ap- 
pliance Co.  at  Chico,  and  will  operate 
under  the  name  of  tlie  Bird  Electric 
t'ompaiiy. 


Harold  H.  Ginnold,  Arcade  Bldg'., 
Seattle,  Wash.,  has  been  retained  aa 
school  architect  by  School  District  No. 
1  of  Tacoma,  Wash.,  to  handle  the 
$100,000  building  program  to  be  under- 
taken this  summer. 


The  Carpenters'  Union  of  Billings, 
Montana,  vote  voluntary  wage  cut  of 
$1  a  day,  effective  immediately.  The 
former  scale  was  $8  a  day.  The  action 
follow  similar  action  taken  by  the 
plumbers,    plasterers    and     bricklayers. 

The  Chicago  office  of  the  Chicago 
Bridge  and  Iron  Works  will  be  moved 
on  or  about  May  1  from  the  Old  Colony 
Bliilding  to  the  Transportation  Build- 
ing. San  Francisco  offices  are  main- 
tained   in    the   RIalto   Building. 


The  Berkeley  City  Planning:  Com- 
mls.«<lon  is  outlining  plans  for  the  re- 
clamation of  the  waterfront  for  avail- 
able factory  sit.-s.  It  1;  proposed  to 
reclaim  tidclands  bj  dumping  mineral 
waste,    street    sweepings    and    ashes. 


The  Bostwick  Steel  Lath  Co.  of  Nilea, 
O.,  has  established  a  branch  solllnff 
SKency  In  Los  Angeles  at  928-41  B. 
Third  St.  under  the  management  of 
H.  .\  Hargravc,  special  representa- 
tive 


Santa  Rosa  High  School  District  will 
call  an  election  In  immediate  future 
to  vote  bonds  of  $300,000  to  purchase 
a  40-acre  site  and  erect  a  new  high 
school. 


Offices  of  the  (  .illfomia  State  Board 
of  Architecture.  Northern  District,  will 
be  removed  from  Rooms  10.19-1040  Phe- 
Ian  Bulldtng  to  Rooms  437-«as  Phelan 
BulldliiR,  .San   Francisco. 

The  lOleclrIc  L.intern  Corp.  of  I^»s 
AngoloH,  nianufncturrrs  of  the  Duallte 
Klccirlc  Lantern,  hn.s  opened  up  .San 
Francisco  ofilces  at  9B2  Mission  street 
with  Geo.  A.  Parker  In  charge 


.Sacramento  city  Council  [»  c.mslder- 
liiK  ibe  adoption  of  an  ordinance  rcgu- 
lutlnu  scarrolds.  siairlnKN  and  plat- 
forms UKcd  In  building  construction. 


Antloch     votoa    bonds    of    |9«,000    to 
construct    reservoir    for   watar   atoraffa^ 


Saturday.   April   20,    1922 


BUILDING     AND     ENGINEERING     NEWS 


ALONG  THE  LINE      American  Plan  Declared  at  Fresno- 
Industrial  Ass'n  Issues  Statement 


The  Electric  Manufacturing  Co.,  of 
Los  Angeles,  has  filed  articles  of  in- 
corporation as  has  the  American  Pro- 
tection Products  Corporation  of  San 
Francisco.  Each  is  capitalized  at  $220,- 
000.  The  former  concern  will  manu- 
facture electric  eauipment  and  the  lat- 
te.'-  was  organized  for  the  purpose  of 
installing  and  operating  protection  sig- 
nals in  the  bay  cities. 


The  Sacramento  Brick  company  has 
filed  articles  of  incorporation  with  the 
Secretary  of  State.  Company  has  a 
capitalized  stock  of  $155,000.  Director.s 
are:  William  P.  Dwyer,  Robert  T.  Dev- 
lin, A.  J.  Ashen,  William  H.  Devlin  and 
A.  I.  Diepenbrock. 


The  Holt  Manufacturing  Co,  of  Stock- 
ton, has  the  contract  to  build  $60,000 
worth  of  machinery  for  the  Western 
States  Gas  and  Electric  Company.  The 
machinery  will  be  used  on  the  Twin 
Lakes  storage  project,  just  above  Kirk- 
wood   in   Alpine   county. 


Due  to  increased  building  operations 
•  In  Oakland,  City  Building  Inspector  T. 
W.  Ryan  has  requested  the  city  council 
to  appoint  an  additional  inspector  that 
buildings  now  under  construction  will 
not   be      delayed    due    to    inspection. 

The  Pacific  Ready-Cut  Homes,  Inc., 
with  main  offices  in  Los  Angeles,  has 
entered  the  Fresno  field,  locating 
offices  at  1241-43  Broadway,  with  E.  B. 
A'lllnor,    manager. 


AV.  T.  Pierre  and  I.  T.  Winsett  of 
Tucson,  Ariz.,  have  organized  tho 
Pierce  Engineering  Co.  of  Tucson  aiul 
will  engage  in  a  sreneral  engineering 
and    construction    business. 


Adams  Lumber  Co.  of  San  Francisco. 
pcT-mitted  by  State  Corporation  De- 
partment to  sell  50,000  shares  of  its 
capital  stock,  par  value  $1.  at  par  for 
cash. 

B.  P.  Ijyons  retained  as  engineer  to 
prepare  plans  for  improvements  in  re- 
cently organized  Millwood  Sanitary 
District  at  Susanville. 


City  of  Lodi  has  retained  Clyde  F. 
Smith,  engineer  with  the  State  Board 
of  Health,  to  prepare  estimates  of  cost 
for  a  sewage   disposal   plant. 


The  Kleanshine  Co.,  has  purchased 
a  site  in  Wall  Ave.,  near  Vutting  Blvd  , 
Richmond,  and  will  erect  a  plant  for 
the   manufacture   of  metal   polish. 


Senator  Pittman  of  Nevada,  seeks 
appropriation  of  $175,000  to  erect  and 
equip  boarding  school  for  Indian.s  on 
the    150-acre    tract    at    Elko,    Nevada. 

Woodland  city  trustees  adopt  speci- 
fications to  construct  18,627  lineal  feet 
of  curbs  and  gutters  in  several   streets. 


Plant    of    Pacific    Manufacturing    Co., 
at  Santa  Clara  suffers  $20,000  fire  loss. 


The  opening  gun  in  the  movement 
to  establish  the  American  Plan  In 
Fresno's  industrial  and  commercial  life 
was  fired  with  the  issuance  of  a  state- 
ment of  principles  by  the  Valley  In- 
dustrial Association.  This  action  fol- 
lowed a  meeting  of  the  board  of  dl- 
lectors  of  the  association,  organized 
two  months  ago. 

The  statement  is  signed  by  a  group 
of  25  business  and  professional  men 
and  bankers,  all  specifically  declining 
the  designation  of  employers  in  prefer- 
once  to  a  middle  position  to  bring  em- 
ployer and  employe  together  under 
conditions  meeting  the  principles 
enunciated. 

The  officers  of  the  association  are: 
President,  O.  L.  Everts;  vice-president, 
H.  E.  Vogel;  treasurer,  F.  B.  Billings; 
secretary,  W.  C.  Johnson;  and  mana- 
ger, J.  W.   Hunt.     The   directors  are: 

Arthur  Anderson,  Helm  company;  T. 
B.  Billings,  Fresno  Building  corpor- 
ation; R.  D.  Chittenden,  California 
Road  and  Street  Improvement  com- 
pany; C.  H.  Cobb,  L.  S.  Cobb  and  com- 
pany; O.  Ij.  Everts,  attorney-at-law;  E. 
V.  F'oley,  fruit  distributor;  M.  K.  Harris 
attorney-at-law;  R.  S.  Heaton,  assis- 
tant manager  Bank  of  Italy;  R.  C. 
Keiner,  Sugar  Pine  Lumber  company; 
W.  B.  Holland,  Holland  and  Holland: 
A  .V.  Lisenby,  Lisenby  Manufacturing 
company;  W.  O.  Miles,  president  Union 
Natoinal  bank;  W.  B.  Minturn,  agri- 
culturist; W.  D.  Mitchell,  president  Val- 
ley bank;  Lucius  Powers,  president 
Growers  National  bank;  F.  Dean  Pres- 
cott  .general  manager  Valley  I-umber 
company;  Virgil  Routt.  Routt  Lumber 
company;  Milo  L.  Rowell,  Hobbs-Par- 
sons  company;  H.  W.  Shields,  Trewitt- 
Shields  company;  W.  A.  Sutherland, 
president  Fidelity  Trust  &  Savings 
bank;  H.  E.  Vogel.  agriculturist;  A. 
Emory  Wishon,  manager  San  .Toaquln 
Light  &.  Power  company;  O.  .7.  Wood- 
ward, president  First  National   bank. 

The  Industrial  association  statement 
in  full  follows: 

Fresno's  industrial  problems,  labor 
and  capital  are  both  essential,  let  us 
co-operate. 

Fresno  is  recognized  as  the  birth- 
place of  the  two  most  successful  co- 
operative organizations  in  America — 
The  Sun-Maid  Raisins  Growers,  and  the 
California  Peach  and  Fig  Growers.  It 
should  not  be  backward  in  applying 
tho  principle  of  oo-operation  in  our 
industrial    problems. 

The  valley  industrial  association  is 
a    co-operative    organization. 

The  primary  object  of  the  association 
is  to  promote  the  happine.«s  and  wel- 
fare of  the  people  of  Fresno,  and  by 
producing  a  m.aximum  of  harmony  and 
efficiency  in  our  industrial  life  to  make 
of  Fresno  a  great  city.  It  is  the  aim 
of  this  association,  by  fostering  and 
developing  a  spirit  of  co-operation  be- 
tween employers  and  employes,  to 
make   our   city   constantly   attractive. 

a.  To  men  who  desire   to   work. 

b.  To  men  engaged  in  constructive 
enterprises. 

e.     To   investors  of  capital. 

d.  To  bring  about  the  elimination  of 
strikes  through  an  assurance  to  work- 
ers of  good  wages,  good  working  con- 
ditions, and  continuity  of  employment, 
a  condition  that  would  insure  the  em- 
ployer, the  employe  and  the  ipublic 
against  misguided  interrui)tions  of  in- 
dustry and  frequent  unjustified  charges 
in  labor  coats. 

We  are  not  organized  to  bring  about, 


and  It  is  not  our  purpose  to  cause,  in- 
dustrial strife  In  our  city,  but  to  pre- 
vent the  .same  and  retin  legitimate  com- 
petition. There  is  no  issue  between 
this  association  and  union  labor,  as 
such.  The  association  members  have 
no  desire  to  interfere  with  legitimate 
function.-j  and  activities  of  labor  or- 
ganizations, when  lawfully  conducted, 
with  due  regard  to  the  rights  of  others. 
The  principles  of  our  organization,  em- 
bodied in  the  constitution  and  by-laws, 
are  as  follows: 

First — The  right  of  any  person  to 
seek,  secure  and  retain  work  for  which 
he  or  she  is  fitted;  and  the  right  of 
the  employer  to  engage  or  dismiss  em- 
ployes should  not  be  abridged  or  de- 
nied because  of  membership  or  lack 
of  membership  in  any  association  of 
any    kind. 

Second — Efficiency  in  industry.  This 
should  be  created  and  maintained  to 
enable  our  enterprises  to  cope  with 
those  of  other  places.  .Superior  skill 
and  industry  in  work  should  be  per- 
mitted to  earn  an  adequate  reward. 
No  artificial  limit  or  restriction  should 
be  placed  upon  the  use  of  any  appli- 
ance, invention,  or  other  means  to  in- 
crease output,  always  having  due  re- 
gard for  the  health,  safety  and  well 
being  of  the   individual. 

Third— The  right  of  management  is 
inseparable  from  responsibility  for  in- 
dustrial result.  Therefore,  the  right  of 
the  employer  to  engage  or  dismiss  man 
or  woman  individually  on  merit  must 
not  be  circumscribed.  The  right  on 
all  occasions,  however,  to  be  exercised 
only  upon  broad  principles  of  justice 
and  with  a  recognition  of  the  obliga- 
tion on  the  part  of  the  management 
to  co-operate  with  the  employes  in 
securing,  as  far  as  possible,  continuous 
employment. 

Fourth — No  understanding  should  be 
reached  between  employers  and  em- 
ployes that  Ignores  the  public  interest. 
and  nc  agreement  should  be  tolerated 
that  is  illegal  or  contrary  to  sound 
public  policy,  whether  made  between 
employers  -themselves,  or  with  em- 
ployes or  others.  To  at  all  times  ele- 
vate the  standard  of  industrial  rela- 
tions by  paying  a  just  wage,  and  by 
such  dealing  with  workmen  that  will 
permit  of  no  just  cause  for  complaint. 
To  attempt  to  eradicate  all  unjust  con- 
tracts or  combinations  which  tend  to 
restrain  trade  or  business. 

The  personnel  of  the  association's 
directorate  sufficiently  indicates  that 
the  directors  should  not  be  classed  as 
"employers."  Rather,  the  list  printed 
below  shows  clearly  that  the  organiza- 
tion is  one  which  is  calcul.itecl  to 
create  and  maintain  better  feeling  be- 
tween employers,  as  a  class,  and  em- 
ployes, as  a  class,  to  the  end  that  our 
city  may  grow  and  prosper.  If.  as  ati 
intermediary,  it  can  produce  the  fullest 
measure  of  cooperation  in  industry,  it 
will  have  justified  its  existence,  and 
Fri'sr.o's    future    will    be    assured. 

Every  citizen  of  Fresno,  who  believes 
in  the  foregoing  statement  of  V'rin- 
ciides,  is  Invited  to  join  the  Valley 
Industrial   association. 


The  fellow  who  believes  he  is  a 
wise  man  without  ever  finding  out  the 
difference  has  a  great  deal  more  fun 
than  the  man  who  never  believes  he  is 
golnff  to   arrive. 
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Vital  Points  on  Portland  Cement 

r.y   JOHX   E.  McELDOWXKY.      t^tUtor  Kt-al  Estate  News    Chicas-o 
(Copyright.    1922,    by     Real    Estate    News   Co. 


One  of  the  most  discussed  subjects  in 
tile  United  States  today  is  tliat  of  Port- 
land cement.  The  average  man  thinks 
he  knows  all  about  it.  He  sees  it  used 
every  day.  He  walks  on  it,  rides  over 
it.  .-scrape.s  furnace  a.^hes  from  it  in  hi.s 
basement.  Out  of  this  familiarity  he 
gel.«  a  belief  that  he  can  talk  about 
cement  with  authority.  Yet  not  one 
man  in  a  thousand  really  knows  any- 
thing- worth  while  abcut  the  cement 
industry. 

The  whole  country  is  in  dire  need  of 
the  truth  about  this  vast  industry. 
Ev<*rybody  is  affected  by  it/ for  its  use 
is  vital  in  the  lives  of  all  of  us.  It  is 
not  too  niucli  to  .';ay.  perhaps,  that  our 
whole  civilization  of  today  is  based  on 
a  cement  foundation.  Our  cities  rely 
on  it  for  factories  for  their  workers, 
bridges  for  their  streams,  foundations 
fiM-  their  home.s.  roadways  for  their 
traffic  and  sidewalks  for  their  .safe  and 
easy  transit.  On  our  farms  it  is  indis- 
pen.sable — foundations.  silos,'  stock 
house.?,  fertilizer  pits,  myriad  other 
uses.  Finally,  it  has  come  to  serve  the 
nation  an  the  firm  link  which,  in  the 
form  of  hard  roads,  bines  city  and 
countryside  together  for  mutual   weal. 

Vet  how  little  the  average  American 
knows  about  this  marvelous  cement 
whiih  binds  the  country  together. 
Thousand&  of  merchants,  alert,  active, 
well  informed,  have  sold  cement  for 
years  and  yet  know  only  in  a  hazy  way 
how  it  is  madp  and  marketed.  Thou- 
sands of  builders  have  bought  it.  and 
used  it,  for  years  and  years,  and  have 
tholr  business  success  ck-pendent  in 
large  pait  on  it,  and  yet  know  not 
the  Important  hows,  whys  and  where- 
fores .">f  the  cement  business. 

ImportniK-e  of  Wider  Knowledtfv 
This  lark  of  wid<  knowledge  con - 
fernlng  cement  involves  a  real  peril. 
Thf  more  any  product  is  needed  for  our 
personal  and  national  well  being,  sure- 
ly, the  more  each  of  us  should  know 
about  it.  Only  .-.s  we  are  Informed  of 
the  workings  of  the  industry,  and  of  Its 
needs  to  better  serve  us,  can  we  bring 
to  bear  a  c  otnmc  n  intelligence  in  pro- 
tection of  our  Interests  as  affected  by 
thai  Indu-iitrx.  And  this  i.<*  particularly 
true  of  any  Induntry  wblcb,  beeause  of 
iiH  hIgneKH  and  its  va.'t  organization, 
may  be  made  ih-  target  of  harmful 
lawn,    lawhults    or    political    attacks. 

Any  Industry  which  In  its  nature  i.'^ 
wealth  creative  in  pecuillarly  «ntltle'l 
to  help  from  enlighten<-d  public  opin- 
ion. For  injury  to  such  an  Industry 
InJureB  also  the  public  Interest.  This 
principle  appllcN  with  especial  force  to 
tlie  cement  Industry.  Itn  product  Is  not 
deHtroyed  or  consumed  In  use.  Wher- 
ever  II  K<>e«  It  Im  permanent,  adding  to 
the  national  wealth  and  tlu'  taxable 
vHlucii  of  all  property.  Ah  a  common 
example  of  thlx  may  be  cited  the  riaes 
In  farmland  valuoM  due  to  concrete 
road"  wherever  built.  S<i  It  may  be 
xeen  what  grave  renultN  to  the  public 
miirht  renult  from  rmbllc  action  of  uny 
»<Mrt  which  would  dlMorgimlze  u  na- 
tional Indunlry  now  adding  at  least 
1200,000,000  a  vrr.r  directly  to  properly 
vi'lues,  and  Indlreetly  ftiKiK  fur  h«. 
yond   eomimiatloii 

4irerlii    VIlMl   iMMWPn  of   l'ro«prrl(y 

A  wider  knowledge  «if  the  c<>n)«nt 
indiiKlry  In  eiipeclnlly  to  be  de»lrcd' at 
in:*  time  by  the  realty  owning,  tax- 
p'lylnv  jind  bunlnexn  Intcrcitn  of  the 
country,  Wc  h»v»>  n  hig  Job  of  nnllonal 
conatrucllon  and  r«con»truction  on  owe 


.V  .Marvelous  All-.\iiierleun  In- 
dn.stry  Built  I  p  in  Fifty  Years  on 
Ra.sis  of  High  Service  and  Con- 
sfiiiitly  f>eeliiilng  Prices  —  Ho^v 
("oinpelitioii  Among  Manufne- 
turers  -\ll  Over  the  Country  Oper- 
ates— Portland  Cement  .Assot'la- 
tlon  .Mds  Cement  Csers  and  Pro- 
motes Xe>v  and  'Wide  Ises  of 
I'rotlui't  I»y  \ntlonnl  Service  in 
lOdiieiitloniil  and  .Scientific  AVork 
— Facts  Every  Man  Should  Knovr 
\lMMit  Cement  Mnking  and  Sel- 
ling  in   the   I'nited   States. 


haids.  There  is  a  housing  shortage 
affecting  millions  of  us.  Huge  pro- 
grams of  bridge,  subway,  track  eleva- 
tion, street  widening  work,  confront  us 
in  the  cities;  of  hard  road  building 
co'^ting  hundreds  of  millions  in  the  ru- 
ral districts.  We  all  know  the  un- 
employment problem  vexing  us  depends 
for  solution  on  these  building  pro- 
gr.Tms. 

Not  one  of  these  major  projects  so 
%  ital  in  nature  can  be  completed — many 
could  not  even  be  planned — except  by 
relying  upon  the  cement  makers  of 
the  United  States  to  put  at  our  disposal 
the  products  of  their  mills.  This  real- 
ized, is  it  not  the  duty  of  all  of  us  to 
be  informed  concerning  cement,  its 
making  and  marketing  methods,  and 
so  iudge  what  the  individual  and  the 
public  ollicial  ought  to  do  to  advance 
comnKm    prosperity? 

I'rleeH  Have  Steadily  Declined 

Portland  cement  has  been  made  only 
during  the  last  hundred  years,  and  only 
about  fifty  years  in  America.  In  1S80 
tlie  I'.  S.  iiroductlon  was  only  42,000 
barrels,  grown  to  a  high  w.ater  marks 
of  nearly  100,300,000  barrels  in  1920 
(!'.    S.    (}eol.   Survey   figures). 

Throughout  that  40-year  period  pro- 
duction increased  while  i)rice  declined. 
In  18S0  cement  sold  at  $.1.00  per  barrel 
ax'crage  at  the  mill.  The  average  com- 
l)i-titive  mill  price  in  1920  was  $2.02. 
In  1921  this  had  dropped  to  J1.87.  Now 
it  is  considerably  less.  At  many  of  the 
Large  plants  It  Is  noW  J1.50  per  barrel 
or  only  half  of  the  average  price  in 
Is.-iO,  and  less  than  the  average  of  $1.58 
tor  the  40-year  period  covered  In  tlte 
government    report. 

I'tffert    on    nuUdlnir    I'rojerta 

.\s  to  current  prices  of  l^orlland  ce- 
ment there  Is  considerable  discussion. 
In  some  political  quarters  there  ha.s 
been  complaint.  Including  concirted  ac- 
tion by  public  oltlclals  In  some  places 
to  st«ip  vast  road  and  other  jmbllc  Im- 
provements until  cement  producers 
HlH!»h  prices  to  Home  flRuro  arbitrarily 
lixed  by  these  olMdnls.  Generally,  how- 
ever, the  Industry  Is  going  ahe.ad.  Buy- 
ers are  taking  cement  at  the  market 
prices  In  Increasing  volume.H,  a.H  Indl- 
culcd  by  oiliiial  construction  llguroa 
month    by   month, 

Th«  fact  that  cement  Is  a  vital  no- 
ceHKliy  In  home  building  Incllncn  mont 
people  to  exaggerate  In  their  minds  the 
eoht  of  thiH  Item  of  malurlal  expense 
^  el  lh«  cement  cost  In  an  average  $10.. 
000  house.  Including  ham>ment  and 
rldiwnlkH.  la  only  from  1 V4  to  2  per 
eeiit  of  ihe  wh<»le  eoHi  Involved.  In 
uparltneni  hunne<i  the  cont  la  from  1.7 
to  2.1  per  cent;  In  ofMce  bulldlnKs  of 
flreproof  connlructlon  from  1,6  to  S  per 
cent;  and  even  In  reinforced  concrete 
but  Id  In  »B,      with      foundatlona,      wnllii, 


floors  and  roof  all  of  concrete,  the  ce- 
ment cost  averages  only  6.5  per  cent 
of  the  total  cost.  Thus,  a  difference  of 
10  cents  per  barrel  on  cement  prices 
means  a  total  of  about  $10  for  each 
$10,000   spent    in   building. 

In  every  industry  the  costs  of  making 
and  distributing  a  product  are  the  big- 
gest element  in  determining  market 
prices.  How  have  these  costs  affected 
cement?  How  are  they  acting  on  cur- 
rent operations  in  the  manufacture, 
sale  and  shipment  of  cement? 

How  High  Costs  Hit  ManufactnrerH 
The  cost  of  making  cement  is  made 
up  principally  of  labor,  freight  rates, 
coal  and  limestone,  and  the  chief  ele- 
ment in  the  cost  of  coal  and  limestone 
is  labor.  An  investigation  of  the  coata 
of  one  of  the  largest  cement  plants  in 
the  United  States  discloses  the  fact 
that  its  cost  of  coal  at  mines  in  Feb- 
ruary, 1922.  was  203  per  cent  greater 
than  in  1913,  the  cost  of  limestone  at 
quarries  60  per  cent  greater,  and  of  la- 
bor 54  per  cent  greater.  About  1^4  tons 
of  raw  material  and  coal  are  required 
to  produce  one  ton  of  cement.  Freight 
rates  on  coal  in  February.  1922,  were 
107  per  cent  greater  than  in  Decem- 
ber. 1913,  and  on  limestone  52  per  cent 
greateY.  But  the  increase  in  selling 
j)rico  of  this  company  as  compared  with 
1913  is  only  4S^    per  cent. 

When  these  facts  are  considered 
those  of  us  who  have  held  to  a  view 
that  current  cejnent  prices  are  high 
may  revise  our  Ideas.  It  may  help  us 
to  read  what  the  War  Industries  Board 
said    in    an    ofliclal    bulletin    in    1919: 

"The  remarkable  lowering  of  the 
prices  of  Portland  cement  from  $3  a 
barrel  in  1880,  while  the  prices  of  its 
chief  competitors,  lumber,  briok  and 
stone,  advanced  from  20  to  75  per  cent, 
is  one  of  the  reasons  why  Portland  ce- 
ment has  gained  new  uses  at  the  ex- 
pense of  its  rivals.  The  decline  In  ce- 
ment prices  from  1913  to  1914  and  1915 
was  the  result  of  sharp  competitioii 
between  cement  mills  with  productive 
capacity  over  50  per  cent  In  excess  of 
the  output.  The  subsctiuent  rise  In  the 
price  of  cement  from  1916  to  1918  was 
due  to  rapidly  increasing  wages  and 
fuel  costs.  On  the  whole,  however, 
cement  prices  did  not  rise  as  rapidly  as 
the  prices  of  other  building  materials. •• 
Pnctn  on  Manurncturcra'  ProfltM 
The  industry  which  has  thus  consist, 
ently  lowered  the  price  of  its  jn-oducls 
Is  misunderstood  by  many  peojile  as  to 
its  methods  and  manner  of  growth,  as 
well  as  to  Its  operations.  The  ilcvelop- 
ment  of  this  Industry  has  been  marked 
by  many  failures.  It  Is  known  that 
over  820  comitanles  have  been  formed 
lo  make  Portland  cement.  Of  these  60 
railed  of  enough  capital  to  begin  op- 
eratlnsr.  90  were  driven  from  the  Held 
by  tack  of  success;  some  .10,  with  from 
$1,000,000  to  $12,500,000  invested  capital, 
wint  bankrupt  The  rest  survive  In  Ihe 
forni  of  about   85  producing  concerns. 

F"^w  Indeed  are  the  dreams  of  wealth 
that  have  come  to  realization  through 
Portland  cement,  a  foct  which  may  be 
Nui  prising  to  many  j)eople.  The  ureal 
size  of  plant  units  imd  the  enormoui 
output  K'vps  UN  un  Impression  that  tre- 
mendous profits  must  result.  A  recent 
olllelal  compilation  of  earnings  of  nine- 
teen ronipnnles  producing  ;i0.000.000 
barrels  m  yeiir  In  the  Knslern  fleld  of 
the  United  Stales,  shows  average  per 
cent  profits  of  6.6  In  1919  and  B.l  per 
cent  In  1920.  One  of  these  concerns 
with    f«, 2150,000    Invested   eArned   a    net 
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Income  in  1920  of  only  $4239.96  on  a 
business  of  1,100,000  barrels.  The  U.  S. 
Geological  Survey  reviewed  the  Indus- 
try in   these  words  a  few  years  ago: 

"The  situation  presents  a  peculiar 
paradox.  Here  is  a  great  industry 
showing  constant  development  and  in- 
crease in  production,  but  the  .situation 
from  the  standpoint  of  the  manufac- 
turer is  far  from  encouraging.  There 
are  no  dividends  in  sight,  and  some  of 
the  mills  are  In  the  sheriff's  hands.  . 
The  cement  manufacturer  has  been  a  • 
veritable  anomaly  in  modern  commer- 
cial and  industrial  development.  Mis 
industry  enjoy.«  the  uniciue  distinction 
of  being  the  only  one  of  its  magnitude- 
that  has  been  practically  free  from 
over-capitalization.  The  price  of  his 
product  is  so  low  that  one  could  not 
scrape  the  free  sand  from  the  gutters 
at  much  less  cost  per  Ijarrel  than  the 
present  price   of  cement." 

'Why  Oement  PrioeM  Are  I'liiforin 
The  fact  that  cement  is  always  sold 
at  a  uniform  price  at  any  one  time  in 
any  one  market  is  a  matter  many  peo- 
ple cannot  understand.  It  is  even  ar- 
gued that  this  fact  tends  to  prove  that 
cement  companies  operating  in  the 
same  field  do  not  enter'  into  competi- 
tion, but  work  in  combination.  The 
reason  for  this,  however,  is  very  sim- 
ple when  the  nature  of  the  product  is 
examined. 

Portland  cement  is  probably  <he  only 
manufactured  article  in  the  United 
States  which  has  l)een  al)solutely  stan- 
dardized, ■years  ago.  to  in.sure  struc- 
tural safety  of  great  works  and  the 
safety  of  many  people,  the  U.  S.  Gov- 
ernment, American  Society  of  t'ivil  En- 
gineers and  American  Society  for  Test- 
ing Materials  named  a^  special  commit- 
tee. This  body,  in  a  labor  lasting  many 
years,  set  the  standard  for  this  mate- 
rial. This  standard  fixes  tlie  chemical 
composition,  specific  gravity,  fineness, 
soundness,  time  of  setting,  tensile 
strength,  and  all  other  qualities.  Every 
Portland  cement  must  comply  with  that 
standard.  Hence  all  are  exactly  alike. 
The  law  of  prices  where  such  mate- 
rials meet  in  competition  in  tlie  mar- 
ket is  set  forth  in  "The  Theory  of  Po- 
litical Economy."  by  \V.  Stanley  .levons, 
LUD.,  M.A.,  F.R.S.  (MacMillan  &  Co., 
I-td..  London,  last  published  in  1871). 
.levons  says: 

"When  a  commodity  is  perfectly  uni- 
form   or    homogeneous    in    quality,    any 
portion    may    be^    indifferently    used     in 
place  of  an  equal   portion:  hence  in   the 
same  market,  and  at  tlie  same  moment, 
all   portions   must   he   exchanged   at    the 
same   ratio.      .      .      Where    no    difference 
exists    at    all    there    can    be    no    ground 
for  preference   whatever,      if   in   selling 
a   (luantity   of  perfectly   equal   and   uni- 
form  barrels  of  flour,  a  merchant  arbi- 
trarily   fixed    different    prices    on    them, 
a  purchaser  would,  of  cours«.  select  the 
cheaper  ones;  and  where  there  was  ab- 
solutely    no     difference     in     the     things 
purchased,    even    an    excess    of   a    penny 
in  the  price  of  anything  worth  a  thou- 
sand   pounds    would    be   a    valid   ground 
for     choice.       Henie     follows     what     is 
undoubtedly  true,  that  in  the  same  open 
market,  at  any  one  moment,  there  can- 
not   be    two    prices    for    the    same    arti- 
cle." 
How  Delivered  Price*  Are  Developed 
To    understand    the    uniform    pricing 
of  cement,  in  all   markets,  and  the  rea- 
sons for  it,  it  must  be  held  in  mind  that 
this  product   is  usually  sold  f.   o.    h.   the 
delivery   point.      The   mass   of   men    who 
buy    and     use     cement     know     nothing 
about  freight  rates.     Not  one  in  a  thou- 
sand    could     ever     figure     a     complex 
freight    rate    schedule    so    as    to    know 
what  his  cement  could  cost  him  at   his 
'  home    railway    station    if   bought    at    a 
mill  price.    For  these  and  other  reaaoni 
cement  buyers  generally  do  not  deatre 
to  buy  a|;  the  n))l)  but  purchase  at  the 


point  of  delivery.  So  the  manufactur- 
ers, to  simplify  business  for  users,  have 
always  carried  the  burden  of  figuring 
the  freight  and,  of  course,  charged  it  in 
when  making  delivered  prices.  No  one 
but  a  freight  traffic  expert,  of  course, 
can  grasp  an  idea  of  the  titanic  task 
of  figuring  thousands  upon  thousands 
of  freight  rates  needed  to  meet  the  de- 
mands of  every  city  and  hamlet  in 
America  as  to  cement. 

As  the  economic  law  precludes  a  dif- 
ference in  prices  of  Portland  cement  at 
the  same  market  at  the  same  moment, 
as  stated  by  Jevons,  the  place  of  com- 
lietition  between  the  factors  shifts  from 
the  market  to  the  mill.  Thus  the  usoi- 
ally  uniform  price  at  any  market,  in- 
stead of  Indicating  lack  of  competition, 
really  is  the  result  of  severe  competi- 
tion between  manufacturers.  Futher- 
niore.  with  the  product  absolutely  uni- 
form, any  manufacturer  who  quotes 
more  than  the  lowest  price  offered  by 
any  other  in  any  given  market  will  not 
be  able  to  sell  his  product,  for  pur- 
chasers will  not  pay  him  a  premium. 
He  must  meet  the  lowest  price  made 
by  any  one  or  get  out  of  the  market. 
That  the  competition  has  always  been 
active  and  real,  and  frequently  of  the 
"cut-throat"  variety,  has  been  repeat- 
edly recognized  and  commented  on  in 
many  (iovernment  publications.  In  one 
notable  price  war  in  the  Eastern  field, 
in  It'lf).  lasting  for  four  months,  mil- 
lions of  barrels  were  sold  at  an  average 
loss  to  the  warring  companies  of  more 
than   ten  cents  per  barrel. 

Ak  to  Kiiture  Deliver}-  Coutracte 
In  cement  merchandising  methods 
several  unique  features  have  been  de- 
veloped. One  of  these  pertains  to  fu- 
ture delivery  contracts.  Men  who  eon- 
tract  to  carry  out  vast  improvement 
projects,  reciuiring  large  quantities  of 
cement  to  be  delivered  at  various  times 
as  the  work  goes  ahead,  must  needs 
protect  themselves  from  loss  by  know- 
ing in  advance  what  their  cement  for 
the  job  will  cost  them.  They  do  so  by 
a  contract  for  future  delivery,  whereby 
the  cement  maker  agrees,  perhaps  three 
years  in  advance,  to  deliver  to  the  con- 
tractor the  cement  he  will  then  need, 
as  estimated  by  engineer  or  architect. 
These  future  delivery  contracts  differ 
from  the  ordinary  contract  in  com- 
merce in  this:  They  are  liinding.  in 
practice,  only  upon  the  manufacturer 
There  are  no  margins  posted,  no  ad- 
vance payments  on  account.  For  the 
liuver  it  Is  like  purchasing  "futures" 
on  the  stock  exchange  without  iiutting 
ui)  a  cent.  If  when  the  time  of  deliv- 
ery comes  the  buyer  wants  the  cement 
contracted  for,  he  takes  it;  if  not,  the 
manufacturer    "holds   the    bag." 

In  making  these  future  contracts,  it 
was  for  years  a  practice  of  many  buy- 
ers to  contract  for  cement  for  the 
same  piece  of  work  with  each  of  two. 
three  or  more  manufacturers.  Then,  at 
dc'livery  time,  if  tlie  price  was  up  ten 
Cents  or  more  a  barrel  over  contract 
price,  the  Imyer  would  call  on  each  of 
the  manufacturers  to  deliver  to  him 
tile  amount  of  his  "futures"  and  fre- 
(lueiitly  sell  them  In  the  open  market 
at  the  profit  he  could  make.  So  it  hap- 
!  ened  that  ofttimes  a  man  with  10,000- 
harrel  contracts  with  a  number  of  mills 
could  "scalp"  the  market  for  $1000  or 
more  each  on  his  contracts.  And  if  the 
market  was  "off"  or  stationary,  the 
contract  liolder  would  cancel  his  exoe.«s 
contracts    without    loss. 

This  sy.stem,  naturally,  kept  the  in- 
dustry- In  a  turmoil.  No  cement  mill 
inanagor  could  ever  know  how  much 
solid  i)usiness  he  had  on  his  books  for 
future  delivery.  He  could  not  possibly 
gauge  the  market  or  know  whether 
to  increase  or  cut  down  activiij-.  He 
could  not  know  whether  his  mill  stor- 
«!;•«>  spftee  would  he  glutted  with  can- 
celled  orders   or    his    bins    be    bare    of 


supply.  This,  plainly,  is  a  perllouB 
state  of  affairs  when  you  are  doing 
business  on  a  .scale  of  millions  and  with 
an  industry  where  steady  Intake  and 
outgo  of  product  Is  vital  to  successful 
operation 

.So  it  came  about  that  the  manufac- 
turers of  cement,  in  order  to  remove 
this  peril,  were  forced  to  require  each 
seeker  of  a  future  delivery  contract 
to  Inform  them  what  job  or  project 
each  "future-delivery"  contract  cov- 
ered. It  should  be  noted  that  this  cus- 
tom applies  only  to  "future  deliv- 
eries." \h  In  any  other  line  «»f  buHi- 
nesN,  nny  perMon  can  «t  any  time  get  all 
the  <>enient  he  wantH  ^vlthout  speHfj- 
ln«r  where  the  cement  In  t«»  be  axed, 
providing  he  will  take  and  pay  for  it. 
The  only  thing  the  manufacturer  aims 
to  do  Is  to  protect  himself  on  "future- 
delivery"  contracts  against  the  buyer 
speculating  with  cement  still  undeliv- 
ered   and    unpaid    for. 

A^'ork  of  Portland  Cement  AHNOciation 
The  Portland  Cement  Association  is 
a  group  activity  In  which  the  manu- 
facturers have  engaged,  and  to  it  is 
attributed  largely  the  growth  of  the 
industry.  It  is  said  that  more  benefit 
has  been  given  the  people  of  the 
United  States  by  this  association  than 
by  any  other  organization  in  the  coun- 
try. Through  it  the  cement  companies 
have  made  large  expenditures  to  pro- 
mote greater  use  and  better  methods 
in  cement  work.  The  cement  problems 
of  the  country  have  been  solved  by  its 
experts  as  they  have  arisen,  and  It  is 
the  highest  type  of  promotive  and  .sci- 
entific organization. 

As  everyone  knows,  cement  is  never 
u.«;ed  alone.  Its  value  in  use,  and  there- 
fore the  demand  for  it.  depends  upon 
whether  it  Is  used  properly.  Cement 
makers  soon  found,  therefore,  that  if 
their  material  was  ever  to  be  popular- 
ized, and  its  uses  extended,  the  would 
have  to  point  the  way.  The  individ- 
ual manufacturer  could  not  afford  to 
do  this  experimental,  scientific  and  edu- 
cational work.  So  all  in  the  industry 
joined  hands  in  doing  a  national  work 
of  research  of  standardizing  concrete 
methods  and  developing  new  uses 
ihrr.ugh  this  association.  They  pay  the 
costs  of  this  vast  work  on  a  pro  rata 
basis. 

The  work  of  the  Portland  Cement 
.•\  ssociation  is  in  the  interest  of  ce- 
n.-nt  users.  Its  chemists  seek  to  Im- 
prove the  ways  of  mixing  and  placing 
concrete.  Its  structural  engineers 
give  the  public  free  service  as  to  large 
concrete  structures.  From  its  farm 
bureau  any  farmer  may  obtain  free 
pians  and  designs  of  many  farm  struc- 
tures to  be  made  of  concrete.  Its  high- 
way bureau  assists  In  preparing  high- 
way laws,  acts  as  an  adviser  to  public 
officials  and  contractors  on  cement  road 
work,  and  keeps  highway  builders  in- 
formed of  new  and  improved  construc- 
tion methods.  Its  staff  of  field  engi- 
neers, operating  <.ut  of  24  offices  In 
all  sections,  is  at  the  service  without 
(  ost  to  all  architects,  engineers  and 
others  on  public  and  private  construc- 
tloii  projects,  helping  in  the  great  work 
of  making  cement  serve  the  public. 
This  association  has  no  relation  to  pro- 
cUiclion,    prices   or   sales. 


IIMKRH     SIPPLY     GOING     RAPIDLY. 
KVPRnT   SAYS 


.\t  the  present  rate  of  consumption 
tie  timber  supply  now  in  sight  will  he 
.\).aust»d  in  ten  years.  Dr.  Carlisle 
Wtnslow,  director  of  the  United  States 
f'lrest  production  laboratory,  told  the 
ronvention  of  the  American  Chemic."J 
society  meeting  in  Birmincham.  Ala. 
l>r.  Winslow  declared  that  a  recent 
survey  or  vlrgm  yellow  pine  lumber 
.standing  In  the  south  showed  that  SJ 
per  cent  will  he  cyt  out  in  five  yeara 
or  less 
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Before  the  World  War  I  had  a  rather 
hazy  idea  of  contractors  and  it  seemed 
lo  me  that  their  business  principally 
consisted  of  inducing  some  rather 
ignorant  officials  to  award  a  very  large 
job  at  a  very  high  price  to  a  man  of 
very  small  financial  responsibility  and 
perhaps  very  little  construction  ex- 
perience but  who  would  produce 
•Miough  profit  to  allow  a  liberal  di- 
vision with  the  aforesaid  politicians 
and  also  permit  of  a  very  fair  return  to 
this  fortunate  best   bidder. 

Now,  I  realize  that  I  was  all  wrong. 
I  know  the  important  part  that  the 
construction  industry  bears  to  the  life 
of  the  nation.  It  is,  r-'xt  to  farming, 
the  basic  industry  of  our  land.  All 
manufacture,  all  transpoi  tat  ion,  in  fact 
all  of  our  urban  life  is  principally 
founded  upon  the  construction  industry. 
It  could  not  proceed  wiliiout  it.  When 
we  went  into  the  World  War,  the 
greatest  lack  of  i>reparedness  that 
came  immediately  to  the  attention  of 
the  government  was  that  in  construc- 
tion. 

There    was    no    such     thing    at    that 
time,  as   those    in   authority   found   out, 
as    an    organized   construction    industry 
to   which    they   could   turn   to   carry    on 
the  enormous  program  they  had  before 
them.     It    is    true    there   was    organiza- 
tion in  certain  of  the  allied  professions 
such    as   engineering   and   architecture; 
hut    the    contractors,      the     men     upon 
whom  the  country  rely  to  do  the  actual 
(•uilding.   weie   noi    organized.      In    fact 
ihey    w^erc    the    most    competitive    class 
of    all    the    class's    in    oui    commercial 
life.     The  i.eed   for  the  entire  output  of 
the   construction    forces  of   the  country 
vas    immediately    brought    liomc    lo   tho 
i-'overr.ment.     The  at  my   and    navy,   the 
-igencii.s     that     \s  >  re     lo     turn     the     In- 
dustrial   life   of   the   nation    from   peace 
time  to   war   tim-   pursuit.'^,   soon    found 
out    that    thty   could    not    r«  ly    upon    the 
old    methods   under   which   const ru<  lion 
( •ontra''tors  wrre  actually  competing  in 
what       might      well      be      called      huge 
gambling    projects    wlun-    the    rl.sk    of 
intlre   failuK-   was   u.'-ujilly    Ihc   price  of 
a   .lob. 
.4rin>    Conkl ruction    iJivlMloii    Korinril 
Then-     MUM     wh".     had     (his     work     m 
•ii'nd     for     the     government     could     not 
risk    failure    on    their    Important    Jobs. 
The     work     had     to     be     done    and     the 
thing  confronted    ihoHi-   rvsponsible    for 
It  was   to  utilize   to  the   best   advantage 
the      construction      resources      of      the 
country,    to    ut'llzo    all    of    the    ability, 
experience     and      resources      In      eijulp- 
ment,    men     and     money     of     the    con- 
iractoia  of  ihUi  country      Thin  resulted 
In    forming    the    Construction     Dlvlnlon 
of   the   Arn  y.     I   do   not    ni«an   just    the 
ininiugerliil    force,    the    men    In    unllorm 
and     their     aMPoclatrs     iil      Wishingloii 
\*ho    might    well    be   calbd    the   centra' 
ofrire    forcit,    but    I    mean    what    might 
better    be     termed     the     groat    holding 
••ompiny   Into  which  wer<    gathered  all 
of    the    contraitltiR    uiltn    wlili    all    of 
llieir   orgatilKatloiiH   In    ibi    eouniry,   (lie 
•  ontn.etors    and    sub-eoiilra<ior«     who 
w«?r«-    iiroUKht    togith<i     far    mid     wld« 
and    put    lo   work    In    tlio   field   lo  carry 
on  the  most  glsanllc  construction  pro- 
gram eT^r  concAlvod  In  any  country  at 

;iny    tiMM:.  ■,  ■ 

I  have  .1  pMrd'Miiible  prbb  li,  havinu 
t.eon  allowed  to  do  my  bit  In  that  or- 
ganlr.itlon  and  I  know  thai  many  fe»l 
th«-    same    emotion    for    the    pnr'     't-Mi 


they  took  in  this  stupendous  work. 
What  an  everlasting  pity  it  is  that 
the  needs  of  an  acrimonious  political 
campaign  should  have  brought  Into 
the  public  press  and  upon  the  plat- 
foim.  false  and  distorted  reports  of 
this  truly  great  and  patriotic  aciiieve- 
ment ! 

When  I  think  of  those  foul  slanders 
I  feel  very  much  in  the  sanie  frame 
of  mind  as  w.as  a  voter  in  the  good 
Statu  of  I;idiana  who  during  a  very 
heated  political  campaign  where  the 
electioneers  from  both  sides  were  im- 
portuning every  voter,  who  after 
standing  it  as  long  as  he  could,  replied 
to  oi-e  of  the  questioiis  by  oaying,  "I 
am  tl. rough  with  it!  There  is  nothing 
in  this  world  I  hate  more  than  a 
Democratic  politician,  except  a  Repub- 
lican   politician." 

lOfficiency  'l'lirou;?lt   Orgnnlr.ation 

Organization  permitted  that  war 
time  work.  Without  some  central 
organization  the  nation  could  not 
have  accomplished  the  huge  task  it 
put  through  in  the  construction 
fi-^lfl.  We  secured  efficiency  by  or 
ganization.  lilfficiency  is  Just  as 
desirable  in  peace  time  as  it  is  in  wai 
time.  It  means  the  elimination  of  du- 
!)licfi  tlon,  the  elimination  of  waste,  the 
'iiaking  of  every  ounce  of  energy  and 
every  cent's  worth  of  material  produce 
its  full  measure  of  return.  The  pro- 
giess  and  wealth  of  the  nation  ar* 
largely  if  not  entirely  due  to  tiie  effi- 
ciency  in   the  basic  industries. 

This  is  (he  day  of  organization 
Everything  is  tending  that  way.  There 
was  a  time  when  every  large  organ 
ization  was  under  suspicion  because  of 
Its  power  fcr  evil.  Today  most 
countries,  both  by  law.<!  and  executive 
action  are  encouraging  such  combin- 
al^'ins  becau.'-e  of  their  power  for  good. 
There  can  never  again  be  a  question 
of  the  efficacy  of  organization  after 
C  Tmany  showed  to  the  whole  civilijied 
world  that  It  could  be  held  at  bay  for 
four  years  simply  through  super-or- 
ganiz.-i  t  ion. 

All  peoples  are  now  directing  their 
attention  tc  the  good  that  may  be  ac- 
crmplished  by  organization.  All  in- 
dustries with  the  possible  exception  of 
farming  in  this  country  are  being  or- 
ganized. The  constriretion  Industry 
was  the  last  of  the  importani  indus- 
tries outside  of  farming  to  become 
really  highly  organized. 

Do  not  llimk  that  I  believe  that  we 
no  longer  liaM-  use  for  eonipetlti'ni. 
Competition  Is  one  of  the  most  deairaMe 
things  we  have  and  as  long  as  men 
are  created  different  we  are  going  to 
have  compellllon,  but  competition 
which  expends  useful  energy  with  no 
commensurate  return  must  l>e  elim- 
inated. In  the  construction  Imliistry 
Iheie  Ik  too  much  competition  In 
matters  where  competition  only 
amount.M  \v  duplication  and  waste  for 
which  the  public  in  the  end  mtist  pa.\ 
There  I.m  ample  room  for  the  piny  of 
the  rrlnclple  of  competition  In  tlie 
fnctors  of  servlco  which  the  general 
contractors  must  render  such  as  skill. 
economy,  hpeed,  integrity  and  depend 
ability. 

I  niform    <  onlmrtn   <'n(    l.lflaailon 

I  could  |)olnt  to  almost  countless 
reiiHotiN  for  orgaiiir.ed  effort  on  the 
purl  of  the  coi'Ntructloii  contractors  If 
linic  would  permit.  In  the  matter  of 
colli rncis  alom-  will  be  foun«l  ample 
resHon  for  ine  oxistenco  of  inls  Asso- 
cinllon.  ir  you  cnti  persii.-ide  tlia  In- 
dustry «K  a  whole  to  itdopi  ii  form  ol 
••■•  '   I"   ■'   "■'"  !■•    -'■tndard.  you  will 


iiave  done  an  imiucasurable  good.  A 
basic  uniform  contract  which  shall 
gradually  receive  judicial  interpreta- 
tion which  will  be  accepted  in  all 
courts,  in  all  states,  will  eliminate  un- 
told waste  in  the  countless  litigations 
which  arise  merely  from  the  difference 
in  the  style  of  construction  contracts. 

I  may  be  accused  of  speaking 
against  the  bread  and  butter  of  my 
own  profession  but  if  they  must  earn 
their  bread  and  butter  through  useless 
litigation,  it  were  better  that  a  goodly 
number  of  them  be  starved  into  some 
other  line  of  endeavor.  Progress  in 
legislation,  dealing  with  the  construc- 
tion industry,  requires  combined  effort 
to  accomplish.  .Joint  effort  not  only 
irons  out  the  differences  in  the  in- 
duftry  itself  but  produces  the  desired 
effect  upon  those  whom  we  call  to 
legislate   for   us. 

Construction  contractors  are  respon- 
sible for  the  expenditure  of  such  enor- 
mous sums  of  money,  perhaps  four  bil- 
lion dollars  a  year,  that  they  should  be 
organized  in  a  way  to  deal  most  bene- 
ficially and  effectively  with  the  col- 
lective groups  from  whom  Ihey  must 
purchase  the  labor  and  the  materials 
for  their  work. 

Public  Opinion  Lnrg-tsit  Assei 
Public  opinion  is  one  of  the  largest 
assets  in  any  industry.  To  direct  and 
properly  influence  public  opinion  is 
particularly  the  function  of  organized 
effort  In  such  industry.  It  is  not  half 
as  important  that  individual  contrac- 
tors should  make  large  individual 
profits  as  it  is  that  the  great  construc- 
tion industry  should  be  right.  That  la 
to  say  that  it  should  be  conducted  on 
the  highest  principles  of  fair  dealing 
and  efficiency  and  that  the  world 
should  be  made  to  know  that  con- 
struction contractors  are  not  Just 
gamblers  in  how  much  a  piece  of  con- 
struction work  will  cost  but  are  pro- 
ducers, are  industrial  workers  who  are 
rendering  to  the  public  the  highest 
class  of  skilled  prof<^ssional  ard  man- 
agerial services. 

The  A.  G.  C.  has  undertaken  a  work 
which  1  venture  to  projihesy  will  have 
as  fine  a  result  on  the  commercial  life 
of  this  nation  as  any  association  of 
the  best  in  any  line  of  endeavor  has 
ever  set  as   Its   goal. 


WFJSTBHX    LOA.N    &    niJILDIXCJ    COM- 
PANY OPE;\.S  OAKLAND  OPFICBS 


The  Western  l..ian  and  Building  Co.. 
iif  Salt  Lake  City  has  opened  oiHces 
in  Oakland,  with  "one  million  dollars 
of  outside  capital  available  for  home 
bnlldinK  and  commercial  construction." 
OlHcers  of  the  Oakland  branch  arc:  J. 
.1.  Stevenson,  secretary  of  the  Sunset 
Lumber  Company,presldent;  Koscoo  W. 
Littleneld,  g<'neral  contractor,  flrsl 
vice-president;  Frank  Flint  Porter, 
pioneer  Oakland  realtor  and  president 
of  the  Oakland  Heal  Estate  Association, 
.xecretary  and   tr<  .isiirer. 

The  board  of  appraisers  are:  (^eorgo 
Jamleson  Of  llhodes-.lnmieson,  materia! 
de.-ikrs  and  co.-il  and  feed  men;  R.  C. 
imien.  builder  of  homes;  J.  J.  Mc- 
•  'ailhy.  Alameda  Tlile  Insuruance  Com- 
pany; Carl  T.  Ib.ell,  plumbing  con- 
tractor; Ohris  .Nelson,  head  of  the  Chris 
Nelson  Company,  paints  and  wall 
poper;  J.  C.  Downey,  Downey  Paint 
Company. 

Other  charlvr  members.  In  nddltinn 
to  the  oftlccrs  and  appralsors,  are: 
.lohn  P,  Maxwell  of  the  Maxwell  Hard- 
ware Company,  and  C  I,  Cslvln.  nt- 
tornoy-at-lsw, 
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BUILDING     AND     ENGINEERING     NEWS 


Building  News  Section 


APARTMENT  HOUSES 


Contract  Awarded. 
APARTMPJNTS 
FRESNO,    Fresno    Co., 

dreda  St. 
Apartment    house. 
Owner — J.    R.    Jorgenson, 

St.,  Fresno. 
Ajchltect — None. 
Contractor — W.      A.      Duncombe, 

ITresno  St.,   F'resno. 


Cost,    $15,000 
Cal.       633    Mil- 


2522    Tulare 


2727 


Contract  Awarded. 

APARTMENTS  Cost,   $46,000 

SAN  FRANCISCO.  NE  Sacramento  and 
Le  Roy   Place. 

Three-story  and  basement  frame  apart- 
ment house  (18  apts.) 

Owner — Mrs.  Hattie  M.  Tillman,  Hoiel 
Adair,   445   Ellis   St.,   S.    F. 

Architect  —  Wm.  F.  Gunnison,  1000 
Golden  Gate  Ave.,  San  Francisco. 

Contracior — Jas.  L.  McLaughlin,  2iU 
Kearny  St.,  San  Francisco. 

Contract    Awarded.  ^^„ 

APARTMENTS  Cost,   $110,000 

SEATTLE,    Wash.      University   District. 
F'our-story  mill  and  masonry  (32  2  and 

3-room)   apartments. 
Owner — John      S.      Williams,      Poulsbo. 

Wash. 
Architect — Frank      H.      Fowler,      Smith 

Bldg.,   Seattle,   Wash. 
Contractor — Walter      &      Brady.      Hoge 

Bldg.  Annex,  Seattle,  Wash. 


Contract  Awarded. 

APARTMENTS'  Cost,    $30,000 

SACRAMENTO.         14  th       near      Capitol 

Park.  Two-story  frame  and  plaster 

apartment    house     (12    apartments, 

.«i]n    porch,    open    court    with    pool, 

etc). 
Owner — C.    E.    Hoffman,    %    Continental 

Casualty   Co.,  Sacramento. 
Architect — Weeks     &     Day,     California 

F'ruit  Bldg.,   Sacramento. 
Contractor— E.    D.    Brier,    321    27th    St., 

Sacramento. 


Contract  Awarded. 

APARTMENTS  Cost,    $20,000 

OAKLAND.      W  3rd  Ave.    100  N   E-12th. 
Two-story     frame     26-room     apartment 

house. 
Owner — Lena    Nutall    and    Lena    Clark, 

3134    11th   Ave.,   Oakland. 
Architect — None. 
Contractor — Fred   Omo,   2128   11th   Ave., 

Oakland. 


To  be  Pone  by  Day's  Work. 
APARTMENTS  Cost,  $15,000 

FRESNO.      Fresno      Co.,    Cal.      No.    815 

Dudley  Avenue. 
Two-story    frame    apartment    house    (4 

apts.) 
Owner — Emmet  Riggins,      1525     O     St., 

Fresno. 
Architects  —  Glass    &    Butner.    Rowcll 

Bldg.,  Fresno. 


Contract  Awarded.  ,  ,,. 

AI'ARTMENTS  Cost,   $1d,000 

Fresno,   Fresnc   Co..   Cal.   No.    154:i    N- 

Van  Noss  Avenue. 
Frame  apartmeiit   house. 
Owner — Helen   E.  Oeltjen,   Fresno. 

Architect — None.  ^ 

Contractor — Nels  N.  Nelson,  848  Roo.<l' 

velt  St.,  Fresno. 


Contract  .Awarded. 

APARTMENTS  Cost,    $10,750 

OAKLAND.  W  Kenmore  347  S  Boule- 
vard Way. 

Two-story    11 -room    frame   apartments. 

Owner — Violet  L.  Davison,  120  Hamil- 
ton   Ave.,    Oakland. 

Architect — None. 

Contractor — Cox  Bros.,  221.2  Broadway, 
Oakland. 

Plans  Being  Figured. 
APARTMENTS  Cost,     $12,500 

SAN  FRANCISCO.     N  Grove  120  W  Ash- 
bury. 
Two-story     and    /basement     frame     (4) 

apartment*. 
Owner — V.  Virgilio,  care   Western  Pro- 
cess    Engraving    Co.,     76     2nd    St., 
San    Francisco. 
Architect  —  Wm.     F.     Gunnison,     1666 
Golden  Gate  Ave.,  San  Francisco. 
Figures   are   being   taken    for   a   gen- 
eral contract. 


Contract  Awarded.  .„r,cft 

APARTMENTS  Cost,    $35,150 

SAN  FRANCISCO.     N  Turk  70  E  Jones. 
Three-story    and    basement    reinforced 

concrete  apartment  house   8   2  an« 

3-room  apartments,   (designed  for  j 

stories). 
Owner— A.    F.    Niodt,    Hotel    Spalding, 

San   Francisco. 
Architect — Willis   C.    Lowe,    Moftadnock 

Bldg.,    San    Francisco. 
Contractor— W.    S.    King,     215     Hearst 

Bldg.,    San    Fi;ancisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $25,540 

San  FRANCISCO.  B  Dolores  75  S 
14th    Street. 

All  work  except  window  shades,  light- 
ing fixtures,  wall  beds,  gas  radi- 
ators, painting  and  water  heating, 
for  a  2-story  and  basement  frame 
apartment  house. 

Owner— John  A.  Tray,  3574-B  17th  St., 
San  Francisco. 

Architect — C.  A.  Claussen,  Hearst  Bldg 
San  Francisco. 

Contractor — Finn  Andersen,  1941  15th 
St.,    San    Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $175,000 

SAN  FRANCISCO.  NE  California  and 
Gough   St«. 

Nine-stor.v  class  A  reinforced  concrete 
community  apartment  house  (8  8- 
room  apts.  with  music  room  and 
organ  loft  on  roof,  and  garage  in 
basement). 

Owner — California  &  Gough  Building 
Cptn. 

Architect — C.  A.  Meussdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery   St.,   San  Francisco. 

Working  Drawings  Being  Prepared. 

APARTMENTS  Cost,  $175,000 

SAN  FRANCISCO.  SW  Hyde  and 
Greenwich    Sts. 

Eleven-story  and  basement  Class  A 
reinforced  concrete  apartment 
house   (20  5  and  6-room  apts.) 

Owner — Withheld. 

Architect  —  C.  A.  Meussdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 


Architect — None. 

Contractor — Louis    Engler,    2940    Forest 
St.,  Berkeley. 


Contract  Awarded. 

APARTMENTS  Cost.     $24,00t 

SAN    FRANCISCO.       N    IMne    St.    73    E 

Jones  St. 
Three-.siory    and    ba.-'ement    frame    (11) 

•Tpartments. 
Owner  —  Blar.kenbui'g    &    Williamson. 

105  Montgomery  St.,  San  Francisco. 
Architect    &    Contractor — E.    Blanken- 

burg,  105  Montgomery  St.,  S.  F. 


Bids  Opened — Contract   to   be   Awarded 

to  Low   Bidders. 
APARTMENTS  Cost,    $35,000 

SONORA,   Tuolumne  Co.,  Cal. 
Two-story  reinforce  dconcrete  or  brick 
apartment    and    store    building    (18 
2-room     apartments). 
Owner — AVithheld. 

Architect — Chas.  H.  Young,  Commer- 
cial Savings  Bank  Bldg.,  Stockton. 
(a)  Brick  construction;  (b)  reinforc- 
ed concrete;  (c)  omit  certain  portion 
in  rear  (brick  construction);  (d)  omitt 
same  in  reinforced  concrete  construc- 
tion). 

Davison  gz  Nicolsen,  180  Jessie  St.,  San 

Francisico,     and     31    S    Sutter    St., 

Stockton,    (a)    $38,362;    (b)    $46,800; 

(c)   deduct  $7500;   (d)   deduct  $7500. 

—    Grayson,    (a)     $42,656;     (b)     $45,319; 

(c)    $6154;    (d)    $75.'^0. 
W.   J.   Scott,   Stockton,    (a)    $44,303;    (b> 
$44,375;    (c)    $9600:    (d)    $9700. 

Contract  Awarded. 

APARTMENTS  Cost,    $14,600 

BERKELEY,   Cal.     2718  College  Ave. 
Two-story    16-room    frame    apartments 

and    garage. 
Owner — Pearl    Shockley,    Oakland. 


("oiitracts  Awarded. 

APARTMENTS  Cost.    $18,000 

SAN  FRANCISCO.     Buchanan  and  Her- 
man Streets. 

Two-story      and    basement      frame    and 
plaster  apartment  house. 

Owner — Mary  J.  McLeod. 

Architect — Meyer   &   Johnson,   Bankers' 
Investment  Bldg.,  San   Francisco. 

CienernI    Contract    to    Mcintosh     Bros., 
180   Jessie  St..  $16,016. 

PliimltliiK  to  Ahlbach  &  Mever,  85  Dor- 
land  St..  $1940. 

Painting   to  E.  P.   Norman,      3773      24th 
St.,  $1300. 

H:iec«ric  Work  to  Globe  Elec.  Co. 
Mission  St.,   $1030. 


1953 


Contracts    Awarded. 

APARTMENTS  Cost,    $ 

SAX     FRANCISCO.       NW     Market     and 
Two-story    and    basement    frame     (10) 

apartments. 
Owner — Adolph   Dittman. 
Architect — Carl    Geilfuss,     1056     Fulton 

St.,    San    Francisco. 
Genrral   Contract    to   F.    L.   Hansen,    251 

Kearny   St.,    $18,400. 
IMiimbing;,     Gat*     Pipes,     Sewerage    and 

Fixtiirem    to    Henry    Ernst    &    Sons, 

2727    Union   St.,   $2550. 

Cor.tract  Awarded. 

APARTMENTS  Cost,    $13,500 

SAN    FRANCISCO.      S    Fulton    103-6    R 

Cole. 
Two-story     and     basement     frame     (4) 

apartments. 
Owner — Mrs.   May   Foley,    770   5th   Ave., 

San  Francisco. 
Architect — John  J.  Foley,   770  5th  Ave., 

San   Fj-ancisco. 
Contractor^ — Thomas  Hamlll,  6140  Geary 

St.,   San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,   $33,0«;O 

SANTA  ROSA,  Sor.oina  Co.,  Cal.  Hum- 
boldt Street. 

Two-story  reinforced  concrete  apart- 
ment house. 

Owner — Sidney  Kurlander. 

A.chitect — C.    A.    McClure.    Santa  Rosa. 

Contractor — J.  J.  Graper  &  Lloyd  Cutts, 
Santa  Rosa. 


BANKS 


(Contract    Awarded. 

B\'ILDINQ  Cost.    $18,370 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. 

Alterations  and  addition    to   bank   bldg. 

Owner — Farmers  &  Merchants  National 
Bank  Bldg.,  Mountain  View. 

.Architect — M.  G.  West  Co.,  385  Market 
St.,   San    Francisco. 

Contractor — J.  S.  Sampson  Co.,  Monad- 
nock  Bldg.,  San  Francisco. 


TMans  Being  Prepared. 

IjANK    BUILDING  Cost,    $100,000 

BERKELEY,    Cal.      Fulton    St.    opposltt. 

Kittredge    St. 
Two-story     and     basement     reinforced 

concrete  bank  building. 
Owner — Federal  Land  Bank. 
Architect — Jas.   W.   Plachek,   2014  Shat- 

tuck  Ave.,  Berkeley. 


10 
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Contracts    Awarded. 

BUILDING  Cost,   ( 

MOUXTAI.X     VIEW,    Santa     Clara    Co., 

Cal. 
Alterations  and  addition   to   bank  bldg. 
Owner — Farmers  &  Merchants  National 

Bank  Bldg.,  Mountain  View. 
Arcliitect— M.    G.    West  Co.,   385  Market 

St..    San    Francisco. 
Oioneral  Contract   to  J.   S.   Sampson  Co., 

ilonadnock    Bldg:.,     San     Francisco, 

?1S,370. 
:tlnrl(lo    AVork    to    Joseph    Musto    Sons- 

Kicnan    Co.,    535    North    Point,    San 

Francisco,   $2100. 
Oritamontal   Bronze  Work  to  California 

Artistic   Metal   &   Wire   Co.,   349    7th 

St.,  San   FYancisco,   $3310. 
Cahinet    AVork    to    Ostlund    &    Johnson, 

1001     Bryant     St.,     San     Francisco, 

$4P25. 


cniprovonientsi,  plans  for  which  are  I'e- 
ing  prepared  by  Architect  Ernest  J. 
Kunip.    Rowcll    Bldg.i    Fr-^sno. 


Contractor  Taking-  Sub-Figures. 
BANK  Co.st,  $50,00f 

LODI.      S.in    Joaquin       Co.,    Cal.        NW 

School   and  Oak  Streets. 
On<?-story  nollow  tile  bank  building'. 
Owner — Citizen.s  Nat'Onal  Bank. 
Architect    &    Contractor — Davis-Heller- 
Pearce  Co..  Delta  Bid;?.,  Stocktoi;. 
Consiructicn   has  just  been  .-started. 


BONDS 


SA.X  LUIS  OBISPO,  Cal. — Election 
will  \ni  hold  May  29,  to  vote  bonds  of 
$6S,ano.  for  following  improvement^^: 
septic  t.ink  for  city  sower  disposal 
grounds,  $15,000;  extensions  to  sewer 
system.  $20,000:  constructing  concrete 
culverts,  $20,000;  purchase  of  fire  ap- 
paratus, installing  10  fire  hydrants  and 
auxiliary  Are  engine,  $10,000;  3  rein- 
forced concrete  bridges,  $15,000.  War- 
ren n.  Burch,  Lowe  Bldg.,  city  engineer. 

KUN.VY'MEDE.  Santa  Clara  Co.,  Cal. 
— Bonds  of  $28,000  voted  to  finance  ad- 
ditions to  Kavenswood  school  building 
at   Runnymede. 


BAKEHSFIELD.  Kern  Co.,  Cal. — 
Election  will  be  held  May  12  in  Button- 
willow  School  District  to  vote  bonds  of 
$22,000  for  school  improvements.  Trus- 
tees of  district  are:  W.  S.  Smith,  J. 
H.  JoiuB  and  J.  P.  Anderson. 


NEWM.\N,  Stanislaus  Co.,  Cal. — 
.N'ewman  Crammar  School  District  will 
vote  bonds  of  $6000  to  equip  school 
now   under  construction. 


.A.LHAMBUA.  Cal.— An  issue  of  $300,- 
000  bunds  lor  cor:struction  of  an  acti- 
vated sludge  treatment  plant  adjoining 
•Ite  for  Pasadena's  proposed  sewer 
farm  will  be  submitted. 


LONO  BEACH.  Cal.— The  $600,000 
bonds  for  parks  and  playgrou:id6  failed 
to  carry. 


LONO  BEACH,  Cal.— Bonds  of  $100.- 
000,  for  incinerator  at  sewage  acreen- 
Ing  plant   voted. 

LONO  BEACH,  Cal.— The  $2,000,000 
bond  Issue  to  purchase  harbor  lands 
for  municipal  wharves  defeated  at  re- 
cent election. 

LONO  BEAfH,  <al.— The  $100,000 
hO!id  IsBtii?  for  Howago  disposal  c.irried 
at  special  election.  Screening  ])lani 
will   be  remodeled  and  enlarged. 


LONO      BEACH,     Cal— The      $125,000 
bondii  for   Are   alarm   system  carried. 


I'iL  CENTllO.  Imperial  f'o.,  CpI. — The 
Hoard  of  .^ijpirvlsor.x  rontemplnton  the 
calling  of  n  vpi-clnl  i-le"ilop  to  vot«- 
bonds  f'-r  a  n<w  court  hoUNi  .  The 
HHiount  of  till'  propoM.d  Ihsuv*  has  noi 
he'^n  definitely  determined  but  will 
probably  b<    about   $3.'',n.ooii. 


mr'SN'O.  Trepnn    r*n  .     Cftl. — T'Omona 

Or.i  "  ill   vole  Miiy 

«l    i.  i;    liondM    of 

f 7/1.  ■    i  .  iiiH.     TruH- 

toiv    :iT.-    ,\      I.     .M.  K  tilK'lil.    fhrlH.    Peder- 

nf>h  and  Mrn.  Florence  Harris 

VIHALIA  Tulnre  fo..  Cal.- -TTntll 
May  ).  ''Ids  will  b<  received  by  the 
Hui)ervlMorH  for  the  iiurehase  of  $110- 
0(W  I'ond  Issup  of  Vipiulla  .School  Dis- 
trict; proeeeds  of  nalc  to  flnance  school 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  May  1,  in  Cala- 
veras School  District  to  vote  bonds  of 
$16,00(1  for  school  improvements.  Trus- 
tees are:  W.  A.  Odor.  C.  A.  Oshorn 
and  James  Brumby. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— Bonds  of  $40,000  voted  in  Pacific 
Grove  High  School  District  to  finance 
.«ehool    improvements. 

riOLLISTER,  San  Benito  Co..  Cal. — 
Election  will  be  held  May  19  in  Ausay- 
mas  School  District  to  vote  bonds  of 
$4600  to  rtnance  additions  to  school. 
Trustees  are:  Mrs.  Waldo  Rohnert,  TV. 
A.  Underwood  and  F.  J.  Smith. 


SANTA  i;OSA,  Sonoma  Co.,  Cal. — Un- 
til May  10,  bids  will  be  received  by 
supervisors  for  purchase  of  $25,000 
bond  issue  of  Lewis  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


PIEDMONT,  Alameda  Co.,  Cal.— 
Bonds  of  $100,000  of  Piedmont  High 
School  District  sold  by  supervisors  for 
premium  of  $4S05;  proceeds  of  sale  to 
finance  school   improvements. 

OAKLAND,  Cal. — Until  May  15,  bids 
will  be  received  by  supervisors  for 
purchase  of  $51,000  bond  issue  of 
Irvington  School  District;  proceeds  of 
s:ile    to   finance  school   improvements. 


ANTIC>CH.  Contra  Costa  Co.,  Cal. — 
Bonds  of  $96,000  voted  to  construct 
reservoir  in  hills  south  of  city  where 
river  water  will  be  stored  to  supply 
city. 


SACRAMENTO,  Cal.— Isleton  Union 
School  District  will  vote  May  6,  ques- 
tion of  issuing  bonds  of  $45,000  to 
finance  new  school  building.  Trustees 
of  district  are:  Paul  G.  De  Back,  W. 
M.    Ifutton,    J.    L.    Hodapp,   T.    C.    Poole. 


VISALIA,  Tulare  Co.,  Cal. — Super- 
visors sell  bond  issues  as  follows: 
lunuba  Union  High  School  District, 
$H5,000,  premium  of  $11,000;  Exeter 
Srlionl  District,  $88,000,  premium  of 
$l".il7;  Lindsay  School  District  $15,000, 
premium  of  $6658;  Llnds.iy  High  School 
District,  $10,000,  premium  of  $912; 
OroBi  Union  High  School  District,  $60.- 
000,  premium  of  $5551.  Proceeds  of 
sale  in  each  Instance  will  finance 
school    improvements. 


SANTA  ROSA  Sonoma  Co..  fal. — A 
Dond  election  will  be  held  on  May  19tli 
by  the  Santa  Rosa  High  School  District 
to  vote  boi  da  of  ^75,000  to  purchase  a 
40-acre  site  and  erect  a  new  high 
.school  No  architect  has  been  s<  looted 
as  yet. 


FRESNO.  Fresno  Co.,  Cal.- -Until 
May  .',  bids  will  be  received  by  super- 
visors for  purchase  of  $18,000  bond 
Issue  of  Orange  Cove  Joint  Union 
School  District  of  Fresno  and  Tulare 
coiintlos;  proceeds  of  the  sale  to  fl- 
ni.iic,'    school    Improvements. 


RB.VO.  Nevada— Until  May  10,  bids 
will  be  received  by  Tru.ftees  of  Reno 
.School  District  No.  10,  for  purchase  of 
$200,000  bond  Issuue;  proce(>ds  of  sale 
to  finance  con"»tructlon  of  u  new  high 
.school,  plans  for  which  are  being  com- 
pb-tod  by  Ar.blterts  Geo.  Ferris  K-  Son 
of  Reno 


CnURCHES 


I'bniH   to  bo  Approved  Next   Week. 

•  •HURCIl  Coi»l,    1100.000 

HAN   .MATEO,  San  Mateo  Co..  i  ul.     Tll- 

loii    Avenue      from    Ellaworili      to 

OrlflRh 
Reltif.  I      church.    000    m<iH- 

li  le   -oof). 

Own'  I  al  Church. 

Archil.  <  I- Jill.     \>  .    ilachek,   ;'.01»    Sli.tt- 

tuck  Ave.,  Borkeloy. 


Plans    Being    Prepared. 
CHURCH  Cost,  $25,000 

PETALUMA,    Sonoma    Co.,    Cal. 
One-story   frame   and   plaster   church. 
O-vnor — Christian   Scjence  Church. 
Architect — Edward   G.    BoUes,    233    Post 
St..    San    Francisco. 
I'laus    will    be    complete    in    about    a 
month. 


Commissioned   to  Prepare   Plans. 
CHURCH  Cost,    $100,000 

STOCKTON.   San   Joaquin  Co.,   Cal. 
Fireproof  church. 
Owner — First  Christian  Church. 
.Architect   —  Robert    H.    Orr,    1301    Van 
Nuys   Bldg.,   Los   Angeles. 


Plans  Being  Prepared. 

ADDITION  Cost,   $12,000 

P.A.LO   ALTO,   Santa   Clara  Co.,   CaL 
One-story    frame    and    stucco    addition 

to   church   with   tile  roof. 
Owner  —  Grace     Methodist     Episcopal 

Church. 
Architect— W.   U.   Weeks.   369   Pine  St., 

S.in   Francisco. 


Plans    Being    Prepared. 
AUDITORIUM  Cost,    $20,000 

0\KLAXD.      17th   and  Fruitvale   Aves. 
One-story  frame  and  plaster  auditorium 
Owner — Fruitvale  Christian  Church. 
Architect— W.    H.   Weeks,    369    Pine   St. 

San   Francisco,  and   Robert   H.   Orr. 

Van  Nuys  Bldg..  Los  Angeles. 


Plans  Being  Prepared. 

CHURCH  Cost.    I 

BAKERSFIELD,    Kern    Co..    Cal.      13th 

and   H   Sts. 
Fireproof  church. 
Owner — First  Christian   Church. 
Architect — Robert  Orr.  Van  Nuys  Bldg., 

Los  Angeles. 


Commissioned    to    Prepare    Plans. 
CHURCH  Cost.    $50,000    first    unit 

BERKELEY,    Mameda   Co..   Cal.  Colusa 

and   .S'.'in    Pablo   Sta. 
First    unit    of    church     (Sunday    school 

rooms    and    community    hall). 
Owner — Thousand  Oaks  Baptist  Church 
.Architect  —  Julia      Morgan,      Merchants 

Exchange   Bldg.,   San    Francisco. 


FACTORIES  &  WAREHOUSES 


•Segregaieci    Sub-Figuro.-^    oeing   Taken 
MACHINE    SHOP  Cost,    $l.-..00ii 

SAN    FRANCISCO.      S    Folsom    St.    bet 

Fifth    and    Sixth    Streets. 
One-story    brick    and    hollow    tile    ma- 
chine shop. 
Owner — Louis  R.  Lurie. 
Architect — S.    Helman,   ."7   Post   St..   San 
Fi-anclsco 


Contract  .\warded  on  a  Percentage 
Ba.ois. 

ADDITION  C  ost.  $60,000 

OAKLAND.  Alameda  Co.,  Cal.  No.  2725 
E-Fourtonth   Street. 

Two-story  and  basement  reinforced 
concrete  and  brick  200x60.  addi- 
tion to  factory  (mill  construction 
interior). 

Own<  r — Magnovox  Co.,   premltea. 

Architect— B.  J.  S.  Cahlll.  Easton  Bldg. 
Oakland. 

Contractor — Lawton  &  Veiey.  Call 
Bldg.,    San    Francisco. 


luds   Opened — Contract    to    be    Awarded 

to  Low  Bidders, 

WARIOUOUSK  Cost.   $ 

SACP.AMENTO,    f^il.      N    L   St.    between 

6th  and  7ih  Sts. 
Klve-.«tory  mill  construction  warehoui* 

building    110x160. 
owner     Hreuner  Co. 
.Architect      Jas.    S     and    ('T^as.    L.    Dean, 

City    Library   Bldg..  Sacramentft. 
1!et«    ^    Mnbrey,   Ochsnor    Bldg., 

Siicranientn      $124..s67 

W'm.   O.   R.  Id,  Salt   Lake  City..    I!l0.66fi 

K.    E    Pnrker   Co.,   S     F 

.MrOllvrnry    Cmstr.   Co..   Sacto. , 

Hock    Al     Ibiqin'yer    

Wllllnm    Murcell,    bncramento. 

Mathews    Const  r.    Co.,    .Sncto. . . . 

Wm.   C.    Keating,   Sacramento..    188.700 

lioldener     Coiistr.     Co 148,891 

.Siller    BroH..   Sacramento 166,192 

ITorndon   A   Ptnnlgtin,   .Saoto....   167,191 


131,300 
134,800 
13,''.. 900 
137,6fi8 
138.000 
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Contract  Awarded. 

ALTEJ^ATIONS  Cost,   $10,000 

OAKLAND.      SW    San    Pablo   Ave.    and 

22n'l   St. 
Alterations    to    warehouse. 
Owner — Bekins    Fireproof    Storage    Co. 
Architect — None. 
Contractor— Hairy   C.   Knight,   388   12th 

St.,  Oakland. 

Contract  Awarded. 

COAL   STORAGK   BLDG.       Cost,    $10,000 

SAN  FRANCISCO.     West  Divisadero  50 

N  Bush  Street. 
Two-stoiy  frame  coal  storage  building. 
Owner — Piombo   Brothers,   Premises. 
Architect — L.    Travers,    854    Union    St., 

San  Francisco. 
Contractor  —  Michael     Dempniak,     35.5 

Octavia  St.,  San  Francisco. 


Contract  Awarded 

CLASS   B  BLDG.  Co&t,   $314,700 

SAN  FRANCISCO.     S  Mission  W   Bealo 

Five-story    Class    B    building   adjoining- 
present  bulldinff. 

Owner — VV.   P.   i^uller  &   Co..  NW   Beal'^ 
and  Mission  Sts.,  San  Francisco, 

.Architect — O.      A.      Applegarth,      Claus 
Sprecktls  Bldg.,  San  Francisco. 

Contractor — R.   McLcran   &   Co.,   Hearst 
Bldg.,  San  Francisco. 
The   contractor    is    to    receive    $15,000 

on  a  guarantee  that  the  minimum  cost 

of  the  building  will  not  exceed  $314,700. 

PORTLAND,  Ore. — ^Gilpin  Construc- 
tion Co..  Portland,  at  $44,800,  awarded 
contract  by  Public  Dock  Commission 
to  construct  transit  slieds  on  unit  2 
cf  Municipal  Terminal  No.  1.  Will  be 
187   ft.   wide  and  500  ft.   long. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Officials  of  the  Willys-Overland  Co. 
have  notified  the  Richmond  Industrial 
Commission  that  25  acres  of  the  Nicholl 
property  at  Twenty-third  street  along 
the  Oakland  branch  of  the  Santa  Fe 
R.ailroad.  will  be  inspected  as  a  pos- 
sible site  on  which  to  locate  the  as- 
sembling plant  of  the  company. 

VAT.LE.JO,  Solano  Co.,  Cal. — The 
Western  Die  Casting  Co.,  2927  New- 
bury St.,  Berkeley,  is  conferring  with 
the  Vallejo  Chamber  of  Commerce  re- 
garding the  establishment  of  a  plant 
in  that  citj'.  The  company  proposes 
to  erect  a  structure  having  a  floor 
space  of  20,000  sq.  ft.  and  costing  $45,- 
000.  The  firm  now  manufactures  the 
Winslow    carburetor. 


SUSANVILLE,  Lassen  Co.,  Cal.— J.  A. 
Noggle  &  Son,  C.  E.  Noggle,  have  had 
plans  prepared  for  a  two-story  rein- 
forced concrete  flour  mill  to  be  erected 
in  Susanville.  Storage  elevators  of 
steel  and  concrete  construction  will 
also  be  erected. 


BAKERSFIELD,  Kern  Co.,  Calif.— 
Di  Giorgio  Farms  Company  of  Bakers- 
field,  Joseph  Di  Giorgio,  president,  con- 
templates erection  of  pre-cooling  plant 
for  shipping  grapes  to  cost  $1,500,000. 
The  work  will  include  the  construction 
of  a  railroad  at  least  seven  miles  long 
from  the  Southern  Pacific  line  at  Edi- 
son Station  southward.  The  company 
contemplates  an  expenditure  of  $4,- 
000,000   in   farm  developments. 


FIREHOUSES  AND  JAILS 


Completing  Plans. 

PI  RE    STATION  Cost.    $ 

PASADENA,      Los    Angeles      Co..      Cal. 

Broadway  and  Holly  Streets. 
Two-story  concrete  fire  station  and  fire 

alarm  building,  146x71x115x51   feet. 
Owner — City  of  Pasadena. 
Architect — Cyril    Bennett,    313    Kendall 

Bldg..   Pasadena. 


FLATS 


Contract  Awarded. 

FLATS  Cost.    $14,600 

SACRAMENTO.   Cal.      3511    J   Street. 
Two-story    frame    flat    building     (4    4- 

room   flats). 
Owner — Mr.   and    Mrs.    V.    A.    Robinson, 

1326  K  St..  Sacramento. 
Architect — None. 


Contractor — G.    E.    Harvie,    2212    T    St.. 
Sacramento. 

Contract    Awarded. 

FX.ATS  Cost,    $10,479 

SAN    FRANCISCO.       N    Grove     131-3    E 

Clayton. 
Two-story     and     basement     frame     (2) 

flats. 
Owner— Chris   H.    Mingst,    79    Scott   St., 

San   Francisco. 
Architect — None. 
Contractor — Herman  S  Meinberger,  5720 

California. 


Contract  Awarded. 

FLATS  Coft,    $17,500     each 

SAN  FR.\NCISCO.     .N  Geary  St.   66   and 

120  N  Parker  Avenue. 
Two    two-story      and    basement      frame 

flat  buildings  (4  flats  in  each  bldg.; 
Owner — T.   D.   Harder,    77   O'Farrell  St., 

San  Francisco. 
Architect  —  Alfred    Kuhn,    833    Market 

St.,  San  Francisco. 
Contractor — G.    E.    Ahl,    1237    2nd    Ave.. 

San  Francisco. 


Contract  Awarded. 

FLATS  Cost,  $16,000 

SAN  FRANCISCO.      NW   Lake   and   12th 

Ave. 
Two-story     and     basement     frame     (2) 

flats. 
Owner — Louis  Kahn,  Hearst  Bldg.,  San 

Francisco. 
Architect — Houghton     Sawyer,     Hearst 

Bldg.,   San   Francisco. 
Contractor — Collman      &      Speldel,      548 

Monadnock  Bldg.,  San  Francisco. 


Figures   Being   Taken   for   Grading  and 

Concrete. 
FXiATS  Cost,  $11,000 

SAN    FRANCISCK).       W    Arguello    Blvd. 

and  S'  Hugo. 
Two-story     and     basement     frame    and 

plaster  flat  building  (2  5-room  and 

sleeping   porch   flats). 
Owner — Withheld. 
Architect — Mel.     I.     Schwartz.     Nevada 

Bank  Bldg.,  San  Francisco. 
Other   figures  will   be    taken   shortly. 


Contract    Awarded. 

FT.ATS  Cost,    $11,330 

.SAN    FRANCISCO.       N    Filbert    125     B 

Baker. 
Two-story     and     basement     frame     (2) 

flats. 
Owner — Georgina   Crosscup,    2823   Brod- 
erick    St..-  San    Francisco. 
Architect — None. 

Contractor — W.    W.    Rednall,    25C0    Fil- 
bert St..   San   Francisco. 


Contract  Av.'arded. 

FLATS  Cocst,    $10,000 

SAN       FRANCISCO.         W     Twenty-first 

Ave.   135  N  Fulton   St. 
Two-story      and    basement      frfc.me    (2) 

flats. 
Owner — George    &    Charlott    Christman. 

1586   I'th   Ave..    San    Francisco. 
Architect  —  Milton    Morrison,    716    41st 

Ave..  San  Francisco. 
Contractor — John    Little,    1035    Lincoln 

Way,  San  Francisco. 


Plans    Completed. 

fLATS  Cost,    $12,000 

SAN    FRANCISCO.       S    Vallejo     165    W 

Leavenworth. 
Two-story     and     basement     frame     (2) 

flats. 
Owner — A.    Tollinl. 
Architect— W.  H.  Crim.  425  Kearny  St.. 

San   Franci.'sco. 


A.  E.  Leitch 


Fred  Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Siicresitora  to  E,  S.  Wttrn^r 

Office   and    Warehouse: 

1116  SECOND  ST„  SACRAMENTO 

Phone   Main   72<J 


Contract  Awarded. 

STORK  AND  FT.AT  Cost,  $10,000 

DANVILLE,     Contra     Costa     Co.,     Cal. 

Hartz   Ave. 
Two-story   brick  store  and  flat. 
Owner — J.   A.   McDonald,    Danville,   Cal. 
Architect — None. 
Contractor — Randolph      Hook,      Walnut 

Creek,  Cal. 


Contract   Awarded. 

FLATS  Cost,   $16,000 

SACRAMENTO,    Cal.     2516    M   Street. 
Two-story    frame    flat    building     (4    4- 

room    flats). 
Owner — Miss    M.    G.    Cousins,    601  »4    K 

St.,    Sacramento. 
Architect — None. 
Contractor — G.    E.    Harvey,    2212    T    St., 

Sacramento. 


Contract    Awarded. 

FLATS  Cost,    $10,000 

SACRAMENTO,   Cal.      1620   S   Street. 

Two-story  frame  flats  (4  4-room  flats 
and    garage). 

Owner — John  Stassl,  1620  S  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — M.  A.  Fratis,  1728  S  St., 
Sacramento. 


GARAGES 


Contract   Awarded. 

GARAGE  Cost,    $14,900 

SAN  FRANCISCO.  E  Valencia  90  S 
21st    Street. 

One-story  and  basement  reinforced 
concrete    garage. 

Owner— Judge  Matt  I.  Sullivan,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Architect — None. 

Supt.  of  Construction — J.  C.  Bateman 
2303  Bush  St..  San  Francisco. 

Contract  Awarded. 

GARAGE  Cost,    $18,000 

SAN  FRANCISCO.      W   Divisadera   50   S- 

Bush   Street. 
Two-story  concrete  public  garage. 
Owner — Divisadero  Street   Invst.   Co. 
Architect — Pl.ins  by  Owner. 
Contractor — American  Concrete  Co.,  785 

Market  St.,  .San  Francisco. 


Completing  Plans. 

GARAGE  AND   STORE  Cost,   $18,000 

OILROY,    Santa    Clara   Co.,    Cal. 
One-story     and     mezzanine     reinforced 

concrete    public    garage    and    store 

building    80x120. 
Owner — Mrs.   A.  Ellis,  Gllroy. 
Architect— W.    H.   Weeks,   369    Pine   St., 

San   Eranclsco. 


Contractor    Taking   Sub-Figures. 

GARAGE  Cost,    $50,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  Cali- 
fornia Street. 

Two-story  reinforced  concrete  garage. 
76x100. 

Owner — Dr.    P.   A.   McCan.    Stockton. 

.Architect  <6  Contractor — Davis-Heller- 
Pearce    Co.,    Delta    Bldg..    Stockton. 


GOVERNMENT    WORK    AND 
SUPPLIES 


WASHINGTON,  D.  C— Appropriation 
of  $4,000,000  for  dry  dock  at  Mare 
Island  Navy  Yard,  has  been  recom- 
ni'^nded  by  Theo.  Roosevelt,  assistant 
secretary  of  the  Navv,  and  .Admiral 
Gregory,  Chief  of  the  Bureau  of  Yards 
and    Docks. 


SAN  FRANCISCO— Until  May  4,  10 
A.  M.,  bids  will  be  received  by  Quarter, 
master  Supply  Officer,  Fort  Mason,  for 
furnishing  and  delivering  under  Cir- 
cular 22-67,  lubricating  oils;  12,700  cup 
errease;  laundry  marking  tags;  machine 
bolts;  flashlight  batteries;  250  lbs. 
wliite  zinc  paint,   etc. 

.Tl'NRAU,  Alaska— Until  Mav  1.  10  A. 
M..  bids  will  be  received  by  U.  S. 
Piroau  of  Public  Roads.  Dept.  of  Agri- 
culture, Goldstein  Bldg..  to  construct 
Kitchikan-Ward's  cover  road  in  Ton- 
gass  National  Forest,  2.36  miles  long, 
involving     10. 7S     acres     clearing;     5.29 
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grubbing;  18,472  cu.  yda.  rock  excava- 
tion; 15,271  cu.  vds.  common  excava- 
tion; 775  lin.  ft.  log  culverts;  3484  cu. 
vds.  gravel  or  crushed  rock  surfacing. 
iiiiS    lin.    ft.    trestle    decking. 

Separate  bids,  same  date,  to  construct 
7  miles  of  Glacier  highway.  Tee  Har- 
bor section  in  Tongass  National  Forest, 
involviner  33.95  acres  of  clearing;  17.50 
acres  grubbing;  11,721  cu.  yds.  rock 
e.xcavation;  45,272  cu.  yds.  common  ex- 
cavation; 1420  lin.  ft.  log  culverts:  5200 
lin.  ft.  corduroy:  684  lin.  ft.  trestle 
decking.  Spec,  on  file  in  Room  316. 
PostofRce    Bldg.,    Portland,    Ore. 


WASHINGTON,  D.  C — Otis  Elevator 
Co.,  at  $3370,  awarded  contract  by  Su- 
pervising Architect,  Treasuury  Dept., 
to  iristall  elevator  in  Sacramento  post- 
office ;    time   for    completion,    50    days. 


WASHINGTON.  D.  C.  — Turner  Co.. 
272  Natoma  St..  San  Francisco,  has  been 
awarded  the  contract  for  the  mechan- 
ical equipment  for  nineteen  reinforced 
concrete  hospital  buildings  to  be 
erected  at  the  U.  S  Veterans  Hospital 
in  Palo  Alto.  Santa  Clara  County.  Cal- 
ifornia.    Contract   price,   $292,400. 

WASHINGTON,  D.  C. — Following  is 
complete  list  of  bids  received  by  Bu- 
rt;au  of  Yards  and  Docks,  Navy  Depart- 
ment, under  Spec.  No.  4610,  for  elec- 
trical distributing  system  for  the  naval 
base  San  Diegu,  Calif.: 

a  K.  Engineering  Co.,  449  W  42nd 
St  New  York  City,  $41,900;  time  speci- 
fied. 

Mack  &  Mack,  103  Park  Ave.,  New 
York    Citv,    $52,777;    90    days. 

Buitp  Electrical  Equipment  Co.,  530 
Folsom    .'^t..    San    Francisco.    $37,568;    90 

Vepaire-McKenhv  Co.,  589  Howard 
St,    San    Francisco.    $48,800;    90    days. 

•^rlohe  Electrical  Works,  1939  Mission 
St..    San    Francisco,    $35,962:    90    days. 

Southern  Electric  Co.,  866  3rd  St.,  San 
Diego,   $48,617;   90   days. 

T'.icf-Moss  Electric  Co.,  1963  Santee 
St..    I>o.s    Angeles.    $37,790;    90    daya. 

Newberry  Electric  Corp.,  724  Olive 
St.,  I.os   Angeles,   $49,000;   90   days. 

W  A.  McNally  &  Co.,  106  AVest  Colo- 
rado St..  Pasadena,  Calif.,  $34,400;  90 
days. 

WASHINGTON,  D.  C. — Bids  are  be- 
ing received  by  the  Bureau  of  Supplies 
nnil  .\rcounts.  Navy  Department,  for 
furnishing  and  delivering  supplies  to 
X.ivy  Yards  as  follows;  date  for  open- 
ing bids  as  noted  at  end  of  each  para- 
.srraph: 

Schedule  S.'.RS.  eastern  and  western 
vnrds.  12  engine  lathes  and  12  combina- 
tion  drill   cuttfrs   and   grinders.   May   3. 

Schfd.  9.S=i8,  Mare  Island.  20,00<t 
pounds  shftt  lead:   May  9. 

••^ched.  9589.  Mare  Island.  18,600 
Bleel    bolts   and   nuts;   May  9. 

Sched.  9593,  for  Mare  Island  and 
I'uget  Sound.  700  doz  corn  brooms, 
and  for  Mare  Island.  500  doz.  do;Mny  16 

Sf-hcd.  9597.  for  Mare  Inland,  11.250 
ft.  leather  bolting;  May  16. 

W.NSHINGTON.  D.  C. — Following  Is 
complete  list  of  bids  received  by  Bu- 
reau of  Yards  and  Docks,  Navy  Depart- 
m<-nt.  under  Spec.  No.  4606.  for  con- 
Btructliig  roads  and  walks  at  the  naval 
hospital    banc,    San    Diego,    Calif.: 

R.  II.  Travero,  3141  Arcade  Bldg..  Se- 
attle.   Wash.    $40, 34V:    70    days. 

David  II.  nv.in.  1615  Fern  St.,  San 
Dl»*g'>.    Cnllf,    $51,920.6";    75    days. 

Wrltfht  «•  Ix.ran,  345  Sprockels  Bldg., 
San  Diego,  Calif.,  140,000;  time  as  8p«ol  • 
fled. 

.John  TCnKebo.tfirn.  205  McNolso  Bldg, 
San    DlPKo.    C.ilif.    $16.964. 51;    90    days. 

n.  W.  Cu»hin«.  2005  oosevell  Ave, 
Itlfhmond    rallf.,    $34,062  50;    75   days. 

Ulloy  Sc  Peterson.  3044  Goldsmith 
Ave.  I.oina  p. .rial,  Cnllf.,  $39,000;  7B 
doys. 

WASIIIN''.'!  ""■  H  C  — Wright  & 
Doran,  Ji  'i  P.ldg  .  San   Diego. 

Cnllf..   at  ard.-d   contr.'ict   bv 

Murcnii    .1  -'imI      DockM.     Navy 

Drpt  ,  lo  conntijcl  Klin  shed  (only) 
nt  San  Db  go  Naval  bimo,  i  nder  Spec. 
4670;  tlm«  fur  ooTnplillon.  210  days. 
J'.lds  were  asked  to  (onstruct  gun  shed 
rtlul    ^l■lbl' 


WASHINGTON,  D.  C. — Otis  Elevator 
Co.,  810  iSth  St.,  Washington,  D.  C, 
at  $33,477,  awarded  contract  under 
Spec.  4507  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  to  install 
passenger  elevator  in  hospital  at  Naval 
baoe,  San  Diego;  time  for  comiiletion, 
!'0   days. 


WASHINGTON,  D.  C— Following  is  a 
list  of  projects  for  which  plans  are 
being  prepared  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  of  in- 
terest   to    Pacific   Coast   contractors: 

Specification  4455,  Puget  Sound,  re- 
pairs to  roof,  building  84. 

Spec.  4519,  marine  barracks.  Mare 
Island,    installation    of    toilet    fixtures. 

Spec.  4548,  Pearl  Harbor,  turbo  alter- 
nator. 

Spec.  4566,  Pearl  Harbor,  5  buildings 
lor   torpedo  and  ammunition  storage. 

Spec.  4567,  Pearl  Harbor,  mine  stor- 
age building,  ammunition  depot. 

Spec.    4575,   Pearl   Harbor,   roads. 

Spec.  4581,  San  Diego,  Calif.,  hangar 
and   oil  storehouse. 

Spec.  45S2.  San  Diego,  Calif.,  quarter- 
master  guardhouse   and   shops. 

Spec.  4591,  I'earl  Harbor,  quay  wall 
and  piers. 

Spec.  4593,  marine  barracks.  Mare 
Island,  Calif.,  remodeling  commandant 
quarters. 

Spec.  4601.  marine  barracks,  Mare 
Island,  Calif.,  remodeling  south  half 
of   building   53. 

Spec.  4615,  Astoria,  Ore.,  piers,  bulk- 
heal,    breakwater,    anji    dredging. 

Spec.  4618,  San  Diego,  one-story 
storehouse. 

Spec.  4624,  San  Diego,  Calif.,  mooring 
dolphins   and    timber   piers. 

Kequcsis  for  plans  or  further  infor- 
mation on  these  projects  will  not  be 
available  until  same  are  ready  for  bids. 


WASHINGTON,  D.  C— Mahony  Bros., 
Flood  Bldg.,  San  Francisco,  have  been 
awarded  the  general  contract  for  the 
construction  of  nineteen  reinforced 
concrete  buildings  at  the  U.  S.  Veterans 
Hcdpital  at  Palo  Alto,  on  their  bid  of 
$S61,9H9. 


WA«<HlVnTOy.    D 


r.     Miller   Kddle- 
■1r     San   Dl«»xo,  at 
by    llcronu    of 
iiept..    under 
.s  ''oiii   nht  d  and 

gHniu«'  ul  Pu.iii  Luma,  Calif.;   timr   for 
completion,    60    day*. 


WASHINGTON,  D.  C.  —  Following 
bids  received  by  Bureau  Of  Yards  and 
l-><;cks.  Navy  Department,  under  Spec. 
1077,  for  extension  to  building  368,  for 
ordnance  storage  at  the  navy  yard, 
Puget   Sound,    Wash.: 

Item  (1)  entire  work  complete;  (2) 
deduct  for  omitting  me/.zanlne  lloor  in 
inner  ailse;  (3)  furnishing  and  erect- 
ing structural  steel  work  only  on 
foundations  furnished  and  installed  by 
the    government. 

W.  F.  Martens,  112  Outler  Bldg., 
P.ochebter.  N.  Y.,  ^em  (1)  $71,500,  200 
(lays;  (2)  $15,000,  20  days;  (8)  $31,692, 
16<i   days. 

.1.  U.  Murphy,  3144  Arcado  Bldg., 
Siattle,  Wash.,  Item  ll)  $77,000,  160 
days;    (2)    $3958;    (3)    $40,287,    120    days. 

K.  G.  Peters,  608  Mutual  Life  Bldg., 
Seattle,  Wash.,  item  (1)  $83,2ou,  180 
d.iys;    (2)    $11,250,    10   days;    (3)    $43,250. 

A.  W  Qulst  Co..  311  Hogo  Bldg., 
Seattle.  Wash.,  Item  (1)  $67,454,  180 
days;    (2)    $12,929;    (3)    $39,960. 

('.  L.  Graves,  Davt-nport  Hotel,  Seat- 
tle,  WHSh.,  Item   (3)   $35,."i30,   150  days. 

W.  T.  Butler,  627  Conlral  Bldg.,  Seat- 
tle, Wavh..  Item  (1)  $69,660.  180  days; 
nltorniite.  $67,660,  210  days;  (2)  $9,740, 
1  day,  alternate,  $9,100,  1  day;  (8)  $84.- 
700,  no  dayM,  alturnulo,  $31,600,  170 
days. 

.1.  A.  McKachern  Co.,  662  Coleman 
Hl.JK..  .Seattle.  Wash.,  Item  (1)  $75,900. 
17;.    dayf;    (2)    $11,000,    170    days. 

I.iiker  &  Wood,  Bremerton,  Wash., 
It<in  (1)  $6i*,7S8,  18U  days;  (2)  $12,876; 
(3)   $36,4.13,   160  days. 

.Mill,  r  MroH.,  221  Hurwell  Ave.,  Brem- 
en )n,  Wusih.,  Item  (1)  |70,400,  180 
days.  (2)  160,100,  166  days;  (8)  $38,112, 
l.'.O  days. 

C.  F.  .Martin.  206  Hoabourd  Bldg.. 
^eullb.  WiiMh..  Item  (1)  $60,313.  178 
dnyn;  (2)  $9,918.13,  179  days;  Cl)  $30,- 
213.18.    I7'J   days. 

HoundM-Cllat  Co.,  Inc.,  404  Walker 
r.ldg..  Seattle.  Wash.,  Itrm  <1)  $72,000. 
180  diiy.N.  (2)  tl2.406;  (8)  $87,600,  130 
days. 


WASHINGTON,  D.  C. — The  following 
construction  work  at  Army  posts  has 
been  authorized,  and  bids  will  shortly 
be  requested  by  the  constructing  quar- 
termaster in  charge: 

Oahu,  H.  T.,  construction  of  6  steel 
hangars  at  coast  defenses  of  Oahu,  H. 
T. 

Presidio  of  San  Francisco,  extension 
lo  motor  transport  school. 

Benicia  Arsenal,  repairs  to  store- 
house. 


FORT  MASON,  Cal.— The  following 
bids  were  received  on  April  24th,  by 
the  Constructing  Quartermaster  at 
Fort  ;Mason,  for  constructing  an  in- 
firmary, including  all  utilities,  ai 
Benicia  Arsenal,  Benicia,  Calif.: 
Sugarman   Construction   Co.,   Des 

Moines.    Iowa    $18,000 

Fletcher   &    Warren    21,550 

Robert    Trost,   S.    F 22,989 

David    Paganini,    Vallejo 28,845 

Union    Constr.    Co 32,450 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Owner  Taking  Figures  For  Brick  and 
Concrete   Work. 

CLUB  BLDG.  Cost,  $250,000 

SAN  F};ANCISCO.  S  Post  Street  W  of 
Mason. 

Six-story  and  basement  Class  A  club 
building. 

Owner — R.  S.  Browne.  68  Post  St..  San 
Francisco. 

Lessee — Union  Le.igue  Club,  John  L. 
McNab.   I'resider. t. 

Architect — T.   Paterscn    Ross,    310   Cali- 
fornia St.,  San  Francisco. 
Steel    awarded   to   The   Western   Iron 

Works.  141   Beale  St. 

Plans   Being   I'repared. 

AUDITORIUM  Cost,    $1,250,000 

LOS  ANGELES,  Cal.  Jefferson  and 
Royal  Streets. 

Class  A  steel  frame  and  brick  Shrine 
Auditorium. 

Owner — Al  Malailiab  Temple  of  Mystic 
Shrine. 

\rchiteci.s — John  r.  Au.viin,  Baker-Det- 
wiler  Bldg..  Los  .\ngeles.  A.  M. 
Edelman,  724  H  W.  llellman  Bldg., 
Associated  and  G.  Albert  L<ans- 
burgh.  709  Mission  St.,  San  Fran- 
cisco. Consulting  Architect. 

Commissioned    to    Prepare    Plans. 
LODGE    BUILDING  Cost,    $260,000 

SANTA   ROSA,   Sonoma  Co.,   Cal.     A   St. 

between   4th  and  6th  Sts. 
Three-story    reinforced    concrete    lodge 

building. 
Owner — Santa   Rosa  Lodge  of  Elks. 
Architect — She.T  &  Shea,  Chronicle  Bldg 

San    Francisco. 


Pl.^ns  to  be  Prepared. 

BUILDING  Cost.   $1,000,000 

SAN  FHANCISCO.  N  Post  bet.  Powell 
and  Mason  Sts. 

Seven  to  ten-story  cla»s  A  store  and 
club  building  90-9x137-6  (about  100 
hotel  rooms,  gymnasium,  etc.) 

Owner — l-^lks   Club. 

.\rchltcct — .Not   selected. 

VALLE.IO,  Solano  Co.,  Cal. — Samoset 
Tribe  No.  22,  I.  O.  Kedmen.  at  a  recent 
meeting  decided  to  erect  $60,000  lodge 
ball  in  buHlness  section  of  the  city. 
A  bulldInK  cominittte  will  bo  appointed 
in    the    linim  <ll.ile    future. 


HOSPITALS 


(Jeiieral    ('.iitin.  t    Awarded. 
IIOSPIT..!.    l!..l>i;.S.  cost.    1861,969 

l'AIX>  ALTO,  s.iiiia  Clara  Co.  r"al. 
(Iroup  of   19    icliiforoed  ooncioto  hospl- 

tnl   bulldingH, 
O^ntT — United    State*    Oovernment. 
I  Ions  bv  Ownir. 
Contrnctnr — Mahony  Bron..  Flood  Bldg.. 

Ran   FranclHCO 

Conlracl   Awarded.  ..„.,- 

ALTKRATIONS  Cost.    $12,657 

NKAR   SAN    LKANDBO. 

Uouao-inovlnn.  underpinning,  concrete 
f«.undnllon"».  etc.,  and  concrete  oil 
tank  foi  I  ho  Alameda  County  Ho»- 
plUI. 
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Owner — Alameda  County,  Geo.  E.  Gross, 

Clerk. 
Architect — H.    H.    Meyers,    Kohl    Bldg.. 

San   Francisco. 
Contractor — E.    T.    Leiter    &    Son,    Call 

Bldg.,   San    Francisco. 
Other  bids  received  were  as   follows: 

F.  W.  Maurice,  Oakland $15,088 

Western  Constr.  Co 16,010 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — The  Board  of  Supervisors  of  San 
Mateo  County  have  awarded  a  con- 
tract to  .T.  F.  McGowan  Co.,  150  A  St., 
San  Mateo,  at  $27,5C2,  for  the  comple- 
ting of  the  sleam  heating,  ventilation, 
steam  boiler  plant  and  refrigeration 
now  being  erected  at  Beresford,  in  San 
Mateo  County,  in  accordance  with  the 
plans  and  specifications  prepared  by 
Will  H.  Toepke,  architect,  942  Market 
St.,    San    Franci.sco. 


OAKLAND,  Cal.— Until  May  22,  10 
a.  m.  bids  will  be  received  by  Geo. 
E.  Gross,  county  clerk,  to  furnish  and 
install  certain  equipment  in  Alameda 
County  Hospital,  consisting  of  tables, 
etc.  .See  call  for  biclH  nnder  official 
propoHnI  nection  In  this  Issne. 


OAKLAND,  Cal. — As  previously  re- 
ported bids  will  be  received  by  Geo. 
E.  Gross,  county  clerk,  to  construct 
hollow  tile  laundry  and  power  house 
building  at  county  hospital  near  San 
Leandro.  Henry  H.  Meyers,  Kohl  Bldg., 
San  Francisco,  architect.  Sec  onll  for 
bids  nnder  ofiloial  proposal  section  in 
thin    iHSiic. 


HOTELS 


Purchasing   Materials. 

HOTEL  Cost.    $150,000 

RICHARDSON    SPRINGS,     near    Chico. 

Butte  Co.,  Cal. 
Five-story    reinforced     concrete     hofti 

and  frame  co-tages. 
Owner — Lee    Richardson,    Premi.=!es. 
Architect — Clay    N.    Furnell.    1st    Svks. 

Bank    Bldg.,    Oakland. 
The   foundation    is   now    being   put   in 
and  material-s,  such  as  reinforcing  and 
structural   steel  and  cement,  are   being 
I)urchased. 

Many  of  the  cottages  are  near  com- 
pletion. Bids  are  wanted  for  painting, 
plumbing    and    electrical    fixtures. 


PO^YER  PLANTS 


SEK     ST.\TK     W.'^.TER     COMMISSION 
APPLICATIONS       ANI>       PERMITS      IX 

THIS  issrE. 


TO    BUILD    SVin-STATION 

VENICE,  Cal. — Southern  California 
Edison  Co.,  W.  F.  Nordholt,  district 
manager,  is  planning  the  erection  of  a 
concrete  sub-station  at  Virginia  and 
Venezia  Aves.,  and  has  applied  to  city 
for  an  amendment  to  zoning  ordinance 
to  designate  a  %-acre  at  that  point  an 
industrial    area. 


PUBLIC  BUILDINGS 


Contract   Awarded. 

ADDITION  Cost,    $28, .=.92 

PALO    ALTO.    Santa    Clara    Co.,    Cal. 

One-story  reinforced  concrete  addition 
to    library. 

Owner — City   of    Palo   Alto. 

Architect — Birge  M.  Clark,  Palo  Alto. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison  St.,    San   Francisco. 


CHICO,  Butte  Co.,  Cal.— Library 
Trustees.  Laura  A.  Sawyers,  secretary, 
rejects  bids  to  pnint  and  tint  Interior 
walls  and  ceilings  of  public  library  and 
work    will    be   done    by    day    labor. 

LOS  BANGS,  Merced  Co.,  Cal. — Pntll 
May  S,  8  P.  M.,  bids  will  be  received 
by"  Searcy  D.  McPhail,  city  clerk,  to 
remove  exterior  plastering  on  Library 
building:  and  replace  with  cement  plas- 
ter on  metal  lath.  Spec,  may  be  had 
from  city  clerk. 


FREJffNO,  Fresno  Co.,  Cal. — Architects 
E.  Mathewt-on  &  Coates  and  Architects 
Glasfs  &  Butner  of  Fresno  have  been 
eonsuUed  by  County  Supervisors  re- 
garding the  relative  merits  of  a  wing 
or  a  separate  building  for  proposed 
addition  to  County  Court  House  to  be 
occupied  by  forty-five  otlices  now  ia 
rented  quarters.  The  building  will 
probably  be  four-story,  123  ft.  frontage. 
Suggestions  will  be  'eceived  from 
local  .architects  prior  to  plans  being 
ordered. 

CHJCO,  Butte  Co.,  Cal. — H.  D.  Sor- 
rell,  Chico,  at  $524,  awarded  contract 
by  BidweU  Park  and  Playground  Com- 
mission, for  plumbing  work  in  new 
bath  house  at  Five  Mile  dam.  Nichols 
Hardware    Co.,    Chico,    bid    $644. 

VISALIA,  Tulare  Co.,  Cal. — Until 
May  10,  2  P.  M.,  bids  will  be  received 
by  Geo.  R.  Prestidge,  county  clerk,  to 
construct  one-story  comfort  station  in 
Mooney  Park,  Visalia.  I'lans  on  file 
in    ofllce   of  clerk. 


RESIDENCES 


Segregated   Figures   Being  Taken. 
RESIDENCE  Cost,   $12,000 

OAKLAND.     Ashlawn  Ave. 
Two-story    frame    residence. 
Owner — Dr.  H.  J.  Samuels,  Dalziel  Bldg 

Oakland. 
Architect — A.    Merrill    Bowser,    Hearst 

Bldg.,   San   Francisco. 
Work    will    be    started    Monday. 


Contract  Awarded. 

DWELLING  Cost,  $11,000 

P.ERKELEY.      763  Alvarado  Road. 

Two-story    7-room    frame    dwelling. 

Owner — Mrs.  W.  W.  Douglas,  2642  Rus- 
sell  St.,   Berkeley. 

Architect — Harris  Osborn,  Hearst  Bldg., 
San   Francisco. 

Contractor — Haurl  &  Wierk,  822  56th 
St.,  Oakland. 


Preliminary  Plans  Being  Prepared. 
RESIDENCE  Cost,   $15,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story  frame  and  plaster  residence 

(Italian   Style). 
Owner— Edw.  L.  Dial,  Kohl  Bldg..  S.  F. 
Architect  —  C.  A.   Tantau.   251   Kearny 

St.,  San  Francisco. 


Segregated   B'igures   Being   Taken. 
l^ESIDENCE  Cost,    $15,000 

OAKLAND.     Crocker  Oaks. 
Two-story     and     basement    frame    and 

stucco    residence. 
Owner— Irving    Magnes,    104     Pala    St., 

Oakland. 
Architect — A.     Merrill    Bowser,    Hearst 

Bldg.,   San    Francisco. 
Work  will  be  started  Monday. 


Contracts   Awarded. 

RESIDENCE  Cost,    $15,000 

PALO  ALTO,  Santa  Clara  Co.,  Gal. 
University    Avenue. 

Two-story  and  basement  frame  and 
plaster  9-room  residence  and  sep- 
arate  garage    (Spanish    style). 

Owner — Geo.   M.    Perlne. 

Architect — C.  A.  Muessdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

(General  Contract  to  D.  K.  &  L.  D. 
Frasier,  180  Jessie  St.,  San  Fran- 
cisco,   $16,877. 

Piuinbins  .-ind  Gas  Pitting  to  C.  A. 
Christenscn  &  A.  C.  .-Vnderson,  Palo 
Alto.    $1985. 


l^lans   Being   Figured. 

RESIDENCE  Cost,   $10,000 

M'ATSONVILLE.  Santa  Cruz  Co.,  Cal. 
One-story  frame  and  plaster  residence 
Owner— Dr.  George  Herbert. 
.\rchitect— Geo.  E.  McCrea,  369  Pine  St., 
San  Francisco. 
Figures  are  being  taken  for  a  gen- 
eral contract. 


Contract    Awarded. 

5S?,y^^^^'<^K^  <^^ost.   $15,780 

FRESNO,  Cal.     Rear  V6  of  Lots  17  to  22 

Blk    28. 
Two    frame    and    stucco    residences 
O-vnor — Wong  Lena   and  Lee   Tov 
Architects  —  Glass    &    Butner.    Rowell 

Bldg,.  Fresno. 
Contractor— Fisher  &-  McNuIty,  Fresno, 


Figures   to   be  Taken   Next   Week. 
RESIDE-NCB  Cost,    $12,000 

CARMEL,   Monterey  Co.,   Cal. 
Two-story    frame    residence. 
Owner — Herman  A.  Spoehr. 
Architect — Geo.  E.  McCrea,  369  Pine  St., 
S"an    Francisco. 


l'lan.«  Completed  . 

DWELLING  Co.st,   !^10,000 

SAN     FPANCJSCO.     i:     Twenty-seventh 

AvT-.   175  .V  Geary  St. 
T>vo-.story  and    basement   frame  dw!g. 
Owner — C.    A.    Schneider.    62    Lynch    St.. 

San  Franci.sco. 


(^"ontraclor  Taking  Sub-Figures. 
RESIDENCE  Cost.     $90,000 

SA.N'TA   BARBARA.  Cal. 
Two-story     hollow     tile     residence     (12 

rooms  and  5  bathioom.s). 
Ov.ner — Mrs.  K.  C.  Strong. 
Architect — Johnson,  Kauffman  &  Coate, 

607  Union  Bank  Bldg.,  Los  Angtle.s 
Coi. tractor  —  Snook    &    Kenyon.    Santa 

Barbara,  Calif. 


Contract  Awarded. 

RESIDE.XCE  Cost,  $15,000 

SAN  Fi'.ANCISCO.  15th  Ave.  near  Bal- 
boa. 

Two-story  frame  and  plaster  residence. 

Owner — Dr.   Murphy. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery  St.,    San    Francisco. 

Contractor — Elmer  Carlson,  ISO  Jessie 
St.,    San    Francisco. 


Contract   Awarded. 

RESIDENCES  Cost,  $3500  each 

SAN  FRANCISCO.  S  Flood  Ave.  85  to 
475   W  Forester  St. 

Fourteen  1-story  and  basement  frame 
residences. 

Om  ner — Moneta  Investment  Co.,  233  Pa- 
cific   Bldg.,   San    Francisco. 

Architect — None. 

Contractor — Jas.  Arnott  &  Son,  235 
Granville   Ave.,   San    Francisco. 

Contract  Awarded. 

RESIDENCE  Cost,     $11,705 

I'lEDMO.^T,    Alameda    Co.,    Cal. 

Two-story    frame    residence. 

Owner- M.  E.  Kibbe,  1S05  Fruitvale 
Oakland. 

Architect — Miss  Julia  Morgan,  Mer- 
chants'   Exchange    Bldg.,    S.    F. 

Contractor — E.  Tranmal,  4 S3  Crescent 
St.,   Oakland. 


Contract  Awarded. 

P-E.«;iDENCE  Cost.    $17,386 

BLRKELEY,  Alameda  Co.,  Cal.     Clare- 

mont   District. 
Two-story  frame  and  plaster  residence. 
Architect— Chas.      W.     .McCall,     Central 

Bank  Bldg.,  Oakland. 
Contra.-;tor  —   Walter     Murch,     Federal 

Realty  Bldg..   Oakland. 


Plans   Being     Prepared. 

RESIDENCE  Cost,    $12,000 

BERKELEY.      Tunnel    Road. 

Tv  0-story  frame  and  plaster  resi- 
dence   (8   rooms). 

Owner— AV.  H  Farley,  314S  College 
Ave.,    Berkeley. 

Architect— W.  H.  Ratcliff,  Jr.,  First  Na- 
tional   Bank    Bldg.,    Berkeley. 


Contract    Awarded   on    Cost-Plus   Basis. 
RESIDENCE  Cost,    $20,000 

LOS    GATOS.    Santa    Clara    Co.,    Cal. 
Two-story   frame  and  plaster  residence 

(11    rooms  and   separate   garage) 
Owner — Louis    Bruce. 
Architect— Henry    C.    Smith,    Humboldt 

Bank    Bldg.,   San    Francisco. 
Contractor — Monson    Bros.,    251    Kearny 

St.,   San   Francisco. 

To  he  Done  by  Day's  work. 
DUELL.'NG  Cost.   $19,500 

PLinvELEY,     .A.lamcda    Co..    Cal.       No 

2931   Avalon  Avenue. 
Two-story   lO-rooni    frann-   dwelling. 
Owner— F.    E.    Allen.    iTlS    Ilegent    St. 

Berkeley. 

Owner    Taking    Figures— To    be     Done 
by    Day's       Work. 

.ADDITION  Cost,   $12,000 

LOS    ALTOS,     Santa     Clara    Co.,     Cal. 

Near  Los  Altos. 
Add    1-story    to    present    1-story    frame 

residence   and   remodel   same. 
Owner — H.    G.    Stelling. 
.Vrohiteot— -Wolfe    &    Higgins,    Auzerai? 

]31<3g.,  San  Joae. 
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Owner  Taking   Figures. 

RESIDRNCE  Cost,    110,000 

SAX      JOSE,      Santa      Clara      Co.,      Cal. 

Fremont    near    The    Alameda. 
One-story   frame   8-room   residence  and 

garage)    hot    air    furnace    and    tile 

roof). 
Owner — T.    Maderis. 
Architect — AVolfe    ic    Higgins,    Auzerals 

Bldg..   San   Jose. 


Owner     Taking    Figures — To     be    Done 

by    Day'e    Work. 
RESIDEXCE  Cost.    $9,000 

SAX    JOSE.    Santa   Clara   Co.,    Cal. 
One-story   frame   6-room   residence   and 

garage. 
Owner — Oulseppi    Aiello,    259    Race    St., 

San    Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

F.ldg..    San    Jose. 


I  Mans  i3eing  Prepared. 

IcESIDEXCE  Cost,     $ 

S.VX  JOSE.  Santa  Clara  Co.,  Cal.     Han- 

chett   and    Sequoia   Aves. 
Two-story      frame      residence      8-rooms 

(hot   air   furnace). 
Owner — Ralph   Wyckoff. 
Architect — Wyckof    H    White,    Growers 

Bank    Bldg.,    San    Jose. 
Work     will     be    done    by    segregated 
cfintracts. 


c'.->iitracls   Awarded. 

RESIDEXCES  <"f.st.    $2;j.lM)0    each 

SAN    FRAXCISC'O.       E    Scott     St.    71-4. 

108-8    and    142    N    Jackson    and    XE 

Cor.:  SP:  Pacific  Ave.  and  Scott  St.. 

S  Pacific    Ave    31-6   K   Scott   St.   and 

N  Jackson   32-6   E  Scott  St. 
Seven      tv/o-story      frame    aiid      nlaster 

residences. 
Owner — H.    O.    Trowbridge    and    W.    F. 

I'erkins. 
Architect--A1frod  H.  Jacobs,   110  S-uttei 

St.,  San   Francisco. 
«'ontractor- — J.      Harold      Johnson.      18') 

.lesaie  St..  San  Francisco. 


Contract  to  he  Awarded. 

RESIDEXCE  Cost.   $8,998 

SAX  FRAXCISCO.  S  Balboa  W  10th 
Ave. 

Two-story  frame  and  plasted  re.<'idencc 

Owner — P.    J.    Halligan. 

Architect — H.  C.  Bnumann.  2.")1  Kearny 
St.,    San    Francisco. 

f'ortractor — Crcso  St  Trobock,  180  Jes- 
sie   St.,    San   Francisco. 


<'nntr;icl    Awarded. 

RESIDENCE  Cost.    $6,0n0 

SAX    FRAXCTSCO.      Cenry    Street. 

Two-storv  frame  ;in<l  plaster  r  esldencc 

Owner— P.    H.    McCarthy. 

.Archlt'ct — ir.   r.   Ratimann.   2.';i    Kearny 

St..    San    FranclFCO. 
Contractor — Meyer     Prop.,     ?;326     Geary 

St.,    S.in    Francisco. 


Plans    Rf>adv    for    Figures    In    About    a 

Week. 
APARTMENTS  f^ost,    $25,000 

SAN    FRANnSCO.      Twentieth    Avenue 

X    Ceary    Street. 
Two-fltory    frame    apartment    house    (4 

3-.ro<«m  nptH.  and  2-Btory  residence) 
Owner — Virginia    Wilbur. 
\rchlfect — ff.  c.  Baumann.   251    Kearny 

St.,  San   FranclHco. 

Plan^  Rolng  Figured. 

RKSTDKNCE  Cost,    $ 

SAN  FRANCISCO.  Chiirch  between 
23rd    and    24th 

Two-«tory  frame  and  plaster  resi- 
dence. 

Owner — N.    R.    Sl«k. 

Architect — It.  C.  Pauninnn.  251  Kf^nrny 
SI  ,   .S'nn    P'ranrljiro 


KiKur««   to   be   Taken    In    Two    Weeka. 
KKKIIUCNfK  CoHt,    $10,000 

SA.N    JOSIC.   S.mta  Clarn   Co..   Cnl.      The 

Alameda. 
Two-Mtory   frame  renldci.co  and  Karage 

(O'.j'.nlnl    iityli',    rustle    exterior). 
Owner — Herbert    Jones. 
Archltoct — ChiiB.   H.   McKonzle,    '•■•U    ■■' 

San   JoBo  DIdg.,     Snn   Jus« 

pi  Coal.    $«l,000 

.^  \  I    <'0.        Anr.n     Hfroet     h«t. 

•     44lli    and    4Bth    Avei. 


One-story  frame  and  plaster  residence. 

Owner — Geo.    Dublin. 

Architect — H.  C.   Baumann,    251  Kearny 

St..    San    Francisco. 
Contractor — Meyer     Bros.,     5326     Geary 

St.,  San  Francisco. 


Plans    Being    Prepared — Figures    to    be 

Taken   in   Ten  Days. 
RESIDEXCE  Cost.     $10,000 

PIEDMOXT,   Alameda  Co.,   Cal. 
Two-story  frame  aand  plaster  residence 

and  separate  garage  (8  rooms). 
Owner — Christian  Holtum,  Piedmont. 
Architect — J.  C.  Thayer,  Sheldon   Bldg., 

San  Francisco. 


Plans    Being    Prepared. 

RESIDEXCE  Cost,     $8,000 

.SAX  JOSE,  Santa  Clara  Co..  Cal.     Han- 

chett   Park. 
One-storv     frame     residence     (Spanish 

style). 
Owner— Dr.  A.  McMillan. 
.Architect — Chas.   S.   McKenzie,   Bank    of 

San    Jose    Bldg..    San    Jose. 
SPECIFICATION 
Exterior  Finish,   cement  plaster;   Floor 
hardwood;    Heating,    hot  air;      Interior 
Finish,  hardwood;   Roof,  tile. 


Plans    Being    Prepared — Figures    to    be 

Taken    in   Two   Weeks. 
LUIXOALOAV  Cost,     $9,000 

HOLI.ISTER,   San  Benito  Co.,  Cal.     481 

Hawkins    Street. 
OiiC'-story  7-room  bungalow  with  crush. 

ed  granite  roof. 
O'vner — J.   W.    Hawkins. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,    San    Jose. 


SCHOOLS 


Working    Drawings  Being   Prepared. 

BUILDIXG  Cost,    $175,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 

Reinforced  concrete  dining  room  build- 
ing. 

Osvnor — Stanford    University. 

.Architect — Bakewell  &  Brown,  261 
Kearny  St.,   San   Francisco. 

\\  orking  Drawings  Being  Prepared. 

DORMITORY  Cost,    $300,000 

PALO   ALTO,    Santa  Clara   Co..   Cal. 

T\\(i  and  three-story  reinforced  con- 
crete   dormitory    building. 

Owner — Stanford   University. 

Architect — Bakewell  &  Brown.  251 
Kearny    St.,    San    Francisco. 

Commissioned  to  Prepare  Plan.s. 
SCHOOL  Cost.    $250,000 

PASADF:NA.  Los  Angeles  Co..  Cal.     Mc- 

Kinley   School   Site. 
Mrick    (24  room)   school. 
Owner — City  of   Pasadena. 
\rchitect — John   ( '.   Austin,    1125   Rakn- 

Dctwller   Lldg.,   Los   Angeles. 

t'ontract.s    Awarded. 

SCHOOL  Cost.   $ 

O.VKLANl).  Alameda  Co..  Cal.  Unlver- 
sit  High  School  Site  on  Block 
bounded  by  Grove.  Alleen.  Dover 
and    .".Sth    Streets. 

Two  and  three-story  reinforced  con- 
crete  high   school. 

Owner — City  of  Oakland. 

,\rchltect — Construction    Dept.    Oakland 

I{<  ard  of  lOducatlon,  (C.  W.  Dickey) 

Chabot      Hall.     11th     and     Jefferson 

StH.,    Oakland. 

Ml    c-ontPiictH    were    awarded    on    the 

ii,!iin   liid   Mild   including  allurnato  No.   2. 

(;oni>rnl  Work.  Inclndlna  Kxravntlon, 
roiKTili-,  <nr|irntr>.  .Ml«orlliiiifou« 
Iron.  .Sheet  Mrlnl  nnil  IlulK-iip 
ItiMtHiiK  to  U.  W.  LIttlelleld,  357 
U'lli  ,st  .  Oakland,  $353,800  t'.nclud- 
iwu,    iilUrnHtes    2    and    4). 

MrnlliiK  to  Carl  T.  Doell.  467  21at  St.. 
(<;ikliiMd.    $36,300. 

I'liiiiililntt    lo    Carl    T     DooU.    $26,787. 

IMnHlcriiiK  to  T.  D.  Sexinn.  864  Man- 
diitiii.    Oakland.   $28,367. 

I'ninlliiu  lo  K.  ZollnMky,  18"  Jesitlo  St.. 
.S:iii    l-'iiinclnco.    $14,766. 

KIrrlrlrnI  Work  to  M.  K.  Rynn.  Clunle 
llldu  ,    Snn    KraiiclHCo.    $41,274. 

'lilr  lloonnv  to  < Iladdlng-Mcllonn  Co.. 
Crocker  Itldg..  San  Francisco.  $10.- 
ii'.i  J. 

(irnernl  KqalpMent  tr>  Schnebly  A. 
Hontiawser,  601  Jaokvon  St.,  Oak- 
land,   $S8,9B9. 


Plans   Being  Figured — Bids   Close   May 

3,   1922,    11   A.   M. 
SCHOOL  Cost.    $20,000 

SH AFTER.    Kern    Co.,    Cal. 
One-story  4-room  frame  school  building 

and  alter   present   structure. 
Owner — Richland    School    District. 
Architect — J.    M.    Saffell,    924    19th    St., 

Bakersfleld.   Cal. 
Plans  may   be  obtained  from  the  ar- 
chitect. 


Contracts   Awarded. 

SCHOOL  Cost.  $ 

CAMPBELL,  Santa  Clara  Co.,  Cal. 

Certain  work  for  reinforced  concrete 
school. 

Owner  —  Campbell-San  Tomas  Union 
Grammar  School  District. 

Architect — W.  H.  Weeks,  369  Pine  St.. 
San  Francisco. 

Terra  C<ifta  ai;d  Mnsou  AVork  to  P. 
Gardiser,  240  Bellevue  St..  San  Jose, 
(1)    $780;    (2)    $398;    (3)    $120. 

Fiberstone  Floorinsr  to  Hoff  Magnesite 
Co.,  Mon.'idnock  Bldg..  San  Fran- 
cisco, $479. 

Blackboard.s  to  Ruckcr-Fuller  Co..  677 
Mission  St..  San  Francisco,  985  hol- 
low  plate:   $698    slate. 

Lathlnfc  and  PliisterinKT  to  J.  McLeod, 
1246  Golden  Gate  Ave..  S.  F.,  $19,320 

Composition  Roofing  to  Malott  &  I'eter- 
son,  2412  Harrison  St.,  S.  F.  $2055. 
The  tile  roofing  is  still  under  advise- 
ment, the  lowest  bid   was  submitted  by 

the  United  Materials  Co.,  S.  F..  at  $6053. 


Contracts    Awarded. 

.SCHOOLS.  Cost,   $160,000 

MAXTECA.   Sau   J o-iquiii   Co..  Cal. 

Three  one-story  reinforced  concrete 
and    brick    schooi    buildings. 

Owner  —  Manteca  Union  High  School 
District. 

.Architects  —  Davis-Heller-Pearce  Co., 
Delta  Bldg..  Stockton. 

General  Contract  to  Brown  cSr  Stafford. 
Madera.  $125,295  (Steel  lockers  to 
be  used). 

Mechanical  Eaiiipnieut  awarded  to 
Latourretto-Fical  Co.,  2761  Sacra- 
mento Blvd..  .S.acrainento.  $34,075.35. 


Bonds    Voted — To    Ask    Bids    Shortly. 
SCHOOL  Cost,    $50,000 

MOXMOUTH,    Fresno    Co..    Cal. 
One-story  frame  and  stucco  elementary 

school. 
Owner — Monroe   School   District. 
.Vrchitect — Ernest     J.      Kump,      Rowell 

Bldg.,  Fresno,  Calif. 
The  present  grammar  school  build- 
ing will  be  converted  into  a  Junior 
college.  A  manual  training  shop  and 
physical  education  department  will  be 
created  from  the  present  structures  on 
the    grounds. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Pntll  May  17,  7:30  P.  M.,  bids  will  be 
received  by  Board  of  Education  to  con- 
struct a  brick  and  concrete  auditorium 
for  high  school.  Estimated  cost  $100,000. 
Louis  S.  Stone,  Bolding  Building,  Stock- 
ton, Rrchitoct.  Ner  rnll  for  bids  under 
offlrlai    propnini    ncctlon    in    this    Issue. 

MADEKA.  Madera  Co.,  Cal.  -Until 
.May  12,  2.30  I'.  M.,  bids  will  be  received 
by  Chas.  Wtlob,  clerk,  Rlpperdan 
School  District,  to  construct  4-room 
school.  Ernest  .1.  Kutnp.  IU.\vell  Bldg., 
Fresno,  architect.  See  cnll  for  bids 
under  olltclnl  proposal  section  In  this 
IhW    IsNue 


K)(fures  to  be  'J";iken  In  About  Two 
Weeks. 

.SCHOOL  Cost.  $300,000 

RKDWCK)n  CITY.  San  .Mateo  Co..  Cal. 
State    Highway   and    llrondway. 

Three  l-.story  reinforced  eoncrcto  and 
frame  school  luiildings  (main 
bulldlnK,  auditorium  and  gymnas- 
ium). 

(»wner—  Sequoia  Union  High  School 
District. 

Archlleela — Curl  Werner  *  A.  I.  Coffey 
Humboldt  Bank  Bldg.,  San  Fran- 
cllsco. 


LOPI.  Sun  Joaiiuin  Co..  Cal.- Until 
.May  IB.  S  P.  M..  bids  will  bo  received 
by  LodI  tirammar  School  Dl.ntrlct  to 
erect  a  l-«tory  hollow  tllo  school 
building  Geo  C.  .«ellon  .*  Co.  MItnu 
lllilg.  Siieranieiito.  arelilteetM.  ."Jr**  call 
for  bids  under  oIHoInI  proposnl  section 
III   (his  Issue, 
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HOPLAND,  Mendocino  Co.,  Cal.— 
Until  May  4,  8  P.  M.,  bids  will  be 
received  by  F.  H.  Siercli,  clerk.  Hop- 
land  School  District  to  construct  new 
concrete  school  building;  Norman  li. 
Coulter,  46  Kearny  St.,  San  Francisco, 
architect.  See  call  for  kidn  under  ofll- 
eliil    proposal    section    in    this    lunue. 


POPvT  ANGELES,  Wash.— Architect 
Harold  H.  Ginnold,  Arcade  Bldg.,  has 
been  retained  as  school  architect  by 
School  District  No.  1  of  Port  Angeles 
and  will  have  charg-e  of  $100,000  worth 
of  school  improvements  to  be  under- 
taken   this    summer. 

SEATTLE,  Wash.— W.  T.  Butler, 
Central  Bldg-.,  S'eattle,  at  $449, ,500,  low 
l)idder  to  erect  3-story  reinforced  con- 
crete and  brick  "Jas.  A.  Garfield" 
school  at  E  24th  Ave.  and  .Jefferson  St.: 
total  estimated  cost,  $750,000.  F.  A. 
Naramore,    city    school    architect. 


OAKLAND,  Cal. — The  Oakland  Board 
of  Education,  received  the  following- 
bids  on  April  24th,  for  the  general  con- 
tract work  for  tlie  construction  of  a 
one-story  frame  and  stucco  gymnasium- 
auditorium  building  at  the  Garfield 
School.  All  bids  were  taken  under 
advisement- 
Charles    I-.    Trow,     835    38th    St., 

Oakland     $29,000 

M.   E.   Hopper  &   Son 29,375 

A.  J.  McPhee 29,490 

F.   W.   Maurice    29,566 

W.   F.   Littleflld    29,900 

Walter    Murch    29,950 

CAMPBELL,  Santa  Clara  Co.,  Cal. — 
The  Board  of  Trustees  of  the  Campbell- 
San  Tomas  Union  Grammar  School  Dis- 
trict received  the  following  bids  on 
April  28,  for  work  in  connection  with 
the  construction  of  a  reinforced  con- 
crete school  from  plans  prepared  by 
Architect  W.  H.  Weeks,  369  Pine  St., 
San  Francisco.  All  bids  were  taken 
under  advisement  until  Wednesday 
night: 

Terra  Cotta  and  mason  Work 
F.    Gardiser,     240    Bellevue,    San    .lose, 

(1)    $780;    (2)    $398;    (3)    $120. 
Paul    Mossner,    (1)    $990;    (2)    $374;    (3) 

$200. 

Fibrestone     Flooringr 

Huff    Magnesite    Co $479 

Malott   &    Peterson    $598 

Fibrestone    &    Roofing   Co $600 

BInckboardm 
Kucker-Fuller  Co.,   San  Francisco,  $985 

hollow   plate;    $698   slate. 
C.  F.  Weber  Co.,   (1)   01360;   (2)    $1200. 
Latliini;  and   Plastering 

.1.    McLeod    $19,320 

Chas.      Terranova    21,400 

Jas.   F".   Smith    23,000 

A.   Knowles    24,42S 

Tile   Roofing 

United  Materials  Co.,  S.  F $6053 

Gladding-McBean    Co.,    S.    F 6124 

Composition  Rooflng 

Malott  &  Peterson,  S.   F $2055 

H.  C.  Brown,  Oakland 2093 

.lohns-Manville  Co.,   S.   F 2255 

.1.   W.  Bender    2514 


Blectrio  Work 

M.  B.  Ryan,  Clunle  Bldg $2328 

Butte    Eltc.    Ef4ulp.    Co 2905 

Globe   Elec.    Works    2995 

Standard  Elec.  Constr,  Co 8244 

P.    E.   Newbery   Co 3300 

S.  M.  Radelflnger   3260 

Watts   Elec.    Co 2900 

Plumblns 

.1.  E.  O'Mara,  443  Minna     St $3455 

A.    Lettlch     3819 

O.  Aaron    3490 

Heatinir  and   Venttlatiner 
Atlas     Heating     and     Ventilating 

Co.,  72  Freelon  St $3495 

P.    J.    Enright    3840 

C.   Peter.-on  &  Co 3898 

A.   Lettlch    3828 

J.  E.  O'Mara 3990 

Scott  Co 3540 

BnglneerinK  Structure  Co 3975 


SAN  FRANCISCO— Until  May  17, 
bids  will  be  received  by  Board  of 
Public  Works  to  erect  Pacific  Heights 
School  in  north  side  of  Jackson  street 
between  Webster  and  Fillmore.  Bids 
arc  wanted  for  General  construction, 
estimated  cost,  $214,000;  Metal  Furr- 
ine:.  Lathing  and  Plastering  and  Cast 
Ce'^meiit  Work,  $40,000;  Heating  and 
Ventilating,  $18,000;  Plumbing,  $16,000; 
P:iectric  Work,  $12,000.  Plans  by  City 
Architect  John  Reid,  Jr.,  and  may  be 
had  from  Bureau  of  Architecture,  2nd 
floor   City    Hall. 


ELK  GROVE,  Sacramento  Co.,  Cal.— 
Until  May  12,  8  P.  M.  bids  will  be 
received  by  S.  R.  Gage,  clerk.  Elk  Grovo 
Union  High  School  District  for  furnish- 
ing new  high  school  building.  Spec, 
may  he  obtained  from  clerk  at  Elk 
Grove. 


SAN  FRANCISCO— Board  of  Public 
^\  orks  authorized  by  supervisor.s  to 
prepare  plans  to  construct  temporary 
school  buildings  In  Mission  Park  on 
Dolores  between  18th  and  19tb  .Sts., 
for  use  of  the  Mission  High  and  Hum- 
boldt  evening   high   school. 


LONG  BEACH:  Cal.— J.  C.  Bannistc--. 
90."  N.  Mariposa  St.,  Long  Beach,  has 
been  awarded  the  general  contract  on 
accepted  alternates  at  $178,830  for 
erecting  the  Franklin  High  School. 
Long     Beach.  Other     awards     were- 

Hickman  Bros.,  plumb'ng,  $16,086; 
Frank  Davidson,  Fteam  heating,  $11,- 
345;  Baty  Elec.  Co.,  wiring,  $7894;  Al- 
hambra  AV.  P.  *  P.  Co..  painting,  $8000; 
Standard  Elec.  Time  Co..  prograrn 
clocks.  $2590.  John  C.  Austin.  1129 
Bakcr-Dctwiler  Bldg..  and  W.  Horace 
Austin,  222  First  National  Bank  Bldg.. 
Ijong  Beach,  Associate,  are  the  archi- 
tects. 


SAN  FRANCISCO— Following  bids  re- 
ceived by  Board  of  Public  Works  to 
construct  Oral  Deaf  School,  to  be 
erected  on  the  south  side  of  Washing- 
ton St.  between  Franklin  and  Gough: 
General   Construction 

John  Morton,  Balboa  Bldg $42,950 

Louis   J.    Cohn    54,387 

Anderson   &   Ringrose    51,000 

R.    E.    Etherton    Co 50,840 

P.  F.  ReiJly   47.480 

l^.  .T.    Rellly    47,988 


MERIDIAN.  Sutter  Co.,  Cal.— The 
Board  of  Trustees  of  the  Meridian 
Grammar  School  District  received  the 
following  bids  on  April  22nd,  for  the 
construction  of  a  1-story  brick  school 
with  septic  tank  and  drainage  system. 
Plans  were  prepared  by  Architect 
Chester  Cole  of  Chico.  The  contract 
was  awarded  to  Jas.  L.  McLaughlin, 
251  Kearny  St.,  San  Francisco,  on 
Proposition  No.  1,  at  $25,850.  Prop. 
(1)  for  brick  building;  (2)  for  concrete 
building;  (3)  for  hollow  tile  partition; 
(4>  for  wood  shingle  roof  instead  of 
composition  roof;  (5)  omitting  heat- 
ing plants  and  cabinets: 
I.  C.  Evans,  Marvsville,   (1)   $27,139;   (2) 

add  $7.45;    (3)   add  $750;    (4)    deduct 

$102;    (5)    deduct    $900. 
Polk    &    Kerr,    Chico,    (1)    $27,073;    (2) 

$26,3S0;     (3)     $27,426;      (4)     $26,860; 

<h)    $26,193. 
J,     S.     Sampson     Co..     Inc.,     S.     F.,     (1) 

$30,500:     (2)     $31,000;     (3)     $31,000; 

(4)  $30,300;    (5)   $29,700. 

White  &  Shalz.  Chico,  (1)  $27,923;  (2) 
$28,900:  (3)  deduct  $40;  (4)  deduct 
$40:    (5)    deduct    $800. 

(obhv  &  Owsley,  S.  F.,  (1)  $30,770;  (2) 
$30. -160:     (3)     $31,870;     (4)     $30,S70; 

(5)  $29,970. 

A.  A.  Plagge,  Oroville,  (1)  $27,166;  (2) 
$26,788;  (3)  $28,350:  (4)  $27,000; 
(5)   $26,575. 

Campbell  Construction  Co..  Sacramento. 
(1)  $28,470;  (2)  add  $200;  (3)  add 
$350;  (4)  deduct  $225;  (5)  deduct 
$800. 

J.  L,  McLaughlin.  251  Kearny  St.,  San 
Francisco,  (1)  $25,850:  (2)  $27,250: 
(3)  add  $1250;  (A)  deduct  $100;  (5) 
deduct   $850. 

MANTECA,  San  Joaquin  Co.,  Cal.  - 
The  Board  of  Trustees  of  the  Manteca 
ITnion  High  School  District  received 
the  following  liids  on  .-Vpril  24th,  for  the 
con.«trnct  ion  of  ihrt-o  one-story  reia- 
forced  concroto  and  brick  school  l>ui!d- 
ings  from  plans  pr<  pared  bj-  Archi- 
tects Davis-Holler-Pearc<>  Co.  Dolti 
i^ldg-..  Stockton. 

The  two  lowest  bids  for  ih'-  general 
contract  and  for  the  mechanical  equip- 
ment were  taken  under  advisement, 


fjreneral    Contract 

Brown    <fs;    Staftord,    Madera.  ...  $125. 29:- 

(1)    $3000;    (2)    $J500:    ^!)    il.".93. 
.Sh(  phcrd      &    Riley,       /ostmite      Bldg. 

Stockton.    1129,5-19;     (I)     $3080;     (2; 

$.';3e5;    (3)    $1690. 
O.    H.    Chain $131,500 

(1)    $3000;    (2)    $3215;    (3)    $1690. 
V\'.   IJav.singer,  Manteca.  .  .  .    .$  1  31,681.4!i 

)\)    $2764;    (2)    $3475;    (3)    $1690. 
Thorjial    Egeberg    $13 !.»<»(» 

<\)     $2900;    (2)    $ ;    (3;    $1767. 

R.    W.    Moller,   S,    F $132,980 

<l)    «191.'.:    (2)    $3590;    i3)    $1090. 
L.    S.    I'eietz,    .Stockton $133.26) 

(1)$300"J;   (2)   $3100     (?,)   $1690. 

Meebunicnl    5  ;iiuip»«ient 

Latourtette-Fical   Co..   2761   Sacramento 

lilvd.,     Sacrameni.o $33,000 

(1)    $150;    (2)    $1375;    (3)    $1400:    (4) 

$15110. 
I-;.    L.    G:iekow,    647    E-Main    St,    Stock- 
ton      $40,937 

(1)    $150;    (2)    $485;    (3)    $1300;    (4> 

XI  993. 
iVliller-Hay-S  Co..  Siocklon  .  .  .    .  .  *41..''i" 

(i)    $150;    (2)    $1000;    <S>    $12r>f*;    (4) 

$ . 


SA.V  FRANCISCO — Board  of  Educa- 
tion approves  plans  submitted  by  City 
Architect  John  Reid,  Jr.,  for  proposed 
Andrew  Jackson  school  and  additions 
(annex)  to  'i'erba  Buena  school.  Bids 
tor  these  projects  will  be  asked  by 
Board  of  Public  Works  In  the  im- 
mediate   future. 


STORES  AND  OFFICES 


Contract    Awarded. 

CONCRETE  BUILDING     Cost,  $19,635.25 

OAKLAND.  Alameda  Co..  Cal.  Six- 
teenth  near  Broadway. 

Two-story  reinforced  concrete  building 

Owner — F.   F.   Porter. 

Architect  —  Chas.  \V.  Mc'^all,  Central 
Bldg.,    Oakland. 

Contractors — A.  W.  Paulson  and  T.  A. 
Marini.  64  Portola  St,.  San  Fran- 
cisco. 


Contract   Awarded. 

BUILDING 

SAN  FRANCISCO. 

Two-story      frame 

locker  rooms. 
Owner — Pacific     Tel.     &     Tel.     Co.. 

Grant  Ave.,  San   Francisco. 
.\rchitect — Engineering  Dept.  of  owner, 

333    Grant   Ave.,    San   Francisco. 
Contractor — Monson   Bros..    251    Kearny 

St.,    San    Francisco. 


Cost,   $19,000 
4  50  5th  Ave. 
dining     room     and 

333 


IJi'-ls   Opened. 

STOKE   BUILDING  Cost,   $ 

OAKLAND,  Alameda  Co.,  Cal.      17th  St. 

and  Broadway. 
One-story   mezzanine  and   basement  re- 
inforced   concrete    store    building. 
Owner — Columbia   Outfitting  Co. 
.Nrcliiteci — Mel.     I.     Schwartz,     Nevada 

Bank  Bldg.,  San  Francisco. 
Cross   &   Trobock,   180   Jessie   St.. 

St..  S'an  Francisco    $20,288 

A 1  f red  H.  Vogt.  S.  F 20,543 

Cabill  Bros.,  S.  F 21.100 

Mcintosh    Bros.,    S.    F 22,500 

M.    C.    Vaughn.   Oakland 22.50ii 

—   Nordstrom    24,497 

Monson  Bros.,  S.  F 25,288 

The  contract  will  be  awarded   to  the 
low    bidders. 


Sub-contracts   Awarded. 

AUTO  S.\LES  BLDG.  Cost,   $30,866 

O.^KL.VNl).  Alameda  Co.,  Cal.     Webster 

Street  near  14th  Street. 
One-story      reinforced      concrete      auto 

sales    building. 
Owner— A.    &    G.    Babcock.    240    cirand, 

Oakland;    (Haynes    Auto    Sales). 
.Vrchitect — Meyer   &   Johnson.    742   Mar- 

Ut;t   St..   San    Fr.incisco. 
(Contractor — R.    W.    Littlefield.    351    12th 

St..  Oakland. 
Sub-contracts  have   been   awarded  as 
follows: 

F.xenvafion  to  J.  Catucci.  Oakland. 
UeinforclnHT  to  Badt-Falk  Co. 
IMumblnvr  to  Carl  T.  Doell,  Oakland. 
HentiuK  to  Carl   T.  Doell.  Oakland. 
Kleotrlo    to    King:    Electrical    Co..    Oak- 
land. 
miMrork    ta   Nation    Mill    and    Lumber 

Co. 
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Ironwork  to   C.   H.   Herrick    (S.   S.). 
I*ia<«terinjp  and  Lathingr  to  T.  O.  Sexton, 

Oakland. 
''ilazing;  to   W.   P.   Fuller. 
Tilinic   to    Rigncy   Tile  Co.,  Oakland. 

Contract  Awarded. 

OFFICE  BUILDING  Cost,  $1,250,000 

SAX   DIEGO.   Cal.      5th   and   B   Sts. 

Seven-story  class  A  theatre  and  office 
building. 

Owner — Richard  T.  Robinson,  Jr.,  and 
Robert    Blankenship,    Los    Angeles. 

Lessee — Alexander    Pantages. 

Architect — B.  Marcus  Priteca,  Seattle, 
Wash. 

Contractor — Lange  &  Bergstrom,  Timp- 
kin  Bldg.,  San  Diego;  also  Monad- 
nock  Eldg..  San  Francisco. 

Sub-ccntracta  Awarded. 

OFFICE  BUILDING  Cost,  $318,500 

OAKLAND.      17th   and   Clay   Streets. 

I'Jight-stury    class    A    office    building. 

Owner — Pacific  Gas  and  Electric  Co. 

Architect— C.  W.  Dickey,  357  12th  St., 
Oakland. 

Engineer — T.  lionneberg,  Crocker  Bldgr 
San    Francisco. 

Contractor — K.    W.    Littlefleld,    351    12th 
St.,    Oakland. 
Subcontracts  have   been  awarded  a.s 

follows: 

lOxcavntion    to    J.    Catucci,    Oakland. 

Structuinl  Steel  to  Judson  Mfgr.  Com- 
pany,   San    Francisco. 

Terra  C'otfa  to  Gladding  WcBean  & 
Company.  San   Francisco. 

Ornuiuental     Iron     to     Frauneder     Iron 

....Works,    Oakland. 

.Mnrlilc   to  Mission   Marble  Works,  S.  F. 

RIevatorn   to   Otis    Elevator   Co.,   S.   F. 

(anzin;;    to    W.    P.    Fuller    Co.,    S.    P. 

PluniliinK   to  Carl   T.   Doell,   Oakland. 

HeatInK    to   Carl   T.    Doell,    Oakland. 

F:iectrio  to  King  Electrical  Co.,  Oak- 
land. 

Milltvnrk   to   Sunset   Lumber  Co. 

Vanlt  Doom  to  Herring  Marvin-Hall, 
San    Francisco. 

Reinforrini;  to  W.  S.  Wetenhall  Co., 
San    Francisco. 

I.atliinR  and  I'laHteringr  to  T.  D.  Sexton, 
Oakland. 


Contract  Awarded. 

.«TORE    BT  DO.  Cost,     ?<50,000 

LOS  .\NGELE.«,  Cal.     .NE  Pico  .uid  Main 

Streets. 
Six-story   and    basement    Class    A   store 

and  loft   building,    150x200. 
Owner — F.    W.   Brauin. 
Arcihtect — Myron     Hunt.     110(7     Hjil>er- 

nian   Lldg  .   Los   .\nge1i-s. 
Coptr:ictor  —  MacDonald    A    Kahn,    60.'. 

Lnow  .'■■•late   Bldg  ,  Los    ■Vngcles. 


Contract    Awarded. 

BUILDLVG  Cost,    $15,50(1 

.*«"AN    FUA.VCISCO.      N    Folsom    between 

5th    .-.nd    6th    Streets. 
One-etory      reinforced      concrete      store 

building:. 
Own'^r — Louis   R.   Lurle. 
Arrhlttrct  — O'Brien      Bros..      240      Siont- 

gomery    St.,    San    Francisco, 
f 'ontrnf  toT^.I.     Martinelll.     1  S<i     Je»8ie 

St..    ."5an    Francisco. 


T'lans    Completed. 

lUMLDING  Cost,   $30,000 

.STOCKTON,  San  .Toaquin  Co.,  Cal. 
California    and    Oak   Streets'. 

Two-si'»ry  brick  bakery  and  apart- 
ment bulldlnp  100x75  ft.  (1  6-room 
apartment). 

Owner — Otto   Kern. 

Arrhltcci  —  DavlB-Heller-Pearce  Co., 
Delta    BIdK.,    .«tockton. 


STOUK    J«IJ><;  (-(..St.    $24,000 

BKRKBLEY,     Alain-<l,n     co.,     Cal.       SW 

Berkeley    Way   .umi    Shaituck    Ave. 
One-story    C1af«H    f    -lorr    huildliiRr    (12 

nlcireR). 
Owner— A.    Schlcutei,    i;il4    WnHhIiiKtoii 

Ht..  Oakland. 
Archtti'ctn — MutchlnMuii  H  Minn,  Albany 

ni<lK  .  Oiiklnnd. 
I'oi.lriuior      Edwin    C.    Graff.    .165    18lh 

Ht  .   Oakland. 


'     TiiklriK    .Snb-flirur<'ii 

Com.    $18,000 
NCISCr)       Foot   of   Hyde   8t 
Tv,  t,-u,iiiy    frame  mid   iihiHter  olllce  and 

wnlthiK    room    ImltdlnR'. 
<iw.iiii      i.ti]i\i-i\    (Jatr    l<'erry    Co. 
I  Kinnk    While,    F.-rry   bIdB. 

— .Io>>n     UpitrKo.     240     Mont> 
„   ...ly    31..   San    Francldco, 


Plans  Being  Prepared. 

OFFICE   BLDG.  Cost,    $1,200,000 

OAKLAND,  Alameda  Co..  Cal.  16th  St. 
and  Telegraph  Ave. 

Eighteen-story  Class  A  reinforced  con- 
crete and  steel  frame  office  build- 
ing. 

Owner — Frank  H.  Proctor,  Norman  De 
Vaux  and  Arthur  Breed. 

.-Vrchitect  &  Supt.  of  Constr. — Maury  I. 
Diggs,  Easton  Bldg.,  Oakland. 
Flans   will   be   completed   in   about   60 

days. 


Contract   Awarded. 

.STORK   BUILDING  Cost.    $30,000 

S.\.N    FRANCISCO.     Stevenson    and   5th 

Streets. 
Si.\-story  and  basement  class   B   annex 

to   department   store   building. 
Owner — Hale    Bros. 
Architect — Reid  Bros.,   105  Montgomery 

St..   San   Francisco. 
Contractors — MacDonald    &    Kahn.    130 

Montgomery  St.,  San   Francisco. 


Cost,    $35,000 
NE     Ocean     and 


Contract  Awarded. 
STOr.E  BUILDING 
S.\N      FR.^NCISCO. 

Faxon   Aves. 
Class     A     theatre     and\    class     C     store 

building. 
Owner — Samuel    H.    Levin.    6oo    Masonic 

Ave..    San    Francisco. 
Architect — Reid  Bros..   105  Montgomery 

St.,    San    Francisco. 
Contractor — G.    B.    Pasqualette,    et.    al.. 

7  16   Union    St..   San    Francisco. 


Plans   Being  Figured. 

OFFICE   BUILDING  Cost,   $ 

MODESTO,  Stanislauus  Co.,  Cal.  H  St. 
near    10th. 

One-story    brick    42x75    oflice    building. 

Owner — Modesto  Gas  Co.,  Frank  A. 
Cressey,  Jr.,  president  and  mana- 
ger,   Modesto. 

Architect — Wieland,  Mazurette  &  Wie- 
land,    1002    H   St.,   Modesto. 


Plans    Being    Prepared. 

OFFICE    BUILDING  Cost,    $400,000 

S.\N    JOSE.    Santa    Clara    Co.,    Cal.      N 

1st  St.  adjoining  Bank  of  San  Joso. 
Ten -story    class    A    office    building    for 

Commercial   Club    and    Chamber    of 

Commerce. 
Owner — Commercial     Building     Co.,     (a 

cptn.) 
Architect — Binder  &  Curtis,  255^   S  1st 

St.,  San  Jose. 
Articles    of    incorporation    have    been 
filed. 


Plans    Being    Prepared. 

OFFIi  E    Bi.,DG.  Cost,    $1,000,000 

FRESNO,    Fresno    Co.,    Cal.      SE    J    and 

Tuolumtie  Streets. 
Ten-story   Class  A  offlee   building.    lOOx 

160. 
Owner — A.   Mattel. 
■\rchllecl  —  Eugene    Mathewson.    Cory 

Bldg.,   Fresno. 


Contract   Awarded. 

STOHH5   lUHLDING  Cost,    $20,288 

OAKLAND,  Alameda  Co.,  Cal.  W  Tele- 
graph Ave.  25  &  17th  Street. 

one-story  mezzanine  and  basement  re- 
inforced   concrete   store    building. 

Owner — Columbia    Outfitting    Co. 

Architect — Mel  I.  Schwartz.  Nevada 
Bank    Bldg..    San    Francisco. 

Contractor — Cress  &  Trobock.  ISO  Jes- 
sie St.,  San    FYanclsco. 


Cost,    $12,600 
NE     Clement     and 


('.•ntraot   Awarded 

STORES 

SAN     FUANCISCO 
23id    Ave. 

dne -story   reinforced   concrete   stores. 

Owner — E.     S.     Connolly.     16     Common- 
wealth   Ave.,    Snn    Krnnclsco. 

Architect — John   J.  Foley.  770  6th   Ave.. 
San    Farnclsco. 

Contractor— Barrllt    &    Hllp.    918    Har- 
rl^<on    St..    Snn    Francisco. 


I'lnnH  to  be  Prepared. 
HTOUEH 

M.^NKOUD.   KInr-    ' "  • 
(>(io-slory  brick   ■ 
«>\\iier — \v.   f.    >' 
\ichltect — Not    V.  ;   .  . 


Cost.  112,000 


.  ud. 


Hanford. 


."-Ml  -Fli:ur«>.     Qelnv    Taken — Corstruc- 

.....   ^•.., ftpd. 
.••  I'c.  Cost.  $30,000 

SI  San     Joaquin     Co..     Cal 

<  H .Ilia  and  Oftks  Streets, 


Two-story  brick  bakery  and  apart- 
ment buildin.g.  100x75  ft.  (1  6-roon 
apartment). 

Owner — Otto  Kern. 

Architect  —  Contractor — Davis-Heller- 
Pcarce  Co.,  Delta  Bldg.,  Stockton. 


Commissioned  to  Prepare  Plans. 
OFFICE   BLDG.  Cost.   $1,250,000 

Aproxiniately. 
SAN  FR.-\NCISCO.     SE  Market  &  Beale 

Streets. 
Class     A   oflioe      building,      137-6x137-6. 

(Height  not  decided). 
Owner — Pacific  Gas  &  Electric  Co..  445 

Sutter  St.,  San  Francisco. 
Architect —Bakewell      &      Brown,      251 

Kearny  St.,  San  Francisco. 


Plans    Being    Prepared. 

OFFICE   BUILDING  Cost,   $400,000 

OAKLAND,  Alameda  Co.,  Cal.     NE  19th 

and    Franklin    Sts.    125x66. 
Eight-story    and    basement     reinforced 
concrete    building   to    be    known    as 
the   "Physicians   Building." 
Owner — Dr.    Robert    Dunn. 
Architect — Willis  C.   Lowe,   782   Monad- 
nock  Bldg.,   San  FYancisco. 
Contractor — P.    A.    Palmer,    782    Monad- 
nock   Bldg.,   San   Francisco. 
The  basement  will  be  used  as  a  stor- 
age  room   for   the   doctors'   automobiles 
and  will  have  a  large  freight  elevator. 
Construction    will    be    started    in    about 
30   days. 


Electrical    Contract    Awarded. 

OFFICE  BUILDING  Cost,   | 

SAN  FRANCISCO.  SE  Sutter  and  Tay- 
lor   Streets. 

Six-story  steel,  brick  and  concrete 
office   building. 

Owner — J.    S.    Morgan. 

Architect — M.  V.  Politeo,  First  National 
Bank    Bldg.,    San    Francisco. 

Clectrlenl  Work  awarded  to  The  Butte 
Electric  Equipment  Co.,  530  Folsom 
St. 


LOS  ANGELES,  Cal. — W.  M.  Baird. 
Monrovia;  Garfield  Jones,  Pasadena, 
and  A.  B.  Jones,  Chicago,  have  secured 
a  99-ycar  lease  on  property  at  the  SW 
corner  of  Si.\th  St.  and  Grand  Ave.  and 
Will  erect  a  12-story  Class  A  building 
at  expiration  of  present  leases  in  1924. 
The  site  is  It5xl09  feet. 


FRES.XO,  Fresno  Co.,  Cal. — Purchase 
of  the  property  at  the  northwest  cor- 
ner of  J  anl  Tuolumne  streets  will  be 
completed  this  week  by  the  San  Joa- 
quin Light  and  Power  Corp..  on  which 
it  proposes  to  erect  a  10-story  fire- 
proof ollice  buildingT  according  to  A. 
Emory  Wlshon.  general  manager  and 
purchasing  agent  for  the  company. 
Site   Is    75   x    150   feet. 


THEATRES 


Contract    Awarded. 

THEATRE  Cost.    $150,000 

Dl.MTHA,  Tulare  Co..  lal.  North  L  and 
Frcsi'O     Streets     (Strand     Theatre). 

Three-story  brick,  concrete  and  steel 
theatre,  stores,  and  otfices  or  apart- 
ments. 

Owner — J.   F.    Wlllinma. 

Lessee — Jefferson  W.  Asher,  San  Frna- 
cIkco. 

.Vrchl'.ecl  —  Ernest  J.  Kump.  Rowell 
Bldg..   Fr<sno 


^^)n^r.^ct    Awarded. 

THEATUE  Cost,   $150,000 

DINUMA,  Tulare  Co..  Cal.  North  L  and 
Fresno     Strcet.s     (Strand    Theatre). 

'rhrce-.itory  brick,  concrete  and  steel 
th<atre,  t tores  and  offices  or  apart- 
ments. 

owner — J.   F.  Wlllsms. 

Lessee — JeffersTn  W.  Asher.  San  Fran- 
cisco. 

Architect — Kin»»st  J.  Kump.  Rowell 
Bldg..    Fresno. 

Contrnctor— M.  Fl.-iher,  6S7  Mission  St.. 
San    Francisco. 

Plans   to    bo    Figured    Next    Week. 
rURATKR  Cost.     $160,000 

W.\T90NV1I,T-E.    Santa    Crux    Co..    Cal. 

Main    .'inil    M:i|<l<-    Aves. 
(^lass    A    ifi.jitre    (Kl    Pajnio    Theatre). 
Owner— Withhold 
.\rchltcct  -  <I.     Albert     l.nnsburgh,     709 

Mliixl'^n    ^t  .   S'An    Friinclnco 


Saturday,    April    29,    1922 
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Official    Proposals 


AOTICE      INVITING       .SEALED      PRO- 
POSALS POU  THE  CONSTRUCTION  OP 
A     HIGH     SCHOOL    BUILDING    AT 
HOPLAND 


NOTK  I.:     TO     fiIDDt:it<S 


NOTICE  IS  HEREBY  GIVEN  by  the 
Board  of  Trustees  of  the  Hoplanrt 
Union  High  School  District,  at  Hopland, 
('alifornia,  that  bids  will  be  received 
by  said  Board  for  the  erection  and  con- 
struction of  a  new  High  School  Build- 
at   Hopland,   in   said  District. 

Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board 
at  Hopland,  Mr.  F'.  H.  Sierck,  or  from, 
the  Architect,  Norman  R.  Coulter,  at 
46  Kearny  Street,  San  Francisco,  Call- 
lornia.  A  deposit  of  Ten  ($10.00)  Dol- 
lars will  be  required  for  each  set  of 
plans. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  4th  day  of 
-Mtiy,  X922,  at  ci^rht  o'clock  P.  M.,  at 
the  present  high  school,  and  all  bida 
must  be  delivered  to  Mr.  F.  H.  Sierck, 
Clerk  of  said  Board,  before  said  hour, 
enclosed  in  sealed  envelopes  and  mark- 
ed on  the  outside,  "Bids  for  construc- 
tion of  a  High  School  Building  at  Hop- 
land." 

All  bids  must  be  accompanied  by  a 
certified  check,  cash  or  a  certificate  of 
deposit,  equal  to  ten  per  cent  of  the 
amount  bid;  check.s  or  certificates  of 
depo.sit  to  be  made  payable  to  the 
Board  of  Trustees,  and  to  be  returned 
to  the  party  or  paities  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  is  accepted,  upon  his  enter- 
ing- into  a  contract  with  the  said 
School  District,  and  giving  such  bonds 
as  may  be  required  by  law  or  said 
Board. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

F.   H.   SIERCK, 
Clerk  of  the  Board  of  Trustees  of  the 
Hopland    Union    Hio;h    School    Dis- 
trict, Hopland,  California. 


NOTICE   TO    CONTRACTORS 


(One-story    Hollow    l'iU>    School,    Estl- 
miiteil  Cost,  $90,000) 

Notice  is  hereby  given  that  scaled 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Lodi  Grammar  School 
District,  Lodi,  California,  at  the  office 
of  the  Clerk  of  said  Board  at  the 
Needham  School,  located  in  the  town 
of  Lodi,  County  of  fc'an  Joaquin,  State 
of  California,  until  S  o'clock  P.  M., 
Monday,  May  15,  1922,  for  the  erection 
of  a  school  building  to  be  built  in 
Lodi,  California,  according  to  plans 
and  specifications  prepared  for  the 
same  by  George  C.  Sellon  .%;  Co.,  the 
authorized  architects. 

Bids  will  bo  received  for  the  various 
branches  of  the  work  as  follow.s.  For 
the  mason  work  and  carpenter  work 
combined:  for  the  mason  work;  for 
the  carpenter  work;  fcr  the  plaster- 
ing; for  the  painting;  for  the  rooling; 
for  the  plumbing;  for  the  heating;  for 
the  sheet  metal  work;  and  for  the 
electrical   work. 

Bids  \vill  also  be  received  for  the 
mechanical  construction  (including 
plumbing,  heating,  sheet  metal  and 
electrical    work). 

Plans  and  spec'tications  can  bo  seen 
at  the  office  of  Wm  H.  Faust,  ilO  W. 
Pine  St,  at  Lodi,  California,  ami  may 
be  seen  at  or  obtained  from  tlte  office 
of  the  Architects.  20b  Mitau  Bldg..  Sac- 
ramento, California.  A  cash  deposit  of 
$26.00  will  be  required  from  all  pros- 
pective bidders  on  all  copies  of  i)lans 
and  specifications  loaned  out.  as  a 
guarantee  of  the  same  being  returned. 
All  bid.s  shall  be  presented  on  blank 
forms  which  may  be  procured  at  the 
office  of  the  Architects.  Ea'"h  bid 
must  be  accompanied  by  a  certified 
check  on  some  responsible  California 
bank    for   a    sum    of   not   less    than    ten 

er    centum    (10%)    of    the    amount    of 

he  bid,  made  payable  to  Wni.  H. 
Faust.  Clerk  of  the  Board  of  Trustees, 


A  call  for  bids  published  In 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
Is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  10  cents  per  line,  per 
Insertion. 

All  olficial  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


as  a  guarantee  of  good  faith  that  the 
party  to  whom  the  contract  may  be 
awarded  will,  within  ten  days  after 
the  award  is  made,  enter  into  the 
necessary  agreement  and  furnish  the 
necessary  bonds  for  faithful  perform- 
ance of  said  work,  and  in  case  the  bid- 
der to  whom  the  contract  is  awarded 
fails  or  refu.ses  to  enter  into  said 
agreement,  or  to  furnish  said  bonds, 
said  check  will  be  forfeited  to  the 
said  School  District  in  the  manner 
provided  by  law.  Each  bid  must  be 
enclosed  in  a  sealed  envelope  and  ad- 
dressed to  Wm.  H.  Faust,  Clerk  of  the 
Board  of  Trustees  of  Lodi,  Grammar 
School,  Lodi,  '.'alifornia,  and  endorsed 
"Proposal   for    oulidlng   school." 

The  Board  of  Trustees  e.xpressly  re- 
serves the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Trustees 
of  Lodi  Grammar  School  District. 
Lodi,    San    .Toaquin    County.    California. 

JOHN    C.    KELLER. 

GEORGE  A.  KEAGLE. 

WM.  H.  FAUST, 

Trustees. 


NOTICE   TO   CONTRACTORS 


? 


(Two  One-story  Hollow  Tile  StructiircN 
Eotiiuated  Cost,  $60/)00) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,    .\lameda    County,    Calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Monday,  May  15tb,  1»32,  at  10  o'clock 
A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  construction  of  a  power  house  and 
laundry  building,  together  with  a  gate 
lodge  and  two  silo;;  at  the  farm  site 
in  Alameda  County  Hospital  near  San 
Leandro,  Alameda  County,  California. 

Plans  and  specifications  on  file  Ik 
the  office  of  ihe  County  Clerk  in  the 
Hall  of  Records  Building  in  Oakland. 
where  copies  may  be  obtained  by  de- 
positing Twenty-five  Dollars.  Contrac- 
tors will  bo  restricted  as  to  the  length 
of  time  these  plana  and  specifications 
may  be  retained  to  ten  days.  Con- 
tractors failing  to  return  said  plans, 
etc..  (Vithin  said  time  limit,  will  forfeit 
tholr  deposit. 

Each  bid  must  be  accompanied  by 
a  check  for  at  least  ten  per  cent  of 
the  amount  of  the  bid  or  proposal,  cer- 
tified to  by  some  responsible  bank,  and 
made  payable  to  Geo.  E.  Gross.  Clerk 
of  the  Board,  to  be  forfeited  to  th<^ 
County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parlies  to  \\  iiom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond  re- 
quired by  the  Beard  for  th;  ft^ithful 
performance  of  the  contract 
(SEAL)  GEO.    E.    GROSS. 

Clerk   of   the  Board    of   Supervisors   of 
the  County  of  Alameda. 


(.'0,(KM>  to   100,000  bblH.  Ceuirnt) 


'l'iirl<>4-k     irrigation     ItiNtriot     and     >Iu- 

ilfNlo      Irrii^atiun      litHtrict,      Stau- 

IxlanM    and    .Merced    Countiea. 

California 


Joint    Htortige    Works 


Sf.-iled  proposals  will  be  rt^ct-ived  at 
ti^.d  office  of  the  Turlcck  Irrigation  Dis- 
tikf.  at  Turlofk.  California,  until  Tucm- 
<lay.  May  10,  1022.  at  10  o'clock  A.  M.. 
I'or  furnishing  and  deli\ering  from 
fifty  thousand  (.',0,000)  barrels  to  one 
hundred  thousand  (100,000)  barrels  of 
Portland  cement,  f.  o.  b.  car.-i  factory. 
The  cement  must  meet  the  standard 
specifications  for  cement  adopted  h\ 
the  American  Society  for  Testing  Ma- 
terials and  must  be  delivered  on  a 
schedule  provided  by  the  districts.  De- 
livery to  bo  made  at  the  rate  of  about 
four  cars  daily  during  July,  August. 
September  and  October,   1922. 

The  contract  will  be  let  to  the  lowesi 
responsible  bidder,  but  the  Boards  re- 
serve the  right  to  reject  anv  or  all 
bids. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  five  (5)  per 
cent  of  the  amount  of  the  bid.  payable 
to  the  order  of  the  Treasurer  of  the 
Turlock  Irrigaition  District,  for  th. 
benefit  of  said  Districts  as  a  guarantv 
that  the  bidders  will,  if  successful,  ex- 
ecute a  satisfactory  contract  and  fur- 
nish a  bond  in  the  sum  of  not  less  than 
twenty-five  (25)  per  cent  of  the  amount 
of  his  bid  to  be  subject  to  the  approval 
of  .=aid   Boards. 

The  proposals  must  be  marked  "Pro- 
posal.<:  for  Materials  for  Don  Pedro 
Storage  Project"  and  addressed  "Tur- 
lock Irrigation  District,  Turlock.  Cali- 
fornia." 

Done  in  pursuance  of  orders  of  the 
Boards  of  Directors  of  the  Turlock  Ir- 
rigation District,  this  18th  day  of  April, 
1922. 

ANN.A.    SORE.VSE.V. 
Secretary,    Turlock    Irrigation    District. 

C.  .S.  ABBOTT, 
Secretary,    Modesto    Irrigation    District. 

ST.VTE    OP    CALIFORNIA 


DEPARTMENT   OF   PUBLIC   WORKS 


CALIFORNIA  HIGHWAY  COM.MISSION 
NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
lliKhwny  Commission,  515  Fomm 
liuildingr.  Sacramenlo.  Cal.,  until  2 
o'clock  P.  M.,  on  May  22,  1922,  at 
which  time  they  will  be  publicly  open- 
ed and  read  tor  construction  In  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Alameda  County,  between  Easterly 
Boundary  and  Greenville  (IV-Ala-5-A). 
about  ten  (10.0)  miles  In  length,  to  be 
paved  with  Portland  cement  concrete 
s.ioulders  and  an  asphalt  concrete 
wearing    surface. 

Tulare  County,  between  Three  Rivers 
and  Sequoia  National  Park  (VI-Tul- 
10-F),  about  five  and  eight  tenths  (5.8) 
miles  m  length,  to  be  graded. 

Kern  County,  between  Junction 
Pumping  Station  and  Hart  (VI-Ker- 
33-B).  about  seventeen  and  two-tentha 
(1.2)  miles  in  length,  to  be  paved  with 
I'ltumlnized    macadam. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  speclflca- 
tir^ns  may  be  obtained  at  the  said 
oihce  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
.\ngeles  and  Stin  Fra-icisco.  and  at  the 
oi'ice  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  ofllces  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo.  Fresiro 
and  Los  Angeles. 


1^ 


BtJiLt)lNG     AND     fiNQiNEERlNG     N^Ws 


Saturdaj',    April    29.    lOi 


No  bid  will  be  received  unless  it  ir 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
••Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  10  bidding,  quantities  of  work 
to    be   done,    etc. 

The  Department  of  Public  Works. 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D     DARLINGTON, 
CHARLES    A.     WHITMORE, 
GEO.    C.    MANSFIELD, 
California    Higliway    Commission. 
AU'JiTIN   B.   FLETCHER, 

State   Highway    Engineer. 
C.   C.    i.AKLETON, 

Acting  Secretary. 

Dated  April  24,   1922. 

^ 

CM, I,  FOR  BIDS  FOR  COXSTRlCnOX 
OI'  TENMS   COi:UT!» 


IIII.LSROROl  GH     SCHOOL      ni!*TRUT 


HillHborough,    Callfnriiiii 

Hv  r'^solutii.n  of  the  Board  »f  Trus- 
tees't  of  Hi;i.sborough  School  District. 
i»ids  are  invited  for  the  supplying  of  all 
materials  and  labor  in  and  about  the 
con«;truction  of  one  or  t^vo  tennis 
oourtp  en  the  lot  of  Hillsborough,  Dis- 
trict .School.  Hillsborough.  Kan  Mateo 
Countv.  California. 

All  bidp  shall  be  submitted  in  sealed 
envelopes  addressed  to  Thomas  H. 
Hrteze,  Clerk  of  Hillsborough  School 
District.  433  California  Stieet.  San 
'S'r.-uici.soo,  Calilornia.  on  or  before  thf 
Sth  tlaj  of  May,  1022,  at  the  hour  of 
ten  A.  M.,  that  being  the  time  and  placv 
for  ooening  such   bids. 

rians  and  specifications  may  be  seen 
:it  the  otllce  of  W.  C.  Hammatt,  Civil 
Encrineer,  Hearst  Building,  San  Fran- 
cisco, and  at  the  office  of  the  Clerk. 

By  order  of  the  Board  of  Trustees  of 
tlillsborough   School   District. 

Dated   this   22nd  dzy  of  April.   1922. 
THOMAS  H.  BREEZE.  Clerk. 
433   California   St..    San    Francisco. 

NOI'ICL:      AUVIOUTISIXG      FOR      BIDS 
FOR     FIjRMSHING     I'lrB 


Notice  is  heiibi  given  by  the  under- 
signed that  the  Board  of  Trustees  of 
the  City  of  Buiiingaine  will  receive  up 
to  5  I*.  M.,  MoiHlay,  April  2ltli,  1022,  at 
o(hcc  of  City  CI'  rk.  City  of  Burlingame, 
sealed  bids  for  the  following  materials: 

r?00  f»tt  ot  G-inch  cast  iron  Class  B 
pipe;  6600  fe<  t  4 -Inch  cast  iron  Class  B 
pipe,    t.    o.    b.    Biir'ingame. 

The  Bo.i'd  reserves  the  right  to  re- 
ject  any   and    all    bids. 

\  check  amounting  to  ten  pti  cent  or 
the  amount  bid  hhr.ll  accompany  the 
l)ld   or  a   bond   or  certified  cliock. 

J.    K.    MURlHy,    City   Clerk. 

D.itcd   April   21st.   i;i22. 

_J ^ 

Mll»s      WXM'KD     FOR     RKINFORCED 

coNt  ri:te  bridge: 

(KMtliiiated   Coat,  •IK'S.OOO) 
roUlVTY    OF    RIVKHHIDK 


NO'nCK   TO    COiVTUACTOnS 

SEALED  PROPOSALS  addresBcd  to  the 
Board  of  Sup<  rvlsors  of  the  County  of 
Ulv«'r«!ld<',  and  endorsed  "Proposals  for 
<'()nstrti'-t 'np  a  r'Mnl'"ropd  concrete  arch 


brI.lK 
and 
will   I 

V|S<^IH       .'i1        'I 

Court  Hnii<«< 
in.lM»  oriock 
of     Mny,     I!'-- 

pln<  !•  will 
All     pr..) 
Iii.-ink     f'liiii,.     i< 
<  "ounly   Hiirvi  y<> 
hlH    i.iflcr,    In    th 
Ki  Vi-rHldf 


Ana     River. 

r.V    BItlDOE." 

...ird  of  .Super- 

II     iiiiicr     III     the     County 

UlMTHide,     Calif.,     nntU 

\.     M.,    of    the     ISth    dar 

;it    that    time    and 

y   opened  mid  read. 

i.Ml     be     made     upon 

I.,     he     obtained     of     the 

i>v,  Ml.   A.   C.   Fulnior,  at 

County   Court    House, 

■  iilirornla:        inuHt        give 


ih<-  pi  IccM  pri'i'owed,  both  In  wrItInK 
and  flfTuritM;  and  nnint  be  signed  by  the 
lildd'T,    with    hl'<    ,iddroNS. 

Ai't'ompanylnR  csirh  proposal  nhalt  be 
a  ^intcment  showing  tno  kind  and 
amount  of  nciulptn'-nt  It  is  proposed 
to  MHO.  th<!  method  of  hundliiiK  tho 
•■■•■''     ■  •  '^    till-    lime   thi-    bidder   expects 

'     thv    work. 

I    i^    to    be    presented    under 
p,.:,M<i   .  .'vi-r   and   Nhall   be  accompanied 


b;-  cash,  a  bidder's  bond  made  payable 
to  the  County  of  Riverside,  or  a  cer- 
tified check  made  payable  to  the  County 
Surveyor,  Mr.  A.  C.  Fulmor,  for  an 
amount  equal  to  at  least  five  per  cent 
of  tlu'  amount  of  said  bid,  and  no  bid 
shall  be  con.sidered  unless  such  cash, 
check  or  bond  is  enclosed  therewith. 
Such  bidder's  bond  shall  be  so  con- 
ditioned that  if  said  bid  be  accepted, 
the  party  bidding  will  duly  enter  into 
and  execute  the  contract.  Should  the 
successful  bidder  to  whom  the  contract 
is  awarded  fail  to  execute  the  same, 
such  cash,  bond  or  check  shall  be  for- 
feited i'>  the  County  C'f  Riverside,  and 
the  s."?.nie  shall  be  the  property  of  the 
County  of  Riverside.  All  other  cash, 
bonds  and  certified  checks  will  be  re- 
turned to  the  unsuccessful  bidders  who 
submitted   the   same. 

A  common- law  bond  will  be  required 
for  the  faithful  performance  of  the 
contr.ict  in  the  i-um  if  twenty-five  per 
cent  of  the  amount  of  the  contract; 
a;.d  a  further  bond  in  a  sum  equal  to 
fifty  ppr  cent  of  the  amount  of  the 
<'ontract  must  be  furnished  as  required 
by  the  tortus  of  an  act,  er.ticled  "An 
Act  to  secure  the  payment  of  the  claims 
of  materialmen,  mechanics,  or  laborers 
empb  yed  by  jont' .Lelur.-j  upon  state, 
municipal  .md  othe-  public  works,"  ap- 
proved March  2Tih,  1897,  and  acts 
amendatory  thereof. 

The  contractor  to  whom  the  contract 
(nay  b(^  awarded  will  be  reouired  to 
appear  at  the  office  of  the  County 
S'trveyor  with  the  sureties  offered 
by  him,  and  execute  the  contract 
within  five  days  (not  including 
Sunday)  from  the  date  of  the 
notification  of  such  award  and  the 
preparation  and  readiness  for  signa- 
f.ire  of  tlu  contract;  and  in  case  of 
failure  or  neglect  so  to  dj  he  will 
be  considered  as  havin?r  abandoned  it, 
and  said  forfeiture  of  said  bidder's 
bond,   cash    or  check   will    operate. 

The  bidder  in  making  his  bid  shall 
include  in  his  bid  any  sum  to  cover 
royalties  on  patents  or  any  processes 
or  materials  prescribed  in  the  specifi- 
cations of  work  and  materials  or  plans 
for  which   his  bid   is  made. 

Plans  and  forms  of  specifications  and 
con'ract  may  be  obtained  at  the  olfice 
of  Mr.  A.  C.  Fulmor,  Countv  Survevor, 
County  Court  House,  Riverside,  Ca'lif., 
iip'n  application  therefor,  accompanied 
by  a  payinent  of  Twenty  Dollars  de- 
posit, which  said  deposit  will  be  re- 
funded upon  return  of  said  plans  and 
forms  of  specifications  and  contract, 
in  good  condition,  to  the  above  men- 
tioned Mr,  A.  C.  Fulmor,  Countv  Sur- 
veyor. 

Tno  right  Is  reserved  to  reject  any 
and  all  proposals,  or  to  accept  the  pro- 
pos.Tla  deemed  best  for  the  County  of 
Uiverslde. 

The  contract  is  subject  to  the  ap- 
prrval  of  the  Bi>ard  of  Supervisors  and 
the  Dl.-trlct  Attorney  of  the  Countv  of 
Klverslde.  ^ 

By  order  of  the  Board  of  Supervisors 
and  the  District  Attorney  of  the  County 
of   Riverside. 

By  order  of  the  Board  of  Supervisors 
this  17th  day  of  April,  1922. 

C.    D.    HAMILTON,   Chairman. 
Atiest:       D.    C.    Clayton,    Clerk    of    the 
Board  of  Supervisors  of  said  County 
of    River.slde, 

By   Will    Louis  Carlson,  Dep-ity  Clerk. 

NOTICR    TO     BIDUKRN     ON     HIGH 
SCHOOL     AIJDITORIU.M 

A  briek  and  eemeat  atracture.  KUtlmnt- 
ed  coat  9fWftOO.) 


.Notice  to  bidders  Is  hereby  given  that 
bids  on  the  llljirh  School  Auditorium 
aH  per  plans  and  hpeclficatlons  on  file 
at  tlw  office  of  the  ,'irclilt  ect,  Louis 
S  Stone,,  room  40'.'  n.ldinK  Hulldlnjr. 
Slcrklin,  Calif.,  will  be  op.ned  on  Weil- 
neHdny.  May  17th.  lf»22.  at  T.,'lO  l».  M.. 
at  the  ofTlce  nf  the  IIiKh  School  Ilonrd. 
corner  S'.iii  .loiiqiiln  and  Mndsay  «lre<(ts. 

A  di'posit  of  |2B  will  be  required  for 
pliinn    tnken    from    archltect'n    ofjloe 

The  High  School  Board  reserves  the 
rJKht  to  reject  any  or  nil  hldx. 

.\  certlfled  check  of  ten  per  cent  of 
tic-  amount  bids  must  accompany  said 
bid. 

Dated  .Stockton,  Cnllf.,  April   27,   1922. 

By   order   of   tho   High   School    Board 

By    ANHEI,   H.    WILLIAMS,   Clerk, 


(Two-ntory  Briek   Struettire.  Eatlmatert 
Cost,  $100,G00> 

NOTIf  E   TO    CONTRACTORS 

Ofldce  of  the  Secretary  of  the  Board 
of   Education    of    the    City    of   Oakland. 

Sealed  b'ds  will  be  received  bv  the 
Board  of  Education  of  the  Citv  of  Oak- 
land. (  ity  Hall.  Oakland,  California, 
until  'rhnr.s(lny,  the  1st  day  of  Jane, 
lO:;::,  at  4::{0  p.  M.,  at  winch  time  said 
bids  will  be  ojjened.  for  the  erection 
and  completion  of  a  new  building  for 
the  Elmhurst  School,  of  the  Oakland 
School  District  and  Oakland  High 
School  District  of  Alameda  County, 
State  of  California,  located  on  the 
Southerly  corner  of  Birch  Street  and 
98th  Avenu':>.  Oakland.  California. 

Separate  bid.s  will  be  received  for- 

1.  (General  vvoric,  including  Excavat- 
ing. Concrete.  Carpentry.  Miscellaneous 
Iron,  Sheet  Metal,  rainting  and  Built- 
up  Roofing. 

2.  Brickwork. 

3.  Lathing    and    Plastering. 

4.  Plumbing. 

Ti.  Heating  and   Ventilating. 

a.   Electrical    Work. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  oflice  of  the 
Architect  for  the  Bo.ard  of  Education. 
2119    Broadway.    Oakland.    California, 

On  a  deposit  of  Twent.v-five  ($25) 
Dollars,  said  plans  and  specifications 
may  be  had  b.v  any  prospective  bidder 
for  one  of  the  br\inchcs  of  the  work 
above  listed.  These  plans  and  specifi- 
cations may  be  retained  as  follows: 

1.  G.^neral   AV  ork.    ten    (10)    days. 

2.  Brick   work    throe    v3)    days. 

3.  Lathing  and    Plastering,   three    (3> 
days. 

4.  Painting,   liiree   (3)  days, 

5.  Plumbing,   five    (."5)    days. 

6.  Healing    and    Ventilating,    five    (5) 
d.TVs. 

7.  Electrical   Work,   five    '5)    days. 

It  the  plans  and  specifications  arc 
not  returned  to  the  Architect  within 
the  time  above  specified,  or  aie  re- 
turned in  a  mutilated  or  d.nmaged  con- 
dition, the  doposir  will  Vie  forfeited  and 
will  be  immediately  u:ied  for  the  pur- 
chase of  a  new  set  of  blue  prints  and 
specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  ofl'Ce  of  the  Architect, 
and  be  signed  by  the  bidder,  accom- 
panied by  a  certitlert  check,  certlfled  to 
by  some  responsible  banK  or  iiankcr. 
and  made  payable  to  .Tohn  W.  Edge- 
mond,  Stcreinrv  rf  the  Board  of  Edu- 
cation, to  be  regained  by  the  said  Schcol 
Districts  as  .agreed  and  liquid;!  ted  dam- 
ages should  the  party  or  p.irties  to 
whom  the  contract  should  be  awardevl 
;'ai!  tf>  enter  into  the  .-ontract  after 
the  award,  or  to  give  bonds  required 
for  the  faithful  neiforniance  or  the 
i-ontract.  or  any  bond  required  by  law. 
The  amoun'  of  said  ci^eck  f^hall  not 
.  \ceed  Five  Thou.sand  'jri.COO)  Dollar.^, 
but  f<r  .til  bids  of  less  than  Fifty 
Thousand  (J.'iO HOO  Dollars  said  check 
shall  be  for  at  least  ten  (lOCr)  per  ;ent 
of  thi:  amount  of  the  bid.  Each  bid 
shall  be  acconipaiiied  by  an  a'TldavIt 
executed  on  a  form  that  can  be  obtained 
fiom   the  Afcbiiect. 

Bids  will  be  opened  by  the  Board  of 
s.ild  Districts  on  Thursday,  the  1st 
(lav  "f  .lune.  1022.  it  the  hour  of  4.30 
P.  "M.,  In  the  Po.'ird  Room,  211  Second 
Floor  of  said  Cily  Hall,  in  sa'd  Citv  of 
Oaklatid.  The  Board  rotervea  the  right 
to  reject  any  .md  all  bids  or  any  or  all 
Items  of  such   bids. 

.lOflN  W.   EDGEMOND. 
Secretary    of    the    Board    of    Education 
of  Oftkljiiid.  Ciillfornln. 


WOTICF    TO    fONTRACTORS 


(Iloniiltal    I'.Mulpnient) 

Office    of    the    t'lerk    of    the    Board    of 
Supervisors.    .Mnn-.tda    (?otinty     f  allf. 

.Mpnl<  d  bids  will  be  riC'ived  by  the 
Ib'iird  of  .Supervisors  of  Al.amedn 
•  'ountv.  nl  lilv  office,  until  IHonilny. 
May  ta,  IR'22,  at  10  iVrloek  A.  M.  (tin 
day  when  s.'ild  bids  will  be  opened  .\nil 
the  contract  awarded)  for  tho  pur- 
chase of  cetii'ln  equipment  consist - 
Ink"  of  tables  for  use  at  the  Alamedn 
County  HoHpHal,  near  Snn  Leniulro 
Alameda  County,  California,  Sp'ol 
ficntiona  on  file  in  the  ofTlce  of  th< 
purohaslnn  agent  In  the  Hall  oi 
Itecnrds  BiilldliiK.  at  Fifth  and  Broiul 
way  Slreelt.  (^nkl.ind.'  whrre  roplon 
may  be  obtained.  The  ho.ird  rcnervc.s 
the  right   to  reject  .anv  and  all  bid.". 

Faon    bid    must    be    acc.nnp.inled    b> 
a    rhtuk    for    at    Icnct    ton    per   cent    of 
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Ihe  amount  of  the  bid  or  propoaal, 
certified  to  by  soine  reapoiisible  bank, 
and  made  payable  to  Geo.  B.  Groas, 
'Jlork  of  the  Bo;trd,  to  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  g-ive  tlie  bond  re- 
quired by  the  Board  for  the  faithful 
performance  of  the  contrat^t. 

(SKAl.)  OKO.    El    GROSS, 

Clerk    of   the   Boaid    of   Supervisors    of 
the  County  of  Alameda. 

Dated;      April   21,   1922. 

♦ 

BIDS     WANTED    FOR    SCHOOL 

(RIpiierdan  School) 

IVOTICK   TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  That 
the  Board  of  Trustees  of  the  Ripper- 
dan  School  District,  of  the  County  of 
Madera,  State  of  California,  will  re- 
ceive sealed  bids  for  the  furnishing 
of  all  labor  and  materials  necessary 
in  the  erection  and  completion  of  a 
four-room  school  building  including' 
works,  and  the  moving  of  present 
school  building,  according  to  plans  and 
specifications  prepared  for  same  by  the 
Ernest  J.  Kump  Co.,  Architects,  Job 
No.  903,  of  the  City  of  Fresno,  and  in 
strict  accordance  with  the  Bids  and 
Alternate  Bids  asked  for  in  specifi- 
cations. 

Said  sealed  Bids  will  be  received 
up  to  iind  Including  2.:Ki  P.  M.,  of  the 
12th  dn>  of  May,  1022,  by  the  under- 
signed Clerk  of  the  Board  at  the  oltices 
of  the  County  Supt.  of  Schools,  Court 
House,  Madera,  Madera  County,  State 
of  California. 

Said  sealed  bids  must  be  accom- 
panied by  a  Certified  check  in  a  sum 
equal  to  at  least  10  per  cent  (ten  per- 
centiim)  of  the  amou7it  of  bid  to  do 
the  work  mentioned,  and  made  payable 
to  the  undersigned  clerk  of  the  Board, 
as  a  guarantee  that  the  bidder  will 
execute  proper  contracts  and  bonds  in 
case  the  Contract  is  awarded  to  him 
by   reason   of  his   bid. 

Plans  and  specifications  are  on  file 
at  the  ofiices  of  the  undersigned  Clerk 
of  the  Board  and  additional  copies  may 
be  obtained  at  the  oftices  of  the  Ar- 
chitects. 

All  bids  to  be  made  out  on  blank 
forms  furnished  by  Architects. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  sum  of  50 
per  cent,  covering  labor  and  materials 
and  an  additional  10  per  cent  bond  for 
faithful  performance,  as  fully  sel  forth 
in  specifications. 

The  Board  of  Trustees  of  the  Rlp- 
perdan  School  District,  as  owners,  re- 
serve the  right  to  re,iect  any  or  all 
bids  or  alternate  bids,  or  any  part  or 
parts  of  any  bids  or  alternates  re- 
ceived, and  reject  the  balance  thereof; 


and    to    waive    any    informality    in    any 
bids   or   alternates   received. 

All  bids  to  be  addressed  to  Chas. 
Welch,  Clerk  of  Board  of  Trustees  of 
the  Itipperdan  School  District,  care  of 
Countv  Supt.  of  Schools,  Court  House, 
Madera,   California. 

By  order  of  said     Board  of  Trustees: 
CHARLES   WELCH,   Clerk. 
Date    of    publications:    Thursday,    April 
27th    to   May    12th    inclusive. 


NOTICJB:   TO    CONTKACTORB 


CALIFOUNIA 
OF  PUBLIC     WORKS 


STATF       OF 
DF/PARTMENT 
CALIFORNIA  HIGHWAY  COMMI.SSION 

NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  ofllce  of  The  California 
Hightvay  Conimis.Hlon,  515  Forum 
Buildlngr,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  May  8.  1022,  a. 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows:  „    .   ,.    . 

Solano  Countv.  between  Pairfielo 
and  Vacaville  (III-Sol-7-C),  abou' 
eight  and  nine-tenths  (8.9)  miles  ir. 
length,  tc  bo  .surfaced  v.ith  asphali 
c  c  n  c  r  G  t  c . 

San  Luis  Obispo  and  Santa  Barbara 
Counties,  across  Cuyama  River  (V-SLO- 
SP-57-A).  a  bridge  consisting  of  on" 
200  foot  steel  truss  .span,  and  five  30 
foot  reinforced  concrete  girder  ap- 
proach spans,  with  the  necessary  pier, 
abutments  and  bents. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  j^een  at  the 
offices  of  the  Division  Engineers  at  Los 
Argeles  and  S.an  Francisco,  and  at  the 
oflftce  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  tlia 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  b>  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest  of  the  State. 

NEWELL    D.    DARLINGTON, 
'  CHARLES  A.  WHITMORE, 

GEO.  C.  MANSFIELD, 
California  Highway  Commission. 

AUSTIN   B.    FLETCHER, 

State  Highway   Engineer. 

C.  C.  CARLETON, 

Acting  Secretary. 
Dated   .A.pril    10,   1922 


NOTICE  IS  HEREBY  GIVEN  tha. 
>.<alrd  bids  will  be  received  by  the 
iUj-iva  of  Trustees  of  the  Parlier  School 
Di.sirict  for  the  construction  of  a  two- 
.story  school  building,  ni»  to  but  not 
laler  than  four  o'clock  P.  M.,  on  the 
H)th  day  of  .May,  1»22,  at  me  public 
scl.ool  building  in  the  Town  of  Parlier, 
( '.-il jlornja. 

The  wcrk  to  be  done  in  accoraance 
with  the  plann  and  specifications  pre- 
l.iiMd  by  Swartz  &  Ryland,  the  au- 
thorized Architects  employed  by  the 
.'^aid  Board,  and  under  their  direction 
as   construction    Sui)crintendents. 

I'roposals  will  be  received  on  th^ 
work  according  to  the  segregation 
noted  in  the  specifications.  Each  pro- 
posal shall  be  made  on  a  proposal 
blank  to  be  obtained  from  the  Archi- 
tects, and  to  be  signed  by  the  Bidder, 
;ind  must  be  accompanied  by  a  certified 
ch'ck,  or  bidders'  bond,  in  the  amount 
of  ten  (10%)  per  cent  of  the  total 
amount  bid,  made  payabl.-  to  -Mrs.  L. 
M.  Say,  Clerk  of  the  said  Board  to  be 
retained  by  the  said  School  District  as 
li<iuidated  damages  f;hould  the  party  or 
pirties  to  whom  the  contract  has  been 
awarded  fail  to  enter  into  contract 
vviihin  ten  days  after  the  award,  or  to 
give  bond  in  the  amount  of  fifty  (509J) 
per  cent  of  the  amount  of  the  contract 
irquired  for  the  faithful  performance 
of  Ihe  contract. 

Plans  and  specifications  may  be  ob- 
lained  from  the  office  of  Swartz  & 
Ryland,  Architects  and  Engineers. 
Room  624  Rowell  Build-ng.  Fresno. 
California,  on  a  cash  depo.^it  of  Ten 
IDollars  a.5  a  guarantee  that  the  plans 
vvili  be  returned  in  good  condition  ai 
the  expir.ation  of  the  time  loaned  for 
estimating  purposes. 

The   Beard    of    Trustees   reserves    the 
right  to  reject  my  and  all  bids. 
(Signed)  J.    B     PARLIER. 

MRS.  L.  M.  SAY, 
E.    J.    MONCRIEF. 
Board  of  Trustees,   PariUr  School    Dis- 

(;AI.IF0UMV    STATE    CIVIL    SERVICE 

rOMMISSIOX   TO   HOLD   EX.\MI- 

NATIONS 


The  California  State  Civil  Service 
Commission  announces  that  examina- 
tions for  thirty-five  engineering  posi- 
lions  will  be  held  during  the  year  1922. 
Persons  desiring  to  take  examinations 
may  secure  the  necessary  applica- 
tions from  the  Commission  offices,  811 
Forum  Bldg.,  Sacramento,  or  Room 
1007,  Hall  of  Records  Bldg..  Los  An- 
lioles,  or  from  the  State  Free  Employ- 
ment Bureaus,  located  in  San  Fran- 
1  isco,  Oakland,  San  Jose,  Stockton  and 
Fi'esno^ 

Complete  details  regarding  the  ex- 
aminations to  be  held  are  on  file  in 
office  of  DAILY  PACIFIC  BUILDER, 
nnd  may  be  seen  by  interested  parties. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mail  Today 


_ ^ _ 192 

TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  CaL 

Send  me  Buildint?  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
T  enclose  check  for  $4.00 

Name  ~ - 

Street  and  No 

City State   _ 
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Bin  DUES,    DAMS    &    HARBOU 
WORK 


SKK  STA'li:  WATER  COMMISSIOX 
AF'l'I.ICATIO.\S  A\D  PERMITS  I> 
THIS    ISSUE. 


0!.Y.MPIA,  Wash. — Until  May  16,  10 
A.  M..  bids  will  be  received  by  State 
Hi^iiv.-ay  Commission  to  construct  steel 
swiiiff  <lra\v  bridge  on  Ocean  Beach 
HiK'i^^ay  at  Raymond.  Wash.,  In  Pa- 
cific   county. 

AVOOI'LaXD,  Yolo  Co.,  Cal.— Until 
;»ray  H.  2  P.  M.,  bids  will  be  received 
liy  if.  I'..  Saunders,  county  clerk,  to 
construct  reinforced  concrete  bridge 
over  \N  illow  slough  at  Childs  crossing 
on  Harlan  road.  Plans  on  file  in  office 
of  clerk. 


ItlVKR.SIDE.  Cal.— Until  10  A.  M.. 
Alay  1.5.  bids  \vill  be  received  by  Board 
of  Supervisors  for  constructing  rein- 
forced concrete  arch  bridge  across 
Santa  .\na  river,  known  as  "Uubidoux 
liridge."  It  will  consist  of  seven  72-ft. 
span.s  with  towers  at  either  end.  Est. 
cost,  $9.'i,000.  Plans,  forms  of  spec, 
and  cf)ntract  may  be  obtained  from  A. 
C  Kulmor,  county  surveyor,  on  de- 
posit of  $20.  Certified  check  or  bond 
for  ^"'r.  The  bridge  was  designed  by 
IToughtrm  &  Bonte,  engineers,  i:alfour 
lUdLi.,  S:in  Francisco.  Sec  cnll  for  bldw 
iindpr  nfllflnl  proponnl  Hectlon  in  this 
IsNne. 


i^IVEP.SIDE.  Cal. — Until  10  a.  m.  May 
15.  bids  will  be  received  by  supervis- 
»«rirs  to  construct  pile  trestle  bridge  342 
ft.  long  over  storm  drain  at  Roll  cros- 
Fing  on  the  Thermal-Mecca  road;  also 
for  con<"tructing  pile  trestle  bridge  45 
ft.  long  over  26th  Ave.  drain  canal  on 
N'eighb'jrs  Blvd.,  south  of  town  of  Rip- 
ley. Pl.Tns  and  specifications  may  be 
obtained  from  County  .Surveyor  A.  C. 
Kulmor,  Cert  chk.  for  .5  per  cent  D.  G. 
f'layton,   clerk    of    board. 

KUUEKA,  Humboldt  Co..  Cal.— Engi-. 
neer  .lohn  B.  Uei.i.ard.  57  Post  street. 
San  Francisco,  Is  preparing  i>ljins  for 
two  reinforf'-(l  concrete  bridces  to  be 
erected  ovor  \'an  liusrii  river  in  Mum- 
boMt  lounty:  apiroxiii.fiie  cost.  f^fl.OOO 
A.  .1.  I..ogan    County  Surveyor. 


S:r:ATTLE.  Wash.— ITnlll  .lune  3.  Id  A 
M  .  1.  ds  will  be  r<Telv<d  by  < '.  B, 
r.:i(-leN.  Secrttary,  Roaril  of  Public 
WcrkK  Counly-Clly  Blilg.,  to  conEtrucl 
sub-Mtructure  rf  >*teel  bascuU  briilgro 
and  I  v'o  ><l'li'  H|)Hn.s  ovei'  the  VVebl 
W:.terwny  .nt  West  .Spokane  St  The 
structure  will  comprise  n  doible  leaf 
bat  "tile  span.  "<*8  ft.  center  to  cei.ter  of 
IrunnlfiUK  and  two  approach  ap.ms  f>»'-li 
about  I  in  U  long  The  width  of  Iho 
barculc  span  will  be  45  ft.  center  to 
center  of  tniHFey  ard  of  the  Hide  span.'i 
fi2  ft.  center  to  C4>nter  of  ttiisses, 
•luri'ty     bond     of     $l'.tr>.no(»     ri'nuiied     of 

fUCiPM'ful      hi. Pier  1>.|.(.-|I      of      ?,      re- 

'lutred   for   plnn- 


UiHIGATION  PffOJECTS 


sfi     Nr\Ti:    w\Ti:n    tommission 

\r('l  !«•  1TH»>S        \M»       IT.IIMirs       i> 
TMIH    |«I«II'R. 


MoDKhTO.  RtanlslauN  Co..  Cal.— Un- 
ix >•■•  ""  '"  *  M,  bld!»  will  he  r«- 
(  rid  Ttirlock    Irrlga- 

ti  :    Jointly,    for    fur- 

ilnj    from    BO  000    to 


factory.     See  cnll  for  bids  ander  of&clnl 
propoKHl   Hectlon    In   this   Issne. 


J?UM:MER  B.AKE,  ore.— Untll  May  S, 
lu  A.  M.,  bid?  will  be  received  by  Geo. 
H.  Detwiler,  secretary  Summer  Lak<> 
Irrigation  Di.strict.  for  construction  of 
the  main  canals  of  district  between  the 
diversion  dam  on  the  Ana  river  and 
the  n'lrth  end  of  Partin  Lake,  a  total 
length  of  about  five  miles.  The  total 
yardage  involved  will  be  approximate- 
ly   16.000   cubic   yards. 

ROSEVILLE,  Placer  Co.,  Cal. — Re- 
port of  A.  J.  Cleary,  Chas.  W.  Landls, 
and  Jerome  R.  Doolan,  engineers  of 
.San  Francisco,  s  how  t  hat  40,000  a  ores 
of  lands  lying  west  of  S.  P.  R.  R.  and 
extending  south  from  Liincoln,  on  the 
north  to  Antelope,  on  the  south,  can 
be  irrigated  at  a  cost  not  to  exceed  $45 
an  acre,  according  to  Richard  P.  Doo- 
lan, land  owner  in  the  proposed  district. 
Construction  work  will  include  the 
construction  of  a  13.000-ft.  canal  from 
the  river  to  Orangevale  Hill,  beneath 
which  a  6,000- ft.  will  b  e  driven,  the 
w.iter  then  dropped  to  a  reservoir 
southeast    of    Roseville. 


LIGHTING  SYSTEMS 


OAKLAND,  Cal. — D'Arcy  Ryan,  light- 
ing engineer,  has  prepared  data  at 
the  request  oit  the  Uptown  Association, 
for  a  lighting  system  in  San  Pablo 
and  Telegraph  Avcs.  and  Broadway; 
electrolier  proposed  is  a  combined  trol- 
ley and  light  pole  with  two  arc  lamps 
oi"  1500   candlepower   each. 

SAX  LEANDRO,  Alameda  Co.,  Cal  — 
M.  A.  Lopez.  362  San  .roaciuin  St.,  San 
L.'andro.  at  $1149,  awarded  contract 
by  city  trustees  to  install  13  Marbellte 
standards.  R.  H.  Goodwin,  city  engi- 
neer. 


PASADENA,  Cal.— W.  A.  McXally  Co., 
lofi  W  Colorado  St.,  Pasadena,  awarded 
contract  by  city  directors  at  $20,222. 
for  constructing  underground  electric 
conduits,  ducts  and  lati  ral.s  in  Fund 
Ave.    and    portions   of   other    streets. 

PASADE.XA,  Cal— I'ntll  10  A.  M.. 
May  3.  bids  will  be  roceived  by  city 
clerk  Bessie  ChamUci'lain,  for  con- 
structing crndults  In  Kl  Molino  St.  be- 
tween California  ar.d  Fillmore  Sts.,  2 
blocks.  Certified  check  10%  required. 
E     P     Dewey,    clt>    <  ngineer. 


PASADENA,  Cal. — Council  declares 
Intention  to  construct  ornamental 
lighting  system  with  51  reinforced 
concrete  posts  In  Grand  Ave.,  Del   Rosa 


ii,-n  III.      M iv'iinv    irom    hii.ui 

100,000   harrcia  of  cement   f.   o.   b. 


care 


Engineers    and    Contractors 
PLEASE  NOTE 

We   nro  California  Factory 
Distributors    for 

KLAXON  rO. 
IIOHNS   AND  BELLS 

for     f'odr     SIkiiiiU.     \lnrtnn,    Tlmr 
SIgniiU.  «•<•-. 

\LKXAN1>KU     MILIllIRN     CO. 

rnrlildc   I'larv   Llu'ltln  iniH   Oxy. 
\<rt.vl«iii*    >VrI(liiiK  nnd   CiitlinK 
\|ipnriitnN 

U  ••     ai  e    .'It      VOll--    XlM  \li"' 


E   D   BULLARD 

208    Market    .St^    Snn    Frnndnm 
rhoae    DoncUui    1118 


Drive,  Maglin,  Ellis,  Arbor,  Lockhaven, 
Palmetto  and  California  Sts.,  approxi- 
m.itely  6  blocks;  to  construct  and  in- 
stall complete  ornamental  lighting  sys- 
tem, including  22  posts,  conduits,  etc., 
in  El  Molino  St.  between  California 
and  Fillmore  Sts.,  2  blocks.  E.  P. 
Ijewey.    city    engineer. 

ORAXGE.  Cal. — Trustees  declare  in- 
tention for  lighting  system  of  15  reln» 
forced  concrete  posts,  conduits,  wires, 
etc.,  on  both  sides  of  X  Pine  St.  be- 
tween E  Chapman  and  E  Palm  Aves.; 
1911  \ct.  C.  C.  Bonebraker,  city  engi- 
neer. 


SAX  DIEGO,  Cal.— Xepage,  McKenny 
Co.,  5.<<9  Howard  St.,  San  Francisco,  at 
$34,100,  submitted  low  bid  to  bureau  of 
yards  and  docks,  for  an  electric  light 
ing  system  at  the  U.  S.  naval  base,  San 
Diego. 

FULLERTOX,  Cal. — ^Trustees  declare 
intention  to  construct  ornamental  light 
.'system  on  E  Union  Ave.,  and  portions 
of  seven  other  streets;  1911  Act  and 
1915  Bond  Act.  Ben  F.  Depuy,  city 
engineer. 


SA.V  BERXARDIXO,  Cal. — Council  or- 
(lers  plans  for  ornamental  lights  on 
1-;  St.  between  Mill  and  3rd  Sts.  Other 
ornamental  light  proceedings  under 
way  are:  F  St.  between  Rialto  and 
.">th  Sts.,  Arrowhead  Ave.  between  3rd 
St.  and  Highland  Ave.,  and  17th  St., 
^\  hich  includes  center  parking  and 
liaving. 


MACHINERY 


SEE  STATE  WATER  COMMISSION 
Vl'l'I,IC"ATIO>S  A\n  PERMITS  IN 
THIS   ISSI'E. 


LO&  AXGELBS,  Cal.— H.  Mueller  Mfg 
Co.,  Decatur,  111.,  awarded  contract  by 
public  service  commission  for  furnish- 
ing following  supplies  f.  o.  b.  2nd  and 
Rose  Sts.:  (1)  2400  V»-in.  curb  cocks 
.It  26.5c  each,  (2)  4500  %-ln.  curb 
cvicks  at  38. 5c  each,  (3)  1600  1-ln.  curb 
cocks  at  77c  each;  fl)  2000  ^-In. 
flanged  corporation  cocks  at  39.5c  each; 
(.")  4600  *4 -in.  flanged  Corp.  cocks  at 
r.s.5c  fach;  (6)  400  1-in.  flanged  corp. 
cocks  at  99c  each;  (7)  2000  4-ln. 
llunged  unions  at  16.2fic  each;  (%)  4500 
•\-ln.  flanged  unions  at  24c  each;  (9) 
.ioo  1-ln.  flanged  unions  at  37.75c  each; 
delivery   not   stated. 


LOS  AXiHCLFS.  (  .il.— Until  11  A.  M., 
May  1.  bids  will  bo  received  by  super- 
visors for  furnishing  County  Flood 
Control  District,  SOOO  piling  treated 
with  creosote,  and  8000  untreated  pil- 
ing.   

STOCKTON,  San  .'oaquin  Co..  Oal.— 
Holt  Mfg.  Co.,  Stockton,  awarded  con- 
tract by  Western  States  Otis  and  Elec- 
tric Co.,  Samuel  Knhn.  general  mana- 
ger, for  mnchlner.v  to  be  used  In  Ama- 
dor, Alpine  iin<l  K\  Dorado  counties  In 
the  devcloi>meni  of  the  Twin  Lakes 
Sior.iire  project.  Tim  confrn<t  i  unn  In 
tl  e   neighborhood  of  »fi0,000. 


I-Oa  AXGELl'-S,  Cal.— ITntll  3  P.  M., 
M.iy  12,  bids  will  be  received  by  public 
Hervlce  commission,  207  S  Broadway, 
for  lead  covered  cable*  and  accessories. 
.'^pec.  No.  P-270.  Jns.  1*.  Vrftman,  eecre- 
tary. 


MOWPORT  nlOACM.  Cnl.— .1.  H  Mef- 
lord.  Santa  Alia,  aivarded  oontrnct  at 
r'::'8  90,  for  (IrllllnK  nn  l.s-ln  well  at 
eiiv'n  pumping  plant  site.  H.  W. 
Elliott,  Garden   Qrove,   bid   M818,»0. 
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LOS  ANGELICS,  Cal. — Until  i  P.  M., 
May  19,  bids  will  be  received  by  publjc 
service  commission,  207  &  Broadway, 
foi  synchronous  condenser  Installation. 
.Spec.  No.  P-261.  Jas.  P  Vroman,  secre- 
tary 


S.\N  DIPZGO,  Cal. — ^City  council  haa 
authorized  I'urchasing-  Agent  E.  D. 
Williams  to  expend  $1800  for  the  pur- 
chase in  the  open  market  of  28,500  ft. 
standard  screw  pipe  f(n-  l;ie  water  de- 
partment. 


LOS  ANGELES,  Cal.— E.  P.  Hosby- 
shcll,  127  N  Los  Angeles  St.,  sulimitted 
low  bid  to  i)urchasing  department  of 
city,  at  $350,  for  furnishiuK  dump 
wagon.  Other  bids  were:  B.  Hay  man 
Co.,  Int'.,  $369.50;  Dixon  &  Griswold, 
$.'575;  Au.stin-Western  Road  Machinery 
Co.,  $415. 

Fairbanks,  Morse  &  Co.,  427  E  3rd 
St.,  were  only  bidders  for  furnishing 
one  auto  truck  scale.  Their  bid  was: 
$G30  one  15-ton  as  specified;  $800  with 
sprinprless  dial;  $756  one  20-to>n  as 
specified,    $it20    with   springless   dial. 

Byron  Jackson  Iron  Works,  305,  E  3rd 
St.,  submitted  only  bid  at  $772.50,  for 
one  centrifugal  pump  with  gas  engine. 

LOS  ANGELES,  Cal. — Bids  received 
I'y  Public  Service  Commis.sion  for  (1) 
8000  pieces  4-in.  B,  bell  and  spigot,  cast 
iron  water  pipe,  and  (2)  4000  pieces 
C-in.  12-ft.  lengths  were:  Cast  Iron 
Pipe  &  Foundry  Co. — (1)  $50.80  ton;  (2) 
?46.80  ton  (5  meter  lengths,  $17.80 
ton.  Delivery  on  cars  at  Enterprise 
St.  yard.  Pacific  Pipe  &  Supply  Co. — 
<1)  $52.10  per  100  ft;  (2)  $48.10  per  100 
ft.;  delivery  one-half  in  May,  balance 
in  June.  American  Cast  Iron  IMpe  Co. 
— (!•»  $52.35  ton;  (2)  $48.35  ton;  IG-ft. 
lengths,  $1  per  ton  extra  f  o.  b..  Enter- 
pri.«e  St.  yard,   delivery  in   May. 

SAN  FRANCISCO— Until  May  1,  11  A. 
M.,  under  Order  No.  3680/S.  P.  5,  bids 
will  be  received  by  U.  S.  Engineer 
Ofllce,  240  Montgomery  St.,  for  and 
delivering  wharf,  Rio  Vista,  Solano 
county:  miscellaneous  castings,  pipe, 
etc.     Spec,  will  be  furnished  on  request. 

BR.AW^LEY.  Cal. — Trustees  authorize 
purchase  chlorination  plant  costing 
$1500. 
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BAKERSFTELO,  Kern  Co.,  Cal 
Giorgio  Farms  Co.  will  erect 
cooling-  plant,  costing  $1,500,000: 
528  ft.,  near  Edi?on,  SE  of  Bake 
field.  Other  plans  of  the  company 
volving  expenditure  of  $4,00'».00n. 
elude  intensive  cultivation  of  '■'> 
acres  grapes,  melons,  etc.,  const  r 
tion  of  7  miles  of  railroad.  .Joseiih 
Giorgio,  ijre.ddcnt  and  Cha.'-:.  P.a\l>u 
.>;Ui)orintendent. 


RAILROADS 


S.\N  FI^.ANCISCO — Continental  Con- 
struction Co.,  Detwiler  Bldg.,  Los  An- 
geles, at  $8278,  awarded  contract  by 
Board  of  Public  Works  to  erect  trol- 
ley poles  and  electrical  conductors  for 
Taraval  street  extension  of  Miinicipal 
railway;    Contract    131. 


FRESNO,  Fresno  Co.,  Cal. — Construc- 
tion of  sever.al  extensions  to  the  street 
car  lines  of  the  Fresno  Traction  Com- 
pany are  contomi)lated,  accordiiit;'  to  O. 
L.   Everts,   attorney   for   the  company. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


STEGE,  Contra  Costa  Co.,  t'al.  -Un- 
til May  5,  S  P.  M.,  bids  will  be  received 
by  Fnd  Lutz,  Secretary  Stege  .sanitary 
District,  with  offices  in  San  Pablo  .\ve.. 
opposite  T-Cl  Cerrito  postofflce.  to  con- 
struct 394  ft.  sewer.  1  manhole  and 
lamphole  in  Central  St.  between  Clay- 
ton and  the  Key  Route  reserve— also 
to  construct  1100  ft.  of  sewer.  3  man- 
holes and  1  lamphole  in  Donald  St. 
1  etween  PJchmond  St.  and  Key  Route 
reserve,  and  350  ft.  sewer.  1  manhole 
and  lamphole  In  Stockton  St.  between 
Albermarble  and  Olive  street.':.  Plans 
may  be  had  from  secretary. 


WOODLAND,  Yolo  Co.,  Cal. — Until 
May  9,  2  P.  M.,  bids  will  be  received 
by  H.  R.  Saunders,  county  clerk,  to  con. 
struct  macadam  road  from  south  end 
of  concrete  road  in  Reclamation  Dist. 
No.  900,  through  Districts  Nos.  765  and 
099,    to   Headquarters   In    999. 

Separate  bids,  same  date,  to  con> 
struct  macadam  road  from  Mound 
Bridge  at  Knights  Landing,  through 
Dist.  No  787  to  Eldorado  road.  Plans 
on  file  in  office  of  clerk. 

UK.'AH,  Mendocino  Co.,  Cal. — Until 
May  9,  10  A.  M.,  bids  will  be  received 
by  Hale  Prather,  county  clerk,  to  con- 
stnu^t  Will  its  South  Side  road.  Involv- 
ing 525  cu.  yds.  excavation;  4418  cu. 
vds.  borrow;  96  lin.  ft.  12-in.,  40  lin. 
ft.  30-in.  and  56  lin.  It.  36-ln.  corru- 
gated iron  pipe  culvert;  11.85  cu.  yds. 
concrete  in  headwalls  and  2410.66  ft. 
B.  M.  lumber  in  wood  culverts.  County 
will  furnish  corrugated  iron  pipe  cul- 
verts and  lumber.  E.  H.  Smith,  county 
surveyor. 

TRACY,  San  Joaquin  Co.,  Cal. — 
Trustees,  Geo.  I.i.  Frerichs,  city  clerk, 
declares  intention  to  improve  portions 
of  North  D,  Sixth  and  East  Sixth  St., 
by  grading,  const,  cone,  curbs  and  pav- 
ing with  SVu-in.  cone,  base  with  IV^-iu. 
natural  bitumen  top,  catchbasins,  water 
and  sewer  connections,  sewer  exten- 
sions, m.anholes,  etc.,  Imp.  Act  1911  and 
Bond  Act  1915.  Protests  May  4.  W.  D. 
Harrington,  city  engineer. 

AVALON,  Catalina  Island — C.  E.  Gar- 
rettson,  508  N  Comstock  Ave.,  Whittier, 
awarded  contract  at  about  $20,000  for 
laying  extensions  of  water  mains  for 
city.  Water  Works  Supply  Co.  award- 
ed contract  for  furnishing  cast  iron 
pipe. 


ASTORIA,  Ore. — McClean  and  Wil- 
liams, Astoria,  at  $243,482,  awarded 
contract  by  city  water  commission,  to 
construct  main  conduit  of  water  sys- 
tem leading  from  the  headworks  at 
Bear  Creek  to  the  city  reservoirs.  Will 
be  l'/4-in.  electric  arc  welded  steel  pipe 
with    Dresser    couplings. 

VENICE,  Cal.— The  City  Water  Co.. 
G.  M.  Jones,  president,  is  planning  to 
e.xpend  approximately  $20,000  for  new 
water  mains  and  laterals  to  increase 
supply  and  pressure  in  business  dis- 
trict. 

SUSANVILLE,  Lassen  Co.,  Cal. — B.  P. 
Lyons,  retained  as  engineer  for  Mil- 
wood  Sanitary  District,  recently  or- 
.tianized. 

PENDLETON,  Ore.— Until  May  24, 
7.30  P.  M.,  bids  will  be  received  by 
Thos.  Fitzgerald,  city  recorder,  to  con- 
struct sewage  disposal  plant,  consist- 
ing of- 

(a)  Construction  of  a  27-in.  outfall 
sewer  connecting  present  sewer  with 
liroposed  septic  tank  and  consisting'  of 
2060  lin.  ft.  of  27-in.  vit.  tile  or  cone, 
pipe,  one  junction  manhole  and  two 
stand.^rd  manholes. 

(b)  Construction  of  septic  tank  com- 
plete with  inlet  screen  chamber  and 
ojitlet  manhole,  sludge  bed.  by-passes 
and   drains. 

(c)  Construction  of  2700  lin.  ft.  of 
earth  dike  with  the  .side  toward  the 
water  rip-rapped,  and  with  2  to  1  side 
/ilopes. 

(d)  Construction  of  filter  bed  cam- 
I'lete  with  dosin.g-  tank,  four  14-in. 
alternatiiip:  sewage  siphons,  distribut- 
ing trou.erh  and  280  lin.  ft.  of  27-in.  vit 
tile  (ir  concrete  inflow  pipe  from  the 
septic  tank  to  the  dosinf^'  tank.  Baar 
and  Cunningham,  414  Spalding  Bldg., 
Portland,    engineers. 


VISALJA.  Tulare  Co..  Cal.— Until 
May  2,  10  A.  M..  bids  will  be  received 
by  Geo.  l{.  Prestidge,  county  clerk,  for 
furnishing  and  delivering  7500  bbls. 
Portland    cement. 


SAN  BERNAKDINO,  Cal.— City  coun- 
cil has  ordered  advertising  for  con- 
struction of  sewers  in  Rialto  Ave.  and 
.'\llen    St.    and    in    9th   and    11th    Sts. 


•Madison  between  Edith  and  Vallejo,  and 
v'all^jo  between  Madison  and  point  300 
tt.  northwest,  by  grading,  concrete 
'  url)s  and  grutters  and  macadamizing 
\\  ith  rock  and  oil,  corrugated  culvertJj, 
etc.  Imp.  Act  1911.  N.  S.  Frost,  city 
engineer. 

P.KRKELEY,  Alameda  Co.,  Cal. — 
.--chn'.or  Bro.s.,  at  approximately  $1200, 
awarded  contract  by  council  to  con- 
.•itruct  culvert  and  8e^^er  in  Neilson  Sl. 
at   San   Lorenso. 

CARSON  CITY,  Nevada — Alston  & 
Hogi-an,  Salt  Lake  City,  I'tah,  at  $42,- 
220.  awarded  contract  by  state  high- 
way commission  to  pave  Lakeview- 
Car.son    unit    of    highway    system. 


GItA.SS  VALLEY,  Nevada  Co.,  Cal. — 
Engineer  W.  S.  Farley,  Monadnock 
Hldg.,  San  Francisco,  commis»sioned  by 
trustees  to  prepare  estimates  of  cost, 
et'  ,  for  improving  approximately  3 
mll<  s   of  streets. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
.Vlay  8th,  bids  will  be  received  by  Board 
of  Public  Works  to  improve  Harvard 
Blvd.  between  Lemon  Grove  and  Mel- 
rose Ave.,  involving  36,610  sq.  ft.  as- 
phaltic  pavement  and  1946  sq.  ft.  con- 
crete gutter;  1911  Act. 

COLUS.\,  Colu.sa  Co.,  Cal  —J.  N.  Bole* 
formerly  associated  with  Engineer 
f'bas.  de  St.  Maurice,  will  be  a  candi- 
date for  the  ofl^ce  of  county  surveyor 
at   the    coming   election. 


S.\N  FRANCISCO— City  Engineer  M. 
->'.  O'Shaughnessy,  completes  spec,  to 
improve  Mt.  Vernon  Ave.  bet.  Ilowtn 
and  Louisburg  Sts..  including  crossing 
of  Louisburg;  estimated  cost,  $4600. 
Involves  933  cu.  yds.  cut;  508  lin.  ft. 
eonciete  curbs;  660  sq.  ft  art  stone 
sidewalks;  9130  sq.  ft.  asphaltic  con- 
crete pavement;  3  brick  catchbasins; 
7'.    lin.    ft.    10-in.    vitrified   culvert. 


WOODLAND  Yolo  Co.,  Cal.— County 
<"lerk  H.  R.  Saunders  instructed  to  call 
iiids  to  construct  2  maeadam  roads,  one 
in  District  900  to  Headquarters  in  Dis- 
trict 999,  being  the  Holland  Land  Co.; 
another  from  Mound  bridge  near 
Knights  Landing  to  El  Dorado  bend,  up 
the  Sacramento  river.  It  is  probable 
bids   will  be   opened   May  9. 

VUBA  CITY,  Sutter  Co..  Cal.— City 
Trustees  plan  paving  streets  in  west- 
ern section  of  city:  AValnut.  Cooper 
Ave.,  West  Bridge  St.  and  portions 
of  West  B  St.,  to  connect  county  road 
with  Plumas  St.  Edward  von  Oeldern, 
city    eng'ineer. 


LOS  ANGELES,  Cal.— Until  May  S,  11 
.\.  M.  bids  will  be  received  by  county 
supervisors  to  improve  Manchester 
-Ave.  between  Vermont  and  Western 
.\vos.,  in  Road  Dist.  No.  4.  536!t  lin.  ft. 
involving  3755  cu.  j'ds.  excavation.  7711 
so.  yds.  shaping  roadbed.  7711  sq.  yds. 
''. 'i. -in.  concrete  paving.  12-ft.  wide.  2 
(oiicrete  culverts;  average  haul  2.5  ml. 
from.  AA'ildison  on  Santa  Fe  Ry  i^.,,.tity 
t'liinishes    2174    bbls.    cement. 


SACRAMENTO.  Cal— Clark  &  Henory 
(onstrnction  Co..  Ochsner  Bldg..  award- 
ed ctmtract  by  council  to  improve  26th 
SI.  between  Y  and  Highland  Park  by 
coiistr.  cone,  curbs  and  gutters,  gutter 
ilr.iins,  concrete  manholes,  S-in.  vitri- 
f  ed  sewers:  qrading  and  paving  with 
5Vi-:n.    asphaltic    concrete. 

riark  fi  Henery  awarded  contract  to 
inipruvo  nortions  of  39th  St.,  X  St.. 
lH)wney  Way,  Sherman  AVay,  37th,  41st 
.•^ts..  alleys  eiv..  by  constructing  con- 
crete curbs  and  gutters,  gutter  drains, 
vitrified  sewers,  manholes,  etc,  grad- 
ing and  paving  with  5 '2 -in.  asphaltic 
•  (.increte. 


PETALUMA.  Sonoma  Co..  Cal.— 
Council,  Lyman  Green,  city  clerk,  de- 
clares intention  to  improve  Edith  St. 
between     Washington      and     Madison; 


SANTA  ANA,  Cal— Bids  for  con- 
.-^Jructlng  the  proposed  joint  outfall 
.•<cwcr  for  Santa  Ana  and  Anaheim, 
will  probably  be  called  for  within  30 
days.  The  engineers  of  each  citv  have 
been  dir-^ted  to  proceed  with  survey.^ 
and  specifications.  O.  E.  Steward.  Ana- 
belm,  city  engineer,  and  W.  G.  Knox, 
Santa   Ana  city  engineer. 


Street  Re-paving-Now 

WHEN  the  Borough  Asphalt  Paving  Company 
of  Brooklyn,  N.  Y.  takes  a  contract,  it  does 
not  play  with  it.     The  job  goes  right  through. 

Ocean  Parkway,  Brooklyn,  shown  above,  is  a  wide 
and  important  thoroughfare.  The  three  Keystone 
Excavators  take  up  fifteen  inches  of  macadam,  curb 
to  curb,  at  the  rate  of  1000  cubic  yards  per  eight- 
hour  day.  The  street  is  left  to  the  exact  grade.  There 
is  no  roller  on  the  job. 

The  husky  Keystone  Model  4  Excavators,  with 
18-foot  booms  and  14  feet  of  horizontal  crowd,  handle 
this  work  as  such  jobs  should  be  handled  — now! 

Heavy  capacity  motor  trucks  remove  the  spoil. 
Asphalt  gangs  with  two  power  mixers  follow  up  the 
Keystone  shovels.  There  is  a  punch  that  means  rapid 
completion  and  profit.     The  job  moves. 


The  Keystone  is  a  general  utility 
steam  shovel  with  all  the  efhciency 
of  specialized  design.  It  can  be 
equipped  with  three  readily  inter- 
changeable buckets.  Skimmer, 
Drop-Bottom  Ditcher,  and  Clam- 
shell. Write  for  new  illustrated 
catalogue. 


I^g^^   TRADE.  HAPK    JbHHBV 

.KEYSTONE/ 


KEYSTONE  DRILLER  COMPANY.  BEAVER  FALLS.  PA. 
1 7U  Broadway,  New  York  Monadnock  Block,  Chicago  Jophn.  Mo. 


KEYSTONE 


•EVERYTHING  FOR  THE  CONTRACTOR' 

HARROW    RICKARD  &   McCONE 


S&n    Francisco 


Los  Angeles 
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BAKERSFIELD,  Kern  Co.,  Cal.— 
Council,  V.  Van  Kiper,  city  clerk,  de- 
clares liilention  to  improve  portions  of 
Sumner  St.  and  Kast  Truxton  Ave.,  (St. 
Dist.  79)  by  grading,  paving  with  4-in. 
asphaltic  concrete  base  with  lV4-in. 
Warrenitc-P.itulithic  top,  cement  con- 
crete culverts,  etc.  Imp.  Act  1911.  Pro- 
tests   May   8. 

Intention  declared  to  Improve  Oak  St. 
(St.  Dist.  SI)  by  grading  and  paving 
with  8-in.  asphaltic  macadam  base. 
(?30,000  available  for  these  projects). 
W.   D.   Clarke,   city    engineer. 


STOCKTO-V,  San  .loaquin  Co..  Cal. — 
Until  May  9,  10.30  A.  M.,  bids  will  be 
received  by  A.  1j.  Banks,  city  clerk, 
to  con.struct  lateral  sewers  with  wyes, 
with  and  without  automatic  flushers 
in  portions  of  North  Center,  Arcade  and 
Oeary  Sts.  Imp.  Act  1911'.  "W.  B. 
Itogan,   city   engineer. 

aLKNDALE,  Cal.— Cornwell  &  Hen- 
derson. 127  S  Glendale  Ave.,  Glendale, 
submitted  the  low  bid  to  the  trustees, 
at  $21,003.75,  for  improving  Western 
Ave.  between  San  Fernando  Road  and 
10th  St.,  involving  4327  lin.  ft.  grading 
at  60c  ft.:  .^7.'J5  lin.  ft.  curb  at  50c  ft.; 
1300  sq.  ft.  5-in.  gutter  at  23c  ft.;  16.- 
3S5  SCI.  it.  oiling  and  surfacing  at  .0.1  %c 
ft.;  3333  ft.  4-in.  cast  iron  water  pipe 
at  $1.25  ft.;  and  1100  fl.  8-in.  pipe  at 
$1.80. 


SAN  FRANCISCO— Street  Committee 
of  Board  of  Supervisors  authorizes 
Board  of  Public  Works  to  reconstruct 
Divisadero  St.  between  Jackson  and 
Pacific   streets. 

OI^YMPIA,  Wash. — Until  May  16,  10 
A.  M.,  bids  will  be  received  by  State 
H'ig'hway    Commission,    for: 

(1)  grading,  draining  and  paving 
with  roncrete  about  6.55  miles  of  the 
Inland  Empire  highway,  betw.  Buena 
and  Dalton,  in  Yakima  county,  Feder.al 
aid    project    No.    92. 

(2)  clearing,  .grading,  draining  and 
surfacing  with  crushed  gravel,  about 
3.8.';  miles  of  the  Inland  Empire  high- 
\\  ay  betw.  Dalton  and  Granger,  in  Ya- 
kima   county. 

(3)  grading  and  draining  about  0.3 
mile  of  the  Inland  Empire  highway, 
between  Dixie  and  Coppel,  in  Walla 
AValla    county. 

(4)  clearing,  grading,  draining  and 
surfacing  with  crushed  gravel,  about 
7.0  miles  of  the  Pend  Oreille  highway, 
betw.  Cu-sick  and  Locke  in  Pend  Oreille 
county. 


SACRAMENTO,  Cal.— Until  May  11,  9 
T.  M.,  bids  will  be  received  by  R.  B. 
Carlton,  city  clerk,  to  improve  7th 
Ave.,  from  Riverside  Blvd.  to  point 
1059  ft.  westerly  by  constructing  con- 
crete curljs  and  gutters,  cast  iron  gut- 
ter drains,  concrete  manholes,  8-in. 
vitrified  sewers,  grading  and  paving 
with    51/i-in.    asphaltic   concrete. 

Separate  bids,  same  date,  to  improve 
alley  between  Y,  1st  Ave.,  31st  St.  and 
Sacramento  Blvd.;  construct  1  concrete 
catchbasin;  extending  G-in.  vitrified 
sswers;  gradin.g  and  paving  with  5-ln. 
hydraulic  concrete. 

Separate  bids,  same  date,  to  improve 
Montgomery  Way  from  Franklin  Blvd. 
to  point  863  westerly  by  constructing 
co)icrcte  curbs  and  gutters,  1  manhole, 
gutter  drains,  grading  and  paving  with 
5% -in.      asphaltic      concrete.  Albert 

Givan,    city    engineer. 


VENICE,  Cal.— Until  8.30  P.  M.,  May 
8,  bids  will  be  received  by  city  clerk 
T.  H.  Hanna.  to  imi)rove  the  following 
streets:  San  .Tuan  Court  between  ICIec- 
tric  and  6th  Ave.,  to  be  graded  and 
paved  with  4-in.  concrete;  1911  .\ct; 
and  Third  Ave.  between  Sunset  and 
Rose  Aves.,  to  be  graded  and  paved 
with  5-in.  concrete,  constructing  5-ft. 
concrete  walks;  also  Third  .Ave.  be- 
tween Rose  Ave.  and  N  city  limits,  by 
gradlt\g  and  paving  with  oil  macadam; 
1911    Act. 


LOS  ANGELES,  Cal.— lentil  U)  .\.  M., 
May  8,  ids  will  l)e  recejved  by  l-oard 
of  public  works  for  street  work  as  fol- 
lows: 

Portions  of  14th  St.  and  Santa  Pe 
Ave.,  involving  14,889  sq.  ft.  asphaltio 
paving,  32  ft.  curb,  434  sq.  ft.  concrete 
putters,  28  aq,  ft.  granite  block  .gutters, 


325  ft.  cement  pipe  sanitary  sewer; 
^''rooman  Act. 

Dol>inson  St.  Ijetwten  Evergreen  Ave 
and  Lara  St..  involving  15,411  sq.  ft. 
grading  and  oiling.  1145  ft.  curb,  5820 
sq.  ft.  valk.  2503  ft.  concrete  gutter, 
;!16  ft.  fi-in.  vitrified  pipe  house  sewers; 
Vrooman   Act. 

Alley  W  of  Pacific  .Xvo.,  from  12th  to 
13th  St.,  and  a  portion  of  13th  St.,  in- 
volving 4840  sq.  ft.  Warrenile-Bitu- 
lithic  paving,  256  sq.  ft.  cement  con- 
crete pavement;  23  ft.  curb;  559  ft.  con- 
ci'^te  gutter;  \'i-ooman   .\ct. 


VEN'TIMJ.^,  Cal. — Sew  proceedings 
v.ill  lie  .started  for  paving  of  various 
•streets  included  in  contract  awarded  to 
Southwest  Paving  Co.  some  months 
ago,  courts  having  ruled  new  grades 
must  be  fixed.  E.  M.  Lynch.  Central 
p.ldg.,  Los  Angeles,  engineer. 


S'AN  .lOSE,  Santa  Clara  Co.,  i.'ai.— 
A.  J.  Raisch,  46  Kearny  street,  San 
Francisco,  at  $.24  scj.  ft.  awarded  con- 
tract hy  council  to  grade  and  pave  with 
3-in.  asph.  cone.  6th  street,  between 
."-'anta  Clara  and  St.  James. 

Ilu.gh  Crunimey  awarded  contract  to 
improve  16th  street,  between  William 
and  San  Salvador  by  grading,  paving 
with  3-in.  asphalt  cone.  ))ase  with  1  Vi - 
in.  Warranite-Bitulithic  surface,  con- 
crete curbs  and  gutters.  \Vm.  Popp,  ci- 
ty engineer. 


SAN  BERNARDINO,  Cal. —  Super- 
visors declare  intention  for  road  work 
in  R.  D.  I.  No.  16,  on  Hellman  Ave.  be- 
tween Olive  Ave.  and  17,750  ft.  south; 
paving  with  4-in.  concrete  24-ft.  wide; 
constructing  about  3390  lin.  ft.  con- 
crete. 24-ft.  wide;  constructing  about 
3390  lin.  ft.  concrete  curbs.  16x8x6-in.; 
15,705  lin.  ft.  concrete  curbs,  28x10x6- 
in.;  540  lin.  ft.  concrete  culvert;  con- 
crete walls  and  toe  walls,  and  2-in. 
galvanized  iron  pipe  railing.  Work  to 
be  done  under  1907  Road  Dist.  Imp.  Act. 
James  W.  Cole  will  have  charge  of 
work.  Plans  and  spec,  at  ofiice  of  clerk 
of  board.  Harry  L.  Allison,  or  E.  T. 
Ham,   county   surveyor. 


WHITTIER,  Cal.— Until  7.30  P.  M.. 
Ma.v  8,  bids  will  be  received  by  city 
clerk  Clarence  O.  Trueblood,  for  im- 
proving Camilla  St.  between  Pickering 
and  Citrus  Ave.,  and  Whittier  Ave.  be- 
tween Camilla  and  Hadley  Sts..  by 
grading  and  paving  with  5-in.  concrete, 
curbs,  5-ft.  walks,  reinforced  concrete 
culvert;  1911  Act.  Paul  E.  Todd,  city 
engineer. 


SA.\  LEANDRO,  Alameda  Co.,  Cal. — 
Proceedings  to  improve  Mitchell  and 
Lewis  streets  have  been  rescinded  by 
city  trustees  for  the  second  time,  due 
to    failure    to    post    notices. 


SACRAMENTO.  Cal.^— Council,  R.  B. 
Carlton,  city  clerg,  declares  intention 
to  improve  alley  between  N  and  O.  11th 
and  12th  Sts.,  by  placing  1-track  drain 
connected  to  sewer  with  6-in.  vitrified 
pipe;  reconstructing  concrete  man- 
hole, grading  and  paving  with  5-in.  hy- 
draulic concrete. 

Intention  declared  to  improve  alley 
between  4Sth.  Discover  Way,  T  and  R 
Sts.,  by  constructing  6-in.  vitrified 
sewer  with  wyes,  concrete  manholes. 
Albert   Givan,    city   engineer. 

OAKLAND,  Cal.— Council,  Eugene  K. 
Sturgis.  city  clerk,  declares  intention 
to  imtirove  52nd  Ave.  between  E-14th 
and  E-12th  Sts..  by  gradin.g,  concrete 
curbs  and  gutters,  cement  walks  and 
paving  with  oil  macadam.  W.  W.  Har- 
n-.on,    city'  engineer. 


W.ASTTTXGTON.  D.  C— Riley  &  Peter- 
son, Loria  Portal,  Calif.,  at  $43,224.07. 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  N.-ivy  Dept..  to  construct 
roads  and  walks  at  San  Diego  Naval 
base  under  Spec.  4602;  time  for  com- 
pletion,   75    days. 


BELLTNGHAM.  Wash.  —  Standard 
Construction  Co..  Seaboard  Bldg.,  Se- 
attle, at  $102,602,  submit  low  bid  to 
Whatcom  County  Commissioners  to 
pave  5  miles  of  Nooksask-Surpas  high- 
way    near    Belllngham. 


S'ACKAMENTO,  Cal.  —  Mc<;illlvra/ 
Construction  Co.,  Capital  National  Bank 
Bldg.,  awarded  contract  l»y  council  to 
iinpro\e  3l8t  St.  between  J  and  1'  Sts., 
b.v  constructing  cone,  curbs  and  gut- 
ters, cast  iron  gutter  drains,  concrete 
prfitec;tive  covering  over  sewer  pipes, 
grading  and  paving  with  .5>4-in.  as- 
phaltic concrete. 


CALIFORNIA — Until  May  22,  2  P.  M., 
bid.e  will  be  received  by  State  Highway 
<'onimission.  Forum  Bldg.,  Sacramento, 
for    hi^^hway    projects   as    follov.-K: 

Vlaincda  County  between  east  iK^und- 
ar.v  ;ir:d  Greenvlllf,  apjjrox.  10.0  miles; 
lo  In-  i)aved  with  Portland  cement  con- 
cr<-t(.  .■-•h.^ulders  and  asphaltic  concrete 
\vi  iritig  surface. 

'Piilnre  ('<innt>-  between  Three  Rivers 
a 'id  .S'-quoia  National  Park,  approx.  5.8 
miles;    lo    be   graded. 

Ketn  Coanty  between  Junction  Pump- 
ing Station  and  Hart,  approx.  17  2 
miles:  to  be  paved  with  bitumized  ma- 
cadam. 

S»'c  c.ill  for  bidM  under  official  pro- 
|M>.s:il   wertion   in   thin  InNue, 


XAI'A.  .Napa  Co.,  Cal. — H.  A.  Harrold, 
i-ity  engineer,  completes  spec,  to  im- 
l)ro\e  ^'ajome  St.  between  Jackson  and 
Lincoln  Ave.  and  in  Jackson  St.  be- 
iwieii    Lawrence   and    Yajome. 

I.OK  ANGELISS,  Cal.— Ordinance  of 
intentif^n  adopted  by  city  council  for 
constructing  6-in.  to  8-in.  cement  pipe 
sanitary  sewer  in  Hancock  St.  between 
Heniy  St.  and  121.82  ft.  NW  of  Biggy 
St.,  and  in  portions  of  other  streets; 
Vrooman  Act. 


CALIFORNIA — Following  bids  re- 
ceived by  State  Highway  Commission 
April  24,  to  pave  3.6  miles  in  San  Luis 
Obispo  county  between  S.  L.  O.  creek 
and  '.Uiesta,  involving  30,000  cu.  yda. 
i>:ea\ation  without  classifications;  8230 
cu.  yds.  class  A  I'ortland  cement  con- 
crete (pavement  and  curbs);  5  cu.  yds. 
elass  A  Portland  cement  concrete  (cul- 
verts): 76  lin.  ft.  30-in.  and  60  lin.l  ft. 
36- in.  corrugated  metal  pipe.  The 
commission  will  furnish  reinforcing 
steel,  corrugated  metal  pipe,  cement 
and  sand  and  coarse  aggregate  fov 
concrete: 
\V.     A.     Kettle  well     &     Sons,     Oakland. 

$78,205. 
Ijaslch     Brosi.     Coi,     |San     Luis     Obispo, 

$83,814. 
Southwest     Pacing     Co.,     Los     .\ngeles, 

$85,292.50. 
Blanco   &   Taylor.   Vallejo,    $91,777. 
Ira    Hodson,  San  Luis  Obispo,   $94,646. 
Frederickscn    &   Shannon,   Fresno,   $95.- 

3Sfi.40. 
Pacifle     States     Construction     Co..     San 

Francisco,  $96,320. 
I'.ates   it    Borland,   Oakland.   $107,975 
•lohn    Do>Me.  San  Jose,  $111,527. 
.1.    L.   Connor,   Los   .\ngeles,   $111,972. 
•  :.    S.    .Vtkinson,    Los    Angeles.    $115,901. 
K'liser   Paving      Co.,   Oakland.    $136,878. 
Engineer's    estimated    $89,624 

SAN  FlL\NCISCO— T.  M.  Gallagher. 
lo^v  bidder  for  restoration  of  pave- 
ments over  sid«^  sewers  at  approx.  17c 
.sq.    ft. 

.\.  J  Raisch  only  bidder  at  $5767  to 
improve  Rklna  St.  between  Marston 
and    Ha\elock. 

E.  J.  Treacy  low  bidder  at  $8497.  to 
iniprove  25tb  Ave.  between  Irving  and 
.iudah. 

State  Imp.  Co.  low  bidder  at  $4385. 
to  improve  Judah  St.  between  48th  .Ave. 
a  :id  La   Playa. 

A.  J.  Raisch  only  bidder  at  $5293.  to 
ininiove  Marston  St.  between  Eklna  and 
|!ilboa. 

No  !>ids  received  to  improve  40ih  .Ave. 
lutween   Balboa  and  Cabrillo. 


WOODLAND.  Yolo  Co..  Cal. — Citv  En- 
K  neer  A.sa  Proctor  completes  spec,  to 
,oM«tr-u<-r  approx.  18,627  lin.  ft.  con- 
evele  curbs  and  gutters  in  portions  of 
i'.'iott.  Locust.  Elm.  Clover.  4th,  5th, 
V  ainut.   and   other   streets. 


L:)Nv;  beach.  Cal. — council  de- 
ehMes  intention  t>-  construct  cement 
.oncrete  pu'blic  sewers  and  side  con- 
iieotions  in  portions  of  Redondo.  Loma 
and  Euclid  Aves..  and  Eliot.  2nd  and 
9th  Sts,,  and  in  portions  of  other 
stre,»ts  and  avenuues,  1911  Act. 


24 


BUILDING    AND     ENGINEERING    NEWS 


Saturday,    April    29.    191 


THE  DALLES,  Ore. — Until  May  5,  10 
\  .M.,  bids  will  be  received  by  Wasco 
county  court  for  grading  and  ma- 
cadamizing Mill  Creek  market  road, 
beginning  at  the  intersection  of  Mill 
Creek  market  road  with  the  city  limits 
of  Dalles  City,  thence  southwest  along 
the  present  traveled  Mill  Creek  road, 
a  distance  of  approx.   7%    miles. 

MEUCED,  Cal— Until  8  P.  M.,  May 
15  bids  will  be  received  by  city  clerk 
\\  .   W.    Cornell   for   street   work   as   fol- 

J  St.  between  16th  and  22nd  Sts.,  by 
srrading.  paving  with  I'^-ln.  ^^  arrenite 
i.itulithic  on  312-in.  asphaltic  concrete 
base  and  con.slructing  wooden  curb. 
The  allevs  in  eie.ht  blocks  by  grading, 
paving  with  l»i-in.  Warrenlte  bitullthic 
on  2>,2-in.  asphaltic  concrete  base,  and 
consinuting   concrete    curbs. 

North  V>  of  16ih  St.  between  O  and  Q 
St.s  l)y  grading,  paving  with  l'/4-in. 
Warrenite  bitulithic  on  asphaltic  con- 
rretc  l>asc.  constructing  concrete 
curij.x.  The  alleys  in  three  blocks,  by 
gr.iding.  paving  with  IVi-in.  Warren- 
ite  bit'ilithic  on  2V4-in.  asphaltic  con- 
crete   base.  ,,         J     ^ 

Twentv-flrst  St.  between  1'  and  Q 
Sts  by  grading,  paving  with  li^-ln. 
Waircnite  bitulithic  on  3V4-ln.  asphal- 
tic concrete  base,  constructing  con- 
crete curbs.  ,  ,     . 

'2th  and  14th  Sts..  between  L  and  O 
Sts  by  grading,  paving  with  1%-in. 
Warr.jTiite  bitulithic  on  3Vi-in.  asphal- 
tic concrete  Ijase;  constructing  con- 
<rete  curb*.  ,    ^.    ,,.        .    ' 

23rd  .'^'.  between  H  and  N  Sts.,  by 
griding,  paving  with  lli-in.  Warrcnito 
bitulithic  on  S'-b-in.  asphaltic  con- 
crete base,  constructing  concrete  crubs. 
and   cast    iron    culverts. 

Work  to  be  done  under  llUj  bond 
improxerT^nt  act.  Certified  check  or 
bond  107r  rcruiirptl.  T.  P.  Martin,  city 
en?lr.oer. 

SAtnA.MKNTO.     Cal.-  City     C'ommis 
sion      order     oxtenpion      of      Elmhuurst 
Hfwt-r  to  district  bounded  by  39tn,  42nd. 
U    and    T    Sts.      Albert    Givan,    city    en- 
gineer. 

M\UVSV11.LE,  Yuba  Co.,  Cal.— Coiin- 
cil  overrules  iiaving  jirotests  and  bids 
wl'l  bf  asked  for  improvements  Im- 
mediately.    W.   M.   Meek,  city  engineer. 

S\NTA  PAKBAIIA.  Cal.  —  C^ouncil 
plans  to  pave  West  Canyon  Perdido 
St  lictween  State  and  Chapala  Sts.. 
with  concrete  to  test  wearing  qualities 
of  concrete. 

LOI)T.  Sun  Joa(|uln  Co..  Cal.— Clydo 
r  Smith,  consulting  eanltary  engineer 
f.'.r  th''  State  noard  f-f  Health,  em- 
plived  bv  cllv  trustees  to  submit  costs', 
etc.',  for  c.mahlishment  of  sewage  dis- 
posal   works. 

r'ALIKnltNIA — As  previously  report- 
id  bids  will  be  received  by  State  Hl^- 
way  rv.mmisslon  Mny  15  to  surface 
with  asphaltic  concrete  0.3  inlle  of 
high  W.I  V  In  Colusa  county,  town  of 
•VllllamH — project  Involves  apprnx.  900 
ton«t  asphaltic  roncrrto  surface.  Com- 
iiiJHHlon  will  furnish  broken  stone, 
^'and,  duct  and  Mtone.  a.fphaltic  cement. 

liids  will  bf  oponi-rt  on  snme  date,  to 
surface  v^Uh  asphaltic  concrete  approx. 
10.9  miles  In  Kern  county  between  Sec«. 
29  and  30  project  Involven  appiox.  16.- 
;t<lft  loiiM  asphaltic  concrete  surface. 
fommlslon  will  furnish  broken  •tone. 
i»and,   stone   dust   ami   asphaltic  ceTnent. 

STtA'KTO.N,  San  .loiuiuin  Co.,  Cal — 
.1  K  lohnston,  31.'>  .Snvlnge  and  Loan 
flank  Mldg..  at  $12,223.  Huhmlte  only 
).i>1  to  sitp«Tvlsors  lo  Improve  portion* 
of  3r<l  St.  nnil  .iHckson  Ave,  town  of 
Kitciilon  (Jradlnir,  80c  i:u.  yd.;  coni- 
blnntlon  curb  and  KUtt.-r.  »1.2ri  lln.  ft.; 
criihhi  il  rock.  In  phice,  $3  ton;  dreas- 
IrtR  for  oil.  in  place.  $3  10  ton;  aa- 
phuKlc  oil.  In  place.  $4  r.o  bbl.  Taken 
under    advlnemcnt    until    May    2. 

No  I  Ids  rocelvei!  t"  lni|>rove  county 
hiKhway  on  fllat«'ii  iMlimd  In  TTnlon 
Ttoad  ni'trlcf.  K.  V.  Quail,  county  mtr- 
veyor.  

MAKVflVILI.K.  Tuhn  <  o  ,  Cal  — ^n- 
itl  Mwv  '•.  n  r  M.  bids  will  ho  re- 
ceived by  Kdw.  n  Htrinwooil,  city 
OlTk,    to'lmpv'-    '■"'    -""••      i.oiwfton 


B  and  D;  6th  street,  betw.  C.  and  A;  D 
St.  between  5th  and  9th,  except  street 
and  alley  intersections  and  north  half 
of  5th  St.  between  B  and  C;  and  south 
half  of  6th  St.  between  B  and  C;  remov- 
ing 83  lin.  ft.  brick  curb;  placing  48  ft. 
face,  and  in  6th  St.  between  B  and  C, 
6-ln.  sewer  pipe;  constructing  2  catch- 
basins;  concrete  curb  and  gutter;  grad- 
ing and  pavin.g  in  D  St.  between  8th 
and  9th.  and  6th  St.  between  A  and  B 
with  3V^-in.  bituminous  base  and  1%- 
in.  Warrenite-Bitulithlc  wearing  sur- 
face .and  in  Uth  St  between  B  andC, 
and  5th  St.  between  B  and  D,  and  D 
St  between  5th  and  8th  with  a  2^ -in. 
Iiituminous  base  and  l>-2-in.  Warrenite- 
P.itulithic  surface.  Imp.  Bond  Act  1915. 
\\':n.    Meek,    city    engineer. 

LO&  ANGELES,  Cal. — .\dam  Dalmatin 
and  Mike  Guho,  S18  B  40th  St..  awarded 
contract  at  $13,375.  for  constructing 
sewers  in  Ave.  34,  between  Glassell 
Ave.  and  Marguerite  St.,  and  in  por- 
tions of  other  streets. 


OAKLAND,  Cal. — Oakland  Paving  Co. 
8000  Broadway,  awarded  contract  by 
council  to  improve  Essex  St.  between 
its  north  termination  and  Alcatraz  Ave. 
grading.  :fl.45  cu.  yd.;  concrete  curb, 
75c  lin.  ft.;  concrete  gutter,  23c  sq.  ft.; 
oil  macadam  pavement,  14c  sq.  ft.;  ce- 
ment  sidewalks,   17c  sq.   ft. 


BAKERSFTELD,  Kern  Co.,  Cal. — 
City  Engineer  W.  D.  Clarke,  preparing 
spec,  to  pave  Union  Ave.  between  Ken- 
tuck    and    Sumner    Sts. 


SA.N  JOSE,  Santa  Clara  Co..  Cal. — 
Hugh  Ciummey  awarded  contract  by 
Council  to  improve  17th  St.  between 
En.pire  and  Kosa  by  paving  with  3^i- 
in.  asphaltic  concrt-te  base  with  2-in. 
A\  arrtnito-Bitulithic  surface,  asphaltic 
concrete  headers,  concrete  curbs  and 
gutters.  S  brick  catchbaslns  and  8-in. 
vitrilied  pipe  drains. 

SAl.I.VAS.  Monterey  Co..  Cal. — Until 
M.iy  S.  7.30  P.  M.,  bids  will  be  received 
by  M.  R.  Keef,  city  clerk,  to  improve 
Harvest  St.  between  South  Main  and 
(  alifornia  Sts..  including  intersections, 
bj-  grading,  paving  with  4-ln.  cement 
concrete;  concrete  curbs  and  gutters 
Vf> -circle  corrug.ated  culverts. 
".Separate  bids,  same  date,  to  Improve 
Sjmi  r.uis  St.  between  Main  and  Front, 
including  intersections,  by  grading  and 
paving  with  5-ln.  concrete;  concrete 
curbs  and  gutters;  1% -circle  corru- 
gated culverts. 

.-iM):uat"  bids,  same  dat.»,  to  improve 
W  inbam  St  between  South  Main  and 
California,  excepting  Intersection  of 
Pajaro  S'.,  by  grading  and  paving  with 
4-in.  cement  concrete;  concrete  curbs. 

All  under  Imp.  Bond  Act  1915  and 
imi  Act.  Donald  F.  Davles,  city  en- 
gineer. 


N'APA.  Napa  Co..  Cal. — City  Council. 
M.  H.  Thompson,  clerk,  declares  inten- 
tion to  improve  .Tackson  St.  between 
I.awri-nce  and  Yajome  by  constructing 
concrete  curbs  and  guttora  and  paving 
with  2-course  asphaltic  macadam,  40- 
ft.  wide  and  Yajome  St  between  .T.ack- 
son  and  Lincoln  .Vve.,  by  grading,  con- 
structing concrete  curbs,  paving  with 
2-coiirse  asiihaltlc  "-macadam  40  ft. 
wide,  concrete  catchbaslns.  Imp.  Act 
I'in.  Protests  May  i2.  H.  .\.  Harrold, 
clt\-    erglneer. 


SA.N  M.aTEO.  San  Mateo  Co..  Cal. — 
Trustees.  E.  W.  Foster,  city  clerk,  de- 
cl.ire  Intention  io  construct  artificial 
Mone  sidewalks  5  ft.  wide,  and  hy- 
draulic cement  concrete  curbs  and  gut- 
ters In  portions  of  B,  Laurel,  5th,  6th, 
7th.  Sth,  Pth,  3  hydraulic  cement  con- 
crete catchbRslns.  Imp.  Act  1911.  Pro- 
tests  May  IB.  O  .&.  Whitehead,  city 
engineer. 


Lo.S  ANGELl-^i.  Cal.— H.  E.  Cox,  30B 
SlavJM  Hldg.,  Pasadena,  awnrded  con- 
tract bv  supervisors  at  $18,907,  for 
lnii)rovlng  '.tOth,  91st  and  92nd  S'ts.  be- 
tween BudlnnR  and  Vermont  Aves.,  In 
Itoad  Imp.  District  Vo.  201,  Involving 
T'llfl  cu.  vdH.  exc:ivnllon;  4S00  lln.  ft. 
sliaplrir  and  rolling.  RH*  ft  curb; 
ne.fiVn    nq     ft     walk 


LOS  ANGELES,  Cal. — Geo.  J.  Bock, 
Palms,  Calif.,  submitted  low  bid  to 
Board  of  Public  A\'orks,  to  improve 
Midland  St.  between  Aves.  38  and  41, 
involving-  28,9S3  sq.  ft.  rough  grading 
at  l»ic  ft.:  28.983  sq.  ft.  oiling  and 
rolling  at  7c  ft.;  1499  ft.  curb  at  70c 
ft.;  4795  sq.  ft.  walk  at  22c  ft.;  4238 
ft.  concrete  gutter  at  32c  sq.   ft. 

C.  R.  Butterfleld.  212  6th  St.,  San 
Pedro,  submitted  low  bid  to  improve 
22nd  St.  between  Leland  St.  and  Patton 
Ave.,  involving  34,092  sq.  ft.  rough 
grading  at  9c  ft.;  34.092  sq.  ft.  oiling 
and  rolling  at  7c  ft.;  2503  ft.  curb  at 
72c  ft.;  12,805  sq.  ft.  walk  at  23c  ft.; 
5246    f    t.    gutter    at    33c    sq.    ft. 


MLF.NDALE,  Cal.— Until  7  P.  M.,  .May 
\.  bids  vlll  bt-  rrcplved  by  City  Clerk 
\  .t  Van  WIe,  to  Improve  portion  of 
(•hoMlnut  .St  under  1911  Act,  Involving 
75.'.i'"2  3r.  Hq  ft.  resurfftolng.  io  ft  fl-ln. 
nnrt  2134  ft  <-ln  cast  Iron  pipe  In- 
rludlHR  nptuirtennnroB  and  M^rvlce  pipe, 
pipe    f.i    be    furnlehcd    by    city. 


CALIFORNIA — "\\ .  A.  Kettlewell  & 
Son,  1421  Maricet  St..  San  Francisco,  at 
$78,205,  awarded  contract  by  state 
highway  commis.sion  to  pave  with  con- 
oirete  3.6  miles  in  San  Luis  Obispo 
countv  between  San  Luis  Obispo  Creek 
and   Cuesta. 

Grant-Smith  Co..  Balboa  Bldg..  San 
Franci'^co.  at  $169,366,  awarded  con- 
tract to  pave  with  bituminous  ma- 
cadam, 11.7  miles  in  Sonoma  county  be- 
tween  Santa   Rosa   and    Belante 


SANTA  ANA.  Cal. — Baslch  Bros.  Co.. 
2103  W  28th  St..  Los  Angeles,  awarded 
contract  by  supervisors  at  $17,273.39. 
to  construct  2  miles  concrete  p.avement 
on  Huntington  Beach,  near  Wlnters- 
burg 

SAN  .Ii'>SE.  Santa  Clara  Co..  Cal. — 
Until  May  <.  8  P  M..  bids  will  be 
received  bv  .lohn  J.  Lynch,  city  clerk. 
Carlos  and  Balbach  by  regrading;  p  av- 
ing  with  3-ln  nsphaltio  concrete  base 
with  1  ■'i  In.  asphaltic  concrete  <?ur- 
fnce,  concrete  curbs  and  gutters;  2 
brick  catchbaslns;  8-ln.  vitrified  pipe 
sewer  connections,  etc.  Wm.  Popp, 
■Ity   engineer. 

REVO,  Nevada — CMy  '"ouncil  de- 
clares intontic-  to  made  and  pave  ^\  itb 
?V4-ln  a.^phalr  cincrete  base  and  l'^- 
in  asph.Tlt  concrete  top  with  nsphalt 
finish  coat  the  folU.wlng  streets  and 
allovs    III    First    Ward: 

Granite   St.    from   Court    to   i  alifornia 

Flint  St.  from    ^ouri   to  California. 
RIdce  St.  from  C:ranit3  to  Belmont 
Lee   Ave.   from  Court   to  Ridge. 
Marsh    .we.    from    .\rling'on    to    T'or- 

'''calitovnlrt  Ave.  from  Belmont  to 
Nowland=!   Park.  ,   .     -,     . 

r.idmont   from  '.  ourt  to  First. 

\lley  bet,  uranito  ind  HIP.  Califor- 
nia end  Liberty.  ,^r,h   f.-.w« 

s'lrects  ill  Fourth  Ward.  V^ifth  fioin 
Virginia  10  Sierra  ;ind  l'nlv»rslty  Ave. 
frem    Fourth    tf-    Nlntl-.. 

Streets  Ir.  SKIh  Ward  Wheeler  from 
.-honev  to  Cramplon;  Cheney  frcm 
Wheeler  to  Wils.n;  Uoberts  fioui  Hol- 
comb  to  W.IK.  and  Wells  f.  om   Roberts 

to  Thoma.  ,  m    ..  «      ii-nrv 

Protests  win  be  heard  M -y  S.  li.»ii> 
<'hlsnt.  City    Engineer. 


SAV  JOSE.  Santa  Clara  Oo..  t^aT — 
(^uincll.  John  J.  Lynch,  city  clerg  de- 
clarce  irienllon  to  Improve  11th  M. 
between  .Santa  Clara  and  >''"M>tre.  b.v 
JridlnV  ivivlng  with  3-ln.  asphaltic 
concrete  base  with  l«4-li».  ^^  «'•,'" •^"IV,'; 
mumhic  surface,  concrete  curbs  ad 
Luttera  ^  hri.k  catchbaslns  and  8-ln 
nrp«  d;a.ns.  Protests  May  1...  ^^  m 
T'opp,  <'lty    engineer 

i.ttnWOOP.  CITY,  San  Mateo  Co..  Cal 
^.Tv  Trii"tV..(i.  W.  A.   I'ricc,  clerk,  de- 

i:?L?:Kri."^c-...''niuY.'..'.v.v 

enirtne*''-  

VALLKJO,  Solano  Co.,  Cnl.— M.  !*• 
.  Jill.  Vnilolo  at  $SB2.  awarded  con- 
Vr^-Ct  fc  ooV.n«''  to 'construct  480  lln 
f[t).m    <•«-*<"•    '"    T^oulslana  St. 
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SANTA  CHUZ,  Santa  Cruz  Co.,  Cal  — 
Until  May  11,  1  P.  M.,  bids  will  be  re- 
ceived by  H.  K.  Miller,  Cou)ity  Cl<;rl<,  to 
grade,  re-giade,  macadamize,  suriacc 
and  repair  the  following-  units  of  th*? 
county    liighway    .system: 

Layout    10,   Division    1 — 3.92&   miles. 

Layout   11,   Division   3 — 3.549   miles. 

Layout   12.  Division  1 — 1.36  mile. 

Layout  13,  Division  1 — ;0.62  mile. 

Layout  14.  Divi.sion  2--0.7  2  mile. 

Layout    15.    Division    2 — 0.10    mile. 

Green   valley   unit,   1.098   mile. 

"Five  Mile  House'  unit.  1.83  mile. 

Lloyd   I-Jowmfin,   County    Sirveyor. 

MERCED,  Merced  ','0.,  C.1I. — Peti- 
tions are  beins  circulated  at  J-lanada 
.seeking  tha  fcrmatlon  of  a  road  dis- 
trict to  pave  from  I'lanada  south 
through  Plainsburg,  connecting  with 
the  fc'iate  highway  near  Lebran/.a.  A. 
E.  Cowell.  County  Surveyor. 

liAKi'JUSFlELD,  Kern  Co.,  Cal.— City 
Council  V.  Van  Riper,  City  Clerk,  de- 
clares intention  to  improve  Jackson  St. 
between  Baker  and  King,  by  gr.ading, 
constructing  concrete  cuibs  and  gut- 
ters and  paving  with  3y2-)n.  asphallic 
concrete  base  willi  11/2 -in  Warrenite- 
Bit.  surface;  alley  in  Block  72  Kern, 
bet.  Baker  and  King,  by  gracing,  con- 
crete curbs  and  gutters,  paving  v,ith 
3Vi-in.  asphalt  concrete  base  with  1  1/^- 
in.  Warrenite-Bit.  surface  and  con- 
structing concrete  culverts  with  cor- 
rugated iron  covers  at  termination  of 
King   and    Jackson    street.s    (Imp.    Pis- 


ALAMEDA,  Alameda  Co.,  Cal. — City 
Council  planning  to  construct  highway 
from  south  end  of  Bay  Farm  Island 
bridge  to  a  point  4675  ft.  east.  Two 
types  of  pavement  proposed;  oil  ma- 
cadam, $11,108  or  permanent  concrete 
pavement,  ?29,312.  Road  will  be  18-ft. 
wide. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Council,  John  J.  Lynch,  city  clerk,  de- 
clares intention  to  improve  porliond 
of  west  14  of  16th  St.,  by  regrading; 
paving  with  3-in.  asphaltic  concrete 
base  with  li/^-in.  asphaltic  concrete 
surface  and  concrete  curbs. 

9th  St.  between  Santa  Clara  and  St. 
John  by  regrading;  3-in.  asphaltic  con- 
crete base  with  I'/fj-in.  asphaltic  con- 
crete   surface    pavement. 

4th  St.  between  Santa  Clara  St.  and 
St.  John;  paving  with  5-ln.  cement  con- 
crete base  with  2-in.  Warrenite-Bitu  • 
lithic  surface. 

15th  St.  between  San  Carlos  and  Wil- 
liam by  regrading,  paving  with  3-in. 
asphaltic  concrete  base  with  li^-in. 
concrete  surface,  concrete  curbs  and 
brick  catchbasins.  Wm.  Popp,  city  en- 
gineer. 


PORTI..AND,  Ore.— Until  May  9,  bids 
will  be  received  by  State  Highway 
Commission,  Courthouse,  Portland,  Ore. 
for  following  highway  projects: 

t.'oofj  County:  Roseburg-Coos  Bay 
Highway,  Coquille-Myrtle  Point  Sec- 
tion, 7  miles  grading  and  macadam, 
10,000  cu.  yds.  excavation,  15,o(»o  cu. 
yds.   surfacing. 

Don«rlas  County:  Roseburg-Coos  Bay 
Highway,.  Winston-Camas  Mountain 
Section,  10.8  miles  of  macadam,  24,000 
cu.   yds.   surfacing. 

I^ane  County:  McKenzic  Highway, 
Walterville-Deerhorn  and  Doyle  Hill 
Section,  2.98  miles,  11,000  cu.  yds.  ex- 
cavation,   6500    cu.    yds.    surfacing. 

lilnn  County:  Pacific  Highway.  Hal- 
sey-Harri.sburg  Section,  concrete  pav- 
ing,   7.94    miles. 

Polk  County:  West  Side  Highway, 
Rickreall-Holmes  Gap  Section,  concrete 
paving,  5.67  miles. 

Sherman  County:  Sherman  Highway, 
Biggs-Wasoo  Section,  grading  and  ma- 
cadam, 9.45  miles,  86,000  cu.  yds.  exca- 
vation.   22,000    cu.    yds.    surfacing. 

Tillamook  County:  Coast  High- 
way, Mohlcr-Clatsop  County  Lino  Sec- 
tion, grading  and  macadam,  4.7  miles. 
38,000  cu.  yds.  excavation,  9000  cu.  yds. 

Bids  will  be  received  by  the  Commis- 
sion on  May  10,  for:  t3„„„ 

Coos  and  DouKlns  Counties:  Rose- 
burg-Coos  Bay  Highway,  Myrtle  I  oint- 
Camas  Valley  Section,  macadam^  Unit 
1  118  miles,  26.000  cu.  yds.  surfacing; 
Unit'2,  12.2  miles.  27,000  c"-  ^''f •„""''- 
faciiig'.  Unit  3,  10.8  miles.  24.000  rxx. 
ydo.  surfacing. 


Curry  County:  Coast  Highway,  Hun- 
ter's Head  Section  (5  miles  south  of 
Gold  Beach),  grading  4.28  miles,  192,000 
cu.  yds.  excavation. 

Tiflne  County:  Pacific  Highway, 
Junction  City  -  Harrisburg  Section, 
grading  and  macadam  3.46  miles,  20,- 
000  cu.  yds.  excavation,  8000  cu.  yds. 
surfacing. 

Polk  <;ounty:  West  Side  Highway, 
Monmouth-Benton  county  Line  Sec- 
tion,  concrete    paving   98   miles. 

SAN  BERNARDINO,  Cal.— W.  C. 
Cline,  Upland,  awarded  contract  by  su- 
pervisors, at  $33,513,  for  paving  with 
5% -in.  macadam,  streets  in  R.  D.  I. 
No.    15. 

SEATTLE.  Wash. — Thos.  R.  Beeman, 
Kings  county  engineer,  preparing  spec, 
to  pave  4.37  miles  of  Valley  road  from 
Orrillia  to  Kent,  with  20-ft.  l-course 
concrete  pavement.  Est.  cost,  $115,000. 
Eng.     21 

LODI,  San  Joaquin  Co.,  Cal. — Clark 
and'  Henery  Construction  Co.,  38  S 
Sutter  St.,  Stockton,  awarded  contract 
by  trustees  to  improve  portions  of 
Tokay  St.,  by  grading,  concrete  curbs 
and  gutters  and  paving  with  2»4-in. 
asphaltic  concrete  base  with  l^^^-in. 
Warren ite   surface. 

REDWOOD  CITY,  San  Ma'.eo  Co.,  Cal. 
Until  May  15,  8  P.  M.,  bids  will  be  re- 
ceived by  W.  A.  Price,  city  clerk,  to 
construct  4,  6,  and  8-ln.  vit.  sewers  in 
portions  of  Jefferson  street,  and  allev 
in  block  12,  Eagle  Hill  addition,  ap- 
proximately 40-ft.  8-in.  black  dipped 
wrought  iron  pipe,  br.  manholes,  etc., 
Imp.  Act.  1911.  C.  L.  Dimmitt,  city 
engineer. 

GLENDALE,  Cal. — Peter  L.  Ferry,  614 
E  Acacia,  Glendale.  submitted  only  bids 
to  council,  at  $3600  for  laying  1100  ft. 
4-ln.,  and  600  ft.  6-in.  cast  iron  pipe 
in  San  Fernando  Road;  at  $2375  for 
laving  1200  ft.  Matheson  pipe  in  Tenth 
Ct.;  and  at  $15,210  for  5000  ft.  8-in.. 
300  ft.  6-in.  and  250  ft.  4-in.  cast  iron 
pipe  in  Brank  Blvd.  and  Ccrritos  Ave. 
Eng.      21 

LOS  ANGELES*.  Cal.— Until  11  A.  M., 
May  15,  bids  will  be  received  by  su- 
pervisors for  street  work  in  Road  Imp. 
Dist.  No.  205,  3948.56  lin.  ft.,  involving 
4433  cu.  yds.  excavation,  1100  cu.  yds. 
excavation  for  storm  drains,  17,472  sq. 
yds.  shaping  roadbed;  16,642  sq.  yds. 
placing  asphaltic  concrete  base,  16.642 
sq.  yds.  Willite  wearing  surface.  7470 
sq.  ft.  concrete  gutter,  5215  ft.  concrete 
curb,  2412  sq.  ft.  walk,  $19  each.  Seven 
catchbasins,  $18  each;  three  manholes; 
261  ft.  18-in.  reinforced  concrete  pipe; 
705  ft.  24-in.  reinforced  concrete  pipe. 
Materials  required  will  be  478  bbls.  ce- 
ment. 208  tons  sand,  3547  gravel,  16,642 
sq.  yds.  asphaltic  concrete  base.  16.642 
sq.  yds.  Willite  surfacing.  250  pieces 
expansion  joints,  46  lbs.  lamp  black. 
500  common  bricks,  127  lbs.  reinforced 
steel,  manhole  frames  and  covers.  705 
ft.  24-in.  and  261  ft.  18-in.  reinforced 
concrete    pipe. 


SAN  BRUNO,  San  Mateo  Co..  Cal. — 
Municipal  Imp.  Co.,  357  12th  St..  Oak- 
land, at  approx.  $93,000,  awarded  con- 
tract by  trustees  to  improve  portions 
of  Huntington  Mills,  San  Anselmo  Ave., 
etc..  grading,  paving  with  waterbound 
rock  macadam  base  with  asphaltic  oil 
and  rock  screening  surface,  12-in.  vitri- 
fied storm  sewers;  brick  catchbasins. 
etc. 


LONG  BEACH,  Cal.— J.  W.  Butter?, 
651  Stanley  Ave.,  Long  Beach,  sub- 
mitted low  bid  to  council  at  lS«4c  ft. 
for  grading  and  paving  with  4-in.  con- 
crete and  bituminous  surf.aec.  12,915.58 
sq.  ft.  of  the  alley  E  of  Locust  St.  be- 
tween   15ih    and    16th    Sts. 

D.  P.  Durham.  900  Raymond  Ave., 
Long  Beach,  submitted  low  bid  at  17.8c 
sq.  ft.  for  grading  and  paving  with 
4-in.  concrete,  9911.72  sq.  ft.  of  the  alley 
E  of  Pacific  Ave,  between  15th  and 
Ifth   Sts. 


SAN  RAFAEL,  Marin  Co.,  Cal — Un- 
til May  15.  10  a.  m.  bids  will  be  received 
l)v  liobert  E.  Graham,  county  clerk, 
to  improve  road  from  Intersection  with 
at.-uc  highway  north  of  Mt.  Olivet  Ce- 
nir.tf-ry,  south  to  its  intersection  with 
statf-  highway  at  north  city  limits  of 
San  Rafael,  improve  Culloden  avenue, 
from  west  city  lim.its  of  San  Rafael  to 
east  boundary  of  Tamalpais  Cemetery 
anrl  improving  portion  of  Point  San 
1  fflro  road,  all  in  Rd.  District  1. 

.S' pirate  bids,  sanse  date,  to  improve 
county  road  In  village  of  Marshall, 
Rd.  District 'No.  4.  Geo.  M.  Dodge,  coun- 
ty surveyor. 

-MODESTO,  Stanislaus  Co.,  Cal. — 
Standard  Paving  Co..  9th  and  N  SU.. 
at  approx  $50,000.  awarded  contract  by 
CDuncil  to  improve  Magnolia  Ave.  bet. 
.N'cedham  and  Stoddard:  grading,  pav- 
ing with  2'^ -in.  asphaltic  concrete  base 
with  ll2-in-  Warrenite-Bitulithic  sur- 
face, concrete  curbs  and  gutters  and 
concrete    (Marbelitc)     electroliers. 

Magnolia  Ave.  bet.  Stoddard  and 
Lateral  4  of  Modesto  Irrigation  Dls- 
tict,  and  Stoddard  from  Block  546  to 
Magnolia  Ave.;  grading,  paving  with 
2Vi-in.  asphaltic  concrete  base  with 
IV'-ln.  Warenite-Bltulithic  surfaae. 
concrete  curbs  and  gutters  and  (Mar- 
belite)    concrete    electroliers. 

Also  Sixth  St.  bet  K  and  L  Stn.. 
improvements  as  in  other  streets  with 
exception     of    electroliers. 

\l3o  portions  of  Fairvlew  Ave.. 
Pleasant,  and  D  Sts.,  etc..  with  ex- 
ception of  electroliers.  Geo.  Freltas. 
city     engineer. 

tSTATi:    WATER    CO.H.MISSIO.V 

''\LIFORNI.\  —  Following  applica- 
tions for  permits  to  appropriate  water 
filed  with  the  State  Department  of  Pub- 
lic Works.  Division  of  Water  Rights. 
9)0  Eighth  street.  Sacramento,  during 
the  months  of  February  and  Marcn, 
192''  ■ 

Application  No.  2"44  (Tulare  Co.)  Ka- 
weah  Molybdenum  Mines  Company. 
San  Francisco.  Cal.,  10  cu  ft.  per  sec- 
ond direct  diversion  and  260  acre  ft.  per 
annum  for  storage,  to  l)e  collected  be- 
tween January  1  and  December  31  or 
each  season,  from  middle  fork  of  Ka- 
weah  River,  Tulare  Cou:ity.  tributary 
of  Kaweah  Riv  r.  for  powe-  purposet-^ 
Amount  of  power  to  be  developed.  250 
t  h  p.  Diversion  to  be  by  ni^ans  of 
a  timber  crib  dam  10  ft  by  167  ft.  by  40 
ft.   and   pipe   line   12(i0   ft.   long. 

No.  2745  (San  Bernardinr.  Co.)  Temes- 
cal  Water  Company.  Corona.  Cal..  20 
cu  ft.  per  second  diiect  diversion,  and 
20  Ot/0  acre  ft.  per  annum  for  siorage. 
to  Oe  collected  between  October  1  and 
April  1  of  each  sea-on  frum  Sai:ta  Ana 
River,  San  Bernardino  County,  for  the 
irrigatioti  of  SO'iO  acres.  Diversion  to 
he    bv    pumping.      Est.    cost    of    works. 

.Vo  2748  (Tehama  Co.)  Finnell  Land 
("ompanv.  901  Insurance  Exchange 
Building.  San  Francisco.  Cal..  18%  cr. 
ft  per  "second  from  the  Sacramento 
River  Tehama  County,  for  irrigating 
l,5no  acres.  Diversion  by  pumping  and 
distributing  ditches  approximately  1 
mile  each   in   l-^ngth.  ^      .„      ^         » 

Xo.  2749  ^Butte  Co.)  Pacific  Gas  & 
Electric  Company.  San  Francisco.  5740 
avre  ft.  per  annum  for  storage,  to  no 
collected  between  January  1  and  De- 
cember 31  of  each  season,  from  Clear 
Preek.  Butte  County,  tributary  of  Butte 
r'reek.  the  water  to  be  diverted  at  the 
rate  of  20  cu.  ft.  per  second  from  July 
1  to  December  1  of  each  season,  for 
■lower  purposes.  Amount  of  power  to 
1)0  developed.  4781  t.  b  p.  Diversion 
works:  Flume  about  100  ft.  long  and 
coi^crete  and  masonry  overfiow  type 
dam  6  ft.  bv  20  ft.     Est.  C^st  $253,900. 

No.  2750  (Nevada  Co.)  lacific  Gas  & 
Electric  r'ompan>.  i'an  Fr;-.'  c:fc),  26.670 
ncre  ft.  per  annum  for  storage,  to  bo 
coHeclcd  between  November  I  and 
June  30  of  each  season  from  Fordyce 
("reek.  Butte  County,  tributary  of  South 
Fork  of  Yuba  River,  the  w-ilcr  to  be 
diverted  at  the  rate  of  l^O  cu.  ft.  per 
second  from  June  1  to  February  I  ot 
ench  season,  for  the  development  of 
IT  035  t  h.  p.  Diversion  works:  Main 
dam  275  ft.  bv  800  ft.  nnd  small  auxil- 
iarv  dnms  of  concrete,  spillway  ii;  sep- 
arate dam;  total  waterway  7.95  miles 
long.     Est.  cost   $745  500. 

No.  2751  (.Vmador  and  <^alavprRs). 
Pacific    Gas    *    Electric    Company,    San 
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Francisco,  9412  acre  ft.  per  annum  from 
Deer  Creek.  Alpine  County,  tributary  ot 
.N'orlh  Fork  of  Mok»>lunine  River,  to  be 
coUected  l)et\veen  Xovemhor  1  and  Juno 
30  "of  each  sea.son  ami  inverted  at  the 
rate. of  100  cu.  ft.  per  second  from  June 
1  to  December  31  of  each  .s-^ason,  for  the 
development  of  15.945  t.  h.  p.  Diver- 
sion works:  Existing  canals  36.55  miles 
lonK  and  concrete  dam  10  it  by  131  It. 
bv   20   ft.      Est.   cost,    $357,000. 

"Xo.  2752  (Butte  Co.)  raciflc  Gas  & 
Electric  Company.  San  Francisco.  3700 
acre  ft.  per  annum  from  \\  est  Branch 
of  North  Fork  of  Feather  River,  lo  lie 
collected  btlweeu  Ja'iuaiy  i  uiid  D'.- 
eeiiiber  :;l  cf  each  se.-ison,  and  diverted 
at  the  rate  of  15  <-u.  ft.  per  si'.ond  from 
Julv  1  to  December  lil  of  each  season, 
for"  power  rurposes.  Totnl  :. mount  of 
power  to  ))e  dov-loped.  35gfi  t.  h.  p.  Di- 
version works:  i=:\-isiing  cr^na!  23  miles 
lonsr,  and  timber  crib,  rock-filled  dam 
15    ft.    bv    100    ft.    by    20    ft.      Est.    cost. 

Xo.  2".t3  '.Nevada  and  Placer  Coun- 
tiesj.  Paeiflc  Has  &  KUotric  ConFipapy. 
San  Franesco.  for  100  ru.  ft.  per  sec- 
ond from  Rear  River  (stored  water 
from  Fordyce)  in  Nevada  and  Placer 
Cour-li.s.  trib'it.'^ry  to  Feallur  River. 
f..r  (l«'velopin'iit  <<f  Sf.7-".  t.  h.  .«.  I>ve"- 
sii-u  work?':  B»ar  River  canal.  23.31 
miles  lone,  and  Cyclon^an  coiicietc 
dam  30  ft.  "bv  IfiS.S  f  i .  by  40  fl.  a|)rrox- 
mpfplv.  with  «olid   rook  masonry  faces. 

No.  "2754  (Tehama  Co.)  Pacific  (las  & 
);i<firic  Companv.  ■'.ui  Fi  ;i  nei.'^or  .  50  cu. 
ft.  ))er  .-i.Tond  frrm  North  Ratrlt  Creek, 
Tehama  Count'-.  trii>ijtary  of  Battle 
(  r'?ek.  ^or  power  purpj.ses.  .Vmount  oi 
power  to  be  developed.  271P  t.  h.  p. 
Di.yersir  n  works.  Cannl  1.65  miles  long 
:ind  Cvclot.can  rnbMc  n-nsnnry  dam  H 
ft.  bv  50  ft.  by  40  ft.,  with  timber  sand- 
sluieo  eati'  and  bypass  through  dam. 
i:s'.   cost    *2n.40n 

No.  2755  (Butte  Co.)  Pac'hc  Gas  & 
l';|e'cirio  Ci^mpany.  San  Francisco.  5060 
,Tcr<»  ft.  P'-r  .innum  from  I'hilbrook 
frcek  in  Butte  County,  tributary  of 
Weft  Brancli  of  North  Fork  of  Fea'hoi- 
River,  to  be  stored  and  divert  id  at  the 
ra'e  of  2<t  cu.  ft.  per  second  from  about 
Julv  1  toDccemV/or  31  of  each  season, 
for  po\%»r  pu.-po-es.  .Amou.it  of  power 
lo  he  developed  4781  t.  h.  p.  Diversion 
works:  Existing  canal  23  miles  long. 
.•>n'l  timber  cut.  rock  filled  dam  15  ft.  hy 
100  ft.  by  20  ft.,  with  6-in.  timber 
sheathirig  on  upstream  face  and  3-ln. 
sh'-athing    on    downstream    face.       Est. 

(•':>-•»     $184  4  00. 

No.  275R  (Sa>i  MhIpo  CnA  Peninsu'a 
V^arm.11  Company.  Pescadero,  Cal  .  2  cu. 
f'  per  .xecf-nd  from  (^r./.on  Cm  U.  San 
Mp'eo  County,  for  agricultural  and  do- 
rn«stlc  jjurpOHcx.  il,.  vvaKr  ta  b''  used 
on  250  nrrc-:.  Diversion  works:  Main 
dll'-h  and  pipe  line  3  V4  miles  long,  and 
pu'Tips.     Kft.  --osl   $15,000. 

No.  2759  (San  Mate.))  <  o. >  Peninsula 
Farms  Company.  T'escadero.  <"al..  for 
th<^  af»ropr|ai:on  nf  3  cu.  ft  ner  seCiMlfl 
from  Butano  Creek.  San  Matt-o  County, 
for  a^rieullurnl  and  domestic  purposes, 
in'*  w'at'T  to  bf  iise'l  on  300  .lorrs.  Di- 
version lo  bi-  by  mran-  of  .'i  ••anal  V; 
mile  lf>tig  and  :i  \'io^f  eifih  and  limlur 
dnin  T  ft.  bv  xo  ft.  by  lI".  ft.  ii.d  i)Unip- 
In.:  plf.nl.      Est.   cost   $12,000. 

No.  2760  l.'^an  Mal'M)  <o.)  Peninsula 
F.trms  Companv.  Pescaderr).  Cnl..  5  CU. 
ft.  p'T  second  from  INscadi-ro  Creek 
Sa  1  Maleo  County,  for  agrlruil  ui  al  and 
loniesllc  purposfM,  wate>-  lo  bi  used  on 
730  ni'tpv  Divirsloii  to  bo  bv  nioans  Of 
a  pipe  lln<-  '■,  nilb-  Inig  and  :•  r  Dncrcte 
;.»id  timb'r  dam  S  fl  bv  30  fl.  by  30  ft. 
i>rd  (  entrlfngHl  pnmps.    Est.  cost,   $25,000 

No  2761  (Invo  Ci.)  John  Snlsberrv. 
<;fldn<'l«!,  Ncv.i'la.  "J  cu.  ft  ner  '■(■<-onrl 
from  il  Hprlng  In  T'^wn  bji.  20  Soiiih. 
Uinff  ■•'•  I"""*'  M.li.M.  In  li.y.i  ''niinly. 
for  power  niiri  oni-M  Amoiinl  of  power 
If.  Ill-  rt»  v-i'M"''  I'b'.ui  u.o  I.  h  •!  f'»'- 
<>P*ratinK   a    mill      I'ipo  line   1    inlte  lonff. 

Vo  2763  (T'hanin  '  o  »  A  I..  (  uiirsd. 
Kid  IMlifT,  Cal  iTiO  cu.  f.  IM  r  nccond 
direct  diversion  and  loo.noii  ner..  f«'el 
per  nrtntim.  (f  bi  slT'd  li.-,v.  (■••n  Mi'ch 
I  snd  Nf.vml' »■  1  of  «  nch  -.'fH-nu  frrni 
(•'.l»"T  CteeU  T«»i"T'«i  ''ollTv.  tnliulilA 
of  Knrr"n>»i'»o  Itlvri  f"-  I  he  lirUatlon 
,,{   <rinc"   ■w-f" 

V'..  •7P4  <T-linin;>  Co  I  *.  '.  Conrad 
i:i'<  P.iuT.  *".ii  "fio  'U  "  <■«•'•  ->•<">•  *^ 
fr<m  R' '1  •'■•''  '•■  i<  Ti-hnins  Coimly, 
irll  iii.-.r»    '•'  'o  RIviT,   for  litl- 

rnCnjr   »o  fi'" 

No    27m    (1    ]  o  )     V     '.    '''»nr«rt 

Med    Bluff     '111       •""    '  '»     "      w.-oi"' 

rtlrrpi    divirsloti    and   7r..non  ».t-'   fi     ttf.r 

1     .  J.'      I«    »«'•    <•  .11.  .L-d    b.-. 

),  '1    and    Jum     I    of   rncli 

„,  lb  Fork  o'  I 'olliMi  W00.1 

j'l  .  .^  Colllil  V.      1  I  Iblllal'.A'      of 


Sacramento   River,   for  irrigating   SO.OuO 

3.Cr6S. 

No.  2766  (Tehama  Co.)  A.  L.  Conrad. 
Red  Bluff.  Cal.,  250  cu.  ft.  per  .second 
diitct  diveision  and  125,000  acre  feet 
per  annum  for  storage,  to  be  collected 
between  November  1  and  June  1  of 
each  season,  from  Themes  Creek.  Te- 
hama County,  tributary  of  Sacramento 
River,   for  irrlgatioe   of   50,000   acres. 

No.  27G7  (Sierra  .•'nd  Nevada  Coun- 
ties). Rov  H.  Elliott.  1213  Hobari 
Building.  San  Francisco.  400  cu.  ft.  i)er 
second  from  Middle  l''o;k  of  Vuba 
River:  Milton  Creek;  unnamed  branch 
of  Milton  Creek:  South  Fork  oC  South 
Fork  of  North  Yuba  River:  unnamed 
branch  of  South  Fork  of  South  Fork  of 
North  Yuba  Itivrr;  Sardine  Creek:  and 
North  Fork  of  South  Fork  of  North 
Yuba  River:  in  Sierra  County,  tribu- 
tary of  Yuba  River,  for  power  purposes. 
Amount  of  power  to  be  developed.  60.- 
557  t.  h.  p.  Diversion  works:  Milton 
Conduit  6.41  miles  long,  plus  Milton 
Tunnel  G161  ft.  ionp;  Sardine  Conduit 
.995  mile  long:  Baspett  v'ondutt  3.59. 
miles  long,  and  the  following  dams, 
constructed  of  co:icretc:  Dam  675  ft. 
by  no  ft.  bv  50  ft.:  dam  20  ft.  by  4  ft. 
bv  28  ft.:  dam  30  (t.  by  6  ft.  by  28  ft.; 
dam  113  ft.  bv  14  ft.  by  28  ft.:  dam 
37  ft.  bv  2  ft.  bv  28  ft.:  dam  50  ft.  by  20 
ft.  by  26  50  fl.:  and  dam  120  ft.  by  300 
ft.  bv  75  ft.  Est.  cost  of  proposed 
works.    $2,700,000. 

No.  2768  (Del  Norte  Co.)  F.  H.  Os- 
good. Seattle.  Wa.'h..  125  cu.  ft.  per  sec- 
ond from  West  Fork  of  East  Fork  of 
Illinois  River.  Del  Norte  County,  tribu- 
t.ary  of  Illinois  River,  for  hydraulic 
•Tiining  i-urposes.  Diversion  works 
Main  ditch  and  flume  9  "-^  miles  long, 
and  rock  timber  and  concrete  dam  8  ft. 
bv   65    ft.    bv    50    ft.      E.st.    cost    $40,000. 

No.  2769  (Mendocino  Co.)  J.  G.  and 
G.  C.  Hunt.  Covelo.  Cal..  1  cu.  ft.  per 
second  from  Mill  ^reek.  M' ndocino 
County,  tributary  of  Eel  River,  for  ag- 
ritultural  purposes  on  20  acres.  Diver- 
sion works:  Pii)e  line  150  ft.  long  and 
1   centrifugal   3V^-in.   pump. 

No.  2773  (Placer  Co,)  Ivan  II.  Par- 
ker. Auburn.  California.  200  cu.  ft.  per 
?econd  direct  diversion,  and  60.000  acre 
ft.  per  aniuin^  for  storage,  lo  lie  col- 
Iccfed  between  October  1  and  May  i  of 
each  spasnn,  from  Bear  P. ive*-  (t'laeer 
and  Nfvada  ("ountier)  for  jiower  pur- 
poses \motint  of  power  lo  be  devel- 
oped   13,636    T.    H.    P. 

No,  2774  (.Viiiador  Co.)  Preslon  !?/chool 
of  Industry.  Walerm.m.  Cal..  9.08  cu. 
fl.  per  second  from  Suttt  r  Cret-k.  Am- 
:i(Ior  County,  for  irrigation  of  726  acres. 
Diversion  woiks:  Main -ditch  and  pipe 
line  9.54  miles  long  and  concrete  dam 
3ft  by  40  ft.  b"  10  ft.  E.-.t.  cost  $75.- 
000. 

No.  2775  (Amador  Co.)  Preston  Soho(.l 
of  Industry.  \V'aterman.  Cal.,  10  cu.  ft, 
per  second  d'rect  divi-rsion.  and  3750 
acre  ft.  per  annum  fOr  siorajf«.  to  be 
collected  b.  twefn  October  1  and  Jul,\ 
1.  from  Sutter  t^'reek  in  Amador  Coun- 
ty, irlbotary  of  Diy  Creek  and  Mokel- 
umne  River.  for  power  purposes. 
.\mouni  of  power  to  be  developed  309 
I  h.  p.  Diversion  works:  Ditch  and 
pipe  line  9,54  miles  ImtK  and  concrete 
darn  3  ft.  by  40  fl.  ity  10  fl.  lOsL.  cost 
$75,000. 

No.  2776  (Yuba  and  Sierra  Countier.) 
Roy  II.  Elliott,  1213  Hobart  Btillding, 
San  Francisco,  60  cu.  ft.  per  second  from 
Slate  (^ri^ek ;  60  cu.  fl.  per  second  from 
•  'aiivnn  Cr.-i  k  ;  2  'Ui,  fl,  per  si<c  .nd  from 
P.ovc.'  Ravine:  3  cU.  ft.  per  second  from 
.'berok'f  »'ri-el--;  i:i5  cu  fl.  p^r  .s.-cond 
from  North  Yuba  River;  Yuba  and  Sierra 
t'oiintles.  tributary  of  Yuba  River,  for 
power  purposes.  Attioiiiit  of  pow.r  lo 
be  dev. loped  105.906  I.  h.  p  Diver-ion 
.vofks:  Dam  10  ft,  by  100  ft,  by  80  ft,; 
dnnt  ::5  fl,  bv  1 10  fl.  by  HO  ft.;  .I.xni  li( 
fl  by  3't  fl,  b\  20  ft.;  «lam  10  ft.  bv  611 
ft  by  40  ft,;  dum  25«  fl,  by  720  ft,  by 
90  fl,.  coiiMtrurled  of  concn  le,  to  In- 
fpnstaiii  Ang'e  Arch  Dams,  and  con- 
duit svHt<-m  12,54  inlles  long.  Est.  cost 
IflfiO.OOO. 

No.  2778  (Hille  Co.)  Orovllh  - VV van- 
di.lte  Irrigation  Dlslrlel.  Orovllle.  Ca'  . 
5e  cu  ti  pi-r  'ccond  and  ;j.j  UOO  acn  fl. 
per  iiniuim  f<"-  slor.'tRc,  to  be  c  Ili-ei.  d 
iieiween  'lelober  I  and  Jtily  1  of  cirli 
•icaMMi.  fr.ini  l.ost  'Ve<  k,  PuCo  •'.iMiUy 
iilbHlarv  of  South  Fork  .>r  Feniher 
lllvi  r,  for  aR  IciiUnrsil  piirpoKeK  Dl- 
VormoM  works:  Ditch  .14  «  ipHes  lonr 
ard  relnf.jreid  roi.creir  dam  1  U<.  ft  by 
son    ft     by    40    fl. 

Nf>.  277''  ( FroMiiu  iiiut  Htm  llenllo 
Counties).  \\  Neumnnii.  •Wan  FranofMco, 
SrO  cu.  ft.  pel  «aeond  direct  dlv.MHion 
nnrt  Ja.Otio  \cre  ft.  per  atuinni  roi  sior- 
jige,  I',   be    Mdieclid  betWei-n  Juini.'i.v    I 


and  December  31  of  each  season,  from 
Silver  Cieek,  San  Benito  County  and 
Fresno  County,  for  general  agricultuial 
purposes    on    150,000    acres. 

No.  2780  (Siskiyou  Co.)  "\V.  L.  Bsland, 
40  2.^th  c.venue,  San  Francisco,  405  ca, 
ft.  per  second  from  Inconstance,  Brew- 
er and  Ash  Creeks,  Siskiyou  County, 
for   power  purpc.ses. 

No.  27^5  (Tiinity  Co.)  V.  P.  Deniens. 
506  ^V.  P.  Story  Building.  L.os  Angeles, 
(^al.,  and  ^^■.  L  Leland.  40  25th  avenut, 
San  r'ranci.sco,  Cal..  160  cu.  ft,  per  sec- 
ond from  Swift  Creek,  Trinity  County, 
tributary  of  Trinity  River,  foi  powei 
Ijurposes.  The  diversion  ditch,  rtuinc- 
and  pipe  line  to  be  approximately  2*i 
miles  long. 

No.  278b  (Trinity  Co.)  V.  P.  Demens, 
506  \V.  P.  Story  Building.  Lo:s  Angeles, 
Cal.,  and  \Y.  I>.  l„3land.  40  25th  avenue. 
San  Francisco,  cal..  140  cu.  ft.  per  sec- 
0);d  from  Swift  Creek,  Trinity  County, 
tributary  of  Trinity  River,  for  power 
purposes.  The  diversion  ditch,  flume 
and  pipe  line  to  be  .ipproximately  3 
miles    Ions. 

No.  278h  (Inyo  Co.)  The  Nevada-Cali- 
fornia Power  Company,  Riverside,  Cal,. 
2999  acre  ft.  per  aniiuin  for  storage,  to 
be  collected  between  May  1  a:.d  August 
15  of  each  season,  from  Middle  Fork  of 
Bishop  '>eek,  ln\c  County,  tribuiary 
of  Bishop  Creek,  for  power  purposes. 
Total  amount  of  oower  to  be  debeloped 
6136    t.    h.    p. 

No.  2791  (."-an  Bernardino  Co.)  East 
Lugonia  Mutual  %\  ater  Company  and 
City  of  Redlands,  cjo  George  S.  Hiuck- 
I'^y,  City  Engineer.  Redlands,  aOO  cu. 
ft.  per  second  from  Mill  Creek,  San 
Bernardino  v'ounty,  for  municipal  pur- 
poses. 

No.  2792  (Madera  and  Fresno  Coun- 
ties). Madera  Irrigation  District.  Ma- 
dera, Cal.,  9000  cu.  ft.  per  second  direct 
diversion  and  600.000  acre  ft.  per  an- 
num for  storage,  to  be  culiected  be- 
tween January  1  and  August  31  of  each 
season,  from  San  Joanuin  Uiver  in 
Fresno  and  Madera  Counties,  for  power 
purposes.  Total  amount  of  power  to 
he  developed,  100. OuO   i.   h.  p. 

No.  2794  (Nevada  and  Yuba  Counties) 
F.  H.  Dam.  Berkeley,  Cal..  75.000  acre 
ft,  per  annum  for  storage,  to  be  col- 
lected between  October  1  and  June  1 
of  each  season,  from  Dry  Creek.  Yuba 
County,  and  3  5,000  acre  ft,  per  annum 
for  storage,  to  be  collected  between 
November  1  and  .\pril  1  of  each  season, 
from  North  F'ork  of  Wolf  Creek,  Ne- 
vada County,  tributaries  of  Feather 
River  and  Bear  River,  respectively,  for 
;■, trticuliural  purnoses  on  about  28,000 
acres. 

No.  2795  (Kern  Co.)  Barclay  Mc- 
Cowan,  Trustee,  Bakei-fetleld,  Cal.,  lOOO 
cu,  ft.  per  second  direct  diversion  and 
1.000,000  acre  ft.  per  :ui!ium  f(ji  storage, 
from  Kern  River,  Kern  County,  for 
power  i)urposts.  Total  aniouiil  of 
power  lo  be  developed,  39.000  t.  h.  p. 
Diversion  works:  Concrete  dam  2bo  It. 
hi^h. 

No.  2796  (Kern  Co  )  Ba.rclay  Mc- 
Cowan,  Trustee.  Bakersfltld,  Cal.,  lOOo 
en,  ft,  per  second  direct  diversion,  and 
1.000,000  acre  fl.  per  ainui.n  for  storage, 
from  Kern  River.  In  Kern  County,  for 
|)owef  piirpo.«es.  Total  amount  of 
power  to  bo  de\eloped,  204,5(»0  I,  h,  p. 
Diversion   eanal   lo   be   15   milr:<   long. 

.No.  2797  (Kern  Co.)  Barclay  Mc- 
t'owan.  Trustee,  Makeisheld,  Cal..  IO00 
cu.  ft.  per  seconil  <llri>ct  tliversion.  and 
1,000,000  acre  ft.  per  jmnum  for  storage, 
frcm  Kern  Rl\er.  in  Kern  <\>uniy,  for 
power  purposes.  Total  amount  of 
jiower  to  be  developed  337.350  I.  h.  p. 
Diversion  works:  Canal  and  tunnel  8.5 
miles   loiiK. 

No,  2798  (Kern  Co.)  Barclay  Mc- 
Cowan.  Truste.'.  Iiakerslb  Id,  Cnl.,  PMU. 
cu.  ft.  per  second  direct  dlv.-rslon  and 
1.000,000  sere  fl.  per  .••nnnm  for  sioriitfe. 
from  Kern  Rlv.-r,  li.  K-rn  County,  n.r 
power  purposes  Total  amount  of 
power   to   be   develivpetl    29,250   t.    h,   p. 

No.  8799  (Inyo  ' 'o  1  Hillside  Water 
Company.  Riverside.  Cal,,  20  <'u,  ft.  pet 
Ml  cond  ir«>m  Bishop  Cre.K.  Inyo  »,'oun- 
ly,  trlbulnry  of  Owenn  River,  for  irri  • 
Katb  n  of   r945   acres 

No.  2800  (Fresno  <'o.)  Sarrnmento- 
San  Jon<|uln  Bank.  Saeram.-nto  Cnl., 
7'. 000  nere  fl,  per  annum  for  slornke 
from  Wullhiiin  I'reek;  50,000  acre  fl 
p.  r  .'innuin  for  storage  (rom  Jacalllov 
f'reek;  RO.ooo  acre  fl  p.r  annum  from 
/npato  Cre.  k  for  smrag.  ;  50. 000  acre 
fl.  p«r  annum  tm-  storage  from  Canons 
Creek-  50,000  iieie  fl.  per  iiiiniim  for 
sioraga  from  Wlilto  Creek;  75,000  acre 
fl  per  annum  f'»r  Mlorane  frmn  I«o" 
Galon  Crcok;  50.0OO  ncre  ft  p«>r  aiinufn 
for  itorvKC  from  Cantya  Creek;  B0,oO'i 
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acre  feet  per  annum  for  storage  from 
Arroyo  Hondo  C'reeic;  and  .")(), 000  acre 
ft.  per  annum  from  Salt  Creek  for  stor- 
age; in  Fresno  County,  for  iigi  icultural 
purposes. 

No.  2803  (Inyo  Co.)  City  cf  Lo.s  An- 
geles and  Board  of  Public  .SI'erviCv;  Com- 
mi.ssioners,  Public  Service  Building,  Lo.s 
Angeles,  Cal.,  24G7  aero  ft.  jier  annum 
foi-  storage,  to  he  collected  between  Oc- 
tober 1  and  Marcli  31  of  each  sear-son, 
from  Pine  Creek  and  Morgan  Cr('('!<. 
Inyo  County,  tributary  of  Koclt  Creek, 
for  i)ower  purposes.  Divcr.sion  work.«: 
Conduit,  tunnel  and  pipe  line  6  miles 
long,  and  concrete  dam  10  ft.  by  50  ft. 
by  15  ft. 

No.  2805  (Butte  Co.)  K.  L.  Adams  an.l 
Herbert  W.  Whitten,  Chico,  Cal  ,  1  ■;  cu, 
ft.  per  second  from  Butte  Creek,  TJutte 
County,  for  agricultural  i)urpo'-;es  on 
800  acres.  Diversion  works:  Canal  2 
miles    long,    and    pump. 

No.  2806  (Solano  Co.)  Continental  In- 
vestment Company,  1158  Sutter  street, 
San  Francisco.  Cal.,  2.51  cu.  ft.  per  sec- 
ond from  Alamo  Creek,  Solano  County, 
tributary  of  the  Sacramento  River,  for 
Irrigation  of  201  acres.  Diver.sion 
works  consist  of  a  pumping  plant.  Est. 
cost    ?!5O0. 

No.  2808  (Butte  Co.)  H.  H.  Hunter. 
Pulga.  Butte  Co..  Cal.,  1.25  cu.  ft.  per 
second  from  Mill  Creek.  IJutte  County, 
for  mining  purposes.  Diversion  to  be 
by  means  of  a  brush  and  rock  dam 
1  ft.  by  10  ft.  by  10  ft.  and  ditch  1360 
ft.   long. 

No.  2809  (Eldorado  (Jo.)  ThcDO.  Starr 
and  Anderton.  Sharon  Building,  San 
Francisco,  1500  cu.  ft.  per  second  direct 
diversion  and  500,000  acre  ft,  per  an- 
num for  storage,  to  Vje  collected  he  ■ 
tween  January  1  and  December  31  of 
each  season,  from  South  Fork  of  Amer- 
ican Hiver  in  Eldorado  County,  ti-ibu- 
tary  of  the  American  River,  for  power 
purposes. 

No.  2810  (Eldorado  Co.)  Thcbo,  St:irr 
and  Anderton.  Sharon  Building.  San 
Francisco,  1500  cu.  ft.  per  second  direct 
diversirn,  and  500,000  acre  ft.  per  an- 
num for  storage,  to  bo  collected  be- 
tween .January  1  and  December  31  of 
each  season,  from  South  Fork  of  Amer- 
icon  River,  Eldorado  County,  tributary 
of  the  American  River,  for  agricultural 
purposes. 

No.  2811  (Shasta  County)  Thebo, 
Starr  and  Anderton,  Sharon  Building, 
San  Francisco,  2000  cubic  feet  per 
second  from  McCoud  River,  and  3500 
cubic  feet  per  second  from  Pit  River, 
Shasta  County,  tributary  of  Sacramento 
River;  also  200,000  acre  feet  per  annum 
for  storage  to  be  collected  between 
January  1st  and  December  31st  of  each 
season,    for    power    purposes. 

No.  2S12  (Shasta  County)  Thebo, 
Starr  and  Anderton,  Sharon  Building, 
San  Francisco,  2000  cu.  ft.  per  second 
direct  diversion  and  350,000  acre  ft. 
per  annum  for  storage  to  be  collected 
between  January  1st  and  December  31st 
of  each  season,  from  McCloud  River, 
Shasta  County,  tributary  of  Pit  l^iver, 
for   power    purposes. 

No.  2813  (Shasta  County)  Thebo, 
Starr  and  Anderton,  Sharon  Building. 
San  Francisco,  1500  cu.  ft.  per  second 
direct  diversion  and  250,000  acre  ft. 
per  annum  for  storage,  to  be  collected 
between  January  1st  and  December  31st 
of  each  season,  from  McCloud  River, 
Shasta  County,  tributary  of  Pit  River-, 
for    power    purposes 


PERMITS 

(Madera  County)  Permit  No.  979, 
Southern  California  Edison  Company, 
Los  Angeles,  California,  3000  cu.  ft. 
per  second  from  San  Joaquin  River  in 
Fresno  County  for  power  purposes. 
Total  amount  of  power  to  be  developed 
363,600  T.  H.  P.  Diversion  works;  con- 
duits approximately  11  miles  long  and 
Cyclopean  concrete  arch  dam  100'  x 
315'  approximately  100  '  with  waste- 
way  over  crest.  Est.  cost,  $21,800,000 
Fresno  County)  Permit  No.  980,  San 
Joaquin  Light  and  Power  Corporation. 
Fresno,  California,  150  cu.  ft.  per 
second  direct  diversion  from  West  Fork 
of  Kings  River,  Fresno  County,  and 
250  cu.  ft.  per  second  direct  divcr.sion 
from  North  Fork  of  Kings  River, 
Fresno  County,  for  power  purposes. 
Amount  of  power  to  be  developed  223. r 
296    T.   H.    P.   Diversion    works: 

Penrt  Power  Development  (West 
Fork  of  KlnKs  River).  Conduit 
system  consisting  of  passage 
through   dam    %    mile  long,  and  re- 


inforced  concrete   single    arch   dam 
315'   X   900'  X  90'. 

Fnriihum  DlverHlon  II  iWcmt 
Fork  or  KinKH  River).  Tunnel  4% 
miles  long  and  dam  67'  x  185'  x  70', 
constructed  of  concrete,  with 
wasteway  over  dam. 

Farnhnm  Diversion  I  (Weat  Fork 
of  Kinen  River).  Tunnel  and  pen- 
stocks 2%  miles  long  and  dam 
75'  X  210'  X  40',  constructed  of  con- 
crete   with    wasteway   over    top. 

Iltiloh  DiverKion  II  (Went  Fork  of 
KinKM  River).  Tunnels  and  pen- 
stf.cks  5  miles  long  and  dam  60'  x 
330'  X  20',  constructed  of  concrete 
with    wasteway    over    dam. 

Lake  Wiahon  Diverition  (North 
Fork  of  KiiiKM  River).  Passage 
through  dam  %  mile  in  length  and 
dam  260'  x  4150'  x  40',  constructed 
•of  reinforced  concrete,  multiple 
arch,  with  wasteway  around  dam. 
Ha:iM  Diversion  (North  Fork  of 
Kinen  River).  Tunnel  and  pen 
stocks  8  miles  long,  and  concrete 
single  arch  dam  60'  x  250'  x  30', 
with    wasteway  around   dam. 

Ilnlch  Diversion  I  (North  Fork  of 
Kinss  River.  Tunnels  and  pen- 
stocks 6  miles  long,  and  concrete 
single  arch  dam  70'  x  220'  x  40', 
with  Taintor  Gates  and  wasteway 
over  dam. 

fFresno  County)  Permit  No.  981,  San 
Joaquin  Light  and  Power  Corporation, 
l'"resno,  50  cu.  ft.  per  second  from  Jan- 
uary 1st  to  December  31st  of  each 
season,  from  Deer  Creek,  Fresno 
County,  tributary  of  West  Pork  of 
Kings  River,  for  power  purposes. 
Total  amount  of  power  to  be  developed 
8327  T.  II.  P.  Diversion  works:  Tun- 
nels and  penstocks  approximately  2 
miles  long,  and  reinforced  concrete 
muliple  arch  dam  200'  x  1600'  x  40', 
with  wasteway  around  dam.  Est.  cost, 
$1,200,000. 

(Fresno  County)  Permit  No.  982,  San 
Joaquin  I>ight  and  Power  Corporation, 
Fresno,  California,  50  cu.  ft.  per  second 
from  Deer  Creek,  Fresno  County,  tri- 
butary of  AVest  Fork  of  Kings  River, 
for  power  purposes.  Total  amount  of 
power  to  be  developed  8778  T.  H.  P. 
Diversion  works:  tunnels  and  pen- 
stocks approximately  2^4  miles  long, 
and  concrete  dam  75'  x  210'  x  40,  with 
wa.steway  over  top.  Est.  cost,  $1,200,- 
000. 

(Fresno  County)  Permit  No.  983,  San 
Joaquin  Light  and  Power  Corporation, 
Fresno,  California,  250  cu.  ft.  per 
second  from  Rancherla  Creek  and  North 
Fork  of  Kings  River,  Fresno  County, 
tributary  of  North  Fork  of  Kings 
River,  respectively,  for  power  pur- 
poses. Total  amount  of  power  to  be 
developed  70,312  T.  H.  P.  Diversion 
works:  Rancherla  Creek  Diversion — 
Tunnels  approximately  4  miles  long, 
and  concrete  dam  15'  x  50'  x  20',  with 
wasteway  over  dam.  North  Fork  of 
Kind's  River  Diversion — Tunnels  and 
penstocks  approximatelv  8  miles  long, 
and  darn  60'  x  250'  x  30',  constructed 
of  concrete  ,with  wasteway  around 
dam.      E.st.   cost,    $9,600,000. 

(Fresno  County)  Permit  No.  984,  San 
Joaquin  liight  and  Power  Corporation. 
Fresno,  California,  250  cu.  ft.  per  second 
from  North  Fork  of  Kings  River, 
Fresno  County;  and  50  cu.  ft.  per 
second  from  West  Fork  of  Kings 
River,  Fresno  County,  tributary  of 
Kings  River,  for  power  purposes. 
Total  amount  of  power  to  be  developed 
85,227  T.  H.  P.  Diversion  works: 
North  Fork  of  Kin^s  River  Diversion — 
Conduit  consisting  of  tunnels  and  pen- 
stocks approximately  6  miles  long,  and 
concrete  single  arch  dam  70'  x  200'  x  4.1', 
with  Taintor  gates  and  wasteway  over 
dam.  West  Fork  of  Kin^s  River  Di- 
version— Tunnels  and  penstocks  ap- 
proximately 5  miles  long,  and  concrete 
dam  60'  x  330'  x  20',  with  wastewav 
over    dam.      Est.    cost,    $11,600,000. 

(Fr?sno  County)  Permit  No.  985,  San 
Joaquin  Light  and  Power  Corporatior, 
Fresno,  California,  750  cu.  ft.  p'>r 
second  from  North  Fork  of  Kings 
River.  Fresno  County,  tributary  of 
Kings  River,  for  power  purposes.  Total 
';}^o"it  of  power  to  be  developed  35,- 
<95  T.  H.  P.  Diversion  works:  Tun- 
nels and  penstocks  approximately  "!% 
miles  long,  and  concrete  dam  SO'xSSO' 
x  100'.  single  arch,  with  Taintor  eatea. 
wasteway  over  dam      Est,  coat,  $4,850,- 


(.VTono  County)  Permit  No.  986,  John 
C.  Ciithank,  Mocalno,  Mono  County,  2 
cu.  ft.  per  .«econd  from  underground 
flow  from  Clover  Patch,  Banner  and 
Moraii  .Springs  drainage  area  in  Mono 
County,  for  agricultural  and  domestic 
purposes,  water  to  be  used  on  160 
acres. 

(I'lyce.-  County)  Permit  No.  989.  Lee 
Perkins,  Oakland,  California,  0.25  cu. 
ft.  p«  r  second  from  about  May  1st  to 
abotit  November  If-t  of  each  season, 
for  agricultural  purposes  on  20  acres. 
Diversion  works-  Pine  line  1500'  long, 
and  concrete  4lam  4'  x  75'  x75'.  Eat. 
c.  .-t.   Si 000. 

(Sacrarr.ento  County)  Permit  No.  992. 
City  f)f  Sacramento,  225  cu.  ft.  per 
second  from  Sacramento  River  in  Sacra- 
mento County,  for  municipal  purposes. 
Diversion  works:  Main  intake  pipe 
lino  1000'  more  or  less,  terminating  In 
filtration  plant,  thence  to  City  distri- 
buting s J  stem. 

(Alpine,  Amador  and  Eldorado  Coun- 
ties) Permit  No.  99S,  Western  States 
Ga.''  and  Electric  Company,  Stockton, 
California,  280  cu.  ft.  per  second  from 
South  T'ork  of  American  River,  tri 
bvtiry  of  Sncramento  River,  for  power 
purposes  Total  amount  of  water  to 
be  developed,  the  equivalent  of  18,220 
T.  H.  P.  at  100%  load  factor.  Diver- 
sion works:  Main  ditch  7.3  miles  long 
and  timber  crib  dam  about  20'  x  220' 
Est.   cost,   $1,000,000 

(Eldorado  County)  Permit  No.  994 
Westfrn  States  Gas  and  Electric  Com- 
pnny.  Stockton,  California.  280  cu.  ft. 
per  second  from  South  Fork  of  Ameri- 
can River.  Eldorado  County,  tributary 
of  Sacramento  River,  for  power  pur- 
poses. Total  amount  of  power  to  be 
developed  61,282  T.  H.  P.  Diversion 
works:  Main  ditch  about  2S  miles  long, 
and  concrete  and  earth  dam  62'  x  385' 
\-    100'.      Est.    co.=  t   of    works,    $2,500,000. 

(Alpine,  Amador  and  Eldorado  Coun- 
ties) Porm't  No.  995,  Western  States 
Ga.<!  and  Electric  Company,  Stockton. 
Califorria.  40O0  acre  ft.  per  annum 
from  Medley  Lake.  Eldorado  County, 
17,000  acre  ft.  per  annum  from  Twin 
Lakes  Alpine  County;  20.000  acre  ft 
per  annum  from  Silver  Lake.  Amador 
County:  25.000  acre  ft.  per  annum  at 
Alder  Creek  Reservoir,  Eldorado 
County:  ,-ind  6000  acre  ft.  ner  annum 
at  Plum  Creek  Reservoir,  Eldorado 
Countv:  tributaries  of  South  Fork  of 
.\n  ericar  River,  (being  a  total  of  72.- 
OOO  a^re  ft  i)er  annum  to  be  collected 
betv^ecn  January  1st  and  December  31st 
of  each  season)  for  power  purposes. 
Total  amount  of  power  to  be  developed 
110.143  T.  H.  P.  Diversion  work.^: 
."^amo  .-IS  those  described  under  Permits 
nnn  and   994. 


HI  (;k    f'Xhm     pro.»f:ct    involves 

UMLROAD    CONSTRICTION 


Construction  of  a  pre-cooling  plant 
for  shipping  of  grapes,  to  cost  $1,500.- 
000,  bulMing  of  a  railroad  at  least 
seven  miles  long  from  the  Southern 
Pacific  line  at  Edison  Station  south- 
ward, and  intensive  cultivation  of  3.- 
400  acres  in  table  grapes  and  decidu- 
ous fruits  are  features  of  a  $1,000,000 
farm  development  project  in  the  Weed 
Patch,  fifteen  miles  southeast  of  Ba- 
kersfield,  are  announced  by  Joseph  Di- 
Oiorgio.  president  of  the  Di-Giorgio 
Farms  Company. 

Thr  company  already  has  planted 
2.700  acres  in  table  grapes,  apricots, 
lilums  and  cantaloupes.  All  but  about 
500  acres  of  the  bi.g  tract  will  be  put 
in  grapes.  Fifty  miles  of  irrigation 
pipe  lines  trenches.-  fed  by  nine^  deep 
veils  have  been  installed  on  the  prop- 
erty, according  to  Chas  Uayburn,  sup- 
erintendent for  the  company. 

The  pre-cooling  plant,  ij  measure 
52S  feet  square,  will  be  used  to  chill 
early  grapees  before  placing  them  into 
iced  cars  for  shipment  to  Eastern 
markets,  a  treatmeent  that  insures 
perfect  condition  for  the  transcontl- 
ncptal   shipment. 

The  refrigeration  plan  in  the  plant 
will  be  an  ammonia  pipe  system.  The 
]ire-cooUng  plant  and  railroad  will  b<» 
completed   within    two   years. 


British  CoUimbi.i  ship.^d  101.6'.>1.2it; 
ft  of  lumber  during  the  first  eight 
nioritlis    of    1921. 
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Saturday,    April    29,    102.' 


Official  Membership  Diredory 

Builders'  Exchange  of  Alameda  County 

351    TWELFTH    STREET.   OAKLAND 
Pbonei       Lakeside     0750 


Officers I 

W.   E.  \\  haliii.   President 
E.    M.   Tilden,   First   \'ice-Presideni  L.    C.    Fraser.    Treasurer 

Sam  "D.  North.  Second  Vice-Presi-knt  Win.    K.   Hagrut-,  Secretarv-Manager 


AKCHlTECTi;UAL 
SCULPTORS 

Kerrero,   F. 
Giovenone,    E. 
l^achmund.    Otto 
Oiklur.d     Ornamental 
Composition   \\'t)rks 
Woods.   J.   P. 

AWNl.XGS 

Kronke   Teni    &   Awning 
Co. 

BLACKBOARDS 

Simpson.   \V.   C. 

BONDS    &    INSURANCE 

Clay,    Hotclikiss   & 

Schroeter 
Nash,    E.    H.,   &    Son. 
Kogers,    G.    Wilbur 
ijpengler  &  Eraser 
Taylor,   A.   J.  &   Co. 
h  federal    Mutual     Liabil- 
ity   Insurance    Co. 

BUICK    CONTRACTORS 

Allen.   C.    J. 
I.accus.    W.    J. 
Leckwith.    Herbert 
Leebe,   Thomas  D. 
Cnubb.   C. 
l>evilers.    J. 
Girot,   Leo   A. 
Knudfcen.   1*.  C. 
McPherson,  S. 
Aiurtensen.    W. 
I  owcll,  .1.   W. 
I.. I  If.  .).    VV. 
Tliomsen.  .lohn 
'j  ownsend.  C   H. 
'1  rotlier.  A.  H. 
\,  lute  &   Cloor 

BRICK    (lriiHlit-«l) 
1 .  lUecker.  G.   C 
•  .oodmuiid.soii.   .\.   K. 
ItilICK    DEALERS   AND 

.»l  A  N  t  i<  ACTl<  ItERS 
<  aiiforiiia    IJrick    Co. 
(..adding  Mciiean  Co. 
I.ivermoru      Eire      Brick 

Works.      \V.    LJ.      Hue. 

Oakland     liepresenJa- 

live 
I. (milliard    Brick  Co. 
I  Pil«  <I    Materials    Co. 

Ill  ILDEKS*        II,\RI>- 

WAHE 

l.iiiiiry  villi:         Hardware 

<o. 
.\;ii  wvill    Hardware    Co. 
i»l  ILDI.M;   MATERIALS 
•iwcll    Lime    &    Cement 

to..  Henry 
>  (itiiin   I.  o.sta   Bldg.   Ma- 

leilal  Co. 
I  ■.  unimund,  J.   A. 
iloliiicH   Lime  &  Cement 

Co. 
tiaklund     Itldg.    Material 

>  'o. 
ii.iklaiid    Lime  &  <'oment 

Co. 
I'acilli-    Mmo    &    I'laater 

to. 
I'uwvli   ISrothera 
I   i.Miif,M..iainl«iion   Co. 
;  K  Co. 

!•;    p. 

.-(eel  Co. 

ill  II. dim;       hpkcial- 

TIKH 

fiTKIT     Mfg.    C(i. 

'  iiMf«.    t 'hrlHlnna<>n    Co. 
I'liroji.i    Mfg.    Co. 
l-t'riiiilil    (?o.,    The 
I  |i(<    General    Fireproof* 

iiig    Co. 
'itinii  Cnrlr  Co. 
Illilerkor  Drlck  Co. 
If    li.ro.iU.    MsrrUI    * 

Ktf-enon    (M     Hniomaii, 

Hap.) 


Holmes,    A.    S. 

Jager.     H.      E.      (Decora 

Paint  Sprays) 
Moon.    Wm. 
'1  ru.scon  Steel  Co. 
United     States     Gypsum 

t.'o. 
Waterhousc-Wilcox     Co. 

(Heaters) 

CABINET  WORKS 
Bay  City  Cabi^let   Co. 
Kulchar.  S. 
CANVAS     DECKS     AND 

COVERS 
Kronke   Tent   &   Awning 

Co. 
CEMENT       CONTRACT- 
ORS 
Austin.   F.   H. 
Cattucl.    J. 
Cotterill.    Geo.    W. 
Lioty.    E. 

Fitzmaurice.    .1.    H. 
Glynn    &    Kuys 
.lepson    Bros. 
LIndstrom.   N.    J. 
I.angland.    Henry 
I. opes.    M.    A. 
Malcne.    U.    C. 
Moller,   F.   D. 
McNaughton.   J.   A. 
Nelson.    F.    E. 
Oakland    Concrete    & 

Terrazzo   Co. 
Ueed.  .Jesse  Edward 
Uicchel   &   Bredhoff 
Kasiiiussen.    !>.    M. 
.'^chiioor    Bros. 
Salamid.   F. 
We.'storn    Constr.    Co.    of 

Alameda    County 
AN'lIliania.    Harry    B. 
SoreTi.aon.    H.    P..    &    Son 
CESIENT     DEALERS     A 

MANUFACTURERS 
Henry   Cowel!    I..ime  & 

Cement   Co. 
Holmes     Lime    &     Ce- 
ment Co. 
Old      Mis.sion      Portland 

Cement     Co. 
Pncific  Portland  Cement 

Co 
Santa     Cruz     Portland 

Cement   Co. 
(Also   see    Building   Ma- 
terials.) 

COMPOSITION    FLOOR.tl 

!:ink"r   K-    (i.ll.  ru  k 

<  "aliff  riijii      Kloorlng    C... 

Eibreatono      /i      Booflng 

Co. 
Goodmiind«on.    A.    IC. 
I'etrlum     Sanluirv    Sink 

Co. 

rovciiETE  ro\'- 
tiia<;tors 

See      Cell  I.  til      Coll  tract- 
ors. 

<ONTRA<TOII.i«     AND 
Bl  ILDEIIN 

P.iirtjctt.   .lohii   !M. 
IJaccUH,     Wm.     .1. 
Harreit    &.    IHIp 
Merlolsen.    H.    .1. 
liiirrlli     At     Shoftloy. 
r.iitt.  rfltld.    K,     P. 
<'ah|ll    HrotliiTK 

•  'hrlHtenHcii    *    Son,    »'. 
Ci'tlorlioig.   A. 
Conner  Ai   fmnuT 
"orl.cit    *    nayllHH 

I  i.'irngnnrd.    M     K. 
l-lihorion.   E.    E    Co, 
r;riiH»>rrg<-r.    F     A. 
Kh'lnlior.    (\ 

•  iirrte.    Victor    H 
(Jrarr,   E.   t", 
llamliletoii.    Fred 
Meyer,   Chfts.    W.   Jr, 


Hendricks.  A.  T. 
Hillen.     K.     C. 
Hopper   &   Son.   M.   E. 
Holland.  W.  J. 
Hollenbeck  G.  B. 
Jackson.    S.   G. 
Jones.    Horace    D.   Jr. 
Jones.  W.  P. 
Kennedy.   F.   F. 
Koller.   Karl   S. 
Lawton    &   Vezey 
Littlefield,    R.   W. 
Long  Co.,  Roy  O. 
Lucas,  J.,a\\  rence   L. 
McDonald    &    Kahn 
McGinty.  W.  G.  &  Sons 
McNaughton,  J.  A. 
McPhee,  A.  J. 
Maganini.    J.    F. 
Mayhorn.   B.   F. 
Morton,   Mathew 
March,    A\'alter 
Nelson.  H.   P. 
Nelsen  &  Conrad 
Noble.  G.  H. 
Olson,    Alfred 
Palmer,  P.   A. 
Pearson.    G.    A. 
Peterson,   Alfred 
Perona,   Jno. 
Peppin,   John    B. 
Peterson.   J.   B. 
Pvtcrson.     Wm.     A. 
Pearson.  Ben 
I'edgrift,  James 
Perry.  L.   V. 
I'er.son.  Emil 
Peters  &  Modgins 
Pitman,    Iiarry    M. 
Itich.  .lames  L. 
Rose.  A.  H. 
IJose.  Mervin   P. 
Sellman,    C.    G,.    Constr. 

Co.,    Inc. 
Scfitt,   G.    A. 
Schwalm.    Harry 
Sommarstrom    Bros. 
Sommer    &    Co.,   I.    M. 
Sprague,  J.  E. 
Texdahl.   C. 
Thornalley.   W.   G. 
\  aviKlian.   John 
N'aughn.    M.    C. 
\lll;idsen   Bros..   Inc. 
Warren.  C.  H. 
Warner.   S.   A. 
\VostIiind.    Fred    J. 
Whalin,    W.    E. 
Wlolion.  A.  C. 
\\llllnms.    Geo.    A. 
Williams.    Harry    B. 
Wilson,    Leslie    R. 
^V<lolley,    n.    F. 

i'ONTR  ACTORS' 

MAIillNEIItY 

Ki.Miii    Co,    Kdward    R. 
Marion.     KIckard     * 
.\I(C.)ii.> 

CORNICE     WORKS 

l!.-ty    lOnKJnei'ilng  Co. 
Clly    Cnrnlci'    (^<>. 
DIrkHon   ^-    Holbrook 
I-'liirrn   &    Arneson 
Golden    r,,..    Dow    C. 
McDonald   S:    Mnore 
Pnclfli"     Mel.il     Produola 

Co. 
V.TRcr  Sheet    Metal  Co. 

riirsiiKD  iiocK 

IJhodcH-.liimliMnn 
iiiiKliind     Hnlldlnj:    Ma- 

li-rl.tl    Co. 
t'ontr.i  Costa   Building 

Matorlal    Co. 
Powi'll   Broihors 
Trnney.    E.    P. 

DAMP  PROOPIXl 
Heo  RooMna  Contr.u'tora, 


DEAFENING   FELT 

Chas.    Christensen    Co. 
Emeryville    Hardware 

Co. 
Maxwell   Hardware  Co. 
The    Paralflne   Cos.,    Inc. 

DRAIN    BOARDS 
(California   Flooring  Co. 
Petrium    Sanitary     Sink 

Co. 

DRAYAGE 
Bartram,  R.  W. 
Maddox   &   Co.,   Ben].  H. 

ELECTRICAL   CON- 
TRACTORS 

Advance    Electric    Co. 
Boynton    &    Reed 
King's  Electrical   Co. 
Piedmont  Electric  Co. 
Robert's   Mfg.   Co. 
Spencer  Electric  Co, 
Stanford,    D.    C. 

ESTIMATOR 

Parry.    Frank 
Priddle,    Arthur 

EXCAVATING 
Ariss-Knapp   Co. 
Bartram.  R.  W. 
Bates  &  Boreland 
Hauser.  W.  H. 
Kopperud  &   Heafey 
Maddox   &   Co.,    BenJ.   H. 
FIXTl  RES 
(Built-in) 
Built-in    Fixture    Co. 

FURNACES 
Bay   Engineering  Co. 
Dickson   ^:   Holbrook 
Doell.  C.  T. 
Fiuren  &  Arneson 
Frieze.    Frank 
.McDonald  &  Moore 
.Nottingham.  W.  K. 
Pac.   .Metal    Products  Co. 
Waterhouse     &     Wilcox 

(Caloric) 
Mork.  Walter   (Vassal  & 

Mueller) 
Rotaiy     Oil     P.uiiiei'    Co. 
FURRING    A    LATilINO 
Buseck.   Chas. 
.MoTeer  &  Stevens 
Garcia.    W.   R. 
GLASS     AND     GLAZING 
CIobhledick-Kibbe    Glass 

Co. 
Downev    Glass    &    Paint 

Co. 
Kullcr.  W.   P..  &  Co. 

GRADING 

.Vriss-Knapp   Co. 
Bartram,  R.  W. 
Bates  &    Boreland 
Cattuil.    J. 
Hauser,  W,  H 
Hutchinson    Co. 
Kopperud   &    Heafey 
Telinev.    E.    P. 
HARDWARE   DEALERS 
Kiiieiyvllle    Hdw     Co 
Mavwi'll    Hardware  Co. 
IIARDWOOD  DEALERS 
SIraMe    Hardwood   Co 
HARDWOOD  FLOORS 
.Aronsen.    H. 
M.ilt>on.    ('     I.    A 
ICoyal    I'"loor   Co. 

MAULING    A    TEAMINti 

llartram,  R.   W. 
.Maddox    &    Co..    BenJ    H. 
HEATINti   AND  VRNTI- 
I.ATING 

Bay    EtiKiiieerlng  Co. 
City  Corn  leu  Ci>. 
Docll,  C    T. 
Klitron  *   Arneson 
Kra«eo.   L.   D 
Krleie,    Frank 
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Golden,  Dow  C,  Co. 
Johnson,  A.  O. 
Nottingham,  W.  K. 
Pacific  Heating  Co. 
Paciric   Metal  Prod.   Co. 
Poulsen,   Albert   M. 
Scott  Co. 

HEATING  APPLI- 
ANCES 
American  Radiator  Co. 
Paciflc  Gas  &  Elec.  Co. 
Pac.    Gas    Appliance    Co. 

HOI.I.OW  TILE 
California  Brick  Co. 
(Lijvermore   Fire   Brick 

Co. 
W.    B.     Rue,    Oakland 

Rep. 
Gladding  McBean  Co. 

HOUSE  MOVER 
Henderson,    H.    B. 

INSURANCE  AND 
BONDS 
Clay,  Hotchkiss  & 

Schroeter 
Nash,  E.  H.,  &   Son 
Speaigler   &   Fraser 
Taylor,  A.  J.  &  Co. 

IRON  WORKS 
(Structural) 
Jansen  Iron  Works 
Judson  Mfg.  Co. 
Pacific  Iron  Works 
Stobbe  &  Romak 

IRON  WORKS 
(Ornamental) 
Frauneder,   C. 
Jansen   Iron   Works 
Pacific  Iron  Works 
Stobbe  &  Romak 
LATHING    &    FURRING 
Buseck,   C. 
Garcia,  W.  R. 
McTeer  &  Stevens 
Simons,    H.    J. 
LATHING  A  PLASTER- 
ING 
See  Plastering  Contrac- 
tors 

LIGHT    &    POW^ER 
Great  Western  Power  Co 
Pacific  Gas  &  Elcc.  Co. 
LIGHTING      FIXTURES 
Maxwell  Hardware  Co. 
Roberts  Mfg.  Co. 

LIME,    SAND    AND 

CEMENT 

See  Building  Materials. 

LUMBER  AND  MILL 

W^ORK 

Blackma-n  Lumber  Co., 

E.  L. 
California   Door    Co. 

(Mill    Work) 
Hunter  Lumber  Co. 
Hunter,    Vere   W.    (Rep- 
resentative of  Lumber) 
Hogan  Lumber  Co. 
Lannom    Bros.    Mfg.    Co. 
National  Mill  &  Lumber 

Co. 
Oakland  Planing  Mill 
Pacific  Mfg.  Co. 
Sunset  Lumber  Co. 
Tilden   Lumber  Co. 
Waddell  Lumber  Co. 
E.  K.  Wood  Lumber  Co. 
LUMBER  (Wholesale) 
Cal.   &  Ore.  Lumber  Co. 

MAGNESITE 
Binker  &  Oellerick 
California  F'looring  Co. 
Fibrestone  &  Roofing  Co. 
Petrium    Sanitary    Sink 

Co. 
Waterhouse-Wilcox   Co. 
MANTELS   AND  TILE 
Robt.  Howden  &  Sons 
Rigney  Tile   Co. 
Scott  Co.    (floor  tile) 

MARBLE 
Ray  Cook  Marble  Co. 
MASTIC   FLOORS 
Goodmundson,    A.    K. 

METAL    LATH 
Fernald   Co.,   The 
General  Fireprooftng  Co. 
TruscoTi   Steel  Co. 

MILL    W^ORK 
See  Lumber  and  Mill 
Work 

MIRRORS 
Cobbledick-Kibbe    Glass 

Co. 
Downey  Glass  Co. 
Puller,   W.   P.,   &  Co. 
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MORTAR 
(Ready    Mixed) 

Oakland    Lime  &  Cement 
Co. 

MOSAIC  WORK 

Howden,    Robt.    &    Son. 
Oakland      Concrete       & 

Terrazzo  Co. 
Rigney  Tile  Co. 

MOTOR     DRAYAGE 
Maddox  &  Co.,  Benj.   H. 

ORNAMENTAL     IRON 
Frauneder,  C, 
Pacific    Iron    Works 
Stobbe  &  Romak 
PAINTING     CONTRAC- 
TORS 
Baker   Co..   W.    T. 
Berlin,  Al 
Burr  &  Sons 
Blumert,   W. 
Devert.   H. 
Frieberg,  C. 
Johnson,  Bert.  T. 
McManus,    Harry 
Neal   Co.,   The 
Nettleton,  C.  E. 
Pollard,  Jr.,  W.  H. 
Rutgers,  B. 
Smith  &  Seekins 
Simmons   &    White 
Sparwasser,  Chas. 
Stein,  L.  M. 
Swedberg,  V.  E. 
Dow,  Harry  R. 
Turgeon,  J.  A. 
Thomas,   E.   C. 
PAINT,  OIL  AND  VAR- 
NISHES 
Bass-Hueter  Paint  Co. 
Downey  Paint  &  Glass 

Co. 
Dow,   Harry   R. 
Friedman  Co. 
Fuller,  W.  P.,  Co. 
Nelson  &  Co.,  Chris. 

PATENT  CHIMNEYS 
Bay    Engineering    Co. 
City  Cornice  Co. 
Fiuren  &  Arneson 
Pacific  Metal  Prod.   Co. 
PHOTOGRAPHER 
(Coinmerciul) 
Holker,  George  F. 

PLANING   MILL 
See     Lumber     and     Mill 
Work. 

PLASTERING  CON- 
TRACTORS 
Austin,  W.  C. 
Boyd  F.  Lindsey 
Bodin,  W. 
Clausen,  F. 
Childers,  H.  A. 
Dixon,   Geo. 
Ebinger,  Michael 
Glimme,    T. 
Hillam,  A.  J. 
Lester,  Geo.  C. 
Linville    Bros. 
Little,  Wm.  H. 
Madsen,  Peter  C. 
Makin,    Wm. 
Rule,    J.   W. 
Rhody  &  Garcia 
Sexton,  T.  D. 
Thomsen,    John 

PLASTERING     (Orna- 
mental) OR  PLAS- 
TER PARIS 
Ferrero,  F. 
Giovenone,  E. 
Woods,  J.  P. 

PLilSTER    NETTING 

California  Wire  Cloth  Co 
PLUMBING     CONTRAC- 
TORS 

Catton,  Thos.  R. 
Cruz,    J.    B. 
Doell,  C.  T. 
Eustice,   John    H. 
Fearey   Co..   A I   M. 
Graham.  W.  H. 
Nottingham.    W.     K. 
Poulsen,   Albert   M. 
Rankin,  Jas.,  &  Son 
Scott  Company 
Picard.    AVm.    Henry 
PLUMBING      SUPPLIES 
American  Radiator  Co. 
Crane    Co. 
Kinney  Co.,  R.  W. 
Mark   Lally  Co. 
Stulsaft  Co. 
Tay.  George  H..  Co. 
PRINTING    A    RUBBER 

STAMPS 
Dowdle    Printing    & 
Rubber  Stamp   Co. 


UAUIATOR«> 

American    Radiator   Co 
REAL    ESTATF: 
AND     LOANS 

Austin    Realty    Co. 

ROCK,     SAND    AND 
CEMENT 

See    Building    Materials. 

ROOFING    CONTR.\C- 

TORS 

Bender,    J.    W.,    Roofing 

&   Paving  Co. 
Brown,    H.     C,     Roofing 

Co. 
Bradhoff,  P.  F. 
W.  C.  Simpson 
Fibrestone    &    Roofing 

Co. 
Goodmundson.  A.  K. 
National    Roofing    Co. 
Oakland   Roofing  Co. 
Pacific   Roofing  Co. 
Pac.    Painting    &    Roof- 
ing Co. 
Tyler.  G.  L. 
Western    Roofing   Co. 
Williams,    C.    G. 
ROOFING     MATERIALS 
The    P'araffine    Cos.    Inc. 

ROOFING  TILE 
California  Pottery  Co. 
Clark    &   Sons.    N. 
Drummond,    J.    A. 
Fibrestone   &    Roofing 

Co. 
Gladding  McBean   &  Co. 

SASH    AND    DOORS 
California   Door   Co. 
Waterfront  Sash  &    Door 

Co. 

SCREENS   &  SCREEN 
DOORS 
California    Door   Co. 
Simpson.  W.  C. 

SE'WER  CONTRACTORS 

John   Geary's  Sons 

SEW^ER  PIPE 

Calif.  Pottery  Co. 
Gladding  McBean  &  Co. 

SHEET  METAL 
W^ORKS 

Bay   Engineering  Co. 
Bell.   James   L. 
City  Cornice  Co. 
Darling   Metal    &    Pipe 

Works 
Dickson    &    Holbrook 
Fiuren   &   Arneson 
Frieze,    Frank 
Golden    Co.,   Dow   C. 
McDonald    &    Moore 
Moeller,    J.    P. 
Oakland  Machinery  Co. 
Pacific   Metal   Prod.   Co.. 
Yager  Sheet  Metal  Wks. 

SHEET  METAL 
(Ship  W^ork) 

Golden,   Dow   C,  Co. 
McDonald    &    Moore 

SIDE'\V.\LK   LIGHTS 

Waterhouse-Wilcox     Co. 

SINK    BO.\KDS 

Petrium     Sanitary    Sink 

Co. 
Rigney   Tile   Co. 
Swords,  Allen  B. 

SKYLIGHTS 

See  Sheet  Metal  Works. 
See    Glass    and    Glazing. 

SPRAYING  CONTRAC- 
TORS 

Machine  Spray  Paint  Co. 
Pneumatic       Whitewash 
Co. 

STAFF  & STICCO 

Ferrero.  F. 
Giovenone,  E. 
Lr.chniund.    Otto 
Oakland     Ornanioiital 
Composition    A\'crks 
Woods.  J.  P. 

STE.\M   HEATING 

Bavo   Engineering   Co. 
Doell.  Carl  T. 
Frazee,  L.  D. 
Graham.  W.  H. 
Johnson.    A.   O. 
Mork,  Walter 
Nottingham.  W.   K. 
Rankin,   James  &  Son 
Scott  Co. 

STEEL 

See    Structural    Works 


STEEL — iteinforelne 

Callahan    &    Morehouse 
fJunn    Carle    Co. 
Herrick    Co.,    S.    S. 
Judson  Mfg.  Co. 
Pacific  Coast  Steel  Co. 
Truscon    Steel    Co. 
Wetenhall    Co..    W.    S. 

.STEEL — Structural 

Pacific  Coaft  Steel  C<> 
STEEL    ROLLl.NG 
DOORS 
Bergf-r    Mfg.   Co. 

STEEL    SASH 
General    Fireprofing   Co. 
Truscon    Steel   Co. 

STORE     FIXTURES 
Bay  City  Cabinet  Co. 
STORE         FRONTS         A 

METAL      MOULDINGS 
Cobbledick-Kibljo   Co. 
Kawneer  Mfg.  Co 

STREET  CONTR.\C- 
TORS 
Bates  &    Boreland 
Crummey,    Hugh 
Hutchinson    Co. 
Kopperud   &   Heafey 
STRUCTUR.\L    IRON 
W^ORKS 
Herrick    Co.,    fe.    S. 
Jansen    Iron    Works 
Judson  Mfg.  Co. 

TEAMING 
Bar  tram.   R.   W. 
TENTS 
Kronke  Tent  &   Awning 

Co. 
TERR.\     COTT.A,    SEW- 
ER &  CHIMNEY  PIPE 
Calif.    Pottery  Co. 
Clark    &    Sons.   N. 
Gladding  McBean  &   Co. 

TERRAZZO 
See  Mosaic  Work. 

TILE  (Building-Hollow) 

California   Brick   Co. 
Clark    &    Sons,    N 
Gladding   McBean   &   Co. 

TILE   (Ceramic) 

Brockhurst,   Ed  A. 
Howden.   Robt..   &  Son 
Rigney  Tile  Co. 
Scott  Co. 

TILE      Manufactnrera 
Brockhurst,     Edw.     .\. 

TILE    (Roofln^) 

Clark    &    Sons,    N. 
Gladding    McBean    & 

Co. 
Fibrestone    &    Rjjfi.ij 

Co. 

TRUCil.1^. 
See    Moior   Drayaj,- 

AV.\LL    BEDS 

Rip     Van     Winkle     Wall 
Bed    Co. 

W^ALL    BOARD 

Chas.    Christensen    Co. 

The    Paraffine   Cos.    Inc. 

W^ALL     PAPER    HANG> 
ERS 

See     Painting     Contrac- 
tors. 
W^ATER    HEATERS 

Pac.    Gas    Appliance    Co. 

Rotary    Oil    Burner   Co. 

WATERPROOFING 

Duroxo   Mfg.   Co. 
Fibrestone  &  Roofing  Co. 
General  Fireprooling  Co. 
Gunn  Carle  Co. 

>VE\TIIERSrRlI'PING 
(Metal) 

Hagberg    &    Orttcnblad 
WHITEW^ASHING 

Pneumatic     Whitewash- 
ing  Co. 

WINDOWS 

Kawneer  Mfg.  Co.  (Sim- 
plex) 

G.  A.  Shuster  (Hauser) 
W^INDOW^    SCREENS 

The  Calif.  Door  Co. 
Simpson,    W.    C. 

WIRE     CLOTH 

(Soret-n) 

California  Wire  Cloth  Co 

A%'IRE    PRODUCTS 

California    Wire    Prod- 
ucts CJo. 
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BUILDING  CONTRACTS 

SAN    PMtANCISCO    <Ol".\TY 


$1,000   and    Over   Reported 


The    following    is 
contract*   for   this   i 
N'o.     Owner 
1681      Mnigst 
Harttr 

I'hclan 

Riccardi 

Arnott 

Sullivan 

Hemminga 

Campbell 

Lewis 

Metronoliian 

t'rospcup 

Crozior 

Same 

Kp.hn 

Pacific 

Hind 

I^ippi 

Same 

Same 

Saohiiu 

Mclvatii 

Chlldcrs 

(■urr> 

Ciorttnkcl 

r.ammf!  im 

\\  est 

l!arom<i. 

Sor:neiihert; 

Voorhios 

Nat,'tl 

Higgs 

farlson 

Waters 

I\Iarlieraf 

ToUini 

DivisaUern 

Schneider 

Schmidt 

IlousHcau 

CroRSPUii 

a.    1'.    Co. 

McHugh 

Kitziatrick 

l.'iomhf. 

Chrisiman 

YaloH 

Herbert 

VVeKl 

KUbH*  II 

Hicks 

Wolf 

Taylrir 

Nopp<  r 

MfLfod 

KorMck 

Kchulki'ii 

Mon'  i:. 

V  IrKlllo 

!..(  vlii 

Hall: 

Nle<i; 

H<  .N  II  .1  n 

Hliini 

Sir 


1683 

1684 

1686 

1687 

1689 

16»1 

1692 

1693 

1694 

If.  5. 5 

1696 

1697 

1698 

1699 

1701 

1702 

170b 

1714 

170S 

17<'6 

1707 

1708 

1709 

1710 

1713 

1717 

1718 

1719 

1722 

)724 

1725 

1727 

1728 

1729 

1730 

1731 

1732 

17;;3 

17;:4 

1735 

1736 

1737 

1738 

1739 

1740 

1711 

1742 

1743 

1714 

1745 

1746 

1748 

1719 

1751 

1762 

171.3 

1764 

1 .65 

1766 

1767 

•7«0 

17bl 

1762 

1763 

1764 

(766 

I7«t 

176i 

1769 

1771 

17V  3 

1774 

177f 

1777 

17711 

1799 

)7kf' 

17KI 

17«I2 


an    Index    for    the 
ssue. 

Contractor 
Mpiiiberger 
Ahl 
McElroy 
Owner 
Arnott 
Hateman 
Owner 
F'  erick 
Hansen 
Ournette 
Rednall 
Hansen 
Same 
Collman 
Monson 
Hind 
Sas&o 
Filippis 
Standard 
Sli'inaucr 
Han-sen 
Han.sen 
N'elion 
Irvine 
Kr(>ye 
Tcnanova 
Wongard 
N'oorhie.s 
Owner 
Leslie 
Owner 
Owner 
S'f-fiurson 
Mo  ran 
Owner 
Am.    Cone 
Owner 
Owner 
Owner   110000 
llfdnall      11330 
Quandt 
Hamill 
Il.-imill 
Ii'mpniak 
Little 
Mc<  ook 
Olsen 
Ol.sen 
Nelson 
Nelson 
Mclntosn 
Storhclm 
lOrlrkson 
Mcintosh 
Own'T 
Owner 
Arnott 


St 

I. II.-     ■ 

M<'K<-vs  4ii 

Muddi  II 

Duboneti 

I^ITll* 

Mem  (>'• 
(lullnK'i* 
11  n.  I/. 
II.  r«.  - 
Hnr. i-l 
Muiiikfnu 
K(  ptn  r 
!•;»<•  T  Si  T 
T'jiy 
Htnn.lnril 


Amt. 

10479 

35000 

2000 

1000 

15200 

149"C 

40000 

6200 

5000 

77.'i«> 

11330 

11000 

9000 

16000 

1900U 

12000 

7ot> 

S37.> 

33(1 

7(ino 

88100 

fiOOO 

5801. 

130OO 

319S 

2000 

4150 

6000 

12000 

4000 

1000 

400n 

8500 

3300 

12000 

18000 

10000 

60O0 


I'as'iuab'tt  I 

Mai-I>iin,ild 

King: 

Owner 

Same 

Sam<» 


.11  1,'M  I'h'a 
ll.'iiinali 

NfJHOIl 

Merrllt 

MarlliK-lll 

mark 

Ow  liiT 

WaiS/ 

Sftii'Ibcrif 

0\\  lUT 
()W  HIT 

Mu><-atiy 

Mol.hnll 

Allilel  mill 

|ll<  M 


4306 
134011 
5000 
lOOOM 
10700 
360 
4250 
4260 
6015 
520S 
8000 
7000 
1500 
22OO0 
586J 
10000 
49000 
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Architect — None. 
Day's   work. 


$1000 


FRAME  FLATS 

(US2)      N      GROVE    131-3      E    Clayton. 

Two-story  and  basement   fr.ime  (2) 

flats. 
Owner— Chris.    H.   Mingst.   79    Scott   St.. 

San   Franclpco.^^ 
Archilepl — None, 
Contractor    —    Herman    S.    Meinberg.M-. 

5720   California   St.,   S.   F.  $10,479 


FRAME    FLATS 

(1683)      N  GEARY  66  and  120  W   Parker 

Ave.     Two  two-story  and  basement 

rr.nme    (4)       flats    (4    flats    In      each 

building.) 
Owner — T.   D.   Harder,    77   O'Farrell   St. 

San   Francisco. 
Architect  —  Alfred    Kuhn.    833    Market 

.St.,  San  Francisco. 
Contractor— O.    E.    Ahl.    1237    2nd    Ave. 

S.Mi    Francisco.  |17500    .nrh 


ALTER  \TK)NS 

(lf.R4)      S    MARKIOT    100    E   Sev.nth    St 

Coti.<»tiuct     mezzeninc     floor,     slalr- 

wa*-    an>l    build    two    tnlletH    (hotel) 
OvMiei    -  '  *iii<'M    I>.     I'hclan.    603     I'hulaii 

HllR.    S.m   FranclHio. 
Architect-  Arthur    G.    Scholz,    K?9    Phe- 

Ian  Hldg..  .San  FinnclHcn. 
Contractor— R.   li.   McKlroy,  60.'   Phelan 

nidg..   Sun    KranclHco.  |2000 


DWELLINGS 

(1687)      W    THIRTY-FIRST    AVE     180. 

210,    240    and    270    N    Irving.      Fou) 

one-story      and      basement       framt 

dwellings. 
Owner — Jat.    A      Arnott,    2.'?0    Granvill* 

^V■ay,   San   Francisco. 
Architect — None. 
Contractor — Jas.      Amott      &      Son,    235 

C.ranville  AVav,  San  Francisco. 

$3800  eacV 


ALTERATKJNh 

(ICHfi)      .NO.       308    Sl'llUCK.         IlJ'inodfl 

at  tic    and    cnlarffo    rooniii    In    rosl 

df noe. 
Owner  -Maria   O     Rlccardl.    344    8pruc« 

..-••t,,   Han    Franc Uco. 


GARAGF 

(1689)  E  VALEN(_1A  90  S  Twenty- 
first.  O.ie-story  and  basement  re- 
inforced concrete  garage. 

Owner — Judge  Matt.  I.  Sullivan.  Hum- 
boldt  Bank  L.dg..   S.   F^. 

Ai-cliitect — None. 

Supt.  of  Constr. — J.  C.  Bateman,  23o:; 
Bush    St..    S.    F.  $14,900 

RESILIENCES 

(1691)  W  HEMAS  AV  TERRACE  3  08-1. 
141-8.  I'l  5.  208-4  and  241-8  N  Fulton 
Five  two-story  and  l>aseniriit  frame 
residences. 

Owner — W.    L.    H.mmii.ga.    4?    .Ashbury 

St..    San    Francisco. 
Arcii  i  t  ec  t — N  one. 
Day's   work.  $8000   eacli 

DWELLINc; 

(1692)  W  .^I.XTIl  .WIO  100  N  t^eary. 
Two-.story  and  basement  frame 
dwelling. 

Owner  —  Catherine  I.  Campbell,  lioi 
Kansas  S't.,  San   Francisco. 

Designer — B.  Feericl:.  253  Downey  St.. 
San   Francisco. 

Contr.".ctcr — B.  and  P.  J.  Feerick,  25;' 
Downey  St.,  San  Francisco.       $6200 

FRAME  FLATS 

(1693)  W  TWELFTH  .VVE  150  S 
Geary.  Two-story  and  basement 
frame   (2)    flats. 

Owner — Aaron    Lewis.      1605      Chronicle 

Bldg..  San  Francisco. 
Architect — Morrow       &      (5arren.       1065 

Chronicle  Bldg..  San  Francisco. 
Contractor — P.    Hansen,    1606    Chronicle 

Bldg.,  San  Francisco.  $5000 

PAINTING,  ET("^ 

(1694)  NO.  600  STOCKTON.  Painting 
and  decoratiiiK  of   1st   floor  celling. 

Owner  —  Metropolitan    Life    Insurance 

Co..  Pr<mises. 
Architect — J.  R.  Miller.  Lick  Bldg.,  .•'an 

Francisco, 
contractor  —  Gurnette   &   Chandler.   61 

lUavcr  .St..  San  Pranclsco. 
Filed  Apr.  21.  '22.     Dated  Apr.  20.  '22. 

On   5th   of  each   month 76% 

Usual     35     days S6% 

TOTAL  CO.ST.  $7750 
Bond.  $S875.  Sureties,  Sylvester  IV 
nnnnenbauin  and  Geo.  G.  Moleina. 
Limit,  43  O.ayf.  Forfeit,  none.  Specl- 
Itcatlons  only  tiled. 

FIJAME    FLATS 

(1695)  N  FII.ItKUT  125  10  Unker  K 
28-9  N  36'  54'  W  15-10  N  106-5  W 
32  S  120.  All  work  for  iwo-Hlory 
frnnie  flats 

C.vvner — Georglna  Cros*cup.   u  f.    1.  O. 

I'lanM  by  Contractor. 

«  ontroctor— W.  W.  Uediiull.  2500  Fil- 
bert  St  ,  San  Francisco. 

Filed  Apr.  21.  '22.     Pal.d  Apr.  21,  '22. 

Fritine    up   and    ru.sllc   on $2836 

lat   coat    plaster    on 2830 

Completed    and    accepted 2830 

L'lual  35   da>  n 2836 

TOTAL  CO.ST.    $11,330 


.Saturday.    April    Si),    19S2 
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Bond,  $57('(».  Surt^tics,  T.  "V.  Frctse  and 
\V.  r.  Holme.5.  Limit,  LOO  days.  For- 
lejt,  $3.     I'lans  and  specificationti  liled. 

DWPXLINOS 

(i«!16)      NE   (:aBUIL,L,0   AND   TrilliTY- 

f;ixtli   avenue   and   E   Cabrillo   On    11 

idtln  Ave.   Two  one-story  and  liasr-- 

ment    frame   dwellings. 
Owner — S.    W.    Crozier,    IG.')    Sutter    .Sr  . 

S.in    Francisco. 
Architect  —  J.    C.    llladik,    Monadnock 

Eldg.,  San  1"  rancUco. 
ontractor — F.    L.   Hansen,    251    Kearny 

St..    San    Francisco. 

$G,500   and   $4,500    re.-pectivoly 


DWELLINGS 

(1697)      E  THIRTY-SIXTH  AVE  35  and 

65  N  Cabrillo.     Two   one-story  and 

basement  frame  dwellings. 
Ov.nci — S.    W.    Crozier,    165    Sutter    St., 

San   Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Fr.ancisco. 
Contractor — F.    L.    Hansen.    251    Kearny 

St.,    San    Francisco.  $4500    each 


FRAME    FLATS 

(1698)      NW      LAKE    AND      TWELFTH 
Ave.  Two-story     and    basement 

fi'ame   ('A)  Hats. 

Owner — Louia  Kalin,   Hearst  Bldg.,  San 
Francisco. 

Architect  —  Houghton   Sawyer,   Hearst 
Bldg.,  San  Francisco. 

Contractor — Collman  &  Speidel,  548  Mo- 
nadnock   Bldg.,    San   Francisco. 

$16,000 


DINING   ROOM,  ETC. 

(1699)  NO.  4  50  FIFTH  AVE.  Two- 
story  frame  dining  room  and  lock- 
er rooms. 

Owner— Pacific  Tel.  &  Tel.  Co.,  333 
Grant  Ave.,   San  Francisco. 

Architect — Eng.    Dept.    of    Owner. 

Contractor — Monson  Bros.,  251  Kearny 
St.,  San  Francisco.  .'i;i9,000 


DWELLINGS 

(1701)  S  CHENERY  AND  ROANOKE 
and  SE  Chenery  28-3,  56-6  and  84-9 
W  Roanoke.  Four  one-.«tory  and 
basem.ent  frame  dwellings. 

Owner— Alfred  E.  Hind,  %  Architect. 

Architect — W.  G.  Hind,  3885  Webster 
St.,  Oakland. 

Contractor  —  Harry  W.  Hind,  1822 
Hearst    .Vve.,    Oakland.    $3000    each 


PLUMBING 

(1702)      N    CHESTNUT    109-314    W    Van 
Ness  Ave.     Plumbing  for  '.wo-story 
fr.aine  building. 
Owner — D.     O.     Lippi,     2340     Union     St.. 

San   Francisco. 
Architect — Italo     Zanolini,     S04     Mont- 
gomery St.,  San  Francisco. 
Contractor — Frank    Sasso.    558    Vallojo 

St.,   .San  Francisco. 
Filed  Apr.  22,  '22.     Dated  Apr.  19,  '22. 
Pipir;g  and  fixtuies  roughed  in..$57S 

Accepted    189 

Usual    35    days 18V' 

TOTAL  COST,  $756 
Bond,  $378.  Surety,  Fidelity  &  Deposit 
Co.  of  Maryland.  Limit,  90  days.  For- 
feit, none.  Plans  and  specification.^ 
filed. 


(170.-^)      ALL  WORK  EXCEPT   PLUMB- 
ing.  electriial  work,  heating,  paint- 
ing,   finish    hardware,    wall    paper, 
light  a.Klui^'S  and  shades  on  above. 
Contractor— \'.    Filippis,    957    Union    St.. 

San    Francisco. 
Filed  Api.  22,  '22.     Dated  Apr.  19.  ^•^2. 

Roof    ccmplcted    •  ■    $2093 

Brown   coat   plaster   on 2093 

Completed    and    accepted    2093 

Usual   35  days 2<i9F 

TOTAL  COST,  $8375 
Bond,  $4200.  Surety,  Republic  Casualty 
Co.  Limit.  90  days.  Forfeit.  none. 
Plans  and  specifications  filed. 


Fi^ed   April   22,  '22.      Uat.d   Ajtr.    V:.  '22 

Wiring    complete<l     $   8/ 

Accepted      !*'■'• 

I'si'iil  35  days 8:! 

jrOTAL  COST,  $:5.";0 
Bond.  $150.  Surety,  Fidelity  *  De- 
posit Co.  of  Maryland.  Limit,  90  diy;'. 
Forfeit,  none.  Plans  ard  .'•pecifl'^ations 
fii(d. 


>iLTERAT10NS 

(1705)  W  STI^INER  82-6  N  Oak  55  < 
137-6  (No.  507  Steiner  St.)  Re- 
model two-story  resi-Ience  for 
apartments  (4  3-room  and  bath  anc! 
3  2-rocm  and  baih). 
Owner — Ella  Sachau.  Premises. 
Arc.iitect  —  J     C.    Hiadik,    Monadnock 

B.'dg.,  San  Francisco, 
v'ontractor  —  S.    Stcinauer,    109    v.'oru- 

wall  St.,  San  Francisco. 
Filed  Apr.  22,  '22.     Dated  Apr.   12.  '22^ 

Roughed     in $1  75(i 

Brown    coat    plaster    on 175ii 

Remodeling  finished    1750 

Usual    ci,    days 1750 

TOTAL  COST.  $7000 
Bond,  $:)500.  Suretits,  VVni.  Britt  and 
Elizabeth  Ruegg.  Limit.  60  days.  For- 
feit, $15.     Plans  and  specifications  filed 


BUNGALOVv 

(1.706)      E  PLYMOUTH  AVE  Lot  12,  P'l. 
Lot    13    Blk    3109,    Westwood    Park. 
All    work    for    or.e-story    and    base- 
ment   frame    bungalow. 
Owner — Ida  F.  McCain,  318   K.oarny  St., 

.San  Franci.scc. 
Architect — Ida    V.   McCain,    318    Kearny 

St.,   San  Francisco. 
Contractor  —  W^alter    E.    Hansen.    223"> 

Market  St.,  San  Fr.ancisco. 
Filed  Apr.  22,  '22.     Dated  Mar    17.  '22 

Frame   up   ar.d   enclosed $2025 

Brown   coat   plaster    interior   and 

exterior 202."' 

Completed  and  .accepted 202.T 

Usual  35  days 2025 

TOTAL  COST,  $810(i 
Bond,  $4050.  Sureties,  Albin  Warden 
and  H,  J.  Hansen.  Limit,  90  days. 
Forfeit,  none.  Plan."^'  and  specification.^ 
filed. 


I>UNGALOW 

(1707)      LOT    27    BLK    2888,    Claremonr 
Court.     All  work  for  one-story  ?in(i 
basement   frame  bungalow. 
Owner — Geo.      T.    and      Retroniila      A. 

Childers,    2235    Mission    St.,    S.    F. 
Architect — Ida    F.    McCain,    318    Kearny 

St.,  San  Francisco, 
'"ontractor  —   Walter   E.    Manser,    223.1 

Market  St.,  San  Francisco. 
Filed  Apr.  22.  '22.     Dated  Mar.  20,  '22. 

Frame  up  and  enclosed f87.- 

Brown    coat    plaster    on    interior 

and     exterior 87.") 

Completed    and    accepted S7.'< 

I'sual  35  days 875 

Balance  of  contract  price  rep- 
resented by  Promissory  note  and 
deed  of  trust  executed  by  owner 

to     the    contractor 250't 

TOTAL  COST.  $6000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  ^specifications  filod. 


(1704)      ELECTRIC  WORK  ON  ABOVE 

Contractor-Standard  Elec.  Constr.  Co., 

80   Naloma  St.,    San   Francisco. 


BUILDING 

(1708)      LOT    18    BLK.    3138,    Westwood 
Park.      All    work    for    a    one-story 
and  basement  frame  building. 
Owner — C.  Eugene  Curry,  Palo  Alto. 
Architect — Charles     F.     Strothoff,     2274 

15th    St.,    San    Francisco. 
Contractor — Nelson     Bros.,      1375      Ply- 
mouth Ave.,  San  Francisco. 
Filed  Apr.   22,   '22.      Dated   Mar.    16,    '23 

Frame  up  and  enclosed   $1450 

Interior      and      exterior      brown 

coated 1450 

Completed  ancl  accepted 1450 

Usual  36   days 1450 

TOTAL  COST.  $5,800 
Bond,  none.  Limit,  90  days.  Forfeit. 
none.     Plana  and  specifications   filed. 


HflLDING 

(1709)     W  NINTH  AVE.   200  X  Fulton. 

All    work    for    a    two-story    and    base 

ment   frame    building. 
Own<r — Meyer   Gorfinkel  and    ElJzabi-th 
Gorflnkel,    4038    California    St..    ffari 
Francisco, 
.'.rchitect — Wm.    K     Irvine,    1387    Hayes 

St.,    San    Francisco, 
(^onirartor — Wm.  K.  Irvine,   1387  Hayes 

St.,    San   Francisco. 
Filed   Apr.    22,    '22.      Dated    Apr.    11,    '22 

Pvool    rafters   in    place $2500 

Brown    coated    2500 

Standing   finish   set    2500 

Completed    and    accepted 2250 

Csual    35    days 3250 

TOTAL  COST,  $13,000 
Bond,  $6500.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  100  days. 
Forfeit,  $5  day.  Plans  and  speciflca- 
lions,    none. 


ALTERATIONS   AND    ADDITIONS 

(1710)  NO.  385  SHOTWELL  (E  Shot- 
well,  N  18th).  Alterations  and  ad- 
ditions for  2-story  and  basement 
residence  for  2  flats,  except  light 
fixtures,    shades    and    wall    paper. 

(Jwner — F.  H.  Bammann,  236  Rolph  St., 
San   Francisco. 

Arf'hitect — E.  A.  Neumarkel,  544  Market 
St.,  San  Francisco. 

Contractor — Fred  Freye,  131  Charles 
St.,    San    Francisco. 

Filed    Apr.    22,    '22.      Dated    Apr.    22,    '22 
Porch    and    stairs    built    and    in- 
terior  ready   for   plaster $1100 

Completed  and  accepted 1298 

l.'sual   35   days SOO 

TOTAL    COST,    $3,198 

Bond,    none.      Limit.    45    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


DRESSING  ROOM 

(J,  13)  NE  BALBOA  AND  GREAT 
Highway.  Two-story  frame  dress- 
ing room. 

Owner — Jack  West,  King  Hotel.  6th  St. 
San  Francisco. 

.Architect — None. 

Contractor  —  G.  Tereanova  185  EIN- 
worth   St.,   San   Francisco.  $200') 


DWELLING 

(1717)  E  FORTY-FIFTH  AVE  300  S 
.ludah.  One-slory  and  basement 
frame  dwelling. 

Owner  —  H.    Baroiv.eo,    1335    45lh   Ave.. 

San  Francisco. 
Architect — None. 
Contractor — C.  Wengard,  1286  34tli  Ave. 

San  Francisco.  $4150 

FRAME  FLATS 

(1718)  E  FIFTEENTH  AVE  264  .■: 
Anza  Two-story  and  basemen 
frame    (2)    flats. 

Owner — Alfred  Sonnenberg,  1625  Wash- 
ington St..  San  Francisco. 

.V  rchitect — None 

Contractor — W.  R.  Voorhies,  50'  Di- 
visadero   St..   San   Francisco.     $6000 


1-R.\ME    FLATS 

(1719)  W  FOURTEENTH  AVE  364- 
389  S  Anza.  Two  two-story  and 
basement   frame   (Z  in   each)   flats. 

Owner — Voorhios-Newman  Co..  50  Di- 
visadero  Si..  San  Francisco. 

Arrlnloct — None. 

Day's     work.  SOuOo     each 


DWELLING 

I  1722)      X   LllCLll":    >.:'.'>    E   San   .i-.-e   A\f. 

Onc-stoiy      and      basement      frahie 

dwclling. 
Owner — Paul  Nagel.   71    Regeu'   St..  San 

Frai'Oisco. 
Architect— R.   R.  Irvine.  507  Call  Bldg.. 

San  Francisco. 
Contractor — Leslie   &   Shoup.    116   Mira- 

Miar  Ave..  San  Francisco.  $40n  ) 


ALTERATIONS 

(1724)  NO.  730  LARKIX.  Plaster  in- 
terior of  store;  covering  floor;  re- 
place show  vindows;  painting,  etc. 
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Owner — R.   C.   Biggs   and   A.   C    Norton, 

1385  4  7ih  Ave.,  S.vn  Francisco. 
Architect — Xone. 
Day's  work.  J 1000 


DWELLING 

(1725)  'X  ROLPH  103  E  Naples.  One- 
story  a)id  basement  frame  dwlgr. 

Owner — John  Carl.'^on.  31  Rivoli  St., 
San  Francisco. 

Architect — None. 

Day's  work.  $4000 


FLATS 

(1727)  W  SCOTT  100  S  O'FarrcH.  Two- 
story  and  basement  frame  (4) 
flats 

Owner — P.  T.  Waters.  £754  17th  St.,  San 
Francisco. 

Architect — None. 

Contractor — Win.  R.  Segursoii.  62S 
Waller  St.,  San  Frai. Cisco.         $8500 


DWELLINC; 

(1728)  W  TWENTY -SEVENTH  AVE. 
185  N  Cabrillo.  One-story  and 
basement    frame    dwelling. 

Owner — A.      Mark.i^iaf,    2476      Post    SI.. 

San   Francisco. 
Architect — None, 
("cntraclor — Harry  Moran.  778  lOtfi  Ave. 

San    Frai. Cisco.  $3300 

FRAME  FLATS 

(1729)  £■••  VALLEJO  165  W  Leaven- 
worth.  Two-story  -'vnd  basement 
frame  (2)  flat.«. 

Owner — A.  Toliini.   41:3   Kearny   St.,  San 

Francisco. 
.Architect — W.   H.  Crim  .ir..   42.".  Kearny 

St.,  S.'in   Fr.'inci.sco. 
Iiays   work.  ♦12,ono 


fJAUACJK 

(1730)      W      DIV1.«.\I^I:R0      r.O    S    Bush 

Two-slory  cfmcrite  puMio  garage. 
Owner — Divisadcio     Street     Invsi.     Co.. 

<;.,•  Conliactor. 
Plans  by  O^vnor. 
Contractor — American  Cor.crele  Co..  785 

Ma-ket  St.,   Pan  Fraiiciwco.     S  18.000 


F!;AME    DWELLING 

(1731)  'E  T\\  ENT-S -SEVENTH  AVE 
175  N  (Jiary.  Two-story  and  base- 
ment frsjme  clweliiiig. 

Owner — C.  A.  Schneider.  62  Lynch  St., 
San   Francisco. 

Architect — None. 

Oay'.s    work.  JIO.OCO 


FRAME   FLATS 

(1722)  W  CHURCH  .->7  N  Twenty- 
sixth.  Two-stor>  and  basement 
frame  (2)   flats. 

Owner — Paul  Schn  kit,  5  Coso  Ave.,  San 
Francisco. 

Arf.hltectur.nl  Designer — O.  E.  Evans. 
2560   M'sslon   St.,  San   Francisco. 

Day'B  work.  $600P 


STORES.    ETC 

(1733)      S     MAUKEl      .l.-iO     W     Seventh. 

Thrt'o- story      ami       baKcmrnt    steel 

frame   Ktor<'.'<   and   oflice.x. 
Ownei— A.  F.   K'.ii  "<eau,    110  Sutter  St.. 

Sar  Francisco. 
Architect  —  l>.  C.   Coleman,    110   g-uttcr 

St.,  San   I''r.inclHco. 
Pay's  work.  $110,000 


FRAME  FLATS 

(1734)  N  FH.nKRT  12r.  E  IJnker. 
Two-story  ;'ful  bn»«.»nii-'iif  frrnne  (2» 
flats. 

Owner — McorKlnii   Ciohmcup,   2H23    Itrod 
ei  Irk  81,,  S'lii    Fi  anclsro. 

I'Inns   i»y  ('onlr.i>i'ir 

Cantractor— W.  \V.  lU'dnnll,  ;'r.00  Fil- 
bert  St.,  Hon    Kianclsco.  $11.330 


I'AINTING    OFFI'  i;    I'.I,I>.; 

(173.'.)     mai!I<:i;t.       .mi.-ji-ion       and 

Hpenr        I'.iliilliiK    '  ^l'•r|or    i)(    ifcn- 

ornl     r>ni(  I      buiMinu     and     annexes 

A  an.!   U. 
Owrn  T  •' •  ri|   I'nclflc  t'l  . 

Arrt. 
Conir  guundl      *    Hon,       IKO 

jLtAiu  :>i..  San  Krunclsso. 


Fil««  Apr.  24,  '22.     Dated  Apr,  24,  '22. 

On  close  of  each  month 75% 

Usual     35    davs 25% 

TOTAL  COST,  $4306 
Bond,  $3230.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  40  days.  Forfeit 
none.     Plans  and  specifications  filed. 


Bond,    none.      Limit,    5    days.      Forfeit, 
none.     Plans  and  specifications,   none. 


STORE    AND    FLAT   HLDGS. 

(1736)  S  GEARY  —  W  Twenty-first 
Ave  W  — xS  100.  All  work  for 
two  two-story  store  and  flat  build- 
ings. 

Owner — Felix       McHugh.       1302       12th 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,  Kan  Francisco. 
Filed  Apr.   24,  '22.      Dated  AuR.  17,  '22. 

icoof    boards    on $3350 

Brown     coated     335<i 

Completed    and    accepted 3350 

Usual  .?5  days 3350 

TOTAL  COST,  $13.40.) 
Bond,  none.  Limit,  120  days.  Forfeit. 
I'.one.      Flans    and    specifications    filed. 

FRAME    BUNGALOW 

(1737)  N  FRANCISCO  87-6  E  Gougli 
E  25x100.  All  work  for  one-story 
and  basement  frame  bungalow. 

Owner — Austin   C.    and   Maxea   A     Fitz- 

patrick,   6140  Geary  St..   S.  F. 
.\  rch  i  tec  t- -None. 
Contnictor — Thos.    Hamill,    6140    Geary 

St..  San  Francisco. 
Filed  Apr.  24,  '22.     Dated  Apr.  17,  '22. 
Roagl".  frame  up  and  roof  boards 

on     $1250 

i;ro\vn  coate.^    1250 

Completed     1250 

Usual    35    days    1250 

TOTAL  COST,  $500(' 
Bond,  none.  Limit.  120  days.  Forfeit, 
none.      Plans  and   specifications   filed. 

FRA.ME  ULDG. 

(1738)  W  DIVISADERO  50  N  Bu.sh  N 
SOxW  100.  All  work  for  two-story 
fr^ira^  building  with  one-story  conl 
>:'.rd'in  rear. 

Owner — S.    and    L.    Piomlio,    Premises. 

Architect — None. 

Contractor — Michael  Dempniak,  355  Oc- 
tavi.i   ?t..   San   Francisco. 

Filed  A].r.  24,  '22.     Dated  Apr.   12.  '22. 

Concrete  foundations   in $1000 

2n<l    floor    .i')ists    in IbOO 

Frixijie  up  and   roof   boards  on..    lOOO 

Brown   coated    1500 

^^la^.dipg    finish    on lOOn 

Completed  and  accepted 1500 

Usual     35    days 2500 

TOTAL   COST.   $10,000 

Bond,    limit,    f(jrfeit.    n')nc.      Plans    and 

specifications    filed. 

.'='RAME   FLATS  ^^^^ 

(1739)  W  TWENTY-FIRST  AVE  13.- 
N  Fulton  N  £5xW  120.  All  work 
for  two  lory  and  basement  fram.- 
Hat«< 

0\x  nrr — George    and    Charlotte    Christ- 
man,  1586  9lh  Ave.,  g.  F. 
Architect — Mlltcn     Morrison.     7ir     41st 

Ave.,   San    Francisco. 
Ccntracior — .lohn    Little      &      Son,    lo.i.') 

Lincoln    .\vo.,   San    Francisco. 
Filed  Apr.  24,  '22.     Dated  Apr.  20.  '22. 

Frame   up    2675 

i<rown   coated    2675 

Complt-ted  and  accepted 267.^ 

Usual     35     days 2675 

TOTAL  COST,  $10,700 
r.ond,  none.  Limit,  90  doys  Forfeit, 
none.      I'luns    and    Rpoclflcatlonn    flied. 

ALTER/VTIONH 

(1740)  HE  rUW  AND  WASHLVG- 
ton  88-9  on  Lnrkin  ami  lOo  on 
Wiishlnfrtoii.  Kemoviil  of  concrete 
rclnlnlng  wall  fro.n  S  Min'  of  prop- 
erly and  hnr-k  All  behind  nsw  wall. 

Owner — E.    E    Vntei 

Aichllei'l — i(     Donoiran,    OMrl. n     lit... 

Inc..    333    Kettitiy    St..    S.    F 
Contrnctor — J.  J.  McCook. 
Filid   Apr.   24,  '22      Dntod   Mar.   .-i.    jj 

April     i.     192 •. $176 

April     14.     1922 175 

TOTAL    rOHT.     $!«P0 


BUNGALOW 

(1741)      LOT    24    BLK    J.    Mission    Ter- 
race.       All      work    for      one-story 
frame    bungalow. 
Owner — Paul  L.  and  Lizzie  H.  Herbert. 
Architect — H.  C.   Baumann.  251   Kearny 

St.,  San  Franc'sco. 
Contractor — Olaf   Olsen,    14    Montezuma 

St.,  San  Francisco. 
Filed   .\pr.    21.   '22.      Dat.'d   Mar.   28,   '22. 

Frame    up    $7S2.50 

Brown    coated     762. 5<) 

Completed    and    accepted 762. 5(' 

Usual    35    days 762.50 

TOTAL  COST.  $4250.00 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


BUNGALOW 

(1742)  LOT  2;;  KLK  J  Mission  Ter- 
rr»ce.  All  work  for  one-stor.v 
frame    nunjTalow 

Owner — Henry  A.  and  Bculah  H.  West. 

1325  Masonic  Ave.,  San  Francisco. 
ArchittC — H.  C.   Baumann,  251    Kearny 

St..  .San  Francisco. 
Cpntmctor — Olaf    Dlsen.    14    Mon;ezuma 

St.,  ,San  Francisco. 
Filed   Apr.    24.    ■2-..      Dated   Mar.   28,    22. 

Frame    up     $762.50 

Brown    coated    762.60 

t  or-.plcied    .and   accepted 762.50 

Usual    35    days 762.50 

TOTAL  COST,  $1250.00 
Bond,  none.  Limit..  !M1  «la>s.  Forfeit, 
none.      Plan:;   and    spocilicai  ioii.<    tiled. 

BUNGALOW 

(1743)  LOT  9  BLK  3161,  Wei<twoo(l 
Park.  All  \\ork  for  one-story  and 
basemen!  frame  bungalow  and  ga- 
rage. 

Owner — Roy  C.  and  Viola  P.  Russell. 

-Vrchitect — Chas.  F.  Strothoflf,  2274  15tii 
St..   San   Francisco. 

Contractor  -—  Hans  Nelson.  13^5  I'ly- 
mouth    Ave..    .San    Francisco. 

Filed  Apr.  24,  '22.     Dated  Mar.  24.  '22. 

Enclosed      .  .    $887.50 

Brown   coated    887.5) 

Completed    and    accepted S87.50 

I'sual    35    days 887.50 

Balance.   $24  65,   to  be  paid   by  Note 
secured  by  De<»d  of  Trust. 

TOTAL  COST,  $0015.00 

Bond,    none.      Limit.    90    days.      Forfeit. 

none.     Plana  and   specifications   filed. 

DWELLING 

(1744)  a-  FLOOD  AVE  187  E  Hazel- 
wood  being  Ptn.  Lots  20  and  21 
Blk.  3138,  West  wood  F^ark.  All 
work  for  one-story  and  basement 
frame  dwellir.g. 

Owner — George     \\  .    and     Gertrude     R. 

Hicks,   3110   Clay   St.,   S.   F. 
Architect— ' "has.  F.  StrolhofT,  2274   Ifith 

St..  San  Francisco. 
Contractor  —  Hans    Nelson,    IJ75    Ply- 
mouth .Vve,.  San  Francisco. 
Filed  .Vpr.    14,    22.     Dated  Apr.   6,  '22. 

Enclo.xed      $961. 9<< 

Brown    coated    961.96 

(.'omploted   jind    acceptei) 961. 9»> 

Usual     35     d,\ys 961.97 

TOTAL  COST.  $5297.85 

Bond,    none.      I  Unit,    90   days.      Forfeit. 

iiono.     Plans   and   spoclflcalioni*   flled. .. 

NOTE — Pernill    reported  Apr.   18,   1923 

No.   1699. 


RILSIDLNCE 

(1746)  SA.VT.V  ANA  AVE.  bet.  St 
FranclK  Blvd  aid  P.>rtol«  Drlv<- 
bc-inK  Lot  9  Blk  10.  St.  Francis 
Wood.  All  work  for  two-story  and 
f{ar.4ire    friune    residenco.  -•* 

0\vncr — .'ea'ulte  M.  Wolf,  914  Is!  N.i- 
ticnal    Bank    Bids..   S.    F. 

\nhlt«rl — L.  \.  Biy.ini.  3f  Oth  y\ve.. 
Hnn    FratiClN.ii. 

Ciiiiirnclor — Mcintosh  Broc  .  18o  Jessie 
t-M.,  .'^an    Fiancisco, 

I'^lled  Apr.  24.  *22.     Datsd  Apr.  18.  '22. 

Frame  up    $2000 

Brown   coated  2000 
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Completed    and    accepted 2000 

Uaual    35    days 2000 

TOTAI.  COST,  $S00O 
Bond,  $4000.  Sureties,  Wm.  Smith  and 
Tlieo.  De  Pass.  Limit,  90  days  after 
April  17,  1922.  Forfeit,  none.  Plans 
and  specifications   filed. 

NOTE — Permit  reported  Apr.   18.  1922 
No.   1614. 


FRAMID   FLATS 
(1746)      S     ANZA     IIC     K     Seventeentii 

Ave.        Two-story      and      basement 

frame    (4)    flats. 
Owner — Max   Taylor. 
Architect — C.    O.    Clausen,    1126    Hearst 

Bldg-.,  San  Francisco. 
Contractor — N.  P.  Storheim,  201  Caselli 

Ave.,   San   Francisco.  |7000 


DWEIiLING 

(1748)      SE    CHENERY    50    NE    Mateo 

One-story      and      basement      frame 

dwelling. 
Owner — E.   Xopp-^r,   224   Miguel   St..   San 

F»"ancisco. 
Plans  by  Owner. 
Contractor — H.     Erickson,     105     Miguel 

St.,    San    Francisco.  $1500 


APARTMENTS 

(1749)      NW    HERMAN    &    BUCHANAN. 

Two-story  and  basement  frame  (3) 

apartments. 
Owner — Mary  J.  McLeod,  %  Architect. 
Architect — Frederick      H.      Meyer    and 

Albin   Johnson,  742  Marke*:  St.,  San 

Francisco. 
Contractor — Mcintosh  Bros.,    180  Jessie 

St..  San  Francisco.  $22,000 


RESIDENCE 

(1751)      W    SAN    LEANDRO   WAY    55   N 

St.    Francis    Blvd.      Two-story    and 

basement  frame  residence. 
Owner— John    C.    Kortick,    327    '■<t     St.. 

San  Francisco. 
Architect — Chas.  F.  Strothoff,  2274    15th 

St.,  San   Francisco. 
Day's  work.  $586'i 


FLATS 

(1752)   W  ARGUELLO  BLVD.   110  S 

Hugo.     Two-story     and      basement 

fiamc    (2)    flats. 
Owner — R.    Schulken,    %    Architect. 
Architect — Mel.  I.  Schwartz,  Nevada  Bk. 

Bldg.,  San  Francisco. 
Day's    work.  $10,000 


RESIDENCES 

(1753)      y  FLOOD  AVE  85,   115,  1  15,   175. 

205,   235,    265,    295,   325,   355,   385.   415. 

445  and  475  W   Forester.     Fourteen 

one-atory      and      basement      frame 

residences. 
Owner — Moneta     Investment     Co.,      233 

Pacific   Bldg.,   San   Francisco. 
Plans  by  0^^  ner 
Contractor  —  James  Arnott  <fe  Son.  233 

Granvillo  Way,  San  Francisco. 

$3500  each 


APARTMENTS 

(1754)      N      GROVF    120      W      A&hbury. 

T.vo-story  and  basement  frame  (4) 

apartments. 
Owner — V.  Vir^'illo,  %  Western  Process 

Engraving  Co.,  76  2nd  St..  S.  F. 
Architect    —    Wm.    F.    Gunnison.    1666 

Golden  Gate  Ave.,  San  Francisco. 
Contract    not    let.  ^12.500 


TLEATRE 

(1755)      NE    OCEAN    &    FAXON    .WES. 

Clase   A  theatie  and  Class   ("   store 

building. 
Owner — Samuel    11.    Levin,   655    Masoni- 

Ave..   San   Francisco. 
Architect — Reid  Bros..  105  Montgomery 

St.,   San  Francisco. 
Contractor — G.  B.  Pasqualetti  et  al.  746 

Union   St.,   San  Francisco.       $35,000 


ADDITION 

(1756)  W  STEVENSON  tidj.  present 
store  luilding  of  Hale  Bros.  Six- 
story  and  basement  reinforced  con- 
crete p.nnex  for  department  etcre, 


Owner — Hale  Bros.,  5th  &  Market  Sts,. 

San  Francisco. 
Architect — Reid  Bros.,   105  Montgomery 

St.,  .San  Francisco. 
Contractor  —  MacDonaid   &    Kabn,    130 

Montgomery  St.,   S.   F.  $30,000 


Al ARTMENTS 

(1757)  N  TURK  70-6  E  Jones.  Three- 
utory  and  ba-sement  reinforced  con- 
crete   (8)    apartments. 

Owner  —  A.  F.  Nledt,  Hotel  Spalding, 
San  Francisco. 

Aichitect  —  Willis  Lowe,  Mjnadnock 
Bldg.,    San    Fr.i.nclsco. 

Engineer — R.    B.   Cleghorn. 

Contractor  —  W.  S.  King,  2i3  Hearat 
Bldg.,  San   Francisco.  $30.00u 


DWELLING 

(1760)  W  FORTY-FOURTH  AVE  12.) 
N  Balboa.  One-story  and  basemen; 
frame  dwelling. 

Owner — Oscar  Hoyman  .^  Bro..  742  Mar- 
ket St.,  San  Francisco. 

Architect  —  Alvin  J.  Stern,  742  Market 
St.,  San  Francisco. 

Day's    v/ork.  $2500 


DW  ELLINGS 

(1761)  W  TWENTY-THIRD  AVE  22.'. 
and  25G  S  C'abrillo.  Two  one-story 
and   basement   frame  dwellings. 

Owner — Oscar  Heyman  &  Bro.,  742  Mar- 
ket St.,  San  Francisco. 

.Architect  —  A'.vin  J.  Stern,  742  Market 
St.,  .San  Francisco. 

Day's   work.  $2000    eac'.i 


DWELLINGS 

(1762)  W  TV,'ENTY-5fE(OND  AVE  :'.."> 
and  67  N  Irving.  Two  one-story 
and    basement   frame   dwellings. 

Owner — Oscar  Heyman  &  Bro.,  742  Mar- 
ket St.,  San  Francisco. 

Architect  —  Alvin  J.  Stern,  742  Market 
St.,  San  Francisco. 

Day's    work.  $2500    each 


DWELLING 

(1763)     LOT  22  BLK.  J,  Mission  Terrace. 

One-story   frame   dwelling. 
Owner — Fred   and   Marion   M.    Starring, 

546    29th   Ave.,   San   Francisco. 
Architect — H.   C.  Baumann,  251  Kearny 

St.,   San    Francisco. 
Contractor — Olaf  Olsen,  14  Montgomery 

St.,    San    Francisco. 
Filed  Apr.    25.   '22.      Dated   Mar.    29,   '22 

Enclosed     $1077.50 

Brown    coated    1077.50 

Completed    and    accepted 1077.50 

Usual   35   days    1077.50 

TOTAL  COST,  $4,310 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications   filed. 


RESIDENCE 

(1764)  N  CHESTNUT  105  E  Franklin 
E  27-6xN  137-6.  All  work  except 
plumbing,  painting,  furnace,  finish 
hardware,  shades  and  chandeliers 
for  a  1-story  and  basement  frame 
residence. 
Owner — Peter  A.   Bricca,   1527  Stockton 

St.,  San  FVancisco. 
Architect — J.   A.    Porporato,   619    Wash- 
ington   St.,    San    Francisco. 
Contractor — Farnocchia     &      Co.,      1814 

Powell  St.,  San  Francisco. 
Filed   Apr.    25,    '22.      Dated   Apr.   15,   '22 

Rough    frame    up    $1500 

Brown   coated    1700 

Completed  and  accepted    1800 

Usual   35  days    1940 

TOTAL  COST,  $6,94<) 
Bond,  $3470.  Sureties,  Jos.  Mosca  and 
L.  Gombardl.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


RESIDENCE 

(1765)  N  KIRKHAM  57-6  W  7th  Ave. 
All  work  for  a  1-story  and  base- 
ment   frame    residence. 

Owner — Edw.  and  Nora  C.  McKewen, 
142  Sansome   St.,   San  Francis^Q. 

A>"<?hlteot — Noqe, 


Contractor — Hannah     Bros.,     142     San- 
some St.,   San    Francisco. 
Filed    Apr.    25,    '22.      Dated    Apr.    14,    '22 
Contractor  agrees   to   finance  job   un- 
til   July    1,    1922,    when    settlement 
will  be  had. 

ACTUAL  COST  PLUS  10% 
Bond,  none.  Limit.  60  days.  Forfeit, 
none.     Plans  and   specifications  filed. 


DWELLING 

n76fi)  LOT  8  BLK,  3161  Westwood 
Park.  All  work  fo-  a  1 -story  and 
basement  frame  dwelling. 
Owner — Edward  E.  and  Margaret  L. 
-Madden,  1259  Vermont  St.,  San 
Francisco. 
Architect— Chas.   H.  Strothoff,  2274   15th 

St.,    San    Francisco. 
Contractor — Hans     Nelson,      1375      Ply- 
mouth Ave.,  San  Francisco. 
Filed    .\pr.    25,    '22.      Dated    Apr.    8,    '22 

Frame    up    and    enclosed $1010 

Brown   coated .    1010 

Completed   and  accepted 1010 

Usual   35   days 1010 

Sf  cured  by  deed  of  trust 1450 

TOTAL  COST,  $5,490 
Bond,  none.  Limit,  90  day.s.  Forfeit, 
none.     Plans  and   specifications  filed 

A  LTER  ATIONS 

n767)      NO.     927     CABRILLO.     General 

alteration.s  to  fiats. 
O'vner — Mrs.    M.    DuLonott.    Premises. 
.Vrchif^ct — None. 
Contr.ictor — Geo.  M.  M«:rritt.  3014  Geary 

St.,  San  Francisco.  $1800 

STORES 

(1769)  N  FOLSOM  400  AV  Fifth.  One- 
story  concrete  Class  C  stores. 

Owmr — Louis  P..  J^urie,  '/«   .Architect. 

Architect — O'Brien  Bros.,  Inc..  240 
Montgomery  St.,  San  Francisco. 

(\>'itractor — S.  Martmelll,  180  Jessie 
St.,  San  Francisco.  $17,500 

.VLTEttATIOXS 

(1771)      NO.    610    GEARY.      Remove    old 

])laster  and    replaster   hotel    front. 
Owi.ti — H.    E.    Monroe.    2623   Divisadero 

St.,   San    Franci.sco. 
Architect — None. 
roi.tr.actor--W.  J.  Black,  1306  Guerrero 

St.,  San   Francisco.  $1000 


RESIDENCE 

(1773)      N    JERSEY    125    E    Church    St. 

Two-story      and    basement      frame 

residence. 
Owner — V.     Gullines,     1828     Castro     St.. 

San  Francisco. 
.\ri  hitect — None. 
Day's  work.  $2300 


DWELLING 

(1774)      E    TWENTY-THIRD     AVE     25;t 

S    .\nza.      One-story   and    basement 

frame  dwelling, 
(iwntr — Rudolph  J.  Raetz.  2S69  24th  St., 

San  Francisco. 
Architect — None. 
Contractor  -C.    Raelz,    2536    Brjar.t    S».. 

S.nn  Francisco.  $2950 


RESIDENCE 

(1775)  W  TWELFTH  AVE  73  N  Ful- 
ton. Two-stoiy  and  basement 
fr.ame  residence. 

(M\nei — Ernest  A.  Hi  rgor.  146  Lake  St.. 
San  Francisco. 

.\  roh  it  ec  t — N'ont'. 

(."cntractor  —  Sandberg-Essmann.  501 
4th  &t..  San  Francisco.  $80<)0 


inVELLINC; 

(1,77)      SW      BANCROFT   AVE      125   W 

Irwin.      One-story      and      basement 

Iramo  dwelling. 
Owner — A.  C.  Hartel.  2053  Bancioft  .\v.. 

San    Francisco. 
Architect  —  O.  E.  Evans.  2569  Mission 

St..  San  Francisco 
Days  work.  $2000 


FK.VME    FLATS 

11778)     E    TWENTIETH    .WE    125    ^{ 
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Fulton.      Two-story    and    oasement 

frame    <  2)   flats. 
0^^ner — >:d  a-.   E.    Alai.-'^oau.   647   Clayton 

St..  San  Francisco. 
Aichilect — None. 
(  ontractor — E.  E.  Man.«.  au.  647  Clayton 

St..   Stin    Frai.cii-co.  $9000 


DUILDIXG 

(1779)  NW  HOWARD  70  SW  Fifth 
SW  ;'9-:;V2  NW  80  NE  50  SE  130  XE 
5  SE  30.  All  work  for  one-story 
brick   or  concrete  building. 

Owner — John  M.  Kcpntr.  68  Post  St.. 
San  Francisco. 

Architect — Alexander  A.  Cantin.  68  Po.st 
St.,  San   Francisco. 

(ViTtrictor — Thos.  F.  Mul-aJiy,  180  .Te.s- 
si)-"  St..  San   Francisco. 

Filed  Apr.  £6.  •'22.     Dated  Apr.  25,  '22. 
'On   1st  and   13th  c."  each   month     75% 
TOTAL   COST,    $13,000 

Bond.    none.      Limit.    60    days.      Forfeit. 

i-Oiii'.      ri.-ins   :in-l    .sj  ccilii\;t  ions    lihd. 


\LTi:UATIO.NS 

(17S0)      XO.  450  FIFTH  .WE.     All  work 
for    iwo-story    frimt     building    and 
.      altoiations    to    c::isting    ))ldii. 
Owner— Th-   Pacific  Telephone   &  Tele- 
graph  Co..    333    C.rant    Ave..    S.    F. 
E-^gineer— E.     V.     Cobby.     333     Grant 

Ave.   fct  n    T'"Yp.ncisco. 
Contractfir—Monson    Hros..    2'yl    iCcarny 

S-t..   .San    Francisco. 
KiUd  Apr.   26.  '22.     Dated  Apr.  21,  '22. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $19,784 
IJond.  $9892.  Surety.  Fidelity  &  Casu- 
ally Co.  TJmit.  37  (l.-ivs  after  April  25. 
Ffrfcit,  nr.!ic.  Plans  and  specifications 
filed 


,71-1;    ITlh    St.. 
Hoar.'^l    Bld«r.. 
i:i41     l.'ili' 


APAHTME.VTS 

(1781)  E  DOLORES  7.".  S  Fourteenth 
S  rOxlC  128-3.  All  work  except 
wind  .w  .-.hades  lighting  fixtures, 
wall  bods.  Ka.«i  radiators,  painting 
and  water  heating  for  cwr -story 
aijd  ba.st  nr-nl  fraiii--  aparttncnl.s. 
()V.  )iii — .John    A.    Tray,    -i- 

t^an    I'Vancisco. 
.\i-hlfeci — C.   O.   Cliusen. 

."^ju:    KranciscD. 
'  Oiilractor — Finn     .\iidcrson. 

St..  Kari   Frnnoisro. 
Kilrd    Apr.   20.   '12.      Dattd    Ai)r.    4.   '22. 

1st    floor   ..-•ists   on $318.'. 

Enclo.sed     320.; 

I'.rown   ooated    6385 

'"OTTiplcted      6385 

t'su.il   35   ('ay> 638'. 

TOTAL  COST.  *25.54i> 
!!<.i)d  $12,770.  Sureties.  .1.  H.  McCal- 
li'.ni  and  J.  E.  Christiansen.  l<l:iiit.  120 
rt.ivK.  Forfi-it.  $  I '».  I'la.'s  and  spocl- 
flcatlonK    filed. 

(•|,EAMN(5    MA'^'HINP.'S 

(I7S2)      SW     MT'SH    &    SAN.-OME    206-:! 

X137-6.    \':icinim    cleaning    machlne>< 

and   apparniu.M   for   Imlldir.g. 
•  •wn»  r— Standard  OH  cv...   J08    IJush  St.. 

.San    Frnnclscc  . 
Ai'<hH;»ct   —  O.'T,     W.     Kelliam.    I^haroii 

PIdg..    San    Francisco. 
I  •(■•iii-uri.,1 — Frank   H.  Drtw  Co..   Phclai. 

Hldg  ,  Son  Franrlsrn. 
Kllfd   Apr.  26,  '22.     Dated  Mnr.  2J.  '22. 
When     apvarntUM       dfllvortd       at 

building     75:., 

IWI  i|i>7»   ntirr 21>'/; 

TOTAL  COST.  $374* 
P.oiid,  $1874.  Surrly.  A«'inn  CiHualiy  A 
8ur"ty  Co.  ulnli,  forfi.t,  noi<'.  PLtni* 
an<i  »pocincutlonM  filed. 


lirsiPRNCL 

(KH.t)    W  TWELFTH   A\i:  7  •.   N   Kulmn 

^>•    !.:-n\N'    .•'.       All    wirk    for    iwo^ 

Ktory     nnd     baMcmt-nl     finhK'     rciil- 

ji<  nf  IV 
f^i^ner — Krn«^t  A.  U'.Tgi  r.   '  "•  '    ■■"    ^' 

.Inn   yr»nc\hi<\ 
Archlttc' — NoMP, 
•  'ontriiotPi — Hand'ieiw    \     l.xnir  .i  ni,    :■«[ 

4th   Ht  .   .'■■•Hn    Fmii.cIhco. 
Fll'd   Apr    Vi     ;:<:       Dutr.l   .\|ii.  21    '2: 


France  up $2100 

Plumbing-  roughed  in  and  brown 

coated 2100 

Completec      2100 

Usual    35    days 2100 

TOTAL  COST.  $8400 
Bond.  none.  Limit,-  90  days.  Forfeit, 
notic.     Plana  and  specifications  filed. 


FRAT\(E    BLDG. 

(.1784)      BLK      .gDEE       BY      .VICENTE. 
21ct     Ave.  Wawona    and  20th  Ave. 
All   work    for    one-sLory   and    base- 
ment  frame  building. 
Owner — A.    Canipergue.    728    Broadway. 

San    Francisco. 
.Architect — O'Frien       l>ros..       Inc.,       240 

Montgo;nery  St.,  San  Francisco. 
Contractor — Fink    t   Schindler,   218   13th 

St.,  San  Francisco. 
Filed  Apr.  26.  '22.     Dated  Apr.   j8.    22. 

On    signing    contract $2501 

Rough    frame    up 25P0 

Koofcd    and    enclosed.    2500 

Plastered      2500 

Completed    ai.d    accepted 3500 

Usual   35   d  lys 45^0 

TOTAT>  COST.  $18,000 
Bo'id.  $9. .'00  Sureties.  J.  M.  Cummins 
and  F.  Klass.  Limit.  60  days.  Forfeit, 
none.      Plan:-    and   speciAcaiions   filed. 


FRAME   DWELLING 

(1785)      E    LYON     100-0^     N     Union     N 

25-0%  E  14:.-6Vi   S  25-0 V2  W  146-6% 

All     worl;       for     two-story       frame 

dwell  int;. 

Owner — .Nettie       C.       Beardmore.       2885 

Green    St..   San   Francisco. 
Architect — Xcne. 

Contractor — \V.    W.    Rednall,    2500    Fil- 
bert St.,  San  Francisco. 
Filed  Apr.   26.  '22.     Dated  Apr.   25.    12. 

Hoof    on     $1500 

1st  coat  plaster  or. 1500 

Completed    .ind    accepted 1500 

Usual    35    days 1500 

TOTAL.  COST,  $6000 
Lor.d.  $1500.  .'^'ureties.  A.  Freese  and 
$W.  P.  Holme.=!.  Limit,  100  days.  For- 
Toit,  $3.      Plans  and  specifications  filed. 


PAINTIMJ.    i;TC. 

(!;86i      N    tllESTNU;'    109-9  V,!    W    Van 

N'Ss       .\v<>     27-6x137-6.  Painlin/i 

ai.d    decorating      ivi'o-flcry      frame 

building. 

Owner-T).     O.     Lipjii,     234ii     Union     St.. 

San   Frai  (isco. 
.VuhiteC — Italo      Zanolini,      601      .M(,nt 

gomcry  .St.,  San  Francisco. 
Cciilractor—  it.   Ze'lnsky.   180   Jessie  St.. 

San'Frs;iici.'^-co. 
Fll.d   Apr.   26.  '22.      Dated   Apr.    19.  '22. 

2nd     coat      on    $1,')8.7'> 

Compl'teci    and    accepted 317. 5'! 

U.Hnal    35   d.a>s 158.7". 

TOTM^  COST.  J;C35.00 
T;«nd.  $635.  S'jrely.  Fidelity  &  Casu- 
all.\  (  .«.  Limit,  90  days.  Forfeit,  none. 
Plans  and   'ipi'dfic'i  tioiis,   none. 


LE.'^IKIvN*  1; 

(17K7)      E      FIFli:i';NTlI       .WE      168    S 

Ai./a    S   48>!E    127-6.      All    work    for 

iwo-htor.v      and      basement      frame 

r<  sIdeiK  I'. 

Owner — GuHt.iV"     Peterson.      IIO;'      .Mt- 

bair.a  Si..  San   Francisco, 
Architect-    (J  Hrien       ProM.,       Inc..       24  • 

Montgomery  St..  .'•'nn   Fi'jinclsco. 
Coiilrattov— Elmer    Cftrlj'oii.    180    Ji>asi« 
."•!..   San    F'aiiclsco. 

Itoofo.l    and    «  ncloned $.<087.r.O 

RriWM    crated     3087.50 

•oi.ipKiod    and    accepted 3087. 5'> 

I  sufil    a*!   dayn 308 7. Ri 

TOTAIj  cost,  $12.3BP.<.i' 
I'l  lid.  »C!7."i.  .Suri'llta,  Joel  J<MinKon 
.Hid  P.  F.  R.mIIv  Llii.it.  90  dnyx.  For- 
fell.  niii'e  PI.I11M  and  cpetifb  at  loiv 
ttliil. 


KLATX 

d'SB)      H\\    CVLIFtJRMA  &  TWENTY 
MevenTn    .\\e    W   .".0x3  U.),      All    work 
fur   two. dory  aiui   iMtM^pinil    (rum'* 
liiiililinv    (4)    (lata. 

( »w  niM --.Nrleiir   \V,   .McCain, 


Architect — Ida   F.   McCain.    318    Kearn.\ 

St..  San  Fr.Tiicisco. 
Contractor — Elllng   Elllngson,    180   Jes- 
sie St.,  San  Francisco. 
Filed  Apr.  2C.  '22.     Dated  Apr.  19,  '22. 

Enclosed    $4100 

Brown  coated    4100 

Completed  and  accepted... 4100 

Usual   35   days 410:i 

TOTAL  COST,  ?  16,400 
Hcnd,  $8200.  Sureties.  Geo.  I'.ra.jie.r  ^I- 
H.  J.  Hansen.  Limit,  9C  days.  Forifeit. 
none.      Plans   aid   specifications   filed. 
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FLATS 

(1789)  W  SCOTT  100  S  OFarrell.  Cai- 
penter.  electric,  plastering,  con- 
crete, brick  and  fiinishing  work 
and  painting  for  four  3-room  fitM 
building. 
Owner — Pat.ick    T.    Water.s. 

St..  S^n  p-rancisco. 
.\rchitect — None. 
Contractor — William    R.    Segurson. 

W.aller  St..   San   Francisco. 
Filed  Aiir.   26,  •2L-.     Dated   Apr.  26.  '22. 

Enclosed   and   roof  on $1593.75 

Electric   wiring  in.  rough  monar 

on    and    primed 1593.75 

Concrete       work       finished        and 

white    coated    1593.75 

Completed    and    accepted 1593.75 

Usual    35    days 2125.00 

TOTAL  COST.  $8500. Oi) 
Bond.  $4250.  Surely.  Fideity  <*i  De- 
posit Co.  cf  Maryland.  Limnt,  forfeit, 
plans  and  specifications,  none. 


FRAME  BLDGS 

(1V90)      S   CALIFORNIA   82-6    W   Tenth 

Ave    75x100.      All    work    for    two    4- 

flat    frame    buildings. 
Owner — Maurice   Lager,  :i20  Market  St.. 

San    Francisco. 
Architect — Edw.   E.   Voung.   251   Keanry 

St..  San  Francisco, 
""ontractor — Anderson    .S:    Ringtose.    320 

Market  St..   San   Francisco. 
Filed  Apr.  2'?,  -22.     Dated  Mar.  27,    22. 
Payment;-  on  1st  of  each  month     75<;^: 

Usual    35    days 20~ 

TOTAL  COST.  $30,000 
Hond.  none.  Limit.  180  days.  Forfeit, 
plans  end  specificat  lens.   none. 


RESIDENCE 

(1791)  ALI>STON  WAY  96-5  N  Ulloa. 
Two-story  and  basement  frame 
residence. 

Owner — Robert  J.   Neilan.   3475   2fith   St.. 

San    Francisco. 
Architect — None. 
Day's    work.  $3000 

Pi:SIDENCE 

(1792)  S  BALBOA  95  W  10th  Aw 
Two-story  and  basement  framo 
residence. 

0\\  ner^ — Herbert     H.    Sichel.    3548    Geary 

St.,    San    Francisco. 
Archltpct — O.   R.  Thayer,   110  Suiter  St., 

Srh   Francisco. 
Contractor — C.   Wengard,  1286  34th  Ave 

San   Francisco  $7500 


COTTAGE 

(1798)      NO.    326  CHl.'RCH    (rear).     Ono 

and    one-half   story    frame    cottage. 
Owner — Mary  McLearie.   326  Church  SI  . 

San    Frnn.'iBco. 
Architect — None. 
Day'B  work.  |800 

ALTERATIONS 

(1791)      NO.     $26     CHURCH.        Remodel 

two-Rtory     fr«m»     btillding     for     3 

flata 
owner — Mary  McLearie.   326  Church  St 

San   Franclpco, 
Architect — Non««. 
Pay's   work  $SOn 


nWELLIN't' 

(179S)      \V     FIPTEKNTH     AVE.     160     S 

Judah,      Ono-itory    and    basement 

frame  dwelling. 
Owner — J.    Berendien.    Hums    lUdg.,   San 

Franoliico, 


Saturday,  April  29.  1922              BUILDING     AND     ENGINEERING     NEWS  3S 

Architect— O'Brien      Bros.,     240     Mont-  Contractor   —    E.      Blanckenburg,      105  Owner— E.      S.    Conolly,      15      Common- 

gomery  St,  San   Francisco.                                Montgomery  St.,      San   Franciico.  wealth  Ave.,  S.  F. 

Contractor — Fred    Warden,    240      Mont-                                                                          $24,000  Vrchitect— Jol.n  ./.  Foley,  770  5th  Ave., 

gomery  &t.,   San   Francisco.        $4000                                      ^^^  Francisco. 

ALTERATIONS  '-'oiitractor — Barrett    &    Hi'.p,    918    Har- 

DWELLING  (1805)     S    SEVENTEENTH    50    E    Cas-  rlsop    St.,    San    Frar.ciSco.        $12,500 

(1796)  iS  JUDAH  87  W  15th  Ave.    One-              tro.       Raise     and     move     cottage;  ^i-artmfvt'- 

story  and  basement  frame  dwelling               make    general    repairs   and    provide  (jjjie)     s  FULTON  1  IS  6  I"  Cf  le      Two 

Owner-J.   Berendsen,    Russ   Bldg.,    San               for  private  garage  ';^  ^^^^       basement'  frame       (4) 

Francisco,  Owner— Leo.    Hess,    507   Castro   St.,    San  apartments. 

Architect — O'Brien      Bros.,      240     Mont-  Francisco.  Ow;ici Mav    E.    Foley,    770    5th    Ave 

gomery    St.,    San    Francisco.  Architect — John  E.  McCarthy,  1479  12th  s^,,  Francisco. 

Contractor — Fred    Warden,    240     Mont-               Ave,    San    Francisco.  Architect — John  J.  Foley,  770  5t1i  A.vc.. 

gomery  St.,   San   Francisco.       $4000  Day's  work.                                               $1800  san  Francisco. 

Contractor — Thos.    Hamill,    6140    Geary 

RESIDENCE  FLATS  St..  San   Francisco.                      $13,500 

(1797)  NE  JACKSON  &  SCOTT.     Two-  (1806)        E     TWENTY-FOURTH     AVE.  

story  and  basement  frame  residence               250   S   Lake.     Two-story   and   base-  Ar'AUTMENTS 

Owner— Perkins    and    Trowbridge,    110               ment  frame   (2)   flats.  '1^20)      \W    MARKET    AND    EUREKA 

Sutter  St.,     San  Francisco.  Owner — M.    Rosenberg.  -"^    i^-^?    ^^    !-••   ='   .J9.572   E    127.235. 

Architect— A.  H.  Jacobs,  110  Sutter  St..  Architect— Alvin    J.    Stern,    742    Market  riambrng.  sewerage,  gas  pipes  ani 

San   Francisco.                                                          St.,    San    Francisco.  plumb.i.g     hxtures     for     two-stor> 

Contractor— J.  Harold  Johnson.  ISO  Jes-  Contractor  —  Strand     &      Strand.      614  m'fnts                     rrame(io)      apart- 

sic  St.,   San   Francisco.              .$25,000               Broderlck  St.,  San  Francisco.    $6000  ownor— Adolph   Dittmann,   %    Arehittct 

Architect — C.irl     Geilfus-f,     1056    Fulton 

RESIDENCE  FLATS'  St..   San   Fruncisco. 

(1798)  N'     JACKSON      32-6      B      Scott.  (1807)        E     TWENTY-FOURTH     AVE.  r-ontractor- Henry   Ern^t   A   Son.s.   2727 
Two-story     and     basement     frame               225   S   Lake.     Two-story   and   base-  t^nion  St..  San  Francisco, 
re.'sldence.                                                                    ment   frame    (2)    flats.  Kilcd   Apr.   27,   '22.      Dated   Aj  r.    22.   '22. 

Owner — Perkins    and    Trowbridge,     110  Owner — H.   I.   ZImet.  Roughed    in    $95.5 

Sutter  St.,  San  Francisco.  Architect — Alvln    J.    Stern,    742    Market  '"oniplcted  ard  accepted ..    355 

Architect — ^Alfred     Henry    Jacobs,     110               St.,    San    Francisco.  Usual  35  .lays 64) 

Sutter    St.,    San    Francisco.  Contractor  —  Strand      &      Strand.      614  TOTAL   COST.    $2550 

Contractor — J.  Harold  Johnson,  180  Jes-               Broderick  St.,  San  Francisco.  !5ond.    $1275.        Surety.    H.    B.      Woods. 

sie    St..    San    Francisco.            $25,000                                                                             $6000  L"Tiit,  10  days  after  completion  of  car- 

___^__  1. enter  work.     Forfeit.  $10  a  day.   Plans 

RESIDENCE  FRAME  FLATS  a"d  specifications  filed. 

(1799)  SI  PACIFIC  31-6  E  Scott.  Two-  (1S08)  E  TWENTY-FIRST  AVE  IOC  N  iryr  A  V  ^-riov  f  o  vr -Bv-ri.- 
storv  and  basement  frame  reai-  Clement.  Two-story  and  basement  UBiJl)  L,XCA\  ATION.  CO.v  CRErt. 
story    and     basement     frame    res.-               ^^^^^^   ^^^   ^^^^  carpenter  work,  mill  work    plaster- 

Owne;-Perkins    and    Trowbridge.    116  Owner-Beriha  Nichols,  4804  Geary  St..  L"b^ve^'*""^'      '''''^''^'^-     ^*^-     °" 

ArJnllV   !'^^^T^n.^^'^^'c^%^\.       «.  Archi"tect-C.  O.   Clausen.   Hoan.t   Bldg..  <.o.-lraclor-F.    L.    Hanson.    251    Kearny 

Architect— A.  H.  Jacobs.  110  Sutter  St..               g^^  Francisc-  '^^•-   '^''^"   Francisco. 

San     FVancisco.  Day's  work                                               $70no  l"^''ed  Ai-r.  27.  "22.     Dated  Apr.  22,  '22. 

Contractor — J.  Harold  Johnson,  ISO  Jes-                                      ________  Frame    up     $3200 

sic    St..   San    Francisco.            $25,000  DWELLINGS  Brown    coated    320t> 

(1809)^    E    TWENTY-THIRD    AVE    200  "V\  hite    ccat.-d    and    outside    com- 

RESIDENCE                                                                         and  225  S  Cabrillo.     Two  two-storv  P'eted     4200 

(1800)  SE   PACIFIC   &   SCOTT.      Two-               and   basement   frame   dwellings.  <'omp)e^t_ed  and  accepted 3200 

story  and  basement  frame  residence  Owner- — A.   V.  Anderson.   595    21st   Ave.  l.sual  J5  days 4600 

Owner — Perkins    and    Trowbridge,    110               San  Francisco.  _,  TOTAL    COST,    $18,400 

Sutter    St.,    San    Ffanclsco.  Architect- None.  ^'O""'   ^^"'^^\     Sureties.   Klla   M.   Hansen 

Architect— A.  H.  Jacobs,   110  Sutter  St..  Day's   work.                                   $5800   each  v"'',   ..^If ''"^  .    ^'^'^V     L"""-  ^^O  d.ays. 

San   Francisco                                                                                 n^'^^'i;  !/"  ^  ^^^      ^'^"'  """^  specifica- 

Contractor— J.  Harold  Johnson,  180  Jes-  RESIDENCE;  ^'°"''  "i^''- 

sic    St..    San    Francisco.             $25,000  ^1810)      E  TWENTY-FIRST  AVE  32.5  X  pniL DING           

Taraval.     Two-story  and   basement  7,  coos,      r^/-,  .  ,„t^x-  ». 

RESIDENCES    f'-'^me  rosiderce.  (1822)      LOCATION  NOT  GIVEN.  Struc- 

(1801)  E    SCOTT    71-4>4.    108-8V.     and  Owner-P,  Morgan.   239C   19th  Ave.  Sa-.  SL"'^"'     ^"^      "'''"      '"'"'''^      ^*"" 

142-OfS    N  -Jackson.     Three    2-story  ,      /'.f'^'l^'^^,^-  nMM,f.r     Th?'  «.„    Tr.o„„ioo„    vt.„  »    o.. 

„     ,   ,                 .    -                   .,  Architect — None.  Owner — -The    San    Francisco    News    Co., 

and  basement  franie   residences.  Day's  work.                                               $3500  747   Howard   St..    San    Francisco. 

Owner-Perkins    and    Trowbridge.    110                                      A.chitect-N.      W.      Sexton.      Chronicle 

^      „?     !'■    f    •«     t"      r"ii'n''°«    .,        «f  FRAME  FLATS  Bldg.,   San    Francisco. 

Architcct-A.   H.  Jacobs,   110   Sutter   St,  (ijjn)     ^  TWENTY-FIRST  AVE   225   S  Contractor— Western    Iron    Works,    141 

ban    Francisco.                                                            Anza.        Two-story    and      basement  Boale  St.,   San    Francisco 

Contractor— J.  Harold  Johnson,  180  Jes-  Owner— J.  Niss.n.   1272   Eddy  St..  S.   F.  Filed    \Dr     '>7     •9'>       DatPrt    \nr     oa     ■?•> 

sie  St..  San  Francisco.    $25,000  each               frame   (2)   fla's.  1st    each    month  75^^ 

Architect— C.  O.   Clausen.   Hearst  Bldg..  Usual  35  davs          ?':or'' 

ALTERATIONS                                                                   San   Francisco,  ^^"    '  ^^  '^^^^  Vn-i^V t  "  o;^cW.    "  i^  A  A^ 

(1802)  NO.   2112  PACIFIC  AVE.     Gen-  Day's  work.                                           .^12.000  ^ond.  none.     LimTt   Tune  15    1T22*   For- 

er.il  alterations  and  repairs  for  In-                                      f^.it    „„„g      Specifications   filed.     Plans, 

tenor   and    exterior   of   residence.  _  r,n„c 

Owner— E.   L.    Eyre.   Menlo   Park.   Calif.  f "t^*^  .f ^^^'^«  

Architect— Howard    and    White.       Lick               ^^  .,  ^i'.^  xr  J^'^''^^  "^"i^^    ^"^  ^     ^""  n8'>3)     cXrpfvtfr       mtt  t       \fTrTAT 

Bide:      «!an    Francisco                                              and  1 50  N  Clement.     Two  two-story  (18-J)      t.,.4.rittNTER.     MILL.     METAL 

tsiag.,    can    ii  rancisco.                                                ^   basement   frame    (2)    flats  windows,    sheet    metal    work,    roof- 

contractor-Taylor  &  Goericke.  Sharon  o^^nerlJ;anme  Llebmln!  lU  9th  Ave.,  ing,   plastering,  marble  work,  glass 

Bldg.,       San    Francisco.                 $750                gan   Francisco.  and    glazing   on   above. 

AT^T^rmr/^^T  Aroh it cc t— C.  O.  Clausen,  Hearst  Bldg..  Contractor— N.    F.    Nielsen.    180    Jessie 

ADDITION                                                                          Sjj^n  Francisco.  St.,    San    Francisco. 

(1803)  NE  PACIFIC  AND  POLK.  One-  D.iys  work.  $7000  each  Filed  Apr.  27.  '22.  Dated  Apr.  25.  '22 
story    brick    addition    for    Commer-                                      1st  floor  joists   in   place $4500.00 

Owne"-iA^"f  pfch    &    Co.    (agents).    58  ALTERATIONS  Hefofl'^ranfplast"  r'completed    IIZZ 

Sutjter    St..    San    Francisco.  (U13)     NO.     4017     TWENTY-FOURTH.  ^on.pleted    and    accered              UOill 

Architect— M.    J.    Lyon.    58    Sutter    St..               Riise    cottage   and   construct   stor.-  its„J,    ,r<iavs    ^"^"'^^ si,t'« 

San   FrancLsco                                                          'or  ^rst   story.  ^^"*'    ^^      ^    • 813o.25 

Dav's    work        "                                       $6000  Owner— Henry  Stahl.  Premises  ^      ^     .,^„-„        TOTAL    COST.    $32,540 

ijays    work.       »buo<>  Architect- None.  r;^"d.    $16,270.      Surety.    Fidelity   &    Dc- 

\PARTMF>JT<?  Contractor— L.     M.     Welsmann     &     Son.  P>^^'t    Co.    of    Maryland,    Limit    July    30. 

a804)     N    PINF    73    F    Tones       Three                 ^'^^  Market  St..   San   Francisco.  l'^^2.       Forfeit.     $50     day.       Plans     and 

(1804)  N    II^E    '3    E    Jones.      Three-  specifications  filed. 

story    and     basement     frame     (11)                                       ^^m  v.  

apartments.  STORES  BUILDING 

Owner— Blanckenburg  and   Williamson,  (iS18)     NE  CLEMENT  AND  TWENTY-  (1S24)     S  Noriega  25  E  20th  Ave.  E  25x 

105   Montgomery  St.,   S.   F.                                  third  Ave.       One-story     lolnforced  S     100.       All     work     for    a     1 -story 

Architect— None.                                                        L'oucieto  9tor<38.  frame  building. 
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Saturday.    April    29,    1922 


Owner — Mrs.    Agnc3   Seike,    33    Day   St., 

San   Francisco. 
Architect  —  Edward      E.      Young,      251 

Kearny  St..   San   Francisco. 
Contractor — Robt.   Beach,   4173   23rd  St., 

San   Franci.sco. 
Filed   Apr.    27.   '22.      Dated   Apr.    17,    '22 

Frame    up     $799.65 

Brown  coated   799.70 

Standing   trim   on 799.70 

Completed    and    accepted 799.70 

Usual    3.»    days 1066.25 

TOTAL  COST.  $4.265 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and   specifications   filed. 


P.UILDI.VG 

(1K25)      S    NORIEGA    50    E    20th   Ave.    E 
25xS    100.      All    work    for   a    1-story 
frame  building. 
Owner — Mrs.   M.   McCulIough.   3^26    22nd 

St.,  San  Francisco. 
.Architect — Edw.   E.   Young,   251   Kearny 

St.,    San    Francisco. 
C'mtractor— Robt.   Beach,  4  173   2:ird  St., 
San    Francisco. 

Filed     Apr.     27,     '22.  Dated     

Frame    up     $799.65 

Brown  coated    799.70 

Standing   trim   on    799.70 

Completed    and    accepted 799.70 

TOTAL  COST.  $4,265 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and    sijecifications   filed. 


RESIDENCE 

<  :S26)      E  SIXTEENTH  AVE.  75  N.  Ful- 
ton   N    25xE    102.      All    work    for    a 
2-story    and    basement    frame    resi- 
dence. 
Owner — Ernest  E.  and  Elzabetli  Kretz- 

schmar. 
Architect— Will    H.    Toepke,   942    Market 

St..  San    Francisco. 
Contractor — Wm.  L.  Terry,  1456  Wlllard 

St.,    San    Francisco. 
•Filed    Apr.    27.    '22.      Dated    Apr.    19.    522 

Frame    up     $1901 

rtrown    coated    1901 

Outside  plaster  done  and  sash  in   1901 

f'omplf-ted   and  accepted 1902 

rsual   35   days    2535 

TOTAL  COST.  $10,140 
Hond.  $5070.  Sureties.  .Tno.  H.  Powers 
;!nd  .T.  Prout.  Limit.  ,S5  days.  Forfeit, 
J'l    da.v.      Plans    and    specifications    filed. 


APARTifENTS 

(18,i7)      N\V     lU'r^HANAN    At     HERMAN 

N  34-6\\V  an.     ''ari.cnttr  work,  etc.. 

for  t*%jstoiv  aMartn-.-nl    t1;ii    Ijuilo- 

iUfC. 

Owner— Mar\    .1.    Mcl.x.l. 

Architect — Fiedk     II.    Mcyt-r    \uC,    A.    P.. 

.Johnson.   712    .Maricpt    St.,   S.   F 
<  "r  lit r;«i-lor-   Mclntr'Sli    Mr-'S..    ISO    .Trs.sie 

Ht  .   Han    Frarn-ico 
l-'llrd   Apr.  27,  '22.      Da.ed  Apr    26,  '22. 

On   iHl  of  each  month 7fi^ 

I'dual    35    dnys 26% 

TOTAL  <o:sT.  ifi.oin 
rsond  fi!060.  SuriiliH,  \V.  .S^nlth  and 
Theo.  D.-  Pnsi:.  Limit.  lOf-  dayf.  For- 
feit, roi'e.  I'lafiM  and  Hp«>9iflcnllon.« 
filed. 


(Ih-'H)       I'AINTI.NG   (  i\     MiOVi;. 
Coniruflor-    F,    I  .  .Scoin.m.  :i77:i  2Uh  St  . 

Han  Prniiclnco. 
Kil«- 1   Apr.   27.  "22.      llBtcl    Apr    2«.  '^2. 

Puymcnin    name    «>.    nboNr 

T(;TAL  ("OST.  $l30i» 
lU  nd,  $Gf.O.  Suntl<«.  A  \V  TuiCift'V 
niid  K.  NorniAii.  LImll.  rorf<  ii.  noiif, 
r:aM(«  and  fiO'.-t'iflra'IOMM  flli  d. 


(1K2MI      HHWERINf.    WAIKI!    PIllMi. 

tlH'i  und   llxturcK  (ii   hIiom 
■ 'oiirMtor- -Ahllmrh   A    May.  i      >>'.    I'ji- 

iHiid  Kl  .  Sun   Franri'cn. 
rolled   Apr.  87.  'tZ.     Dulril   Apr    Z«.    yy, 

InymrntM    n-ime    u»    m\  «,v« 

TOTAL  '  oHT.  tiUu 
llond.  Vlii  .'^urc-tloh,  h.imur|  hrnell  A; 
••nu«.  .Mayer.  Limit.  100  ilav*.  Kirfcli, 
nonn,      Planr-   nt.d   ■pi'Clflcuiluiin   fllcd. 


(1830)      ELECTRIC  AVORK  OX  ABOVE. 
Contractor — Globe  Electric  Works,  195& 

liission  St..  San  Francisco. 
Piled  Apr.   27,  '22.     Dated  Apr.  26.  '22. 

Payments    same    at    above 

TOTAL  COST.  $1030 
Rond.  S'15.  Saroty,  Fideiily  &.  De- 
posit Co.  of  Maryland  Liniit,  100  days. 
Forfeit,  none  Plons  and  soeciflcations 
filed. 


COTTAGE 

(1831)      E       TWENTY-SEVENTH     AVE 
220    N    Balboa.      All    work    for    si.x- 
room  cottr-;go. 
Owner— Gus   Mocllrr,    2221    Clen'tnt    St.. 

San  Francisco. 
Architect — Non.^. 
Contractor — Meyer     I'iros.,     5326     Gear;,- 

Sr..  San  Francisco. 
Filed  Apr.  27.  '22.     Dated  Ai»r.  20,  '2i.. 

Frame   up    $1U7"> 

i^-ow      ro-ited     in7."> 

Coniple.cti    and    acrepteci 1075 

Usual    35   'lays 1075 

TOT.VL  COST,  $4300 
f;ond.  none.  Limit.  dO  days.  Forfeit. 
l)l:ins  a'ul   .><,. edifications,   none. 


BUNGALOW 

(1832)      E       TWENTY-SEVENTH     AVE 
19.'    N    I'.alboa.      All    woric    for    si-\- 
rf  om   bungalow. 
Owner— -John  Gray. 
Architect — Nr-nc. 
<"'ontraclor— -Meyer     ?3ros..     5324     Gearv 

.St..    San    Frarcisco. 
Filed  Apr.  £7,  "22.     Dated  Mar.  2:i,  '22. 

Frame   up    $107;'' 

I'-rown    coited    1075 

rornplt  ted     1 07"i 

Usual    35    da-s 1075 

TOTAL  COST.  $4300 
P.find.  none.  [..imit,  90  d.iys.  Forfeit, 
flans  and  s^iecificatlons,  none. 


LATM1N(;.    LTC. 

(18;.3)  ON  LAND  BDED  BY  MISSION 
Silver  and  Lisbc  n.  T^athing  and 
plastering  building. 

Ownei  —  The  Hebrew  Horiie  f'^r  .Vged 
Di.-<able.l. 

.Architect — Samuel  T^ightner  H>'  man. 
Fo\crofi    Bldg..  San   Franci.'oo. 

Contractor —Francis  O'Reilly,  180  Jes- 
sie St..  .San  Fr.anclaco. 

Filed   Apr.  :'7.  '22.     Dated  Apr.   20,  "22. 

On   5th  of  ♦■ach  n.onth 75S( 

TOTAL  COST.    5;;4.93!t 

Bond,    none       Lin^U,    OO    days.      Forf'^i'. 

none.      Plai,'<   and    specltlcatioiis    filed. 


UESIDENCIC 

(IS34)       W     TWENTY-FIFTH     AVE    25:* 

N   (.'abrlllo   N   25xW    P.O.      .Ml    work 

exeept  grading  for  frame  ro;4ldenc'? 

Owner  -Pel  er   R.  O'SUea. 

.Vrehiteci  -    II.    C.    Bajmann.   251    Kearii.,- 

St..    .Sail    I'raneisco. 
<  emtrrctrr    Knabenshah     *     Morri.'joii. 

180  Jcs.'le  .St..  San  Francisco. 
I'-il'd    Apr.   27.   "22.      Dated   Apr.   6.   '22. 

Frame    ti;>    $   75''> 

<  lo:-i<  d   in    ind  roof  on 750 

riaslerlnc   eomplettd    ("50 

•  onipleliil     750 

Usual   35  days 1000 

TOTAL  COST.  $4000 
Itoiul.  n<'n<  .  Limit.  90  dayn.  Forfeit. 
f'.'.     Plnn>  uiu!  speclflt-atlons  filed. 


COMPLETION  NOTICES 


s  \  \  I'll  \\(  ."«(«)  (  t>;  \ T  V 


Porordifl  .Vrri'i.lP'l 

/pill  L'?.  P  •.:2  NV  GRANT  AVE  62-6 
K  Pine  ^\  IfxS  «2-6.  ThI  Gon  to. 
Ine    I.I    l:.TrrPtl    *    iUlp      -^P'-    ' '•    •""- 

Art  II  27.  I!'?*!  -H  15  FT.  LOT  2  and 
\  I.',  ft  l.ol  3  rik  3177.  Wrsl- 
'.(1(1,1  I'l.ik.  HnnH  mid  Km  her  K 
r.eU'in  I"'  .NjIkop  llroH     April  22.  P.t2.' 

April  S7.  PiZ2— S  O  EAN  AVE  25. 8M 
W  .Mltiniar  Avo  W  IR  88  S  114-1  K 
25  N  107-'.  Frank  J  and  Li'uIho  A 
Sirimb    to    Kl  nl)«<nHlHih    *    Morrlnon 

April     :l.     I!).'.' 


Apr.  26.  1922— XE  GREEN  AND  OC- 
tavia  N  lOOxE  54.  Wm  W  Rednall 
to  whom  it  may  concern.  Apr.  26,  1922 

Apr.  26.  1922— E  EDINBURGH  200  S 
Brazil  Ave  S  25xE  100.  Martin 
Smith  to  whom  it  may  concern 
Apr.   26,    1922 

Apr.  26,  1922— N  WPINE  AND  MONT- 
gomery  N  125xW  138-6.  Commercial 
Union  Assurance  Co  and  The  Calif 

Ins   Co    to    Paul    E    Denivelle 

Apr.    18,    1922 

Apr.  26,  1922— NE  ROLPH  78.353  SB 
Naples  SE  25xNE  100  Lot  33  Blk 
16  Crocker  Amazon  Tr.  John  Carl- 
son to  whom  it  may  concern 

Apr.    25,    1922 

Apr.  26,  1922— N  LIBERTY  280  W 
Guerrero  W  25xN  114.  J  H  Spamer 
to  whom  it  may  concern. Apr.  25,  1922 

Apr.  26.  1922— N  GROVE  124-6  N  Cen- 
tral Ave  AV  25x137-6  irregular. 
Grace  Perego  to  Kinconan  &  Perego 
Apr.    25,    1922 

Apr.  26,  1922 — g  TWENTY-FIFTH  268 
W  Noe  25x114.  Michael  Kelly  to 
whom  it  may  concern.  .  .Apr.  26,  1922 

April  25.  i;>22 — E  TWENTY-EIGHTH 
Ave  95  S  Geary.  Dominic  Tiscornia 
to  whom  it  mav  concern .  April  25,  '22 

Apr  25.  1922— E  WESTWOOD  DRIVE 
with  E  line  Lot  28  Elk  3165  SW 
135.255  N  89'  20'  41"  E  89.344  N  0' 
24'  W  99.690  Ptn  Lots  27  .ind  28 
Blk   3  I  65,   West  wood   Park.     Gordon 

W    Morris    to   Linnie    Morris 

April    24,    1922 

April  24,  1922 — N  FOLSOM  AND 
Dore  NW  125  NE  85  SE  25  NE  19-2 
SE  100  SW  104-2.  Carl  H  Peterson 
to  whom  It  n-'..a>   concern.  Apr.  22,  1922 

April  24,  1922— NW  FULTON  AND 
Forty-first  Av?  N  2:-6xW  95.  Mrs 
Sarah  McGet  to  whom  il  may  con- 
cern  Aptil     15,     1922 

April  22,  1922 — E  SEVENTEENTH 
Ave  176  S  Anza  S  24x120.  Frank 
Fischer  to  G  E  Watson  Bldg  Co.  .. 
April    22,    1922 

April      22,      1922— NE      GEARY     AND 
Eighteenth      Ave      K    80-8nN      100. 
Jacob  Weissbcin  to  Theodore  G  and 
Rollin   E   Meyer April    21.    1922 

April  22,  1922— NW  Pl.NE  iX:  MONT- 
gomery  N  125xn'  138-6.  Commer- 
cial Union  .Assurance  Co  and  The 
California  Insuranc*  Co  to  Pan 
Francisco  Compressed  .Air  I'leaii- 
ing    Co     

April  22.  1922 — S  CLEMENT  .■;2-6  W 
J3rd  Ave  W  2")XS  lOo.  .A  Corbelli 
to   Paul    I).    Martini ....  .April    14,    192;. 

April  21.  1922— N  OAK  150  W  P.roder- 
:ck  W  25xN  137-6  George  N  and 
Letltia  A  Putney  to  i<a;-l  E  .Suiui- 
qulst   aiKi   Olson April    21.    1922 

April  21.  1922— NE  OAKD.ALE  AVE 
200  SE  Mindel  NE  lOOxSK  2fi. 
ChR.'!  Lysler  Taylor  to  P  F  Madden 
April     17.     1922 

April  21.  1922— S  CALIFOPNIA  31-6 
W  Twentieth  Aw  W  26\S  75.  David 
L'»lgli  and  llorb.  rl  Guest  to  David 
Leigh April   20.   I!t22 

April  21.  1922-  N  .ST.VPLES  AVE  120 
and  SC-  \V  FoerMor  W  3(ixN  112-6 
and  .NW  Foorator  and  .^taplc.-^  Ave 
W  90\N  20  Pin  Blk  13.  Sunnyslde. 
.Moneta  Inv.xt  i'r>  to  Jame.«.  .VrnotI 
.1    Son \pril     14.     1922 


LIENS  FILED 


SAN    FHANCISCO    COUlfTT 


Recorded  Amount 

Apr  2«.  1922-  NO  2692  SUTTFiR  N 
line  24  E  Bilker  E  28-6  more  or  leaa 
X  N  87-6.  John  H  Murphy  to  Don- 
ald C  and  Jennie  C  McLea $57.00 

April  26.  1!»;'2  \V  I  >l  \  I.SA  l>EKO  25  S 
Eddy  S  25x'.V  KM'  .M  J  Lovell  \n 
Harry    J    und    Annie    Lynni $813 

April  14.  1922  W  A.SMBURY  ift  N 
Kay**  N  TiOxW  106-3.  Cnrl  Frank 
\ :  J  W  Elllnifi  and  Wewlcrly  Con- 
Mruoilon     .'o     $126. '.M 


Saturday,    April    20,    1922 


RELEASE  OF  LIENS 
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3T 


SAIV     FRANCISCO     COUNTY 


Recorded  Amount 

Arrll  27.  HI22— NW  .\[AKT<KT  11 -3 
NE  Wayfs  NE  oO.vNW  100.  G  Orfii 
Co  to  Walter  L  Hcj^aii  and  'George 

■p*    T-Tn  rt 

Aoril  22,  192.!— SE  BUENA  VISTA 
Ave  30-8  ,i  Park  Hill  Av  NE  30-2'^ 
S  107-3%  W  3:;-6  N  91-2y8.  J  E 
Higrgin.s  Ijunibtr  Co  and  .Jennie 
Callahan  to  W)n  O  fc-'nell  (as  San 
Franc  ifco     J^ardvvood     Floors     Co) 


Notice  of  Non-Responsibility 

SAN    FltANCISCO    COUNTY 


Apr.  27,  1922 — SE  TWENTY-FOUKTfl 
and  Valencia  S  65xE  77.  Harry  C 
Christen  as  lo  improvements  on 
property    

April  24,  1922— NO.  1200-1202  FILI^- 
more.  Realty  &  Rebuilding  Co  as 
to     ipiprovements    on    property.... 


BUILDER'S    BOND 


SAN  FRANCISCO  COUNTY 


Apr.  26,  192i2 — SOUTHERN  PACIFIC 
Hospital.  Owner,  Southern  Pacific 
Co.  Contractor,  Geo.  A.  Bos.  Surety, 
Fidelity  &  Deposit  Co.  of  Maryland. 
Bond,   $ . 


BUILDING  CONTRACTS 


al.ame:da   county 


111,000  and   Over  Reported 

The    following    is    an    index    for    the 
contracts   for   this   issue. 


No. 

1796 

1797 

1798 

1801 

1802 

1803 

1804 

1808 

1809 

1811 

1812 

1813 

1814 

1815 

181 C 

1818 

1819 

1820 

1821 

1822 

1823 

1824 

1826 

1827 

1828 

1829 

1831 

1832 

183,5 

18.'-6 

18£7 

183S 

1839 

1840 

1841 

1842 

1844 

1846 

1847 

1848 

1849 

18.i0 

1851 

1852 

1855 

ISSfi 

1S57 

1860 

18P1 

1862 

1864 


Owner 
Douglas 
Grant 
Peterson 
Pfrang 
Fa  Ik 
Cort 
Cisero 
Bertuccio 
Brown 
Francis 
Metcalf 
Boening 
Pach 
Payne 
Gube 

Giambruno 
Chapman 
Dalton 
Hayes 
Hillen 
Same 
Same 
Porter 
Loring 
Duraiit 
Schleuter 
Wtber 
Leonard 
Werner 
Oliver 
Marquis 
Ratcliff 
Paul 

Berkeley    Bldg 
Marquis 
Marquis 
Hall 

Reichold 
Bof 
Brown 
Anderson 
Brennan 
Maloney 
Maloney 
Mills    College 
Kergan 
I-Iadley 
Ray 
Cell! 
Wilson 
Green 


Contractor 

Hauri 

Warren 

Pearson 

Owner 

Owner 

Cort 

Owner 

Owner 

Ventre 

Owner 

Srague 

Owner 

McCoy 

Blood 

Owner 

Owner 

Cowart 

Owner 

Bissell 

Owner 

Same 

Same 

Paulson 

Short 

Munson 

Graff 

Ahnefeld 

Owner 

Owner 

Ahnefeld 

Owner 

Sorenscn 

Owner 

Owner 

Owner 

Owner 

Sharp 

Wieslander 

Owner 

Rutherford 

Owner 

Healy 

Rutherford 

Rutherford 

Owner 

Woodward 

Peterson 

Owner 

Owner 

Owner 

Horton 


Amt. 

1 1  000 
1200 
3  500 
8000 
3000 
3900 
3000 
1250 
8250 
2000 
5000 
1500 
4000 
1021 
3150 
1000 
4500 
6000 

4000 
3500 
3500 

1963;'. 
7500 
2190 

24000 
3000 
2500 
2000 
9300 
3250 
2000 
2500 
4500 
8800 
4400 
6000 
6000 
3000 
3500 
3500 
4700 
1800 
5800 
5000 
3000 
4600 
1800 
6000 
2600 
USE 


1865 

1866 

1867 

1868 

1869 

1870 

1871 

1872 

1874 

1875 

18V6 

1877 

1878 

1879 

1880 

1831 

18«2 

18S3 

18S5 

1886 

1888 

18S9 

1890 

1892 

1894 

1895 

]8I>6 

1898 

1899 

1900 

1901 

1902 

1903 

1904 

1905 

1906 

1907 

1908 

1909 

1910 

1912 

1913 

1914 

1915 

1916 

1919 

1921 

1924 

1925 

1926 

1927 

1928 

1928 

1929 

1980 

1931 

1932 

1933 

1934 


Nutall 

Helmcr 

Boehmer 

S.  P.  Co. 

Taylor 

Caprelto 

Thomas 

Wolbold 

Murch 

King 

Kimball 

Clarke 

Broderick 

Whissenand 

Parker 

Tillman 

Thorpe 

Davison 

Hinch 

Kettner 

Bokins 

Carey 

W ran ski 

Thomas 

3iitzmlller 

Kibbe 

Shockley 

Hayes 

Buchenfeld 

Ogle 

Suermondt 

Parr 

Liestrange 

Burks 

Smigelon 

MacGregor 

MacGregor 

Hammond 

Taylor 

Greenwood. 

Mohr 

Mohr 

Endicott 

Goth 

Kisich 

Conrad 

Moyle 

Brown 

Gripp 

Moore 

Held 

Columbia 

Osner 

Nichols 

Lane 

Allen 

White 

Burrltt 

Moyer 


Omo 
Grimes 
Owner 
Hutchinson 
l^edgriit 
V'alenle 
Owner 
hiutzgc 
Owner 
Eliassen 
Nicho).« 
Lepley 
Owner 
Francis 
Francis 
Owner 
Owner 
Cox 
Owner 
Owner 
Knight 
Metz 
Owner 
Johnson 
Murch 
Tranmal 
Engler 
Nelson 
Tranmal 
Henderson 
Rowe 
Owner 
Langtry 
Owner 
Owner 
Owner 
Owner 
Hammond 
Simmonds 
Henderson 
Owner 
Owner 
Hanner 
Owner 
Sommarstrom 
Nelson 
Owner 
Stenbro 
Albers 
Jones 
Hedeen 
Cress 
Owner 
Owner 
Owner 
Owner 
Oakland 
Owner 
Rose 


20000 
4850 
5000 

180fi 

1000 

6000 

4000 

5000 

4500 

480O 

1950 

3450 

2000 

4500 

4000 

3000 

10750 

3000 

2000 

10000 

1200 

2000 

5000 

1738G 

11705 

1460') 

334(1 

9428 

5000 

5000 

4000 

3500 

4000 

1400 

5900 

6500 

4000 

3000 

9250 

4000 

4500 

2500 

2800 

5500 

8000 

2350 

3500 

3942 

9172 

4228 

20000 

2700 

3000 

2500 

19500 

4000 

11250 

16500 


DWELLING 

(1796)  NO.  163  ALVARADO  ROAD. 
Berkeley.     Two-story  7-room  dwle. 

Owner — Mrs.  W.  W.  Douglas,  2642  Rus- 
sell  St.,   Berkeley. 

Architect  —  Harris  Osborn.  Hearst 
Bldg.,  San  Francisco. 

Contractor — Hauri  &  Wierk,  822  56tli 
St.,   Oakland.  Jll.OOn 


ALTERATIONS 

(1797)      NO.  2708  BENVENUE,  Berkeley 

Alterations. 
Ownei — A.  S.  Grant,  Premises. 
Architect — None. 
Contractor — Charles     H.   Warren,     2615 

Derby  St.,  Berkeley.  ?1200 


STORES 

(1798)      NO.    2012-14   SAN  PABLO   AVE. 

Berkeley.     One-story  Class  C  stores 
Owner — Henry  L'etcrson. 
Architect — Ncnc. 
Contractor — Ben    Pearson,    2403    Grant 

St.,   Berkeley.  13500 


DWELLINGS 

(1801)  NW  CARLETON  AND  BROAD- 
way  Terrace,  and  W  Carleton  37  N 
Broadway  Terrace,  Oakland.  Two 
1-story   S-room   dwellings. 

Owner — C.  J.  Pfrang,  480  Forest  Ave., 
Oakland. 

Architect — None. 

Day's  work.  $4000  each 


14th    Ave.,    Oakland.      One-story    5- 

room  dwelling. 
Ownfr — C.    W.    Falk    and    W.    F.    Sand, 

536    Pacific   Ave.,   Alameda. 
.■\rchiif:ct — None. 
Day's    work.  13000 

DWELLING 

(U03>  S  E-TWENTY-SEVENTH  210 
W  21st  Ave.,  Oakland.  One-Story 
6 -room    dwelling. 

Owner — C,  H.  Cort,  306  14th  St.,  Oak- 
land. 

Ai  chitf.ct — None. 

C'intractor — Roger  Cort,  306  14lh  St.. 
Oakland.  13900 


nWKLLING 

(IsOl)  N  FORTIETH  100  E  Market. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Cisero  &  Ralneri,  4125  Market 
St.,   Oakland. 

Ari;hitoct — None. 

Day's   work. 


13000 


DWELLING 

(18(PS)      \\      FOItTV-SECOND     AVE.     50 

S    E-lOth.    Oakland.      One-story    4- 

room   dwelling. 
Owner — E.    Bertuccio,    4016    E-16th    S'.. 

Oakland. 
Architect — None. 
l-ay's   work.  $1250 


D^^  ELLINGS 

(109)      NE     HARPER    AND     THIRTV- 

fil'th  Ave.;  and  N  Harper  58  and  lOS 

K    35th    Ave.,    Oakland.      Three    l- 

story    4-rooiri    dwellings. 
Owner — ¥'.  M.  Brown,  2256  Central  Ave, 

Alameda. 
Architect — None. 
Contractor — James     Ventre,     1801     Elm 

St..    Oakland.  $2750    each 


DWELLING 

(1811)  W  SIXTV-SECOND  AVE.  339 
N  Foothill  Blvd..  Oakland.  One- 
story   4-room  dwelling. 

0«  nor — E.  O.  Fiancis,  3940  E-14th  St.. 
Oakland. 

.Architect — None. 

Day's   work.  $2000 

DA\  ELLING 

(1X12)  W  KBNMORE  AVE.  300  N 
Walla  Vista,  Oakland.  Two-story 
7-room    dwelling. 

Owner — B.  Metcalf,  654  54th  St.,  Oak- 
land. 

A  rchi  Lett — None. 

Contractrr — J.  E.  Sprague.  351  12th  St., 
Oakland.  $5000 


DWELLING 

(1813)  W  LOMA  VISTA  bet.  California 
and  Wisconsin,  Oakland.  One- 
story   4-room   dwelling. 

Owner — Fred  Boening,    435    Everett    St.. 

Oakland. 
Architect — None. 
Day's  wcrk.  $1500 

DWELLING 

(1814)  SW  MONTGOMERY  &  MATH- 
er,  Oakland.  One-story  5-room 
dwelling. 

Owner — AV.     E.     Pach,     4314     View     St., 

Oakland. 
Architect — None. 
Contractor — McCoy   &   Pach.  $4000 


ALTERATIONS 

(1815)  NO.  765  SIXTEENTH,  Oak- 
land.     Alteratlona. 

Owner — Mrs.  Robt.  Pavne.  S27  Lvdia 
St.,  Oakland. 

Architect — None. 

Contractor— H.  W.  Blood.  659  E-12th 
St..   Oakland.  $1021 


DWELLING 

(1802)     NE    E-THIRTY-EIGHTH    AND 


DWELLING 

(1J16)  E  THOMAS  ISO  N  Napa.  Oak- 
land.     One-siory    5-room    dwelling. 

Owner— A.  B.  Gruber,  621  Oak  St.,  Oak- 
land. 
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Architect— M     I     Digps,    Easton    Bldg..  Arcnite  :t-Xone.  0>vne.— Berkeley    Bldg.    Co.,    Colusa    * 

nLkHnd                  ^'^   '  C-ontraolor— C.   H.  and  Louise  H.  Short,  Solano   Sts..   Berkeley. 

Days  woVk                                                 ?3150  574  Rosal  Ave  .  Oakland.  Architecl-None. 

uaysworK.         ♦  Filed  Arr.   22.    22.     Dated  ^vpr.  17.  '22.  Day'.s  work.                                               «4;H«  i 

Ar>-nTTTnv  Rough  lumber  on  pround $1900 

MRiVr    vn     0940    TEXTH    AVE      Oak-  Rough     inspection     made 1400  DWELLINGS 

(181S)      NO.    2240     iKMii    AVI!...    uaK  pi^stered 140C  (1841.      W     TKIRTY-NINTH    AVE.     90. 

land.      Addition.  Aocenled                                HOO  120,  150  and  185  S  Carrington.  Oak- 
Owner— C    Giombruno,    premises  _^^ij    .^.    ^-^y    •    ■•• j^^,,  ,^^g      p^^^    1-story    4-room   dwell- 

Architect— None.  '                            TOTAL  COST.   57.50o  Ings. 

Day's    work. »iou"  Bond.   non.\     Limit,   100   days.     Forfeit.  Owner— E.  M.  Marquis,  2827  Russell  St., 

|5.      Plans   and    specifications    filed.  Berkeley. 

DWELLING  Architect — None 

(1819)  W  VISTA  AVE.  130  N  Welling-  metaL    LATHING.    ETC.  Hay's    work                                     $2200    each 
ton,    Oakland.       One-story     6-room  (ig2S)      NE  E-FOLRTEENTII  AND  NW  

dwelling.  Stanley   Ave   NW   781.80   NE   1032.  J9  DWELLINGS 

Owner — F.    Y.    Chapman,    3262    Central  gE      780.90      SW    1031.69,      Oakland.  (I842)     s  CARRINGTON  60  and  100  W 

Ave.,   Alameda.  Metal  lathing  and  furring  for  two-  gg^^    ^^.^      Oakland.      Two    l-3torv 

Architect— None.  .story  ccn-rcte  factory.  -        4. room    dwellings. 

Contractor— Z.   T.  Cowan,   3?.o   Central  0\\  ner— Durant      Motor    Co.    of      <  alii.  Q.v,rner— E    M    Marouis    28''7  Russell  St  . 

Ave.,    Alameda.                                  $4500  through    Agent      P.    J.    Walker   Co..  Rorkeiev' 

Monadnock   Bidg..  San   Francisco.  Architect-None. 

DWELLINGS  Architect— Noi'e.  T)av'<!    work                                      $2200    each 

(1820)  N    WOODBINE    AVE.    300    and  Contractor— C.  O.  Munson,  663  7th  Ave..  •^'^y  S    wotk.        ♦^^uu 

360     W     Fruuitvale,   Oakland.     Two  San  Francisco.  ^ 

1-story    4-room    dwellings.  Filed   Apr.    21,   '22.      Dated   Apr.    20.  J22  ^844)     S    ARINO     WE     275    E    Walla 

owners.'   E.     Dalton,     1335     Seminary  ?"   ^J^^.-J-'   """      25%  v\sta,   oSuand       One-s^ry'^  6^oom 

Ave.,   Oakland.  l-^^al    3o    ^^^^^ --- -q^^'  J^^^^  dwelling. 

prv's'wiTi;^''""'                           $3000   each  Bond,    $1095.      Surety,   "Fidelity    &    De-  Owner-Mary   J.    Hall.    679  Arimo   Ave., 

Days   work.        $.5000   each  j^^^.^  ^^      Limit.  60  days.   Forfeit,  none.  Oakland. 

r.wtrrrivn  Plans  and  .«pecit^.catio!is  filed.  Architect— None. 

DWELLI.NG  Contractor — A.    C.    Sharp.     1327     E-28th 

(1821)  LOT     9     BLK.      14.     Lakeshore  St.,    Oakland.  $6000 
Highlands      Subdivision.       Oakland.        ^^^OH ^^^     brRKELEY      WAY      AND  

TV.  o-story    dwell  mg  Shattuck  Ave,  Berkeley.  One-story  DWELLING 
Owner— Mrs.   Kathleen  M.  Hayes.  Cald-  ^^^^^  ^  ^^^^  stores  (1<!46)     S  FORTY-SECOND  500  W  Web- 
well    Court    Apts..    Oakland.  owner— A.     Schleuter,     1314     Washing-  ster.    Oakland.      One    and    one-half 
Architect— None.  ^^^  j,,     Oakland.  story    6-room    dwelling. 
Contractor — Glenn    A.    Bissell,    26."    12th  Architect- -Hutchi.son    &■    Mill.s.    Albany  Owner— Wm.     Reichold.     460     Rich     St.. 

St.,   Oakland.  Bldg.,  Oakland.  Oakland. 

Filed    Apr.    21,    '22.      Dated    Apr.    15.     22  Cr  ntra^tor— Edwin    *'.    <Jraff.    ar,,'",     12lii  Architect— None. 

Owner    pay    bills.  »;.,      Oakland.                                   $24,000  Contractor— T.   D.   Wieslander.  4102  Gil- 

OOST    PLUS    lO'-'c  ,,^rt    St.,    Oakland.                          $6000 

Bond.   none,      l^imit,    9.5   days   after  Apr.  DWELLING 

17,     1922.       Forfeit,     none.       Plans     and  (1831)      NO.    2433    EDWARDS   ST.,    Ber-  

specifications,  none.  keley.     One-storv   .5-room   dwelling  DM'ELLINQ 

Owner— W.  Weber.  (1847)      N    T-HDRTY-THIRD    250    E    Mar- 

DWELLING  Architect — None  ket.    Oakland.       One-story     S-rooni 

(\Ai2>      S  FOOTHILL  LuVD.  !)0  W  Cole  (V  ntractor  —  Harry       Almof.  Id,       212:'.  dwelling. 

Ht.,  Oakland.   One-story   6-rof.m   tlU-  Parker  St..  Berkeley.                    $300"  Owner— Pedro    Bof,    702    45th    St..    Oak- 

dwclilng.  land. 

Ow.ier  —  R.   C.   HilUn,   .•■>364    Trask   SI.  DWELLING                                                                Architect None 

Oakland.  (  i832)      NO.   1141   FRANCISCO  ST.  Ber-  pay's   work                                                   $3000 

.\rchitect — Noiif-.  keley.      One-stoiy    4-rf>om    dwelling 

D.iy's    work.                                                  $400^  0^vne^ — Mrs.    N.    E.    Leonard,    I'rcmises.           „  ,  ,»,^ 

.Vrchitect— None.  DvVELLING 

DWELLING  Days  work.                                                  $2.5on  n848)      S    FORTIETH    3  35    W    Market, 

(1823i     E      lONG'RESS      AVE      45      S  Oakland.     One-story  5-room  dwell- 

Ygn.'icio.   Oakland.     One-stury   five-  DWELLIN(i  ''^S^- 

room   dwelling.  (1835)     NO.  1628  JAYXES  ST..  Berkeley  Owner— S.    J.    Brown,    8888    Howe    St, 

Owner  —  R.   C.    Hlllen.   .S3»;4    Trask   St..  One-story   5-room  dwelling.  Oakland. 

Oakland.  Owner — Chas.     A.     Werner,     2416     10th  Architect — A.     W.     Smith,    1010    Broad- 

Architeci — Nope.  j:.(     Berkeley.  «  ay,  Oakland 

Lay's    wo-k.                                              $3500  Architect — None.  Contractor — Thos.   Rutherford.   985   35th 

Dav'9  work.                                                  $2000  St..    Oakland.                                       $3500 

DUELLING  

i!K24)      v.-     FIFTi-FIFTlI     AVE     35     V  DWELLING                    ^  

Bond.    Oakland.      Ono-story    5-room  (1836)      NO.      2932      PIEDMONT      AVE..  DWELLING 

dwclliig.  Berkeley.     Two-story  7-room  dwig.  (1S49)     E    FORTY-SECOND    AVE.    365 

Owner  —   IC.  '".   Hlllen.   5364   Tra.sk   St.  QvMicr — .lohn  Oliver.  S   Carrington.    Oakland       One-8tory 

Oniiland.  Architect — None.  S-room    dwelling. 

Archlt'Tt — .Voni  i  ontractor  —  Harry       Ahnefeld,       212;)  Owner— .T.   A.   .\nderson.   1731   33rd  Ave.. 

Dcy'8    work                                               $3500  Parker  St..   Berkeley.                    $930''  Oakland. 

.\rohlteCt — None. 

CLASS   ('   P.LDG.  DWELLING  Day's  work.                                               $8600 

(1826)      A  FIKTEENTI!    75   W   Franklin  (1837)      NO.    1150      OXFORD    ST..      Ber-  

W    Z.ixK    HI   3,    OnK-lrmd.      All    work  keley.     One-story  6-room  dwelling  DWBSLLINGS 

for    iwe    Biory   and    bas.nr.ont    Class  Own*  r— P.  E.   MarquLs.   1023  Oxford   St  .  (isso)     N    FORTY-THIRD    10«   and    ISJ 

<•  nulldiiuf  Berkeley.  ^    Shnfter,    Oakland       Two    1 -story 

Owner— P.    F.    I'n   i-r.    Ii.'l    P.roadw.iy,  A t cbltect— Non*.                                            ^  4. room    dwellings. 

OakKnd.  '>'i.v'«    work.              $3-..(-  Owner— Martin    Brennan. 

Ar.-hlt<ei— <•.  W.   MtCall    C' iilral   Bank  » ,  _„„  .  _,,^  ..„ Ar»  hitcct— None. 

Mllg.    O.kland  , /jL,      vTx    r  r  T,r>ni  t-  t,r,  1  ti    ii..i,ni    .  Contractor— P.  .T.   Hoaly,   139  Nace  Ave.. 

Contrnrlor-A.    W.    P-.uls..„    and    T     A,  (1H38)      NO.  55  ROBLL  ROAD.  Ttorkcley  pu^mont                                  $2850  each 

Miirlfl   .Pdul.Ho-i  Sc  M.irlnl),  64   Per-  AlteiaHons    arid    addit  loii.s.  

tola  rti  .  .S.I  n    Kranihcj,  Owner— W.    Rntclltf,    Premises  MTEUVTIONS 

Filed  Apr.  22.  '22,     I>-ilid   Apr.  22.    23,  Arehlleei— None.  /iRr.n      \0     3*^    OI  RN     \VK      Onklnnd 

On   irt    -.f  eaeh  month    75'J  Contractor  ^   Walter      Soren.sen,      3221  (18511     .NO     3-    GLEN    A\  L.    Oakland. 

U.ua.    35    dav.^.^.^.^.  ,  ,^.^^.,  ..^^^U^  KUIs  St..  He^^u;|^                        $20..  ^^^  ^^^-^'^-Mnloney. 

\'?o"\  T;:      lt:l   i:\'  .^ll-cS^f^::^  IS;^"!^  1234   STANNAOE  ST..    ne..  C^n^r^P^.    R..therford,  0S5  35th 

fll,j  kcl«-y.     One-Hinry  4-room   dwellluK  f^-    Oakland                                      $1800 

Owner-    n.  .M.  Paul,  5r.8   16tb  St  .  OUd  

pi^AT.-;  Architect-- None.  DWIILLINOH 

(1827)     »    MILKS    AVE    7'.    W    f  .<iVB'  Oay»   work.                                              $250o  (1952)     N    GLEN    AVE.   200    and    240    K 

Avn     W    4;lv.'4                         iniil        AM  Plc<1mont.    Oakland       Two    2-atory 

wjrK   fo'-  I  wo  DWKLLlNt}  4-room   dwolllngs. 

Owner— l;il'/.:il»«»ih    :                       ■>f>^9   Col-  (lh40)      NO      174B    TACOMA    .ST„     Per-  owner— P.    IT.    Mnlnney,    28    Qlen    Ave., 

lea**  Ave,,  '>..kli4i.d.  ki«l««y.     Two-story  C-ronni   (IwIk  Oakland. 


Saturday,    April    29,    Ihi'?. 
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Architect— A.     W.    Smith,     1010     Brorui- 

way,   Oakland. 
Contractor — Thos.  Rutherford,  985   35th 

Ave,    Oakland.  |290n    each 

SHOP 

(1855)        MILLS      COLLEGE,      Oakland. 

One-Story  college  shop. 
Owner — Milla  College. 
Archi  tect — None. 
Day's  work.  15000 


ADDITION 

(1856)  NO.  443f5  PARK  BLVD.,  Oak- 
land.    Addition. 

Owner — Mrs.    F.    M.    Kergan. 

Architect — None. 

Contractor — E.  W.  Woodard,  535  Mer- 
ritt    St.,    Oakland.  $3000 


DWELLING 

(1S57)  W  RANDOLPH  90  N  Uamp«l, 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — Mrs.   Hadley. 

Architect — None. 

Contractor — Alfred  Peterson,  3U18  Lin- 
wood    ^ve.,    Oakland.  |4600 

DWELLING 

(I860)      N    SCOTT    150    E   Marlin.      One- 
story    4-room    dwelling. 
Owner — S.    G.    Ray,    Haywards. 
Architect — None. 
Day's   work.  $1800 


ADDITION 

(1861)     NO     417-23     SIXTH,     Oakland. 

Brick  addition  to  garage. 
Owner — Cochran    &    Celli,    418    5th    St., 

Oakland. 
Architect — None. 
Day's   work.  $6000 


D  WE  [XING 

(1S62)     W   SIXTIETH  .A.VE.   50   N  Can- 

dcn,    Oakland.       One-story    5-room 

dwelling. 
Owner — W.    B.    Wilson,    care    of    Pacific 

Tank  Co.,   Oakland. 
Architect — None. 
Day's  work.  $2500 


DWELLING 

(1864)  NO.  533  THIRTY-FOURTH, 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner — Mrs.  F.  A.  Green. 

Architect — None. 

Contractor — JaiS.  D.  Horton,  581  9th 
St.,   Oakland  $1156 


APARTMENTS 

(1865)  W  THIRD  AVE.  100  N  E-12th, 
Oakland.  Two-story  26-room  apart- 
ments. 

Owner — Lena    Nutall    and    Lena    Clark, 

3134   Uth  Ave.,  Oakland. 
Architect — None. 
Contractor — Fred   Omo,   212S    11th  Ave., 

Oakland.  $20,000 

DWELLING 

(1866)  NE  THIRTY-EIGHTH  &  MA- 
nila  Ave.,  Oakland.  One-atory  6- 
room  dwelling. 

Owner — A.  E.  Helmer,  3803  Manila  Ave,. 

Oakland. 
Architect — None. 
Contractor  —  Robt.      D.      Grimes,      152S 

Franklin    St.,    Oakland.  $4860 


DWELLING 

(1867)  W  WINS'OR  AVE.  500  N  Lak«- 
shore,  Oakland.  Two-story  7- 
room  dwelling. 

Owner — P.  C.  Boehmer,  727  44th  St., 
Oakland. 

Architect— A.  \V.  Smith,  1010  Broad- 
way, Oakland. 

Day's   work.  $5000 


.Vrehittjct — .Vone. 

Contractor — Hutchinson  Co.,  Hutchin- 
son Bldg.,  Oakland. 

Filed    Apr.   24,   '22.      Dated   Mar.    16,   '22 

TOTAL  COST:  Rock,  $1.75  per  cu.  yd.; 
rnpairing  subgrade,  Ic  per  sq.  ft.; 
as  cost  oil,  etc.,  1.375  cents  per 
s<i.    ft. 

Bond,  $10,000.     Surely,  Globe  Indemnity 

Co.       Limit,     30     days.       Forfeit,     none. 

Plans   and   specifications,    none. 

ADDITIONS 

(1869)      NO.     2955     ASHBY     AVE..     Ker- 

ktle>.      Additions. 
Owner — S.  S.  Taylor,   Premises. 
Architect — None. 
Contractor — Jas.       H.       Pedgrift 

Braodv/ay,    Oakland. 


PAVEMENT 

(1868)   OAKLAND,  ALAMEDA.  BER- 

keley,      Emeryville,      Albany.        Oil 

macadam  pavement. 
Owner — Southern  Pacific  Co. 


4110 
$1800 


ADDITION 

(1870)      NO.     1237     KAINS     AVE.,     Ber- 
keley.    Addition. 

Owner — E.  Capretto. 

Architect — None. 

Contractor — M     E.   Valentf,    101.'    Chan 
ning  Way,  Beikolcy.  JlOOd 


DWELLING 

(1871)      NO.     3048     HALCYON     COURT, 

Berkeley.     Two-story  8-room  dwlg. 
Owner — Maiy     and     Cora  Thomas,  2530 

Bancroft  Way,  Berkeley. 
Architect — None. 
Day's  work.  $6000 


DWELLING 

(1872>      NO.      1752      MARIN,      Berkeley 

O.'ie-story  5-room  dwelling. 
Owncr^ — .1.  Henry  Wolbold,  1709  Sonoma 

Ave.,  Borkelfty. 
Arc  tii  tec  I— None. 
Contractor— O.     H.     Butzge,     lolu     G61U 

St.,  Berkeley.  $4000 


.DWELLINC 

(1874)  NO.  200  OAKMONT  AVE.,  Pied- 
mont.     Two-story   6-room   dwelling 

Owner — Walter  Muroh,  Federal  Realty 
Bldg.,   Oakland. 

Architect — None. 

Day's  work.  $.=5000 


RESIDENCE 

;  187,5')  NO.  105  RONADA  AVE.,  Pied- 
mont. Ore  and  one-half-story  6- 
rcom  dwelling  and  garage. 

Owner — Wm.  King. 

.Architect — None. 

Contractor — G.  A.  Elias.sen.  $450(1 


DWELLING 

(1876)      NO.      306       WJLDWOOD      AVE.. 

Piedmont.     One  and   ono-half-story 

6-room   dwelling. 
Owner— F.  P.  Kimball,  406  20th  St.,  Okd. 
Architect — None. 
Contractor — L.  T.  Nichol.^.  $480i 


DWELLING 

(1S77)  S  BISSELL  400  W  73rd  Ave., 
Oakland.  One-story  4-roora  dwell- 
ing. 

Owner — F.  E.  Clarke,  Syndicate  Bldg., 
Oakland. 

Architect — None. 

Contractor — F.  A.  Lepley,  3406  Park 
Blvd.,    Oakland.  $1950 


DWELLING 

(1878)     W  CURTIS  100  N  21st,  Oakland. 

One-8tory  6-room  dwelling. 
Owner — John    Broderick,     812    21st    St., 

Oakland. 
Architect — None. 
Day's   work.  $3450 


DWELLING 

(1880)  SE  FORTIETH  AVE.  AND 
San  Juan,  Oakland.  One-story  8- 
room   2 -family    dwelling. 

Owner— John  Parker,  951  o6th  .St..  Oak- 
land. 

Architect — None. 

Coi.tr.-'Ctor — E.  O.  Francis,  3940  E-I4tli 
St.,    Oakland.  $4500 


DWELLING 

(1879)  N  FORTIETH  AVE.  339  Foot- 
hill Blvd.,  Oakland.  One-story  ;4- 
room    dwelling. 

Owner — Mrs.  J.  Whissenand,  122S  40th 
Ave.,   Oakland. 

Architect — None. 

Contractor — E.  O.  Francis,  3940  E-14th 
St.,  Oakland.  $2000 


DWELLING 

(1881)  S  ILVMPEL  200  W  Park  Blvd., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Louis  Tillman,  5617  Genoa  St., 
O.'ikland. 

Architect — None 

Day's    work.  $»'^00 


DWELLING 

(1882)  NW  JONES  AVE.  AND  HOLLY 
St.,  Oakland.  One-story  5-roOm 
dwelling. 

Owner — A.  C.  Thorpe,  9S22  B  St..  Oak- 
land. 

Architect— ^N  one. 

Day's    work.  $3O00 


APARTMENTS 

(1883)  W  KENMORE  347  .S  Blvd. 
Way,  Oakland.  Two-story  11- 
room   apartments. 

Owner — Violet  L.  Davison,  120  Hamil- 
ton  I'lace,   Oakland. 

Ar ''hi  tect — None. 

Contr.'ictor — Cox  Bros.,  2212  Broadway 
Oakland.  $10,750 


DWELLING 

(1SS5)  N  NEVIL  75  E  Harrington. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Jos.  T.  Hindi.  Ked;-ral  Bldg., 
Oakland. 

Architect — None. 

Day's    work.  $3000 


DWELLING 

(1886)  NO.  2335  RAN&OME  AVE.,  rear, 
Oakland.  One-story  l-mom  dwell- 
ing. 

0\v  ner — George    Kettner. 

Architect — None. 

Day's    work.  $2000 


ALT  5:  RATIONS 

(1S88)      SW    SAN    PABLO    &    TWE.NTY- 

socond,    Oakland.      Alterations. 
Owner — Bekins    Fireproof    Storage. 
Architect — None. 
Contractor — Harr>    C.    Knight.    388    12'h 

St.-  Oakland.  $10,000 


BRICK    OVEN 

(l?S9)      NO.     2423    TELEGRAPH    AVE.. 

Oakland.     Brick  oven. 
Owner — Geo.    C.    Carey,    917    Poplar    St.. 

Oakland. 
Architect — None. 
Contractor — Paul     Metz.     855     44th     St., 

Oakland.  $1200 


DWELLING 

(1S90)        N     TRENOR     "i  5     E     Seminary 

Ave.,    Oakland.      One-story    3-room 

dwelling. 
0\\ner — Harry  Von   Wranski,  Trenor  & 

Seminary,    O.ikland. 
Architect — None. 
Day's   work.  $2000 


DWELLING 

(1892)      S    VAI,LE    VISTA      bet. 

Clara  and   Elwood.  Oakland. 

siory   7-r«iom   dwjUing. 
Owner — G.    Tnomas,   Oakland. 
.\rchitecl — None. 
Contr.ictor — John.-on.  Oakland. 


Santa 
One- 


$500i'r 


DWELLING 

(1894)      E  BELROSE  AVE  94-6  S  Derby 

120NS4.57,    Oakland.      All    work    for 

two-stor\       and     batemeni       frame 

dwelling. 
Ov  ncr — S.  J.  Kitzmiller.  Berkeley. 
Architect — C.    W.    McCall.    Central    Bk. 

Bldg.,   Oakland. 
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Contractor  —   Walter     Murch,     Federal 

Realty   Bldg.,   Oakland. 
Filed  Apr.   25,  '22.     Dated  Apr.   24,  '22. 

Frame    up     J2500.00 

Jleady    for    lath 2600.00 

Plastered    1500.00 

Mill    Work    co.Tjpleted 3057.0'j 

Completed    and    accepted 3311.7.') 

LEual    35    davs 1400.00 

TOTAL  COST.  $17,386.7.1 
Bond,  $8750.  Surety.  Maryland  Casu- 
ally Co.  L-mit.  125  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


DWELLING 

(1S95)  LOT  •'  F"  BLK  4249  Eucalyptus 
HiM,  Oakland.  Ail  work  for  two- 
st'jrv  frame  dwtUing. 

Owner  —  M.  E.  PIil-Le,  18;t5  Fruitvale 
Ave.,    Oakland. 

.\rchitect  —  Julia  Morgran,  Merciiants' 
E.xcliangc   Bldg..  San   Francisco. 

Contractor — Enoch  Tranmal.  482  Cres- 
cent   St..    Oakland. 

Filed  A|ir.  25,    1'2.     Dated  Apr.  24,    tt.^ 

On   5th   of  each  month 75% 

Usual  35  day.s 25% 

TOTAL    COST,    $11,705 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   ftUd. 


APARTMENTS 

(1896)  NO.  2713  COLLEGE  AVE.,  Ber- 
keley. Two-story  16 -room  apart- 
ments and  earage. 

Owner — Pearl    Schockley.    Oakland. 

Architect — None. 

Contractor — Louis  Enj^lor.  2940  Foreot 
St.,  Lerkeley.  $14,600 


DWELLING 

(1898)      NO.  2340   McKlNLEV.   Berkeley 

One-f-tory    o-rfom    dwellinfi. 
Ov.  ner — Mr:.    .1.    .-\.    Hayes.    221'J 

t;t..  Berkeley. 
Archit  :ct — None. 
Contractor — NeUcn   &   Conrad. 

St.,    Oiikland. 


McOe' 


I   12lh 
$3340 


DWELLING 

(1899)  NO.  34  OAKKIDGE  ST..  Ber- 
k«.1<y.     Two-story  7-rooni  dwolling. 

Owner— Elmer  Buchenfeld.  :!*>:M  Col- 
lege Ave.,  Berkflny. 

Arc  hiiect — .\'oiie. 

Coi  tractor — rr-inmal  .»t  !5ra<lnofr.  911 
55th    St..   OakUUHl.  $94':S 


DWELDIsG 

(1900I  NO.  1449  OXFORD  PT  ,  Ber- 
keley.     One-story    C-rooni    <lwlg. 

Owner — E.   A.   Oglf. 

Architect — None. 

Contractor  —  E.  V.  Hcrder.son.  574  1 
Keith    .We..   Brrk<'le>.  $500<i 


DWELLING 

(1901)      NO.   966   SI'RTTCIO  .ST.,   Berkel»»y 

Two-story  e-room  dwellinR. 
Owner — H.    M.    Suern'ondt      'Tf. 

gaii8  Ave.,  Berkeley. 
Architect — None. 

r.ow.-.   r.  <»    1 


DWEI^LING 

(1905)  W  BROWN  AVE.  142  N  Hop- 
kins, Oakland.  One-story  4-room 
dwelling. 

Owner — O.  F.  Smlgelow,  3627  Brown 
Ave.,   Oakland. 

Architect — None. 

Day's   work.  $1400 


Hllle- 


Contr.'ictor — J. 
Richmond. 


\    890 
$5000 


DWELLING 

(1!.(.2)      NO.    2828    RUSSELL    ST.,    Ber- 

ktUy.     Two-Hiory  7-room  dwelling 
Owner— H.    ''.    Pair.    356    Arllnglon    St. 

Dc  rkclcy. 
Archil  cct — None. 


Dayii  work. 

DWELLING 
(Il«03)      NO        1314 

I'jrkri 
Owner — .1 

Ave  ,    1 
Atchltoci  — Noiii 
•  oiitr)iClor--J.    il. 

HI..   Oakland. 


Lai.gtry,    9.19 


DWELLING 

(1904)      K  .XrHI'ltV   IBO  N 

land.      On<--»lf>ry    6-r<n.n 
Owner  — C.     E      IliirkP.     4129 

Ava.,   Onklnnd. 
ArchHect— None. 
Day'a  work. 


DWELLINGS 

(1906)  S  HUMBOLDT  84  and  167  W 
Penniman,  Oakland.  Two  l-story 
5-room    dwellings. 

Ov^ner — C.  M.   MacGregor,   470   ISth   St., 

O.akland. 
Architect — None. 
Day's    work.  $2950    each 

DWELLINGS 

(1907)  S  HUMBOLDT  42  and  125  N 
Penniman,  Oakland.  Two  1-story 
6-room    dwellings. 

Owner — C.   M.   MacGregor,   470   18th   St.. 

Oakland. 
Architect — None. 
Day's    work.  $3250    each 


linno 


SAN      r-AniO    AVE 

lory  .'-room  dwlK- 
.    1212    Snn    I'ablo 


Allecn 
$.lf»Oii 


DWELLING 

(1908)  E  HADDON  ROAD  80  S  Brook- 
lyn, Oakland.  One-story  5-room 
dwelling. 

Owner — Mrs.  E.  A.  Hammond,  329  Cas- 
tro St.,   Hayward. 

Architect — None. 

Contractor — C.  J.  Hammond,  329  CJastro 


St.,    Hayward. 


$4000 


AVE.    360 
One-story 


N    Car- 
s-room 


DWELLING 

(1909)      E    LAGUNA 

mel,    Oakland. 

dwelling. 
Owner— W.    H.    Taylor,    5000    Bond    St.. 

Oakland. 
.Architect — None. 
Contractor — L.  E.  SImmonds,  2831  Dela- 


ware  St.,   Oakland. 


$3000 


DWELLING 

(1910)      N     MONTICETO     AVE. 

Lee,    Oakland.      Two-story 

dwelling. 
Owner — F.    M.    Greenwood,    249    Monti 

ceto    Ave.,   Oakland. 
-Vrchltect — None. 
Contractor — E.       F.      Henderson 

Keith    Ave.,    Oakland. 


150     W 
8-room 


5744 
$925" 


DWELLING 

(1912)      SB  MANDANA   BLVD.   &  MAN- 

dana    Path,   Oakland.     One-story   6- 

room    dwelling. 
Owner — Geo.     L.     Mohr,     1810    Shattuck 

.\ve.,    Berkeley. 
Architect — None. 
Day's   work.  $4000 


DWELLING 

(1913)      S      MANDANA      BLVD. 

Mandana      Path,      Oakland 

story   6-room   dwelltn(. 
Owner— Geo.     L.     Mohr,     1810    Shattuck 

Ave..   Berkeley. 
Architect — None. 
Day's    work. 


DWELLING 

(1914)      W     NINETY-FIFTH     AVE.     176 

N     13fh,    Oaklandl       Ono-story     5- 

room  dwelllnff. 
t)wner— S.    F.    Endlcott.    1222   9Bth    Ave., 

Oakland. 
Architect — None. 
Contractor — W.    J.     Ilannor, 

Ave.,   OaklantL 


1931 


"Inrrl),   Oak- 

m    dwclltng. 

Itandolph 


14000 


Saturday,    April    29.    1922 


Alterations      to 


race.      Oakland. 

apartments. 
Owner — ^Mrs.   N.   C.  Kisich. 
Architect — None. 
Contractor  —  Alex     Sommarstrom,     109 

Sunnyside    Ave.,    Piedmont.       $5500 


50      E 
One- 


$4500 


ALTERATIONS 
(1916)      NO.     174 


STORE 

(1919)     E  SAN  PABLO  50  S  Sycamore, 

Oakland.        One-story  2-room      tile 

store. 
Owner — R.    H.    Conrad. 
Architect — None. 
Contractor — Kelson   &  Conrad,  351   12th 

vSt.,    Oakland.  $8000 


89th 
$2500 


DWELLING 

(1921)  W  SIXTY-THIRD  AVE.  120  N 
Fortune  Way.  Oakland.  One-story 
5-room  dwelling. 

Owner— J.  Moyle,  2482  63rd  Ave.,  Oak- 
land. 

Architect — None. 

Day's  work.  $2850 


DWELLING 

(1924)  W  WOODRfFF  AVE  100  N 
Hopkins.  Oakland.  One-story  six- 
room   dwelliii.s:. 

Owner — Chas.  F.  Brt.vn,  1707  Broad- 
way, Oakland. 

.\rchitect — None. 

Contractor — A.    Stenbro.  $8500 


DWELLING 

(1915)  E  NINTH  AVE.  S«5  N  E-24th. 
Oakland.  One-story  8-room  dwell- 
ing. 

Owner-  T  R.  Goth.  817  Hanover  Ave. 
Oakland. 

Aichltict — None. 

Dny'B    work.  $2800 


FRAME   D^VELL^.\C, 

(r.t25)      S   TWKX TV-FOIUTH   ST.  40   E 

Seventh    .\vo..    Oakland        .Vll    work 
for    (ine-story    frame    dwelling. 
Owner — Otto    W.    Gripp,    1834    9th    Ave.. 

Oakland. 
Vrchitect — MMlc'-    ,t     Warnecke,    Perry 

Eldg  .    Oakland. 
Contractor — Gocrpe       H.      Albers,    5152 

Foothill    Blvd..    Oaliland 
Filed  Apr.  26.  '22.     Dated  Apr.  25,  '22. 

Frame   up    % 

Plastered     % 

Completed    and    accepted ^4 

I  sual   Z'i  days Vi 

TOT.\L  '^OST.  $3942 
Bond.  none.  Limit.  90  day.«.  Forfeit, 
rrne.      Plan.«   and   .vpocifirat  ions    filed. 


DWELLING 

(1!^26)  LOT  If!  BLK  11  Oak  Kidgo, 
Claremont.  Berkeley.  All  work  for 
two-story   6-ronm   dwelling. 

Owner — Dr.   Oxley   Moore.  Oakland. 

Architect — None. 

Contractor — S.    W 
St.,  Oakland. 

Filed  Apr.  25.  '22. 
Framf   up    


Jone.o.    5829    Lawton 
Dated  Apr.  24.  '22. 


PARK     VIEW     TER- 


r;rown    coated     H 

Completed  and  accepted ...      H 

I'sual   35  day.x H 

TOTAL  COST,  $9172 

Bend,     $4300.       Surety.    Mrs.     Luna    M. 

.Tones.     Limit.  forf»ii.  none,     Plans  and 

.•<|irclflcntlon.<'   fiUd. 

OWELLINi: 

(1927)      LOT    29    Lakeshore    Highlands. 
Oakland.      .Ml    work    for   one-story 
frsme  dwelling. 
Owner — Ernest    Held,    2S48    Prince    St., 

Berkeley 
Architect — .None. 
Contractor — Ole  Hodoon.   li>.!9  list  Ave.. 

Oakland 
Filed  Apr.  26.    22.     Dated  Apr.  24.  '22. 

ExcftVttled      $   22.1 

Frame  up    lOOO 

Plastered     lOOO 

Usual  36  days inno 

TOTAL  CO.<^T.  $4  22S 
Bond,  none.  Limit,  :00  days.  Forfeit. 
IK  ne.      Plans  and   Mpcclfic.itl'.nH   (lied. 


STORE  ULDti. 

(1928)  W  TELEGRAPH  AVE  55  S 
17th  S  ir.xW  1(0,  O.ikl.ind,  All 
work  f  )r  one-i«(«iry.  Iiascineiil  nn<l 
nicxianlno  relnforn d  concrete  8tor«« 

Owner— Colnmtiln  OuifiitlnK'  (^o..  2800 
Mission  St..  Snn  Friinolsro. 

Arohlteof— Mel.  1.  .Sehwarts,  N(^vAda  Bk 
BIdg  ,  ban    Krnnclsco. 


Jaturday,    April   29,    1922 
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Jonaractor — ^F.  H.  Cressi  and  B.  A.  Tro- 
bock    (Cress  &  Trobock),    180   Jes- 
sie St.,  San   Fraricisco. 
Filed  Apr.  25,  '22.     Duted  Apr.  23,  '22. 

tst   floor   joists   set V4 

Roof  on    V* 

Completed  and  accepted 'A 

Usual  o5  days '/4 

TOTAL   COST,    $20,000 
Bond,     $10, COO.  Sureties,    Amalia     A 

3toddart  and  Otto  R.  Schrader.  Limit. 
40  days.  Forfeit,  none.  Plan;:  an'l 
sppciflcatione  filed. 

PERMITS 

DWELLING 

(l'j28)      NO.  1537  CEDAR  ST.,  Berkeley. 

One-Story  5-rooin  dwelling. 
Owner — Nicholas  Osner,   R.  F.  D.  No.   .'. 

Box  284,  Hayward. 
Architect — None. 
Day's  work.  $2700 


DWELLING 

(1929)      NO.  113S  DERBY  ST.,  Berkeley. 

One-stury  5-room  dwelling. 
Owner — C.    S.    Nichols,    2048    5th    Avo.. 

O.akland. 
Architect — Nonf. 
Day's  work.  $3000 


DWELLING 

(lf)30)      NO.  909  SPRUCE  ST,.  Berkeley. 

One-story  4-r(.om  dwelling. 
Owner — Geo.   J.   Lane,   819   Virginia  St.. 

Vallejo. 
Architect — None. 
Day's  work.  $2500 


DWELLING 

(1931)      NO.    2i31    AVALOX    AVE.,    F.<m - 

keley.      Two-stors*    10-room    dwl.e-. 
Owner — F.    K.    Allen,    2718    Reerent    St., 

Berkeley. 
Architect — None. 
Day's  work.  $19,500 


DWELLING 

(1932)      W     BELVEDERE     320     N     Yg- 

nacio,  Oakland.      One-story    6-room 

dwelling. 
Owner— L.    J.    White,    1710    San    Pablo, 
Oakland. 
Architect — ^None. 
Contractor — Oakland      Home      Builders, 

1710  San  Eablo,  Oakland.  $4000 


DWELLINGS 

(1933)      E  BEST  AVE.   47.   87  and   127   S 

Fleming,    Oakland.      Three    1-story 

6-room   dwellings. 
Owner — Burritt   &    Shealey,    67    Lincoln 

Ave.,       Piedmont. 
Architect — ^None. 
Day's    work.  $3750    each 


RKCOKUKn 

APARTMENTS 

(1934)  LOTS  2  AND  3  Map  Reoni 
Tract  being  SW  Cor.  Grand  Ave 
and  and  Jean  St..  Oakland.  All 
work  for  two-story  apartments 
and  5  garages. 
Owner — Dr.    J.   J.   and   Ida  Moyer,    14tli 

and    Jefferson    Sts.,    Oakland. 
Architect — None. 
Contractor — Morvin  P.  Rose.  940  Oxford 

St..  Iterkeley. 
Filed  Apr.   27,  '22.      Dated   Apr.   fi.  '22. 

Frame  up  and   boarded Vt 

Brown   co.ated    U 

Completed     and     accepted '^s 

Usual     35    days     '. 

TOTAL  COST.  $16,500 
Bond,  $16,500.  Surety,  National  Surety 
Co.  Limit.  95  days.  Forfeit,  $5  a  day. 
Flans   and    specifications    filed 

NOTE — Permit  reported  Apr.  10,  1922, 
No.    1566. 

DWELLING 

NO.    2715    BELROSB,    Berkeley.      Two 

story   ll-room   dwelling. 
Owner — J.    S.    Kltzmiller,    3145    Collcg-? 

Ave.,  Berkeley. 
Architect — C.  W.   McCall,  Central  Bank 

Bldg.,  Oakland. 
Contractor — Walter     Murch,        Federal 

Bldg.,  Oakland.  $17.3S(: 


NOTE: — Recorded    contract    reported 
April  25,   1922,   No.    1894. 

^ 

COMPLETION  NOTICES 

ALAMEDA    COUNTY 


Recorded  Accepted 

Ai)rll  27,  1922— LOT  24  BLK  9,  Map 
Northbrac,  Berkeley.  Daisy  B  Wil- 
son to   P  E  Marquit. ...  .April   26,   1922 

.\pril  27,  1922--LOT  0  BLK  2110  Map 
Alden  Tract  at  Temescal.  Oakland. 
I,ouis  J  and  Irene  Blandeno  to  H  .t 
Skaggs April    11,    1922 

April  27,  1922— LOTS  12  AND  13  BLK 
"L"    Toler    Heights,    Oakland.      Mrs 

Kaprina  Segel  to  O  Bullock 

March    22,    192i: 

.\pril  26,  1922 — LOT  21.  Chevrolet 
I'ark,  Oakland.  Elizabeth  R  Stoner 
to  Clark  &  Allen April  26,   1022 

April  26,  1922— LOT  19  BLK  12,  Lake- 
shore  Highlands  Tract,  Oakland. 
J  Wilbur  Calkins  to  Fred  A 
Roemer    April   86,   1922 

April  25,  1922 — LOT  23  Map  San  An- 
tonio Court,  San  Leandro.  A  B 
Davis  to  whom  it  may  concern... 
April    22,    1922 

April  25,  1922— VV  JEAN  225  N  Grand 
Ave,    Oakl.nnd.      Joseph    C    Radford 

to    McWethy    &    Greenleaf 

April    25,    1922 

April  25,  1922 — N  ELEVENTH  100  W 
Alice  W  83xN  100.  M  Stulsfat  Co 
to   H   P   Hoyt April    21,    192^ 

.\pril  25,  1922 — E  BAY  150  N  San  An- 
tonio  Ave  N   50xE    150. Chas 

William   Linge      to    whom    it      may 
concern    April    24,    1922 

-vpril    24,    1922— W    40    LOT    70,    Key 

Route     Acres.     .       Sydney     C 

Brown  to  whom  it  may  concern... 
April    24,    192:^ 

April  24,  1922— SW  CENTRAL  AVE 
and  NW  Walnut  NW  ISOxSW  140, 
Alameda.  1st  Church  of  Christ, 
Scientist      in    Alameda      to      Ideal 

Heating    &    Engineering    Co 

April     1,     19'^J 

April  22,  1922— LOT  9  Map  RcsLdvn 
Blk  6,  Broadmoci,  San  Leandro 
Chas  A  Dickman  to  C  A  Gossett.  . 
April    3.    1922 

Apr.  20,  1922— NE  ALLSTON  WAY  & 
Shattuck  Ave.,  Berkeley.  Board- 
man  Estate,  Blanche  L  Porter  to 
Wm  Makln Apr.    20,   1922 

Apr.  20,  1922' — NE  ALLSTON  WAY  & 
Shattuck  Ave.,  Berkeley.  Board- 
man  Estate,  Blanche  L  Porter  to 
John   Thomsen Apr.   20,   1922 

April  20.  1922— LOCATION  not  given. 
Frank    Joseph    George    to   whom    it 

may  concern Apr.  — ,  1922 

Apr.  21,  1922 — N  YOSEMITE  AVE. 
125  E  Piedmont  Ave..  Oakland.  B  T 

Scott  to  S  C  Walker Apr.  21,   1922 

Apr.  21,  1922— LOT  27  BLK  13  Map 
Ijakeshore  Highland  Tract,  Oak- 
land. Kathleen  M  Hayes  to  G  A 
Bisstll Apr.    14.   1922 


LIENS  FILED 

ALAiMEDA    COUNTY 

Recorded  Amount 

Apr  27,  1922— PTN  BLK  100,  Kellers- 
bergers  Map  of  Oakland.  Harry 
Wcssol  vs  G  Annuzzl $46  » 

April  27,  1922— S  10  LOT  1  and  N  39.21 
Lot  2  Blk  J  Map  Market  Street 
Tract,  Oakland.  Harry  Wessel  vs 
S    Damelio    $476 

April  27,  1922— LOT  27  BLK  697. 
Map  Casserly  Tract.  Oakland.  D  F 
Harris  vs  Harry  Wessel  and  An- 
tonio Gazzaneo    $23.i 

April  26.  1922— LOT  27  BLK  697  Map 
of  Casserly  Tct.  Oakland.  Hogan 
Lumber  &  Mill  Co  vs  Harry  Wessel 
and   Antonio   Gazzaneo $516  TT 

April  22.  1922— SE  SHERMAN  AND 
Clinton  Ave  S  50  E  81.93  N  50  W 
103,  Alameda.  W  A  Meyer  vs  Wm 
V  and  M  L  Martin  and  A  Christen- 

"«n       :  t  •  :  r  ■  • , $8S 


Apr.  21,  1922 — ^LOT  28  BLK  C  Map 
of  4th  Ave  Terrace,  Oakland.  John 
C  Maxwell  as  the  Maxwell  Hard- 
ware Co  vs  George  P  and  Marian 
Ouyot   and  A   T  Hendricks $201.30 


RELEASE  OF  LIENS 


.^I.AMKDA     COl.NTV 


Recorded  Amount 
April  25.  1922— NW  NINETEENTH 
Ave  and  SW  line  S.  P.  Co.  right-of- 
way  SW  150  NW  176.97  SW  633.66 
NW  73.47  NE  629.68  MO  472.96,  Oak- 
land. J  H  Flulh  to  Shartzer  Il- 
luminated License  Plate  Co $413 

Apr.  21,  1922 — S  FOURTH  75  W 
Franklin  W  150  S  100.  Oakland. 
Robert  King  to  Louis  Bruzzone,  et. 
al $150 


Notice  of  Non  Responsibility 

AKAMiaDA   C<H;NTY 


April  25.  1922— LOTS  114.  107.  59  and 
60,  112.  120,  163,  156,  153.  Rssbdvn 
Blk  "D"  Meek  Estate  Orcbard.s. 
Edtn  Tp.  H  W  Meek  Estate,  Inc  as 
to    improvements    on    projjtrty 

Anril  26.  11>22 — LOT  154  Resbdvn  Blk 
"D"  Meek  E.state  Orchards,  Eden 
Tj).  H  W  Meek  Est.xte.  Inc  as  to 
improvements     on     property 

April  24,  1922— NW  GORDON  AVE 
and  N  San  Leandro  Road  N  112.22 
NW  40  SW  127.6  E  43,  Oi-klanU. 
Henry  S  Delainere  as*  lo  itnprove- 
iiici.ts    on    property    


HOMESTEADS 


AL.\.MKDA    COUNTY 


.\pril  27,  1922--LOT  15  Map  Key 
Route  Station  Tct,  Berkeley.  Birdie 
L  Thomas  twf  John  M) $3000 

Awril  27,  J922— &  ALCATItAZ  AVE 
213.05  E  Herzos  E  lO.xS  134.  Oak- 
land.     Annello    Simi    $2500 

April  24.  P)22— LOT  0  DLK  7  M:>p 
Thou.sand  Oaks  Sl.ition  Tract,  Ber- 
kelev.  L)oroth>  U  Crump  (wf  G 
M)    $500.'» 

.\pril  22.  1922— SW  FAIRMOLNT  AV 
184.45  NW  Waisworta  Ave  NW 
uOxSW  122.  Oakland.  Clare  M 
Lanvon     (wf    James) $5000 

Apr  22.  1922— NM  FIFIY-SFVENTH 
Ave  167  X'E  E-1  1th  NE  50nNW 
129.4.1.  Oakland.  Laureniino  J  and 
Aml>rc.!-,:u  ^   .VIendonca    $150o 

April  2h.  1922 — .VE  MILES  AVE  210 
SW  Hudhcn  SW  3a.\SE  100,  Okd. 
William    Klo  nh;iupl $3.Sii,i 

Apr  24,  i:i22— NW  TWENTY-EIGHTH 
and  W.  St  W  Mc.<N  52,  Okd.  J  P> 
Rittler     ^4500 

April  22.  1922— S  SIXTY-FIFTH  86  W 
Dana  W  34.86xS  115.  Oakland. 
Rosina    Valente    (w:   Ctia;.   V)...$3200 

Apr.  21,  1922— E  WALKER  AVE.  215 
N  Weldon  Ave  N  50  E  160,  Oak- 
land. Grace  A  Prosser  (wf  Francis 
R)     $2000 

Apr.  21.  1922— S  SAN  JOSE  AVE.  40 
E  Pearl  E  40  E  90.  Alameda. 
Dai;:y  Kaufman    (wf   Herben   J).  $5000 

BUILDING  CONTRACTS 


SANT.A    CL.VU.V     (Ol  XTY. 


.si.OOO  and   Over  Reported 


i'OTTAC.E 

SIXTEENTH    AND      SAN       SALVAUOP. 

Sts..   San   Jose.      Six-room   cottage. 
Owner— Geo.    E.    Freeland. 
Architect — None. 

."ontiactor — C.    V.    Brown      336     N-17ti-. 
St.,    San    Jose.  $4500 

ALTER.\TIONS 

MARKET    AND    POST    STS..    San    Jose 

Alter   front. 
0^\•lltM■ — Home   Union.    Inc.,    Premises. 
.\  re  li  i  t  tO  t — None. 
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Contractor — H.     A.    Bridgts.    Plao    ar.l 
Lincoln   Stfa..   San   Jose.  |180ii 


DWELLING 

PALO    ALTO.      Al!    work    except    plato 

glass  for  two-story  frame  d'velling 

and  g-arage. 


Owner — A.  S.   Peterson.   Burliugame. 
Aiohitcci — A.  H.  Larsen.  1231  28th  Ave.. 

Sail  FranciFCo. 
•■ontr-ctor — H.  A.   Sr-rt-en.  Sunnyvale. 
Filod    .Apr.    17,     22       Dated   Mar.    30.   "2; 

c  ■<  1  c  o    r. 


Frame    up    $1383.50 

1st   coat   plaster   on 1938.5; 

When   completed    .  . 
l'su:il    35    days 


1988.50 

198S.5U 

TOTAL    COST.    $7954.00 

Sureties.       Mrs.       H.    A 


Bond.    »4O00.         -..^ - 

Sprecn  and  1.  Lind.  Limit.  90  working 
days  aficr  April  1.  li»22.  Forfeit,  none. 
Plans  and  siieciticai  it  ns  Hied. 


RCSIDENCF 

P.LOCK    3    LOT    <■).    Hanchoti    Tract,    San 
Jose.   All  work  for  one-story  frame 
1  esidt'nof. 
Owner — Adaline   Wilcox.   San  Jo^o. 
Aiohitoci — Btnj.    Ouimel.   Fast   and   San 

Fernando  Sis..   San   Jose. 
t'ontracior — Bcnj.    Ouimet.    East   &    Saii 

Fernando   Sts..    b^an   Jose. 
Filed  Arr.  15,  "22.     D.itcd  Apr.  12.  "22. 

Frame   up    ?124n 

1st    coat    plaster    on 1240 

Completed    and    acceiind 1240 

Usual   35  days I--*" 

TOTAL  CO.ST.  $4960 
Dond.  J2480.  Suretiis,  K.  .1.  Ouiniei  & 
11.  J.  Piiscce.  Limit.  50  working  days 
from  April  12.  1922.  Forfeit,  none, 
rians  and  spocidf-at'tms   (ilrfi. 

BUILPING 

I'AIAJ   ALTO.      All    V  oi  k    n-      liuiUlinn. 

Owner— lia   \V.   Kibljy.   ialo   A'lo. 

AichiJccl — None. 

I  onti3ctor-'-riiillip   Darr. 

Filed    Apr.    lU.  "22.      Dated  Am.   i5.    22. 
Frame    ur    anil    shealhinp   on .  .$919.15 

Plastering    finished     919. l.j 

I'.niidinK    tomiiUt.d    919.15 

Usual    3r.    days 919  05 

TOTAL    COST.    S.".67fi.5'; 

I'.rnd.    JoOUO.      Sureties   John    Dudfield   \- 

W.    L.    P.urkhan.       Limit.    64     working; 

day.s    from    April    15,    1922.      Forfeit.    ?: 

a   (las.      I  lai.s  and   specifnat  ions  died. 

Ficamk  i;iMi.i)iN<; 

PALO    ALTO.      All    wor!:    for    two-slory 

ai,d   uaKinMnt   frame  buiidinff. 
Owni  i--<;^'jr(ie   Ai.    I'eiiiie. 
Ar-hllfCt-  ".  A.  MeUbwdorlTer.  802  Hum- 
boldt Bank  B'dg.,  S m   Krancisco. 
<'(.ntr;>f;tor--D.     K.     Fi  airier    a;id    L.     I» 
Fras-icr    (an   Fra.scr   &    Kraslet.    l«o 
.!.•»»•;;*•    ft.,    San    Frnnclsco. 
Filrd   Apr.  21,  "2:.      Dat.d   Apr.  20    "-'J. 

Fran  e    up     J30fiO.ii; 

Biowp    c  »alrd     :M57.7.'' 

SiandInK    linlvh    in    pliuc :t50it.n(i 

ConjpWl' <1    and    ai'cpied 300(i.(io 

Umial    35    rtayi* 4219.:':' 

TOTAL  CO.ST,  $1  6.877. "m 
llond.  none.  Limit,  . .'.  worUmn  I'.a;.-; 
from     Apill      3''.     1922  Forf.i*.    none 

I'l.'iiii-    and    Hpi  (-111.  .ttions    lll<  d 


PLl'MMLNC       \NI>   CV.*^      KIIIIN  ' 

a  bo  VI-. 
'•oniracior — ".  A.  C'lirlMienhen  and  A.  CV 
AiicierK'in     Oi.'i    «  hrl.M<  ii,-_  n     Sr     \.<- 
derHon),    I'alo   Alio. 
Fllen   Apr.   21.  '22      li.nod   Ai>r.  20,  'Z2. 
Houube.J    ii.  '     '  J74I.0.) 

«  oii.pli  lid  7H.7'. 

I  hHMl     i:.    .1  4;tfi.2."i 

roi  AL  Co.-iT,  ll^h.VOO 
i;<.»nd.  noiu.  Llinii.  ii«  miumi  a»  po»- 
mIMp.       Forfeit.       ;  on-  ..  .    i...  ,i  i..i  . 

oi.ly  ni«  (• 

AL'i  I  ■< 

.\nii  ii;W,         Alie!  Ill  lone  ,4ilid 

to  bank   bUlliIlnK. 

Ownrr — iMirmern     ft     MonbaniH 

Hank,    Mountinn    VIow. 
Arthlt«cl— M.  U.  Wmi    '  t 

Ht.,  Sun   FifinoHoi- 


Contractor — J.    S.    Sampson    &    Co.,    Mo- 

nadnock  Bldg..  San.  Francisco. 
Filed  Apr.  21.  '22.     Dated  Apr.  20,  •22._ 

As,    work    progresses 75% 

Csual    35    days! 2f^% 

TOTAL  COST.  $18,370 
Bond.  $9185.  Surety.  Globe  Indemnity 
Co.  Limn,  100  working  days.  Forfeit 
none.      Plans   and   specifications   filed. 


:\I.VIIBL1-:    WOKK   ON   ABOVE. 
Contractu.- — Joseph  Musto  Sons-lveenan 

Co.,  535   North  Pomt  St..  S.  F. 
P'iled  Ai-r.  24,  '22.     Dated  Apr.   20.  'Z:'. 

]'avments    t-ame    as    above 

TOTAL  COST,  $2101- 
Lond.  $1050.  -Surety.  Fidelity  &  Dc- 
pc.'^it  Co.  of  Maryland.  Liniit.  70  work- 
ing days.  Fc-feit,  none.  Plans  anct 
f  necificat  ions    filed. 


ORNAMENTAL      BRONZE    WORK      ON 

abo\r. 
Contractor — Califortiia     Artistic     Metol 

&   Wire  Co..   349   7th   St..  S.  F. 
Filed  Apr.  24,  '9.2.     Dated  Apr.  20,  '22. 

Pavments    same    ns    above 

TOTAL  COST.  $3310 
Bond.  $3310.  Surety.-  National  Surety 
Co.  Limit.  VO  working  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

CABINET  AVORK   ON    ABOVE. 
Contraclcr— Osllund      &      Johnson,   190! 

Bryant   St.,   San   Francisco. 
Filed  Apr.  24,  '22.     Dated   Apr.  20,  "22. 

Payments    same    .as    above 

TOTAL  COST.  $4625 
Bond.  none.  Linit.  70  working  days 
Forfeii,  none.  Plans  and  spociflcations 
fiU-d. 

VODITION 

'WLO   ALTO.      .Ml    work    for   leinforced 
concrete  addition   to  library. 

C)wner — Library     Board,     Cilv     of     Palo 
Alto. 

.\reh!'''ct  —  Bii-ge    M.    Clark.    Stanforfi 
University. 

Contr.'iclor — narrott  &    Ililp.   IMS   Harri- 
son St..  Sa!i  Francisco. 

Pilid   Apr.  24.  '22.     D.ited  Apr.   21.  '22. 

As    wr-rk    propvcsser? TK^r 

1  sual     jS    day  < .  .  •. 25'. 

TOTAL   COST.    $28,592 

P.oi  d.    $2R..'>n2.      .'^urely.    Fideliiy    &    De- 

)i' .-it    Co.    of  M.'eyiand.      Limit,    Oct.    1. 

I9;'2.      Fotfoit.    $10     I    dny.       Plans    am". 

spi-cification."-:    fl'oil. 

I>\\  ELI.ING 

NAGLEE    PAUi;.    San    Jose.      All    work 

for   one-story   dwelling  nnd    ^ar.age 

Owner— Haypiond     'J.    Wllk-ns      ".;tL>     V- 

17th   SI..   .San   Jos". 
.\  1  ehitie'-,-Nonp.      ^ 
•  ontrartoi- — ( '.     L.     Mngdon     ^-     <.     H 

VniM-t.'-h'>r,  San  Jo.'-c. 
FIbil  Ap--.  21.  '22.     Dnicd  Apr.  21.    CJ. 

Frame    up HI  5.51 

Hoof   I'onpleled    415.5U 

Notice     .r    rom;)lellin    lllcd....    415.60 

1  Mual    :;  .    day.s. ..    ..    415. nn 

TOTAL  COST.  4;i6h2.01 
'•'fii'd.  MfMi.'.  I.,i  nit,  5i2  Wiirklnj,  dMV.- 
Iiiini  .\piil  21  I. '22.  Forfeit.  ion.-. 
Clans  and  fpoclflcitlons  (11   d 


'WELLING 
•  UvOP.GE    AND   .«AN    PEDKO    .« T.s  ,    Snn 

.loMo.     Tw'.^  part   dwelltiiK:. 
Owner-    II.      S       K.'llev.      70     Giornr     Si. 

Sun  .ToKP. 
Ari-hlt«»c'- — None 
Dav'rt   wr.rk.  J19,')(» 

M'ICK   PI. in: 

K-F|•(^••T    ST     n.  ar    Willl.nm.    S.in    Johi 

Onr  •flnry    bi  lek    bunlnoMw    biilldinK 
i"\vner--F.   Mnlieiilmrifor  iind  W,  Allin- 

<tor.  655  H-rir>M  Ht  ,  San  Jonc. 
\rt  nlircM  —  V'>n«'. 
Duy'H    \viii\  ll'iOi' 

'  OTTAGI' 

TWF.VTJI-J'UI    -Jl.    noar  Snniu   <'lwni, 
ban  Jnro.      FIvp  roo»n   coltBRe 
M»vrn>r-  .\ll<'«  A.  Kvati*. 
\!i  hitei-i      Nvne, 


Contractor — V.    H.    Coatos,    214    S-19th 
St.,   San   Jose.  $1850 

PRE -COOLING    BLDG. 

FIFTH     AND  LEWIS     ST.,     San   Jose. 

Pre-cooiing    building. 
Owner — J.   F.  Pyle  &   Sons,  King  Road, 

S.-an  Jo&e. 
Architect — None. 
Contractor- -F.    L.    Hoyt.    343    Reed    St.". 

San    Jo.se.  $7500 


COTT.VGE 

THIRTEENT.4     ST.     near    Washington. 

San  Jose.     Five-room  cottage. 
Owner— Vincent  Genco. 
Architect — None. 
Contractor — Carl     Maurer.     370   W-San 

Fernando  St.,  San  Jose.  $3000 


COTTAGE 

SAN    ANTO.VIO    -\ND    TWENTY-FIRST 
St.5.,  San  Jose.     Four-room  cottage. 
Owner — A.    Sagadio. 
Architect — None. 
Day's  work.  $1400 


COTTAGE 

S-EIGHTH  ST.  near  William.  San  Jose. 

Five-room    cottage. 
Owner — John   Lannin,  52  Little   Delmas 

St.,    S.xn   Jo.se. 
Architect — Noi«e. 
Contractor — T.  J.  I.rfinnin.  312  S-9th  St., 

San  .'ose.  $4300 


.ADDITION 

900     BLOCK   S-FIJtST     ST.,     San  Jose. 

Additional  .story. 
Owner — R.  Liguori.  328  Carlisle  St.,  Sati 

Jose. 
Aichitect — None. 
Contractor — W.    E     Phillips.  $1200 

I OTTAGE 

SIXTH     AND     HI'MBOLDT     STS..     San 

Jose.     Six-room  collage 
Owner — L.     Marino.     175     Margaret     St.. 

San  Jose. 
.■\rolutcct — None. 
Days   work.  $3000 


COTTAGE 

NO.     117     N-TlllPvTY-THIHD     ST.      San 

Josi>.     Four-room  cottage. 
Owner— E.    E.    Weldon.    115    N-33iu    St.. 

San   .lose. 
Arehi'ect — .\om-. 
Days  woik  $1900 

ALTEUAT10N5- 

NO.    6'.1    N-FIKST    ST..    .San    Jose.      .\1- 

teralions. 
Owner — G.    H.    Anderson.    Premises. 
.■\rchitect — None. 
I'oi. tractor — Cbas.     Thomas.     536     S-8tli 

M    .    Sill   Jot:.-.  $6000 


( OTTAGE 

I'AUK    AND     Jt)SEFA      STS..   San   Jost. 

Tlirer-room  eoltage. 
Owner — Joe    Uar.glne. 
Archllect — .None. 
Day's  work.  J1200 

P.IJNGALOW 

LOS    GATOS.      .Ml    work     for    one-story 
biing.'ilow.     without     basement,    one 
garage  and  si-ptle  lank, 
owner — .\nna   Mary    Foster.    Los  GatoK. 
Architect-  -None. 

I  ontraeior  - -C.    F.     Itneon.    Lo.<    GatO!>. 
Piled   April   2B.  '-.'2.     Dni'd  April  -— ,  -22' 
Garnge   built   and   foundation   ln.$   .'lOO 
Uoef    on,     biiiMliiK    unclosed....      80C 

Ipoii    eiinpUtlon     1000 

ai    dnyii    after 1160 

TOTAL  <  OST.  $84lb) 
llond,  $2000.  Surety.  Unll'd  Sialos  Fi- 
delity &  (iuaraniy  Co.  Ltnilt.  66 
workInK  ibi.vs  fropi  diilo  of  aj;r<i men.. 
Forfeit  *'  I'liiiK^  and  .sjie^-ilbnl  loni 
tiled. 

FUAML    II   i'-"i.Nv. 

.*iA.N      JtjSi-;        All    work    for      ••m-Moi.v 

rriime  bui'iliiiiT. 
own«r — MrH.  M.  S,  Lane. 
Archltecl— None. 
Contraotar— A,    J,    Nl  drirn,    156    S-goih 

St..  San  JoMe 


Saturday,    April    29,    1922 
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Filed  Apr.  25,  '22.     Dated  Apr.  24,  '22. 
All  studdings  and  plates  in  place 

, ?93G.7.') 

I^oof,   rustic,   electric   wiring   and 

lathing  done   936.7.") 

Building   completed    936.75 

Usual  35  daya  930.75 

TOTAL  COST,  ?2517.00 
Bond,  none.  Liniit,  60  working:  days 
from  Apiil  24,  1922.  Forfeit,  none. 
Plans  and   specifications  tiled. 


ADDiriON 

BAS.SIOTT  ST.,   San  Jose.      All  work   for 

one-story  frame   addition. 
Own^r — The    Stewart    Fruit    Co.,    Wells 

Fargo  Bldg.,   San   Jose. 
Architect — Ohas.   S.   McKenzie,  Bank   of 

San  Jose  Bldg.,  San  Jose. 
Contractor— -Hastings    Bros.,    52t    K-Si. 

James    St.,    San    Jose. 
Filed    Apr.   25,   '22.      Dated   Apr.    22,    '17.. 

Foundation    completed     .$912 

Frame  erected  and  enclosed    912 

Upon    completion    912 

Usual  S5  days 95i) 

TOTAL  COST,  $3686 
Bond,  $2000.  Sureties.  Otto  E.  and  E. 
W.  Schnabel.  Limit,  30  days  from  Apr. 
25.  1922.  Forfeit,  none.  Plans  and 
specifications  filed. 


COMPLETION  NOTICES 


SANTA    CLAUA    COUNTY. 


Recorded  Accepted 

April  21,  1922— HANCHETT  REHl- 
dence  Park,  San  Jose.  Lambert 
Skillraan  to  whcm  it  may  concern 
April    20,    1922 

April  21,  19L2— RACE  ST.,  San  Jose. 
Wm  H  Norman  to  whom  it  may 
concern April    20,    1922 

April  21,  1922— RACE  ST..  San  lose. 
Wm  H  Norman  to  whom  it  may 
concern April   .19,   1922 

April  22,  1922 — LOT  11,  Murphy-  Ool- 
umbet  Sdbvn  No.  3,  Santa  Clara 
County.  Will  M  Tiptoi:  to  Wm 
Ducoty .April    20,    1922 

April  17,  1922— SAN  JOSE.  Rosalia 
Grafaglione  to  Burnett  Morrell... 
April    10,    1922 

April  17,  1922 — LOT  14  Naglec  Ter- 
race Tract,  San  Jose.  J  E  Rooker 
to  J   A  AVagner April    IT,   1922 

April  18,  1922— PALO  ALTO.  I,ouisa 
B  Osborn  to  whom   it  may  concern 

.      April     17,     1922 

April  19.  1922— ROSE  LAWN,  San 
Jo6e.  Henry  C^  Wells  to  whom  it 
may    concern April    13,    1922 

April  20.  1922— SAN  JOSE,  Frank 
F  Ferreira  to  whom  it  may  con- 
cern  ....April     10,     192'-' 

April  20.  1922— SAN  JOSE.  Georgia 
E  J.amison  to  William  H  O'Neil... 
April     15,     1922 

Apr  20,  1922 — NO.  273  S-FIFTEENTH 
St.,  Sr.n  Jose.  Joe  Donovan  to  F  J 
Huxtablc April    12,    1922 

April  20,  1922— LOT  18  of  Brov.  n 
Sbdvn,  San  Jose.  B  J  Smith  to 
whom  it  may  concern .  .April   20.   1922 

April  20.  1922— SAN  JOSE.  1'  i' 
Mitchell    to    C    C    Lewis    and    H    M 

Nelson    (as  Lewis   &   Nelson) 

April    19.    1922 


LIENS  FILED 


SANTA    CI'ARA    COUNTY 


Recorded  Amount 

April  21.  1922— COUNTY  OF  t^vWTA 
Clara.  Karl  Fagerlund  vs  Trigonia 
Oil  &  Gas  Co  and  Continental  Oil  <*c 
Mineral   Co    *4R& 

April  22,  1922— SAN  JOSE.  G  B  Len- 
zen  Co,  Iiic  vs  William  Rand  Inez 
Floy  I'alyor  and  E  Ralston    ...$17.4;l 

April  18,  1922— LOS  GATOS.  Los 
Gates  Lumber  Co  vs  P  Enfanlino.  . 
, f  J13.(?S 


RELEASE  OF  LIENS 


SANTA  CLARA   COUNT1 


Recorded  Amount 

April  22,  1922 — SAN  JOSE.  Henry 
Cowell  Lime  &  Cement  Co  to  E  G 
Finley,    Salvadore    1'    and    Tony    R 

Cristina     176.48 

April  19,  1922— LOT  4  BLK  1  of  the 
C.  H  Caldwell  Subd,  Santa  Clara 
County.  O  Lewis  .t  Co,  f 249. 60;  Los 
Gatos  Lumber  Co,  If274.39;  Nuss 
Hardware  Co,  192.05  to  Antonio  and 
Celcstine  Vivaldo  and  C  E  Bacon.. 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


•l^.'i.MK)  and   Over  Reported 

APARTMENTS 

NO.    1116       ROOSEVELT      ST.,    Fresno 

Apartment   house. 
Owner — E.   J.   Johnson,    2424   Moroa   St.. 

Fresno. 
Architect — Nor.e. 
Contractor — W.  H.  Johnson,  1112  Jtoose- 

velt    St.,    Fresno.  $9000 


STORE 

NO.  361   E  ST.,  Fresno.     Store. 

Owner — Carl  Vogt.   849  B  St..   Fresno. 

Architect — None. 

Day'.s  work.  |8000 


PUBLISHING   BLDG. 

NO.  1555  VAN  NESS  AVE..  Fresno. 
Three-story  and  basement  rein- 
forced concrete  newspaper  publish- 
ing building.  

Owner — J.   McClatchy    Co.,.  Sacramento. 

Architect— L.  F.  Starks,  Ochaner  Bldg., 
, Sacramento. 

Contractor — Geo.  Huds'.utt.  Calliornia 
Fruit  Bldg.,  Sacramento.       $100,00fi 


DWELLINGS 

NO.   954,  958  and   960  DIVISADEUO  ST., 

Fresno.      Three    dwellings. 
Owner — F.  L.  Montague.  Premises. 
Architect— None. 
Contractor — O.     D.     Atkins,     3338     Lowo 

St.,  Fresno.  $2800  each 


BRICK    BLDG. 

LOT  17  and  Ptn  Lot  18  Blk  79,  Fresno. 
All  work  for  two-story  and  base- 
ment brick  building. 

Owner— H.  L.  Mellen,  612  J  St.,  Fresno. 

Architect — Glass  &  Butner,  Cory  Bldg.. 
Fresno. 

Contractor — C.  P.  Keesling.  3414  Lowe 
St.,  Fresno. 

Filed  April  18,  '22.     Dated  April  17,  '22 

Basement    completed     $3000 

2nd  floor  joists   in  place 3000 

When    roof   is   on 300ii 

Completed  and  accepted 3000 

Usual  ?5  days 4nno 

TOTAL   COST,    $16,000 

Bond,    $8000.      Sureties,    W.    E.    Curran 

and    C.    J.    Crawford.      Limit.    65    days. 

Forfeit,  none.      Pl;ins  and  specification.^ 

filed. 


REPAIRS 

XO.    202    BROADWAY,   Fi  esno.      Repair 

store. 
Owner — \.  Mattei,   200  I  St.,  Fresno. 
Architect — None. 
Day's  work.  $8000 


Al\'\RTMENTS 

XO.      633      MILDREDA      ST..      Fresno. 

Apartment   house. 
Owner — J.     R.    Jorgcnsen.    2522     Tulare 

St..  Fresno. 
.Architect — None. 
Contractor — W.      A.      Duncombe.      2727 

Fresno  St.,  Fresno.  $15,000 


RESIDENCES 

REAR     -k     LOTS     17    TO     22     BLK     28. 

Fresno.      Two      frame   and      stucco 

residences. 
Owner — Wong  Lena  and  Lee  Toy. 
Architect — Glass      *      Butner.      Howell 

Pldg.,  Frrsno. 


''ontractor — Fisher  &  McNully. 
Filed  Apr.  22,  '22.     Dated  \\,v.  21.  '22. 
Basement  completed  and  Ist  floor 

joists    in  'place $283-'i 

2nd  floor  rafters  in  place 3000 

Roof  on  and  building   lathed...    3000 

Completed     3000 

Usual  35  days 3945 

TOTAL  '^OST,  $15,780 
Bond,  $8000.  Surety,  Massachusctt.^ 
Bonding  &  Insur.inco  Co.,  Limit,  79 
wcrking  d.'.ys.  Forfeit,  none.  Plans 
and  specifications  filed. 


DWELLING 

-NO.  503  FRESNO  ST.,  Freino.  Dwell- 
ing. 

Owner — Paul  Kindler.  145  N  Van  Ness 
Ave..  Fresno. 

Architect — Non'*. 

Day's  work.  $3000 


APARTMENTS 

NO.    1543    N-VAN    NESS    AVE..    rjL.-,no. 

Apartment   house. 
Owner— Helen  E.  Oeltjen,   Fresno. 
Arcniteci — None. 
Contractor — Nels  N.  Nelsen,   848    Roose 

velt    St.,    Fresno.  $15,000 


.\PAltTMENTS 

-XO.   813   DUDLEY   A\  E..   Fi  esno.     Four 

fiat    apartm-t-nt    house 
Owner — E.     Riggins.    317    Mason    Bldg.. 

Fresno. 
.■\rchitect — None. 
Duy's    W(.-,-k.  ♦  13.000 


DWELLINGS 

NO.     1315-21    TULARE.     Fresno.       Two 

dwellings. 
Owner — Lulu   Wong,   Fresno. 
Architect — None. 
Contractor — Fischer  &  McNulty, 

$7903  and  $7S90  respectively 


COMPLETION  NOTICES 


FRKSXO    COUNTY. 


Recorded  Accepted 

Apr.  25,  1922— LOTS  15  AND  16  BLK 
8,  High  Add,  Fresno.  Trewhltt- 
Shields  Co  to  whom  it  may  con- 
cern   Apr.    24,   1922 

Apr.  25,  1922— LOTS  7  TO  10  BLK  27. 
Fresno.  Fresno  Macaroni  Mfg  Co 
to  whom  it  may  concern. Apr.  24,  1922 

Apr.   25,   1922— LOTS  31   AND  32   BLK 

1,  Sierra  Vista  Add,  Fresno. 
Fresno  Building  Cptn  to  whom  it 
may    cancern Apr.    24,    1922 

Apr.  24,  1922— LOTS  17  AXD  1?  BLK 
55,  East  Fresno,  Fresno.  W  A 
Edgerly  to  whom  it  may  concern 
Apr.    24.    1922 

April  21.  1922— LOTS  18  AND  lit  BLK 
3.  Torrance  Terrace.  F.-esno.  F  H 
MotJinnis  to  whom  it  m»y  concern 
April    2C.    1922 

April    21.    1922— LOTS    1    AND    2    BLK 

2.  Cleveland  Tract.  Frerno.  W  P 
Heidewald  to  whom  it  may  con- 
cern  April     19.     1922 

\pril  21.  1922— LOT  .'  XM.V  14.  Wil- 
son North  Fresno  Tract.  Fresno. 
F  R  Quick  to  whom  it  may  con- 
cern  April     19.     1922 

April  21.  1922— LOT  11  BLK  38. 
Fre.^no.  Mary  F  Wilson  to  whom 
it  may  concern .\pril    19.    192.i 

April  21.  1922 -LOT  7  BLK  48,  Sierra 
\'ista  .\ddition,  Fiesno.  Fresno 
nidg  Cptn  to  whom  it  may  coi;- 
corn Vpril     1.^.     192i 

April  22.  1922— PTN  L^;)T  3.  Eurliii- 
K  imo  Villa  Park.  Frt-^no.  Marietta 
}la>s  to  whom  it  may  concern... 
April    13.    1922 

April  22.  1922 — LOTS  19  .AND  20  BLK 
2vi.  Noith  Park  Ten  ace.  Fresno. 
Joseph  K  Tuttle  to  whom  it  may 
(oncevn .April    21.    1922 

.\piil  22,  1922— LOT  4.  Kulncd  Co.. 
V'rcsno.  Hairy  MiM.kian  to  whom 
it    may  concern .April    13.   1922 

April  15.  1P22 — LOTS  29  AND  30  BLK 
7.  Windsor  Terrace.  Fiesno.  Elva 
C  Person  to  whom  it  may  concern, 
i. Ap'il    14,    19;;' 
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April  IS.  1922— M  ST.  r-ROSSING. 
Fresno.  Southern  Pacific  Co  to 
whom    it    ni;iy    i  ohoern  .  .April    5,    192i 

.\pril  17.  1922--MAI.AGA  SClfOOL 
District.  Frpsiio.  italaga  School 
Pisirlci  to  whom  it  may  concern.. 
Ai.ril    18.    1322 

April  17.  1922 — LOTS  19  AND  20  BLK 
04.  Prisno.  C  Collazzo  to  whom  It 
may    concern Mai.    10.    1923 


LIENS  FILED 


KKKS.\0    COl  NTY 


H\y  joiaviM  COriTTT 


W-KI/UtA     ^T..     MnrkiMM  UrnUU-n- 

owtici     Mrn.    J.     It.     ViiutiK.  .''tofkloii 
\n'hl|«'t!i--,\oiii-. 
1>»y'm   work.  H.i.fnH' 


riKSIC/ENrK 

r'f.MUBH     AI>l>IT|ii.N,    Hto«l<lon.       !:•  «■ 

d«no*. 
(>n)i«i<^>ltrhH<'l  .NjiiHimi, 


.\rchitect — Xoii<?. 
Day's  wrrk. 


KeourdcJ  ^mouiii 

.\prll  1:0.  l^::£— N  >;:  Ob'  SK  V,  UP 
NE  'm.  S  Vi  of  S  M:  of  NE  '4  of  NE 
•4  of  Sec.  27,  14-21.  Fresno.  Keech 
Co  vs  Z  Najarian ?202 

Apiil  15,  1922— W  9  FT.  Lo  1  n,  Lot 
28.  all  Lot  2'J  (except  W  IS  ft), 
Spoodway  Tr.itt.  Fresno.  L  Ho.seti- 
l.eig   \s    L   L    Muilir *41!» 

.Vpril     15,     li(:2— E     18     FT.     LOT     27, 
All    Lot    26,    Speedway    Tract.    Fres- 
no.     L   litsenbeig    vs    L   L   Miller.. 
IS4.I 

April  15.  1922— LOTS  29  AND  30  BLK 
6.  Dean  Park,  Fre.'-no.  1'  S  Dunn 
vs  J    A   Bond  )n    *9X 

April  1.".,  1922  -LOTS  29  AXD  SO  ULK 
6.  Di.-ai'  Park,  Frc.sr.o.  InJependcnt 
Khc.  Co  \8  J  A  Bo'.don    %(iZ 

Al  ril  18,  19:;2— LOTS  38  AXD  ?9  HLK 
S,  Van  Xcf-s  Heights.  Fresno.  T  A. 
Osbornt'   v.-   Carl    D   H  jv.-.-piaii .  . .  .  $9.'i 

.\pril  — .  1922 — LOTS  9.  10  AND  11 
lilk  2,  H.izciton  Ad«lilion,  Fresno. 
M  Gnsliajrorzian  vs  M  K  .\vaUian 
»77 

r* 

BUILDINa  CONTRACTS 


»2..ViO  and   Ovrr  R<'ported 

l^ESIPEXCE 

:  .\('KAMEXTO  ,\M)  (LKVrLA  NP  .«^T.«.. 

Stockton.       Rpsi'^'.iMic"'    hikI     Karap^. 
Owner      L.     It.     C.riflliis.      H.'i     K-\Vash- 

iilK'On    .^'1..    .StocUlop, 
*  r<'n|t«'  t--.Von'-. 
l>Kv\«  work.  ?80ne 


ALTERATIONS 

!;-WEL5EK    KT..    SlocKton.       Urmodol. 

<)wn*r — V'Igrnolo    &     I'lccardo.     i;rJ6     X- 

Van    Buren   St.,   Stockton. 
A  rchUrct  --.Vont-. 
r-»v"B   work.  .^30011 


N-EL     POU.MK)    ST..    Stocklori.       Two. 

i>lory  brick  and   n-lnforr- il  coiic-it't  ■• 

rhurcli. 
On  ner- -  I'r«*sbyf  erlan   Church.  .Stcrktoii. 
.\iohitoct     —      T)avi!<-nfllpr-Pp.'irce    Co.. 

r»«»Hn    IIIdR..   .-^loiklon. 
'  "opf  r.nrtor — Paiiiols    &   Gn-on.   .StDcktor. 

»  rjn, nfpd 


i;aua<je 

V-.\MKItICAN    ST..    Siockioii,      (;jir:i'ii-. 
Owner— A.    L.    Branch.    33**   N-<  ■allfornla 

Si..  Slorkton. 
\M  hllpcl  —  .\on( . 
Itayn   work.  SHimii 


i;fsjii  iifo 


BEH1I>EN(  K 

W- WILLOW    ST.    Stock  1 0.1. 

ind  K'>rii|[c. 
•  •wiifr-K.  r,  Mitchell,  I  l.'il\  W-Nlnr  St.. 

Illcrklon. 
\r.  h|lfci  — N'  niv 
Pay'l  work.  ♦.>ii  1  1 


$250n 


ADDITION- 

N-CALIFOP.XIA   ST.,   Stockton.      Add   to 

old  home. 
Owner — St.    Joseph's    Home.    .Stockton 
Architect — None. 
Day's  work.  ,  »600i) 

SERVICE  STATION 

E-\VEBEIi  ST.,  Stockton.     Service  st^"- 

tlcn. 
<Jw  iitr — J.     B.     Ciliioizo.     1429     E-Floiu 

St..  Stockton. 
Arcliitect — None. 
Contractor — Standard     Oil     Co..     NVebei 

and    B   Sts.,    Stockton.  $5000 


FLATS 

N-BAKEU  ST..  Stockton.  Flats  and  pra 

rage. 
Owner — F.    .7.    Berry,    %    Bon    Ton    Co.. 

Sto.  kloii. 
Architect — .None. 
Day's  work.  ?93.-«0 

DWl^LLINri 

E    VINE    nT..    Stockton.      Dwelling:    and 

graraKo. 
Owner— Albert    A.    Gllbeau.    1045    S-Cal- 

iforni.-i   lit..   Stockton. 
.\rchitecl — X  )ne. 
Day's  woik.  $9150 


Rcsi 


RESIDENCE 

X-COMMERCIAL   .ST..    Stockton. 

denoe  and  garage. 
Owner — A.    Sattui,    508    S-San    Joaquin 

St..  Stockton 
Architect — Xoire. 
Day's   work.  $825i; 


COMPLETION  NOTICES 


SAN  joAaviN  covirrr 


Recorded  Accepted 
April     IV.     1!2— LOT     15    BLK     6.     Yo- 
semite  Terrace,  S-tockfon.     W'  T  and 
Margaret     O'Brien     to    M     K     Kelly 
April    14.    1932 


LIENS  FILED 


9AK  JOAQUIN  COUNTY 


Recorded  Amount 

April  i;t.  l!tL'2— PAR<  KL  2.  LOT  40  of 
trie  .North  Orchard  of  Acanipo  Or- 
chards Sec.  21.  22.  27  and  28.  T  4  N 
U.  7.  E,  Stockton.  Lodi  Lumber 
Co  V8  O  B  Ch.mey  and  v.;ustav 
r.aufin.  r      $940.8. 

April  19,  1922— N  Vi  LOTS-  10  AND  12 
BIk  16.  \V  ..St  of  Ccrt'jr  St.  Stock- 
ton. .Sjinpson-Gray  Lun.bi>r  Co  v.s 
Lulgl  De  Mattel,  Glacomo  Do  Mattel 
and    McGr.'gor    &    Wv'Ila $929.8  7 

April  21.  I9L'1  — N  Vi  LOTS  10  AND  1' 
BIk  16,  Wc'H*  of  Conler  St..  Stock- 
ton Rob.Tl.^  ^  Clark.  $193;  E  Mr- 
i;<,-i((,T,  $128;  E  Goldwfithv,  $4;  C 
M  Mc'  lure,  $4;  Wlllard  Hart^ware 
<  o,  »:21.76,  E  E  Well^,  JliO;  K  (;old- 
•vortlv  ai  d  C  H  MrClure$4.r.o  vh 
Lulgl    ;.iid    Gl.icomo    De    Mattel 


BUILDING  CONTRACTS 


HACRAMBNTO   COUNTY 


*'A,MtO    and     Over     llrimrlt-d 


DWELLINt; 

NO.     :.23    TN\  ENTY-KOt:i!TM     ST.    Sue 
ranii'hto.     Onv'-alory   .'i-rooin  dwrll 

IIIK   -lIKl    WHrilKP 

owner — Ann.i      E   •  WlllluniH,      imn     Hlli 

St.,   Hn<TanieMio. 
.Vrchltecl      None 

Day'a   work  $21»f'r 

DWKLLLNO 
N'O.    trm      F0I>.«40»I      ST..      Racramenio 

Une-tioiv   .'.-room  d«vi>lliiiw    in.i  m<i 


Owner — C.  Valine.  Box  370,  Sacramento. 

.\rchitect — None. 

Day's  work.  $28O0 


FLATS 

NO,  1118  SEVENTH  ST.,  Sacramento. 
Flat  building  t8  rooms  each). 

Owner — Adam  Keller.  2204  K  St..  Sac- 
ramento. 

Architect — None. 

Contractor — Barton  &  Dudley.  619  J 
St..    Sacramento.  $1 2.6.11 


PWELLINtJ 

NO.     2611     M     ST..     .Saeianienli).       Two- 

storj    doubl«'    4 -room    dwelling    an.i 

garage. 
Owner — F.   M.   Tiller.   Mayde.stone   Apts.. 

Sacramento. 
Architect — None. 
Contractor — J.     \V.     lUowii,    321 C    S    St., 

Sacramti.to.  $8009 


DWELLING 

NO.  5435  FOURTEENTH  AVE.,  Sacra- 
mento.    One-story  5-room  dwelling. 

Owner — W.  E.  Trainor,  813  J  St..  Sac- 
ramento. 

A  rchitcct — None. 

Contractor — E.  D.  Brier,  813  J  St.,  Sac- 
ramento. )S7S0 


DWELLING 

NO.  2330  S  ST.,  Sacramento.  One-story 
5-room    dwelling   and   garage. 

Owner — A.  Martensen,  2912  O  St.,  Sac- 
ramento. 

Architect — None. 

Contractor— Thos.  B.  Hunt,  2926  S  St., 
Sacramento.  $S900 


DWELLING 

NO.  708  THIRTY-SEVENTH.  Sacra- 
mento. Ono-story  5-room  dwelling 
and    garage. 

Owner — J.  O.  Black,  1880  P  St..  Sacra- 
mento. 

Contractor — Thos.  B.  Hunt.  2926  S  St., 
Sacramento.  |S9S0 


DWELLING 

XO.  1012  TIITKTY-EIGHTH,  Sacra- 
mento. One  and  one-half  story  7- 
room  dwolllnp  and  garage. 

Owner— Thos.  B.  Hunt,  2926  J  St..  Sac- 
ramento. 

Architect — None. 

Day's  work.  $7600 


DWELLING 

NO.    810  TWENTY-SIXTH.   Sacramento. 

One   and   one-li;ilf -.storx-   eight -room 

dwelling    .ind    garage. 
OHner — Jens  C.   I>tcrson.   2808  10th  St.. 

Sacramento. 
-Architect — None. 
Contractor— E.     P      Brier.     8113     J    iSt.. 

Sacramento.  $7000 


DWELLING 

XO.    1046    FORTY-THIRD.    Sacramento. 

Two-Htory      8-room     d^volllng     and 

garage. 
o\r-nor — Lon  G.  Brayton.  7th  and  K  .Sts.. 

Sacramento. 
Architect — None. 
Contractor — 1>.    F.    Gould.    600    Ventura 

Ave..    Sacramento.  $8000 


IMVELLING 

NO  398!  H  ST..  Sncr»in«<nto  One-atory 
iS-room   dwelling 

owner^ — Slmpnon  Bros.,  2612  I'  St..  Sac- 
ramento. 

.Vrchltect— None. 

Day's  work.  |<000 


PWF.LLTNO 

NO     1440    FORTY-THIRn.    Sacramento 

One-story      5-room      dwelling     and 

garac*. 
Owner — Miss   Irnia    Oothnour,    116    17th 

St.,   Sacramento. 
Architect — None, 
lontractor— W     T.    Chllders,    ISIO    llth 

Kt.,  Sacramento.  $4109 
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FLATS 

NO.  2724-26  Q  ST.,  Sacramento.  Two- 
story    (4)   flats    (4   rooms  each). 

Owner— Dr.   J.   H.   Burden,  M  St.   Road. 

Architect — 'None. 

Contractor — E.  Thomas,  2021  24th  St., 
Sacramento.  111000 


DWELLING 

NO.  2564  FRECOURT  BLVD.,  Sacra- 
mento.    One-story  5-room  dwelling 

Owner — ^G.  A.  Richardson,  Casa  Del  Ray 
Apartments,  Sacramento. 

Architect — ^None. 

Contractor — L.  G.  Qranffer,  Sacramento. 

|2S«0 


ALTERATIONS 

NO.   1919  O  ST.,  Sacramento.     Remodel 

into   2   apartments    (4   rooms   eaeh) 

and  store  beneath. 
Owner — Ed.    I.    Hanson,    Broderlck    St., 

Sacramento. 
.Arcliitect — None.  .. 

Contractor — Truesdale    Martin,    2116    N 

St.,    Sacramento.  $3500 


DWELLING 

NO.  3622  Y  ST.,  Sacramento.    One-story 

5-room   dwelling'  and   ETarage. 
Owner — T.  H.  Showier,  3000  S  St.,  Sao- 

ramentoi. 
Architect — None. 
Contractor — C.    N.    Chatterton,    2119    P 

St.,   Sacramento.  14200 


DWELLING 

NO.  3717  H  ST.,  Sacramento.  On»- 
story  6-room  dwelling:  and  garagre. 

Owner— R.  T.  Burnslde,  1845  32nd  St., 
Sacramento. 

Architect — None. 

Contractor — C.  Koch,  3418  L  St.,  Sacra- 
mento. 12600 


DWELLING 

NO.  1054  SANTA  TNBZ.  Sacramento. 
One-story  6-room  dwelling^  and 
garage. 

Owner— M.  R.  Carroll,  1221  Q  St.,  Sac- 
ramento 

Architect — None. 

Contractor — C.  Koch,  8418  L  St,,  Sacra- 
mento. 18000 


PLATS 

NO.  3511  J  ST.,  Sacramento.     Two-story 

building  4  flats  (4  rooms  each)  and 

garage. 
Owner — Mr.    and    Mrs.    V.    A.    Robinson, 

1326    K    St.,    Sacramento. 
Ai  chitect — None. 
Contractor — G.    E.    Harvie,    2212    T    St., 

Sacramento.  $14,600 


ALTERATIONS 

NO.  716  TWENTY-SEVENTH  ST.,  Sac- 
ramento. Rfiise  and  finish  lower 
floor. 

Owner— W.  1j.  Morton,  720  27th  SI.,  Sac- 
ramento. 

Architect — None. 

Contractor — P.  F.  Reed,  254.S  28th  St.. 
Sacramento.  $3500 


FLATS 

NO.    3144      FIFTH    AVE.,      Sacramento. 

Two-story    building   2    flats    of   five 

rooms  each  and  garage. 
Owner — Grace  Connelly.   3058    5th    Ave.. 

Sacramento. 
Architect — None. 
Contractor — B.    W.    Graves     ISi'ii    O    St., 

Sacramento.  $5500 


DWELLING 

NO.  1015  FORTY-SEVENTH  ST.,  Sac- 
ramento. One-story  5-rooni  dwell- 
ing and  garage. 

Owner — Wright  &  Kimbrough.  817  J 
St.,  Sacramento. 

Architect — None. 

Day's    work.  $2950 


DWELLING 

NO.  1925  THIRTY-FIFTH  ST.,  Sacra- 
mento. One-story  5-room  dwelling 
and  garage. 


Owner — Anna     R.     William.-.     4212     .*;an 

V«'nito  ai.,  .'-'acram''nto. 
Architect — Xonc. 
Day's  wf  rk.  $29,500 

DWELLING 

NO.  612  TWENTY'-SIXrH  ST.  Sacra- 
mento. One*story  5-room  dwelling 
and  gaiag".. 

Owner — H.  M.  Kirlc,  .'JSIO  Dolore.«;  W;iy, 
Sacramento. ' 

.Architect — None. 

Day's  work.  $3500 


DWELLING 

NO.  1910  SFJ\10K'TEENTH  ST..  Sacr.-v- 
monto.  Onle-story  5-room  dwell- 
ing and  garage. 

owner— W.  H.  *Jeffery.  1917  16.h  St. 
.Sacramento. 

Archit  ect — None. 

Contractor — Thds>.  E.  Hunt,  2026  H  St.. 
Sacramento.'  $3500 


DWELLING 

NO.  i332  r-'ORTY-SECOND  ST..  Sacra- 
mento.     Two-stojy   6-room   dwlg. 

Owner — W.  D.  'Phillips.  1512  38lh  St., 
Sacramento'. 

Architect — None. 

Day's   work.  $1800 


DWELLING 

NO.  2301  THIRTIETH,  .Sacramento. 
Two-story  6-room  dwelling  and 
garage. 

Owner — A.  J.  Silva,  604  P  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — J.  A.  Lucas,  1604  V  St., 
Sacramento.  $4500 


DWELLING 

NO.  2909  Y  ST.,  Sacramento.     One-story 

6-room   dwelling. 
Owner- Geo.   J.   Preitkls,   2419    19th   St. 

Sacramento. 
Architect — None. 
Contractor — M.    Furtado,    2425    ISth    St., 

Sacramento.  $3500 


FLATS 

NO.  1620  S  ST.,  Sacramento.  Two- 
story  building  (4  flats  4-rooms 
each    and    garage). 

Owner — John  S'tassi,  1620  S  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — M.  A.  Fratis,  1728  S  St., 
Sacramento.  $10,000 


DWELLING 

NO.  3148  T  ST.,  Sacramento.     One-story 

5-room    dwelling. 
Owner — Annie     Powell,     2109^      .T     St.. 

Sacramento. 
Architect — None. 
Contractor — Robt.    Powell   Co.,   1309   6th 

St.,    Sacramento.  $3300 


DWELLING 

NO.  932  THIRTY-THIRD.  Sacramento. 
One-story    5-room   dwelling. 

Owner — Sarah  Burton,  8020  K  St.,  Sac- 
ramento. 

Architect — None. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capiul  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


•""ntractor— Jos.     Edenhofer,     33i»ij     2nU 
Ave.,    Sacramento.  $2900 


r>Vv'ELLIXG 

NO.     1331     FORTV-FIRST,    .Sacramento. 

Two-story      S-room     dwelling     and 

parage. 
f>wner — Horace    H.    Harding,    2000   Sloat 

Way,  Sacra m.en to. 
Architect — Ncne. 
Day's  work.  $8001 


DWELLING 

NO.  3156  T  ST.,  Sacramentoi  One- 
story  5-room   dwelling  and  gara^tf. 

Owner — Mrs.  Frank  Harrison,  2109 'i 
J  St.,  Sacramento. 

Architect — None. 

Contractor — Robt.  Powell  Co.,  1309  6tn 
Sr.,    Sacramento.  $3500 


FLATS 

NO.  2516  18  M.  ST.,  Sacramento.  Two- 
story  building  (4  flats  4  rooms 
each    and    garage). 

O^vner — Mrs.  M.  G.  Cousins,  601  «i  K 
St.,    Sacramento. 

A  rchi  t  ect — None. 

Contractor — G.  E.  Harvey,  2212  T  St. 
Sacramento.  $15,000 


DWELLING 

NO.  4225  T  ST.,  Sacramento.  One-story 
5-room    dwelling    and    garage. 

Owner — Geo.  Splllman,  717  Sth  St.,  Sac- 
ramento. 

Architect — None. 

Contractor  —  Kilborn  &  Egge,  1421  S 
St.,    Sacramento.  $4000 


COMPLETION  NOTICES 


SACHAMKNTO    COl  .NTV. 


Kecordod  Accept<>.l 

Apr.  20,  1922— W  60  FT.  LOT  2  O  P 
22nd  and  23rd,  Sacramento.  Mrs 
Lena  E  Leake  to  whom  it  may 
concern Apr.    20,    1922 

.Vpril  23,  1922 — LOT  11.  Price  Villa. 
Sacramenic.  Mary  Silva  to  whom 
it   may  concern M!ar.   23,   192; 

Ai)ril  13,  U-22--LOT  6  BLK  8  ^nd  Lot 
3  9,  Blk  10.  bb'lvn  No.  2.  Tu.Kedo 
Park,    Sacramento.      Sterling    Bldg. 

Co.   to   whom    it   n:3y   concern 

April    6.    19JJ 

Apr.  10,  1922— LOTS  1,  2,  3,  4,  6,  6 
and  7,  NW  26th  and  27th,  Sacra- 
mento. Sacramento  City  School 
District  to  whom  it  may  concern 
.  .~: Apr.    10,    1922 


LIENS  FILED 


SACRAMEXTO    COIXTY 


Recorded  Amount 

Apr.  13.  1922 — LOT  1576  and  N  Vi  Lot 
1577  W  &  K  Tct  24,  Sacramento. 
Sunset  Lumber  Co  vs  M  J  and  Rose 

B  Ferguson   $1018.32 

♦ 

BUILDIKO  OONTRAOTS 

SAN   MATBO    COUNTY 

DWELLING 

LOT    10    BLK.    57    Eastern    Addition    6. 
Burllngame.        Furnish      and     con- 
struct    two-story     frame     residence 
and   garage. 
Owner — A.     Porter     Robinson.     Crocker 

Bldg.,    San    Francisco. 
Architect — None. 
Contractor — Leadley    &     Wiseman,    207 

2nd   St..   San    Mateo. 
Filed   Apr.    18,    '22.      Dated   Apr.    18,   '2a 

Frame   up    $2375 

Plastered      2375 

Completed   and  accepted 2375 

Usual  35   days 2375 

TOTAL  COST,  $9,500 
Bond,  none.  Limit,  $120  days.  Forfeit, 
$10  day.     Plans  and  speciflcatlons  filed. 


4€ 
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Saturday.    April    2y,    lf>2:^ 


AMUSEMENT   PARK 

Pacific  city,  Burlingame.  Furnish 
and  construct  archway  and  en- 
trance,   bandstand    and    bathhouse. 

Owner — Pacific  City,  Sharon  Bldg.,  San 
FYancisco. 

Architect — None. 

Contractor — B.  W.  Cameron  and  A.  D. 
Disston,  Hearst  Bldg^.,  San  Fran- 
cisco. 

Filed    Apr.    19,    '22.      Dated    Apr.    8,    '22 

Every   15    days 85% 

Usual    35    days 15% 

COST    PLUS    10% 

Bond,   none.      Limit,    on    or   before    May 

26,     1922.       Forfeit,     none.       Plans    and 

specifications,   none. 


GARAGE 

SAX  MATEO  DRIVE  near  Howard 
Ave..  Burlingame;  garage  known 
as  Pacific  Garage.  Construct  and 
furnish   one-.story   concrete   garage. 

Owner  —  Herbert  C.  Vielbaum,  San 
Francisco. 

Architect — None. 

Contractor — The  Burlingame  Building 
Co.,  Inc.,  1202  Broadway,  Burlin- 
game. 

Filed    Apr.    18.    '22.      Dated    Apr.    6,    '22 

Execution    of  contract $1000 

Witliin  10  ^ays 2000 

Within    one    month    from    expir- 
ation of  10  days 2000 

TOTAL    COST.    $5,000 

Bond,   none.     Limit,   on   or   before   June 

25,     1922.       Forfeit,     none.       Plans    and 

spf-ciflcations   filed. 

FC'UXD.VTIOX 

PACIFIC    (ITV,    near    Burlintrame    and 
San    Mateo.      All    work    for    pilins 
foundation   fo:    bath  houses. 
Owner — Pacific  City.  Saii  Mateo. 
Architect — None. 
Coi. tractor — Renn   r   P'ound.ation   Co.   hv 

G.  A.  Rentier,   44   Lloyd  St..  S.  F. 
Filed  Apr.  27.  '22      Pnled  Apr.  2.S.  '22. 

I'pn    completion     TSO. 

Isuiil    .1.''>    day.- 25?^ 

TOTAL  COST,  $2700 
Bond.  $1350.  Surety.  V.  S.  Fidelity  & 
Guaranty  Co.  T^imit.  May  10.  1922. 
Forfeit,  none.  Plan:<  and  .■specification:; 
fllfd. 

XOTE: — Pllfs    delivered.    58  nn    each: 
luml.er  delivered.  $.{.''   per  TSI. 

RESIDEXCE 

LOCATIOX  XOT  GIVKN.       VII    work    for 

one-story    •.•••fidrnce    and    fcarapp. 
Owner — Arthtir    L.    iind    Ora    .^cott.    21/ 

Slate  St..  Sfln   M;i|ro. 
Arcni'ect  —  Xo:)e. 

Contractor — Unit    Uuilderr.   31.1    2nd   St. 
San   Mateo. 

Filed   Arr.   .      Dated    Apr.    24,   '22. 

Frame    up     $1500 

Plaster    finl.shcd    150,! 

Compl'ted     1500 

U8ual     3.0    days 1500 

TOTAL  COST,  $600(1 
Bond.  rone.  Llni.t,  on  or  before  Ausf. 
24,  1922.  Forfeit,  none.  Plans  and 
■perlflrni  Ion*,   flloi-l. 

COMPLETION  NOTICES 


HAN    MATiOO    fOl'KTY 


fiecordcd 


Accepted 


Apr.  ii.  l»:2--LOT  I'i  ULK  48.  Kr.ston 
No.  3,  BurlInK"")"'.  W  K  Gclebert 
to  wh-m  It  fna>'  «•<  iic<'r:i .  Mar.  ?'i,  1922 

Apr.  18,  1022— I>OT  22  BLK  27,  En«ton 
yVdd.  Burllngnmc  So.  2,  HurllnKnme. 
W.  O.  Nlcoliildof  to  whom  It  may 
ronf.rn .  .    Apr     18,   1922 

BUILDING  CONTRACTS 


CO  \  Til  A   COnTA    COIIMTY 


KI  ATH 

N  CHANHLr)!:  HT.  In.iwe<n  eih  and  7lh 

HtH.,    KIchmond.      Four   fiatii. 
Own«T--M.  .).  Gc.r'l«.ii.  1 1  r.  7th  Si..  Kleh  • 

mord. 


.\rchilect — Xone. 

Contractor — E.    A.    V.    Carson.    ."<42     4th 
St.     Richmond.  JSnoO 


FACTORY 

XL  NEVIX  AXD  SECOND  STS.,  Rich- 
mond. Galvanized  iron  factory 
building. 

Owner  —  Decora  Mfg.  Co..  201  Xevin 
Ave.,   Richinond. 

Architect — .\"one. 

Day's  work.  $3.')00 


STORE 

S  MACIiOXALD   AVE    bet.   22d   and   230 

Sts..    Richmond.      One-story    hollow 

tile  store. 
Owner — P'red    Florin,    Fall    River    Mills. 

Shasta  Co..  Calif 
.A  re  h  i  t  ec  t — Xon  e. 
Contractor — K.    J.   Henning.    546   Forty-. 

third    St.,    Richmond.  $3500 


The  Observer. 


(Continued   from   Page    4) 


The  Pacific  Gas  &  Electric  Company 
has  reduced  wages  for  common  labor- 
ers in  its  construction  camps  on  the 
Fit  river  from  $3.25  to  $3.00  a  day  of 
eigiit  hours. 


Walter  Barber,  former  city  purchas- 
ing agent  for  Long  Beach,  has  beeii 
appointed     assistant     city    manager. 


The  Lamoine  Lumber  &  Trading  Co.. 
operating  at  Lamoitie.  Shasta  County, 
vviil  start  opf rations  within  the  next 
ten  days.  'Tliere  will  be  a  small  re- 
duction in  the  wage  scale,  .according  to 
olliciais   of   the   company. 


The  Broadway  Wallpaper  and  Paint 
Store,  operated  by  Walter  Wellsfry 
and  Fred  Heck,  has  opened  Quarters  In 
the  Randall  Bldg.,  7th  and  Broadway, 
Chico. 


The  Inion  Pacific'  liailroad  will  sjhmhi 
approximately  $29,000,000  in  imjjrove- 
menis  thiB  year.  The  program  includes 
tv/o  extensions,  one  in  Utah  and 
another 'fin    Southern    California. 


J.  A.  MOHR  &  SON 

General  Pnlntlns  Contraetora 

Specialists  In 

Go.TDressed  Air  Painting 
and  Sand  Blasting 

180    Jessie    St.,    2216    Fillmore    S). 
San   Francisco 


California  Vegetable  Union  will  erect 
packing  plant  at  Newark,  Alameda 
county,  according  to  announcement  of 
Chamber  of  Commerce  of  that  place. 
Structure  will  be  erected  In  neighbor- 
hood  of  S.   P.   tracks. 


The  La  Blume  Soap  Company  of 
Ptiris,  contemplate.?  the  establishment 
of  a  $1,000,000  pl;;nt  ,n  Oakland,  ac- 
cording to  an  announcement  of  E.  H. 
Hart,  secretary  of  the  Oakland  Mer- 
chants' Exchange.  The  soap  the  com- 
pany manufactures  is  made  principally 
of  lemons. 


The  Barber  Asphalt  Paving  Co.  an- 
nounces that  the  name  of  the  firm  will 
after  March  31,  1922,  be  changed  to 
the  Barber  Asphalt  Co-  The  change 
involves  no  alteration  in  the  organiza- 
tion   or    obligations   of    the    company. 


City  Commissioner  W.  H.  Edwards, 
of  Oakland,  urges  an  appropriation  to 
construct  main  outlet  sewer  In  Seventli 
street.  Proposed  sewer  would  cost 
$150,000. 


Carl  L.  Shuff,  state  supervisor  of 
reclamation  for  Washington,  has  ten- 
dered his  resignation,  eiTecilve  April  1. 


The  MarysviUe  Builders'  Association 
of  Marysvllle,  Calif.,  has  recommended 
to  city  council  that  building  inspector 
be  appointed  to  supervise  all  construc- 
tion work,  including  electrical  wiring 
and  plumbing. 


Placerville   votes   $10,000    in   bonds   to 
purchase    auto    fire   engine. 


The  Feather  River  Lumber  Co..  at 
Portola,  Plumas  county,  will  commence 
operations  April  20,  according  to  O.  A. 
Slacke,  assistant  manager  of  the  com- 
pany. It  is  proposed  to  cut  lOO.ttV 
feet  a  day  with  a  crew  of  150  men. 


Sacramento  Northern  Railroad  will 
construct  large  warehouse  at  Meridian. 
Sutter  county,  to  house  barley  and  rice 
crops. 


City  of  Auburn  votes  down  bond 
issue  of  $65,000  for  a  municipal  water 
plant. 


Siskiyt'U  CDunty  .*^up«rvisors  posl- 
por.e  indefinitely  the  construction  of 
the  pvopos.d   f 200.000  county   nospital. 


Pioneer  Electric  Co.,  formerly  located 
at  318  Macdonald  avenue,  has  moved 
lo  larger  qnartors  at  1111  Macdonald 
avenue.  Duo  to  increased  business  the 
firm,  composed  of  J.  R.  Cravath  and 
C.  S.  Renwick.  was  compelled  to  seek 
.T    new   location. 


Tbo  onlj  dallj  newspaper  In  tbe 
WcHt  uhose  colamns  are  deroted 
exclDnircly  to  nnildln^  Newt.  CoTera 
San  Frnnoldco  and  Bay  Conntip*. 
$1^6  per  monlJi,  pnynble  in  advance. 
Send  for  HMmple  copj. 


660  MISSION  STREET 


SAN  FRANCISCO.  CAL. 


Saturday,    Apri."    :>'.<.    1"i2?. 
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A  'Tlttsburg"  Automatic 
Gas  Water  Heater  In- 
pfnlled  in  the  Home  indi- 
cates high  (luality 
tlironghont. 

Recommended  and  speci- 
fltd  by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

'Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
'PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STOHAQB  SYSTEMS 
and  "LION"  TANIC  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu*artiirpd  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  gi/e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKEJ^    BUILDING  YEON   BUILDING 

San    Francisco,   ("al.  Portland.  Oregon 


Tel.   Market   1935 


Skilled  Workmen 
Prompt  Ser\  ice 


Frank  J.  Klimm 

Plumbing 
Heating 

Eiedlrical 

Contractor 

221  OAK  ST.  San  Francisco 


For  That  New  Home— Use 


Dorite  Stucco 


An   Exterior  Wall  Plaster 


Manufactured  by  Tha  Dorite  Mannfactnrlngr  Company-;— 116   Utah   Street,   San  Francisco 
Agencies:  600  Metropolitan  Building,  Los  Angeles — 501  -  5th  Avenue,  New  York 
Send  for  Literature 


LIBlRTy 

WAL 


HAN 

KEY- HOLD  PL 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  V4  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Flbered  Qypsum  Plaater 
Board  that  will  not  shrink, 
w&rp  or  buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Self   Locklngr 
Counter  balanced  Fire  Escape 

Stairs. 
Approved   by   S.   F.   Fire  Dept. 


.^ 


Hsirc: 


W«  8p«oialize  In 


Stair 
Work 


«:, 


C.   I.   &  W.  I.  stairs 

Spiral    Stairs 

Counter    balanced    Stairs 

Theatre  Fire  Escapes,  Etc. 


Tf-nth    and 
Harrison 


Streets 


Michel  &  Pfeffer 


Iron  Works 


Phone 
Market 


710 


IGararn  (Ennatrurttnu  fopHrla 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  worlc  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  worlts, 
machinery,  etc.  S<nd  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
500   MISSION   STUKET  8AIV   FRANCISCO,  OAL. 


Reinliart  Lumber  and  Planing  Mill  Company 

(;i:\i:n.\i.  liimbkk  yard 

Dry   Kilti   Capacity,   10  Million  Feet  per  Annum 
<;riirriil    Milt    nnd    C^nhlnet    Work.    Stork     Doors,    Sasli 

KrnnirH    nnd    MonldliiKS 
I7TII    «    KA\SA8    STS.  -  SAN    FRANCISCO 

Phono    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Phone   MlHKion    2^0 1 

n-H    I'bono   Ml.<;<ion   S228 

Fire  Protection  Proilucts  Co. 

FIRE  DOOR  EXPERTS 

KnlnmrlB,      <'o|i|M'r      iiiid      lironsr 
Donra  nnil  Trlin 

Ornanirnlnl    l-!n<rnnera 

Shrrt    Mrlnl    Work    nf    r.vrry 
Driarrlplliin 

f.iv.'^.    s<  iiri/i  iiKis.    Mur. 
.iii7-:iiiu  r\\  i.N  rii.'i'ii  sriiicuT 

nrnr   linrrlaoii   Nt. 
•AN    KHANCINCO,   CALir. 


Lewis  Roofing  and 
Asbestos  Works 

INO  JBtfllB  ST.  S.   P. 

Phone  Sutter   6700 

iirnnrli — 202S  University  Ave.. 
lW>rkoIcy-   rhono  Hcrk.  4380 

Hoof    I'M  In  <•— It  online    Hrpnira 
NhlnKir     Mrl«l     V.rmirrX 

Aabeatoe     and      MnitMrala      Stvaai 
V\p*  and   Holler  CorrrXng 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Mrrnbera   Dulldera'   Bxchanf*) 

lOKS    MARKRT   ST. 

rhnne  Market  891     San  Franclaoo 


tS    Cents    Per    Copy 


Ph«Be   DovKia*   2372 
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CINCH  ANCHORING  SPECIALTIES 


THE  principal  employed  in  constructing  the  Cinch 
anchoring  specialties  is  scientifically  sound.     It 
is  based  on  the  wedge,  the  screw  and  the  lever. 

A  Cinch  anchorage  bites  quickly  and  positively. 
Properly  installed,  it  simply  cannot  pull  out  or  work 
loose.  Its  lead-composition  parts  get  a  complete 
surface  grip,  filling  even  the  shallowest  irregulari- 
ties in  the  wall  of  a  hole.  As  the  pull  increases,  the 
push  against  the  side  of  the  hole  Increases  more 
than    proportionately    on    account    of    the    wedging 


action  of  the  iron  cones.    The  greater  the  load  sus- 
tained, the  stronger  the  hold  obtained. 

A  Cinch  anchorage  can  be  used  on  any  niadhine 
bolt;  or  machine  threaded  attachment  device.  It 
consists  of  two  or  more  lead-and-iron  expansion 
units,  as  explained  below.  A  two  unit  anchorage 
is  sufficient  to  carry  ordinary  loads.  The  smallest 
Cinch  anchorage,  3-16  of  an  inch,  has  carried  a 
weight  of  over  one  thousand  pounds  in  numerous 
tests. 


Points  of  Superiority 


1.  stronger  than  the  Strong- 
est Bolt. 

Cinch  anchoring  specialties 
give  the  only  anchorage  gu- 
aranteed to  hold  beyond  the 
tensile  and  shearing  strength 
of  any  wrought  ii'on  or  steel 
bolt,  as  well  as  the  breaking 
strength  of  the  nut.  They  will 
not  crush  or  otherwise  mar 
the  face  of  masonry.  Vibra- 
tion will  not  loosen  the  grip 
of  the  anchorage. 


2.  Cut  Drilling  Costs 

Cinch  anchoring  specialties 
require  a  hole  of  less  depth 
than  any  other  expansion  de- 
vice, affording  a  great  saving 
of  labor  and  time  in  drilling, 
and  a  substantial  saving  of 
material  because  of  the 
shorter  length  of  holt  needed. 


8.  Easy  to  Install  In  Any  Po- 
sitlon. 

Cinch  anchoring  specialties 
are  easy  to  install  in  any  po- 
sition. They  can  be  set  in  ma- 
sonry with  the  head  of  the 
bolt  out  of  or  in  the  hole. 
Expansion  can  be  completed 
before  work  Is  lifted  into 
place  and  bolted  fast. 


A  two-unit  plain  Cinch  anchor  consists  of  a  two- 
unit,  plain,  cinch  anchorage  fitted  on  a  standard 
machine  bolt  with  nut.  Figure  1  shows  a  two-unit 
Cinch  anchor,  before  expansion.  Note  that  the  order 
of  the  parts  is  iron,  lead,  iron  lead. 


A  two-unit  Threaded  Cinch  anchor  consists  of  a 
two-unit  Cinch  anchorage  threaded,  fitted  on  a 
standard  machine  bolt  Fig.  2  shows  an  anchor  be- 
fore expansion. 


Cinch  Drive  Sleeve  Expansion  Bolt 


Here  is  the  Cinch  Drive  Sleeve 
Expansion  Bolt-  a  bolt  that  can 
be  installed  as  quickly  and  easi- 
ly as  driving  a  nail. 

No  calking  tool  is  necessary 
to  install  this  bolt  All  that  is 
to  be  done  Is  to  drill  the  hole, 
drop  the  bolt  Into  It  and  a  few 


raps  with  a  hammer  drives  the 
shield  securely  into  the  mason- 
ry. 


The  anchorage  is  permanent 
and  will  not  vibrate  loose.  \Vhen 
the  bolt  is  installed  simply  place 
the  work  in  position  and  screw 
bolt  Into  the  shield. 

This  bolt  Is  also  supplied 
without  the  drive  sleeve  and  the 
shield  is  expanded  by  using  an 
ordinary  Iron  pipe. 


We  carry  a  romplot*-  line  of  Cinch  Anchoring  Specialties.    If  you  are  interested  please  commnnlcRte  with  iis. 


'^Everything  for  the  Contractor 
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BONDS   FOR  ROAD   BTJILDING  TO  BE 

CONTINUED  ne:e:d 

As  of  March  31,  the  Bond  Buyer 
points  out,  there  is  actually  author- 
ized and  unsold  a  total  of  $102,675,340 
county  and  district  road  bond  Issues 
and  $83,669,772  additional  bonds  are  re- 
ported as  being  in  the  proposed  stage. 
On  the  same  day  the  followiing-  issues 
of  State  road  bonds  were  bein^:  con- 
sidered: 

Proponed. 

Georgia $73,000,000 

Kentucky    50,000.000 

Montana     15,000,000 

Oregon     15,000.000 

South  Carolina    20,000,000 

Tennessee    ....$10,000,0000   to   50,000.000 

Virginia     12,000.000 

Washington     36,000,000 

Wi.?consin     50,000,000 

Anthorlzed 

Alabama     $25,000,000 

California     3t,878',000 

Colorado     3.000,000 

Illinois     60.000,000 

Michigan     29,500,000 

Missouri     60,000,000 

New    Jersey    40,00i">,000 

New    Mexico    .N 2,000,000 

Pennsylvania    50,000,000 

The  grand  total  of  all  these  issiio.a  \a 
•1.763,123,612  to  $805,123,612. 

During  the  calendar  year  102^.  r.:)ad 
bonds  aggregating  $282, 742,751:  were 
sold  and  the  first  three  month.=(  of  1922 
the  sales  of  bonds  for  this  purpose 
amounted  to  $60,483,547. 

Road  building,  due  to  tlie  irenMinlous 
development  of  the  autonioliilc  and 
motor  truck,  has  become  the  most,  im- 
portant activity  (for  which  capital 
must  be  borrowed  through  the  sale  of 
bonds)    of  counties   and   states. 


HAL.Tl.MOItlO     K.\G1\PJKK     K.\G.4«KD 
BY    i;iVIVKR.»iITY    OF    CAL1FORM.4 

Announcf^meiil'  is  made  by  tho  C"'- 
lege  of  Mechanics  of  the  University  of 
t^alifoniia  of  the  appointment  of 
u'harles  F.  Gio.ss  of  Paltinior'^.  Md..  a.-< 
Professor  of  Marine  Engineering  and 
Naval  Arohif  eolurc.  Profes.sor  Ores.' 
i.s  a  member  of  the  Society  of  Naval 
Architects  and  Mar;ne  Engineers  and 
of  the  American  .Society  of  Naval  En- 
gineers. Ht:  is  a  graduate  of  th; 
Massachusetts  Institute  of  Technology, 
after  which  he  was  an  instructor  at  the 
United  States  Naval  Academy,  An- 
napolis, Md.,  in  the  Department  of 
Marine  Engineering  and  Naval  Con- 
struction. He  has  also  bof-n  associated 
with  the  Union  Shipbuilding  Company 
nf  Baltimore,  for  several  years. 

The  cour.«e  in  Marine  Engineering 
and  Naval  Architecture  in  the  Uni- 
versity started  in  .lar.uary,  1918,  und<>r 
the  instruction  of  Professor  O.  W. 
Dickie,  woll-knov\'ii  n.aval  ar'-'hilect  of 
the  Pacific  Coast.  The  courses  were 
then  under  the  direction  of  the  United 
.States  Shiping  Board.  After  th" 
.•irinistice,  che  couises  were  changed  to 
fit  the  regular  currioiilum  of  the  Col- 
lege, of  Mechanics,  thereby  enabling 
students  to  major  in  Marine  Engineer- 
ing and   Naval   Architecture. 

].,atest  statistics  show  that  Univer- 
sities offeiing  similar  couises  have  at 
present  their  greatest  enrollment  de- 
spite the  depression  in  shipbuilding. 
From  the  number  of  students  that  are 
at  present  taking  the  courses  it  is  not 
unfair  to  predict  that  the  ITniveisity  of 
California  will  be  the  center  for  techni- 
cal training  along  ihis  line  on  lh( 
Pacific  Coast. 

In  connection  with  the  regular 
courses  In  Ma-rino  Engineering  and 
Naval  Architeoturc  students  are  ad- 
vised to  make  summer  cruises,  sor\)ng- 
in  the  engine  rooms  of  ocean  going- 
vessels.  Tentative  arrungemerits  have 
beer  made  with  several  shipping  com- 
panies to  !)laco  students  in  such  posi- 
tions ihis  summer. 


PRELIMIiVARIES    FOR   RIXCON    HILL 
PROJECT  COMPLETED 


City  Engineer  M.  M.  O'Shaughnessy 
of  San  Francisco,  has  submitted  his 
report  to  the  Board  of  Public  Works, 
on  the  cost  of  the  Rincon  Hill  regrade 
together  with  the  tabulated  list  of  all 
property  owners  and  frontages.  With 
this  report  was  another  containing  a 
list  of  assessments  and  the  amount 
each  necessary  to  complete  the  im- 
provements. 

Engineer  O'STiaughnessy's  report 
shows  that  the  total  cost  would  be 
$3.971,S84,  divided  into  three  general 
items.     These   are: 

For  excavations,  streets,  sidewalks, 
pavements  and  other  street  improve- 
ment,   $1,846,236. 

For  damages  to  property,  realty,  im- 
provement, interruption  of  business, 
etc.,    $1,950,648. 

For  incidentals,  including  cost  of  en- 
gineering work,  collection  of  assess- 
ments,   etc.,    $175,000. 

The  excavation  work  needed  is  for 
1.685,666  cubic  yards  of  material,  much 
of  which.  O'Shaughnessy  points  out. 
can  be  useful  in  making  the  Islals 
creek  fill,  wliere  industrial  sites  would 
be  reclaimed. 

Within  the  proposed  assessment  dis- 
trict are  4854  parcels  of  real  estate, 
covering  750  acres,  and  Including  prac- 


tically the  whole  of  the  downtown  dis- 
trict 

The  assessment  per  square  foot  of 
land  is  scaled  from  .006  cents  to  .182, 
which  is  much  lower  than  \\  as  the 
Stockton    street    tunnel    assessment. 


-MAittii    litit.iiixG    oi-l:katio.\s    l.V 

'IWI;LF'I'H     FKUKItAL     ItK.SKItVt: 
l>I  .STRICT 

■lohn  Perrin,  Chairman  of  the  Twelfth 
Ffderp.l  Reserve  District,  in  his  month- 
ly report  comments  upon  March  build- 
ing activities  as  follows: 

The  value  of  building  permits  Issued 
in  March,  1922,  was  the  highest  figure 
ever  recorded  in  this  district,  exceed 
ing  the  previous  record  month  of 
October,  1921,  by  17.5  per  cent  and  the 
month  of  March.  1921  (also  an  activt- 
month),  by  47.9  per  cent.  This  per- 
centage is  the  more  significant  when 
allowance  is  made  for  the  decline  of 
approximately  6  per  cent  in  wholesaP- 
prices  during  this  period.  The  advent 
of  the  spring  season  of  outdoor  work 
and  a  belief  in  the  comparative  stabil- 
ity of  present  prices  of  building  ma- 
terials were  apiiarently  the  major 
factor.-  in  initiating  thi.-  record  build- 
ing program,  which  should  oe  much  i.i. 
relieve  the  present  shortage  of  many 
types  of  buildings. 

Reports  from  the  building  depart- 
ments in  20  principal  cities  of  this 
district  show  11,196  permits  issued 
during  March  with  a  valuation  of  $27.- 
■132,286,  compared  with  9,757  permits 
isf-ued  during  March.  1921,  with  a  valu- 
ation of  $18,542,835,  or  an  increase  ot 
14.7  per  cent  In  number  and  47.9  per 
cent  III  value  during  the  year.  During 
the  first  quarter  of  1922  there  were 
27.094  permits  with  a  valuation  of  $69,- 
223,030  issued  in  the  same  20  cities 
compjired  with  22,086  pcimits  with  a 
valuation  of  $39,268,659  issued  in  the 
first  quarter  of  1921.  These  figure;, 
repiesent  an  increase  of  5,008.  or  22.G 
per  cent,  in  number  and  of  $29,954,371. 
or  76.2  per  cent,  in  value  of  building 
permits  issued  during  the  period  Jan- 
uaiy  i  to  March  31,  1922,  compared  with 
the  same  period  in  1921.  Seasonal 
improvement  in  construction  activity 
is  sho.vn  by  th.?  fact  that  building  per- 
niiis  issued  during  March  were  greater 
in  "umber  in  all  cities  and  greater  i'; 
value  in  16  cities  than  in  February. 


CONCRETE    EXPERT   TO    ADDRESS 
A9IER,  SOC.  OF  ENGINEERS 


A  special  meeting  of  the  San  Fran- 
cisco Chapter,  American  Society  of 
Civil  Engineers,  has  been  called  for 
Monday  evening.  May  8,  at  the  Engin- 
eers* Club,  57  Post  street,  San  Fran- 
cisco, to  hear  Mr.  Duff  Abrams,  profes- 
sor In  charge,  Structural  Materials  Ue- 
search  Laboratory,  Lewis  Institute, 
Chicago,  to  talk  on  "Scientific  Methods 
of  Making  Concrete." 

Prof.  Abrams  Is  well  known  to  en- 
gineers engaged  in  construction  work 
through  his  studies  and  tests  of  con- 
crete, and  is  recognized  as  an  authority 
on  the  subject  A  large  attendance  is 
expected.  Members  are  invited  to 
bring  gruests  to  the  meeting. 


The  ambition  to  control  something 
or  someone  besides  herself  or  him»elf 
takes  up  a  lot  of  time  of  both  the  male 
and  "female  of  the  species." 


fttfiLDiNG     AND     BNOtN^BBlNG    KBWd 


Saturday.     May     fi.      1922 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


San  Francisco  is  building.  The  blare  of  the  trumpet  "Build  Now"  is  heard 
above  the  bowlings  of  the  pessimist  and"  the  Doubting  Thomases  who  seek  post- 
ponement of  building  at  this  time  with  the  hope  of  obtaining  lower  labor  and 
material  costs.  • 

Every  section  of  the  city  shows  activity  The  snorting  of  steam  shovels, 
the  rat-a-tat  of  the  rivot  guns,  the  puffing  of  hoisting  equipment,  the  rolling  of 
concrete   mixers  and  the   sound  of  the  hammer   is  heard   in   every  street. 

All  classes  of  building  are  included  In  the  program.  From  the  humble 
cottage  of  the  toller,  the  elaborate  mansion  of  the  millionaire,  the  latest  type 
of    theatre   and   business   building,   to    the    most   modern    factory   building 

\rchitect<=  contractor  and  material  dealers  are  confident  of  a  loni?  and 
active  building  season  and  look  for  the  year  1922  to  be  the  biggest  In  the  history 
of  the  city  Judging  from  the  activities  of  the  past  four  months,  1922  building 
operations  will  exceed  those  following  the  earthquake  and  fire  of  1906  by  many 
millions  of  dollars.  . 

A  Feature  of  the  San  Francisco  program  is  the  notable  increase  m  home 
building  activities.  While  this  type  of  construction  Is  going  ahead  at  a  brisk 
iiace  the  activities  are  far  from  what  they  should  be.  Before  the  housing  prob- 
lem in  San  Francisco  is  solved  the  erection  of  homes  will  have  to  continue  for 
the  remainder  of  the  year,   and  briskly. 

Apartment  house  construction  is  on  the  increase,  and  indications  are  that 
this  type  of  building  will  be  a  big  factor  in  swelling  the  record  of  operations 
for  the  year,  as  will  the  construction  of  residential  flats.  Those  who  build 
to    sell    And    a    ready    market    for    the    latter    building,    especially    those    of   the 

iwo-family   type.  .^      ..    »      .,     ^     »     ,       ^ 

Building  operations  in  San  Francisco  for  the  month  of  April,  just  closed, 
total  $3  993.720.  which  amount  exceeds  that  of  February  by  $1,162,729  and  that 
of  March  $704,469.  Compared  with  the  month  of  January  this  year  the  figures 
of  April  show  a  loss  of  $1,535,268. 

Activities  for  April  are  segregated  as  follows:  One  class  A  building, 
$250  000-  two  class  B,  $490,000;  2fi  class  C,  $581,972;  311  frames,  $1,832,644;  424 
alteration,  repairs  and  additions  to  standing  structures,  $350,519,  and  two  proj- 
ects undertaken  by  the  Municipality,  $488,585. 

Los  Angeles  leads  Pacific  Coast  cities  in  building  operations  for  the  month 
of  April  with  a  total  of  $12,959,686;  San  Francisco  runs  second  with  $3,993,720, 
and  Long  Beach  third  with  a  total  of  $2,475,597.  Compared  with  the  month  of 
March  the  following  cities  show  gain:  San  Francisco,  $704,469;  Fresno,  $33,508; 
1  O.S  Angeles,  $1,994,857;  Long  Beach,  $1,321,514;  Spokane,  Wash.,  $56,772.  Fol- 
lowing cities  show  a  loss  when  compared  with  total  valuations  for  March: 
Sacramento,  $281,434;  Oakland,  $76,417;  San  Diego,  $247,254;  Tacoma,  Wash. 
$17  716-   Seattle,    $169,495.      (Portland   Ore.,   totals   not   received). 

Following  is  total  valuation  of  improvements  for  which  permit.s  were 
Issued    during    the    past    month: 

LOB  Angeles    *^^2a^75n 

San     Francisco     f'Io7 

Long  Beach    2.4(5.597 

Oakfand    MBO.i; 

Seattle     ^S32,nb 

AMOciated  Press  dispatches  from 
Washington  are  authority  for  the 
statement  that  a  formal  complaint  hai 
been  issued  by  the  Federal  Trade  Com- 
mission against  the  Douglas  Fir  Ex- 
ploitation and  Export  Company  and 
107  stockholders  and  ofllcera  in  the  re- 
spondent association,  who  are  lumber 
manufacturers  in  the  states  of  Oregon. 
California  and  Washington.  The  com- 
plaint charges  conspiracy  to  hinder  an« 
obstruct  competition,  and  alleges  that 
tho  respondent  association  is  engaged 
■olely  In  the  expwrt  trade,  and  that 
It  therefore  doeii  not  come  within 
the  Jurisdiction  of  the  Webb-Pomerene 
Act.  The  respondents  are  given  the 
usual  thirty  day«  In  which  to  answer, 
after  which  tho  msc  will  be  tried  on 
Its  merits.  (Issuance  of  tho  complaint 
follows  an  InvoetlKall""  made  by  the 
commission  Into  conditions  In  the 
DouKlas  fir  region  of  th<'  Pacific  Coa«t, 
on  which  a  report  was  nmdo  to  Con- 
crens   about  a  year  aco.) 

Thf  properties  of  th**  T'nlon  llock 
Company,  which  op««rftte«  five  crushing 
pinnt"  In  l.«n  Angelos  county,  with  a 
daily  ropiiclty  of  10,000  tons,  have  been 
purchosol  by  Mcorge  A.  llogerB  and 
aniocliitfc  llo(jers  1*  president  of  the 
no^rs  Urns.  Co  .  highway  rontrnctori 
of  Los  Angeles 


.San    Diego    $821,446 

Fresno    C41,474 

Sacramento 632,303 

Spokane     869,190 

Tacoma    291.715 

UiTjue.-'t.s  filed  with  the  Alameda 
"'ounty  Huildtra"  Exchange  Employ- 
]>unt  i'.uicau.  Iiuilcaio  a  growiiiK  "^i"- 
mand  for  skilled  ~cr;»flsme"i  in  th  • 
liUildiiiK  trad's  in  the  Eastbay  citii-.'*. 
The  May  flr.xt  report  of  J.  E.  Schilling, 
in  charge  of  the  ottlce,  shows  that  dur- 
ing Ai)rll.  64r.  men  were  placed,  ll'ii 
more  than  the  month  of  March.  Tho 
demand  ha.«<  been  grc  wing  Ihroughou'. 
the  year.  In  January  398  ine:i  wor,-' 
lilncL'd,  February  413  and  In  March  52G. 
IndlcatlonB  are  that  May  will  exceed 
the  April  figure.  As  in  the  previous 
months  tho  demand  for  carpenters  ex- 
ceeded all  other  demands;  193  of  Ihese 
skilled  infrhanlOM  wen'  placid  in  April 
ngnlnKi  178  In  Maich  Tli«>  report 
shown  tli.d  there  Ih  si  111  a  NhnrtaK<'  of 
.skilled  plasterers,  brick  layerH.  plumb 
eis.   roclers  and  electricians. 


A  Iota!  of  $21,29S.8»8  hat  been  real- 
ized from  the  sale  of  state  lands  and 
timber  up  t<>  March  30.  from  original 
Rrnntn    to   the    Btate    of    Wnshlnglon,    by 

the     federal    government,    in rding    to 

fluures  IhhumI  liy  Stale  Land  Comtnls- 
xloner  Clark  V.  Havldgc.  which  Induden 
nmo\iniH  yet  duo  on  contracts  of  sale. 
This  money  goes  Into  the  six  pormnnent 
school  funds  to  be  rolnvostoil.  as  only 
lh«'  lnt4-ro»t  can  be  used  to  maintain 
the   state's  cduiationul  aysteni. 


The  Mexican  Chamber  of  Commerce 
of  the  I'nited  States  has  been  incor- 
porated under  the  laws  of  the  State 
of  Xew  ^  ork.  The  objects  of  the  cham- 
ber shall  be  the  promotion  of  business 
and  economic  relations  between  Mexico 
and  the  I'nited  States,  the  spreading 
of  general  information  of  reciprocal 
interest  and  to  foster  friendly,  neigh- 
borly feelings.  The  directorate  is  com- 
posed equally  of  citizens  of  both  coun- 
tries. Oflices  are  located  at  45  Bolivar 
St.,  Mexico  City,  and  Worlwortii  Bldg., 
New    York. 


On  April  20  Superior  California  re- 
ceived the  first  output  of  hydro-elec- 
tric power  from  the  new  generating 
equipment  installed  in  the  Drum  power 
house  of  the  Pacific  Gas  &  Electric 
Company  in  Placer  county.  The  new 
generator  is  rated  at  20,000  horsepower. 
This  is  the  third  unit  to  be  installed 
in  this  plant,  and  raises  the  total  in- 
stalled capacity  from  33,000  to  53,000 
horsepower. 


structural  steel  orders  received  in 
March,  according  to  Bridge  Buildera' 
Structural  Society,  totaled  139,000  tons, 
equal  to  77  per  cent  of  capacity  of 
bridge  and  structural  shops  of  the 
country.  Orders  received  in  Febru- 
ary were  78,000  tons,  or  43H  per  cent 
of  the  capacity,  and  in  March  of  last 
year  52,800  tons;  March  1920,  150,400 
tone. 


-V  number  of  amendments  to  the  Los 
.\ngelcs  city  building  ordinance  have 
been  adopted  by  the  city  council,  one 
requiring  permits  for  certain  work  In 
fire  districts  costing  less  than  $751 
another  revising  regulations  for  tem- 
porary structures  in  fire  districts  and 
tbe  third  modifying  provisions  for  false 
•  •himneys    and    false    fireplaces. 

Merchantable  timber  growing  in  Cali- 
fornia, if  cut  Into  lumber,  would  build 
43.000,000  five-room  houses,  sufllclent 
to  house  almost  twice  tbe  present  popu- 
lation of  the  Ignited  Slates,  according 
to  Paul  G.  Hedington,  U.  S.  District 
Forester.  California  Is  the  fifth  state 
in  amount  of  production,  cutting  about 
one  and  four-tenths  billion  feet  an- 
nually. 


The  Santa  Ke  Railway  plans  Immedi- 
ate development  of  the  Warner's  water 
system  In  the  northern  section  of  San 
IMego  county.  Hukc  reservoirs  will  bt» 
constructed  Impounding  millions  of 
gallons  of  water  annually.  Develop 
ment  of  arid  lands  in  both  Snn  Diego 
and    Orange    co»intles    is    contemplated. 

Southern  Pacific  Co.,  awards  contract 
to  Oenernl  .\mericnn  Car  Co  .  East 
Chicago.  Ill,  to  build  2000  single 
sheathed  nuiomoblle  cars.  Contracts 
to  build  3S0n  refrigerator  cars  for  the 
Pacific  Fruit  Co.,  have  been  awarded 
to  the  Standard  meel  Car  Co.,  and 
fJeneral    American   Car   Co. 

Klamnth  Falls  lumbermen,  merilnit 
In  the  I'alace  Hotel,  San  Franclaco,  .May 
1,  decided  to  renew  operations  on  s 
nine-hour  basis.  By  a  unanimous  vote 
they  rejected  the  Oregon  board  of 
reconciliation's  recomjn«ndatlon  for 
an    etglit-honr   day. 
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John  William  Guthrie,  for  twenty 
years  plumbing  inspector  for  the  oily 
of  Sacramento,  died  at  his  home,  5500 
J  street,  that  city,  on  May  1.  Guthrie 
was  72  years  of  age  and  was  one  of  the 
oldest   residents   of   Sacramento. 


George  H.  Rowe,  for  the  past  year 
an  assistant  engineer  of  the  Board  of 
Public  Utilities  of  Los  Angeles,  as- 
signed to  telephone  work,  has  resigned 
to  accept  a  similar  position  with  the 
California    State    Railroad    Commission. 


Work  of  electrifying  the  plant  or  the 
Carlisle-Pennell  Lumber  Co.,  at  Car- 
lisle, Wash.,  and  Installing  a  monorail 
system  to  handle  lumber  has  been 
started.  The  improvement  will  cost 
?250,000. 


11.  Vj.  Wheeler  has  been  appointed 
secretary-treasurer  of  the  California 
Lumbermen's  Association  in  place  of 
.f.  Hal  Hunter.  The  office  is  now  lo- 
cated at  302  Lumbermen's  Building,  San 
Francisco. 


W.  S.  Farley,  San  Francisco  engi- 
neer, has  been  commissioned  by  the 
City  Trustees  of  Grass  Velley  to  pre- 
pare estimates  of  cost  for  paving  ap- 
proximately   three    miles   of   streets. 

Thos.  Day  Co.,  of  San  Francisco, 
dealers  in  lighting  fixtures,  has  opened 
branch  offices  in  Cronin  Building,  .Sac- 
ramento, with  J.  Fred  La  Place,  in 
charge. 


Tho  $377,000  Issue  of  Stockton  High 
School  bonds  sold  for  a  premium  of$14,- 
677.  Proceeds  of  the  sale  will  finance 
school  Improvements. 


The  hcadquarteis  of  the  Neva'la  Slate 
Highway  Dt-partment  ha.s  been  moved 
into  the  Heroes  Memorial  Building  just 
south  of  the  Ormsby  County  Court 
House,   at   Carson   City. 

J.  N.  Boles  will  be  a  candidate  for 
the  oflice  of  surveyor  of  Colusa  county 
at  the  coming  election. 

Chas.  H.  Middleton.  timberman,  died 
in  San  Francisco,  April  22,  following 
a  brief  illness. 

Petitions  seeking  the  establishment 
of  a  municipally-owned  water  .«ystem 
are    being    circulated    at    Bakersfield. 


City  trustees  of  Tracy  plan  paving 
of  streets.  Work  estimated  to  cost, 
1100,741. 


Yard  and  mill  of  the  ,Ta.s.  H.  Hardy 
Lumber  Co.,  San  Francisco,  suffers  ?35,- 
000  fire  loss. 

C.  R.  Wright  has  resigned  a.<5  port 
engineer  of  Hoaqulm,  Wash. 


OAKT.AND    EXGHVEERS    RUmjRlV 
FROM    INVESTIGATION    TRIP 


LOWER   RATES   ARE   L.OOKED   FOR 


Following  a  month's  investigation  of 
the  most  important  water  sources  and 
development  projects  in  the  United 
States,  three  technical  engineers  of  the 
East  Bay  Water  Company  returned  to 
Oakland. 

The  purpose  of  the  trip  was  to  ob- 
tain information  for  .studies  of  water 
development  In  the  east  bay  district 
and  for  east  bay  cities. 

An  investigation  as  to  the  bringing 
in  of  a  dist.'int  source  of  supply  is 
now  under  way.  and  the  trip  east  wai- 
for  the  purpose  of  obtaining  the  most 
modern  ideas  of  development  and  was 
one  of  the  first  steps  In  the  investiga- 
tion. 

The  party  included  Harry  Reinhardt. 
as.=istant  chief  engineer;  George  W. 
Hawley,  engineer  in  charge  of  future 
water  supply  Investigation  and  con- 
struction; and  P.  E3.  Magerstadt,  de 
signing  engineer. 

George  H.  Wilhelm,  vice  president 
and  general  manager  of  the  company, 
has  estimated  that  the  present  close-In 
supply  of  water  in  the  east  bay  will 
be  sufficient  for  nine  or  ten  years  only, 
and  that  actual  construction  work  on 
a  distant  source  must  be  started  in 
1926. 

While  on  the  eastern  trip,  engineer.s 
gave  special  attention  to  modern  meth- 
ods of  filtration,  development  in  con- 
struction of  dams  and  to  distant 
sources   of   supply. 


CLOSED  SHOP  CONTRACTTOR  CANNOT 
PURCHASE  MATERIALS 


A.  Lettich,  who  holds  the  plumbing 
contracts  on  the  Parkside,  Adams,  Co- 
lumbus and  Horace  Mann  schools,  has 
requested  the  Board  of  Public  Works 
to  grant  him  extensions  of  time  in 
which  to  complete  the  work.  Lettich 
charges  he  is  unable  to  purchase  mate- 
rials required  because  of  his  failure  to 
operate  his  business  under  the  Amer- 
ican Plan  of  employment.  In  his  re- 
quest for  the  time  extensions  Lettich 
names  five  of  the  leading  plumbing 
houses  in  San  Francisco  which  refused 
to  sell  him  materials  -'even  though 
cash  payments  were  offered." 

Lettich,  according  to  reports,  declares 
he  is  willing  to  purchase  the  materials 
in  Los  Angeles — at  a  loss — if  he  con 
tlnues  to  find  a  closed  market  in  .San 
Franci.sco.  Contracts  held  by  Lettich  on 
San  Francisco  schools  total  approxi- 
mately  $50,000. 


HOLDS    LUMBER    INDUSTRY    IS     VOr 
FACING    SLUMP 


D.     D.   Martin     has   been     appointed 
building  inspector  at  AK^rced,  t^alit. 


The  statement  of  the  findings  of  tht 
State  Conciliation  Board,  which  iield 
arbitration  meetings  with  striking 
workers  and  operators  at  Klamath 
Falls.  Ore.,  and  which  found  in  favor  of 
the  eight-hour  day  and  a  minimum 
wage  scale  of  $3,  also  takes  issue  with 
several  important  contentions  by  the 
operators. 

The  statenn^nt  concedes  there  a>e 
unusual  conditions  attaching  to  the 
pine  Industry  in  Klamath  county,  but 
does  not  concur  with  the  operators' 
statement  that  it  would  he  impossible 
or  even  difficult,  to  secure  unskilUd 
labor  on  the  eight-hour  basis  at  wages 
which  would  necessarily  attach  there- 
to, nor  that  the  men  would  seek  com- 
peting plants  in  northern  California, 
where  the  longer  day  might  reflect 
larger  earning  power. 

It  holds  that  the  operators'  st-at;^- 
nients  that  the  lumber  industry  is  fac- 
ing at  this  time  a  depression  likely 
10  continue  Is  not  confirmed  by  trade 
reports. 


-Vorthern  California  electric  power 
companies  are  given  reason  to  look 
for  material  rate  i-edkictionH  within 
the  near  future,  as  the  result  of  an  in- 
timation from  the  State  Railroad  Coni- 
misHlon  that  It  may  be  exxjected  to  ad- 
here to  the  same  policies  in  deciding 
the  valuation  proceedings  of  the  Pa- 
cific Gas  and  Electric  Company  ai> 
were  laid  down  in  ordering  the  .South- 
ern California  Edison  and  the  San 
Joaquin  Light  and  I'ower  Company  to 
lower   tariffs. 

The  Great  Western  Power  Company 
has  similar  proceedings  pending  be- 
fore   the    commission. 

The  reduction  forecast  developed 
v.hen  Commissioner  Chester  H.  Row- 
ell  advised  Attorney  C.  P.  Cutten,  rep- 
resenting the  P.  G.  &  E.,  that  if  he 
wished  to  argue  against  the  recently 
announced  policies  of  the  commission, 
"he  should  prepare  for  it  very  fully 
before  "the  entire  commission,  so  that 
a  very  mature  decision  on  thest  mat- 
ters   could    be    given." 

Adherence  to  the  policies  in  nuestion 
would  undoubtedly  result  in  substan- 
tial reductions  to  P.  G.  &  K.  and  Great 
Western  consumers,  offlclal.s  of  the 
railroad    commission    point    out. 


\l   S'llV     MAfHIMOKV     COiilMlli  A  ri(»V 
KLECTS   nilJKtTORS 


Ai  the  annual  meeting  of  the  stock- 
holders of  the  Austm  Machinery  Cor- 
Ijoration.  the  following  directors  were 
elected:  B.  A.  Lindcrman.  Ralph  Crews. 
•  lay  Hollister.  Samuel  McRoherts.  (  . 
.V.  I'eckham.  John  R.  Shaw  and  Hon. 
C    W  .    Uatson. 

Officers  elec'ed  are:  B.  A.  Linder- 
man.  Piesident;  John  R  Shaw,  vicf- 
piesifienl;  William  Werntz.  secretary 
anc-    J.    K.    Van    Keppol.    tteasurtr. 

Kxecutive  committee  consists  of 
Samuel  McRobeits.  Ralph  Crews.  Hoi:. 
C.    AW    Wat.son    and    B.   A.   Llnderman. 

Tn<  Company  reports  unusual  ex- 
pansion in  the  sales  organization,  and 
numy  additions  to  its  alreadv  expan- 
sive line  of  Road  Building.  Kxcavat- 
ing  Irrigation  and  Contractor's  Ma- 
chinery. 


OAKLAAD  CITY  lO.VGINKEK 

OKt^A.MXES    FIKE    DEFIRTMENT 

W.  W.  Harmon  City  Engineer  of 
Oakland.  Ua.i  organized  a  new  fire  de- 
parinu  I't  at  the  city  corporation  vara. 
.Ninth   and   Fallon   streets. 

As  a  result  of  the  new  organization, 
every  member  of  the  citvs  y.ird  ha.^ 
iii.s  rank  and  number  in  the  fire  de- 
pannienl  and  has  bis  place  en  the 
111  >ior  pumping  engine  which  resides  a; 
'he  yard.  His  auty  is  not  only  to  pro- 
tect the  corporation  yard,  with  its 
ni.Miy  wooden  buildings  and  its  $.ino.fino 
writh  of  public  materials,  but  also  to 
"suppress  1  ossible  fires  among  automo- 
I'lles  i)arked  during  .\uditoriuni  event.; 

♦ ■ 

MO.S1       I».      u.   A    E.      SrOCKHOLDEHS 
LIVE    IN    CALIFORNIA 

.\|  proximately  80  per  cut  of  tli- 
.svockholders  of  the  Pacific  Gas  &  Elec- 
tric Co.  are  residents  of  California,  as- 
cording  to  A.  P.  Hockenbeamor.  vic^ 
pre.siuent  and  treasurer  of  that  utility. 
A  recent  report  further  disciosts  th- 
fact  that  at  the  ciose  of  Ui21  the  i.Tta! 
number  of  share  holders  war.  18.814. 
Inuieative  of  the  widespread  distribu- 
tion of  the  ownership  of  the  comp.iny 
:inu>n;j:  people  of  moderate  means  is  ihV 
'<'ct  lliat  9.»3i.  or  .32  p.»r  c-nt.  hold  ten 
.shares  or  less.  Only  1059  stockholders 
own   more   than    I.IO  shares 


Grazing  and  lumbering  add  lo  thf 
State's  piospern.\  and  depend  upon  ih- 
lutKjts.  Forest  files  kill  the  greei 
trees  and  desirov  the  grass. 


ROSEVILLE    WATER   PROJECT  WII-L 
COST  f45  AX  ACRE 
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That  40,000  acres  of  lands  lying  west- 
erly of  the  Southern  Pacific  Railroad 
and  extending:  from  Lincoln,  Placer 
County,  on  the  north,  to  Antelope,  on 
the  south,  can  be  irrigated  at  a  cost 
not  to  exceed  $45  an  acre,  is  the  an- 
nouncement made  by  Richard  P.  Doolan 
landowner  in  the  proposed  district.  In- 
strumental in  having  surveys  made. 
The  report  was  compiled  by  engineers 
A.  J.  Cleary,  Charles  W.  Landls  and 
Jerome  R.  Doolan,  all  of  San  Fran- 
cisco. 

Plans  call  for  a  13,000-foot  canal, 
from  the  river  to  Orangevale  Plill,  be- 
neath wliich  a  6,000-foot  tunnel  will 
be  driven.  The  water  then  will  be 
dropped  to  a  reserToir,  southeast  of 
Rosevillf.  The  storage  will  be  drawn 
upon  only  during  the  late  Summer, 
the  gravity  fow  from  the  American 
being  considered  sufRcient  for  .all  de- 
mands of  the  irrigators  at'  other 
.seasons. 


PORTL.\ND        CEMEXT        SPKC1PIC\- 

TIOX«:     VnVAXCEn    TO     AMERICAN 

STAXnARD 

The  "ST)ecification.s  and  Tests  for 
Portland  Cement."  for  which  tht  Amer- 
if'an  Society  for  Testing  .Materials  is 
.sponsor,  hav.'  been  advanced  to  the 
full  status  of  "American  Standard*'  by 
the  American  Engineering  Standards 
Commlitee.  The  specifications,  which 
have  been  developed  as  a  result  of  the 
experience  of  the  industry  through 
sevi-ral  yoirs.  wore  first  approved  by 
the  A  E  S  C  .Ts  "Tentative  American 
Standard'  In  1J1<»  Th-^y  were  reap- 
provert  in  1921  after  agreements  had 
boen  reached  which  eliminated  slight 
differences  between  the  Oovernment 
and  the  commercial  specifications,  re- 
Multlrg  in  nationally  recognized  uni- 
form   specifications. 


AMERICA  \      PI- AX      DEVELOPI.XG     IX 
BAKERSFIELIJ 


The  Joint  Committee  of  the  Bakers- 
field  Builders'  Exchange  and  the  In- 
dustrial .Association  of  Bakersfiold,  Inc.. 
of  whirh  (^.  r>.  Brown  is  chairman,  has 
sent  out  the  foIl.'>wlng  letter  to  mem- 
ixTs  of  the  Exchange  and  the  Industrial 
-Xesociatlon: 

"You  are  hereby  Instructed  to 
iiBcerlain  the  number  of  men  In  your 
employ  who  are  willing  to  work  with 
non-union  men:  discharge  all  those 
whii  are  not  willing  to  do  .«;o,  and 
report  to  the  offlcr  of  the  Ir.dustrlal 
.\ssf.ci:itlon  of  Rakersfleld,  Tnc  ,  or  to 
♦  he  president  of  the  Bakersfleld 
Builders"  Exrhangf,  the  number  of 
merh.'inlcs  who  are  willing  to  work 
under  the  above  conditions;  also  the 
numix  r  of  men  reriulred  to  fill  the 
))Inre«   of   those    refusing 

"We  are  taking  steps  to  fill  your 
r'-qiilrements  along  these  lines,  In 
order  that  we  may  properly  operate 
under   the    Amerlr«n    plan." 


Af.  \^IKI1A    PEXCil.  COMPANY  TO  CA- 
PITA M7,E    FOR    tl  ,000,000 


Concrete-Standard  Type  of  Con- 

struction-for  California's  Highways 


The  r.Uto  Pencil  CompJiny  of  Ala- 
MK'rta  will  bo  Incorporated  for  $1,000,- 
000  within  the  next  few  days,  accord- 
Inir  to  atinouncementn  The  Evans  DIb- 
frlbullon  Compan>  of  I,oii  Amrelen  ha* 
MlKncd  n  conlrnct  for  $200,000  with  th« 
comppny,  and  will  become  the  Paclflc 
coaat  rcprfnontntlvrn  of  tho  new  cor- 
poratlon 

The  fnrlory  floor  upace  will  be  In- 
iTM.n«»d  1.000  ^quarn  feet,  and  the  out- 
piil  InrreHH^d  to  500  pencllH  n  day. 
Charl*-*  Wehn.  founder,  will  romaln^a 
prealdeni  of  the  corporation. 


The  1922  program  of  State  highway 
work  in  California  includes  a  wide 
variety  in  the  classes  and  types  of  con- 
struction, says  Thos.  E.  Stanton,  As- 
sistant State  Highway  Engineer,  In  The 
Constructor,  the  official  publication  of 
the  Associated  General  Contractors  of 
America. — There  are  approximately  700 
miles  of  highway  construction  included 
in  the  program.  This  mileage  is  di- 
vided approximately  into  the  follow- 
ing sub-divisions;  450  miles  of  grading 
and  graveling;  160  miles  Portland  ce- 
ment concrete  base  unsurfaced;  23  mi- 
les asphaltlc  concrete  base  and  sur- 
face: and  82  miles  bituminous  maca- 
dam. 

GrndJnK  Work 
The  grading  work  to  be  done  runs 
from  very  light  grading  in  the  valleys 
and  open  country  of  the  State  to  excep- 
tionally heavy  and  in  some  cases  very 
difficult  excavation  in  the  mountain- 
ous districts.  Probably  the  most  diffi- 
cult grading  which  will  be  encounter- 
ed is  to  be  found  along  the  coast  in 
Ventura  Count}-,  South  of  Oxnard, 
where  the  steep  bluffs  running  down  in 
deep  water  along  the  ocean  shore  and 
the  exceptionally  rugged  nature  of  the 
country  for  a  short  distance  make  it 
iiTipossible  to  even  cross-section  the 
work  prior  to  construction,  in  order  to 
determine    the    grading    quantities. 

For  this  reason,  the  portion  which 
cannot  be  cross-sectioned  is  being  done 
at  present  time  by  day  labor,  in  order 
to  get  through  to  other  locations  a 
road  which  can  be  more  accurately 
cross-sectioned  for  the  determination 
of  grading  quantities,  on  the  basis  of 
which  it  will  be  possible  to  award  con- 
tracts. 

Other  sections  where  very  heavy 
^Trading  will  be  encountered  are  along 
the  coast  In  Humboldt  County,  between 
Trinidad  and  Orick,   in  Monterey  Coun- 


ty south  of  Big  Sur.  in  .Mariposa  Coun- 
ty on  the  lateral  into  the  Yosemlte 
valley,  along  the  Kern  River  east  of 
Bakersfield,  and  on  the  Cuyama  later- 
al in  Santa  Barbara  Countv  east  of  the 
first  crossing  of  the  Cuyama  or  Santa 
Maria  River. 

Pavement   Typeni 

The  standard  type  of  pavement  base 
construction  In  California  Is  Portland 
cement  concrete.  In  several  cases, 
however,  where  the  subgrade  condi- 
tions are  excellent  an  asphaltic  con- 
crete base  has  been  specified.  In  other 
cases,  such  as  across  the  desert  east 
of  Holtville  in  the  Imperial  Valley, 
where  the  water  and  the  ability  to  ee- 
ctire  satisfactory  construction  mate- 
rials present  serious  difficulties,  the 
asphaltic  type  of  construction  has  been 
adopted. 

On  iseveral  of  the  laterals  and  more 
lightly  traveled  roads  the  bituminous 
macadam  type  !.«:  being  constructed. 
Very  excellent  success  has  been  had 
in  California  with  this  type  of  construc- 
tion. Two  sections  constructed  very 
nearly  ten  years  ago,  one  in  Madera 
County  and  one  in  Yuba  County,  have 
given  most  excellent  satisfaction.  Cli- 
matic conditions  in  California  arc  such 
as  to  give  assurance  that  the  bitum- 
inous macadam  tvne  can  be  constructed 
and  maintained  -it  a  very  reasonable 
cost. 

From  the  above,  it  will  be  seen  that 
there  Is  a  wide  variety  of  problems 
to  be  encountered  on  highway  work  in 
California.  Road  work  is  under  con- 
struction In  localities  ranging  from 
several  hundred  feet  below  sea  level, 
where  extreme  heat  in  the  summer  time 
prevails,  to  elevations  several  thousand 
feet  above  sea  level,  where  snow  and 
frost  conditions  are  severe  In  the  win- 
ter time. 


COMMERCIAL      BiriMJING      COMPANY 
ORGANIZED    .\T    SAN    JOSE 


COUNTY     SAVES    0\"ER    95000    DOING 
IT.S   OW\    IlKillWAY    AVOUK 


Articles  of  Incorporation  have  been 
filed  In  San  Jose  by  the  Commercial 
Building  Company,  whose  purpose  It  Is 
to  erect  a  class  A,  steel  frame  office 
building,  on  the  "Music  Hall"  property 
In  North  First  Street  adjoining  the 
Bank  of  San  Jose.  ^.Directors  of  the 
new  company  are:  Wm.  K.  Beans,  Dr. 
Uaymond  T.  Wayland.  E.  O.  Pleper.  E. 
\.  Richmond,  A.  J.  Hart,  AV.  B.  Rellly, 
John  I?.  Kocher,  F.  O  Reed,  V.  I,.  I.,a- 
motte.  Dr.  M.  F.  Hopkins,  J.  A.  Porter, 
.V  E.  Holmes,  Max  Blum.  AVm.  J  Crosii 
.'Mill    James   Beatty. 


IMU  SINC;      miORTAGE     ENDS      \T 
I'lIICAGO 

\Nlih  jMh>  moving  pracllcally  finish- 
•  d.  T.  K  Donnelly,  head  of  the  citlzenH" 
'  ommlttre  to  enforce  the  handl.s  wage 
award,  r.stimated  theri-  Is  still  10,000 
vacatit  aiinrtmentH  and  r<>«ldrnces  In 
that  city. 

)IWi  erllnmlc  Is  based  upon  a  survey 
which  IndlrutcH  that  Chicago's  erst  • 
'A'tiile  housing  shorlnge  Is  not  only  at 
.•in  I'i'd.  but  that  n  record  breakl:ig 
bullilliifj  Imnm  now  In  progress  HH- 
KuroH  MUp|.|y  of  homes  that  alwr.yn  will 
cvrc.'<i|  till"  demnnil.  As  n  natural  re. 
■lilt  II  i.'i  pointed  out  innt  rentals,  bc- 
'•Husi-  of  the  surplus,  must  come  down 


On  the  two-mile  unit  on  the  town- 
ship Mne  road  from  the  Tahoe-Ukiah 
highway  south  to  Lincoln  Road,  which 
was  completed  some  time  ago,  Sutter 
County  sav.d  the  sum  of  $5337. OS  by 
doing  the  work  under  the  directldon  of 
Cotinty  Kngiiuer  O.  W.  I^inzendorf,  In- 
.stead  of  awarding  the  same  to  the  low- 
est bidder.  In  April  of  last  year  bids 
\\  ere  received  and  the  lowest  was  $18,- 
925,  which  wa,s  much  higher  than  the 
(■nglneer's  estimate.  The  bids  were  re- 
jfcttd  and  the  work  d^mo  by  the 
county.  The  cost  under  the  latter  sys- 
tem was  $13,587.92.  The  county  fur- 
nished the  rock  and  material,  the  bid 
:>nd  estimate  being  on  the  work.  The 
total  cost  of  the  road.  Including  ma- 
terial, was  $21, 499. (57.  The  road  is  of 
oil   macadam. 

CONCRETE — STANDARD       TYPE       OF 
rONSTRI'CTION — FOIl     CALIFOR- 
NIA'S   IIKillWAYS 

.V  Hni.ikllig  natch  tos.-cd  to  omc  !«lde. 
ii  camp  fire  lift  bu'iiliig  nny  Ktart  a 
iiolocausi  that  will  leave  In  Ms  wako 
cl'.irred  'rcc  irunks  ai.d  ashes.  Adopt 
I  be  hnbit  if  being  careful  with  flri^ 
and  help  lo  (tit  down  the  .^'*late's  enor- 
nio'is  nniu'.il  flic   lovs. 


^M  iiiiothrr  arguitii-nt  ■i(iiliisi  liirih 
control  wfllnr-iis  th«  lack  of  sppr<Mi- 
llcos   III    iIh    iiulldlng   Induatry. 


A   few  arcbllci<t»,   engineers  and   ooii- 
nlriicf<»r«  oi'cuiiylnn   puliili-  ofilces  would 

help    »    whole    lot        They     <  i ImiiiI..! 

and  tralr''d  (u  do  ihlnif 


e-aturday.     May     6.     1922 


BUILDING     AND     ENGINEERING     NEWS 


Building  News  Section 


APARTMENT  HOUSES 


Working  Drawings  Being     Prepared. 

APARTMENTS  Cost,    $60,000 

SAN  FRANCISCO.     Sutter  Street. 

Five-story  reinforced  concrete  apart- 
ment  house   (20   2-rooni  apts.) 

Owner — Withheld. 

Architect-T-H.  C.  Baumann,  251  Kearny 
St.,    San    Francisco. 


Figure.s  to  be  Taken  Next  Week. 

\PARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.  Fifteenth  Avenue 
near  Balboa  St. 

Two-story  fr.ame  and  plaster  apart- 
ment house  (8  4  and  5-rnom  ajits. 
and  bapoiTient  garage). 

Owner— Mr.  Orrega. 

Architecf — O'Brion      Bros.,      240      Mont- 
gomery St..  Sun  Francif?co. 
Figures   will   be   taken   for  a   g^Mieral 

contract. 


Plans    Completed. 

APARTMENTS  Cost,   $32,000 

OAKTjAND,     Alameda       Co..       Cal.         N 

Grand  Ave.  2b2  E  Montecito. 
Three-story    frame    41 -room    ;ipartmtnt 

house. 
Ov/ner — W.    L.    Mitick.    1512    Broadv.ay. 

Oakland. 
Architect — Leonard  Thomas. 

Plan.'i  Beinn:  Prepared. 

APARTMENTS.    ETC.  Cost,    $100,000 

LOS    ANGELES,    Cal.      Thirty-fiflh    and 

Figuero  Streets. 
Two-story  brick  and  concrete  .store  and 

apartment       building,     150x150       (I 

sctores  and  public  market). 
Owner — R.  M.  Gale. 
Designer  —  Allen    &   HiJler,    614    Unior. 

Rarik  Bldg.,  Los  Angeles. 

Contract  Awarded. 

APARTMENTS  >:.'os!.    *  16.000 

PRE&NO.   Fresno     Co.,     Cal.       No.    1537 

AVishon  Avenue. 
Frame  apartment  house. 
Owner — G.  C.  Smith. 
Architect — None. 
Contra.^tor  -—  Roy     Martin.   Olive     .ind 

Nurf^T-ry   Sts.,    Fresno. 

To  be  Done  by  Day's  Work. 
AP.\RT1MENTS  Cost,    .|1 7.000 

OAKI^AND,    Alameda    Co.,    Cal.      S    Le<" 

St.   350   N  Grand  Ave. 
Two-story  16-room   frame  apartments. 
Owner — Edwin    C.    Gr.nff^     355    12th    St., 

Oakland. 
Architect — None. 


To   be    Done   by    r-ay's   Work. 

APARTMENTS  Cost.   *  10,000 

OAKLA.ND.  Alameda  Co.,  Cal.  W  Har- 
rison Blvd.   100  N  Han-ilton   Place. 

Two-story    ]6-roo:.7i    frame    aoartiuents. 

Owner — A.  P.  Anderson,  5601  -\deline 
St.,  Oakland. 

Architect — None. 


T'lans  Being  Figured. 

APARTMENTS  Cost.   .fT.OOO 

BERKELEY,    Alameda     Co.,    Cal.       San 

Pablo    Ave.    near  Imiversity    .\ve. 
Two-story      frame    and      Vrick      v.neor 

apartment  and  store  liuildinf;. 
Owner — Harry   Leighton. 
Architect  —  S'chirmer-Bugbee     iV     <'o., 

524  Thayer  P.jdg.,  Oakland 

Contract   Awarded. 

APARTMENTS'  Cost.    116,000 

FRESNO,      Fresno      Co.,    Cal.       No.    651 

Cambridge  Avenue. 
Frame  aiiartment  house. 
Owner — Alice   D.  Brjanl. 
Architect — None. 
Contractor — Yarncll    &   Garges.    10:',6   S- 

Fourth  St.,  Fresno. 


*  "on  tract    Awarded. 

AP.VRTMENTS  Cost.    .$22,000 

SAN  FRANCISCO.      N    Unioa   St.    1  50  •  W 

Taylor  St. 
Three-story    and    basement    frame    <6> 

apartments, 


Owner  —  A.    Ponzini,    36    John    St.,    San 

Francisco. 
Architect — L.    Travcrso,    Hoi    Union    St., 

San   Francisco. 
Contractor — J.    IMarlinelli,     1351     Mason 

St.,  San  Francisco. 


Plans    Being    Revised. 

APARTMENTS  Cost,    $15,000 

SAN  FRANCISCO.  W  20th  Ave.  120  S 
Geary. 

Three-story  and  basement  frame  apart- 
ment-flat building  (2  apts.  and  2 
flats). 

Owner — J.  R.  Sloan,  425  Kearny  St., 
San    Francisco. 

Architect — W.  H.  Crim.  425  Kearny  St., 
San  Francisco. 


Owner   to   Take   Sub-Figures. 
APARTMENT  HOUSE  Cost,  $35,000 

SAN  FRANCISXX).  Green  St.,  near  Polk. 
Three-story    and    basement   frame    and 

plaster  apartment  house   (9   4-room 

apartments). 
Owner — A.    Ramazotli    (plumber),    1473 

1     Vallejo    St 
Architect — Morow   &    Garren,    Chronicle 

Bldg.,   San  Francisco. 


Plans  Complete. 

APARTMENTS  Cost,  $25,000 

SAN    FRANCISCO.      N    Pacific   Ave.    137 

E  Buchanan. 
Three-story    and    basement    frame    (6) 

apartments. 
Owner — Mrs.   Hugh  Johns. 
Architect — Geo.    A.    Applegarth,    Claus 

Spreckels   Bldg.,    San    Francisco. 

Contract    Award 

APARTMENTS  Cost,    $26,000 

SANFRANCISC.  W.  Leavenworth  25  N 

O'Farrell. 
4    story    and    basement    concrete    (16) 

apartments. 
Owner — O.    Monson. 
Architect — D.    C.    Coleman,    110    Sutter 

St.,  San  Francisco. 
Contractor — Monson   Bros.,    251   Kearny 

St.,    San    Francisco. 

Plans   Being   Completed 
APARTMENTS  $30,0')» 

SAN    FRANCISCO,    W    Scott    North    of 

Hayes. 
Three-story    and    Basement    frame    and 

plaster  Apartment  House  (6  4-room 

apartments). 
Owner — H.  Cohn. 
Architect — S.   Heiman,   57    Post   St.,  Sail 

Francisco. 


nai:R    r.eing    Figure-l — Bids    CIo.>^e 

4,   1922. 
ADDITION  Co-^i     .'51 

SAX    FR.\NClSCO.      '•.tlifornia    St. 

Palm   Avenue. 
GiH-st.'>ry     fiaine     .uldition     to     pr-. 

two-stor\'  apartn  ent  liouse 
i)v'ner— Mr.  Quarg. 
.\rehitect  —  OBrien     Bros..     210     > 

Js'.'ini.ry  St..  San    Fraiicisoi. 


M.-y 


2  0'^'' 


Contractor  Taking  Sub-Figures. 

APARTMENT    HOl'SE  Cost.    $30,000 

OAKLAND.      Grand    .\ve.    District. 

Three-story  frame  and  plaster  apart- 
melt    house. 

Owner — Miss    Ida     Christiansen. 

.\rchitPct — R.  Vane  Woods.  Federal 
Bldg..  Oakland,  Cal. 

Contractor — Henry  Christiansen.  Fed- 
eral   Realty    Bldg..    Oakland.    Cal. 


Plans  Being  Prepared. 

STORE   &   APT.  Cost,    $ 

BT'RLINGAME.   San    Mateo  Co.,  Cal. 

Two^story  frame  a'nd  plaster  store 
and  apartment  building  (S  apart- 
ment). 

Owner — August    Belfrage. 

Engineer — .T.  "W.  F.  Ryan.  o|o  Burlln- 
g.ime  Building  Co.  1202  Broadway, 
Bnrllngame. 


BANKS 


Contract  Awarded. 

B-\NK,   ETC.  Cost,   5850,000 

LONG     BEACH,  Lo.s  Angeles     Co.,  Cal 

Broadway  and  Amorican  Ave. 
Twelve-story    and    bi.sement    and    sub- 

basement   Class   "A"  steel   and  con- 

creu    office  and   bank   building    no 

xlOO. 
Owner-  Ed.  John,  Long  Bv^ach. 
LoR.seo    of   ground    floor — City    National 

Bank. 
Architect— W.    Horace    Austin,    222    Ist 

National  Bank  Bidg..  Long  Beach. 
Contractor— J.    D.    Sher.r,    1865    E-Ar- 

aheim    Ave.,    Long  Beach. 


M;ins  being  prepared. 

r!"Ai^^Av-r^    T->_    .        ,  Cost,  $30,000 

OAKLAND,  Fruitvale  avenue  and  Hop- 
kins  Street. 

One-story  fireproof  bank  (type  of  con- 
struction   not   depicted) 

Owner— American    National    Bank. 

^•"^'li'^ct— Edw.  L  Foulkes,  Crocker 
Bldg.,    San    Francisco. 


'■en tract   Awarded. 

^'^""mrtely.  ''°'''  ^'^'^''^  appro.xi- 

A^«^-"*l^'^^'£.^l-     '"entral  and  Park  Sts. 
One-story  addition  to  bank  building 
Owner— Alajneda   National   Banil 
Arch.toct-Edw      T.     Foulkes.     Crocker 

Lldg.,  San   Francisco, 
fontr.-ictor— Alfred    H.    V'ogt     1S.5   Stev- 
enson St.,  San  Francisco. 


BONDS 


CORNINcj,  Tehama  Co.,  Cal.— Elec- 
lon  will  be  held  May  6,  in  Corning 
t-nion  High  School  District  to  vott 
bonds  of  $25,000  for  school  improve- 
ments. Trustees  of  District  are-  A  C 
Hugg.  A.  D.  Snyder,  B.  E.  Click  and 
-Alinor  Carter. 


SANTA  CKT'Z.  Santa  'Tuv.  Co.,  Cal  — 
Vi'yV,A,9'\^  School  District  voles  d..w;i 
5.11.000  bond  issue  to  nuance  const ruc- 
Moii  of  additioi.al  rooms  to  tlii    iiie.<<iii 


<ehnol 


CHICO,     Built     <'o..     Cal.— Tru^'!^^;s     of 

the  Tjnion  School  District  will  call  an 
election  to  vote  bonds  of  ?40,  in:i  t«i 
Ii  .aiice  a  new  grammar  school. 

ST.  HELENA.  Napa  Co..  (?al.— Town 
Trustees  sell  $60,000  bond  issue  to  pur- 
chase and  improve  water  system  for 
jiremium   of   $4,088. 


VISALIA,  Tulare  Co.,  Cal. — Supei-\-i8- 
ors  sell  following  bond  issue:  Visalia 
Elementary  School  District,  $110,000  for 
premium  of  $11,823;  Dinuba  School 
District,  $90,000  for  premium  of  $10,- 
001;  Porterville  School  District,  $.S0,- 
000  for  premium  of  $9800;  Waukena 
Joint  School  District,  $36,000  for  pre- 
mium of  $2847.  Proceeds  of  the  sale 
in  each  case  will  finance  school  Im- 
provements. 


SAX  JOSE.  Santa  Clara  Co..  Cal.— 
Supervisors  sell  $120,000  bond  Issue  of 
Los  Gatos  School  District  for  premium 
of  $6001;  proceeds  of  sale  to  finance 
construction  of  new  school;  plans  for 
which  have  been  prepared  bv  Archi- 
tects Wyckoff  &  White,  Growers'  Bank 
Bldg.,  Sen  Jose.  Bids  will  be  called 
for  Immediately. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Stockton  High  School  District  bonds  of 
1277,000  sold  for  a  premium  of  $14,677; 
proceeds  of  sale  to  finance  school  Im- 
prcwnients. 


8 
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Saturday.     May     6.      1922 


MAUTINEZ,  Contra  Costa  Co.,  Cal. — 
$20,000  issue  of  Danville  School  Dis- 
trict bonds  sold  by  supervisors  for 
premium  of  $2000;  proceeds  of  sale 
will  finance  1-story  frame  and  plaster 
school,  plans  for  which  are  being  pre- 
pared by  Architect  Jas.  T.  Narbett,  910 
Macdonald  Ave.,  Richmond. 

STOCKTON',  San  Joaquin  Co.,  Cal.— 
Three  advisory  propositions  submitted 
to  voters  rejected  at  recent  election 
Propositions  turned  down  follow: 
Developmfnt  of  municipally  owned 
hydro-electric  plant;  amendment  to 
(•h.nrter  extending  term  of  franchise  of 
.^Stockton  Electric  Railway  Co.;  acquir- 
ing- and  owniner  of  Stockton  Electric 
Railway   Company's   plant   and    system. 

STOCKTON,  San  Joaquin  Co.,  Cal — 
A'oters  refuse  to  endorse  issue  of  $125,- 
noo  in  bonds  to  finance  installation  of 
police   and   flre  alarm   signal   system. 


.STOCKIXDX.  San  Joaquin  Co..  Cal.— 
Cily  votes  down  $50,000  bond  proposi- 
tion to  finance  construction  of  bridgf 
across  Center  St.  and  California  St.,  at 
Mrirmon  Channel. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
I'niil  May  1.5  bills  .vill  be  received  by 
city  trustees  for  purchase  of  $14,000 
bond  issue;  proceeds  of  sale  to  finance 
construction  of  two  reinforced  concrete 
bridges.  G.  S.  Whitehead,  city  engi- 
neer. 


SlX)CKTOX.  San  Joaquin  Co.,  Calif. — 
N'oters  turn  down  proposition  to  Issue 
bonds  of  $1,300,000  for  acquisition,  con- 
struction and  completion  of  restrain- 
ing dam  on  Calevaras  river  for  protec- 
tion and  impounding  of  water.s  for  mu- 
nicipal use. 


SAN  M.'VTP^O.  Ran  Mateo  Co.,  Cal.— 
T'ntil  May  1.").  bids  will  be  received  by 
City  Trustees  for  purchase  of  bonds: 
$35,000  issue  for  street  improvements; 
$50,000  Issue  to  widen  and  improve 
Baldwin  Ave.;  $25,000  for  construction 
of  main  sewers.  G.  S.  Whitehead, 
city  engineer. 


I'.ACIKIC  'IKOVE.  Monlcrev  Co..  Cal 
T'ntil  June  .">.  bids  will  do  recpiv^d  by 
(be  .Sjporvisors  for  ))Urchase  of  $40. - 
000  bold  ia.^iie  of  P.-iciflc  Grove  High 
School  Dist'-ict:  pif.oeeds  of  the  sale 
to  flnancf   s"hool    ImprovomontF. 


VACAVn^I.K,  Solanr.  Co.,  r»\. — Ma.v 
22  is  Ihf  daif  set  in  V:ica  V.'illev  Union 
School  Distrlrt  to  vole  bonds  .>f  «7.'.000 
for  piMV  ."school  build. rg. 


K.M'iHT.*!.  l.A.VnrNG,  Volo  Co.  Cal. 
I'.onds  of  S'lrt.OOO  voted  in  Kn'iBht.i 
handing  (Jrai;,mnr  Si  h(.ol  District:  j»ro- 
'•(•«-d.s  cf  lb  •  '*r\]f  to  finance  -lew  sclirol 
liulMliig. 


cnuRcnEs 


Plans    Being    Figured — Bids    Close   May 

11.    1022. 
CHUHCH  Cost,    $60,000 

VAM.EJO.    Solano    Co..    Cnl.      Carolina 

and    Sonoma    Streets, 
lirlck    church. 
Owner — FItbI    Baptist    Church    of    Val- 

lejo. 
.\rchltc'ct8  —  E.    C.    Hemmlngs,    Ochsner 

Bldg.,  Sacramento,  nnd  w.  A.  Jonet 

of  Vallojo. 

CrmpU'tliig  Plans. 

'•MPRCH  «"cHl.  $150,000 

IK>I,I-Y WOOD.      Los      ,\ng»'Ic5   Co.,    Cal. 

Morgnn  I'lnct-  niul    llollvw>nd   Blvd. 
I'.rlck  cnurcb   (nudUorimi,  fil><888;  Iwo- 

»4torv     and     l-iiHcnienl     B!Mo    schrol 

r.4xl2'.  ) 
Own«»r — Hollywood    <'hr|Mtlan    Church. 
Arrhltii  t      -  ilobcrl    H.    Orr.    1301    Van 

Nnyn  Itldif..  Lou  AniC'lcM. 

Contract   Aw.trdod. 

ftHlIRCH  C<,«i,    tlO,i,00 

CEBKH.  .'-'I  inlslauH  Co.,  ChI.     Hlxth  and 

I>B»vr«'nrc    Hlroats. 
Church   building. 
(i.vnT    -   Meihortim      ConKr*  g^'l''"      of 

rrr#t«.  .      S. 

xrrthlifci    —   V.    hlnrbuck,    JTifiO    Merced 

St.,  Kresno.  ^      .  ^  , 

Contmcior— W.  \\  ryniouth,  Cures,  Cal. 


FACTORIES  &  WAREHOUSES 


Contract    Awarded. 

FACTORY  Cost,    $ 

RICHMOND,     Contra     Costa     Co.,     Cal. 

Nevin   and    2nd   Sts. 
One-stcry    galvanized    iron    factory    40x 

;)0  with  pressed  brick   front. 
Owner— Decora    Mfg.    Co.,    26S    4th    St., 

Richmond. 
Architect— E.     C.    Carson,     542     4th    St., 

Richmond. 
Contractor — C.      Theis,      234      Chanslor, 

Richmond. 


Contract   Awarded. 

ADDITIONS  Cost,     $100,000 

RICHMOND,  Contra  Costa  Co.,  Cal.     D 

and  Clinton  Sts. 
One  and  three-story  frame  additions  to 

fact.ory.  ^         ^     ttt 

Owner-  Santa    Fe    Foundry    Co.,    G.    W. 

Penning,  plant  manager.  Richmond. 

Caiif. 
Plans   by  owners. 
Architect — P.  M.   Sanford,   Richmond. 


To  b.    lone  by  Days  V.ork  ^.^  ,.. 

1  OFT    BbDG.  Coft,    $12.5(/0 

SAN  FRANCISCO.  S  Howard  Sri.  90  i'^ 
Seventh    St.  ^       ,    ,, 

T-.\o-story   and    basement   concrete   lott 

Ownor-io"  V.  Lacek.  180  Jes::ie  St.,  San 

F'rancisco. 
Arcbiicci — None.         

Contract   Awarded.  .lonnn 

WAREHOUSE.   ETC.  Cost.   n2.000 

.<AN  I- RAXCISCO.     Natoma  and  Fourth 

Streets. 
One-story    brick    warehouse    and    office 

building.  ^^^    ^  ^  „^ 

Owner— Fernald    Co.,    221    Tehama    St., 

San    Francisco. 
Architect  —  E.   E.   Young,   251   Kearny 

St.,    San    Francisco. 
Contractor — Atlas     Concrete     Co.,     180 

Jessie   St.,   San   Francisco. 

New   Segregated   Figures  Being  Taken. 

MACHINE  SHOP  Cost$15,000 

SAN  FRANCISCO.  S.  Folsom  St.,  bet. 
Fifth    and    Sixth   Streets. 

One-story  brick  and  hollow  tile  ma- 
chine  shop. 

Owner — T.ouis   R.  Lurle. 

Architect— S.  Helman.  57  Post  St.,  San 
Francisco. 


Contract    A\varde<l.  «.,„„„ 

Al.TEUATlON.S  '"ost.     $11,000 

SAN  FivAN(  ISCO.   Howard  nrar  fourth 
\!ter      iMO-.^lory      reinforced      concrete 
buildinf,    fcr    Bake-Rite    Oven    Mfg. 
Company.  .      .  ^, , 

Owner — Louis  R.  Lurle.  Flntlron  Eldg. 

San  Francisco. 
\robltect— O'Bri'-n      Bros..      24'i      Mont- 
gomery St..  .=:i<ii   FrancJscf.. 
ct.tra-tor— Vukiccvicb     &    Bagce,     lRf> 
,lcssle  St..  San  Francisco. 

"^ 

TO  BUILD  ICE  PLANT 
HANFORD,  Kings  Co.,  Cal. — Hanford 
Tco  Co.,  George  C.  Aydelott,  president, 
will  erect  $60,000  Ice  plant  east  of  the 
present  cold  storage  warehouse  on  the 
S.  P.  reservation  at  the  Santa  Fe  cross- 
ing. Will  be  of  reinforced  concrete 
and   brick    construction. 

Contractor    Taking   Sub-Figures 

WAHKHOUSE  Cost.     $8S,000 

OAKLAND.      Fourth    and    Harrison    Sts. 

Two-Htnry  brick   warehouse. 

Owner — A.  B.  RaronI  and  Grocers'  In- 
voBtment  Co. 

Architect— R.  Vane  Woods.  Federal 
Realty    Bldg.,    Oakland. 

Contractor — Henry  Christiansen,  Fed- 
eral   Realty    Bldif.,    Oaklan. 

LOS  ANCiELEK,  Cal.— lentil  2:1o  p. 
\1  ,  May  If.,  bids  will  bo  reoolved  by  the 
Harbor  Connnls.xlon  for  conHlruclIng 
olllc<-  section  for  triiii;.!'  slud  at  P.crlli 
Nc.  376,  L  A.  Harbor.  Hlo<  1  fr.imc  oon- 
Btrurtlnn.  Further  Information  may 
hi-  obtaliiojl  rii  olhce  of  .Secretary.  Uo;)ni 
1.';.  CUV  Hall.  Lo««  Anireles. 

TACO.MA,  Wash— TTnofTlclnl  -eports 
(roni  thiM  cliy  r«re  that  \.  W.  Qulst 
Co.,  .Seattle  Wanh  ,  at  1443.907.  I«  low 
bidder  to  construct  transit  shod  Vo.  1. 
pier    2,     for     I'ort     of    Tacoma.      Oth'M 


bids:  Tacoma  Dredging  Co.,  Tacoma. 
$444, OST;  J.  E.  Bonnell.  Tacoma.  $4-<;4,- 
955;  Grant  Smith  Co.,  Portland  and 
Seattle,    $511,190. 


MARYSVILE,  Yuba  Co..  Cal— Con- 
tract for  sheet  metal,  plumbing  and 
drainage  system  for  Virden  Packing 
plant,  now  under  construction,  awarded 
to  Booth  &  Herboth.  304  Third  St.. 
Alarysville.  McGillivray  Constr.  Co., 
Sacramento,   general    contractors. 


FIRE  HOUSES  AND  JAILS 


OAKDALE.  Stanislaus  Co.,  Cal. — A. 
L.  Pontag  subn-  tted  low  bid  to  the  City 
Trustees  to  construct  a  twc-storv  brick 
fire  hou.3e.  J.  V^owler,  bid  $8750.  Bids 
taken  under  advisement.  Ja.s.  H.  Hc-se. 
Ramont  Bldg..  Modesto,  is  the  architect 


SAN  FRANCISCO.— Following  bids 
received  by  Board  of  Public  Works  to 
construct  Engine  House  No.  39  In  Por- 
tola  Drive,  opposite  Kensington 
Way.  Plans  were  prepared  by  Archi- 
tects Meyer  &  Johnson,  Bankers'  In- 
vestment  Building: 

Geineral    Constractlon 
liobert    Trost,    2i)th    and    Howard 

Sts.     (low)     $31,832 

Morton    Builders     33,977 

P.   J.    Lynch    and   A.    Bryant....     33,55S 

Klectric  Work 
Dewey  Electric  Co.,   1341  Valencia 

St.    (low)     $1618 

Butte   Elec.    Equipment   Co 1976 

M.    E.    Ryan     1S17 

Globe    Elec.     Works 2100 

F.     E.     Newberv 180i- 

Watts    Elec.    Co 2100 

Plumblns 

'r'   h^^LK]}     5^98" 

J.  E.  O'Mara,   443   Minna  St 4575 

Oscar   Aaron,    255    4th    St.    (low)..   3195 

NOTE:  Aaron,  low  bidder  for 
plumbing  work,  claims  mistake  in  bid 
and  will  probably  be  allowed  to  with- 
draw. 

Palace  Hardware  Co.,  581  Market 
St.,  at  $6393  submits  only  bid  to  fur- 
nish and  Install  finish  hardware  in  Mis- 
sion High  School. 


FLATS 


Contract  Awarded. 

BUILDING  Cost,  $1J  000 

OAKLAND.     SE  107th  Ave.  and   E-14th 

Street. 
Two-story  frame  stores  and  flat  bulld- 

inar. 

Owner— V.    Capello,    919    MaemoUa    St.. 

Oakland. 
Architect — None. 
Contractor — John       Perona.    590  7th  St., 

Oakland. 


Contract    to    be   Awarded 

FRAME  FLATS  Cost,   $18,700 

S A. V  FRANCISCO.      Funston      Avenue  N 

Geary  Street. 
Two-story     and     basement     frame     and 

plaster    flats     (I    6-room    and    1    7- 

room). 
Owner — Chas.  Schinltz. 
Architect — H.  C  Baumann,  261     Kearny 

St,    San    Francisco. 
Contractor — Fred    Warden.    6S    Concord 

St..    San    Franclfco. 


Plans  Being     Figured. 

FLATS  Cost.,    $10,000 

SA.V    FKANCLSIX)  W     Church     near 

28th    Street. 
Two-story    frame    flats. 
Owner — Mr.    FIreny.c. 
Architect — H.  C.   Baumann,   251    Kearny 

St..    San    FranclfH'o. 
Klguren   iiri'    being:   taken    for   n    gen- 
eral  contract. 


Contract   awarded. 

FLATS  ''ost.    $10  900 

SAN     FRANCLSt~T1,     K.     Clayton.     60     8 

Fulton. 
Two-ttory    and     basement     frame,     (2) 

nata. 
Owner — Jonephlm'    Farry.   315    Sootl   St. 
Aichlteot   and    Contractor      \     \f    Har- 

dr.    Bl>    -    24th    Ave 


^turday,     May      6,      1922 


BUlLDiMG    AND     ENGlNilERING    NEWS 


Contract  Awarded. 

FLATS  BLDG.  Co8t,|15,970 

FRESNO.  Cal.  Lot  10,  Blk  9,  North 
Park  Terrace. 

Two-story  frame  and  stucco  flat  build- 
ing (4  flats). 

Owner — Fred  Stevenson. 

Architect — Schwartz  &  Ryland,  Row- 
ell   Bldg..   Fresno. 

Contractor — Martin  Construction  Co., 
Fresno. 


Plans  Being   Figured. 

FLATS  Cost,    $15,000 

SAN    FRANCISCO.       Twenty-first    Ave. 

and  Cabrillo   Street. 
Trt'o-story    and      basement      frame    (2) 

flats. 
Owner— Withheld. 
Architect — Wm.  H.  Crim  Jr.,  425  Kear 

ny  St.,  San  Francisco. 
Figures   are   being   taken    for   a    gen- 
eral contract. 


Contract  Awarded. 

FLAT  Cost,    $16,000 

FRESNO,  Cal.     1478-79  Wlshon  Ave. 
Two-story  frame  flat  building-. 
Owner — Bertha   E.    Brown. 
Architect — none. 

Contractor — L.    S.    Pelitz,    428    E.    Fre- 
mont  St.,   Stockton. 


GARAGES 


Plana    Being    Prepared — Figures    to    be 

Taken  in  Three  Weeks. 
GARAGE  Cost,    $24,000 

SAN   .TOSE,   Santa   Clara   Co.,   Cal.      2nd 

St.   near  Santa  Clara  Ave. 
Two-story    reinforced    concrete    garage 

fl6.\137-6. 
Owner — Temple   &  Syer. 
Architect — Wolfe    &    Higgins,    Auzerais 

B!dg.,   San    Jose. 

Plans   Completed 

tfAPACE   BLDG.  Cost,  $— — 

LONG  BEACH,  Cal. 

Three- story  and  bavement  Class  A  ga  • 

ra.go.     building.     100x200,     designed 

for  .5  stories. 
Owner — Richard   Loynos   and    Bessie    L. 

Dodsworth. 
.Architect — E.   L.   Mayberry,    472    Pacific 

Eleclric  Bldg.,  Los  Angeles. 

Plans    Being    Prepared 

CONCRETE    GARAGE  Cost,    $25,000 

SAN    FRANCISCO,    Guerrero    St.,    near 

15  th  St. 
One-story  Reinforced  Concrete  Garage, 

70x225. 
Owner — Bothin  Estate  Oo. 
Architect — Arthur  S.  Bugibee,  26  Mont- 

eromery    St.,    San    Francisco. 

OAKLAND,  Alameda  Co.,  Cal— The 
.Mameda  Board  of  Supervisors  re- 
ceived the  following  bids  for  .altera- 
tions and  additions  to  a  one-story  brick 
garage  building  located  on  the  sc'Uth- 
erly  side  oi:  Fourth  street,  between 
Broadway  .and  Wasnington  streets. 
Oakland.  The  contract  was  awarded 
toF.    \V.  Maurice,   1362   E-25th  St..  Okd. 

P.    W.    Maurice $2757 

Schlueter    .t    McDonald S171 

J.   H.  Pedgrif t 318:^ 

Chas.    L.    Trowor 3675 

E.  T.  Leiter  &  Sons 3957 

A.  J.  McPhec 42.">0 


GOVERNMENT    WORK    AND 
SUPPLIES 


,<5'EATTLK,  Wash.— Until  Mny  10,  11 
A.  M.,  bids  wlil  be  received  liy  Alaskan 
Engineering  Commission,  Bell  Street 
Terminal,  under  Circular  556.  for  fur- 
nishing and  delivering  TOOO  bbls.  Port- 
land cement,  94  His.  net  (o  sack;  4 
safks   to   bbl. 

Until  Mayy  11.  11  A.  M..  bids  will 
be  received  for  furnishing  and  riellver- 
ing  roalroad  safety  flaps;  fi  line  poleg; 
2rt0  his.  plumbago;  200  lbs.  Buckeye 
parting  dust  and  8  Bates  rail  clamps 
for  70-lb.  rails.     Req.  80-3596-3591-3592 

WASHINGTON,  D.  C. — Until  May  17, 
10.30  A.  M.,  bids  will  be  received  by 
Panama  Canal  Commission  for  furnish- 


ing and  delivering  200,000  bbls.  fuel 
oil,  delivered  at  Cristobal  (Atlantic 
Port)  or  Balboa  (Pacific  Port).  Cir- 
cular No.   H80. 


WASHINGTON,  D.  C— Until  May  10. 
10:30  a.  m.,  bids  will  be  received  by 
Panama  Canal  Cammisslon,  under  Cir- 
cular No.  2291,  for  fur.  and  del.  corn 
brooms,  Watthour  meters,  brass  tub- 
ing, brass  bibb  cocks,  drawer  locks, 
night  latches,  hasps,  brass  screws,  mop 
heads,  blue  denim,  metal  polish,  rosin, 
chrome  green  and  zinc  oxide.  Further 
information  regarding  this  circular 
may  be  had  from  Asst.  Purchasing 
Agent,    Fort  Mason,   San   Francisco. 

WASHINGTON,  D.  C— W.  A.  MoNally 
&  Co.,  106  West  Colorado  st.,  Pasa- 
dena, Calif.,  at  $34,400  awarded  con- 
tract by  Eur.  of  i'ards  and  Docks, 
Navy  Dept.,  to  Install  electric  distrib- 
uting system  at  San  Diego  Naval  Base 
under  Spec.  No.  4610;  time  for  com- 
pletion, 90   days. 

WASHINGTON,  D.  C— Until  May  ?3 
bids  will  be  rec.  by  Bur.  of  Supplies 
and  Accounts,  Navy  Dept.,  for  fur 
and  del,  to  Mare  Island  Navy  Yard' 
under  Schedule  9619,  50,000  lbs  bitu- 
minous enamel. 

Until  May  22,  under  Schedule  9618, 
bids  will  be  received  for  furnishing 
fuel  oil  heaters  and  spares  to  Puget 
Sound  Navy  Yard. 


..y^^SHlNGTOK  D.  C— Until  May  23, 
bi^  will  rec.  by  Bur.  of  Supplies  and 
Accounts  Navy  Dept.,  for  fur.  and  del. 
under  tochedule  No.  9616  at  naval  base, 
San  Diego,  Cal.,  2  direct  acting  steam- 
driven  vacuum  pumps,  capacity  to  be 
on  n/TA*'"'  ^^  I'^mr.ve  water  and  air  fr-^m 
60,000  sq.  ft.  of  radiation. 

WASHINGTON,  D.  C.-Followlng 
nnni,"  m"'^^  ^y  Bureau  of  Yards  and 
Docks    Navy    Department,    under    Spec 

DVeio'rav^i[1,a'sif '*'"^-  "^^^^^^  ^'  '^ 
Newberry  Electric  Corp.,  724  Oliver 
1  tl^rH"*,^  Angeles.  $6,258;  60  days.  W 
p;i^^^*"^y.^  <^°-  "6  W-  Colorado  St. 
Pasadena,  $4,790;  60  days.  G.  E.  En- 
gineering Co..  449  W.  42d  Street  New 
lV^^B''K•  ^^•''SO:  75  days.  Globe  Elec^ 
trie    Works,    1959    Mission    Street     San 

fric"rr°'<=*''^'^=   «"   ^^>'"-   Butte   Efec 
davs     r;-.«^a?    ^'•an£,isco.    $10,068;       50 
titih   ^'^;e-Mosso      Electric      Co..    1963 
Santee    Street,    Los    Angeles,    $4,677!   60 


erS'lfi^n^^^in''-  °-  C-Among  fed- 
eral aid  projects  approved  by  the  U    R 

Aprfr22"',  ^^^}l?  ^?^''^'  ^e';k  ending 
tfi^  mi^'  ^  Callfornias  Project  No.  99 
3^63    min    reinforced   concrete   highway 

cost  ^"igrVfi'T.^?'^^^  ,^°H"t^'  estimrttd 
cost    ?197,367;    federal    aid,    $8S,132. 

3  S^S'^'biL^^?;-  Mont._Untll  June  6. 
w«;io^'  *.  ^  ^*"  be  received  by  U  S 
Fln«'"^i*'1  Service,  Great  Falll; 
n»i  '•♦  Montana,  to  construct  canals 
tct  Mnn*;!"/"  r  *^«  Sun  Rlver^roj! 
CU  ?5s  ^^of^Vinl?'^'"^  ^''°"t  118,000 
cu  /rt«  n2  o*°*"?^  excavation,  21,000 
cu'  yds  oVrll'''^"'"^  excavation,  1850 
2606   lin    ft    of  v.f ''°"S'    '^'''"er    about 

ver"  rn'\7'^*'  Washington.  D  C  Den- 
ver, Colo.,  or  Great  Falls,  Mont. 

^  WASHINGTON.  D  C— C  v  tm-«,m 
Seabord  Bldg..  Seattle.''-  ^ash.*'''a"t 
v«;^o^  ^'J'^'"*'***  contract  by  Bur  of 
Jr/n  ^  »"d  Docks.  Navv  Dept ,  to  erect 
ZtlV""^  J^°l^^^  buildlnr  at  Pulet 
P»A."??9''-dKr  «"=  *'"-  for  c"o1,t-^ 

Ya^rS^and  *nn  ^L^'^^ 7'  the  Bureau  of 
Washintr^n  °?f,^^'  ^"^^^y  Department, 
vy.isntngton.— Bids     are     wanted     until 

fng  Vne'^tni''*^^V°"»?"8.  for  const  "uct- 
ba^e  l^n  ^.  storehouse  at  the  naval 
pfans  iJ'n  ^'^^°'  .^"^"f-  Deposit  for 
'he"chil?"of  b';TeaS.'!'°''"*"°°    ^^^''"' 


WASHINOTON,  D.  C— Until  May  20. 
10:30  a.m.,  under  Circular  No.  1481,  bids 
will  be  received  by  Panama  Canal 
commission,  for  furnishing  and  deliv- 
ering f.o.b.  Balboa  (Pacific  Port)  10,000 
bbls.   Portland  cement. 


WASHINGTON,  D.  CJ- Bureau  of 
•,,  "^^^"^  Docks,  Navy  Department, 
will  shortly  call  for  bids  under  Speci- 
fication No.  4566  to  construuct  railroad 
Y^cks  at  the  Naval  Operating  Base 
(Ammunition  Depot,  Kuahua),  Pear) 
Harbor.  T.  H.  Se«  official  proposal 
.section  In  this  Isaac  for  farther  partic- 
ulars. 


WASHINGTON,  D.  C.  -  Interstate 
conimerce  Commission  grants  permit 
to  Oregon  Short  Line  Railroad  Co  to 
extend  the  Homedale-Idaho  branch  a 
distance  of  7^  miles.  Terminus  of 
the  new  line  will  be  Marslng,  Idaho 
Estimated    cost,    $211,000  Au<«.no. 


v.y/^"^?^^-^'  D.  C.-Burtau  of 
Yards  and  Docks,  Navy  Department 
^.'ll.^^'^CJ'y  ^"  '°'-  bids  under  Speci- 
fication No.  4566  to  construct  six  ord- 
nance buildings  at  the  Naval  Operat- 
ing Base  (Ammunition  Depot  Kua- 
hua).  Pearl   Harbor,   T.    H.     Sec  offlrt!^! 

incr    particalani. 


HALLS  AND  SOCIETY  BUILD- 
INQS 


Contract  Awarded. 

CLASS    ••C"    BLDG.  Ctynt     f>l\  nnn 

SAN    PRANPTQr'        riot  *        V"*t,    $20,000 

Polk  California    St.,    near 

Two-story  Class  "C  undertaking  par- 
Al"lir~*^'^''°"    Undertaking   Co 

To  Be  Done  by  Day's  Work 
FRAME  BTTILDLVCJ  Cost   $16  onn 

SAN  FRANCISCO.  N  Raymond^'i'Je" 
l(u    E.    Alpha   St.  ' 

"^"'"undW"™'     Co-™unlty     Center 

"""So^tli^'*fo'l°%  ^^""y.  Community 

Francfsco  "^^^"^^^^    'Ave.,,   San 

Architect— Dorothy  Wormser.   c|o   Miss 

•  ni  *"-'•  •s'"ano  Cc.    Cal 

'"^d'^'^^gj-t;;[fi[S  ^'"^"-^^^  ^-- 
'of  R^rM^fn'  ^'•'^^  -^•-  -'-'•  o^«»-- 

Architect— Chas.  E  Porrv  Tr  fin 
Marin  S...  Vallejo..  Ca I .  ^  '    ^ 

ri?ns  Peirg  Prepared. 

wi^n^siiWk  ca,     ^°--  '-'5«o«'' 

ol^.^;ri2^s^,^^'ei^,>T;;;;,'--'' building. 

^'■'^NaHnT:^'^^"",  B-rgstrom.  Citizen?. 
National   Rank   Bldg..   Lo.-»    Angeles. 

Contract  Awarded. 

OIRL?,'    HOME  co-it     JlSTiQO 

r^.^/^''-''''.^'^''^-  Laguna  and  pVge  St. 
nrJ''^    flve-story    reinforced    con- 

n^JZ^^^""^   •"■'.^'^   '"'"•'«'    "ome   Bldg. 

^^n»,.»i:F''?i'.""^'-^'    Sisterhood. 

Archltect--Mls9  JuHa  Morgan.  Mer- 
chant.s'    Exchange    Bldg..    S     F 

Contractor— Barrett  &  Hllp.  918  Har- 
rison St..  .San  Francisco 


HOSPITALS 


Pl.Tns  Boll  g  Prepared 

iA>s    AN (_, ELKS.      Ca  .        Vermont    Ave 

Six-  s^i'oVv^rr/"'  f^l^-  ^  Foumain  A^e! 
hi\-stoi\    Class  A  ho.sp  tal  buildine 
Oxvner- Hollywood    Hostfltal    .Iss'if 

B  r^''T^«"r     *;   ^"'•"«-     Laughlln 
^Idg.,  Los  Angeles. 


lU 


BUILDING     AND     ENQIKEERINO    NBWS 


Saturday.     May     f.      1922 


fti  visc»d    riajis   Aiiir<\t'c1. 

HOSPITAL  Tost,    $40,000 

A'lCUCV.D.    Merc'd    Co..    t'.il.      Huffman 

Avenue  and  27th  St. 
Threc-Ptory  ho^iiital    (25  beds). 
Owner — Me'-cy  Hospital  Corporation. 
Vrrhilect — Ira  Hoover.  Planada.  Calif. 


HOTELS 


Plans    B«ing    Prepared. 
AI.TEKATIOXS  Cost.    $35,000 

SAN     FRAXCISCO.       NW     Taylor     and 

Eddy  Streets. 
Alter     o'-story     fireproof     hotel      falter 

stores,   new  store   fronts,  etc.) 
Owner — Icitz   Hotel. 
Architect— A.    H.    Knoll.    Hearst    Bldg., 

San   Francisco. 


IMans  to  he  propared. 
HOTEL  Cost,  $- — 

SAN  KRAXCTSCO,  Cal.,  440  Geary  St. 
Class   "A"    100-room  addition   to   hotel. 
O'vner — The    Somerton     Inv.    Co.,    Pre- 
mises. 
.\rchitrct — Xot   selected. 


PLACER Vn.LE.  El  Dorado  Co.  Cal. 
—Construction  on  the  Rret  Harte  Hotel 
in  Rubicon  Canyon  will  not  bo  com- 
i)lf>tfd  s\'  ihis  time,  accordinp;  to  a  let- 
ter from  A.  P.  T.  Elder.  New  York  anci 
San  Franci-eo  capitalist,  who  was  to 
finance  the  work.  A^inroximately  §.->0.- 
000  has  b"en  expended  on  the  struc- 
ture which  was  estir.ated  to  ccst  5<J.)i».- 
000  Elder  according  to  the  announce- 
me.'ii-  w.ns  forced  to  abandon  ine  pro- 
KCt  due  to  his  health.  Mr.  A.  Love  ol 
i^hinple  Sprint—  is  the  contractor  in 
charge  of  the  work. 

S\X  LUIS  OBISPO,  Cal.— Architect 
Ceorge  W.  Eldredge  and  Thomas 
.I'well,  226  Pacific  Finance  Bld^-,  Los 
Anpclcs,  are  preparing  working  draw- 
ings for  a  group  of  four  reinforced 
conicrete  and  brick  hotel  bui_ldings 
near  San  Luis  Obispo  for  Tripoli  Hotel 
Co  W.  J.  Conner,  agent.  The  group 
wii'l  consist  of  a  2-story  bathhouse 
building  16.5x67  ft.  with  covered  pool, 
.->0.'<100  ft.,  main  building,  !-story  S/x 
135  ft..  5  stores  on  first  lloor,  guest 
romi  above;  dining  room  buiHing,  4- 
story  51x102  ft.  and  4-story  lobby  par- 
lor building.  75.X48  ft.  The  buildings 
will  contain  225  guest  rooms  with  tile 
baths.  Prick  and  concrete  construc- 
tion 2  t-1  ctric  elevators,  electric  he.nt- 
ing  'sy»tf>m;    $500,000. 

WILLIAMS,  C-olusa  C->.  .  Cal.- -Miss 
Lulu  Brim,  who  contemplates  the  erec- 
tion of  a  100-room  hotel  building  in 
Wlllla!.!."'.  advises  the  new  Board  of 
rru:<tee«!  that  election  of  sinicturc  de- 
pends upon  the  completion  of  a  nic 
aln'-m  and  sev/or  syatom.  Coi'Struc- 
tlon  will  he  .inrted  >vhen  the  trustees 
d<^cld<'    tf    provi-le   such    Improvements 


POWER  PLANTS 


n.\XXlXO.  Cnl.  —  Southern  Sierra 
I'owrr  f".  plans  to  build  power  plant 
to  generate  12on  H.  P.  on  Snow  Creek, 
IB  mlleH  SE  of  Banning.  Federal  per- 
mit has  bf-en  tenured  to  use  wjiterw  In 
ri.vclnnd    Xatlonnl    forest. 


PUBLIC  BUILDINGS 


PlanB   tn    n<'    Prepared 

HKAT^TH  CENTER  BLT>n.  Codt,  $80,000 

ALAMKDA.  Alameda  Co..  Cal.  Oak 
St.  hot.  .Santa  CTlara  and  Central 
Aveii.  .... 

On«>ctory  Ifonlth  Center  Bulldlns 
(typo  of  conntnictlon  not  y«t  de- 
termined). 

Owner-    City    nt   Alameda 

Archlieef  -  Not    lelecetod, 

Plana   B«lnir   Fljrured — BMn    rloie    May 

rs     \'i?.:'.    10   a.  m. 
KAI'  Cont.    $61,000 

PT(''  .loaquln     Co..     CaJ. 

irounda. 
Frni  J.TO.OOO:    poultry,   eattlo 

\  >nd    aUnd    addition,    wira 

U,,.  ■  .    ,....0M. 


Owner — County    of    San    Joaquin.    Eu- 
gene   D.    Graham,    clerk. 
.\rchitect — Wright    &    Satterlee,    Bank 
of  Italy   Bldg.,   Stockton,   Cal. 
See   call   for  bids  under  Oflficlal  Pro- 
posals. 


AL.\MED.A..  .-X.iameda  Co.,  Cal. — Until 
May  It?.  S  P.  M.,  bids  will  be  received 
by  \\m.  E.  Varcoe  '^ity  Clerk,  to  con- 
striut  C'-imforl  station  in  W.ashington 
Pari:  This  is  rc-adverlisen.ei!!-  for 
bids.  Certified  check  of  $300  required 
with  e.Tch  b>d.  Plans  may  be  had  from 
the  v^'lerk. 


•M.VRTIXLZ,  Contra  Costa  Co.,  Cal  — 
County  Supervisors  have  pureiiaseii 
three  lot:-  on  Ward  street  betw-»en 
Co'.'.rt  and  Pine  on  which  it  is  propose.1 
to  ertct  a  new  county  court  house.  Ad- 
ditional propert.v  will  be  purchased 
beloiv-  plans  for  the  i-truclure  will  he 
eonsidered. 


EL  CE.XTPO.  IPii)rrial  Co.,  Cal. — The 
Grand  Jury,  in  annual  report,  recom- 
iiiciuls  bond  l^su^.'  of  ScOO.ODO  :o  liranre 
construction  of  a  new  count\'  court 
housA. 


STOCKTOX.  San  Joaquin  Co.,  Cal.— 
City  Council  adopts  resolutions  to  pur- 
chase block  bounded  by  Fremont,  Com- 
luerce.  Oak  and  Center  Sts.,  on  which 
to  erect  municipal  memorial  auditorium 
for  which  bonds  of  $600,000  have  been 
voted.     A.    L.   Banks   is  city  clerk. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til May  22.  10  a.  m.,  bids  will  be  re- 
e"ived  by  F.  E.  Smith,  county  clerk,  to 
construct  branch  library  at  Mariposa. 
Plans    on    file    in    ofice   of  clerk. 

EL  CERRITO.  Contra  Costa  Co..  Cal. 
— Petitions  seeking  election  to  vote 
bonds  to  finance  construction  of  city 
liall  are   being  circulated. 


RESIDENCES 


Fie^uies    to    be    Taken    Next   Week. 
KESIDEXCE  Cost,     $14,000 

SAX    .TOSE,   Santa   Clara    Co..   Cal.      The 

Alameda. 
Two-story  frame  and  plaster  residence. 
Owner — Frank    King. 
.Architect — Chas.   S.   McKenzie,   Bank   of 

San    .lose    Bldg..    San    Jose. 

Figures  to  be  Taken   in  Ten  Days. 
KESIDEXCE  Cost.     $11,000 

SAX   JOSE,   Santa   Clara    Co.,   Cal.      I4th 

and  Clayton   Ave. 
Two-Btory    frame    residence    (8    rooms). 
Owner — F.   Lyne. 
Architect — W^olfe    &    Hlggins,    Auzerais 

Bldg.,  San  Jose. 


Contract    Awarded. 

RRSIDE.XCE  ^  Coat,    $15,000. 

<;i:erxEVILLE.  Sonoma  Co. 

Two-story  frame,  atone  and  plaster  re- 
sidence  and   garage. 

Own<  r — R.  A.  Belden,  Pres.  Guernevllle 
Hank. 

Architect— Miller  &  Warnecke,  Perry 
Building,  Oakland. 

Contractor — W.  L.  Proctor,  Saiiti   Rosn. 

Preliminary    Sketches    Being    Prepared. 
MUNGALOW  COURT  Cost  $100,000 

OAKLAND,    Cal..   Cavanaugh    Road. 
Frame   and    planter,    bungalow    court.    4 

and  5-Rtory  bungalow, 
(iwner — Walter  Lclmerl  Co. 
.Vichliect -Miller     R-     Warnecke,     Perry 

Building,    Oakland. 

Plins  Being  Prepared. 

RIOSIDJ'.'XCE  Cost.   $!t.<100 

'».\KLAND,   Aliune-'a  <■'••  Cal.     Crocker 

lllgiiLindr. 
Two-hPiiv   frnino  and  phisttr   reHlderif  • 
Owner     It.  C.    ilearne. 
Ai.'ilteol     -    Si  hirmi  r-H.iKi'i-. 

Thiiyel-  nldg..  0;iklrtiM! 

Low    Bldn   Under  A4vlscmonl 
KESIDEXCK  Cent,  $    - 

SAN  FKANl'IMCO.     NW  Lake  ntreol  and 

24th   nvonue. 
T\M>-Ht>)ry  fraino  and  plaalor  roaldonco, 
I  twner-     Wni.    Scott 

>i<hli<'Ct  M«y<  r  A  Johnaon,  Bankers" 
Iiivi'Stnun't    lildf  .    San    FrancUoo. 


OenernJ    contract — Matthies       &       Gale, 

1S5  -Stevenson  street. 
Painting: — D.  Zelnsky  &  Sons,   S20  Turk 

Street. 
Kleotrlcal    work— M    E.      Ryan.      Clunle 

Building. 


Sketches   feeing    Prepared. 
RESIPIOXCIO 
SAN  MATEO,  Cal. 
■Two-story  frame  residence. 
Owner — i;a\  niond    Welch. 
Architects  —  P.akowell    &    Brown 
Kearny   St..   San  Francisco. 


i;30.ooo 


Figures  to  Be  Taken  in  About  Ten 
Days. 

RDSIDEXCE  Cost,$ll,000 

BERKELEY,  Alameda  Co.,  Cal.  Clare- 
mont   District. 

Two-story  and  basement  frame  and 
plaster    lesldence    (S    roomsV 

Owner Wm.    A.    Powell. 

Architect — Morrow  &  Garren,  Chron- 
icle   Bldg.,    San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $20,000 

SAN  FRANCISCO  W.  Arguello  Blvd. 
Lot   20,   Blk.    1356   Presidio  Terrace. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Max    Frederick. 

Architect — S.  Lightner  Hyman,  68  Post 
St. 

Contractor — C.  H.  Lewis,  68  Post  St. 


Contract    to   Be   Awarded. 
RESTDEXCE  Cost,    $9000 

PALO  ALTO.  Santa  Clara  Co. 
One-story   frame   and    plaster   residence 

(7    rooms    and   garage). 
Owner — Henrv      Gemmer.      Palo      Alto, 

Cal. 
Architect — Chas.    E.   J.    Rogers,    Phelan 

Building,   San   Francisco. 
Contractor — D.  W.  Ross,  418  Frederick 

St.,   San   Franci.sco. 


Owner   Taking  Figures  for   Excavating 

and  Concrete  Work. 
RESIDEXCE  Cost,    $20,000 

SAX    FR.\N'CISCO.      St.    Francis    Wood. 
One-story   frame   and   stucco   residence. 
Owner — Hart    Weaver. 
Architect — H.    H.  Gutterson. 

Plans  Being  Figured. 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-.^tory  frame  and  plaster  residence. 
'Owner — Grover    O'Connor. 
Architect — H     IT.    Gutterson.    278    Post 
St.,    Snn    Fr:inclsco. 
Fi.gures    are     being    prepared     for    a 
general    contract. 


Plans   Bfing  Figured. 

RESini.XCE  Cost.    $12,00r 

BERKKl.FY     Altmed.T    Co..    Cal       Tun- 
nel Road. 
Two-story      fr.ime     aid      plaster     resi- 
dence  (8   rooms). 
Owner   —    W     11.    Fai  ley.    3148    Co'lege 

.\ve.    ISiTlvolev 
Architect— W.  H.   Ratellfr   Ir.,  First  Na- 
tional Bani<  Bldg..  T-'erke'ey. 
Figures   are   being    taken    for   a    gen- 
eral coniraof. 


SCHOOLS 


NORTH  SACRAMENTO.  Cal.— Th» 
Board  of  Trustees  of  the  North  Sacra- 
mento School  District  received  the  Al- 
lowing bids  on  May  2,  for  the  construc- 
tion of  a  three-room  atidltorlu'u  addi- 
tion with  steam  heating  ayatem  to  tha 
Hagglnwood  .School  and  a  four-room 
and  tower  addition  with  steam  heating 
syatem  to  the  North  S'acramento 
School  Plana  were  prepared  by  Aroh- 
Mcct  K.  C.  Hemmlngs.  Ochaner  Build- 
ing, Sacrnmento.  The  contr.ict  waa 
awarded  to  Herndon  *  FInnoc.in.  1814 
Seventeenth  St.,  Sacramento.  Con- 
strtietlon   \n  of  hollow  tile. 

Herndon    &.    Flnnlgan $",(;  ino 

P,     V.     Bender &S,aO0 

Wm      Thellbnhr 68,419 

Itoldner   Cnptructlon   Co 66.000 

Wm.     Murcell      61.787 

netr   A    Mabray    68,440 


Saturday,     May     fi,     1022 
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RICHMOND,  Cal. — The  Board  of 
Trtistoes  of  the  Richmond  School  Dis- 
tract received  the  following  bids  on 
May  3rd,  for  the  construction  of  a  one 
and  three-story  hollow  tile  and  rein- 
forced concrete  Junior  High  School 
building  and  for  a  four-room  and 
auditorium  hollow  tile  addition  to  thn 
Nystrom  School.  Plans  were  prepared 
by  Architect  James  T.  Narbett,  91U 
Macdonald  avcnut,  Richmond.  All  ))id.^ 
wei'e   taken   under   advisement. 

Koo.spvelt     School — General     Contrurl 
I*.    M.    Sanford,      914    Macdonald 

Ave.,     liichmond     $124,790 

Carl    Overaa,    Richmond 125,830 

Mathew  Morton.  Berkeley 1.36.887 

West   Coast   Constr.    Co..   S.   F. .  .    140,01»i 

K.    VV.   Maurice,   Oakland 141,700 

W.    G.    Thornalley.    Oaklana....    149, 77S 

PIuinbInK 

J.    I.   Collins,    2.'')2    17th   St.,    Rich- 
mond      f  12,tl8:i 

R.    A.    Washburn,    Richmond 13,800 

Hatelty   &   Hateley,   Saclo 13,99.^) 

Spiersch     Bros.,     Richmond 14,100 

Scott    Co 14,46« 

Hentins' 

Scott    Co ?31,988 

VV.    K.    Nottingham,    Oakland....    32,66b 

Carl  T.   Doel!.  Oakland 34,195 

Hateley    &    Haleley 34,995 

J.    I.    Collins 35,2f.l 

Atlas  Heating  &  Ventilating.  .  .  .    36,633 

Ilollo\^    'I'Ue  and   Brick  Work 
,las.  Walker,  141  S-14th  F:t.  Rich- 
mond      $32,54" 

Mcaley   &    Collins,   S.   F 32,700 

White  &  Gloor,  S.  F 39,4?9 

Hdck   *:    HolTmeyor,  -S.   F 39.9iHi 

Lntliin^-    iiiid    Plastering 

\V7i.    Makin,    1048    Excelsior    St. 

Oakland     $21,880 

Geo.    Dixon.   OakI  md 23,750 

Chas.    H.    Brown 24,989 

A.    Knowles.    S.    F 30.6G J 

Sheet    Metal   ^Vork 
Oakland  Sheet  Metal  Supply  Co.  ..$1130 

Spiersch    Bros 2997 

Oakland    Machinery    Co 3850 

UootinK 
United  Materials  Co.,  Sharon  Bldg. 

San   Francisco    $56(!.'! 

H.   C.  Brown   Roofing  Co.,  Oakland   5691 

•  ^.ladding-McBean    Co.,    S.    F 5762 

Richmond    Roofing    Co.,    Richmond    fiO^f! 

Paintlng 
J.    J.    Burdon,    571    9th    St.,    Rich- 
mond       5    6,19  7 

]).    Zelinsky,    S.    F 8,400 

R.   Zelinsky,  S.   F 8,965 

Zeh     Knott,     Richmond 13,700 

Klectvical     Work 
V.    G.    ElfC.     Co.,    1314     Macdonald 

Ave.,   Richmond    $5995 

Kings    Elec.    Co.,    Oakland 632o 

Pioneer  Elec.   Co 63  50 

Newbery    Elec.    Co 6881 

Pacific    Eke.    Co 6900 

Walts    Elec.    Co 7000 

M.    E.    Ryan 7168 

Berkeley    Elec.    Co 7i34 

N'e    Page-McKenny    Co 7688 

I\y.strom    School — General    Contract 
{^u  1  Overaa,  2105  Roosevelt  Ave., 

Richmond    $15,470 

Conner    A;    Connev,    Berkeley....    17.900 
P.    M.    Sanford 18.631 

Brick    and    llollo»v    Tile    Work 
James       Walker,       141       S-14th    St., 

Richmond     $5460 

Mealey    &    Collins 5980 

White   &   Gloor 65?5 

LathinK'  and  Plaxt^ring: 

G.    P.    Ingram $1989 

Chas.    H.    Brown 1  !'97 

RooHnK 

lUciunond     Rooting     Co $2463 

Paint  Ini^- 
1).   Zolinsky,   180  J(St.ie  St..  S.  F. .  .  $     572 

Zeb    Knolt     580 

.).     J.    Burdon 640 

R.   Zelinsky    1.357 

I'lTinibinu: 
R.   A.   Washburn.   2111    Barrett   St.. 

Richmond    $2180 

J.   I.   Collins .    2227 

Spiersch  Bros 2337 

.Scott   Co 2430 


IlentinK    nnd    Ventilating 

F.  L.  Warner,  696  20th  St.,  Oakland 

(no   check)     $7894 

J.   I.   Collin.s,      252    17th      St.,   Rich- 
mond     796: 

Hcott   Co 9140 

\V.    K.    Nottingham 988>: 

Carl   T.   Doell 916! 

Plans  Completed. 

SCHOOL  Co.'-t,   $7,500 

FRESNO,  Fresno  Co.,  Cal. 

One-story    frame    and    stucco    (Zro<:nt) 

school. 
Owner — Pomoiia   School   District. 
Architect — Ernest      J.      Kump,      Rowdl 
Bldg.,  Fresno. 
Structure    v/iil     I)e    financed     througli 
bond   election. 


Plans    Being    Figured — Bids    Close    May 

17,  1922.  9  A.  M. 
SCHOOL  Cost,    $80,000 

LOS    ANGELES.    Cal.       Avenue    54    and 

Irvington  Plac«. 
Two-stor.v      brick      scliool,      65x145    (11 

rcom>). 
Owner — L.  A.  Board  of  Education. 
Architect — Jr-ffery    &    Schaefer,    Kerck- 

hofi;  Bidg.,  Los  Angeles. 
Bids  will  be  taken  .separately  on  gen- 
eral work,  p.ainting  and  electrical 
work.  I'lans  may  he  obtained  at  the 
Secretary's  office.  730  Security  Bldg. 
Los   Angeles. 


I'lans    Being    Figur<;d — Bids    (Jlose    May 

17,  1922,  9  A.  M. 

SCHOOL  Cost,  $85,000 

LOS   ANGELES,   Cal.      No.    1145   S-Cala- 

lina     St.       Berendo     Junior       Hi.gh 

.School). 

Two-story   and   basement   brick   school 

179x40,    (10  roou'S). 
Owner — Los   Ange'es   Board    of   Educa- 
tion. 
.\rchitocc — Krempel  &  Erkes,  Bradbury 
Bldg.,  Los  Angeles. 
Bids     will     be     taken     separately     on 
general  work,  plumbing,  heating,  paint- 
ing and  electrical  work. 

Plans  may  be  obtained  from  the  Sec- 
retary's office.  7:;0  Security  Bldg.,  Lo.s 
.Angeles. 

I'lans   Bf.ing   Figured — Bids   Close    May 

22,   1922,    8    P.   M. 
SCHOOL  Cost,   $42,000 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 

Pajaro  School  District. 
One-story      reinforced      concrete   school 

building. 
Owner — Pajaro    School    District,    Tho?. 

S.    Hudson,    Clerk.    R.    F.    D.    No.    2, 

Box  70.  Wjtsonvillo. 
Architect — Wyckoff    &    White,    Growers, 

Bank  Bidg.,  San  Jose. 
Separate  bids  are  wanted  for  heating 
system;    plumbing    work    and    electric 
work.     Plan.';  may  be  obtained  from  thi' 
Clerk. 

See  call  lor  bids   under  Proposalw. 

To  Be  Done   by  Day's   Work. 

FARM  BLDOS.  Cost,  % 

DAVIS,  Yolo  County,  Cal.  University 
Farm. 

Frame  dining  hall,  bunk  house,  imple- 
ment shed,  etc. 

Owner— University    of    Californfa. 

Architect — Wm.  C.  Hays,  First  Natl. 
Bank    Bldgr.,   San   Francisco. 


Plans    Being   Prepared. 
HALLS.  Cost,    $450,000 

SANTA    CLARA,    S'anta    Clara   Co.,   Cal. 
University  Grounds. 


A.   E.   Loitch 


Fred   Clark 


CLARK  &LEITCH 
ROOFING  CO. 

Sacceasors  to  K.  9.  W^aruer 

Office   and   Warehouse: 

ino  SECOXD  ST.,  .S.VCR.VMENTO 

Phone    Main   726 


Reinforced  concrete  Junior  hall  and 
reinforced  concrete  Alumni  Science 
hall. 

Owner — University   of   .Santa    Clara. 

Architect — John    JL     Doinovan,     Pacific 
Bldg..    Oakland,   Cal. 
Funds  are  now  being  raised  for  these 

two    buildings.      Later   other    structureH 

will  be  erected. 


Contracts   Awarded. 

ONE-STORY    BUILDING 

SANTA  CLARA,  Santa  Clara  Co.,  Cal. 

One-story    fram   and   brick   veneer. 

Owner — Santa  Clara  High  School  Dis- 
trict. 

Architect — W.  H.  Weeks,  369  Pino  St., 
San   Francisco. 

General  Contract  awarded  to  Morri- 
son Bros.,  Santa  Clara,  on  Propo- 
sition No.   1,  $22,889. 

Painting  to  Wm.  Loos,  890  Washington 
St.,  San  Jose,  on  Proposition  No. 
1,    $360. 

Brick  Veneer  to  Paul  Messner,  J2870. 

EiectTicnl  "Work  to  Watts  Electric  Co., 
389   4th  St.,   San   Francisco. 

Lrinoleum*  on  Main  Building  to  D.  N. 
&  E.  Walter  Co.,  562  Mission  St., 
San    Francisco,    $1998.80. 

BlacUhoarda  in  Main  Balldlnf  to  C.  F. 
Weber  Co.,  985  Market  St.,  San 
Francisco,    $1000. 


Contract   Awarded 

GYMNASIUM  Cost,    $29,000 

OAKLAND,   Garfield  School. 

1-story   frame   and   stucco   grmnaslum; 

auditorium  building. 
Owner— Oakland   Board   of  Education. 
Architect — Building  Constr.    Dept 
Contractor — Shas.  L.  Trow,   835   8th  St, 

Oakland. 


Commissioned    to    Prepare    Plans. 
SCHOOL  Cost,    $25,000 

SANTA    ROSA,    Sonoma   Co.,   Cai. 
One-story   frame   and   stucco   school    (4 

classrooms   and   an   assembly  hall). 
Owner — Lewis   School   District. 
Architect  —  Norman       R.      Coulter.       46 

Kearny   St.,    San    FYancisoo. 


Contract  Awarded. 

SCHOOL  BLDG.  Cost,   $15,000 

SAN  FRANCISCO.     NW  Lane  and  Que- 

sada    Ave. 
Two-story    frame    school. 
Owner— Roman   Catholic  Archbishop  of 

San    Francisco,    1100    Franklin    St., 

San   Francisco. 
-Architect — Louis      Brouchoud,      Chlco, 

CaL 
Contractor— Ja^.    L.     MdLauglilln,     251 

Kearny    St.,    San    Francisco. 

Contract   A^varded. 

SCHOOL  Cost.    $17  117 

ROSEDALE,  Kern  Co..  Cal. 

One-stor>^    4-room     frame    and    plaster 

school  building. 
Owner — Rosedaie  School  District,  R    T 

Waters,  Clerk. 
Architect — J.    M.    Saffell,    924    19th    St 

Bakersfleld.  Cal. 
•  "onlractor — The  Warden-Jones  Co     '14 

Kiower  Bldg..  Bakersfleld. 
Other  bidders  were:  Wm.  Eis«ler 
$17,600;  H.  E.  Fissler.  $1<',S00;  C  E 
Kutzner.  $19,900;  Currie  &  Dulgar.  $21  - 
200;  August  Zimmerman.  $19,829-  T  L 
"^ummins.  $25. 0^10.  all  of  iSakersfield', 
and  Barkelew  &  Gould,  Tulare.  $23,858. 

Commissioned   to   Prtpare   Plans 
SCHOOL  Cost.    $110,000 

REDDING.   Shasta   Co.,   Cal.      East    Side 

Grammar    School. 
Firoproof  school. 
Owner — Redding  School    District 
Ar.hitpct  — AVoollett     .Vl     Lamb.     Hagel- 
.^tein    Bldg..   Faoamento. 
A  liond  election  will  b.»  held  on  Jun  • 
t;ih    to    vote    $110.0011    for    tiie    improvo- 
niontp. 


I'l.niis   Being  Figured — Bids  Clo.se   Mav 

LN.    1922        9    A.   M. 
C.YMN.\5-IUM  Cost.    $122,000 

LOS  aNGFLES.  Cal.     High  .School   Sit^ 
Oiu-story    brick    gymnasium,    87vll5. 
0\v  nor — Los   Angeles   Board    of   'Tduoa- 

ticn. 
Arohltecl — John   C.   Austin.   Bakor-Det- 

wller  Bldg.,  l.,os  .Vngcios. 

.Vi.nitect  Selected. 

.>CHOOL    .  Co.'-t.    $ 

ALAMEDA.   Cal. 

Fireproof   high   school. 

Owner — Alameda   High    School    District. 
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Saturday,     May     6.      19:': 


Aichitprt — '"arl  Werner.  Humboldt  Bk. 
Bldf,'..  S.m  Francisco. 
Mr.  Wernc-r  has  i)een  selected  as  ar- 
ohitect  and  will  immediately  pieparv 
jirpliminary  sketches  and  estimates 
preparatory   to  calling  a    bond   elect ioi. 

ltFF:n]JOY.  Fre:-nc  Co..  Cal. — .Vrchi- 
tect  Norman  K.  Marsh.  211  Droadwav 
Ontral  Bldg..  Uos  Angeles,  it  com- 
pletinr  nlaiis  for  .i  trroup  ot  high  achocl 
buildings  at  Keedley.  foi  UeodUy  join* 
union  high  scliool  district.  Bonds  in 
the  sum  cf  $4.50. ddO  have  been  voted  for 
buildings  anrl  equipment  Six  build- 
ings, two-slory  a>lmini'5tration  build- 
ing with  audiicrium  to  seat  1800;  four 
buildings  will  be  brick  construction 
with  pla.«^ter  exterior.'^,  tile  and  com- 
poFition  roofing'.  The  gynrnasium  and 
cafetei-ia  building.^  will  :ie  of  frame  and 
pla.eter  construot  ion. 

H'VYWARD.  Alameda  Co.,  Cal.-- 
Tlntil  Mav  1.5.  3  P.  M..  bids  will  be  re- 
ceived bv  X.  P.  Nielsen.  Clerk.  Hay- 
ward  'Triin  Hign  School  Dirtrict,  for 
alterations  and  two-room  frame  an<l 
plaster  addititn  to  the  high  school: 
Hrnry  «".  .Smith.  7?^.")  Market  St..  .>an 
Francisco.  Auhitect.  St-e  onll  for  bitlfc 
iintlrr    offivinl    ori'i""*"!    section     in    Ihi.v 

S\N  DIEGO.  Ca!.—  Ihitil  11  A.  M.. 
Mav  2.5.  bids  will  he  received  by  Di- 
vision .-f  ArolMtectur>\  State  Dept.  of 
Public  ^Vo^ks.  Sacramento  for  erecting 
training  school  and  locker  building  at 
San  Pif  RTo  Teachers'  College.  Two- 
=tory,  32x77  ft.,  ri  inforced  concrele 
walls,   plas'fr   exterior  and   tile    roof. 

S\N  FRANCISCC— Until  May  XT.  3  P 
M  b'ds  will  be  received  by  the  San 
Francisco  Board  of  Public  Woika  for 
rooPng  the  addition  to  Mission  H:gb 
.^chrol  at  18tb  and  Dolores  ."treets. 
Estimat'^d  co.^t.  $7000.  ftpecifirations 
may  V"  obtained  from  the  Bureau  ''f 
Architecture,   2nd   Floor,   City  Hall. 

TUCSON,  Ariz. — Archit.^cts  I.yman  &; 
Place  and  Architect  H.  O.  .Taastad,  as- 
sociate. Tuc.>5on,  have  prepared  plans 
for  2-storv  reinforced  concrete  high 
scho'il  building  290x1  SO  ft.,  to  contain 
atulftorium  seating  1600.  cafeteria, 
laboratories,  domestic  science  depart- 
ments, mechanical  depts..  etc.  Build- 
inff  will  have  sixteen  terra  cotta  col- 
umns and  trim,  .skllghts.  hollow  tile 
partitions.  Est.  cost,  $750,000.  Cym- 
msiiim    nnder    separate    roof. 

SANTA  I'.OSA.  Sonoma  Co..  Cal.  - 
Until  May  ir>,  11  A.  M.,  bids  *vlll  b.- 
received  liv  Oscar  Ha-Misch.  Clerk  <  an- 
fleid  School  liislrict.  to  construct  a  two 
room  frame  school.  Plan.^'  nny  be  liad 
from  W.  Herbert.  Architect.  City  Hall. 
Santa  PiJ-a.  on  n  deposit  of  $10. 

FRESNO.  Fresno  Co.  Cal. — Until 
May  31.  S  P.  M.,  bids  will  be  received 
by  I..  L.  Smith,  secretary  Board  of 
Kducallon,  for  furnishing  and  deliver- 
ing supplies  and  ernilpment  for  year 
102'?-23.  I.,lBtB  of  materlalB  desired 
ftirnlshed    on    application. 

I'.TTUl.lN'JAMi;,  San  Mateo  Co.,  Cal.-- 
Put  11  .May  fi.  &  P.  M.,  bids  will  be  rc- 
<  lived  bv  Mrs,  .1.  M.  Vlckerson.  Clerk, 
Burllt'pnnie  f}rammnr  .School  Dlstrlrl. 
for  grading  and  drainage  of  llooscvrlt 
Hcliool  ^t:ound^.  K  L.  Norber*.  40 1 
Oecldent.il  Av<  ,  Burlingame,  Arcliltect. 
T'lans  m.ny  be  obtained   from   the  archl- 

l'T<  t. 

DOS  I'AI.OS  Fresno  < 'o  .  Cal. — U.Ull 
May  2B  2  P  M.,  bids  will  be  recelveii 
by  T.  OlJiiplon.  Clerk.  Bryant  nrnnina"- 
Srhnnl  IHnlrlet,  to  corMtnnt  frame  nnd 
nturro  irrnniiii.'ir  lebool  PInns  mfty  !>'• 
obtnlnerl   ftom   lh(    rli-rk 

MARTINEZ,  Contra  Cotita  Co.,  Cal. — 
M.  V.  S.  Cnbellelrn  of  Pinole,  at  16974 
awarded  contrnct  by  trustees  of  BrI* 
ones  School  District  to  croi-i  frnnio  and 
stucco    school.      D.    Mnrz    bid    $617  ♦. 


1.0S  AN<JEM:s,  I'lil  -  tiaimon  *  Cai 
roll.   308   Central    BWIk  .    Pn-<iidenn.   were 
low    bllflern   at    fri.',4i:o   on    genernl    eon- 
inicl     for       tbf    n<'»       Fri  niont       -iliool 
i.iiii'iu.f     iN.b.ii    D    I'll  I 'lulinr,  }*<•(  iirPy 

irbltlit  I.oW 

M  ■  I  !i    f,-cre;      Re- 

I.    wlrliiff   nt 

tl"8!',   A.  Q'iix'A'   K-  Son  on  pilntlnr  »' 


$2630,  ^nd  V  J.  Donnelly  op  healing  at 
$4100,  AV  W.  Brooks  and  F.  .1.  Don- 
nelly each  .submitted  a  bid  of  5  5&C0  on 
plumbing.  Twelve  i;lassi  coins,  brick 
constiuction,  select  common  brick  fac- 
in.i;.  clay  t;Ie  r<iOf.  pine  triiTi  and  maple 
floors. 


EUREKA,  Humboldt  Co.,  Cal.— Bids 
have  been  ordered  re-advertised  for 
constructing  shower  room  addition  to 
the  g>'mnas!um  at  the  high  school,  Oni 
bid  received  under  last  call  ran  in  the 
neighborhood  of  $20,000  and  was  re- 
.lected  as  only  $12,500  is  available  fo*" 
thf  work.  Plans  may  be  had  from 
City  Superintendent  of  Schools.  City 
Hall. 


POMCNA,  Los  Angeles  Co.,  Cal  — Th.' 
following  oids  weie  itceived  for  four 
contracts  or  new  Pf-mona  high  school 
building,  Robert  H.  Orr  and  W.  H, 
Weeks,  1301  \an  Nuys  Blig..  Los  Vn- 
geles.  associate,  aichilects:  Masonrj' 
— .•jarson-Siequist  Co.  San  Francisco, 
$34, ."01:  (a)  acid  for  cast  stone  v,-ork. 
$7816:  >  b)  deduvt  for  brick  veneer.  $10.- 
03f.;  Carl  H.  Sanborn.  $34,700;  (a)  $:i2.- 
oOO;     (b)     jeOOC;    H,    E.    Kneer.    $;i5.252: 

(a)  $li*,l>50;  (b)  $!«110:  Henry  Reimers. 
$3fi.860:  *a)  $20,500:  (I)  $8100.  C,  .J. 
Smith,  $37,362,  (a)  $^2,000:  (b)  $8500. 
Cnrpeutry— H  M.  Ilanav  alt.  La  Verne 
$90,400;   (::)   add  for  maple  l-iors,  $18)0; 

(b)  deduct  for  pine  doors.  $:t200;  (c)  de- 
duct for  turret.  59.50;  Larson-S:e(|Uist 
Co.,  $88,777;  (a)  $5400;  (b)  $2201;  (c) 
$560:  Lawrence  Brack  Con.^tr.  Co..  $98.- 
770;  (a)  $13,816;  'b)  $24i;3;  ic)  $156; 
Jacobs  Constr.  Co..  $103,f'73;  (a)  $14,200; 
lb)  $2000;  <c)  $500.  IMnslerliig— E.  \ 
Fal'.gren.  $44,900;  (u)  O'^ducl  far  run 
moulds.  $13,000;  J.  U.  Richert.  $41,293; 
(a)  $650:  Burt  Doquine,  J49.600,  'a) 
$1,500;  J.  C.  McLeod,  San  Francisco. 
$42,278;  (a)  $2853;  J  B.  Murphey.  $.51.- 
19;  (a)  $8706;  (■:.  I),  Sorree,  $48, COO-  'a.) 
$3500.  Sheet  Metal  Work — Pomona 
Sheet  Metal  Works,  $4.5!t5;  deduct  $20.5 
for  omitting  .-^pire;  St.  Louis  Comic.? 
Works.  $53!>2  and  J375:  Chas.  J.  Strang- 
man,  $64'i3  and  $(40;  Taylor  &  Green. 
$7524  and  $672:  Main  Cornice  Works. 
59244.80  and  $500.  Cor.tratt  for  sheet 
metal  work  was  awarded  to  T'omona 
.Sheet    Metal    Works    at    $4r;00 


TURLOCK.  Stanislaus  Co.,  Cal. — 
The  Beard  of  Trustees  of  the  Turlock 
.School  District  received  the  following 
bids  on  April  2nth.  for  the  construction 
of  a  l\\n-story  addition  to  the  Haw- 
thorne Grammar  School,  Plans  were 
lirepared  by  .\rchitect  Knapp  of  Tur- 
lock. The  general  contract  was  award- 
ed to  Tornell  and  Edberg  of  Turlock. 
All  bids  for  ihe  heating  were  rejected 
and  new  bids  will  be  advertised  for 
shortly. 

General   Contrnct 

Tornell  &   Edberg,  Turlock $27,576 

lohn   D.   Carlson,   Turlock 28,s80 

P,    P,    Walstrom,  Turlock 31,000 

Heatinv 

Scott  Co .-^ $5680 

P.  J,   Enrlght,  S,   F 6700 

\V.   K.   Nottingham,   Oakland 7222 

LO.NG  BEACH.  Cal. — Contracts  for 
construction  of  Luther  Burbank  School 
awarded  as  follows:  Beswick  &  Sons, 
230  Newport  Ave.,  Long  Beach,  exca- 
vating, concrete,  carpenter  and  iron 
work  at  $56,313;  Long  Beach  Brick 
Co.,  brick  and  masonry,  at  $21,727;  St. 
Louis  Cornice  Works,  sheet  metal  at 
$460;  Waren  &  Bailey  Co,,  comp,  roof- 
ing at  $445;  H.  C>.  Blessing,  tile  roof- 
ing at  $3360:;  W.  O'Mrlen,  plastering 
nt  $U862;  T.  N.  Florce,  blackboiirda  at 
$1066;  R.  O  Lung,  painting  at  $397.5; 
American  Ave,  Hardware  Co.,  hard- 
ware at  $3032;  lllcknian  Bros.,  plumb- 
ing at  I335U,  Marsh  Electric  Co.,  wir- 
ing at  $3162,  heating  not  let.  Twelve 
room  and  auditorium,  brick  and  hol- 
\nw  tllu  construction,  plaster  exterior, 
lib'  and  I'onip  roof,  pine  trim,  imipltt 
floors,  reinforced  concrete  .HtaIrN  and 
I  orrldors.  Allison  .Vr  Allison.  Ilibi'rnliin 
Bid,,  Los  Angeles,  and  H.  Alfred  An- 
(l<rHon,  Palace  Theatre  Bldg  .  IvOiig 
Biach,  Hsaoclate  archltools. 

0.\KLANI),  Cal.-  I'ntil  .May  2J.  3  I' 
M,  bids  V^lli  be  lecelxil  by  .lohn  W. 
I-VlgeiMnn'J,  Moeretary,  Oakland  School 
DbiirbHi,  for  fiiriilfhiiiK  himI  iiiHii.liJnu 
h'ecl  lockers  In  i  choiilii.  Xrr  enll  for 
bidi  aniler  ofllrlnl  |»ro|»o«Ml  •eelltMi  In 
fkU    laa««. 


STORES  AND  OFFICES 


Segregated  Figures  to  be  Taken  Next 

Week, 
ALTERATIONS  Cost,  $18,000 

SAX   FRANCISCO.      SE   Jessie  and   6th. 
Alter     2-story    class    C     store    and   loft 

building. 
Owner— AVithheld. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San   Francisco. 


Contract   Awarded. 

STORE    BUILDING  Cost,    $12,100 

OAKLAND,  N  University  Ave.  87  E 
10th    Street. 

One-story    brick    store    building. 

Owner — George  Fedderwitz,  1037  Uni- 
versity   Ave,,       Berkeley. 

Architect — Reed  &  Corlett,  Oakland 
Bank   of  Savings  Bldg.,  Oakland. 

Contractor — A.  J.  McPhee,  2144  E-27tb 
St..   Oakland. 


Plans  Being  Prepared. 

STORE    P.LDCi.  Cost,    $ 

SAN     LRANDRO.     Cal        E-14th     Street. 

One-siorv   brick   store   building. 

Owner — W.  L.  Du.-irle.  1361  E-14lh  St.. 
San  Lcandro. 

.\rchitect  &  Contractor — George  Peter- 
son. San   Leandro. 


Plans       Being       Prepared. 
ALTERATIONS  Cost,    $8,500 

SAN   FRANCISCO       619   Larkln. 
Alter    ground   floor   of   hotel    into   three 

stores;     new     store    fronts,     etc.) 
Owner — Hotel      Lansdale. 
Architect — A.    H.    Knoll.    Hearst    Bldg,. 

San   Francisco. 


Plcan   to   be    Ready  for  Figures. 
STORE  BUILDING  Cost,  $25,000 

SAN  FRANCISCO.     NE  Clement  St.  and 

Eleventh  Avenue. 
One-stor>        and     mezzanine    reinforced 

concrete  store  building. 
Owner — Withheld. 
Architect— A.    H.    Knoll,    Hearst    Bldg.. 

San    Francisco. 
Figures   will    be   taken   for  a   general 
contract. 

Contract    Awarded. 

.STORE    AND    H.VI.L  Cost,    $ 

RICHMOND,  Contra  Costa  Co.,-  Cal, 
Eleventh  St,  and  .MacDonald  Ave. 

ConipU  te  2-storv  reinforced  concrete 
store  and  hall  building  ffoundn- 
t  on   Is   in). 

Owner — Adolph    Winters    (florist), 

Arrhit<et — .\,  W.  Cornelius.  Merch.ints 
National  VtaiiU  Bldg..  San  Fran- 
cisco. 

Contractor — TV    M,    Sanford,    Richmond. 

Sub-Figure,-i  Being  Taken. 

STORif  BLDG.  Cost.    $26,000 

STOCKTON,      San      Joaquin      Co..      <^al 

Market    Street. 
Two-story   brick   store   rmildlng. 
Owner — A.   J.   Turner, 
architect    &    Contractor — Davl.«;-Helle» - 

Pearcc   Co,,   Delta   Bldg,,  Stockton 


Plans  to  be  Prepared. 

OFFU'F    BLDG,  Cost,    $■ 

MAitTlNIOZ,      Contra      Costa    Co.,  Ca'. 

Main    Street, 

One       and     two  Pttry       fl-eproof  olttce 

building.  _    , 

Owner — •■•.iitra   CoKta    Abstract    *  Title 

Co.,  Mar*lne;i. 
Aichllect  — Not    S-eleetid. 

Plans   Being    Figured. 

BK1CK    BUILDING.  Coat,    $ 

RICHMOND,     Contra    Coata     Col.     Cal. 

S.     Macdonald     Ave.     bet.     4th     and 

r>th    Uts. 
One-atory     brick     auto    sales    bulldlns. 

60x111. 
Owner — E,    M.    Chase,    Rio    Vlatii.   Cal. 
Architect — E.  A.   F.  Cnraon,  542  4lh  St.. 

lElchmond.  Cal. 
Plans  will  be  on  flle  at  the  Builders' 
Exchange    of    Richmond.    414    Macdon- 
old  Ave..   lUchmond. 

Contract   to  be  Awarded  Shortly 
STORE     BLim.  Jost.    $10,000 

SAN  FRANCISCO.     \V  (iiant  Ave.   107-t> 

N   rush  Street. 
One-stor>    nnil    basenif^nt  Claaa  C    .;  of 

building. 
Owner — Helen  .'•'helby 
Archltret-    \V.    H.    Crim    Jr.,    425    Kear- 
ny   HI  .    Han    Francisco. 


Saturday.     May     6,     192? 
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Plans  Being  Figured. 

STORE    BUILDING.  Cost,    9 

SAN  FRANCISCO.     S.  Turk  St.,  west  of 

Taylor. 
Two-story      and      basement    reinforced 

concrete    store,    bowling    alley    and 

loft   building,   50x157.6. 
Owner — Mortimer    S.    Samuel. 
Supervising      Architect    —   August      G. 

Headman,   New    Call   Building,    San 

Francisco. 


Figures  to  Be  Taken  End  of  This  Week 
STORE   BUILDING  Cost,    $20,000 

OAKLAND,    San    Pablo    Ave.    bet.    ISth 

and    19th   Sts. 
Oiie-story    Brick    Store   Building. 
Owner — Emil    E.    Kahn. 
Architect — S    Heiman,    57    Post    St.,    San 

Francisco. 
Figures   will   be   taken   for   a   general 
contract. 


Plans  Being  Prepared. 

STORE  BUILDING.  Cost,  $ 

SAN  FRANCISCO.     S  Turk  St.,  west  of 

Taylor. 
Twio-story     and    fbasement     reinlforced 

concrete    store,    bowling   alley   and 

loft   building,   50x157.6. 
Owner — Mortimer   S.   Samuel. 
Architect — August    G.     Headman,    New 

Call   Building,   San   Francisco. 


Architect — August    G.    Headman,    New 
Call   Building,   San   Francisco. 


Figures  to  Be  Taken  Next  Week. 

RESTAURANT  BLDG.  Cost,   $ 

SANTA   ROSA,   Sonoma  Co.      Exchange 

Ave. 
Two-story     concrete     restaurant      (de- 
signed  for   five   stories). 
Owner — Frank    Leppo. 
Lessee — Geo.   Edwards. 
Architect — Reese    &    Kuykendall,     1438 
McDonald   St.,   Santa    Rosa. 
Mr.  Edwards  will  spend  about  $12,000 
on     the    interior    fittings    and    decora- 
tions  of  the   restaurant. 


Contractor    to    Take    Sub-Figures. 
OFFICE  BLDG.  Cost,  |100,000 

OAKLAND,  Alameda  Co.,  Cal.     NE  14th 

St.,    247    W    Stanley   Rd. 
Two-story    concrete    office    building. 
Owner — Durant    Motor    Co.    of    Califor- 
nia. 
Architect — J.       H.       Brunnier,       Sharon 

Bldg.,   San    Francisco. 
Contractor — P.    J.    Walker    Co.,    Monad- 
nock    Bldg.,    San    Francisco.    „ 

Work    on    the    factory    building    was 
started    in    January. 

Plans  Being  Prepared 

STUDIO    BUILDING  Cost,    $ 

SAN   FRANCISCO.      Sutter  Street. 
Reinforced  concrete   Studio   Building. 
Owner — Mortimer   &.  Samuel. 


Cost,   $22,000 
Mission     235     S 


I'lans  Complete 

STORE 

SAN     FRANCISCO, 

25th    St. 
Three-story  frame  store  and  apartment 

building  (8  apartments). 
Owner — Dr.  Thos.  I.  James. 
Architect — Frank  S.  Holland,    1629  B'ol- 

som   St.,  San  Francisco, 


General    Contract    Awarded. 
STORE  &  LOFT  BLDG.  Cost,|72,000 

SAN  FRANCISCO.     Mission  near  7th. 
Two-story   and   basement  concrete   and 

brick    store    and    loft    building. 
Owner — Geo.     B.     Somers,     Lane       Hos- 
pital. 
Architect — C.    A.    Tantau,    251    Kearny 

St.,  San  Francisco. 
Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 
NOTE — Contract  includes  all  work 
except  the  roofing,  sheet  metal  work, 
plumbing,  electric  work,  painting,  side- 
walk   light.s    an    elevators. 


JOxcavation    Started. 

OFFIt  B  Cof:t.     $<J00.00'> 

FRESNO,   Fresno  Co.,   Cal.      Tul.ire  r.nc'. 

J  Street;;. 
Two    and    eiglit-.-tory    reinforceci     '^•on 

Crete      office    buildirg    v/ith      tena 

co'.ta  and   brick  facing. 
Owner — T.  W.  PaUeisoii. 
.Architect     tV     Contractor — Fflchin     Co.. 

Bank  of   Italy   Eldg.,  Fresno. 
The   excavating   has   been   started    by 
Thomp.^or  Bros. 

Plans    Being   Prepared. 

ALTERATIONS  Cost,   $ 

LOS   ANGELES,   Cal.      11th   and    Broad- 
way. 
Alterations  and   additions  to   E.xaminer 

Building. 
Owner — William    Randolph    Hearst. 
Architect — Miss     Julia     Morgan,     Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 
Structural  steel   frame  on   new   foun- 
dations,   reinforced    concrete    fls..    mar- 
ble and  tile  work. 


Cosl.     f- 
Cal.      H 


Con ti  act   Awarded 
OP'FIOE    BLDG. 
MODESTO,    Stanislaus 

n<-ar  Tenth. 
One-story   brick   office   building. 
•  nvner — Mode.sto     G-tiS     Co..     Fran! 

Cros.sey.   President. 
Architect — Wiolanil.    Mazureite   &    Wit- 

land,    1002   H  St..  Modesto. 
Contractor — Bush    %:  Conlee.   318    ronla; 

St..  Modoslo. 


St. 


.\. 


Contract  Awarded. 

ALTERATIONS  Cost,    $15,000 

SAN     FRANCISCO.     NE     Mission     and 
17th    Sts. 


Rearrange     interior     stud      partitions, 

new   store   fronts,   ratprooflng,   etc. 
Owner — S.    Lachman,    Mission    and    16th 

Sts.,    San    Francisco. 
Architect — S.    Heiman,   57    Post  St..   San 

Francisco, 
Contractor — Louis    J.    Cohn,    110    Sutter 

St.,    San    Francisco. 


-MOI<ICSr<j.  S(ani;ia:is  Co..  Ca\.  -.1. 
Beatty.  lessee  of  the  Hughson  Hotel. 
.Moib-sto,  lias  purchased  thf  fitc  at  the 
Houthwos'  corner  of  Eleventh  .ajul  J 
streets  and  will  erect  a  :=ix  or  sevon- 
.>-ior-.s  fir  pro'if  oflico  siructure.  50  by 
100   ferjt. 


RICHMOND.  Contra  Costa  Co..  Cal.— 
Until  May  22.  8  P.  M..  bids  will  le  re- 
ceived by  A  C.  P^aris.  City  <  1.  rk.  to 
coiKstruct  office  and  stoie  rocm  at 
Municipal  Wharf  No.  1.  Plans  may  be 
had  from  the  clerk  on  deposit  r>i  ft,:. 
n.   O.  f  bapinan.  City  Engineer. 


THEATRES 


Contract   Awarded. 

THEATRE  Cost,    $1000 

SAN  FItAXCISCO.  Marine  Hospital 
Grounds. 

Owner — Knights   of  Columbus. 

Architect — Morrow  &  Garren,  Chron- 
icle   Bldg.,    San   Francisco. 

Contractor— H.  E.  Hansen,  423  30lh 
Ave.,    San    Francisco. 


Plans   Being  Prepared.       , 

THEATRE  Cost,    $150,000 

SAX    FRANCISCO.      S  Market,    bet.    3rd 

,and    4th    Sts.    (Portola   Theatre). 
Rebuild    Theatre,    Class    "A"    construc- 
tion. , 
Owner— Market  Street  Realty   Co. 
Architect — Alfred     Henry     Jacobs,     110 
Sutter    St.,    San     Francisco. 

All  the  interior  will  be  torn  out  and 
rebuilt,  the  exterior  remoddeled  In 
Spanish  style  of  architecture.  The 
name  will  be  changed  from  Portola  to 
Dolores  Theatre,  and  is  to  be  a  replica 
of  the  Cameo  Theatre  in  New  York. 
AVork  will  be  started  in  about  two 
months. 


Plans  Being  Prepared. 

THEATRE  $300,000 

LOS    ANGELES,    Cal.      NE    Hollywood 

Blvd.    and    Yucca    St. 
Class    A    theatre    building,    100x150. 
Owner —     F.      E.     Keeler     and     C.     H. 

Thompson. 
Lessee — Oliver  Morosco. 
Architect — B.    O.    McCormick,    912    Pan- 

tages    Bldg.,    Seattle.    Wash. 
Consulting    Architect — B.    Marcus    Prl- 

tcca.       Pantages       Bldg^.,       Seattle 

Wash. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 


Send  me  Buildinpr  and  Engineering  Newg  for  ono  year,  commencing  with  next  issue,  for  which 
1  enclose  check  for  $4.00 
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Saturday.     May     6,     1932 


Official    Proposals 


\OTItK    TO    tO.\TKA(  TOUS 

(  llnywJirtl       School,    Two-room       Kraiiic 
and    I*la«Tor    AtNlitioa) 

Notice  is  lierel>y  given  that  seaied 
bids  will  be  received  by  the  Trus- 
tfts  of  the  Hay  ward  L'nion  High 
School  District  (f  Alame'la  County, 
("jilifornia.  in  the  town  of  Haywaru. 
for  the  construction  of  alt<  rations  aul 
adciition.s  to  the  Union  High  School 
building  at  Hayward.  Alar-Pda  County. 
California,  as  per  plans  and  specifica- 
tions oi^.  file  with  tne  Ci<  rk  of  said 
Trusteos,  in  the  town  r>f  Hayward.  o.- 
at  the  oince  of  He.<rv  C.  Smith,  the  au- 
thorized architect,  at  785  Marker 
street,  San  Francisco,   California. 

Plans  and  specifications  can  be  oh-. 
lained  from  the  v'lerk  at  his  office  at 
the  High  School,  or  Architect  upon 
deposit  of  the  sum  of  $5,  which  will  bt 
returned  when  said  jilans  and  speci- 
fications are  returned  in  go:'d  condition 
to  paid  clerk  or  Architect. 

Reference  to  plans  and  specification;- 
arc  herebv  made  for  bids  nciuired. 

Blank  forms  for  bidding;  will  lit  fui - 
iiished   upon   application. 

S.aio  bids  will  be  r-ceived  ui>  to  ami 
inrlnilinR  Msiy  15.  1»22.  a<  .»  o'clock  P. 
M.,  by  the  Llerk  .)f  said  V.o.'trd  of 
Trustees  at  the  Urion  High  School. 
Tlayward.  Alameda  County.  California, 
accompanied  by  a  certified  check  for 
the  surr'  of  ten  per  cent  (10%)  of  the 
.midUiit  of  the  bid,  «(inditioned  on  th" 
.<.ucct.«sful  bidder  entering  into  the  con- 
tract, the  ainoant  of  said  check  to  be 
n-adc  pavalle  to  Clerk  cf  the  Beard  o» 
Trustees"  of  the  Union  High  School 
District.  ^        .... 

The  Trustees  reserve  the  right  to 
reject  any  or  all  bids. 

By  order  of  the  Board  of  Trustees. 
Union    Ijigh   .School   District.  . 

Dated  at  rlayward,  California.  April 
27    1022. 

('si"gned)  ^        .  ,      , 

E.    O.    WKl^B,    President. 
N.    r.   NIF.I..SKN,   Clerk. 
Board      of    Trustees.      Ilaywaid      Unio.i 
Higli  Sehcol  District. 


IVOTICK    INVITING    BIDS 


(      County     Kail      llniidhiKH^ 

Notice  IB  hereby  given  that  sealed 
bids  will  lie  i.coived  by  the  elrrk  of 
the  Board  of  Supervisors  of  San  Joa- 
nuin  County,  California,  at  the  office 
of  said  Board,  In  the  City  of  Stock- 
ton, aittll  10  o'clock  A.  M.  of  Tue-dny. 
nmr  2n,  1922.  for  the  construction  of 
stock  barns,  poultry  building,  addition 
to  the  grandstand,  and  a  fence  at 
\grienlltiral  I'ark,  in  accordance  with 
plans  and  speclflcatlonB  prepared  by 
Architects  Wright  &  Satterlee  and 
adopted  and  filed  by  said  Board  May  2, 
1522,  and  to  which  bidders  are  partic- 
ularly   referred. 

Duplicate  plans  and  speclflcatlons 
may  he  obtained  at  the  office  of  th<' 
Board  of  Siip<>rvl»»nrs  tinon  depop|fln(r 
the  sum  ff  $1inft  to  Insure  thf  i)rompt 
return  of  same  on  or  before  the  ex- 
piration   of    soven     day* 

All  bids  must  he  mado  on  forms  to 
he  fihtnlned  nf  the  offirc  of  the  Rnnrd 
of  Supervisors,  and  prcMonti-d  In 
sealed  envelopes  addressed  to  the 
Bosrd  of  Supervisors  and  m«rk<-d  t-i 
Indicate  the  work  for  which  bid  Is 
mibmltted. 

,\II  i>r*«pfisalM  nnisl  be  areomtianled 
»iy  TTnitcd  States  ciirrencv  'ir  .•■•t'O-' 
chck  mnde  psyahle  to  the  ehalrmnn 
nf  thi-  «nld  Bnnrd  of  Supervisors  In 
the  sum  of  10  ix-r  rent  <if  ih<  amount 
of  the  hid.  or  bv  n  bmul  fur  siicb 
nmoiint.  and  .i  bond  <if  r.n  pir  c«-nt 
of  the  oentrnft  iirirs  v  HI  be  rcTilr»d 
'if    Ihr    xiicri  d-'fiil    hlf".der 

The   Board    n-^erve"    iIh     iI  •!  '    i  i    > 
1,-    •      ,   ,v     '  r    ;."    I.'.U 

Bv  cird»»r  of  snid  Board,  nruiil*  -Mav 
t.    !»«. 

KT'OF.NR    P     fHtAIIA.M.    Cli  rU 

Bj  ft.   A.  CARTER,   D«PUty   C1«pK.    . 


A  call  for  bids  published  in 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NKFUING  NEWS  which  reaches 
eveiy  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  blda  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


ro       <  AI.I.       Bins       FOR       ORDiXANCl-; 

RIILUINGS,         RAILROAD         AND 

A\  ATER    SYSTKM    KXTEXSIO^S 


Tht  IJureau  r.f  Yards  and  Docks  will 
open  proposals  in  the  near  future  on 
specifications  No.  4'i6G  for  six  ordnance 
buildings,  railto.ad  track,  and  water 
extensions  at  the  Naval  Operating 
Rase,  ( Amiiuiiitio;.  Depot,  Kuahua), 
Pearl   Harbor,  T.  H, 

The  work  will  consist  of  the  erection 
fif  six  crdiianCL  buildings,  each  'naving 
concrete  foundations  and  floor  base. 
The  work  also  include  railroad  tJ.acU 
extensions  and  extension  of  present 
water  mains  for  fire  protection  pur- 
pose. The  pyrol^'^hnical  stor.-^houso 
and  ."Jtorehouse  for  small  arm.s  ammu- 
nition will  have  steel  roof  and  wall 
framing  covered  with  protected  sheet 
nieial.  wood  finish  flooring  on  the  con- 
crete floor  lia-'-e.  steel  :iash  and  wood 
sh»athi!ig  on  ceilings  and  interior  of 
walls.  Ignition  and  ston  house  will 
have  a  stuccoed  hollow  tile  w.alls,  cor- 
crote  rocf  deck  and  built-up  roofing 
and  asphal'  n.asiic  floor  flnisn  or  con- 
(ti-le  base.  The  torpedo  slo.ehous?, 
warhead  storehouse  ane"  extensions  t-i 
mine  st.irag-  building  will  each  h.T,Vf 
:  tucco'Ml  hollow  tile  walls,  wood  roof 
deck  anil  1  uilt-up  roofing,  yteel  sash 
;ind  a  cram.  A  fyfti  m  of  lightning  pro- 
u-ctioii  will  b-.'  provided  for  txten.-^lon 
to    mine    storng<>   building. 

Plans  and  sipe'-ificat ion.-,  may  be  ol  - 
tahcd  when  i.\allab|p  from  the  Burt-aii 
of  Yards  and  DfMks.  Navy  Department. 
^^  I'.sliliigtoi.  1">  C..  Commandant  Nav> 
Yard,  M;'re  Island. ^'nlifornia.  and  tht 
Conmandanl.  Naval  Opeiallng  Itas.v 
PMirl  Marbor.  T.  II..  noon  .leiioMtliig  a 
rhffck  or  pf  .^tiil  money  order  f<^r  $.10.00 
■pivable  t.>  the  Chief  of  IJure.iu  or 
Ynids  and  Docks,  as  security  for  th< 
sa«'<'  ret.jni  of  th«i  plans  ai:d  sptclfici- 
I  i(iii«. 


NOTK'K  TO  CONTRA CrrOHS 

TUKASURY  DBPAUTMKNT,  Super- 
vising Architect's  Office.  Washington, 
I).  C..  \prll  2S.  1922. — SKAUKD  PUO- 
POS.M^  will  be  opened  In  the  office  of 
the  Superintendent  at  Fort  Bayard.  N. 
Mex.,  at  12  m..  May  26,  1022.  and  at 
this  ofllc-  at  3  1).  m..  May  26,  in22,  for 
the  extension  and  remodeling  of  the 
sewage  tank  and  filter  beds  at  the 
United  States  Veterans'  Hospital  at 
Fort  Bayard,  N.  Mex.  Drawings  and 
speeinenilons  may  be  obtained  frf)m 
the  Office  of  .Superintendent  at  Fort 
Haynrd.  N.  Mex.,  or  from  this  office  In 
the  discretion  of  the  .Supervising  Areh- 
Hect,  ,Tbs.  a.  Wetniore,  Acting  Super- 
vising   Arehlteot, 


^oTI^^:    to    cowTHArTOH^ 


POSALS  will  be  opened  in  the  office  of 
the  Superintendent  at  Fort  Bayard,  N. 
Mex.,  at  12  m..  May  26,  1922,  and  at 
this  office  at  3  p.  m.,  May  26,  1922,  for 
the  extension  and  remodeling  of  the 
sewage  tank  and  filter  beds  at  the 
United  States  Veterans'  Hospital  at 
Fort  Bayard.  N.  Mex.  Drawings  and 
specifications  may  be  "Obtained  from 
the  Oftlce  of  Superintendent  at  Fort 
Bayard,  N.  Mex.,  or  from  this  office  in 
the  discretion  of  the  Supervising  Arch- 
itect,   Jas,    A,    Wetmore,   Acting  &uper- 


STATE    OF    CALIFORNIA 


DEPARTMENT     OF     Pl^BLIC     WORKS 


CALIFORNIA  HIGHWAT  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Callfomla 
Highway  Comniiniilon,  515  PoniBi 
BnHdlng,  Sacramento.  Cal..  nntU  2 
o'clock  P.  M.,  on  May  28.  1922,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specificationa 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Sonoma  County,  between  Willow- 
Brook  and  1  mile  south  of  Petaluma 
(IV-Son-1-C),  about  four  and  three- 
tenths  (4.3)  miles  In  length,  to  be  sur- 
faced   with    asphalt    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  emit  laeis  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  >  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  In  which  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
cated at  Wlllits.  Dunsmuir.  Sacramen- 
to, San  Franci.sco,  San  Luis  Obispo, 
Fresno   and    L«s    .\ngeUs. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  forjn  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  bo  done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  Callforn'* 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest  of   the  State, 

NEWELL  D.   DARLINGTON. 
CHARLES   A.   WHITMOUE. 
GEO.   C.    MANSFIICLD, 
California  Highway  Commission. 
ATTSTIN    B     FLETCHER. 

Slate    Highway    Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
Dated    May    1,    1S22. 


rormsf    iii»ri:i.     piio.ir.tT    in     i',i, 
iM>it  Min  ««»i  \r>     \i(«M)«»M'.i» 


TIiE.\MUPY  I 
vlslna  Archjie.  I 
4X>C!i    Anrll    2S. 


.'^iip^r- 

ilngtnn. 

in   PRO- 


Construction  nf  the  Bnl  llar»e  llnt.l 
In  Rubicon  Can\«m,  El  Dorndo  county, 
will  not  be  coinpb'led  at  tliM  time, 
jiceordliig  to  n  letter  reelved  fi-om  .\.  P. 
T.  Eld"r,  New  York  and  ^^■ln  Frjiiiolsco 
eiipltallst,  who  was  to  finance  the 
work,  .Vpproxlnu»tely  $50,000  has  been 
expended  on  the  structure  which  was 
ertlronted  lo  cost  I2B0.0O0.  Elder,  ac- 
I'ordltig  to  the  announcement,  was 
forced  lo  abandon  th'>  project  on  the 
iulvlse  of  his  phystelnns  who  warned 
him  to  Bcver  bis  busltiews  re.ltttloi):^  due 

to  bii  ho^Rh. 


g-alurday.     May     6,     1922 
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Engineering  News  Section 


BRIDGES,    DAMS   &    JIAEBOU 
WORK 


SACHAMl<:.\TO,  Cal.  —  lieclamation 
District  No.  1500.  301  Californja  Fruit 
Blcig-.,  rejects  bids  received  Ai)r.  25,  to 
construct  reinforced  concrete  culvert 
through  levee  near  Knights  Ijanding, 
involving  10,000  cu.  yds.  earth  exca- 
vation and  back  All;  350  cu.  yds.  con- 
crete and   65,000   lbs.   reinforced   steel. 


SAXTA  ANA,  Cal. — Mercereau  Bridge 
and  Construction  Co.,  awarded  con- 
tract by  supervisors  at  $6917,  for  con- 
structing- three  timber  bridges  across 
El  Toro  Creek  in  Tebuca  Canyon,  5th 
lload   District. 


LOS  ANGELES.  Cal.— Frank  Hudson, 
Higgina  BIdg.,  awarded  contract  by 
supervisors  at  $33,426,  for  constructing 
reinforced  concrete  bridge  of  three  54- 
ft.  spans,  24-ft.  roadway,  with  con- 
crete piers  and  al)utments  oven  Ran 
.lose   Creek. 


POItTLAND,  Ore.— Until  May  9,  bids 
will  be  received  by  State  Highway 
Commission,  Courthouse,  Portland,  Ore., 
to  construct  bridge  on  Pacific  Highway 
over  Williamette  river  north  of  Cot- 
tage Orov(\  in  Lane  County,  involving 
115  cu  yds.  concrete;  104,000  lbs.  struc- 
tural steel:  1000  lin.  ft.  piling;  22  M 
ft.  B.  M.  lumber;  60  lin.  ft.  wood  trestle 


GliASS  VALLEY,  Nevada  Co.,  Cal.— 
Burton  &•  Heed.  Grass  Valley,  at  $727' 
awarded  contract  by  trustees  to  con- 
struct cement  bridge  over  Wolf  Creek, 
in  Bank  St.  .Tames  S'tead.  Grass  Val- 
ley bid  $S20.  Shaffer  &  Co.,  Nevada 
f'ity,    ,«837. 

POJtTLAND.  Ore. — ^Preliminary  plans 
being  prepared  by  City  Hnginoer  Laur- 
gaard  for  Alexander  Ave'.,  bridge ;.  est!.' 
cost.     $25,000. 


SANTA  BARBAIt.A.  Oal.— Pntil  in  a. 
m..  May  IS,  bids  will  be  ro'^eivcd  by 
^■ui)''r\'iP(irs  to  coii.-^truct  reinfofced  con- 
crete combination  culv.^rt  anvl  cb'^''k- 
dam  on  Surf-Lompoc-Buelli  on  Kd..  in 
Lompoc  Permanent  Road  Divisii  n.  at 
St.7.  450-71.  near  .Sant.a  Kita  •■"hurcb.  in 
4th  Kd.  District.  Owen  >1.  O  Xcill. 
county  surveyor. 

PHOE'NTX,  Ariz. — Quinton.  Code  & 
Hill.  Holllngsworth  Bldg.,  Lo»  Angeles, 
consulting  engineers,  commissioned  by 
Inspiration  and  Miami  Copper  Compa- 
nies to  investigate  proposition  to  ex- 
pend $6,000,000  for  constructing-  upper 
and  lower  dams  at  Mormon  Flat,  add- 
ing 47,000  h.p.  to  present  electric 
power  capacity.  The  plan  was  prx»- 
posed  by  Salt  River  Valley  Water  Us- 
ers' Assn..  C.  C.  Cragin,  gen.  mgr.,  and 
will  be  financed  largely  by  the  copper 
companies  if  the  engineers'  report  is 
favorable. 


PORTERVILLE,  Tulare  Co..  Cal.— 
City  Engineer  Fred  Pease  submits  pre- 
liminary estimates  to  Porterville  Ro- 
tary Club  to  Improve  the  Porter 
slough  Two  plans  are  proposed,  one 
to  build  bridges  or  completely  elim- 
inate the  slcugh  by  the  installation  of 
n  conduit.  The  first  plan  would  re- 
quire the  construction  of  thirteen 
bridges,  costing  approximately  $350,- 
000;  the  second  (conduit  installation) 
about  $125,000.  A  committee  has  been 
appointed  to  confer  with  other  I'ivlc 
"organizations  In  an  effort  to  secure 
early  action. 


SAN  DIEGO,  Cal.— Bent  Bros.,  1714 
Eagle  St.,  Los  Angeles,  have  a  contract 
to,  build  an  earth  fill  dam  at  Warner's 
on  the  San  Luis  Key  lliver  in  San 
Diego  county  for  the  San  Diego  Co. 
Water  Co.  The  dam  will  be  117  it. 
high  and  will  impound  about  200,000 
acre  feet  of  water.  It  will  have  an 
impervious  clay  core  and  concrete 
spillway  and  up-stream  slope,  will  be 
faced  with  concrete.  Borings  are  now 
being  made  for  the  foundation.  The 
dam  is  to  be  completed  by  Jan.  1, 
1923.  More  than  50,000  acres  will  be 
irrigated^  'The  Immediate  construc- 
tion program  will  involve  about 
$1,000,000.  J.  B.  Lippincott,  Central 
Bldg.,  Los  Angeles,  is  chief  engineer; 
Henry  Hawgood  of  Los  Angeles  and  R. 
C.  Starr,  Sharon  Bldg.,  San  Francisco, 
and  Fresno,  consulting  engineers. 
John  Treanor  of  Los  Angeles  is  presi- 
dent of  the  company.  An  agreement 
has  been  made  with  Santa  Fe  railway 
interests  whereby  they  will  finance  the 
project. 


RIALTO,  San  Bernardino  Co..  Cal. — 
E.  A.  Bemts  of  Rlalto,  chairman  of 
Lytle  Creek  Conservation  Com.mittee, 
states  that  committee  plans  to  build 
dam  at  mouth  of  Lytle  Creek.  Esti- 
mates from  engineers  will  be  asked 
ofter  trip  of  inspection  has  been  made. 


EUREKA.  Humboldt  Co.,  Cal.— En- 
gineer H.  J.  Brunnier,  Sharon  Bldg., 
San  Francisco,  preparing  plans  for  two 
wood  combination  bridges  to  be  erect 
wood  combination  bridges  to  be  erect- 
ed over  Van  Dusen  River  in  Humboldt 
county;  each  170  ft.,  2  span.  Esti- 
mated cost.  $40,000  each. 


REDDING,  Shasta  Co.,  Cal. — F.  H. 
Nielson  of  Orland,  awarded  contract  by 
supervisors  to  construct  two  bridges — 
one  over  Pit  river  at  Fall  River  Mills 
and  another  at  McArthur  for  $38,044 
and  $4,623  respectively.  Pit  river 
bridge  will  be  300-ft.  long —  6  spans, 
stringer  concrete  structure  of  girder 
type.  McArthur  bridge  will  be  single 
girder   span,   40 -ft.    long. 

SANTA  BARBARA,  Calif. — W.  M. 
Ledbetter  Co.,  759  Pacific  Electric  Bldg. 
Los  Angeles,  awarded  contract  by  su- 
pervisors $6100  to  construct  reinforced 
concrete  trestle  bridge  with  timber 
wing  walls  across  creek  at  Sta.  681- 
75  permanent  road  division  of  Lompoc. 
near  Santa  Rosa  school  house,  in  4th 
Rd.  district.  Other  bids  were:  Mer- 
cereau Bridge  and  Construction  Co., 
Los  Angeles,  $7479.  West  Coast  Con- 
struction Co.,  San  Francisco,  $8891. 


Engineers    imd    Contractors 
PLEASE  NOTE 

We  arc  (^alUornia   Factory 
Dislributor.s    tor 

KLAXON  CO. 
HOUNS  AND  BELLS 

fov    Code    SiKu.-iI.s,     Vlniiiis.    Time 
Signals,  etc. 

ALEXANDER     MnvRURN     CO. 

CHrl)id<'  Flave   Lit>]its  iiiul   Oxy- 
Aoetyh'iio  Welding  and  CiiHiiig 
Apparatus 

We   are  at    your  .'^oivice 


E.  D.  BULLARD 
26S   Market  SU   San    Francisco 

PJione    nnnicliia    1118 


OKOVILLE,  Butte  Co.,  Cal.— T.  H. 
Polk,  511  -  2nd  street,  Chico,  at  $6.- 
S41.96  awarded  contract  by  supervi- 
sor.s  to  construct  Pine  creek  bridge  on 
Cana  road,  near  Cana,  150-ft.  long,  in- 
volving 284.0  cu.  yards  concrete.  Other 
bids:  Security  Bridge  Co.,  Ogden,  Utah, 
K,6!j3;  E.  M.  Whipple,  San  Francisco, 
19,372;  C.  B.  Johnson,  Chico;  $7,553- 
■I.  L.  Webster,  Chico.  $7,128;  G  L  Li- 
sher,  $7,067 


IRRIGATION  PROJECTS 


i  ^'n^T^^  -\^'^'  Cal.— Property  owners 
in  Garden  Grove  district  vote  to  con- 
-'itruct  a  tile  drainage  system  for  2400 
acres  at  co.st  of  $100,000.  Pipe  will  be 
j"V'^r.j'*^P**^  of  6  to  7  ft.  A.  J.  Lake. 
H.  B.  demons  and  Ed  Chaffee  are  di- 
rectors  of   district. 


OROVILLE,  Butte  Co..  Cal.— Butte 
County  Supervisors  approve  plans  for 
Butte  Creek  Drainage  District,  which 
include  approximately  35,000  acres  ot 
'fn'is  on  the  Butte  Creek  watershed. 
J1-.  T.  Williamson,  Ed  Harkness  and 
John  C.  Burdon,  all  of  Chico,  are  in- 
terested   in    the   project 


LIGHTING  SYSTEMS 


PASADENA,  Cal.— City  Directors  de- 
clares intention  to  construct  ornamen- 
tiil  li.s^-hting  system  in  p.irtions  of 
Grand  Ave..  Del  Rosa  Drive.  Alavlin 
St.,  and  other  streets.  AVork  Involves 
>i  reinforced  concrete  posts  with  8n  C  P 
larni)s.  and  ]6-in.  Moonstone  rr  Mc- 
Laughlin glass,  iron  and  fibre  conduits. 
vJ.  K.  cutouts,  transformers,  B.  S.  G 
lend   covered  copper  cables;    1911    Act 

.M'io  resolution  of  intention  to  con- 
.>--triKt  ligting  system  in  El  Mollno 
Ave.,  .onsisting  of  22  reinforced  con- 
crete   posts,   and   other   spec,    as   above- 


FULLERTON.  Cal.— I'ntil  7.30  p.  M. 
May  23.  bids  will  be  received  by  citv 
clerk  F.  C.  Hezmalhalch  to  ,onstr-ict 
li-?hting  system  including  reinforced 
concrete  posts,  lamps,  globes  sockets 
?i''^-.  '"  portions  of  E  Union.  Malvern" 
V.^'V'.'"""^"'  ^  "^Vhiting.  AV  Whiiin^'.  W 
\\ils-h,re.  E  American.  W  American,  E 
rommonwealth  and  N  Pomona  Aves 
K'M  Act  and  1915  Bond  Act.  Ben  F 
I'upuy.    city   engineer. 

Al.TADENA.  Cal.  -Petition  filed  with 
(•(iiinty  supervisors  for  formation  of 
lighting    district    in    Altadena    Li-hiin- 

Pi. 'Strict. 

AIODESTO,  Stanislaus  Co..  Cal— City 
t  .'luiril.    L.   A.   I,ove.  clf-rk.  d-clares   in- 


t.ntion  to  construct  (Marbellte)  oon- 
.  i.to  electrolier.s  in  Sycamore  Ave  be- 
tween Stoddard  and  right  of  wav  of 
Lat'-ral  4,  Modesto  Irrigation  Di<;iricT 
V,  ;oir'"o°"  ""^  Stoddard  Ave.  Imp. 
Art    1911.      Geo.    Freitas.    city    engineer. 

Af'f'T-\^'?^^^',^^'-^'''til  11  a.  m.. 
A'.i,\  1...  bids  will  be  received  by  oountv 
.Mip^-rvlsors  to  install  Hghtintr  system 
;■'     AI'Mitrovp    Lighting     Di<5tric'. 

J-^!^  .  ANGELES.  Cal.— Ordinance 
adopted  by  Board  of  Public  Work'*  ..r- 
derlng  construction  of  ornamental 
lighting  system  in  Figueroa  St  bet 
nO  ft.  north  of  First  St.  and  Sixth  St 
l;Ml  Act.  Work  will  involve  60  mar- 
^ellte  posts.  250  e.p.  lamps,  with  Nov- 
h.-'v  globes.  Bids  will  be  called  for  In 
:-h.Mit  60  days  after  bonds  have  been 
ciieoted  m  acordance  with  i<»li 
street  lighting  act,  ' 
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LOS  AXGELES,  Cal.— Western  Elec- 
tric Co.,  301  E.  8th  St.,  submitted  low 
l>id  to  public  service  comniission,  for 
turn,  cross-arms  in  accordance  with 
spec.  Xo.  P-268  at  (1)  86  3-5c,  (2)  92c, 
(3)  $1.2^:  total,  $14,274.  San  PcdrL- 
Lumber  Co.— (1)  $1.12,  (2)  II.OIM:.  (8) 
$1.57.  P.-iciflc  States  Electric  Co. —  (1) 
$1.57,  (2)  $1.39.  (3)  $2.04.  Alternate  {1> 
$1.05,  (2)  94c,  (3)  $1.47.  Hammond 
Lumber  Co.— (1)  $1.15,  (2)  97c.  t^3) 
$1.46.  

MODESTO.  Stanislaus  Co..  Cal. —  Ci- 
ty Council,  L  .A.  Love,  clerk,  declares 
intention  to  install  Marbelite  electro- 
liers (Tvpe  700)  in  Sycamore  ave., 
l.otween  "Xeedliain  aiul  ?rtoddard.  Work 
i-nder  Imp.  Act  1911.  Protests  May  24. 
Ceo.  Freitas,  city  engineer. 

FULLKUTON,  Cil— Until  7:30  V.  M- 
.May  23,  bids  will  be  rec<ived  by  city 
trustees  to  construct  ornamental  ligrht- 
ing  sv-^tem  requiring  156  reinforced 
posts  "with  Xovalux  lighting  units.  Ben 
F.  T>upny,  city  engineer. 

LOS  AXGELES,  Cal.— Council  de- 
clares intention  to  construct  ornament- 
al lighting  svstem  in  Central  Ave.  bet. 
4.T  ft.  north  of  50th  St.  and  Slauson 
Ave.     1911   Act. 


MACHINERY 


SAX  UAFAEL,  Marin  Co.,  Cal. — Until 
May  8,  S  P.  M..  bide  will  be  received 
ity  Etigon'-  W.  Smith,  city  clerk,  for 
furnishing'  one  1-ion  chassis  truCk 
c-oropkte,  f.  «).  b.  San  K.ifael.  Spec, 
inav   be   had   from  clerk. 


SAX  FUAXCISCO  —  I'elton  Water 
Whee.l  (■(;.,  .S-  an  Francisco,  at  $248,800, 
awarded  contract  by  Board  of  Public 
Work.s  lo  furni.sh  and  deliver  four 
2.').fiOO  H.  P.  impulse  water  wheel  units 
to  operate  at  a  speed  of  257  revolu- 
tions per  minute,  with  individual  oil 
pressure  set.s  for  Moccasin  Creek 
Power  Plant,  Hetch  Hetchy  project. 
City  has  option  to  purchase  under  this 
contract    2.    3    or    4    water    wheel    units. 

Coffin  Valve  Co.,  at  .$37,5S0,  awarded 
contract  to  furnish  8  3i>-ln.  gate  valves 
with  hydraulic  operating  cyllnderB — 
these  under  Contract  79-B,  Hetch 
Hetchy   project. 

General  Electric  Co.,  at  $260,28.',, 
aw.'irded  contract  to  furni.sh  and  de- 
liver a  2i,iiOO  kv-a  electric  Rt-nerators 
to  operate  at  a  speed  of  257  revolu- 
tions per  minute  with  accessory  equlp- 
n»er.t,   tmder  Contract  80.  Proposition   B. 

LOS  ANGELBS.  Cal— Infil  3  P.  M.. 
.Mny  IC,  bids  will  be  received  by  public 
.lervlce  commUsion.  207  S  Broadway, 
for  fli.re  conduit.  Spec.  I'-271.  las.  P, 
Vroniaii,    iieor«t«ry. 

PASAI>ENA,  Cal.  —  American  Cast 
iron  I'Ipe  Co.,  awarded  contract  by  city 
dlrectorH  for  furnishing'  water  depart- 
ment, 6000  ft.  8-in.  class  B.  B.  &  S.. 
caul  iron  pipe  at  $1,156  ft.;  6000  ft. 
«-ln.  pipe  at  Jflc  ft.;  flttlngs  .it  5c  lb. 
Other  bUlK  were:  PaciHc  Pipe  &  Sup- 
plv  C...,  8-ln  and  6-ln.  pipe.  $49.10  ton; 
flttlnKit.  »10.">  an  ton.  IJ.  S.  Cast  Iron 
Pipe  &  Foundry  Co..  S-ln.  and  8-ln.. 
$49.20  ton;  5-motre  iengths,  $$60.20  ton; 
nitlnKX.    5.2c    lb. 

Tt'CSON.  ArlK. — Pacific  PniM  Kxpre«« 
(■•.,  M  A  Warren.  <nKlneer.  taklnff 
figures  for  constructliur  a  2-Ht()ry  Ico 
ntorage  plant,  12.'ixI25  ft..  40  ft.  hJKh. 
to  be  built  on  S.  P.  rcB'Tvallons  near  N 
KlTHt  Ave,  BulldlnR  will  be  of  rein- 
forced concrt-fe.  with  8-ln.  walla.  5-ln. 
cork  Innnlatlon  and  contain  IK. 000  lln. 
f».  2-ln.  pipe.  <'Hpnclly  will  bo  15.000 
Innil.  r,«iulpment  will  Include  75  to  100 
If.  P.  ntnndby  transformer,  brine  cool- 
er, nminonlft  cond^nner  rosilnic  $20,000. 
IX-ton  c'lmprenHor  and  incio-ifiiUon  p«r 
inlnnte    piimpInK    plant 

ANAHKIM.  Cal.— Until  s  P.  M..  May 
II,  bldii  will  be  received  by  city  clerk 
F-dxv  B  Verrllf.  for  deep  well  pump 
and  motor  Bldn  to  be  taken  nn  both, 
with  marline  compennntor  <.r  on 
pump    and    motor    separately.      piddern 


to  furnish:  price  of  motor  and  starting 
compensator,  f.  o.  b.  cars  Anaheim, 
with  complete  spec,  and  guaranteed 
efficiency;  price  of  pump  f.  o.  b.  cars 
Anaheim,  and  installed  in  16-in.  well 
at  51S  S  Los  Angeles  St.,  Anaheim; 
weight  of  pump  and  time  of  delivery 
together  wiih  complete  spec,  and  guan- 
anteed  elTiciency  of  pump.  Certified 
check    or    bond,    10^. 


LOS  AXGELES'.  Cal.— U.  S.  Cast  Iron 
Pipe  &-  Fdy.  Co.,  Wright  &  Callender 
Building,  awarded  contract  by  public 
service  commission,  for  standard  dip- 
ped bt-11  and  spigot  C.  I.  water  pipe, 
as  follows:  400  pes.  12-ln  "C",  12-ft. 
lengths.  1100  lbs.  per  length;  60  pes. 
12-in.  "C",  12-ft.  lengths,  1100  lbs.  per 
lenglli:  200  tons  to  be  delivered  to  Sol- 
diers' Home,  Sawtelle,  at  $4S.70  per 
ton.  and  33  tons  to  Enterprise  St.  yard 
at  $47  20  per  ton.  Pacific  Pipe  Supply 
Co.  bid  $49.10,  Sawtelle;  $47.60  Enter- 
prise St.   yard. 


PASADENA,  Cal. — Until  11:30  a.  m., 
May  8.  bids  will  be  received  by  city 
clerk  Bessie  Chamberlain,  for  (1)  Hor- 
izontal centrifugal  pump,  capacity  .6 
cu.  ft.  per  sec.  against  head  of  230  ft. 
and  mounted  on  extended  cast  iron  bed 
plate  for  direct  connectio  i  to  electric 
motor:  spec.  122;  (2)  Ho.rizont.il  centri- 
fugal i)ump.  capacity  1  cu.  ft.  per  sec. 
against  head  of  250  ft.  and  mounted 
as  in  item  1;  spec.  122;  (3)  Horizontal 
centrifugal  pump,  capacit.v  1.4  to  2.4  cu. 
ft.  per  sec.  against  head  of  75  ft.  and 
to  be  mounted  on  cast  iron  base  and 
complete  for  belt  drive;  spec.  122  f4) 
Deep  well  turbine  pump,  capacity  2.5 
cu.  ft.  per  sec.  against  a  head  of  250 
ft.  for  belt  drive;  sepc.  123.  Spec,  are 
on  file  at  office  of  chief  engineer  of 
water  department,  25  B.  Union  St. 
Cort.  check  or  equal  10%  req. 

NEWPOPT  BEACH,  Oal.— .1.  H. 
Mefford,  Santa  Ana,  awarded  contract 
by  city  trustees  at  $2728.90  for  drilling 
Kin.   well   at    waterworks   plant. 

SAXTA  B.\KBARA,  Cal.— Ott  Hard- 
ware Co.  awarded  contract  by  supervi- 
sors at  $3400  for  Installiurf  water  soft- 
<  n  iig  plant  at  Santa  Barbara  general 
hospital. 

LOS  ANGELES,  Cal.— W.  M.  Ledbet- 
ter  759  Pacific  Electric  Bldg.,  submit- 
ted low  bid  to  the  Board  of  Public 
Works,  at  $25,S56,  constructing  Harris 
pumping  plant.  The  bid  was  (1)  $1B,- 
790,  constructing  concr.  structures 
containing  pump  pit  and  meter  pit,  and 
45  ft.  reinf.  pipe  sewer;  (2)  $7342 
pumping  equipment  and  all  appurte- 
nances. C.  I.  pipe  Installed  to  operate 
and  exhauster  completely  installed;  (3) 
$2724  brick  pump  house  complete, 
water  pipe  and  grading  of  lot,  lighting 
svstem.  Frank  H.  Greene  bid:  (1) 
$17,500;  (2)  $7880;  M8)  $2600;  total, 
$27,480. 

OAKLAND.  Cal. — L.OS  Angeles  Shlp- 
Mdg.  Co..  Los  Angelea,  at  $588,000  sub- 
mits low  bid  to  San  Francisco-Oakland 
Terminal  Kys.,  to  construct  two  steel 
ferrvboata.  Other  bids:  Moore  Shlp- 
bldg.  Co..  Oakland.  $860,000;  Bethlehem 
Shlpbldg.  Co..  San  Francisco.  $675,000; 
Union  Construction  Co..  Oakland  $844.- 
000.     Bids   taken  under  advisement 


StlPKRIOU.  Ariz — Magma  Copper  Co. 
of  Superior  plans  erection  of  $8,000,000 
amclter.  A  contract  will  be  let 
shortly 

MERCED,  Merced  Co..  Cal. — City 
trustees  vote  to  purchase  Austin 
■trcet  brooms,  horse  drawn,  for  $9S0. 
C.    D.    Mnrtln.    city   engtnear. 


BAKKHSFTFn..D.  Kern  Co..  Cal  — 
f'urrli  .S^  Dnlnar.  Kern  County  Land 
Bldg.  at  Bakersflcld.  I1.8S1.81  awarded 
contract  by  Kern  County  Union  Hl>rh 
School  District  to  construct  additions 
to  boiler  plitnt.  Contract  for  elec- 
trical distributing  aystem  nwnrded  to 
Kern  Valley  irieotrlo  Co..  1805  Chester 
Ave..  Bakcrnreld.  I1.68B.  Chas.  H.  Big- 
gar.  First  N/itl.  Bank  Bld^r..  Bakers- 
flelij,   nrchltect. 


MERCED,  Merced  Co..  Cal.— City 
Trustees,  W.  W.  Cornell,  clerk,  contem- 
plate purchase  of  street  sweeping  ma- 
chine. Not  yet  decided  whether  to  pur- 
chase motor  or  horse  drawn  machine. 
C.   D.   Martin,    city   engineer. 


EUREKA,  Humboldt  Co.,  Cal. — Eu- 
reka Boiler  Works.  Eureka,  at  $4120 
awarded  contract  b.v  supervisors  to  fur. 
and  install  steam  boiler  in  new  Tuber- 
cular  Hospital. 

SANTA  AXA,  Cal. — Johnson  Pump 
Co.  as  agents  for  American  Well  and 
Prospecting  Co..  407  E.  3rd  St.,  Los 
Angeles,  submitted  low  bid  to  city 
commission  at  $1430  for  furnishing 
deep  water  well  pump.  Other  bids 
were:  Layne  &  Bowler  Co.,  $2002.40. 
Byron  .Tackson  Iron  Works.  $1744,  with 
alternate  bid,  $1594.  FranTc  J.  -Kim- 
ball Co..  $1850.  Bids  were  taken  un- 
der   advisement. 


SANTA  AXA.  Cal.— J.  S.  Fluor,  Santa 
Ana  has  prepared  plans  and  has  the 
contract  at  approximately  $75,000  to 
build  ice  manufacturing  and  cold  stor- 
age plant  on  East  First  St.  for  Santa 
Ana  Commercial  Co.  Building  will  be 
one  story,  reinforced  concrete  con- 
struction,  with  entirely  new  equipment. 

SAN  FRAXCISCO,  Cal. — Schultz  Con- 
struction Co.,  46  Kearny  St.,  San  Fran- 
cisco, at  approximately  $21,000,  award- 
ed contract  by  Lake  Merced  Golf  and 
Country  Club  to  furnish  and  place 
water  pipe  for  irrigation  on  club 
grounds. 

Pittsburg  Des  Moines  Bridge  and 
Iron  Works,  Rialto  Bldg.,  San  Fran- 
cisco, at  approximately  $6000  awarded 
contract  to  furnish  100,000  gal  steel 
tank   on    40-ft.   tower. 

J.  P.  Robers  awarded  contract  to 
bore  two  wells  at  approximately  $6000. 
H.  J.  Brunnlor,  Sharon  Bldg/.,  /Slan 
Francisco,  is  engineer  and  president  of 
the   club. 


SAN  DIECrO,  Cal.— The  San  Diego 
Consolidated  Gas  and  Electric  Co.  has 
filed  application  with  the  Railroad, 
Commission  for  an  order  authorizing 
the  issue  and  sale  of  preferred  stock 
of  the  par  value  of  $535,700.  the  pro- 
ceeds to  be  used  in  the  construction 
of  an  additional  gas  holder  of  6.000  000 
cu.  ft.  capacity,  the  cost  of  which  Is 
estimated    nt    $516,950. 

STOCKTON.  San  Joaquin  Co..  Cal— 
Supervisors  authorize  county  purchas- 
ing agent  to  purchase  a  1-ton  and  one 
2H-ton  motor  truck,  the  latter  not  to 
cost  more  than  $2250.  To  be  used  by 
county  highway  maintenance  depart- 
ment.      F.     E.    Quail,    county    surveyor. 

PBTALUMA,  Sonoma  Co.,  Cal. — Until 
May  24,  7  p.m.,  bids  will  be  received 
by  Board  of  Education  for  furnishing 
and  delivering  two  motor  trucks  com- 
pletely equipped  with  bodies  and  stan- 
dard makes  of  pneumatic  tires  for 
transportatlng  school  children;  trucks 
2-ton  with  seating  capacity  from  47  to 
oO   persona 


ALHAMBRA,  Cal— Until  5  p.m.  May 
15,  bids  will  be  received  by  city  clerk 
for  material  as  follows,  f.o.b.  Alham- 
bra: 

First  Alternative:  Cast  Iron  bell 
and  spigot  class  B  water  pipe  In  18-ft. 
lengths:  5000  ft.  of  4-ln.;  320  ft.  of 
6-ln.;  2280  ft.  of  8-ln.  and  1S2  ft.  of 
16-ln.  diameter   pipe. 

second  Alternative:  Cast  Iron  hell 
and  spigot  class  B  water  pipe  In  five- 
meter  lengths,  500  ft.  4-ln.  diameter 
pipe. 

Bids  will  also  be  received  for  cast 
Iron  bell  and  splKot  class  D  water  pipe 
fittings.  BIdn  for  pl|)e  to  be  submitted 
In  100-ft.  tinlts  Certinod  check.  25 
lier  cent.  Grant  M.  I<orralne,  city  tnnn- 
ager. 


STOCKTON.  Snn  Joaquin  Co.,  Cal.— 
.■Supervisors  authoriKe  ootinty  purchas- 
ing agent  to  jMirchiiso  new  speed  boat 
for  use  of  .Sheriffs  ofTlce;  cost  not  to 
exceed  $6000  Flngene  P  Grnham, 
county    clerK. 


Saturday.     May     6,     1922 


BUILDING     AND     ENGINEERING     NEWS 


17 


LOS  ANGELES,  Cal.— Until  10  a-m. 
May  15,  blda  will  be  received  by  Board 
of  Public  Works  for  furnlahinj?  steel 
floor  beams  for  Fourth  Street  Viaduct 
over  Los  Angeles  River.  Speclflcatlons 
from  city  engineer,  room  405  South 
City  Hall  annex.  Certified  check  or 
bond    10    per    cent. 


RAILROADS 


SAN  F'RANCiSCO — Kaloii  &  .Smith, 
407  11th  St.,  iit  $12,285  avvfirded  con- 
tract to  construct  Taraval  street  ex- 
tension   to   Municipal    llyilway. 

LOS  ANGELES,  Cal.— Until  2:30  p. 
m.,  May  16,  bids  will  be  received  by 
board  of  harbor  commissioners,  room 
33,  City  Hall,  for  track  materials 
for  berths  195-196.  Spec.  No.  37S  Guy 
AV.  Wade,  secretary 

SUPERIOR,  Ariz. — ^Twohy  Bros.  Co., 
Phoenix,  has  been  awarded  contract  at 
$750,000  to  construct  31  miles  standard 
guage  railroad  bet.  Superior  and  Mag- 
ma Junction  for  the  Magma  Copper  Co. 
of  Superior.  The  work  is  part  of  a 
$4,000,000  improvement  program  by 
the  company  at  Superior.  John  D. 
Twohy  will  have  charge. 


FIRE  EQUIPMENT 


MERCED,  Merced  Co.,  Cal. — Until 
May  15,  8  p.m.,  bids  will  be  rec.  by 
W.  W.  Cornell,  city  olerk,  for  fur.  and 
del.  500  ft.  2% -In.  Are  hose.  Bidders 
to  submit  samples. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


SAN  FRANCISCO — C.  H.  Sweetser, 
District  Engineer,  U.  S.  Bureau  of  Pub- 
lic Roads,  8S1  Mills  Bldg.,  is  preparing 
spec,  for  following  grading  projects, 
bids  for  which  will  be  asked  during  th« 
year: 

10.25  miles  of  Big  Bear  Valley  road, 
between  Deep  Creek  and  Big  Bear 
Lake  Dam  in  San  Bernardino  county; 
estimated  cost,  $168,000.  Bids  will  be 
asked   in    June   or   July. 

12  miles  of  Cuyama  highway,  from 
west  to  east  line  of  Santa  Barbara 
.National  Forest  in  Santa  Barbara 
county;  estimated  cost,  $200,000.  Blda 
to    lie    asked    probably    in    August. 

11  miles  from  8  miles  east  of  Paynes 
Creek  to  Mineral  in  Tehama  County, 
on  Red  BlufT  Susanvllle  state  highway 
lateral;  estimated  cost,  $200,000.  Bids 
to   be  asked  probably  in  October. 

13  milos  on  Redding-Alturas  state 
highway  lateral,  from  Aldin  to  Aldin 
Summit  in  Modoc  county;  estimated 
cost,  1200.000.  Bids  to  be  asked  about 
October. 

10  miles  Crescent  City — Grants  Pass 
highway,  south  from  Oregon  Line,  in 
Del  Norte  county;  estimated  cost,  $200,- 
000.  Bids  to  be  asked  probably  in 
October. 

MODESTO.  Stanislaus  Co.,  Cal. — 
Until  May  10,  8  P.  M..  bids  will  be  re- 
ceived by  L.  A.  Love,  City  Clerk,  to  ini- 
prove  H  street  between  J  5th  and  High; 
High  St.,  between  Downey  and  H  and 
Kli^ble  St.,  between  H  and  Downey:  bj" 
grading,  paving  with  2V2-in.  acplialtic 
roncrcie  ba.-^e  with  3Vi-in.  Warrenuo- 
Bit.  surface;  concrete  curbs  and  gut- 
ters. To  be  paid  from  Street  Imi)rove- 
nient  Bond   Fund. 

Separate  bids,  same  dale,  to  improve 
Mavnell  avenue,  between  McHenry  and 
Johnson  by  grading,  paving  with  -%- 
in.  asphaltio  concrete  base  with  iv^-i'i- 
Warrenite-Iilt,  surface ;  concrete  curl)s 
and  gutters,  brick  manhole.  3  conciote 
stcrm  vat.M-  inlets  with  8-iii.  vitrifieci 
fewer  connectivms.  lini)rovemeiit  ]?ond 
Act  1915.     Gio.  Freitrs,  City  Engineer. 

RICHMOND,  Contra  Costa  Co..  Cal. 
— L.  L  Page.  728  Blssell  Ave.,  Rich- 
mond, at  $48,843  awarded  contract  by 
council  to  improve  portions  of  Bush, 
pine,   Emeric  Aves.,   Hayes.   24th,   25th, 


26th  and  27th  StB.,  by  gnUng,  pavtn« 
with  2-In.  quarry  dust  base  and 
1-course  asph.  concr.  pavement  4  in. 
thick,  corru.  Iron  or  steel  and  cement 
concr.    culverts;    6-ln.    vitrified    sewers, 

L  L.  Page  at  $11,716  also  awarded 
contract  to  improve  29th  St.  bet.  Cut- 
ting Blvd.  and  Potrero  Ave.,  by  grad- 
in,  paving  with  a  2-course  5-ln.  asph. 
concr.  pavement;  concr.  curbs,  gutters 
and  sidewalks,  corru.  or  steel  and  ce- 
ment  concr.  culverts,   etc. 

OROVILLE,  Butte  Co.,  Cal. — Follow- 
ing bids  received  by  supervisors  to 
construct  BIggs-Princeton  Road.  Rt.  (. 
Sec.  A,  3.40  miles.  Involving  4000  cu. 
yds.  unclassified  grading;  269,000  sq. 
ft.  asphaltlc  concrete  pavement  with 
2^-in.  base  course  and  1%-in.  wear- 
ing surface  or  269,000  sq.  ft.  asjphaltic 
concrete  pavement  with  S^^-ln.  base 
course  and   1^4 -in.   wearing  surface. 

Chico  Contracting  Co..  7th  and  Oak 
Sts.,  Chico.  (1)  4-in..  $55,340;  (2)  5-ln., 
$65,255.      (Awarded  contract). 

Clark  &  Henery  Construction  Co.. 
Stockton,    (1)    $58,412;    (2)    $66,040.50. 

J.  J.  McHugh,  Foxcroft  Bldg..  San 
Francisco,  at  $61,540.85,  only  bidder, 
awarded  contract  to  construct  Nelson 
Blavo  to  Butte  Creek  Road,  Sees.  A 
and  B,  6.07  miles,  involving  7488  cu. 
yds.  earthwork  without  classification; 
11,029  tons  broken  stone  surfacing; 
418  tons  asphalt  oil  grade  E  spread. 


oonorete  manholes;  1-in.  water  main 
connections;  grading  and  paving  with 
5*/i-in.  asphaltic  concrete;  and  In  39th 
St.,  from  manhole  in  alley  betA^een  Y 
and  1st  Ave.,  to  manhole  in  let  Ave., 
by   constructing   8-ln.   vitrified   sewer. 

To  McGlllivray  Construction  Co.,  to 
improve  29th  St.  between  K  and  Y.  by 
con.structing  concrete  curbs  and  gut- 
ters; cast  iron  gutter  drains  with  vitri- 
fied sower  connections;  concrete  man- 
holes; reconstructing  concrete  manholes 
and  catchbasins,  grading  and  paving 
with    5'^-in.    asphaltic   concrete. 

Clark  and  Henery  Construction  Co., 
Ochsner  Bldg.,  awarded  contract  to 
improve  13rd  St.  between  4th  Ave.  and 
Rose  .\ve.  Tract  2,  by  constructing  con- 
cretp  curbs  and  gutters;  cast  iron  gut- 
ter drains  with  vitrified  sewer  connec- 
.tions:  concrete  manholes  extending 
6-in.  vitrified  sewer  services;  con- 
.slructinp  8-in.  vitrified  sewer;  %- 
in.  water  main  connections;  grading 
and  i)aving  v/ith  SV's-in.  asphaltic  con- 
crete 

To  Clark  and  Henery,  to  improve 
.\I  St.  between  33rd  and  34th  by  con- 
.«tritcting  concrete  curbs  and  gutters; 
2  cast  iion  gutter  drains  with  6-in. 
vitrified  sewer  connections;  1  concrete 
miinhole;  grading  and  paving  with  5%- 
In.   asphaltic  concrete. 

T  M.  Burns,  2207  N  St.,  awarded 
contract  to  improve  alley  between  J 
and  K,  Ifith  and  17th  St.,  by  construct- 
ing 2  concrete  catchbasins  with  6-in. 
vitrified      sewer      connections;      recon- 


CARMEL  BY  THE 
Co..  Cal— Until  May 
received  by  City  Trustees  to  pave 
Ocean  Ave.  with  5-in.  1:2:4  concrete, 
approximately  10,660  sq.  yds.  H.  B. 
Fisher.  Growers  Bank  Bldg.,  San  Jose, 
city   engineer. 


SEA  Monterev  structing  1  concrete  manhole,  grading 
16  bids  will  be  «"«  P''»^''"e  with  o-in.  hydraulic  con- 
ri«V<.^i     t^    L„!       Crete.     Albert  Givan,  city  engineer. 


SACRAMliNTO.  Cal.— The  California 
Highway  Commission  received  bids  on 
May  1st  as  follows  for  highway  im- 
provement in  two  counties: 

Lake      County,      between        Westerly 
Boundary    and    Upper   Lake    (I-Lak-15- 
A).  about  nine   (9.C)   miles  in  length   to 
be  graded. 
Redmond  Page  &  Co.,  Balboa 

Bldg.  San  Fra;icisco $167,355.50 

Blumenkranz        &        Vernon, 

Stockton     172, 155. 5n 

I'.ordwell        &        Zimmerman, 

Callstago     174, 97-1. 50 

Englehart    Paving    &    Constr. 
Co.      &    Thcs.    '<:nglchart. 

Eureka    177.087.50 

I'.  L.  IBurr,  San  Francisco.  .  .  .    178,905.50 
Bates    Xr    Borland.    Oakland..    180,766.50 

R.  McLeran  &  Co..  S    P 188,652. .SO 

.\.  J.   Fairbanks,   Willits 198,652.50 

Conners&Hanson,  Santa  Rosa   193,850.00 

Palmer  &  McBridj,  S.  F 201.115  50 

Standard      Industrial      Engi- 
neer   Cptn,    S.    F 210.843.00 

Johnson    Contract    Co..    Port- 
land        21:^498.50 

(\  J.  Hlllard,  S.  F 228,997.50 

H.   C,  Vensano,  S.  P 230,749.00 

Grant  Smith   &  Co..   S.   F 233. 147. OJ 

C.  H.  &  A.  W.  Gorrill.  Okd. .  .  246,751. oO 
AVarren  Constr.  Co.,  Oakland  261.221.60 
Engineer's  Estimate,  $168,020.40. 
San  Benito  County,  between  Sun  Juan 
and  Pa.iaro  River  (V-SBt-2-A).  about 
four  and  six-tenths  (4.6)  miles  ir. 
length,  tc  be  paved  with  Portland  ce- 
ment concrete. 
W.  A.  Dontanville.  Holllster.  .$47,802.50 

Blanco  *   Taylor,  Vallejo 52,065.00 

Rasich      Bros,    ro..      San    Luis 

Obispo     52,142.50 

Frederick    &    Sliannon,   Fresno   57,573.00 
Kaiser   Paving  <'o..   Oaklanc!..    60,625.00 

.Toh!i    Doyle.    San    lose 66.575.00 

ueneral   Constr.   Co..   S.   F.    ...   95.935.00 
Engineer'.^    Estimate,    ^66.937.50. 

SACRAMENTO,  Cal.  —  McGilllvrav 
Construction  Co.,  Capital  National 
Bank  Bldg.,  awarded  contract  bv  City 
Commission  to  improve  40th  St.  be- 
tween H  and  E  by  constructing  con- 
crete curb,?  and  gutter.s;  t  cast  iron 
gutter  drains  with  -i-in.  vitrified  sewer 
connections;  2  concrete  laanholes;  8- 
in.  vitrified  sewer;  %-in.  water  main 
connections:  reconstructing  3  concrete 
manholes;  grading  and  paving  with 
514-in.    asphaltic    concrete. 

To  McOillivray  Con.«:trnction  Co  .  to 
imi)rove  l.^t  Ave.  between  ;!7tn  and 
S.nnta  Cruz  Way  by  constructing  con- 
crete curbs  and  gutters;  8  cast  iron 
,!;utter  drains  with  li-iii,  vitrified  sewer 
connections;     8-in.     vitrified     sewer;     i 


LODl,  San  Joaquin  Co.,  Cal. — City 
Trustees.  J.  F.  Blakely,  clerk,  declares 
intention    to    improve: 

(Re.«ohition  54.)  Oak  St.  between 
Hutchins  and  west  city  limits,  includ- 
ing all  street  and  alley  intersections. 

(Res.  55.)  Locust  St.  between  Hut- 
chins  and  Schroeder  Tract. 

fRes.  56.)  Rose  .St.  between  Locust 
and  Elm;  from  Elm  to  Oak;  from  Oak 
to  Sargeant  Road. 

(Res.  57.)  Cordier  St.  between  Lo- 
cust and  Elm;  Elm  to  Oak;  Walnuut  to 
Sargeant    Road.l 

All  above  by  grading,  constructing 
hydraulic  concrete  curbs  and  gutters, 
paving  with  2%-in.  asphaltic  concrete 
base  with  l^-in.  Warrenlte  surface. 
Imp.  Act  1911  and  Bond  Act  1915. 
Protests  will  be  heard  May  15.  L.  F. 
Barzellotti,  city  engineer. 

I'AS.'^^DENA,  Cal. — City  Directors  de- 
clare intention  to  lay  4-in.  class  B  cast 
iron  water  pipe  in  Yolo  St.  between 
\A'llson  and  Stevenson  Aves.;  6-in.  class 
B  cast  iron  water  pipe  in  Allendale 
Road  between  Oakland  and  El  Molino 
Ave.;  4-tn.  cast  iron  water  mains  in 
India  St.  between  Loe  Robles  and  Madi- 
son Aves. 


MODESTO,  Stanislaus  Co.,  Cal. — City 
Council,  L.  A.  Love,  clerk,  declares  In- 
tention to  improve  5th  St.  between  F" 
and  H  by  grading  with  2»4-tn.  as- 
phaltic concrete  with  IV^-in.  Warren- 
ite-Bitullthic  surface,  concrete  curbs 
and  gutters.  Imp.  Act  1911.  Protests 
May    24. 

Intention  declared  to  improve  Syca- 
more Ave.  between  Stoddard  and  rignt 
of  way  Lateral  4,  Modesto  Irrigation 
District,  and  in  Sftoddard  Ave.  beg.  at 
l)<)int  15  ft.  west  of  SE  corner  block 
"i37  to  Magnolia  Ave.,  by  grading  and 
p.Tving  with  3^6 -in.  asphaltic  concrete 
base  with  1%-ln.  Warrenite-Bitulithic 
surface,  concrete  curbs  and  gutters  and 
installing  (Marbclite)  concrete  elec- 
troliers. Imp.  .\ct  1911.  Protests  May 
24.      Geo.    Freitas.    city    engineer. 


COEUR  D'ALENE.  Idaho — Fiorito 
Bros..  39.SO  6th  avenue.  North.  Seattle, 
Wash.,  at  293.151  awarded  contract  by 
Idaho  State  Dept.  of  Public  Highways 
to  pave  with  concrete  (approximately 
134,83"!  sq.  yard.'^l  13  miles  "f  Nurth 
Pacific  Highway  from  Coeur  dAlene 
citv  limits  west  to  Washington  state 
lire  Pavement  6  :ind  7-in.  thick,  18- 
ft,    wi4e. 


Id 
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HIVERSIDE,  Cal.— Council  declares 
intention  to  construct  sanitary  sewer 
in  Hayes,  Myers,  Taft,  Galloway,  Roose- 
velt, Mag-nolia,  and  in  other  streets  in 
Village  of  Arlington;  1911  Act  and  1915 
Bond    Improvement    Act. 


INGLEWOOD,  Cal. — City  Engineer 
Arthur  AV.  Cory,  preparing  plana  for 
water  pipes,  wells,  etc.,  for  enlarging 
present   water   distributing  system. 


SAX  BERNARDINO,  Cal.— Until  7.30 
V.  M.,  May  15.  bids  will  be  received 
by  city  clerk  J.  H.  Osborn,  to  con- 
struct 14-in.  vitrified  pipe  sewer  in  Ist 
St.  between  Eighth  and  Base  Line  Sts., 
with  5  manholes  and  13  connecting 
sewers;  8-in.  vitrified  pipe  sewer  in 
9th  St.  between  I  and  L.  Sts.,  one  Rush 
tank,  3  manholes  and  51  4-in.  con- 
necting sewers;  1911  Act.  C.  E.  John- 
son,  city   engineer. 


LONG  BEACH,  Cal. — A.  L.  Ferver,  di- 
rector of  public  service,  reports  plans 
for  the  addition  to  the  sewage  disposal 
plant  at  the  entrance  to  the  harbor 
will  be  completed  within   60   days. 


S-W  DIEGO,  Cal.— City  Council  de- 
clares intention  to  improve  E  Street, 
bftween  30th  and  31st  Streets,  by  grad- 
ing,  cnn.''tructing  concrete  walks,  curba 
and  S-in.  cement  pipe  culvert;  1911    Act. 

State  .Street  between  Redwood  and 
Quince  Streets,  to  be  graded  and  paved 
with  on^-course  cement  concrete;  1911 
Act. 

Portions  of  Grape  Street  and  Front 
Street,  to  be  improved  by  paving  with 
asphalt  concrete  wearing  surface  on 
asph.  cone,  base;  also  1 -course  concrete 
in  certain  parts;  concrete  walks  and 
•  ulverts;    1911    Act. 

Third  Street  between  Walnut  and 
I'niversity  Aves..  to  be  paved  with  as- 
phalt concrete  wearing  surface  on  as- 
phalt  concrete   base;    1911    Act. 

Tortions  of  Eighth  and  A  Streets,  to 
he  Improved  by  paving  with  asphalt 
(•(iiicrete  wearing  surface  on  cement 
concretf  base,  concrete  curbs,  and 
limise    connection    sewers;    1911    Act. 

Roosevtlt  Memorial  Dr..  between 
I'ueblo  lot  1286  and  existing  pavement 
at  Ih-'  fo<if  of  the  Biological  Grade,  to 
be  impro\<-d  by  gradin^^.  paving  with 
one  course  cement  concretf  and  cement 
concrete  beams,  35  ft.  IR-lii.,  37  ft.  24-in. 
and  30.7.")  ft.  GO-ln.  corrugated  iron 
culvert;    l!»ll    Act. 

Iowa  street,  between  University  and 
Polk  Avenues,  to  be  |>aved  with  asph. 
<'.oncretc  wearing  surface  on  asphalt 
concrete   base;    1911   Act. 

Torrey  Rd..  between  Prospect  PI.  and 
Princess  .Street.  to  be  Improved  by 
grading,  paving  with  one  course  ce- 
m<-nt  concrete,  concrete  curbs,  walks 
r.2  ft.  IS-ln  corrugated  iron  culvert;  al- 
so 30  ft  of  Roosevelt  Memorial  Dr.. 
by  grading  and  paving  with  one  course 
«»ment  concrete  50  ft.  24-ln.,  37  ft.  1«- 
In.  and  4R  ft.  24-ln.  corrugated  culvert. 
1911    Act. 

Hermati  Ave.,  between  Unlv«rsliy 
and  Thrirn  Street,  to  be  Improved  by 
pnvInK  with  asphult  concrete  wearing 
Kurfac*'  <<n  u«ph(ilt  concrete  base,  con- 
Hiructlfig  concrete  curbB  and  walks;  12 
fi.  I6-ln.  concrete  pipe,  19-ft.  16-ln. 
<  oncrete  pipe.  338-rf.  IS-ln.  doublo 
strengllh  ••oncnetc  pipe,  12-fi.  IB-ln. 
cormgnted    Iron    pipe;    1911    Act. 


M  \KI:RHFII:M».      Kem      Co..      Cnl.— 

i  iMl    MHy   R,   .'.    P.    .M  .    bltlH   will    be   re- 

<.i    ..1    by    V    Van    Riper,   rity   clerk,   to 

Improve  .lackum  Mtreet,   between   Raker 

and    KliiK    fin<l   alley    In    Block    72.    Ken:. 

t.%     ui.i'liuK.    concrete    curbs    and    gui - 

lU  with  :i'i-lii    aHphnlllc  cou- 

wUh    1>,-I'i.    Wnrrenlle-nil 

•  Mfj   coiislrU' t  UiK    concrete  ooi - 

piji'.it.-'j    Iron    cov«'r<'"1    culxerli;    ul    Kln»; 

and      .InekMon    His.         Improvenuinl     Act 

lull.      VV.    I».    Clarke.    Cliy    Engineer. 

MAKKRHKIKM*.      Kein      Co.,      Cal    - 

Prtlttnn:     nr.     i,e|ng   rtrciiluti-d    n'Mklnu 

■  f    a    mutii    ipatiy-owned 

'Ivlc    rf.intnerrlnl    As- 

'    the   inovenwnt. 


\'ANCOUVER,  Wash. — Until  Mav  15, 
10  a.  m..  bids  will  be  received  by  J.  L.. 
Garrett,  auditor.  Clarke  countv,  for 
grading,  draining  and  paving "  with 
either  of  5  alternate  types  of  pavement 
5  1/2 -miles  of  Battleground-Heasion  road 
under  Donahue  Road  Act.  W.  A. 
Schwarz,    County    Englneei-. 


BURLING.-\ME,  San  Mateo  Co.,  Cal. — 
Pacific  States  Construction  Co..  Call 
Building,  San  Francisco,  awarded  con- 
tract by  trustees  to  improve  portions 
of  Fairfield  and  Grange  roads,  Aca- 
cia Dr.,  F'arrington  Lane,  etc.,  involv- 
ing: 365,000  sq.  ft.  Grading,  $.02;  326,- 
000  sq.  ft.  4-in.  hyd.  cone.  pave- 
ment wiih  lu-in.  asphaltic  surfacing. 
1.20;  20,800  lin.  ft.  Gutter,  $.25;  3,750  lin. 
ft.  Curb,  $.50;  3,550  lln.  ft.  4-ln.  Sewer, 
$.60;  3.050  lin.  ft.  6-in.  Sewer,  $.75;  5.^5 
lin.  ft.  8-in.  Sewer,  $.90;  170  lin.  ft. 
S-in.  Sewer  Pipe,  $1.00;  100  lln  ft.  10-in. 
Sewer,  $1.15;  370  lin.  ft.  10-in.  Sewer 
Pipe,  $120:  245  lin.  ft.  12-in.  Sewer,  $1.- 
40:    171    4    In    by    4    in    Wyes,    $1.60;    35 

4  in  by  6  in.  Wyes,  $2.00;  8,  each  4  In. 
by  8  in.,  Wyes,  $2.50;  3,  Lamphole,  $10- 
00    each;    10    ManholejB,    $85.00    each;    1 

5  in.  bv  S  in.  Grated  Inlet,  $20.00;  S 
18  in.  by  18  in.  Grated  Inlets,  $30.00 
each;  6  24  in.  by  24  in.  Orated  Inlets, 
$45.00  each;  9.700  sq.  ft.  Sidewalk,  $.15; 
2  P.einforced  Concrete  Culverts,  $1,200 
each.  , 


KAKERSFIELD.  Kern  Co..  Cal. — En- 
gineer Paul  E.  Kressly.  H.  W.  Hellmaii 
P.ldg..  Los  ,\ngeles,  commissioned  by 
the  Supervisors  to  prepare  specifica- 
tions to  improve  road  In  Section  13-32- 
23,  the  I  ninhabited  territory  <  xcluded 
from  the  city  of  Taft. 

SAX  MATEO,  San  Mateo  Co..  Cal.— 
City  Trustees,  F.  W.  Foster.  Clerk,  de- 
clare intention  to  iniprov<  portions  of 
B.  Laurel.  r,th,  6ih.  7th,  8th  and  9tli 
Sts.,  involving  fiOOO  lin.  ft.  combination 
concrete  curbs  .ind  gutterf;  41.500  s<|. 
ft.  artificial  stone  walks;  2(tO  !in.  fi 
concrete  curb;  60  lin.  ft.  concrete  gut- 
ter; 3  concielo  catciibasins;  2000  sq.  ft. 
driveway     approachiri.  Improveniciii 

.Vet    li'll       Protests  May   l.">.     G.  Stanley 
Ubiteheatl.  Cit>    Engineer. 

•  X)N(;  BEACH.  Cal. — Council  de- 
<-l;:ros  ii.tention  to  construct  cenien', 
concret<-  pijjc  sewers  in  Redoiido.  Loma 
and  Euclid  Avef..  and  Eliot.  Second. 
Tenth   and   other  streets;    1911   Act 

POMON.\.  Cal. — Coancil  declares  in- 
tention to  pave  portions  of  Alvarado. 
Main.  Pearl.  Elm  and  Eleanor  Sis.. 
Pasadena  and  West  Molt  Aves..  estl- 
•luited  to  cost  $100,000.  Proceedings 
will  lie  started  'mmediately.  Street 
ivcrk  ill  Ganesha  Park  section  to  cost 
$40,0(10  is  also  i)laiined.  I*".  C  Frorbde. 
:'lty   Knpineei-. 


LOS  ANGELEJS,  Cal.  -County  super- 
visors appoint  GecJrge  W.  .Jones  to  prc- 
l)aro  specifications  for  improvement 
work  in  R.  I  D.  No  :^24.  La  Peer  St. 
and   Swall   Avenue. 


I'riOE.VlX,  Ari/..--E.  S.  Whteler, 
Phoenix,  engineer,  illstn-t  No.  13.  V. 
S.  bureau  public  roads,  has  ordered  sur- 
veys for  approximately  '13  miles  roads 
in  Arizona  and  Ne»v  .Mexico,  to  be  built 
with  federal  funds.  .\;w  Mexlct.  pro- 
jects are:  Canyonclto-Pecos,  18-11.  sur- 
facing. 12  miles;  Clm-trron-Toaa.  .8- ft. 
surfacing,  18  miles;  Silver  Clty-i'.e- 
verse,  16  mlUa,  14  ft.  'vid«5  with  sur- 
lacc,  Arizona  projects  Prescotl- While 
Spar,  IS  miles,  estlmat -d  cost,  $500  per 
mllo;  Ashfork,  26  mllos  to  boundary 
of  forest  reserve;  P'lag.<l''ff  Angell.  23 
miles.     Total   eatlm-ited  coat,  $1,250,000. 

tX>S  ANOR5L1fl»,  Cul— Until  10  a.m.. 
Mav  8,  bld.i  will  received  by  the  Board 
of  Public  Works  for  grading  and  oll- 
IrtK.  ronsiructlng  asphalt  pavement.  In 
Ivovrell  St.,  bet,  Huntington  Pr,  and 
Keats  St.,  and  portions  of  .Shelley  and 
Keats  Sts.  and  Iftintlngton  Dr.;  Vnxi- 
man  Act  Work  will  Involve  31.160  sq. 
ft  grndlng  and  oiling,  5N3  sq.  ft.  aspb. 
paving,  ir.81  ft.  curb,  5184  i»q  ft.  gut- 
ter. It, 821  sq  ft.  walk,  72.6  12-ln.  seni. 
pipe,  76  ft  80-In  ,eorru  Iron  pipe,  2 
No.  17  CAtcb  basins,  one  end  wall  and 
tXI  0u.  jAm.  out. 


SAN  DIEGO,  cal.— Cicy  Council  has 
ordered  grading  of  Kettner  Blvd..  near 
Water  front.  City  Manager  recom- 
mends paving  between  B  and  Pierce 
Sts.  Resolutions  adopted  ordering 
paving  on  Seventh  and  A  Sts.  Homer 
St.  in  Loma  Portal,  between  Chats- 
worth  and  Rosecrans  Sts.;  Upas  St 
between  30th  and  33rd  Sts.:  grading  on' 
Valle  and   Martin   Aves. 


SAX  DIflGO,  Cal— Santa  Fe  Railway 
plans  immediate  development  of  Warn- 
er's water  sy.^tem  in  north  end  of  San 
Diego  county.  Huge  reservoirs  will  be 
•"onstrnctMl  impounding  millions  of 
gallon?  of  water  annually  Develop- 
ment of  .ind  lands  in  both  San  Diego 
an!    <>rHn^c      ouo'ioi    is    contemplated. 

MODESTO.  Stanislaus  Co.,  Cal. — City 
Council,  L.  A.  Love,  clerk,  declares  in- 
tention to  improve  Sycamore  avenue, 
between  X'ecdham  and  Stoddard  by 
grading,  paving  with  2V!-ln.  asphaltic 
concrete  base  and  l^^-in.  AA'arrenlte- 
Blt.  surface;  concrete  curbs  .ind  gut- 
ters and  installation.  Marbelite  con- 
crete electroliers.  Type  700,  Imp.  Act 
1911.  Protests  May  24.  (Jeo.  Freltas. 
city    engineer. 


BAKERSFIELD.  Kern  Co..  Cal.— 
Supervisors,  F.  E.  Smith,  county  clerk, 
petitioned  to  grade  and  oil  road  from 
Belrldge    to    Lokern. 


RIVERSIDE,  Cal. — Until  10  a.m.. 
May  15,  bids  will  be  rec.  by  county 
supervisors  for  13,636  lin.  ft.  guard 
fence  for  approach  to  the  Bhrenberg 
Ferry.  Spec,  on  file  with  A.  C  Pul- 
mor,    county    surveyor.      Cert.    chk.    5%. 

FILLMORE.  Cal. —  Until  7:30  p.m.. 
May  9,  bids  will  be  received  by  C. 
Arrasmith,  city  clerk,  for  paving  Santa 
Clara  St.  bet  Central  \ve.  and  A  St.. 
with  approx.  20,000  aq.  ydfi.  5-ln. 
concr.  constructing  cement  Class  "B" 
tral    Bldg..    Los   Angeles,    engineer. 


VENTURA.  Cal— Untill  11  a.m.  May 
23,  bids  will  be  received  by  county  su- 
pervisors for  macadamizing  3  miles  of 
road  running  out  of  Santa  Paula, 
northward  from  Cummlngs  property,  ia 
Supervisor  Butcher's  district.  Chas,  W. 
Petit,    county    surveyor. 

OAKLAND,  Cal. — City  Council.  Eu- 
gene K.  SturglB,  clerk,  orders  paving 
of  Telegraph  Ave.  bet.  62nd  Qt.  and 
Berkeley  city  limits.  San  Francisco- 
Oakland  Terminal  Rvr  will  pav 
1180,000  of  coat.  W.  W.  Harmon,  city 
engineer. 


OAKLAND,  Cal. — City  Council.  Eu- 
gene K  Sturgls.  clerk,  declares  Inten- 
tion to  Improve  S5th  Ave.  bet.  Bast 
14th  and  E  Sts..  by  grading,  const, 
concr,  curbs,  gutters  and  sidewalks, 
paving  with  oil  macadam;  corru.  Iron 
and  concr.  culvert*.  Imp.  Act  1911. 
Protests  May  ifs.  W.  W.  Harmon,  city 
engineer 


VISALIA.  Tulare  Co..  Sal.— City 
Trustees  order  paving  of  1V4  mile*  of 
streets:  West  Mineral  Ave  .  bet.  Baker 
and  Conyer,  and  Stephenson  St.  bet. 
Mineral  King  and  Noble  Ave.  L.  H. 
Oadsby,  city   engineer 

WHITTIER.  Cal— City  Trustees  de- 
clare Intcntbin  to  Improve  alley  bet. 
Comstock  and  Milton  Aves.,  from  Col- 
Isfe  St.  to  Penn  St..  and  the  alley  bet 
Milton  and  Newlln  Aves.,  from  Collene 
St.  to  Penn  St,,  by  grading  paving 
with   S-ln.  concr.;   1911   Aot 


WALLA  WALLA.  Wash— Until  .Mav 
23,  bids  will  be  received  by  city  com- 
mission  to  pave  apiiroxluiately  2  miles 
of   streets. 

SUSANVIIJiB.  l.4la«en  Co..  Cal.— Sey- 
motir  Case  appointed  engineer  flir 
Su'«anvlll<>    Sanitary    District 


HKl^  BLUFF.  Tehama  Co..  Cil.— 
Chns  \.  LunnlnB,  hon  of  county  sur- 
veyor W.  F  Lunnliig,  will  be  a  c-.iil- 
date  for  oltlce  of  eoiinly  surveyor.  Lun* 
ning,  ."r ,  will  retire  after  lhlrty-tw» 
yeara    aervica. 


Jl-aUirday,     Mfty     «,     Ulliif 
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SANTA  ANA,  Cal. — Trustees  declare 
intention  to  improve  portion  of  West 
17th  St.,  by  constructing-  curbs,  paving- 
with  6-in.  concrete  pavennent  with  belt 
wearing  surface,  and  laying-  8  and  4-in. 
sewer  connections;  1911  Act.  W.  O. 
Knox,    city    engineer. 

EL  CK'NTRO,  Cal. — All  bids  for  im- 
proving portions  of  Orange  and  Com- 
mercial Aves.,  Third  and  Fourth  Sts., 
rejected  by  city  council.  Worlt  in- 
volvc.^  100,000  sq.  ft.  of  paving,  part 
.i.sphaltic  concrete  and  part  2-ln.  as- 
phalt and  5-in.  cement  concrete  base, 
4000  ft.  curb,  and  laying  6-in.  water 
mains.  The  worl<  will  be  readvertised 
later.      F.    C.    Dyer,    city    engineer. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
O  A.  Kreifls  at  $85.  atrarded  con- 
tract by  trustees  to  construct  wood 
fence  on  El  Camino  hl,«hway  bet.  liln- 
coln  and  Redwood  avenues. 

NEWPORT  BEACH,  Cal.— Frank  H. 
Oreene  132s  S  Western  Ave.,  Los  An- 
geles, awarded  contract  by  trustees,  at 
H  35  ft  for  constructing  4420  ft.  board 
walk  on  wooden  pile  bents  on  Ocean 
Ave.  between  9t^  and  19th  Sts.  Paul 
E.  Kressly,  732  H.  W.  Hellman  Bldg.. 
Losj     Angeles,    engineer. 

HOLLISTER.  San  Benito  Co.,  Cal.— 
Supervisors  plan  to  grade  Bolsa  road 
preparatory  to  graveling  next  fall.  W. 
A.  Winn,  county  surveyor. 

SAN  LUIS  OBISPO.  Cal.— J.  L.  Con- 
ner, Sacramento,  at  $20,400  awarded 
contract  by  supervisors  to  construct 
Sec  C-2,  Rd.  3,  San  Luis  Obispo-Cam- 
bria road,  involving-  30.000  cu.  yds.  ex- 
cavation. Other  bidders:  J.  Wilms- 
hurst,  San  Francisco.  $22,500;  Harlan 
&  Cullers.  Sacramento,  $25,350;  Voris. 
Jenkins  &  Malcolmson,  Atascadero, 
$30,000.  

NEWPORT  BEACH,  Oal.— Until  7:80 
p  m  May  15,  bids  will  be  received  by 
Cltv  Clerk  Alfred  Smith,  to  pave  Cen- 
tral Ave.  and  other  streets,  avenues 
and  alleys.  Involving  368,755  sq.  ft. 
5-in.  concr.  paving,  812,438  sq.  ".8 -in. 
concr.  paving,  47.628  ft.  e'-xlO-'xlS" 
concr.  curb.  236  ft.  6"xl5"x48"  concr. 
curb,  74,028  sq.  ft.  concr.  walk,  13  catch 
basias,  16  curb  drains,  148,133  sq.  ft. 
6-in  rlay  and  gravel  surfacing,  32.500 
cu.  yds.  excav.,  18.200  cu.  yds.  fill  (bor- 
row). Plans  and  spec,  may  be  ob- 
tained from  Paul  B.  Kressly.  engineer, 
732  H.  W.  Hellman  Bldg.,  Los  Angeles. 
1911  .\ct  and  1915  Bond  Improvement 
Act. 


M.'kRTINEZ,  Contra  Costa  Co.,  Cal. — 
M-.-s.  K.  K.  O'Brien,  Martinez,  at  $95.- 
857  awarded  contract  by  supervisors  to 
construct  Dlv.  II  of  county  high-way 
svstem  between  Bryant  Bridge  on  Tun- 
nel road  to  town  of  Morafra — will  be 
concrete  15%-ft.  wide  with  2-ft.  oil 
macadam  shoulders. 

Hutchinson  Co.,  Hutchinson  Bldg., 
Oakland,  at  $16,692  awarded  contract 
to  cojiptruct  oil  macadam  shoulders  on 
I>Ivlsion  18  bet.  Danville  and  county 
line  and  on  DlvKplons  4,  ftl,  2  at 
$20,844. 

AVASHINOTON,  D.  C. — G.  W".  Gush- 
ing, 2005  Roosevent  avenue,  Richmond" 
Calif.,  at  $34,062.50  awarded  contract 
by  Bur.  of  Yards  and  Docks,  Navy  Dept. 
to  construct  roads  and  walks  at  San 
Diego  Naval  Base,  under  Spec.  No. 
4606;   time   for  completltion    75   days. 


.SACRAMENTO,  Cal. — City  Commis- 
sioners, R.  B.  Carlton,  clerk,  declare 
intention  to  Improve  streets  as  fol- 
lows: 

Portions  .of  R,  43rd,  44th.  45th,  46th, 
and  5  alleys  by  constructing  vitrified 
pipe  sewers  and  concrete   manholes. 

Allev  bet.  Y  and  Burnett,  from  i;4th 
St.  to  point  250  ft.  west  by  constructing 
6 -In.  vitrified  sewers  with  •A'ye:j  and 
6-in.  flusher  branch. 

36th  St.,  bet.  Y  and  5th  ave.,  by  con- 
structing concrete  curbs  and  gutters; 
c.  i.  gutter  drains  with  6-in.  vitrified 
sewer  connections;  reconstructing 
manholes;  grading  and  paving  ^vith 
.Ti^-in.    asphalt    concrete. 

Alley  bet.  39th  and  40th,  fr  >m  man- 
hole in  R  St..  to  point  250  ft.  south; 
alley  bet.  40th  and  41st,  from  manhole 
In  R  St.  to  point  240  ft.  south,  and 
alley  bet.  41.«it  and  42nd.  from  manhole 
in  R  St.  to  point  230  ft.,  south,  by  con- 
structing 6-ln.  vitrified  sewer  with 
wyes  and  vit.  flusher  branches.  All 
under  Imp.  Act  1911.  Albert  Givan,  ci- 
ty engineer. 


CALIFORT^IA.— Until  May  2^.  2  p. 
m.,  bids  will  be  received  by  Staate 
Highway  Commission  to  surface  with 
asph.  cone.  4.3  ml.  of  highway  in  So- 
noma county  bet.  Willow  Pronk  and  1 
mi.  south  of  Petaluma.  Austin  B. 
Fletcher,  state  highway  engineer.  St-e 
mil  forbids  under  oflictnl  propo'^cd  aec- 
tion   In   fhlM   l.snue. 


VISALIA,  Tulare  Co.,  Cal — California 
Portland  Cement  Co.  at  $3.68  per  bbl. 
awarded  contract  by  supervisrs  to  fur- 
nish 7500  bbls.  cement,  delivered  Nar- 
anjo  or  Lemon  Cove. 

HEMBT,  Cal. — Trustees  declare  in- 
tention for  street  work  involving  410.- 
000  sq.  ft.  4-in.  concrete  paving,  8700 
lln.  ft.  cement  curb.  6600  sq.  ft.  cement 
walk.  1911  Act.  Bids  will  be  called 
for  in  .June.  F.  W.  Stetson,  city  en- 
gineer. 

C.Al.IFORNIA.—  Redmond-Page  Co  , 
Balboa  Bldg.,  San  Franci.sco,  at  $167,- 
359  awarded  contract  by  State  High- 
way Commls.=!ion  to  grade  9  miles  in 
Lake  county  bet.  w'estern  boundary 
and   Upper   Lake. 

W.  A.  Dontaville,  Hollister,  at  $47.- 
802  awarded  contract  to  pave  with 
Portland  cement  concrete  4.6  miles  in 
San  Benito  county  bet.  San  .Tuan  and 
Paiaro   River. 


concrete  is  specified  in  place  of  6-ir.. 
and  in  3rd  and  4th  alternative,  2Vi-in. 
bituni.    liase.      L.    O.    Cowan,    city    clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
J.  F.  Adams,  621  Home  street,  8an 
Jose,  onlv  bidders  at  $11,188  awarded 
contract  by  supervisors  to  improve 
Trimble    road    in   Supervisor    Dlstrlot   3. 


OAKLAND,  Cal. — City  Council  retl- 
tioned  to  improve  Bast  8.th  street,  bet. 
Oak  and  First  avenue.  W.  W.  Harmonn 
city  engineer. 

CARSON  CITY,  Nevada.— Clly  Trus- 
tees plan  to  pave  North  Carson  St.; 
aewer  will  be  conBtructed  In  one 
block. 


PORTLAND,  Ore. — City  Engineer  O. 
Laurgaard  complete  speciflcationii  for 
Lents  trunk  sewer;  estimated  cost, 
$750,000. 


GLE.VDALE,  Cal.  —  City  Trustees 
award  contract  to  R.  J.  East,  225  !>. 
Glendale  Ave.,  Glendale,  at  $3290.25  for 
oiling  and  surfacing  Elk  Ave.,  bet. 
Pacific  Ave.  and  San  Fernando  Road, 
and  to  Cornwell  and  Henderson.  127 
S.  Glendale  Ave..  Glendale.  at  $21,003.75 
for  oiling  and  surfacing  Western  Ave. 
bet.  .San  Fernando  Road  and  I'nh  St. 


INGLEWOOD,  Cal. — C.  W.  bparka, 
4j7  S.  Lake  St.,  Los  Angeles,  at  $16,- 
211  awarded  contract  by  trustees  to 
improve  Market  St.  bet.  Itedondo  Ave. 
and  Arbor  Vitae  St.,  $1.35  lin.  ft.  grad- 
ing; 65c  curbs;  21c  sq.  ft.  walks,  and 
15c   sq.    ft.    oil   macadam. 

LOS  ANGELE:S,  Cal. — Supervisors 
will  advertise  for  bids  in  about  two 
weeks  for  improvement  work  on  South 
Park  Ave.  for  which  an  appropriation 
of    143,000    has    been    made. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Spencer  D.  Miller,  Manteca,  at  $10,340 
submits  only  bid  to  superivisors  to  im- 
prove E.  J.  Mettler  road,  No.  525,  In 
Fifth  Road  Dist.  Imp.  Act  1907.  Bid 
taken  under  advisement.  F.  E.  Quail, 
county    surveyor. 

ARCSADIA.  Cal.— Tracy  &  O-Keefe, 
884  N.  Michigan  Ave.,  I'asadena,  sub- 
mitted low  bid  to  R,  H.  Schwarzkopf, 
owner.  223  Story  Bldj?.,  at  approx. 
$15,546.72  for  grading  and  macadamiz- 
ing approx.  6610  lin.  ft  of  roadway,  IC 
ft.  wide,  4-in.  thick,  on  Xornian,  Lov- 
ell  and  Lemon  Aves.  Bid  is  14.7c  per 
sq.    ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  Council,  John  J.  Lynch,  clerk,  de- 
clares intention  to  Improve  4th  St.  bet. 
Santa  Clara  and  St.  John,  by  grading; 
paving  with  5-in.  asphaltic  concrete 
base  with  2-ln.  Warrenite-bit.  surface 
with  -ipphalt  pairt  coat.  Imn.  Act  1911 
and   Bond    Act    1915.      Protests   May    15. 

Intention  declared  to  improve  12th 
St..  bet.  Reed  and  Bestor,  and  Bestor 
and  Keyes.  by  grading;  paving  with 
.>-In.  asphalt  concrete  base  with  1'4-in. 
Warrenlte-hit.  surface;  concrete  curbs, 
gutters  and  walks;  5  br.  catch  basins, 
•^-in.  vlt.  pipe  drains.  Imp.  Act  1911 
and  Bond  Act  1915.  Protests  Mav  15. 
W^m.   Popp,  city  engineer. 

OROVILLE,  Butte  Co.,  Cal.— No  bids 
received  by  supervisors  to  construct 
Riccton  Road.  2.99  miles,  involving 
.>l!<7  cu.  vds.  unclassified  grading:  42fin 
tons  broken  stone  surfacing  and  206 
tons  asphalt  oil  grade  E.  spread. 
Harry  H.  Hume,  county  road  engineer. 

TUCrOX.  Ariz. — Citv  Council  declares 
intention  to  pave  .\lanieda  and  Toole 
.Ave.q.  between  Stone  and  6th  Aves.,  in- 
volving curbs,  concrete  gutters  and 
I'f.ving  with  one  of  .seven  altornative 
type.s  of  pavement,  viz:  6-ln.  cement 
concrete,  l^.-in.  bitual  Warrenite  on 
3'.i-in.  bitiim.  base;  1'-.-mi.  asphaltic 
concrete  on  3-fn.  bituminous  base.  3  in. 
asphaltic  concrete,  2-in.  Topeakc  sur- 
face on  4-in.  concrete  base.  3-in.  Wil- 
llte  .surface  on  2-in.  Willite  .surface 
on  ,1-in.  Willit»>  ba.se.  Also  pavine'  cm 
Dri.c'CDll  St.  between  Alameda  and  Pen- 
nington Sts!..  involving  curbs,  walk.s 
and  paving.  Spec,  for  this  work  are 
same  as  above  except  that  5-ln.  cement 


LONG  BEACH,  Cal.— J.  W.  Butters, 
651  Stanley  Ave.,  Long  Beach,  awarded 
contract  by  council  at  18 ^c  sq.  ft.  for 
grading  and  paving  with  4-in.  concrete 
and  bitum.  surface,  12,915.55>  sq.  ft.  of 
the  alley  east  of  Locust  St.,  bet.  15th 
and  16th  Sts.  D.  P.  Durham.  900  Ray- 
mond Ave.,  awarded  contract  at  17.8c 
sq.  ft.  for  grading  and  paving  with 
4-in.  concrete  9911.72  sq.  ft.  of  the  al- 
lev east  of  Pacific  Ave.  bet.  15th  and 
16th    Sts. 


EUREKA,  Humboldt  Co.,  Cal — City 
Engineer  Harry  H.  Hannah  instructed 
bj-  council  to  prepare  estimates  of 
cost  tor  proposed  sewer  system  exten- 
sions. 


POMONA,  Cal.— H.  A.  Teget,  Ontario, 
submits  low  bid  to  city  council  at 
$11,195,  for  constructing  30-in.  and 
part  16-in.  reinforced  concrete  storm 
drain,  concrete  sills  and  culverts,  with 
five  cement  concrete  basins,  five  ce- 
ment concrete  and  cast  iron  manholes 
in  Garey  St.  bet.  Bertie  and  6th  Si. 
Work  comprises  about  3000  ft.  of  con- 
crete pipe  and  1000  ft.  of  culverts. 
Other  bids  were:  Basich  Bros.  Co.. 
$12,600;  J.  P.  Hunter,  $13,790;  Fleming 
Construction  Co.,  $13,900;  C.  G.  Fris- 
bic,  $14,773;  R.  N.  Nikcevich.  $17,063. 
Bids    taken    under    advisement. 

UKIAH.  Mendoncino  Co.,  Cal. — City 
engineer  Instructed  to  prepare  esti- 
mates of  cost  to  complete  city  sewer 
system. 


ST0<:KT0N,  San  Joaquin  Co..  Cal.— 
Until  May  23.  10:30  a.m.,  bids  will  be 
received  by  A.  L.  Banks,  city  clerk,  to 
improve  Yosemite  Ave.  bet.  Church  and 
Washington  Sts.,  by  grading,  con- 
structing comb,  concrete  curbs,  gutters 
and  sidewalks  and  paving  with  4-in. 
asphalt  concrete  base  with  2-in.  as- 
phalt concrete  surface.  Improvement 
Act  1911  and  Bond  Act  1915.  W.  B. 
Hogan,   city   engineer. 


LINDSAY,  Tulare  Co..  Cal — City 
Trustees  contemplaate  paving  of  two 
miles  of  streets. 
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CVXNAUD.  Cal.— Until  May  9,  bids 
wil!  be  received  by  City  Clerk  Frank 
P..  Pettie  for  street  work  as  follows: 
327.591  sq-  ft.  6-in.  concrete  on  5th 
St.:  79,191  sq.  ft.  5-in.  concrete  on  East 
6tli  St.:  52.812  sq.  ft.  5-ln.  concrete  on 
Meta  St..  and  56,106  sq.  ft.  5-in.  con- 
crete at  Enterprise  St.  Samuel  G. 
Hcnnctt,  city  engineer. 


.STOCKTON,  San  Joaquin  Co.,  Cal. — 
Supervisors  petition  to  gravel  2-mile 
stretch  of  road  branching  off  the  Col- 
lepeville  road  at  the  Uriel  place  and 
2-mile  fronting  the  old  Harold  ranch 
near  the  Douglas  School.  F.  E.  Quail, 
county   surveyor. 


S.TOCKTOX,  San  Joaquin  Co.,  Cal. — 
Until  June  6,  10  a.m.,  bids  will  be  re- 
ceived by  Eugene  D.  Graham,  county 
clerk,  to  improve  Buttrick  road  on  Sta- 
len  I.sJ.nnd.  Xo  bids  received  under  last 
t:i:|.      E.   F.    Quail,   county   surveyor. 


C.VLIPATRIA,  Cal.— Trustee  F.  E. 
Kaab  has  sugsested  that  plan  of  ac- 
quiring municipal  water  system  be 
taken  up  again  and  that  current  re- 
ports regarding  engineering  features 
be  secured.  The  attorney  was  In- 
structed to  report  on  actions  and  re- 
P'Tts  of  former  board. 

LONG  BEACH.  Cal.— Council  de- 
clares intention  to  pave  6th  St.  bet. 
Rose  and  Cherry  .Sts. ;  first  alley  east 
of  American  Ave,,  extending  south  of 
loth  ,'5t.;  first  alley  east  of  American 
Ave.  extending  noi  Ih  (jf  20th  St.  and 
tUf  first  alley  north  of  Twentieth  Si. 
extending  west  from  I'asadena  Ave. 
Council  has  adopted  ordinances  order- 
ins'  paving  of  10th  St.  bet.  C/lierry  and 
L'ma  Aves.  and  the  paving  of  E^Bther 
St.    bet.    Atlantic    and    California    Aves. 


VALbEJO.  Solano  Co.,  Cal. — City  of 
V.MleJo  and  County  of  Fairfield  pro- 
pose lo  pave  Xapa  road  bet.  Fleming 
Ave.  and  Tennessee  St.,  each  to  pa.y 
oni'-half  of  the  cost.  T.  D.  Kilkenny, 
\;»litJo.     city     engineer. 

VEWIiERf;,  Ore, — Oregon  Construe- 
ti  n  Co..  Portland,  at  f24.578,  bidding 
ciincrote  pavement,  submits  low  bid  to 
C'ty   Trustees    to    pave    streets. 

TOl:UAXCB,  Cal.— Until  8:30  p.mv, 
M'y  16,  l>ids  will  be  received  by  City 
rvrk  Albert  M.  Bartlett  for  street 
V. '-rk    as    follows: 

\rIlngton  St.  bet.  south  l)Oundary 
a;  d  Plaza  del  .Anio,  5-lii.  Willite  20-fi. 
^•••df:  payment  hrilf  cash  from  bond 
i.-'viK".  Iial.'incc  IioiuIh  under  ]!M5  Act. 
W-iantitlen:  ."i.)00  ru.  yds.  excavating, 
•J :;00  lin.  ft.  comcnt  i-urb,  212.300  sq.  ft. 
p.ivlriK.    ■''.'"'<    .fq.    ft.   shoiiUlds    lo   oil. 

Carson  ,st.  lief.  f;U.v  boundary  east- 
ward, paving  with  4-in  Wlllito  10  ft. 
V.  ide;  half  to  be  paid  In  cash  from  bond 
I'-sne,  balance  with  1915  Act  bonds. 
Oiiantltles-  7700  cu.  vds.  excavating, 
12.1,700  sq.  ft.  p.iving,  81,600  sq.  ft.  oiled 
;i  id  jsravi  led  HhoulHcrs.  12.376  lin.  ft. 
r    w.   header  strips. 

r'arson  Ht.  Wet.  Marcellna  Avo  and 
I  rndo  ,m. ;  scarfylng,  olIlriK  and  screen- 
Inn  present  macadam  surface.  Qnanll- 
(Ipb:    estimated    200,000    sq.    yds. 

Plans    and    apecincatlons    on    flle    at 

•  "ity     IIhII,    and     niiiy     lie     seen     ;i  t     thf 

•  ilic.'   of   The    I'ostle   Co.,   eiiglnoerH.   63.1 
\:>n    Nnyn    Kldg.,    I.os    Angelrs,    Cat. 

UOn  AXOEr>KR.  cm— county  sur- 
veyor preparing  estimates  for  road 
<v»»rk  as  follow."':  Streets  near  town 
i-t  Ittll.  n  D.  T.  N'o.  21,';;  Hjdcwalks 
In  v.irlonn  streets  bctw.  Santa  Monica 
rivil  land  Fountain  Ave  ;  Cnuldwcll 
<ve.  It  1)  I  .\o  1\'.'.  Itomoo  HI.  and 
"•Iher  sireotii  In  Ito.id  niMlrlci  No.  i 
n:     l».    I     N<i.    220). 

WASm.VfJTOV.  n  r,  p.urrnn  of 
Vards  nnd  Dorks.  Nnvy  Dep.irlmAnt, 
"III  nhorily  call  for  Uii\n  tind<T  .Speci- 
Orflt'oii  \n.  4r.fi«  to  conolrurt  w.ilpr 
FyNlrm     ^xlenMlon*    nt     Ihn     .Naval    Op- 

•  I'Nilncr       Has*       <  Ammunition       Depot, 
Kiinhnii),  Prnrl   flnrbor.  T    H      "ire  i»»H- 

•  Inl     |iro|iuai|l    ■rrlloii    far    fiirthrr    finr- 
M>  Minra, 


PETALUMA,  Sonoma  Co.,  Cal. — City 
Council,  Lyman  Green,  clerk,  declares 
intention  to  improve  Edith  St.,  bet. 
"Washington  and  Madison,  and  Madi- 
son and  Vallejo  St.,  and  Vallejo  from 
Madison  to  point  300  ft.  west,  by  grad- 
ing, constructing  concrete  curbs  and 
getters  and  macadamizing  with  bro- 
ken rock  and  oil.  Improvement  Act 
1911,  and  Bond  Act  1915.  X.  S.  Frost, 
city    engineer. 


REDOXDO  BEACH,  Gal. — E.  I..  Gar- 
retsoti  &  Son.  70S3  Hawthorne  Ave., 
Los  Angeles,  submitted  low  bid  and 
will  be  awarded  contract  by  citv  trus- 
tees, at  $76,602.37  for  constructing 
pavement,  concrete  walks,  etc.,  on 
portions  of  the  Strand,  involving  (a) 
6-in.  concrete  paving  at  31c  ft.;  (b) 
42.458  sq.  ft.  5-in.  concrete  paving  at 
24c  ft.:  (c)  14.155  sq.  ft.  4-in.  walk  at 
23c  ft.:  (d)  3501  ft.  class  A  curb  at  60c 
ft.:  (e)  16S4  lin.  ft.  4-in.  reinforced 
concrete  waik  with  combined  curb  on 
each  side  of  walk  at  $7  lin.  ft:  (f)  2 >4 - 
in.  reinforced  concrete  walk  on  wooden 
forms  supported  to  3  pile  bents  with 
20-ft.  centers  at  $13  ft.:  (g)  29  20-ln. 
li.ghtins'  standards  at  lump  sum  of 
$275:  (h)  2  storm  drains,  $700  each: 
Ci)  5  concrete  steps,  $150  each;  (j) 
headers  at  30c  ft.  Engineer's  estimate, 
$8!1.375.  Other  bids  were:  X'apier 
&  Simpson.  $."51,931.95:  Charles  E. 
Greene,  $.«!S.251.72;  P.  Ehlers.  $92,910.56: 
Fred  Hoffman.  $101,259.48.  Victor  Sta- 
heli,   city  engineer. 


GT.ENDALE.  Cal.— Peter  L.  Ferrv, 
fil4  E.  .\cacia.  Glendale.  was  awarded 
contracts  by  Citv  Council  at  $3600  for 
layltip  1100  ft.  4-in.  and  600  ft.  6-in. 
C.  T.  pipe  in  San  Fern.indo  Road,  at 
$2375  for  laying  1200  ft.  Matheson 
pipe  in  10th  St.;  and  at  $15,210  for 
5000  ft.  8-in..  300  ft.  fi-in.  and  250  ft. 
4-in,  r.  I.  pipe  in  Brand  Blvd.  and 
Cerritos   Ave. 


ALHAMBRA,  Cal.— Until  5  p.m.  May 
1.".  bids  will  be  received  by  citv  clerk 
for  double  strenerth  vit.  pipe  in  units 
of  100  ft.  and  fittings  delivered  along- 
si.le  trench  in  Kewen  Drive  and  En - 
cino  Drive.  Oak  Knoll  district  of  Pasa- 
dena ,nnd  .S.Tn  Marino,  for  Immediate 
delivery,   as   follows: 

375  ft.  of  10-ln.  dia.;  535  ft.  of  12-ln 
dia.:  725  ft.  of  16-in,  dIa.:  1140  ft.  of 
18-ln  dia.  double  strength  vlt.  Bell 
and  Spl!Tot  '-lay  pipe,  and  various  Y's 
and  bends  and  plugs.  Certified  check, 
25  per  cent  Grant  M.  Lorraine,  citv 
innnaucr. 


SAX  FRAXCISCO.— A.  J.  Kaisch,  46 
Kearny  St.,  at  |5S47  awarded  contract 
by  rsoard  of  Public  Works  lo  Improve 
Edna  St.,  bet.  Marslon  and  Havelock, 
involving  2:15  cu.  yds.  cut;  5S0  lin.  ft. 
concrete  curbs;  3348  square  ft.  axt. 
stone  walks;  5700  sq.  -tt.  asph.  concrete 
pavement;  2812  stiuare  ft.  concrete 
pavement;  4  br.  calchbasins;  .SO  lin.  ft. 
Hi-in.  culverts;  160  lin.  ft.  12-in.  sewer 
with  30  15-ln.  wye  branches;  1  br. 
manhole, 

Uaisch  al  $5,293  awarded  contract 
to  improve  Marstone  avenue,  between 
IMnii  .ind  Balboa  Park,  Involving  646 
'•v..  yards  cut;  740  lin.  ft.  oimcrote 
curbs;  4  494  «([.  ft.  art.  stone  walks  and 
9382   S(i.    ft.    asph.   concrete    pavement. 

Slate  Imjj.  Co.,  112  Lyon  street,  at 
$4,386  awarded  contract  to  Improve  ,Iu- 
dab  street,  between  4Slh  avenue,  and 
L.i  Playn.  Involving  404  cu.  yards  cut: 
ISO  lin.  ft.  concrete  <urbH;  2400  aq.  ft. 
art.  si.ine  walks  and  12.000  Hq.  fi. 
asph.    concrete    pavement. 

E  .1.  Treacv,  ('.ill  IliilldInK,  at  $8,498 
.jwiird'fl  iMinirati  to  Improve  25th  «ve- 
rine.  l)<(wren  Irving  .iiid  .lud.ib.  Involv- 
ing 900  ,11  yd-«  eul;  1200  lin  fl  con- 
•  •rete  .iirbs.  inr.o  ,,  ft.  arl  sl.iiu)  walks 
and    2Pino  ,,|,     .•c.u.-rei,.    pave- 

ment. 

OAKDALK.  .SluniKlauM  Co..  Cal.-  A 
Telehurt  Ai  .Son.  Ochsner  BldR-.  Hftcra 
monto,  at  approximately  $8$, 000 
awarded  conlrai-l  by  city  irunteea  to 
pave  various  slreetN  with  ,1'/ii-ln  bit. 
iiane  and  lV4-ln.  \Viirr«Mille  Murface 
liivolvew  npiiroxlmnalely  112.560  nq  fl 
piivlti';    iitid    :i'i,(i*\(>    un     fl.    tfrHilIng   nnd 


rolling,  concrete  curbs,  gutters  and 
sidewalks.  Geo.  Macomber,  city  en- 
gineer. 


SAN  FRANCISCO. — Board  of  Public 
Works  requests  supervisors  to  author- 
ize improvement  of  unfinished  portion 
of  Montezuma  St.,  bet.  Coso  Ave.  and 
Shotwell    St. 


FRESNO,  Fresno  Co.,  Cal. — City  En- 
gineer Wm.  Stranahan  completes  spec- 
ifications to  Improve  Home  Ave.,  bet. 
Lucerne  Lane  to  Van  Ness  Blvd.,  in- 
volving 66,920  sq.  ft.  grading.  51,810 
ss.  ft.  3% -in.  base  with  IVj-in.  top 
pavement;  5576  sq.  ft  gutter  3057 
ft.  curb;  11,4S8  sq.  ft.  walks;  193  ft. 
12-in,  corrugated  culvert;   3   manhols. 

OAKLAND,  Cal.— Hutchinson  Co., 
HutohinsoTi  Building,  awarded  con- 
tract by  Council  to  Improve  portions 
of  76th  avenue,  grading,  $.04  sq.  ft.; 
concrete  curb,  $.75  lin.  ft.;  concrete 
gutter,  $.25  sq.  ft.;  cement  walks, 
$.18  sq.  ft.;  oil  macadam  pave,  $.14  sq. 
ft     W.    W.    Harmon,    city    engineer. 


SAN  FRANCISCO— Until  May  17  bids 
will  be  received  by  Board  of  Public 
Works  to  improve  Elsie  street,  be- 
tween Eugenia  and  Esmeralda,  in- 
volving 4950  cubic  yards  cut  966  cu- 
bic yards  fill.  M.  M.  O'Shaughnessy, 
City    engineer. 


FRESNO,  Fresno  Co.,  Cal. — Until 
May  18.  3:30  P.  M.,  bids  will  be  re- 
ceived by  R.  Y.  St.  George,  city  clerk, 
to  improve  Montecito  avenue  between 
Htizelwood  and  Fourth  street,  involv- 
ing S6,524  sq.  ft.  grading;  81,190  sq. 
ft.  2Vj  in.  black  base  with,  1^-in. 
Warrenite  top  pavement;  2,115  lin.  ft 
curb:  5120  sq.  ft  gutter;  7220  sq. 
ft.  walks;  320  lin.  ft  12-in.  and  304 
lin.  ft.  18-in.  corrugated  culverts.  Wm. 
Stranahan,    city    engineer. 

SAN  JOSE,  .Santa  Clara  Co.,  Cal.— 
A.  J.  Raisch  awarded  contract  by 
council  to  improve  crossing  of  16th 
and  San  Fernando  streelg,  grading 
3- in.  asph.  concrete  base  pavement". 
1. 24  sq.  ft;  concrete  curb,  $.70  sq  ft 
concrete  gutter,  $.24  sq  ft.;  catch" 
basins,  $.so  each;  8-in.  vit.  pipe 
drains^  $1.25  linft.  Wnv  Popp.  city 
engineer. 


WOODLAXD,  Yolo  Co.,  Cal.-^ity 
Trustees,  J.  H.  Laugenour,  clerk,  de- 
clare intention  to  improve  Main  st 
between  East  street,  and  east  city 
limits  by  grading,  paving  with  3V-- 
in.  asph.  concrete  base  with  l>i,-in 
asph.  concrete  suirfac*.  Impi  Act 
1911  and   Bond   Act    1915.   Protests   May 

Int.  declared  lo  imiirove  Laurel  st, 
between  College  a  nd  2nd  streets,  bv 
grading,  paving  with  3 -In.  a.-jpll 
concrete  base  and  2-ln.  asph.  con- 
crete surfac-.  Imp.  .\ct  1911  and 
Bond  Act  1915.  Protests  May  22 
.Vsa    Proctor,    city    engineer. 

.VAPA,  Napa  Co..  Cal— City  Coun- 
<il,  H.  H.  Thompson,  clerk,  declares 
intention  to  improve  Pine  street,  be- 
tween Jefferson  and  Walnut  by  grad- 
ing, construction  concr»'te  curbs  and 
paving  with  2-course  macadam,  40-ft. 
wide;  2  <'i'iur.  citcb  basinH  .ind  resur- 
facing 100  ft.  of  curb  already  con- 
structtsJ,  Imp  .Vet  1911.  Protests  May 
29.      H.   A.   Harrold,   city   engineer. 

OAKI..AND,  Cnl  Until  May  18,  IS 
M.,  bidn  will  be  reoelved  by  City  Coun- 
rll,  RuK*-ne  K.  Sturgls,  clerk,  lo  Im- 
prove 49th  avenue,  between  K  -  14th 
and  E  -  12tb  by  grading,  eoncrcle 
eurbs,  KUller»  and  Hidewalkn.  pavlnR 
with  cdl  maiiJidani.  eoncride  culverts, 
etc       Imp     Act    1911. 

S"p«rale  bids.  san\e  date,  to  Im- 
prove Tidcgraph  avenue,  from  north 
city  limits  to  52nd  ptroel,  by  wrading. 
••'omtrui'llon  iimerele  ejirbs  nnd  gUt- 
tern,  pnvlng  with  usidi  conereio,  ax- 
leiiditiB  C-  1.  and  concrete  brunr-h  cnl- 
\erti,  etc,  Imp.  Act  1911  (R  R.  will 
i-iiv  11.10,000  of  cost  >  w  W  Harmon. 
<  ii\    enulnenr. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  eONTRACTS 


BAN    FRANCISCO    COUNTY 


91,000   and   Over   Reported 


The    following    Is    an    index    for    the 
contracts   for   this   issue. 


No. 

Owner 

Contractor 

Amt. 

1835 

Lutloy 

Burgfeld 

7000 

1837 

Dalhez 

Owner 

1000 

1838 

Simon 

Hoyt 

3000 

1840 

Alioto 

Binet 

7900 

1841 

S.    P.    Co. 

McHugh 

1842 

McCarthy 

i^rnott 

2500 

1S43 

Harkins 

Depew 

2700 

1844 

Berpish 

Binet 

9250 

1S45 

Farry 

Hardy 

1090G 

1846 

Beet  ham 

Owner 

fiOOO 

1847 

Mustard 

Peck 

2500 

1848 

CojinoUy 

Barrell 

12H8;.'. 

1S49 

Same 

Pinkerton 

7496 

1850 

Same 

Barrett 

33686 

1851 

Same 

Snook 

1889 

1852 

Same 

Butte 

2898 

1853 

Lurmann 

Inlaid 

1980 

1854 

Lindeman 

I^indeman 

4000 

1855 

Tollini 

Sartorio 

12000 

18'56 

Reily 

Reeder 

r200 

1857 

Sichel 

Nelson 

7500 

1858 

Connolly 

Barrett 

12683 

1859 

Nel.son 

Owner 

12000 

lSfi2 

Anderson 

Owner 

14(»00 

1S63 

Standherg- 

Harder 

5100 

1864 

Roljcrts 

Jensen 

4000 

1865 

Lacey 

Owner 

12500 

1866 

Verner 

Owner 

12000 

1867 

Brown 

Cummings 

1000 

1869 

Reilly 

Owner 

7000 

1870 

Prior,   etc. 

MacDonald 

140000 

1S72 

Hersh 

Petersen 

2000 

1S73 

Irvine 

Owner 

2900 

1S74 

Tiscornia 

Owner 

fiOOO 

1877 

Gurslty 

Owner 

5000 

187^1 

Bovycr 

Howard 

1500 

1880 

Barrett 

Owner 

5000 

18S1 

.lanssen 

Owner 

7000 

1832 

.lanssen 

Owner 

7000 

1S83 

Jaussen 

Owner 

3500 

1884 

United    Cigars 

Martin 

2000 

1885 

L'hl 

Owner 

20000 

1886 

Schulken 

Berge 

SOOO 

18S7 

Carter 

Urban 

4000 

1888 

Anderson 

Owner 

5000 

18S9 

Knlpiec 

Owner 

2000 

:890 

Farry 

Hardy 

111000 

18J1 

Morlini 

Harder 

1000 

1892 

Strandborg 

Harder 

5100 

18!t3 

Anderson 

Meyer 

:foi)0 

1S94 

Briascov 

Montani 

9820 

1895 

Uhl 

3000 

1896 

Backman 

Owner 

2000 

1897 

Meyer 

Donsett 

1900 

1900 

James 

Owner 

22000 

1901 

S'ommer 

McGruer 

5000 

1902 

Stallman 

Stiefel 

5450 

1903 

Cincera 

Caranzi 

1000 

1904 

Sandy 

Owner 

40000 

1905 

Monson 

Monson 

25000 

1906 

Vi»itacion 

Owner 

16000 

1907 

ShauKliiic.s.s,\' 

MeCormick 

:>'i'^(i 

1908 

Sachai! 

Krnest 

2160 

1909 

Moiieta 

Arnott 

4  9000 

1910 

Fazzi 

Sharman 

3200 

1911 

Perkins 

Johnson 

74698 

1912 

Ssnip 

For  be.-; 

iHino 

1913 

Philela 

Reider 

1200 

1914 

Fxcelsior 

Hi  Hard 

3  622 

1915 

Harrison 

Kronnick 

3135 

1916 

Kisso 

Owner 

-503 

1917 

Sceinbers 

Kragen 

100<> 

1919 

Eisltins 

Warden 

IL'OOO 

1920 

Ponzini 

Martinelli 

2. '000 

1921 

Frederick 

Lewis 

20000 

19^2 

Phelby 

Owner 

9000 

li'23 

Ix'Wi.-^ 

Sohwai  z 

3000 

1924 

Mori 

Warden 

'.OQO 

1925  G  G  Ferry  Ppargo  Tooo 

1926  Johns  Owner  2500>' 

1927  Lawrence  MaoMillan  1500 

1928  Fernald  Atla.s  12000 

1929  Bria.sco  Montani  928^i 

1930  Hind  Hind  3000 

1931  Same  Same  3000 

1932  Same  Same  3000 

1933  Same  Same  3000 

1934  Roesler  Wilson  11650 
l&o6  Morris  Owner  600f: 

1937  Horgau  Owner  2900 

1938  Gursky  Owner  5O0o 

1939  McCrackon  Owner  4000 

1940  Anglo   Cal  Thulin  1000 

1941  .Archbishop         McLaughlin  15C00 

1942  Hemmen  Owner  3900 

1943  Scheelim  Britt  8000 
194  4  Morris  Owner  5OO0 
1947  Raymond             Hammerton  5800 

1950  Scarpulla  Owner  3000 

1951  C'hamherlaii.  Owner  5000 
195S  Fredericic  Lewis  1355  1 

1954  Samers  Jensen  V2000 

1955  Mori  Warden  5450 

1956  General  Warden  4000 

1957  Devlin  Meyer  4890 

1958  S.  P.  Unit  4850 

1959  Sosnick  Itoeder  2300 

FRAME  FLATS 

(1835)  W  COLE  55  N  Hayes.  Two- 
stcry  and  basement  frame  (2)   flata 

Owner  --  Edward  Lutley  and  wife,  364 
Cl'per  St.,  San  Francisco. 

Architect — None. 

Contractor — H.  H.  Bergfeld,  1491  Guer- 
rero St.,   San   Francisco.  |7000 

ALTERATIO.VS 

(1837)      NO.      1276   MARKET.        Ciiangc 

front:   new  flooring  in   restaurant. 
Owner— H.    O.    Dalhez.    2850    Clark    St., 

Oakland. 
Architect — None. 
Day's  work.  $1000 

ALTEItATIONS 

a838)      NO.    545   MARKET.      New   store 

front;    plastering;    install    elevator. 

etc. 
Owner— H.    L.    Simon,    512    Folsom    St., 

San    Francisco. 
.Aichitect — None. 
Contractor — H.     O.     Hojt.     :vionadnocl< 

B'.dg,,  &ir,   Francisco.  13000 

RESIDENCE 

(1840)  LOT  7  BLK  18,  C.  S.  Allreds 
Sbdvn  Blks  17  and  IS  West  End 
Map  1.  All  work  foi  two-story  an.i 
basement   frame   residence. 

Owner— Guiseppe    and    Stefana     Alioto. 

575  Filbert  S>.,  San  Francisco. 
Plans  by  Contractor, 
f'entractor — Jonn   J.    Einet,   336    Church 

St..   San   Francisco. 
Filed  Apr.  28,  "22.     Dated  Apr.  7.  •22. 

Frame  up   $1975 

Frown  coated    i97r, 

Completed    1975 

Usual  35  days 1975 

TOTAL  COST,  17900 
Bond.  none.  Limit,  90  days  after  April 
14.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

PAVEMENT 

(1841)  LOCATION  NOT  GIVEN.  Al! 
work  for  8700  sq.  ft.  asphalt  con- 
crete pavement,  l^-in.  thick  on  6- 
in.  concrete  at  27c  per  sa.  ft.  and 
2700  sq.  ft.  asphaltic  concrete  pave- 
ment 5-in.   thick  at  23c  nor  so.  ft. 

Owner— Southern  Pacific  Co..  65  Market 

St.,  San  Francisco. 
Architect — None. 
Cnntraclor — Peter    McHugh,    3908    Clay 

St  ,  Sun  Frftn?i!#co, 


Filed  Apr.  28,  -22.     Dated  Apr.  11.  '22. 

.Monthly   payments   of 75'^. 

Usual   35   days 25'A 

TOT.VL  COST,   I 

Bond,  12250.  Surety,  American  Surety 
fo.  of  New  York.  Liioit,  30  days.  For- 
feit,   none.      Specifications   only    filed. 

BUNGALOW 

(1842)  E  CAPITOL  A\E  75  .\  Lake- 
view  Ave  N  25xE  100  Ptn.  Lots  •: 
to  9  Blk  13,  Lakeview.  AI!  work 
for  one-story  frame   bungalow. 

Owner — The  McCarthy  Co.,  316  Bush  St., 

San   Francisco. 
Pliins    by    Conlracior. 
Contractor — Jame.';   Arntlt    &    Son.    416.', 

20th  St.,  San  Francisco. 
Filed  Apr.  28.  '22.     Dated  Apr.  15.  "22. 

30   days  aftei-  franie   up 25% 

30  days  after  brown  coated....      25% 
so   days  after  completed  and   ac- 
cepted          25'^ 

'0    days    thereafter 25?^ 

TOTAL  COST.  $2500 
Bend,  none  Liuiit,  90  days.  Forfeit. 
none.      Plans  and  .«;pecifications   filed. 

FH.\ME    BLDG. 

(1843)  S  PAUL  AVE  50  E  Exeter  oOxoO 
All  work  for  one-story  ai:d  base- 
ment frame  builduig. 

Owner — Daniel  P.  Harkins.  80  Valpariso 

St.,  San   Francisco. 
-\rciiitcct — None, 
''on  tractor — William       H.    Dopew,    3710 

Sacramento  St.,   San    Francisco. 
Filed  Apr.   28.  '22.     Dated   Apr    4,  ■22. 

1st  f  oor  joists  in   placo |300 

Rafters    in     .500 

Read\    lor  plastering son 

I'lastering    eoniplcted     .    700 

Conipleted      7011 

TOT.VL  COST.  J270n 
Bond.  none.  Limit,  as  soon  as  poi'sible. 
Forfeit,   nlans   and    spcciftcatirns.   none. 

STORES   &    FLAT.^ 

nS44)SW    GENEV.\    AVE      &      NAPLES 
Lot    18   Blk   11.      .Ml    work    for  two- 
story    frame   itores    and    fl.its. 
Owner — August  Bergish.  336  Church  St.. 

ban  B'rancisco. 
A  reh  i  tec  I — None. 
Contractor — John    J.    Binet.   336   Church 

St.,  San  Francisco. 
Filed   Apr.   28,  "22.     Date.l   Apr.   8,  '22. 

Frames    up    12312.50 

Prown    coa  ted     2312.5'.' 

Completed     2312.50 

Usual    35    days 2312.50 

TOT.-^L  COST.  $9250.00 
Bend.  none.  Limit.  90  days.  Forfeit, 
none.      Plans  and   specifications  fllcl. 

FRAME    FLATS 

(1845)      E  CLAYTON  50  S  Fulion.     Two 

story  and  basement  frame  (2)  flats. 
Owner— Josephine   Farry.   315   Scott  St., 

San  Frinciscc. 
Arciiitect — .\.   M.    Hardy.   518   24th    Ave.. 

S.in   Fr.Tncisio. 
Contractor— A.  M.  Hardy.  518  24th  Ave.. 

San  Francisco.  $10,900 

Al.TER.ATJONS 

(18)6)    SB  EIGHTEENTH  AND  LINDA. 

.Alt-.'ral!ons    iuid    adJition.s    for    (3) 

la  is. 
Owner — A.    H.    Beetham.    3555    l8Lh    St.. 

San  Francisco. 
Plans  by  Owner. 
Days  work.  $6000 

DWELLING 

(1S4  7)  E  NAPLES  175  N  Geneva.  One- 
story  and  basement  frame  dwelling. 

Owner — Wm.  Mustard,  412  Tapp  Si., 
San  Francisco, 
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Archiloct  —  C.   H.    Peck.    352    Kichland  BUNGALOW  Owner-N.    J.     Nelson,     245     19th     Ave 

Ave.  San  Irancieco.  (1854)      W       TWENTY-FOURTH      AVK  San    FVanri-soo 

Coi.iracior— C.    H.    Ptck,    352    Kicnlaml  209-8  S  Anza  S  25xW  120.    AH  work  \rchUeot— Nnnf 

Ave..   San    Francisco.                     |250O  for  one-story  bungalow.  nav««.r>ru                                              ,,o„a. 

Ov^n^r_H.   O.   Lindeman,    232   Anza    St.  ^^^  ^    '''"^^-        512.000 

OFFICE     BLDG.  Sf  n   Pr'.nci.seo-.  

(I84g)      SE    SL'TTER    AND    TAYLOR    E  Architect— None.  DWELLINGS 

45-ir,xS  81-8.      Metal   lumber  joists.  Contractor— W.    R.    Lindeman.   530   Bal-  (iggo)     w  FDTNRTTTiPvr  !»;    Kn    -k    inn 

mo..ii    biidfeing.    Mip.s.    rods,    mef^l  boa   St..   San  Francisco.  iL     V=;n      ^   ,^?^    a     "i^  '    'I'  ^°"' 

lath  for  an   floor.^.   suspended  ceil--  Ffltd  Ann    29,   ':22."'l)ited   Apr    22.   '2?.  ,     1       "   and   1<5   S  Avalon.     Seyen' 

ii-g    rods.    etc..    lor    six-story    and  Frame  up  and   endowed $1000  i-story  and  basement  frame  dwell- 

■•"•1    basement  office  buildipg.  Hough    plasiereo    ."..... lOOO  „      '"^^ 

Owner — J.   f.  Morgan  &  Son.s  (a  corp.;.  .I'omphted 1000  O^'"^"" — K     Anderson    and    T.    Johnson. 

425  Kearny  St..  San  Francisco.  ..Usual   35  .ri.ayis lOOU  ^^^    Bertlta    ."5t..    San    Francisco. 

Architect — M.  V.  Politeo,  FIr.st  National  "'                     ".        TOTAL  COST.   $100'i  -Architect — None. 

Sank  Lidg..  San  Vrancisco.  Bond,    rone!      Lin.it.    ;)0    days.      Forfeit.  l^ay's    work.                                   $2000    each 

Contractor — Gonr  ral      Fireproofing   Co..  413.     Plnns  aiid  ppeciiicntions  iiled.  

'i(>  I'.eale  St..  San  Francisct-.  - 

Filed  Apr.  29.    22.      Dat^.d  Apr.  20,    22.  FRAME    BLDG.  DWEr.LlXG 

Oh    1st  and    loth   oi   each  month      75%  ns?5)      S      VAf.LEJO      lfi5    W    Lfaven-  (^'>68)      AV    F'RANKLIN     2V>^     N    Fran- 

Csual    .»r.    days 2.^^r  worth.      All    work    except    light    fi\-  Cisco,      One   and    one-half   story  and 

TOTAL  COST.  $T7.^('  turcs.  shades  and   healing  radiator.^^  basement    frame    dwelling. 

Bond.  $3875.     Surety.  Aetna  Casualty  fc  for   two-stoiy  a:<d   basement  frame  Owner— Paul   Standberg.    505   Buchanan 

Surcij   <  o.     Limit,  delivered  befor-j  July  huildin;;-.  S^-.  San  Francisco. 

15.-  1922.     Forfeit.  $20.     Plans  and  spec-  Owner — A.   Tollini.   425    ICcarny   St..   Sau  Architect — None. 

Ifications    fiied  Franci&ro.  Contractor — .John  Harder,  870  39th  Ave. 

Archiloct: — Vy.    H.   (  rin^   Jr..   425   Kearnv  San    Francisco.                                    $5100 

(Ihi'J)      PLUMBING.    GAS    FITTING     \-  ^'•'   San    Fianvisco.  

'sewtrago,       compressed       air      ami  Ccntraotor— ^P.  Sartorio. 

vacuum    pipes,    roof   and   hot  Wale:  Filed  Apr.  29,  •,22.    Dated  Apr.  ?7,    22.  ALTERATIONS 

tanks,  stand   pipes,   hose  reels,  etc..  Root    on     .  ., $3000  fl864)      N   FILBERT   162-6    W   Webster. 

on   above.  Brown    coated    ••;•••    300(»  Raisp    4    flat.s;    construct    lightwell; 

Contractor — Jajms    H.    I'inktrton.    226l>  Ccmpleled  rind  accepted  ,„..... .    300ii  add  bath   room    in   second  floor. 

Fulton  St.    San  Francisco.  Usual    35 .  d.iys , ;;00C  Owner — E.      E.      Roberts       Moton      and 

FiUd  Apr.  29.  -22.     Dated  .Vpr.  20,    22.  TOTAL  COST,  SI 2, Od;  Santa    Clara    St..    Alameda 

I'.vynients    san.e    a.-    above ■  Bonw.  $6i.OO.     Surel  ies.  Carlo  Bruichtra  Architect— L.    Flagg    Hvde     Oakland 

TOTAL  CO.ST.  $74 9«  m*^'    Lui.ii      ;^Trtorio.      Limit,      75    days.  Contractor— Jensen     ftPederson      ?41 1 

B    lid,    J3748.       .<ui.n\.    Niticnal    riurotv  FprCent.  ncno.     PU)'.s  and  specification.'^  Adeline    St       Oakland           "      '  annn 

Co.     Limit.  60  dayr.     Forfeit,  ?20.  Plans  'i'' J-  '                                          *'""" 

and    spc'.ifications   fllt-d.  

GKADLXC  BUII,DING 

(Ji..-.0)      1-:N<  aVATING,       bulkhead-  i1S56)      NW   FAIR  OAKS   &    TWFNTV-  (ISCS)      S    HOWARD    90    E    7th       Two 

In^.    plain    and    reinforced    concret.-  s'>-th.      All    work    for  grading.  story    and    basement    concrete    loft 

work.  K-i>:.  eirprv.ter  work,   lumber.  Owiu  r-.-Miry    c.    and    Philela    E.    J^eily  bnilding 

mill    work,    loohi.g.    glazing,    hard-  Ai  chltoct- Levi;;     M.     Gardner,     Balboi  Owner— F    V    T  aof>v     isn    t«==!^   c,     cs 

ware,   sheet    i^^utal.    etc..    on   above.  BIdg..   San    Francisco.  Frnncisoo                                               '  ^^" 

(.•oitraclor— Bariell    &   Hili/,   918   Harri-  Contractor- A.     J.     Retdor.     ISO     Jts.sie  Ar,.hi»r^t      v..„ 

son   .St..  .S.->n   Francisco.  St..   .S-an    Fran-isco.  nsv'i  wnrt 

Ft  .d  Ajir.  29.  '22.     Dated  Api .   20.    22.  F'"'*d  Apr.  29.  •22.     Dated  Apr.  26,  '22.  •    "  "  "'^'^.         .«12,.'^00 

.'  .lynif  iit.«    some    as    above Comnlofod $90  »  v't  atv 

TOTAL   lOST.    $33.68(i  I'.SU,!!    3:.   dav».. 300  y^fj^     ^.„.      ,,,.^^ 

Bo    d.    $16.S4.t.      Suriiv.    Fid;Jitv&    D<  -  TOTAL   COST.   $120.1  (1S6«)      .\  W       M  LTON      AND     SECOND 

pu;    t  Cm.  of   \iary)and.     Limit.   IfiO  day.s  Bond.    n>ii.  .       Limit.    «    day.s.       Forfeit.  ,^'''-         Two-stcry       nnd       basement 

iM.   foil.    |2t..      i'ian.s    and    sj,cci(icatioi.^  '^l''"-     ''•''">  :i-tl  .-pe.  iflcation.-^.   no,,.  ,^      '^"■■'"";^    (p    "•■»'•*= 

liU.l.  Ou-n^r- J.   ir.   A'erner.    1921    23rd  St.;  San 

U]:HJ.')KN(  I-;  Francisco. 

(lf-,1)    STE.\M   HEATING.   i:At>IATORS  (D*57)      S  P.ALBO.V   9.-.  W   Teith   Ave.   2.  Avchiti  ct-  Noiio 

piping,     inpe    covering,     hot     water  \fOO.      .\ll    work   lor   two-story  and  Day's  work.                                             $12,000 

.Mtofape    tank,    ei'j..   on    aluvc.  •      basement    fr^imc    residence.  

•  ■o    iraclor  —   I'r'jdeiick    W.   Snortk   Co..  0\^•lJer — Hcibtrt      il.    Sichrl.    II      Eucli'l  ALTER.ATTONS 

5!.tJ  '.lay  St..  San  Francisco.  Ave  San  Francl.sco  nS67)      \W    FOCnTM     AVE.    .<t    CALI- 

Fil.  d   Apr.   29.  '22.      L-jlod   Apr.  20,  '^22.  ArchiloclTTrO.   R.  Thayer.    110  f^ulter  Si.  fornin    Si.      Construct    dormer    win- 

I    i.vme-it.-.    same    as    ab<.ve •  San  Franciso,  dows    and    wlnd(  w    <!e."ts    In    flits 

TOTAL      UST.  $188:»  C0..1 1  actor  -Kniil     N.'lsr-n,      i8.:5     Geary  Owner- -Alice  B    Brown,  420"  Ta  lifornia 

i;o    d.  ■»94J..-.0.      Surely.   Fiilillty  &   Dc-  ,^,,    ''^'•'  '"''■'"   '' "»'>ci.-<co.  j,f      j5_.,„    Franci.-sro 

po  ..I    <  o,   of  Ma   yin.ul,      f  I  mil.   50  day.s.  I' i  hd.  Api.   29.    22.      Dated   Apr.  25.    22.  \rchltect     -None 

F...fH,.  ....   -  :.,.  ..d  sp.ci:.eort.n.  l^z  Zu a  w :::.:::: :::::'\li-  conM-actcr-^F.  c.  cummmgs,  i6s  4th 

..",      .  .CompJetol    until  ac^-pt..d. 1875  ^'"'-    •^='"     I™Hsco.                    $1000 

L'siial  35  (lays 1875  ""^ 

(18..2)      WIIMNG.        SWIT.'MES.        UK  TOTAL  COST.    $7500  I!  IWIIiPiXCK 

ccptiiclep.    contluii.s.    meter    hoards  Boiul,    none.      Limit.    90    da>s.      Forr.'ii.  (i86'i)     SJID.VH  32-H   W   Fi.nslon   Ave. 

Me.,     for    electric     JIgbtlng.    powc.-  noiu-.      Plans   and   spetlflcat|.>ns   nied.  Two-stnrv      and      l>a<>ement      frame. 

and  it  *t  iiiinrips  on  noove.  •  ,        -    --. residrncc 

<•«>  iTJicKir      I'.iiil.'  Lite.   KinipMi  111   (  o,,  STOI.'E   !!I  DC  i  iwner  -J«din    l{clllv.    1387   Fiinsinn    \ve 

.■..!■!   Kolsom  St..  .-an   FraiicUco.'  nS5«).      Nf.  CLEMIONT  AND  TWENTY  Sbi.    hranciMro. 

FIbd  Al»r.   29.    ;2.      haled   Apr    20.  '22.'  tliliij    Ave    N    5V>:E    82-C.      All    won.  A  ichlteol— None 

{'ayni'iilt*    "a;ne    .ih    i.lxne .  .  .  .     .  .  lo"     oiie-sU<i:.     r-lnlorceil     coiicrile  |»;iy's    wi.rk                                                      $7000 

T(»T.\L    COST.    $:!8!»l'  "  '^•■<    building 

H«  id.    »nr.'       Surety.    New    AmHterdani  <>v.  mi       E.      .S.    Connolly,      15    Common-  ||'^)TKL 

CHHUHlty   Co.      Llinil.    50   .lay..*.      Forfeit,  weilth   Ave..  Han   Francisco.  (1870)      SW    MA.SON    WD   vt>nv     r...., 

•«"•        »^"-     «""     ^•""-'■'-•^     "'ed,  ■^-'"^,l;r-,;;[:|!;:j^-    '•■°"^>-    ^'^   •^""    '^^e.  '''\.!e,:  e-s^oly^^'asl't'  h^^n'  bulld?n^ 

APVUTMEXrH  '  onlr.ictnr-nnrroll  A   H  Ip,  918   llarrl  < 'v.-non.-M«ry    Prior.    J-.sephlne    Melx- 

il*S8»      S   UNION   81-6   V     I...avenwo.  11  ,     •  on  S. ..  S;. n  Frnnclsco.  'i^7,..r     „?,^''^Zn^       .^^^^       ^'''"•"" 

W    '.6xS    112-6.      Maidw-.od    OoorlnK  '''"'»'    Apr.    29.    -.2.      Dated    Apr.    2,n.     2:  J*"^'"^    •""'     Mn<"rtn     .\nrtrews.    c.ire 

•rm-lwo    fhree-atcry    and    bnh«men  Krain-   complettd    *-.O0o.0m  ,      Jt'           .^      . 

fr.Tn.e  npnrimeii    iiou-cH   each  con  I'lHaet  Ini;    complcled     2000.00  A'chlteci-    MacD.mnld    ,%    Couchot.     234 

'    fiilniiiK  R   4-r-oni  tipjM.  '  omplrUO    mid    accepted 2512. 2.'>  r*'"*"  •'*•  •   ^"'i    Frnnclnco. 

n^ri-r     .M.  G    t.iirmnr.n.  I'.u/il    i.i   U.ivm    .' 3170.7.  Seprnnaied  contracts.                      $140,000 

.Nrrht'.cl     -MI..II      .Wchroi  pier.      \..v.ld:t  TOt  Al„  COST.   $  1 2.C8.f.0..  

lt:.nl<    llldK.    ."'■iin    KinnelUcM  iJynd.   $n34.i.      Sui.-.II.b,   AH-e:  l    Liickiinin  M.TERATIONS 

nooituftnr     Ii.lii'd    ll.irdwoiU  Ci,..   rtHna  H"d   J^  'I  .  f  ,im  r .  Mniji.  :"0  days.      For  (1872)      NO.    S82    .MABKET.      New   show 

'•  OcKiy  Ht,  Hbt.   KraneUro  '•'"••    U<»nf.          |  IiaUI    <lO(<    npedlli  itlon  i  wlndown:      lower     celMnir;     romoyo 

KHrd  Apr    2»,    22.      Dniert    Apr,  3.  "JJ.  Ulca.    .     .  pnrdtlon    (mllllnerv    utorc). 

'    <|n  H«iuriliiv  of  !•  loh   weou    ..    .      7*'  ' <>\en«r— B.    Tfernh.    Kie    Market    St     San 

.V"UHl     «•''    iliy» ;4  ,  APABTMKNTH  Frnnclitco. 

TOTAL  •  oar,  $l!>*i  JLS..SI)      NK    .C'ALIKOUXIA     *    .SECO.ND  .\ rchllect  -  None 

Bond.    nfcii«       Llmii.    12   diiyri.      Korfet',  '      Ave.'      Txvo-Ht.iry      nnd      hu'emenl  c.>ntrnctor — Antonc    I'eter.McM.   2770  San 

none,     I'lRpf  nnd  »|>.  oifli  ai  iohh    n  .ne  from*'   (1)   npHrtmenti.  pruno  Ave..  San  Krnncl»co.      ItOOO 
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STORE 

(1873)  N  OCEAN  AVE.  117-05  E  Gra- 
nada. One-story  frame  store  (meat 
and  fruit  market. 

Owner — J.  C.  Irvine,  1027  Market  St., 
San  Francisco. 

Architect — R.  R.  Irvine,  507  Call  Bldg., 
San  Francisco. 

Day's   work.  $2900 


RESIDENCES 

(1874)  N  OCEA-N  .-VVE.  274  and  307 
B  Ostego.  Two  1-story  and  base- 
ment   frame    renidences. 

Owner — Domonlc  Tiscornia,  75  Meda 
.A.VC.,    San    Francisco. 

Architect — None. 

Day's  work.  $3000   each 

ALrTERATIONS 

(1877)        W    SCOTT    27-6     N    O'Farrell. 

Raise    and   underpin    flats;    remodel 

In^rior;  plumbing,  etc. 
Owner — N.  Gursky  and  M.  Katzman  and 

S.  Herzberg.  1360  Webster  St.,  S.  F. 
Architect — W.    H.    Armitage,    400    New 

Call  Bldg.,  San  Francisco. 
Day's   work.  $5000 


ADDITION 

(1S79)  E  TWENTY -SEVENTH  AVE. 
200  N  Lake.  One-story  and  base- 
ment   frame    addition    to    residence. 

Owner — E.  C.  Bovyer,  162  27th  Ave., 
San   Francisco. 

Architect — None. 

Contractor — Joseph  Howard,  2769  Mc- 
Allister St.,   San  Francisco.       $1500 


FLATS 

(1880)         W    TWENTY-FIFTH    AVE.    50 

N   Anza      Two-story  and   basement 

frame    (2)   flats. 
Ov/ner — J.    J.    Barrett,    430     20th    Ave., 

San   Francisco. 
Architect — None. 
Day's  work.  $5000 


DWELLINGS 

(tS81)  S  CABRILLO  82-6  and  107-6  W 
19th  Ave.  Two  1-tsory  and  base- 
ment  frame   dwellings. 

Owner — E.  A.  Janssen,  402  Hearst  Bldg 
San   Francisco. 

Architect — None. 

Day's  work.  $3.S00  each 


DWELLINGS 

(1882)      E    FIRST    AVE.    75    and    100    S 

Eddy.      Two    1 -story   and   basement 

framp   dwellings. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg 

San    Francisco. 
Ar-.'hitect — Ntme. 
Day's    work.  .$3500    each 


DWELLING 

(1883)  K  TWENTY-SIXTH  AVE.  285 
N  Balboa.  One-story  and  base- 
ment  frame   dwelling. 

Owner — E.  A.  Janssen,  402  Hearst  Bldg 
San   Francisco! 

Architect — None. 

Day's   work.  ^.'iaOO 


ALTERATIONS 

(1S84)   GOUE  GOLDEN  GATE  AVE.  & 

Market.      Rearrange    floorsp.nce    for 

5   stores:   new   pl.ite   glass  fronts. 
Owner — tinitcd    Ci.gar    Stores    Co.,     555 

Howard    St.,   San    Francisco. 
Architect— Earl  B.  Bertz,  168  Sutter  St.. 

San   Francisco. 
Contractor — Wm.  Martin,  ISO  Jessie  St., 

San   Francisco.  $2000 

ALTERATIONS 

(1885)        SE     GEARV      \ND     POWELL. 

Oe.neral    alterations   and   rep.-tirs    to 

connect  up  two  buildings  for  stores 

and  oflUces. 
Owner— .A.    IThl.    38    O'Farrel     St.,    San 

Francisco. 


Engineer — T.  Ronneberg,  Crocker    Bldg 

San  Francisco. 
Day's  work.  $20,000 


DWELLING 

(1886)  B  SaN  RAFAEL  WAY  150  S 
Monterey  Blvd.  One-story  and 
basement    frame   dwelling. 

Owner — Mrs.  H.  A.  Schulken,  650  2nd 
Ave.,  San  Francisco. 

Architect — Harold  G.  Stoner,  First  Na- 
tional   Bank    Bldg.,    San    Francisco. 

Cipntractor — Julius  Berge,  1234  30th 
Ave.,   San    Francisco.  $8000 


DWELLING 

(1887;      W  THIRTY-FOURTH  AVE.  250 

S   Geary.      One-story   and  basement 

frame   dwelling. 
Owner — Frank   E.   Carter,    Ifil   8th  Ave., 

San   F'lancisco 
Architect — None. 
Contractor — G.  W.  Irban,  23  Beulah  St, 

San    F'rancisco.  $4000 


RESIDENCE 

(1888)  W  TWENTY-SECOND  AVE  125 
S  Lincoln  Way.  Two-story  and 
basement   frame   residence. 

Owner — Anderson  Bros.,  1264  Noe  St., 
San   Francisco. 

Architect — None 

Day's   v.ork.  $5000 


DUEIJ.ING 

(1889)      N  TRUMBULL  200   E   Congdon. 

One-story      and      basement      frame 

dwelling. 
Owner — J.  Ki'pioc,  559  Valencia  St.,  San 

Francisco. 
Architect — J.      C.      Hiadik,      Monadnock 

Bldg..    San    Francisco. 
Day's  woilc.  $2000 


FLATS 

(1890)      E  CLAYTON'   50  S  Fuiton  S  25x 
E    108-3.      All    work    for    two-story 
frame   building   (flats). 
Owner — Elizabeth   Farry.    318    Scott    St  . 

San   Francisco. 
Architect — A.   M.   Hardy.   51S    24th    .\ve.. 

San    Francisco. 
Contractor — .Arthur  M.   Hardy.   518   24 Ih 

Ave..   San    Francisco. 
Filed   May    1.    '22.      Dated   May   1,    '22. 

Frame    ur    $272:< 

Brown   coated    272,i 

Completed  and  accepted 2725 

Usual   35  days ; 272.=; 

TOTAL  COST.  510. 90u 
Bond.  $8175.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  110  dayb. 
Forftit.  none.  Plans  and  speciflcation;- 
filed. 


FKAME    Bl.DG. 

(1S91)  E  FRANKLIN  37-6  .N  Fran- 
cisco N  23xE  124.  All  wo)k  e.\- 
cept  light  fixtures.  shades  ami 
finish  h.irdware  for  one-story  and 
basement  frame  building. 
Owner — Tomaso  Morlini. 
.Vrchilect — Paul      F.    De    Martini.      212:; 

Powell    St..    San    Francisco. 
Contractor — John  Haider,  870  39th  Ave., 

San   Francisco. 
Filed  May   1.   '22.     Dated   Apr.   25,    22. 

Frame    up     ?100'l 

Brown   coated    lOOn 

Com.plet.d  and  accepted 1000 

l.'svia I    35    days ] OO'i 

TOTAL  COST.  $4000 
Bond,  none.  Limit.  90  d.ays  after  May 
1.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


.'RESIDENCE 

(1892)  W  FRANKLIN  27-6  W  Fran- 
cisco W  mOxN  27-6.  All  work  for 
ono-btory   frame   residence. 

Owner — Paul  and  Catherine  A.  Strand- 
berg.    550    Buchanan    ,St..    S.    F. 

Architi  ct — None. 

v:ontraclor — John  Harder,  870  39th  Ave.. 
San  Fruiicisco. 

Filed  May    1.   -22.      Dat<d  Apr.  — ,  '22. 

Frame    up     $1275 

Isl  coai  plaster  on.  ,,,.,(.,,,., .    ;370 


Completed    ajid    accepted 1275 

Usual  35  days.^ 1275 

TOTAL  f:OST,  $5100 
Bond,  none.  Limic,  Aug.  1.  1922.  For- 
feit, none.  Plans  and  sptciflcationp 
filed. 


DWELLING 

(If 93)      N    BALBOA      75      E   28th      Ave. 

Ont^-story      a  id      basement      frame 

dwelling. 
Owner — .1.  Anderson,  423  16th  Aac.,  San 

l-'ranciseo. 
Architect — None. 
Contractor — Meyer     Bros.,  ,  5326     Geary 

St..  San  Francisco.  $3000 


FRAME    FLATS 

(1«;94)  S  FIL-3ERT  135  W  Van  iSiess 
Ave.  Two-story  and  basement 
frame  .'")  flats. 

Owner — A.  Briascer,  Premises. 

Architect — L.  Traverso.  854  Union  St. 
San   Francisco. 

Contractoi  —  S.  Montani.  1753  Green- 
wich St.,  San  Francisco.  $9820 


Al.TEiiATiONS 

(1895)      SE       GEAR^     AND       POWKLL. 

R.^ovt    concrete    and    replace    with 

cast   iron  columns,  etc.,  for  stores. 
Owner — Adolph    Uhl.    38    O'Farrell    St.. 

San  Francisco. 
iCiigineei-  —  T.       Ronneberg,       Crocker 

IMdir.,  San  Francisco. 
Xcl     Determined.  $3000 


DWELLING 

(IS'Jb)      W     GENESSEK  100     N     Flood. 

One-stcry      and      basement      fram« 

dwelling. 
Owner — Backman     Bros.,     537     Chenery 

St..   San   Francisco. 
Arc  111  tec  I — None. 
Day's    work.  $2000 


ALTERATIONS 

(1897)      NO.       2650       GP.EKN.         Ketrini 

dining,    breakfast    rooms    and    hail 

i;i   residence. 
Owner — Mr.---.  Herman  Meyer,  Premises. 
.V.-chitect — J.  Elsbach  and  .Sidney  New- 

som,  Nevada  Bank  Bldg..  S.  F. 
Contractor  —  Donsett-Ruhl       Co..       77 

O'Farrell   f-t..   S.   F.  $190" 


.\PAHTMENTS 

(1900)      E  MISSION   235   &  Twenty-fifth 

Three-story    frame    store    and    (8) 

apartment.^. 
Owner — Dr.  Thos.  1.  James.  %  Architect 
ArchiiPCt— F.    S.    Holland.    1629    Folsom 

St..   San   Francisco. 
Day's  work.  $22.no.'i 


ALTERATIONS 

(1901)      NO.     832       MARKET.       General 

change:-  on  store  fronts. 
Owner — Sommcr    &    Kauffman.     Prem. 
Ari-hitec* — H.    P.    Vollmer.    Flood    Bldg.. 

San   Francisco. 
Contractor — MicGruor    &    Simpson,    26(i 

Tehama  St..  San  Francisco'         $5000 


PV.ELl.INt; 

(1902)  E  TWENTY-SEVENTH  AVE 
267  N  Cabrillo.  One-story  and 
basement   frame  dwelling. 

Owner — Rali)h  Siallman. 

.Architect — H.  Barth. 

Contr.actor — John  V.  Siiefel,  184  2.Zr<i 
.Ave.,   S."in   Francisco.  $54f>0 


G.-VUA-^E 

(1903)      NU      1759   UNION.        Construct 

private  garage. 
Owner — Dontenice    Cincera.     Premises 
.Vrchittct — Nt'ne. 
Coiitraclcr — Geo.  Caranzi. -I2D   17lh   Av. 

San  Fr.incisco  JIOOO 


.MAKTMKNTS 

(JLiU)      MV   DOLORES  &   TWENTIETH 

Throe-siory     and   basement     frame 

(2!)   apartments. 
Ow  nei — Geo.      H.    Sandy.   2474      Mission 

St.,  San  Francisco. 
.Architect — A      J.     Hor.=!tniann.     S03-3(it 

.Anglo  Bldg.  San  Francisco. 
Pa;  's   work  $40,000 
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AFAKTMEXTS 

(IHOS)      AV       LKAViilNWOUTH       25       N 

O'Farrell.       Four-story    and    baso- 

m'?ni  concrete   (16)  apart-Tieiits. 
Owner — O.   Mon.^on. 
Architect — D.    C.     Coleman.    110    Sutter 

St..   San   Francisco 
Contractor — Mon.son   lire?..    25)    Kearny 

bl..    San    Frai':isco.  ?25.00'> 


i  0:.lMt:MTV  ULDv". 

(l'!OC)      N  1:AYM0ND  AVE  ITT.  E  Alpln 

One-Story  frame  Community  CeTitcr 

building. 
0>vner — Visiiacion    Valley    Coromunlty 

I  -■nt.r.    101    liayitijiid   Ave..  S.   i- . 
Ar' hitrci — I-orttliy    \V'ern1^>;^.    V    Julia 

Morgan.       Merchants'         Exchange 

lik;g..   San    Francisco. 
Days    work.  516.000 


Kl;SIDEN'CE 

(1907)  W  THIRTY-ICIGHTH  .WE  I'O 
.V  Fulton.  One-stoy  and  basemenl 
frame    residence. 

Owner — Tho.i.       J.       h/haughne.ssy.       17S 

Henry  St.,  Saii   Franti.sco. 
.\  re  II  i  tecl  — Non  e. 
Contractor — Thos.    Alc(.'oriiiic'K.    :!7    Hill 

St..   San   Fraiici.sco.  $525>' 

AI..TERAT10XS 

(1908)  W  STKIXKIl  82-6  X  Oak  a.iy 
137-6.  r'lumbir.j^  pnd  sras  fittin.g 
for    a  It'i  a  tions    ■  r,    building. 

Owner — Ella    Sacbau.    I'remises. 
Architect    —   J.    C.    l^ilndik.    Monadnork 

rJl'ig.,  San   Franciesco. 
('(•ntractor — Henr>-   ICrncst   &   Sons,   fi.'<3 

Hayes  St.,  San   Francisco. 
Filed   May   2.    22.      Dattii   Apr.   27.   "22. 

iioughed     5100 ) 

Completed   and    ac<;epied 62  i 

IJsual    3,1   da--s M') 

TOTAL  CO-iT,  $2160 
i;ond.  none,  biniil,  60  days.  Forfeit. 
IS.       f'!an:<    .".nd    .<ptciflcat ions.    none. 

IJKSIDEXCEh 

(i:(09)      S  FLOOD  L.'.   W  Fcersfcr  W  4  1  r. 

S  2.i   W    10   .K-  87-6   X   42.'i.      All   work 

for      H    one-stor;.'      and       basemenl 

frame    residf-nccs. 

Ox'ner   —   Montta    Investment    Co..    233 

Pacific   I!ic;(T.,  San  Francisco. 
,\  '  chiiect — Xone. 
<  ontmctor — .lames    .\rnoit    &    Son,    23o 

(iranville  Way,  San  FranclBCO. 
Ki'^d   Mr.y   2,   "22.      Datol   Apr.    21.   '22. 

Frame     work    completed $12,2.Si) 

'Hrowr     oattd     12,25<> 

Completed    and    aceijied 12.25it 

lTrurI    3.')    days 12.2SO 

TOTAL  COST.  »49,000 
1!  nd.  none.  Limit.  1  .'iO  days,  yorfeii. 
none.      r:ai.s   ti.id    sp.-ciflca lions   tiled. 

( OTTAOK 

M'.tlO)      W  SKVK.VTII   A\l-:  22..  .\  Kirk- 
ham    -       25x\\     120.       .\ll    work    for 
oiie-Htory     and     basemenl      cottaR''- 
owner — Leo.     S.     Fa/zl.     lin.S     S:anya:i 

St..    San    Franci.'-cn. 
.\i  chiteci — Xori'. 
•  ••ntractor — T.    L.    .Sliainrin.    IHii   Shaf 

ter  .St.,  Hon   P'raiicl(<ro. 
Filed   May   i.  '22.      Dated   Mar.   22.  •22. 

'  om|)leiely   framed    fXon 

l.rown     coati'd     g'"' 

I'Mnlshi-d      8'tiii 

I'nual     .l.'i    da>f glKi 

TOTAL  COST,  f:20'" 
Itoiid,  tione.  Limit,  7i  darn.  Forfoli. 
planii  and  npec  Itlratioiih,  noiit. 

IIKKIDEXCK.« 

(Ifll)       X   .LVKHO.N    6:.    K    .Seoll    V    2'.S- 

4  4xW    6fi.        Urirk      work.    roodtiK. 

pHli-Mt  flu<n,  Nheei  ntiiuj.  rarpf>nlr/. 

Kinn    work  and  hardwfiod  (loorN  foi 

Hiven    Iwo-Hinry    fiaim-    rt.ildrnrcM. 
O^ner — l'i-iklnr<   *   Ti  <iw  br.ilK«'. 
Archlle.-l      Alfi'il   H.  Jiirol.M,    110  .Siittei 

Ht.,  Han   KianrlNni. 
«'onlra«tor     -  .).    Marold      .loiins,:.,      imh 

JpHMle  81..  Mnn  Fraiwincii 
Fll«d   M»i>    2.     22       Dut'd   Apr.    27.   '22. 
'Holldlnga    rcAdy    to    lath.      Ill, 074.40 
Interl'ir    and     vMrrlor    |>ln-ii»r 

«n     18.874.30 


Completed     18,674.50 

L'sual    35    days 18. 674.50 

TOTAL  COST,  $74,698.00 
Bond.  574,698.  Surety.  Fidelity  H  De- 
posit Co.  oi"  .Maryland.  Limit.  Xov.  4. 
1922.  Forfeit,  none.  P:ans  and  speci- 
fications filed. 


(1612)      GRADIXG,  COXCRETE  WORK. 

et-j.,   on   above. 
Contractor — R.    J.    H.    Forbv^,    Monad - 

rock  Fldg..  San  Francisco. 
Filed  Mas'  2,   '22.      Dated  Apr.  26.  '22. 
Retaining    walls   and   curbs   in..  $5000 

Completed     1750 

U.<  ual    25   ('.ays 22'xi 

TOTAL  COST.  $'.t'100 
Bond,  lUOOC.  Soirety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  May  18. 
i;':'2.  Forfeit,  none.  Flans  and  speci- 
fic.-itions    filed. 


CRADIXC 

(1'.13)      .XW    FAIR   OAKS   &    T^\■l■:XT^- 

sixth.      .'ill   w(  rk   for  grading. 
Owne: — Maiy    C.    and    Phileta    E.    Reily. 
Archilt  ct— L'.'wis     M.     tlardner.     Balboa 

ll'dg..   .^'aa    Francisco, 
''ontractor — A.  J.   Reidei.   1>?0  .Jessie  St.. 

San    Francisco. 
Filed   May   2.  '22.      D.Ued    Apr.    26.   '22. 

On    completion     $90(i 

Usual   35   days 300 

TOT.\L  COST,  $1200 
Bond.  n.me.  Limit.  6  days.  Forfeit 
l)!ans  anil  spccittcaiions,  none. 


IROX    WORK.    ET>-. 

(1!>14)  inZ  MISSIOX  150  S\V  Brazil  ,\vo 
S\V  150  SE  18:!-6  XE  125  X\V  100 
XE  25  XW  83-6.  Iron  work  and 
ornamental  metal  work  for  ilicatre 
building. 
)wnei — rho  lOxcelsior  Amu&ement  Co. 
.\rchit"Ct — Cr.     .Vlbcrt     Lansbuigh.     703 

Mission   Si..  San  Francisco. 
Ccnlraclor — '".   ,1.  Hillard  Co.,   19;h   and 

Minnesota    Sis..    San    Francisco. 
Filed   May   2.   '32.      Dated   Apr.    28.   '22. 

»"omi>leted   and   acc-.-pted $2716 

Usual   3:   days 906 

TOTAL  COST,  $••'622 
Bond.  none.  Limit,  as  required.  For- 
feit. n<  :u'.  ri.'in;-  ;ind  specificatica'- 
lib  (1. 

•lAKACl'; 

•I!M5>      NO.    960   CHIOSTNTT.   (onslruci 

11  iv.iie  gaiage. 
(Jv«ner--H.    O.    Harrison,    rrcinises. 
.\rchiect    -J.   R.  Miller.  Lick  BIdg.,  .Sa-i 

Franc  sfo. 
('oiitiact)r    -—    Kionnic;<         Bros..       165!i 

OFr.rrell   St..  S.   F.  $3135 


l)\V  i':LLlN'C 

(1!>16)       NIO    FLOOD    .W  K    \-    DETROIT. 

()i.<-slory       .i;.d       b.iseniet  1       fiam-* 

<Iwelling.  ^-, 

0\\  ncr- -.lohil   Risso.   76   .Mblnn     Vyiv.   .S.-i  n 

Francisj'o. 
.\r<'liltect — .None. 
l>ay■^^    work.  JJSOn 


<   lung. 


.XLTER.NTlnXS 

(1917)      XO.     2650       MISSION 

Sbow     Willdi'WH. 

Owner      ,\1.    Steinberg.    I'remises. 
At  <hlt«'Cl — None. 

CfMiirnclor      Louis    Krageii.    661    (;«ldc'ii 
<;iii<     ,\'«   .   Sun    Franr-lsco.  $1000 


D\VELLIN<;S 

11:119)      K      rVN  ENTY-NLNTH     AVE     75. 

loo   ai.d    12.1    N    I'llllon.      Three   on«  • 

Ktory   aiitl    baHement    frame   dwlgs 
Owner-     H.-rbert    lOl.ikinr.   Humboldt  Bk 

B'd^  .  Sjiii   Fr.inrlMro 
\rihllcet      O'Brion       Mros  .       Inc..       210 

Monluoin  Ty  St.,  fnu  Fr:iiiclH«-«i. 
loniinclor — Fred     Warden.     240     Moiil- 

gomi  ry  St.,  S.   F.  HOOO  each 

m'ai:tmi:xt.". 

iil'JO)  .\  r\IO.\  150  W  Taylor.  Tlire.' 
Mior\  .111.1  banomrnt  frame  (.l) 
upar«mei;iii. 

nwnni — A.   I'onKliil,  SB  .lohn  St.,  8    F. 

.\Khlleel-  -L.  PraverKO.  !K>\  \Jn\on  St., 
Han  Francisco. 


Contractor — J.    Martinelli.     1351    Mason 
St..    San    Francisco.  $22,000 


RESIDENCE 

(1921)      LOT      20    BLK      1356,      Presidio 

Terrace    830    ft.    W    Arguello    Blvd. 

Two-story     and      basement     frame 

residence. 
Owner — Max  Frederick  . 
Architect — Samuel  Lightncr  Hyn'an.  6s 

Post  St.,  San  Francisco. 
Contractor — C.    H.    Lewis.    l>8    Post    Si.. 

Kan  Francisco.  $20,000 

STORE 

(U122)      \V   (}i;.\.\'r    AVV:    li  T-6   X    Bush. 

One-storj      and     basement     Class    C 

store. 
Owner — Helen   Shelby.    425    Kearny    St., 

San   Francisco. 
.\ichitect — AV.   H.   Crim   .Ir.,   425   Kearny 

St.,  San   Francisco. 
i3ays  work  $9000 

DWELLING 

(1923)      S    CLEMENT    32-6    E    Twc;U,\ 

eighth    Av^.      Oiie-slory    and    base- 

m»'til  frame  dwelling. 
Owner — ,1.    Lewis,    306    Sacramento    St.. 

San  Francisco. 
.\rchitect — C.  Schwarz,   1440-A  Hyde  St.. 

San   Francisco. 
Contractor  —  C.    Schwaiz.    1440 A    Hyde 

St..    San    Francisco.  $30OO 


mVELLlXi; 

(11-24)  X  CHESTXUT  1^7-3  ^^"  Van 
Ness  Ave.  One-siorj  and  basement 
frame  dwelling. 

Owner — J.   Mori,   <;?    Architect. 

.Vrchitect — Ol'.'-ien  Bros..  Inc..  24o 
Montgomery   St..   San   Francisco. 

(""ontractor — Fred  Warden,  240  Mont- 
gomery St.,  San  Fr.ancisco.         $500o 


OFFICE   BLDC. 

(1!'25)      X    JEKFKUSOX.    foot    of    Hyde. 

Two  story   frame   olTlce   building. 
Owner — Golden  Gate  Ferry  Co.,  Hobart 

Bldg.,  San  Fr.".ncisco. 
.\r(hilecl — F.     G.     W.nte.     Feny     Bldg. 

San  Francisco. 
Contractor — .lohn     Spargo.     240     Moni- 

gomer>'  St..  San   FraiK'sei  .         $7000 


APARTMENTS 

(1926)      N   PACIFIC    137-5    E   Buchanan 

Thrte-story    and     basement     frame 

(6)    apartnicnts. 
owner    -Mrs.     Hugh    .lobiis.    1800    Claus 

Sprnkels    P.ldg..    San     Francisco. 
Aichitei  t— Geo.     A      Appl<  garth.     Claus 

Siireckels     Bldu..     .San     Francisco. 
Day's    work  $25,000 


XDDITION 
M!i27)      XO    :•!'-  S'llOINKR       Addition  of 

kit.-ben:    cl«-ct:le    woi  k .    plu'abing; 

partitions,  etc.,  for  Hats. 
Owner — Mrs.   M.   H.   Lawrence.    I'r*>m. 
Architect — None, 
'ontractor— R.     S.     K.     MacMlMan.     151 

Dun<.in  Si      San  Francisco.         $1600 


r.riLDLNC. 

(1928)      SE     NATu.MA     175     XK    Fourth 

NE   75  SE   90   S\V    50   XW    10   SW   25 

.\W  SO.    All   work   for  oiu -story  and 

mexxaniiie   flooi    building, 
oviur   -Tlu     Ft  riiabl    Co.,    221    Ti  nania 

St..    San    Francl.<ti>. 
.'»rchltect — l'",dw!ird  E.   Young.  251   Kenr- 

ny   St..   San    Francisco. 
( "ontractvtr --Thr     Atlas     concrcie     Co.. 

180  .lesfle  .»^t..  San   Franclaoo. 
Filed    May    3.    '22.      Dati  d    May    3.   '^2. 
On   lat  and    15ili  pf  .  .u-h   month     7R'' 

'  ><jnl     35    dayi* iW, 

TOTAL  COST.  IIS.OOO 
Ibind.  $80"o  Surt'llts,  Stephen  I  (iuerlii 
;<nd  C.  It.  Ilopklim.  Limit.  70  dayn 
Forfeit,  none.  PIriin  .ind  spec'ilcHiions 
illfd. 


l>\\  KLLING 

(1129)  S  FILBERT  135  4i;  W  Van 
Neafi  Ave  w  25  8  131-<  E  .io-4Vi  N 
81-4  —  6-4  Ml  N  100.  All  work  for 
two-ntory  .and  ba^finent  frame 
dwclllnir 

Ov.  ner — A.    ItrluHco,    Pruinlqeii, 


^■aturday.     May     fi,     i&2? 
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Architect — L.    Tra verso,    854    Union    St., 

San  Francisco, 
f'ontractor — £•.     Montrvni.     ITfi.'i     Green- 
wich St.,  San  P'rancisco. 
Kllf-d   May   3,   '22.      Datecl   May    1.   '22. 

lough     frarrie     up $2455 

Urov.  n     coated     245.''i 

Completed  and   accented 2455 

Usual   "5   flays 2455 

TOTAr.,  CO^-T,  $1)820 
B(.nd,  $41'10.  Sureties,  A.  Bircelll  and 
A.  Nave.  Limit,  75  days.  Forfeit,  none. 
I^lans  and  bpeciflcatioiis  filed. 


DWELLING 

(1930)      SW   UOANOKE     &     CHENERY 

S    28-3.\.Sl':    50     Ptn     !^cc    1.^    Blk     ;, 

Fuirinont     Tract.  All     work     for 

frame  dwelling'. 

owner-    Alfred   K.   Hind,   "i    Architect. 

Aichitoct— W.   G.      Hind,   .5885      Webster 

St.,   Oakland. 
t''oi't  factor— Ht'.rry       W.       Hind.       182'^ 

Hearst   Ave,  Oakland. 
Filed   May   3.   '22.      l^ated   Apr.   29,   '22. 

Hustic  and  roof  boards  on $750 

lirown    coated    750 

Coirpleted    and    accepted 750 

Usual  35  days    "SO 

TOTAL  COST.  $3000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


•Contractor — Oscar    Wilson    :ind    Aii>)r<  v. 

J.    nei.Kon,    336     \shlon    Ave.,    S.    V 
Filed   May   3.  '22.      Dated   Apr.    21.   '22. 
Frame     up,     wall     shoathiner    and 

root    sheathiiifT    '^i $2912..'.'/ 

Brown    coatod     2912. .'.0 

.     Completed    and    acuptcd 2912..')'i 

Usual   35   day.s '^912.50 

TOTAL  '"OST,  .m.650.0) 
Bond,  $5825.  Sureties.  Chas.  Monson  & 
Kdvvin  T.  Peterson.  Liniit,  90  day.s. 
Forfeit,  none,  rians  and  specifications 
filed. 

DWELLING 

(1936)      W  JOLEVENTH  AVE  225  S  Bal- 

bca.  Two-story     and     basement 

frame   dwell i.if? 
Ov,-ner — A.  T.  Morri.'s.  .'01   lltli   Av^..  Sa'. 

Francisc-fi. 
Architect — None. 
Day's   work.  $t)O0i' 


DWELLINt; 

(1931)      SE     ."HENERY    84-9     SW     Roa- 
noke   SW     28-3.KSE    50    Ptn.    Lot    13 
Blk    2,    Fairmont   Tract.      All    work 
for    frame   dwelling. 
Owner — Alfred   E.   Hind,   %   Architect. 
Architect — W.  G.     Hind,  3885     Webster 

St.,   Oakland. 
Contractor — Harry       W.       Hind,       1822 

Hearst  Ave.,  Oakla:id. 
Filed   May   3.   '22.      Dated  Apr.   29,   '22. 

Rustic  and  roof  boards  on $7!J0 

Brown    coated    750 

Completed    and    accepted........    750 

Usual  35  days    750 

TOTAL  COST,  $3000 
Bond,  none.  Limit,  60  days.  Forfeit 
none.     Plans  and  specifications  riled. 

DWELLING 

(1932)      SE    CHBNERY    28-3    SW    Roa- 
noke   SW    28-3xSB    50    Ptn    Lot    13 
Blk    2,   Fairmont   Tract.      All    work 
for  frame  dwelling. 
Ov/ner — Alfred  E.  Hind,  %  Architect. 
Architect— W.   G.     Hind,   3885     Webster 

St..  Oaklai;d. 
Contractor — H^rry       W.       Hind,       1822 

Hearst  Ave.,  Oakland. 
Filed   May   3.  '22.      Dated  Apr.    29.     22. 

Rustic  and  toof  boards  on $750 

Brown    coated    ""SO 

Completed    and    accepted 750 

Usual  35  days      750 

TOTAL  COST.  $3000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  aicd. 

DWELLING 

(1933)      SE    CHENERY    56-6    SW    Roa- 
noke   SW     28-3xSE    50    Ptn    Lot    13 
Blk    2,    Fairmont   Tract.      -Ml   work 
tor  frame  dwelling. 
Owner — Alfred  E.   Hind,  %  Architect. 
Architect — W.   G.     Hind,   3885     Webstci 

St..  Oakland. 
Contractor — Harry       W.       Hind,       1822 

Hearst   Ave.,  Oakland. 
Filed   May   3,    22.      Dated  Apr.    29.   '22. 

Rustic  and  roof  boards  on 1750 

Brown    coated 7oU 

Completed    and    accepted 750 

Usual  35  da>  s    750 

TOTAL  COST,  $.1009 
Rci.d,  none.  Limit,  60  days.  Forfeit, 
none.      Plans  an.d  specifications   tiled. 

ItKSIDENCF, 

(1934)  LOT  1  BLK  2987,  Clareniont 
Court.  All  work  except  light  fix- 
tures, wall  paper,  furnace  and 
Water  heater  for  two-8»ory  and 
l>asemcnt  residence. 

Owner — Harry  A.  and  Ellen  A.  Roesler, 
64  Palm  Ave.,  San  Francisco. 

Architect— Chas.  F.  Strothoff,  2274  16th 
St.,  San  Francisco. 


DWELLTNtf 

(1937)      W     P.^VTTO.V     200    N     Highian.r 

One  story      and     ba'^cment       frame 

dwelling. 
Owner — P.    Horgan.    T'lS    Pierce   St.,    San 

Francisco. 
Architect — None. 
Day's   work.  $29(u) 


ALTERATIONS 

(1938)      W    SCOTT       :!7-(i       X    O'Farrdi. 

Raise  and  make  general  alterations 

for   si.v    apartments. 
Owner— N.  Gursky,  M.   Katzman  and   S. 

Herzherg.  1360  Webster  St.,  S.  F. 
Archil ect  —  W.    H.    Armitage.    72    New 

Montgomery  St  ,  San  Francisco. 
Dav's  work.  $5000 


DWELLING 

(1939)    w  twenty-seve:nth     AA'^E 

75  S  Geary.  One-.s^ory  and  base- 
ment  frame  dwelling. 

Owner — H.  W.  McCracken,  30  Johnston 
Ave.,  San  Francisco. 

Architect — None. 

Day's  work.  $4000 


ALTERATIONS 

(1940)      SW  TW^ENTIETH  AND  THIRD 
Gener.al  changes  for  banking  quar 
ters. 

Owner  —  Anglo    California    Trust    Co  . 
Market  and   Sansome  Sis.,  S.  F. 

Architect  —  H.   H.   Winner  Co..   Cunard 
Bldg..  San  Francisco. 

Contractor — A.    L.    Thulin    Co..    180   Jes- 
sie   St..    San    Francis.ro.  $i000 


SCHOOL 

(1941)      NW    LANE    &    QUESADA    AVE. 

Two-story      and      basement      frame 

school. 
O'vner — Rcrnan    Catholic   Archbishop   of 

San    Francisco,    1190      Franklin    St.. 

San  Francisco. 
Architect — Louis       Brouchoud.       v  liico, 

Calif. 
♦  "(■ntractcr —  J.      L.      McLaughlin,      251 

Kearnv    St..    San    Francisco. 

S15.000 


Architect — None. 
Day's   work. 


DWEJ-,LiNGS 

(1942)  VV  CAYUGA  100  and  2  50  N 
Onondaga.  Two  oncslory  and 
basement  frame  dwellings. 

Owner — Albert  A.  Hemmen,  140  Elli>^ 
St.,  San  Francisco. 

Architect — None. 

Day's    work.  $1950    each 
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I  jvviollivg 

(1947)  .V  FRi:i'i:i;l<i<  -'•'-  E  Cole 
<>p< -story    friiine    dwelling. 

Ownei — J.  and  J.  Raymond.  241'.  22n.i 
St..   San   Francisco. 

Architect — None. 

font  rjiotor---A.  C.  ilaineilon.  IT.'i  Dev  c> 
Blvd.,    San    FraiK  isco.  $580<) 


-XLTERATIONS 

(1950)  W  POLK  30  S  Bush.  Com- 
position flooring;  new  front,  iron 
work  for  tomaie  parlor. 

Owner — A.  Scarpulla,  Vr  Architect. 

.\ichitect — O.  I!.  Thayer.  110  Sutler  St.. 
San    Francisco. 

Days    w<.rk.  $3000 


ALTEItATIONS 

(1951)      SW     POWELL     AND     Sl'TTIOIl 

Construct     new     store     front;'-     Jind 

clean  down  exterior  front. 
Owner  —  Chamberlain    &    Procter,    850 

Jlills  Bl-lg..   San    l-'ranrisco. 
Arehilect — F.     Meyer,     Bankers'     Jnvst. 

Bldg.,  San   Francisco. 
Days   work.  $5000 


ALTERATIONS 

(1943)  NO.  3553  CLAY.  New  front: 
miner  additions;  plumbing;  plaster- 
ing  front,   etc.   of   dwelling. 

Owner — Mrs.    H.    Scheelim.    Premises. 

Architect — Samuel  Lightner  Hyman.  6< 
I'ost  St.,  San  Francisco. 

Contractor-  O.  W.  Briit  1257  1st  Ave., 
San    Francisco.  $8000 

DWELLING 

(1S44)      W  ELEVENTH  AVE' 125  N  Ca- 

brillo.       One-story     and     basement 

frame  dwelling. 
Owner — A.  T.  Morris,  601  11th  Ave.,  San 

Francisco. 


KKSIDfCNCE 

(1953)      LOT    13,   iMti:SII)IO   TiOItUA'E 

l';>;cavat;on,       concrete,       (arpcntc,-. 

glass,   bardware,    roofing,    tile   work 

for  two-story  residence  and  garag-.* 

Owner — Max    P'redcrick. 

Architect — Samuel   L.    Hyman.   Foxcrof. 

i^ldg..    San    Francisco, 
('ontractor — H.  C.    Lewis.   Foxcroft  Bid.. 

San   Francisco. 
Filed    May    4.    '22.      Dated    May    3.    '22. 

Enclosed      $3388.50 

Brown    coated     3388.50 

Completed    and    accepted 3388.50 

I'sual    35    davs 3388.50 

TOTAL  COST.  $13,554.00 
Bond,  $6800.  Sureties.  C.  E.  and  H.  L. 
Reinhart.  Limit,  120  days.  Forfeit. 
none.     Plans  and  specific-a'ions  filed. 


CLASS   C    EJLDO. 

(1954)  N  MISSION  3')0  E  Ninth  N  160x 
E  165.  All  work  except  roofinii:. 
sheet  metal  work,  plumbing,  elec- 
tric work,  painting.  siOewal'K 
lights  and  elevators  for  two-storv 
arid    basement    Cl.-iss   C    !)Uiiding. 

C)wner — George  B.  Soiners.  Lane  Hos- 
pital, San   Francisco. 

.Architect — Clarence  A.  Tantau.  251 
Kearny  St.,   San   Francisco. 

c'ontrjictor — G.  P.  W.  Jensen.  :<2C  Mar- 
ket St..  S-an   Franeisfo. 

Filed    May    4,    '22.      Dated    May    3,    '22. 
On  or  before  10th  of  each  inontii   75% 

Usual     3Ii    davs 2S'"/r 

TOTAL  COST.   $72,000 

Bond,    $36,000.      Sureties,    Jno.    A.    Gren- 

nan  and  Geo.  W.  Hoo;-)er.    Limi*.  forfeit 

none.      Plans    and    sptciflcations    filed. 

RESIDENCE 

(1955)      N     CHESTNUT     137-3     W     Van 

Ness     Ave     W     27-6xN     137-6.       All 

work    for   one-story    and    basemen' 

frame  residence. 

Owner — Joe    Mori. 

Architect — O'Brien       Brcs.,       Inc..       240 

Montgomery   St.,   San    P'rancisco. 
Contractor — Fred     Warden.     240     Mont- 
gomery St..  San  Francisco. 
Filed   May    4.    '22.      Dated    May    2,    '22. 

Fram.td     ....    $1362.59 

'^rrwii    coated     1.^62.50 

e'omnleted    and    accepted 1362.50 

Usual     35     davs 1362.5-1 

TOTAL  COST.  $5450.00 
Boi;d,  $2725.  Sureties.  Chas  Monson 
and  Albin  A\ard«n.  Limit.  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FR.\MF   BLDG. 

(1'.56)      LOCATION     NOT     GI\'EN.       All 

work    for   one-story    and    basement 

frame  building. 
Owner — F.    CJeneral.     203    Caselll    Are., 

San   Francisco. 
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Saturday.      >tay      6.      ID^a 


Architect  —  O'Brien    Bros-:.,    240    Mont- 
gomery  St.,    Kan   Francisco. 
Coiitractor — F.    AVarden,    240   Montgom- 
ery St.,  San   Francisco. 
Filed  May  A,  "22.     Dated  Apr.  — ,  '22. 

1st    story    jbisis    set ?   T5(' 

iCnclosed    and    roofod 750 

Brown   coated    750 

Completed    and    accepted 750 

Usual    35    days 1000 

TOTAL  COST,  14000 
Bond,  none  Limit,  90  dajs.  Forfeit, 
none.      Plans    and    specifications    filed. 


COTTAGE. 

«1957)      N    ANZA    115    W    Forty-fourth 
Ave.     All  work  for  six -room  frame 
cottage. 
Owner — George  J">;'Vlin. 
Architect — None. 
Contractor — Meyei-     Lros..     r)326     Geary 

St.,   .San   Francisco. 
Filed   May   4.   'J;2.      Dated   Apr.    28.   '22. 

Fr.ime    up     J1222.50 

Bro\yr    co.ateu     3  222.50 

Completed     1222.50 

Usual    35    days 1222..'>0 

TOTAL  COST.  $4890.0>» 
Bond,  none.  Limit.  9'>  days.  Forfeit 
none.       Plans    and    .'^pecificationp    filed. 


VAULT 

(1958)      THJ11J>         .\.Nr>         TOWXSEXD. 

All    work    for    i-ciiiforced    concrete 

fireproof   vault. 
Owner — Southern   Pacific   Co..    Premises. 
Architect — None, 
''ontraclor — Unit     Constr.     Co.,     Phelan 

BldK-,  f^an   Francisco. 
Filed   Mriy   4.  '::2.      Dated   Apr.    12,   '22. 

•  At  close  of  each  month  r 75% 

■    ■  Usual     3.".     d.^ys 25% 

TOTAL  COST.  $4«5U 
Bond,  $37.^7.  f.uretj,  G'obe  Indemnity 
Co.  Limit.  il>  days.  Foifeit,  none. 
I'liins  and    specifications   filed. 


.  i;XCAVATINO 

tM-59)      S  McAJ.LI.-4'iT-;il    78    K    VVel.stei- 
K   59-6  xS    i;i7-6.      K.\cu\at  ing,   erad 
ini<  and  bulkhvading  on  lot. 
Owner — A.  G.   4  J.  .Sosnick.  Vr  Arcnlteci 
Aichltect — Me!    I.    Sihwarlz        1202    Ne 

vada    B.ink    Blrij;.,    S.    F. 
Contraciur — .\.     J.     iiecder,     ISii    .lessii- 

St.,  San  Fiancisco, 
Filed   May   4.    22.      Dated   Apr.   28.   '22. 

Payments   not   givin 

TOTAL  COST,  J23UII 
Bond,  niPO.  Sureties,  Alfred  H,  Vog'. 
*rd  .1.  T.  Prince.  Limit,  15  days.  For- 
feit, none.  Plans  and  specification.'- 
fil.-d 


COMPLETION  NOTICES 


SAN    FnANCISCO    COUNTY 


Recorded  Accepted 

May  4,  1922— W  TWiONTY-SPX'OND 
Ave  125  and  150  S  An/.a,  WillUni 
Klulc    to    Me>(r    Lrcv .  .  .  .  M.iv    i,    1322 

.May  4,  1922— VV  TU  KNTY-.NINTH  AV 
200  N  (  l.me.it  X  25x120.  Klla  T 
\'ul»n<*la  to  i<lnus  .\dlir..May  4,   19L:! 

May  4  11I22--K  V.VN  •N'ES.'-'  AVIO  liO  S 
Gieen  27-''>x!).'.  Itomikc  Tliom.iH  to 
Kliicaron   Ai    ]'<rtgo ,Muy   3,   1922 

Miiy  4,  1H1;2  — .4  IIKAHHT  AVE  275  \V 
(^'iK'MHc  \V  l.'.x^  IlL'-fi,  J'ln  nik  .^, 
HunnyHlJe.  Tiover  .lores  and 
Kniyln  Joins  tc  whom  It  m.^y  oon- 
ciTM \prli    4,    1922 

May  4,  PJ2C— \  »AI  IJOA  107-8  W 
mil  Am*.  K  U  Ardcraon  to  wnoni 
II    may   com-oni .May    3,    192' 

Ma.y  2,  I92-.— K  FIKTIOKNTM  AVE  »ll 
■N  Cfibrlllo  2:.Xl02-"'.  Karl  M  lln|m- 
gron  lo  whom  It  may  ccinctrn,. 
Mny    2.    1922 

May  2  1922— U  BOJtICA  246,13  m 
or  I  S  Urhano  Drive  (ioxi2(i.  Jno  .1 
ijnrlford   Jr  to   whrm    ii    may  cop- 

ci  rn 

.Mi.y    2,    J 92.! 

Mny  3.  19^2 -AN  OUANADA  AVE  876 
N  MblloWay  Ave  N  2&xW  mo.  do 
U  Oram  tu  Urodlow  Oraen  Co... 
May    1.    1»'J2 


May  3,  1922— -N  WALLER  206-3  W 
Masonic  .A.ve  \V  25xN  137-6.  The 
Rector.  Wardens  and  Vestry  of  All 

Saints   Parish   to   ^leyer  Bros 

April     28,     I9r> 

May  3,  1922— VV  TWENT^^ -SECOND 
Ave  150  N  Fulton  N  aOxW  120.  A  V 
Anderson  to  whom  it  may  concern 
April    25,    1922 

M.'lV  2,  1922— N  FOLSOM  AND  MOSS 
NE  24-6XNW  80.  M  Levin  &  Sons 
to  L  A  Hinson April  29,  192:^ 

May  2,  1922— N  Elt^HTEENTH  127-fi 
•  _  WChurch.  Cliris  Westphal  and 
Lyiia  J  AVestphal  to  George  H 
Arthur April    29,    19L'2 

May  2.  1922— E  KANSAS  ?18  S  18th 
No.  653  Kansas  St.,  30x100.  Mar- 
garet Arnold  to  whom  it  may  con- 
corn May    1.     192-J 

May  2.  192— W  TWENTY -SECOND 
Ave.J.24-5  N  C8f>rillo  N  25x120. 
A.lfred  .1  Gray  to  whom  it  may 
concern Ma.y   2.    1922 

May  2,  1922 — SE  PALM  .«  EUCLID 
Aves  33-4  on  E  Paha  by  95  on  S 
lOuclId  Ave.  Carl  .Torgensen  Uo 
whom    it    mav   coiicern.  .May    2.    192J 

May  2,  1922— N  CLEMENT  82-6  W 
Nmth  A%e  W  50xN  100.  Irene  M 
riecsey  to  whom  it  may  concern 
: May    2,    1922 

.May  2,  1922— N  HERMAN  156-3  W 
Fillmore  W  25.\N  i20.  Adolph 
.Miller  to  Whom  it  may  concern... 
May    2.    192i' 

May  2,  1922— E  CAPP  175  N  24th  N 
25xE  122-6.  Patrick  J  McKay  to 
'vhom    it    may  concern ..  Apr.    29.    1922 

.May     2,     i922— E    THIRD    AVE     75    S 

S    25xE    95.      Neil    Donovan 

to    whom    it    may    eonoern 

May    2,    1922 

May  1,  1922— LOT  4  BLK  3166. 
West  wood    Park.      Walter    E    Han- 

.''cn    to    whom    it   may   concern 

May    1,    1922 

May  1.  1922— N\V  •\-^BRILLO  AND 
ISth  Ave  W  S4xN  100.  John  C 
Thomas  to  whom  it  may  concern.. 
May    1.    1922 

May  1.  1912- E  NINETEENTH  AVE 
175  S  Lake  .S  5('xE  120.  lOdward 
t.!lnley  to  ■whom  it  may  concern.. 
t May     1.     192-; 

Mi.y  1,  1922— SK  FELTON  81  NE 
Holyoke    .VK    12x100.      Samuel    S.iari 

(f.    whom    it  ,mi\.v    concern 

May     1.     1922 

May  1.  19L2— SE  FILLMORE  AND 
Filbert  E  87-5\S  65-6.  Joseph 
Pafqualeltl  to  whom  It  m.iy  con- 
cern  May    1.    1922 

-M.iy  1,  1922— \N  FOl'RTEENTH  AVE 
264  S  Anza;  W  14th  \ve  289  S 
Anza.  Voorhtes-Newman  Co  to  W 
R    Voorhies May    1.    1922 

.\prll  29.  1922— E  DOLORES  v;60  N 
.Nineteenth.  BertlT}*.  Klemnie  to  \V 
L    Hemminga April    29,    1922 

April  29,  1922— .\W  GEARY  AND 
Thirty -seventh  ^v\e  N  30xW  90. 
Alton  R  I.4iphr:in  to  whom  it  may 
concern April     28,     1922 

.Vpril  29.  1922— LOT.S  20  AND  21  HLK 
21  Sbdvn  Blks  18  and  21  Ptn  RIk 
19  Lots  P.  Q.  R  and  S,  St.  Francis 
Wood  Extension  No.  2,  Gaiden 
Hemes  Co  to  H  B  Allen  (as  Allen 
&   Co)     April    26,    1922 

.Vpril  28,  1922— NW  HATTEIIV  AND 
S.tcramcr.to  W  275xN  119-6.  Frd- 
•  ral  Rcsi'Tvo  Bank  of  S.  F.  lo 
ilannah    Urof April    24,    1922 

April  28,  1922— E  SEVENTEENTH 
Ave  li.l  2  S  Anza  .S  2  i- 10x120.  O  K 
Watson  to  whom  It  m.iy  concern 
April    2;.    192: 

April  28,  r.t22— SE  CLAKA  193-9  NE 
Sixth  NE  3.1-9XSE  75.  Fiank 
.Nestler  to  L  M  Coffvlnn.  April  25,   1921'. 

April  28.  1922-  NE  FILLMORE  «• 
Wllnx.t  N  27-6xE  81.  Edw  Lewis 
to   Chim   Schwartz April   28,    1922 

April  27,  1922— LOT  9  MLI-  3164. 
Wi'HLwood  lurk.  Hans  aiul  Estlur 
.NelMon  to  wluiin  It  may  concern... 
April     22.      1922 

/prll  27.  1922— Lot  7  BLK  .1136, 
»\'««atwood   Park.     Hantt  and  Knlhi'i 


E  Nelsoii  to  who.n  it  may  concern. . 
April     22,     1925 


LIENS  FILED 


8AN  FRANCISCO  COUNTY 


Recorded  Amount 

May  4,  1922 — E  SOMERSET  150  N 
Silliman  N  50xE  120.  J  H  Matlean 
VP  A   Muller $K0 

May  3.  1922— SE  GRANT  AVE  .\ND 
Pine  S  77-6xE  60.  Reinhart  Lum- 
'c-er  &  Planing  Mill  Co  vs  C  S  De- 
laney,  Louise  H  Mahony,  Frances 
Jooliflfe   and    Mary   M  ir.sicano  .  .  |(504,8D 

May   3,    1922 — K    ItOLORES   30    N   15th 

'25>90.      Jcs    A    Wegrich    and    Al    V. 

Fearey  vs  .loliii  Doe  Gui:>eppe,  John 

Doe   Guisiina   and   G   Sangiacomo.  . 

S578.70 

April  28,  1922— SE  GRANT  AVE  AND 
line  .S  77-GxE  CO.  S  C  Barnhill, 
$200,  Monihan  'i  ."ilavii',  1435.95; 
Leonard  Lumber  Co,  J200.75  vs  C  S 
Dfrlaney,  Louise  II  Mahoney,  Alary 
Marsicano  and   Frances  Jolliffe.... 


RELEASE  OF  LIENS 


SAN    FRANCISCO    COUNTY 


Recoidcrl                                                Amount 
April    28,    1922— E   FOURTH   AVE   112 
N  California,      Inlaid    Floor    Co    to 
John    H    S?ullivan 


Notice  of  Non-Responsibility 

SAN    FRANCISCO    COUNTY 


May  4.  19:^2— N  UNION  62-6  E  Fill- 
.nore  E  25x.\  87-6.  Gustavus  D 
Harper  as  to  improvt-ments  on 
properly        

April  28,  1922— S  SUTTER  85  W  Taylor 
Harry   B  Allen  as   to   imvirovemenis 
<>n   projifi  ly    


APRIXi   BUILDING    SUMMARY 


Following  Is  a  report  of  building  op- 
erations in  San  Francisco  for  th« 
month  of  April,  1922,  as  compiled  from 
the  records  of  the  Bureau  of  BuUdinsr 
Inspection  of  the  Board  of  Public 
WorkB: 


Number 

Class    A     1 

Class  B  2 

Class  C   26 

Frames    Jii 

Alterations     424 

Public  Buildings    ....        2 

Total     766 


Eiit  Coat 

5250,000 

490,000 

681,972 

1,832,644 
S50,619 
488.5S6 

13993,720 


BUILDING  OONTBAOTS 


ALA-^lKUA     COl  NTV 


Sl.OOO    nnd    Over    Reported 

The    following    Is    an    Index    for    the 
contracts   for   this   Issue, 


No, 

Owner 

Contractor 

Amt. 

19S7 

McKoever 

Owner 

1600 

1938 

Tenbrook 

Owner 

2600 

1989 

Peppin 

Owner 

4200 

1940 

RIchmon.I 

Owner 

SOOO 

1941 

I  bans 

Shade 

1600 

I94S 

Fl:'h 

Owner 

4000 

1944 

AuHuIn 

Butler 

8000 

1945 

Bnllontinc 

Hicks 

8660 

1946 

Elrldgo 

Owner 

4600 

19i7 

Hay 

Barr 

7900 

1918 

MrCormnck 

Wesflund 

1200 

1949 

PImmons 

MIckelson 

8000 

19R1 

Swenson 

.\ndi'r.'»on 

UOO 

1952 

Lemgren 

Owner 

3600 

1958 

Biirrlti 

Owner 

10260 

:;i:.4 

M....11. 

J  0)1  OS 

9172 

J  956 

CftBtro 

Onw6r 

2000 

!9&6 

)*)roadl« 

Rich 

1000 

19C7 

Korhi'ti 

Thorp 

aeoo 

\ur,9 

Tfirig 

Andrekon 

icon 

F'atnrrtay,     May      6, 

1922 

lUJiL 

X.).     (Jwnor 

Contractor 

Amt. 

T!V61 

Andersen           H 

oekir.frham 

3OO1) 

);)65^ 

Dexter 

llil.jman 

3950 

!!((;:: 

K.MII) 

("ormack 

2751. 

Utti4 

Sci. field 

Wieben 

5500 

1:16,') 

(.lalbraith 

Hewitt 

1600 

19()(; 

'Joldvviiter 

Bullock 

250(1 

1967 

Jadell 

Hopper 

7000 

19K8 

Rosmusson 

Jensen 

1000 

i!.»6[) 

Dry  Zero 

Owner 

10 '10 

1!)70 

Capello 

Perona 

13000 

ly'J 

Durrer 

Owner 

.-lOO.I 

197^ 

Hradshaw 

.lohiiHon 

3OO0 

197c. 

Dry    Zero 

Croiiln 

991 

r.'71 

Foddorwil/ 

McPh  ;e 

12101, 

1975 

Rivers 

PoJti 

20000 

1976 

ADploton 

Owner 

50"0 

1977 

Bake.' 

Owner 

5000 

1978 

Hagfu- 

Person 

5000 

1979 

S-iniucIs 

Owner 

800'; 

1980 

Wright 

Gresham 

1150 

1981 

Gripp 

Albers 

llMtU 

l9Si; 

Anderson 

Owner 

10000 

l9S;j 

draft 

Owner 

17000 

19S4 

Fellows 

Owner 

3750 

19S5 

Vvhalen 

Owner 

7000 

198G 

Ilolman 

Stewart 

5000 

198  7 

Williams 

Owner 

3500 

19t8 

Francis 

Owner 

5000 

1989 

Smith 

Anderson 

5000 

1990 

Godbold 

Moe 

614.5 

199  2 

Xeinian 

T^ehman 

1000 

199;i 

Appelbe 

Owner 

2500 

1994 

Kneed 

Kulchar 

1000 

1996 

Bveman 

Peppin 

7000 

1998 

Merriam 

Morris 

5500 

1999 

I.    0.   0.    F. 

Maganini 

1500 

•/Ml 

Eiko 

Norlin 

700(1 

;'002 

Ide 

Owen 

5500 

2003 

Same 

Sarie 

4000 

2004 

Cans 

Beiiuchainp 

180i( 

2006 

ir^oncA'an 

Norlin 

500  0 

2007 

McDonald 

Owner 

6000 

2009 

Giillng-her 

Silva 

3000 

2011 

Best 

Rankin 

3250 

2012 

Buliman 

Owner 

2500 

2013 

Metick 

Owner 

32000 

2014 

Ope 

Lioling 

11649 

2015 

Ballentine 

Hicks 

3700 

2016 

Anderson 

Starr 

32  5n 

2017 

Litd 

Rankin 

2300 

2018 

Wilson 

Frostholm 

3600 

2019 

Whalen 

Owner 

3500 

2020 

Wheatley 

Owner 

1000 

2021 

Magnc'vox 

Lawton 

50000 

20^-2 

Norzenzo 

Cisero 

5000 

2023 

Leonard 

Owner 

2000 

2024 

Central  Shuc-y 

Schmidt 

7500 

2026 

Mce'rackei; 

Owner 

2000 

2027 

Giickman 

Critchett 

3500 

20L-8 

Dowling 

Owner 

2900 

2C29 

Jutis 

Rider 

2500 

20S0 

McCandey 

Bigley 

2250 

£031 

Same 

S^me 

9000 

2032 

Same 

Same 

2250 

2033 

Same 

Same 

2250 

2034 

Holman 

Stewart 

5000 

i.035 

Svensen 

Anderson 

3150 

2036 

Cotter 

Gossctt 

4700 

20  S7 

Sawyer 

Nunes 

10380 

2038 

Halperii 

Moran 

4000 

2039 

Piedmont    Ppl 

y          Owner 

3600 

204  0 

Same 

Same 

5965 

204  1 

Gaines 

Long 

6000 

2.042 

Havens 

Nelson 

4500 

£043 

Eltse 

Lawton 

4500 

2044 

Parker 

Owner 

5000 

2047 

Sherwood 

Blucher 

4195 

2049 

Standard 

Owner 

5000 

.2050 

Standard 

Owner 

4000 

20bl 

Delp 

Mullen 

3000 

20E2 

Danianaskl 

Oakley 

3400 

2053 

Durant 

Walker 

100000 

2064 

Mitchell 

,     Mitchell 

9500 

2055 

Mario 

Dundgren 

1500 

2066 

McTeer 

Owner 

3500 

20C0 

Isoni 

Owner 

3B00 

2062 

Gratiot 

Brown 

6000 

2064 

Moyle 

Owner 

2500 

2065 

Fioberllngr 

Lehman 

5500 

2066 

Dolan 

Owner 

3500 

2067 

Battram 

Pearson 

8660 

2068 

Noble 

Owner 

GO  00 

2  CI!  9 

HoUet-ted 

Zwaal 

;?5oo 

2070 

G ruber 

Owner 

;U50 

2071 

(5  rode  n 

Owner 

2500 

2072 

FosRan 

Owner 

3000 

2073 

Keller 

Baum 

3000 

2075 

Brazier 

Owner 

3000 

AND     ENGINEERING     NEWS 


2070 

Howni.'i  11 

K  (jlcha.1' 

:;()(i(i 

?.an 

Hlllen 

Owner 

2500 

2078 

Hillen 

Owner 

3500 

2079 

Sims 

Owner 

6000 

20'S0 

Knight 

Owner 

5500 

2082 

Wlckham 

Cort 

3900 

2084 

Lorres 

Isbel 

3500 

2086 

Rabino 

Passarino 

1200 

2087 

Carley 

Van  Ness 

2700 

2088 

Durrell 

Petersen 

5100 

2089 

Rltter 

Owner 

1750 

2091 

Lindsay 

Vaughan 

4500 

2094 

Warner 

Owner 

2000 

2095 

Eta   Alpha 

Sorensen 

-22333 

DWELLING 

(1937)      N     FOOTHILL     BLVD.     110     \V 

High,    Oakland.      Ono-story    4-roOTn 

dwelling. 
Owner — .Wm.    McKeever.     4252    Foothill 

Blvd.,  Oakland. 
Arrhiteot — None. 
Dav's  work.  $1500 


DWELLING 

(103.S>  N  HOPKINS  75  E  Loma  Vista, 
O.'ikland.  One-story  4-room  dwell- 
ing. 

Owner — Tenbrook  &  Dickey,  1005  Mar- 
ket  St.,    Oakland. 

Architect — None. 

Day's    work.  $2500 


r.vVEf.LING 

(1939)        W     MAXWELT>     AVE.     210     N 

Brookdale.    Oakland.      One-story    6- 

room   dwelling. 
Owner — .1.    B.   Peppin.    851    Trestle   Glen 

oad,  Oakland. 
Architect — None. 
Day's  work.  .$4200 


DWELLING 

(1940)  N  NEVIL  300  E-38th  Ave.,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — Richmond  &  Amsden,  2196  Har- 
rington Ave.,  Oakland. 

Architect — None. 

Day's  work.  $3000 


DWELLING 

(1941)  W  ONE  HUNDRED  &  THIRD 
Ave.  between  E-14th  and  Walnut, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — R.  Ibans.  ;. 

A  r ch  i  t  ec  t — N  one.  ,       ..".    ■ 

Contractor — D.  E.  .Shade,  .1.7^>,.  103rd 
.\ve.,    Oakland.  $1600 


DWELLING 

(1943)  W  PARK  BLVD.  18«  S  Brook- 
lyn,. Oakland.  One-story  5-room 
dwelling. 

Owner — L.  C.  Fish,  1444  3rd  Ave.,  Oak- 
land. 

Architect — None. 

Day's   work.  $4000 


DWELLING 

(1944)  E  QUIGLEY  208  N  High,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — W.  S.  Aiigii.n.  2187  ;i9lh  Ave.. 
Oakland. 

A  ichltect — None. 

Contractor — H.  S'.  Butler,  5679  Oak 
Grove    Ave.,    Oakland.  $3000 


DWELLING 

(1945)  E  SIXTIETH  AVE.  190  N  Foot- 
hill Blvd.,  Oakland.  One-story  5- 
room  dwelling. 

Owner — W.  &  D.  Ballentine,  674  42nd 
St.,  Oakland. 

Architect — None. 

Contractor — N.  M;  Hicks,  1424  Frank- 
lin  St.,    Oakland.  $3550 


A  rchit<;ct--None. 
Day's  work. 


27 


n.>oo 


DWELT-ING 

0947)  N  TRESTLE  GLEN  ROAD  op- 
posite Stradford  Road,  Oakland. 
T-.vo-story   7-room   dwelling. 

Owner— Mrs.  M.  Hay,  177  22nd  St.,  Oak- 
land. 

Architect — None. 

Contractor — Barr  &  Son,  306  26th  .St.. 
Oakland.  *"''"0 


DWELLING 

(1946)      W  THIRTY-FIRST  -WE.   100  S 

E-14th,      Oakland!        One-story      6- 

room  dwelling. 
Owner— J.  B.  Elridge,   923  Hollister  St.. 

San   Francisco. 


SERVICE    STATION 

(1948)      SE  THIRTIETH  AVE.  AND   E- 

Mth.     Oakland.       One-story     brick 

service  station. 
Owner — AA'.    J.    McCormack. 
Architect — None, 
("ontracfor — Frf>d  .1.  WeMiund.  3.jl   12tl: 

St..  Oakland.  $1200 


DVi^ELLI.VG 

(1949)  S  VESTA  225  E  55th  Ave.,  Oak- 
land.     One-story    5-room    dwelling. 

Owner— H.  G.  Simmons,  3742  E-14th  .St  . 
Oakland. 

Architect — None. 

Contractor — E.  Mickelson.  2226  Court- 
land  Ave..  Oakland.  $?.00i" 

DWELLING 

(1961)  S  WEJ.LTNGTON  A\'K.  24  W 
Everett  Ave.,  Oakland.  One-story 
5-room   dwelling. 

Owner — John  Svenson,  470  36th  St., 
Onklind. 

Architect — None. 

Contractor — Edw.  Anderson,  957  Madi- 
son  St.,  Oakland.  $3500 


DWELLING 

(1952)  N  WALNUT  AVE.  124  E  Ren- 
wick,  Oakland.  One-story  5-rooMi 
dwelling. 

Owner — C.  E.  Lemdgren,  2204  E-24th 
St.,  Oakland. 

Architect — None. 

Day's   work.  $3500 


DWELLINGS 

(1953)      W  BEST  AVE.  50,  90  and  130  S 

Fleming.    Oakland.       Three    1-stnry 

6-room   dwellings. 
Owner — Burritt    &    Shealey,    67    Lincoln 

Ave..    Piedmont. 
Architect — None. 
Day's   work.  $3750   each 

DWELLING 

(1954)      NO.    P.5    DOMINGO    aVE..    Ber- 
keley.    Two-story  9-room  dwell ine. 
Ownc^ — Dr.  OxUy  Mcore. 
Architect— Chas.  W.  McCall.  Central  Bk. 

Bldg..  Oakland. 
Contractor — Jonts  &  Sleep.  5642  Collego 
Ave  Berkeley.  $9173 


DWELLING 

(1955)      NO.  1128  DERBY  ST.,  Berkeley. 

One-story  3-room  dwelling. 
Owner — Peter  J.   Castro.   2704   Mathews 

St.,  Berkeley. 
Architect — None. 
Day's  work.  J'.'OOO 


ALTER.\TION& 

(1956)      NO.     3001     TELEGRAPH     AVE.. 

Berkeley.     Alterations. 
Owner — Broadie. 
.V '  oliitpct — None. 
Contractor  —  James  L.   Rich.   943   42ni'. 

St.,  Oakland.  Si0(io 


.ADDITION 

(1957)      NO.      1137    BAY      ST..   Alam.d... 

Addition, 
owner — J.     Esehen.     1303     Caroline    St.. 

Alameda. 
Ar-^hitecl — None. 
(  ontraclor— \.  E.  Thorp.   IVST   :'^9th  Ave. 

OakL-ind.  $3600 


ALTERATIONS 

.1959)    NO.  1162  BRO.XDWAY.  Alam.aa. 

Alter.itiors. 
Owner — Mrs.   Thrig,   Premises. 


2S 
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Architect — Noi.e. 

Contractor — H.   C.   Amlresen.   1229   Pear: 
St.,    Alan'oc'a.  $1500 


DWELLING 

(1961)  NO.  1332  KEGKXT  ST..  Ala- 
meda.    One-story   6-rocm  dwelling. 

Owner — A.  T.  Anderson.  2830  Central 
Ave.,  Aiameda. 

Architect — None. 

Ccntraotor  —  J.  H.  Uockingham.  230t; 
San  Jose  Ave..  Alamoda.  $300i( 


DWELLING  " 

n'j62)  i\0.  1726  SAN  ANTONIO  AVE.. 
Alamed.a.  One  and  one-half-story 
6-rorTn  dwelling. 

Owner — A.  L.  Dexter,  1529  Paru  St. 
Alameda. 

Architect — None. 

Contractor — E.  L.  Hiteman.  1217  Cor- 
nell  Ave.,    Berkeley.  $39?i0 


DWELLING 

(rJ63)  NO.  684  THIRTY-FIUST  ST.. 
Oakland.  One-story  4-room  dwell- 
ing-. 

Owner — Ihos.    Kenn. 

A  rchltect — None. 

Contractor — R.  Cormack,  3914  43rd  SI.. 
Oakland.  I275C 


DWELLING 

(1964)   S  ALMA  AVE  300  W  Park  Blvd., 

Oakland.     One-story  7-joom  dwlg. 
Owner — .1.   A.    S-cofleld. 
Archi'ect — None. 
•  oniructor  —  .Vlex       C.       Wieben.       9"^ 

Everett    Ave.,    Oakland.  |.5500 


DWELLING 

(!965>      W     EIGHTY-SECOND    AVE    40 

N      Uol'.y,      Oakland.      One-story    4- 

rnorn  dwelling. 
Owner — Floyd     GriD.raitii.     6821     E-14t;i 

St.,  Oakland. 
Architect — None. 
Contractor — C.    L.    Hewitt.    8821    E-14tli 

St..    Oaklartl.  JlfiOO 


.VLTERATIONS 

(1966)  NO        :.10      EIGHTEENTH    ST. 
Oakland.     Alterations. 

Owner — M.   GiildAalcr,    rromlscs. 
A  re  h  i  t  ec  t  — ?\  o  n  t . 

Contractor— O.    M.    Rullock,    Premises 

$2.lon 

DWKLLiXr; 

(1967)  W  EDGEWOOD  300  N  Welling 
ton.  Oakland  One  and  one-half- 
story   7-room  dwelling  and  garage. 

Ov/ner — O.«oar  Jadcll. 
Architect — Non'\ 

Contractor — M.    E.   Hopper   &   Son,    lUV 
Washington    St.,   Oakland  J7000 


ALTERATIONS 

(1968)      SE    MONTGOMERY    &    RIDGE 

way,  Oakland.      Alterations. 
Owner — c.    Ra.smusscn. 
Architect — None. 
Contractor — Jensen     &     Petersen,     34  H 

Adeline    St.   Oakland,  |100O 


F'LATFORM 

(l!i69)      NO.    II  ir,    NINETEENTH    AVE.. 

Oakland.      I'lulform. 
Owner — Tho    Dry    Zero   Corp. 
Architect — None. 
Day's   work.  JinO' 

STORES.    LTi 

(1970)      SK     lOVTH     AVE     AND     K-Hth 

Oakland.       Two-nti  rv     storrM     a,nd 

fl.itu 
Own«-r--V.    Cap.-1|..      ;ti9     Magnolia    Ml.. 

Oakland. 
Ar.hiu.rt — Non«. 
Contr,»ctr>r--.)(hii    I'orona.    r.70    7th    i^<.. 

Oakland  $n,nno 

DWKLLINO 

(r."71)      )•:    .Si:V!CNTY   Kh-^TH    AVE    400 

H     K-14lh    81.,    ORkland.       One-atoy 

5  room  dwc'lllnir. 
Owner— Wiilttr     A.     Durrer.     It94x76lh 

Ave,   r^nldiind 
Arrhltfcl  -  .None 
Day'»   work  fjoon 


DWELLING 

(1972)  \V  THIRTEENTH  opp.  E-25th 
St.,  Oakland.  One-story  5-room 
dwelling. 

Owner — E.     Brad.shaw.     1129     ,"tli      \ve 

Oakland. 
Architect — None. 
Contractor — K.    A.    Johnson,    2439    13th 

Ave  .  Oakland.  $3000 

PLASTERING 

(1973)  NO.  II  1.5  NINETEENTH  AVE.. 
Oakland.  All  work  for  exterior 
plastering  for   factory. 

Owner — The   Dry   Zero   Corp. 

Architect — None. 

Contractor — Cronin  &  Burnett,  883  31si 
St.,  Oakland. 

Filed  Apr.  1'8,  '22.     D.\ted  Apr.  21    '22. 

.Brown    coated    gO'^i 

Usual    35   day.s . . . .      407c 

TOTAL   COST,    $991 

Bond,   none.     Limit.   12   days  after   Apr. 

24.      Forfeit,    plans    and    f;peciflcations. 

none. 

STORE.S 

(1974)  N  UNIVERSITY  AVE  87  1  10 
Tonlh  E  43.55  N  151.93  W  44.87  S 
162. e2,  Berkeley.  All  work  for  oin 
stoj-y  brick  stores. 

Owner — George    Fedderwitz.    1037    Uni 

versity    Ave.,    Berkelev. 
Architect — Retd  &-  Corlett^  Oakland  Bk 

of  Savings  Bldg..   Oakland. 
Contractor — A.   J.   McPhee,   2144    K-27tl' 

St..  Oakland. 
Filed  Apr.  28,  '22.     Dated  Apr.  26    '22. 

On   Isi  01  each  month 75^^ 

Usual    35    days 25<^ 

TOTAL  COST.  $  1 2 Jo '1 
Sureties,  Carl  T.  Doell.  C.  C.  Qulnn 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Pl?.ns    and    specihcations    filed. 


DWELLING 

(1975)  NO  205  CROCKER  AVE.,  Pied- 
mont.    Two-story  8-room  dwellln>t. 

Owner — Thos.  W.  Rivers,  Phelan  Bldg., 
••^an   Francisco. 

Architect  —  C.  A.  MeussdorfCer,  Hum- 
boldt Bank  Bldg..  Sun  Francisco. 

Contractor— G.  Pi.lati.  2':'2P  rnlon  St.. 
San    Fianol.si'o.  .«2ft.noii 

DWELLING 

(1976)  NO.  133  MONTICELLO  AVE.. 
Piedmont.  One-.story  4-room  dwell- 
ing and  garage. 

Owner— W.    G.   Appleton.    IS."*!    Calatiim 

St  ,  Berkeley. 
Architect — None. 
Day's  work. 


»6000 


DWELLING 

(n'77)  NO.  144  NOVA  DRIVE,  Pied- 
mont.     One-story   4-rGom   dwelling 

Owner— W.  J.  Baker,  2255  Ransome 
St.,   Oakland. 

.Architect — Nona. 

Da\ '8   work.  I.tOOO 

DWELLING 

(1978)  NO.  :33  OAKMONT  AVE, 
Piedmont.     One-story  4-room  dwl^ 

Owner— Geo.  H.  H.agar,  Syndicate  Bldg 
Oakland. 

Architect — None. 

Contractor— Emil  Person.  193.1  El  Do- 
rado St.,  Berkeley.  |5oni( 


DUELLING 

(l'J79)      i<  ASIIMOUNT  AVE  90  W   Man- 

dnna     r.lvd.,     Oakland.       Two-Htor> 

8-r0(iu   dwelling. 
(»wner— Dr.   H.  J.  Samuels,  Dalxiel   IUcIk 

Oakland 
Architect— Merrill         ItowMer.         Iliar.s; 

Mldg..   San    Fianciacu. 
l>;iy'H    work  jKriM.i 


ALTKUATIONS 

(I'.'SO)      S   mCKEYE   AVE    150   S  Editli 

HI  .    Oakland.      Alterations    and    nd- 

dltloiiN. 
Owner-    J      Wriirht,    1P:7    Pino    St..    .San 

Franclaco. 
Architect — None. 
Contractor— F,    T    Uro.aham.    4095    Lln- 

nln  Ave  .  Oakland.  Ilino 


DWELLING 

(ISSl)  S  E-TWENTY-FOURTH  49  F 
Seventh  Ave..  Os-.kland.  One-story 
5-room    dwelling. 

Owner— O.  E.  Gripp,  1834  Ninth  Ave., 
Oakland. 

Arcniteot — Miller  &  Warnecke.  414  13th 

t-'t.    Oaklar.d, 
Contractor — Geo.    H.   Albers.   3152   Foot- 
hill Blvd..  Oakland.  |4000 


APART.MENT.S 

(1982)  W  HARRISON  BLVD.  100  N 
Hamilton  Place,  Oakland.  Two- 
story   16-room  apartments. 

Owner — A.  P.  Anderson,  5601  Adeline 
St.,  Oakland. 

Architect — None. 

Day's   work.  JIO.OOO 


Ar'.A.RT.\IENTS 

(1983)  S  LEE  350  N  Grand  Ave..  Oak- 
land. Two-story  16-room  apar(- 
ments. 

Owner  —  Edwin    O.   Graff.    35.->    12th   Sr 
Or.  k  land. 

-■Vrchitect — None. 

Day's  work.  $17,000 


DWELLIN'; 

(1984)      SW    MERA    AND    ROSEDALE, 

Oakland.      One-story    6-room    dwlg 
Owner— c'has.  L.  Fellows.  4029  Mera  St 

Oakland. 
Architect — None. 
Day's  work.  13750 


DWELLINGS 

(1985)  W  MANILA  AVE  41  and  121 
S  49(h  St.,  Oakl.ind.  Two  one-story 
o-rootn    dweP.ings. 

Owner  —   V\  halen     &     Cavios      Federal 

B.dg.    Oakland. 
.Architect — None. 
Day's    work.  jj;,oo    each 

DWELLING  ~ 

(1986)  N  PLEASANT  VALLEY  97  «: 
North  ''ourt.  Oakland.  One  storv 
6-room   dwelling. 

Owner— Mane    Holman. 
Architect — None. 

Contractor— J.  E.  Stewart,  686  Syca- 
more St..  Oakland.  J60.f.» 

DWELLING 

(1987)  N  PRINCETON  200  W  Cole 
Oakland.      One-story    .-i-room    dwlg. 

Owner— A.  E.   Williams.   l?or  52nd   Ave 

Oaklnnfl. 
Aichltect — None. 
Day'B    work.  jgRp,, 

dw¥:llings 

(igS.Si  W  SIXTY-SECOND  AVE  37'' 
and  ,'509  N  Foothill  Blvd.,  Oakland. 
Two  ono-storv  5-room  dwellings 

Owner— E.  O.  Francis,  :;n4n  E-14th  St 
O.Ik  Land. 

Archlteot — Noi-o. 

Day's  work.         ^ yj^oo  eacn 

DWELLING 

(1989)  NO  800  TRESTLE  GLEN  RD 
Oakl.nnd.      Two-story   8-room   dwir. 

Owner— O.  T.   Smith. 

Archlteet- Slooombe  A  Flold,    let   Sv«n 

Bank   Bldg  .  o.Uvlr.nd.  " 

Contractor— Geo.      W       Anderhon.      283 

Peny  St  .  Oakland.  |sonn 

STORES 

W     TELEGRAI  H     .WE    25    S    17th    St 

Oaklaid.  On,  -.uory  concrcto  aiorps 
')wner— Columbia     Outflillng    Co       10I7 

Marlirt    .SI  .   .s.,,1    Francisco 
Arrhll..et-M,.|.    .Sohw.irla,    Nevada    Bk. 

Bldg,   >nii    Francisco, 
contractor-creas  &   Trobock,    ISO  Je.- 
vrtoTt        '..  •' ""i<'l''<'o.  120.000 

i  -^Y.    .;—.''''""''''    •'"n«>-«<rt     reported 
April    27,    I92J.    \„     |j,28. 

DWKLLlNf; 

(1990)  LOT  ;i.r.  r.LK  841.  O.ikland 
Prospect    Homestead    Tot.   Oakland. 

A^.n7  /"•■     •"•'-'"ory     frame 

awolllng   and   garage 

^'^"^"r/"*'"  "    ''"'""'olrt.  t046  eoth  St 
(ink  III  nd 
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Flat- 


Architect — Waltor    T.     Steilbcrgr. 

iron  Bldg.,  San  Francisco. 
Contractor — Samuel  Moe,  2125  9th  Ave., 

Oakland. 
Filed  Apr.  28,  '22.     Dated  Apr.  2r\  '22. 

Alternate    Fridays    75% 

TsuRl    35    day.? 25% 

TOTAL,  COST,  |f>14;i 
Bond,  none.  Limit,  100  days  from  May 
1.  Forfeit,  51.  Plans  and  specifications 
filed. 


GARAGE 

(rj92)      NO.     123.3     OXFORD     ST.,     Bt;r- 

kelcy.     Garaee. 
Owner — W.  F.  Neiman,  1231  Oxford  St.. 

Berkole.v. 
Architect — None. 
Contractor — J.   Lehman.  JlOOj 


DWEliLING 

a993)      NO.   2405   ACTON   ST.,   Berkeley 

One-story  6-rooin   dwelling. 
Owner — Frank   G.    Appelbe,    2113   (Jrov^' 

St.,   BerKeU.>\ 
Architect — None. 
Day's  work  $25(i(i 


ALTERATIONS 

(1994)      NO.      1326      BKOADWAY,     0;ik- 

land.      Alteration.s. 
Ov-ncr — I.    Kneed    Bakerio.s   Co 
Architect — Nono. 
Contractor — S.     Kulchar    Co..     8tli     Ave. 

and  E-lOth  St.,  Oakland.  if  1000 


DWELLING 

(1996)      N  BAlLAliD   ROAD   100    \V   Kx- 

celsic.r,  O.akland.     One  and  oiie-h.ilC 

story   7-room   aweJling. 
Owner — Thomat;  F.   Brcman,   143    Kemi'- 

ton  Ave.,  Oakland. 
Architect — Noni'. 
Contractor — J.    B.    Pcppin,    800    Trestle 

Glen    Road,    Oakland.  $7  00(1 


DWELLING 

(1398)  DIAMOND  PAlilC  200  W  Fruit- 
vale  Ave.,  Oaklaiid.  Two-story  7- 
room  dwelling-. 

Owner — Lucy  E.  Merriam,  1705  Broad- 
way, Oakland. 

.\rchitoct — None. 

Contractor- -\V.    K.    Morri.s,    El    Cerrito. 

$5500 


ALTERATIONS 

(1999)   NW  ELEVENTH  &  FRANK- 

lin.,  Oaklai.d.     Alterations. 
Ov/ner — Odd   Follows   Hall    Association. 
Architect — None. 
Contractor — .1.    F.    Maganini,    603    36th 

St.,  Oakland.  ?150C 


FLATS 

(2001)  S       I'OLTy-SECOND       150       M' 
Curtis,     Oakland.       Two-story     1  ti 
room  flats. 

Owner — H.    C.    Eike,    879    22nd    St..   Ok'l. 
Architect — None. 

Contractor— R.  Norlin.  KOlf:  Sltb  Av... 
Oakland.  ?700ii 

DWELLINtJ 

(2002)  E  FAIRFAX  AVE  fiO  N  Foothill 
Blvd..  Oakland.  One-story  8-rooni 
2-family  dwelling. 

Owner— W.  G.  Ide.  2515   66th  Ave..  Okd. 
.\rchitect — Nont. 

Contractor — W.  K.  Owen  &  Co.,  251 
Kearny  St.,  San   Francisco.        $6500 


DWELLING 

(2003)  NE  FOOTHILL  BLVD.  AND 
and  Fairfax,  Oakland.  Ono-stoiy 
5-room  dwelling. 

Owner — Welcome    Idc,    2515    r,6th    Ave., 

Oak  Land. 
Arch  i  tect — N  one. 
(7ontractor — W.      K.    Owen      ci    Co..    2,>L 

Kearny   St.,   San   Francisco.        $400.) 

DWELLING 

(2004)  SE  HAMILTON  AND  SIXTY - 
eighth  Ave,,  Oakland.  One-story  t- 
rooni  dwelliiig. 

Owner— Mrs;.  E.  Cans.  1088  68tli  Av,  . 
Oakland. 


Architect — None. 

Contractor — F.    Beauchamp,    6800    Out- 
look Ave.,  Oakland.  $1800 


DWELLING 

(2006)      E   THIRTY-THIRD   205   N   Far- 

num,   Oakland       Two-story    7-room 

dwelling. 
Owner — J.      Donovan.      1486    33rd    Ave. 

Oakland. 
Aichitect — None. 
Contractor — R.    Norlin,    201i;    S4th    Ave. 

Oakland.  $.>00ii 


FLATS 

(2007)      S      TWENTY-FOUItTH      75      W 

Market,    C>akland.       Two-story     12- 

rooni   flats. 
Owner— F.    P.    McDonald.    903    24th    St., 

Oakland. 
Architect — None. 
Day's  work.  |600<i 

D\VELL1NG 

(2009)      E   PARK  BLVD  500   N   Hampel. 

Oakland.     One-story  5-room  dwlg. 
Owner — W.    L.    Gallagher,    815    Peralta 

Ave.,   Oaklanc!. 
Aichitect — None. 
Contractor — J.    P.    Silva.    37»'    46th    St., 

Oakland.  5300') 

DWELLING 

(2011)      NW  SiXT\ -THIRD  AND  DANA 

Sis.,  Oakland.     One-story  five-room 

dwelling. 
Owner — R.    R.    Best.    3119    College    Ave.. 

Berkeley. 
.\rcnitect — None, 
--'ontr.ictor — .1.    L.    Rankin,    60S2    Clarc- 

mont    .\ve.,    Oakland.  |3250 

I)  W hZl.Li  N ' ; 

i::C12)      E    WHITTLE    AVE    500    N    WH- 

bur,     O-ikland.       One-story     4-reori 

dwelling. 
Owner — P.    J.    Buhman,    :;412     Palmetto 

Ave.,  Oakland. 
Architect — None. 
Day's  worlc.  |i50<i 

APARTMENTS 

(2013)  N  GRAND  AV  252  £  Moi'tectto. 
Oakland.  Three-story  41 -room 
apartments. 

Owner — W.   L.    Melick,    1512    Broadway. 

Oakland. 
Architect — Leonard    Thomat--. 
Day's  wcrk.  .$32.00o 

STORKS 

(2014)  PTN  LOT  1  Map  Plat  Lot  1  of 
H.  C.  Dohis  Homestead.  Emeryville. 
All  work  for  one-storj'  stores. 

Owner — Fred  Ope. 

Architect — None. 

Contractor — C.    Plolinfi;. 

Filed   May   1,  '22.     Dated  Apr.   27.     22. 

Frame   up    \^ 

Plastered      14 

''oinplcted     14 

Usual   35  days V4 

TOTAL  COST.  $11,64S 
Bond,  $5834.  Sureties.  Harry  G.  Lund- 
grcn  and  S.  I.  Lundberg.  Limit,  90 
days.  Forfeit,  $100.  Plans  and  specifi- 
cations filed. 

DWELLING 

(2015)  LOT  6  BLK  C.  Focthill  i'ark 
Tract.,  Oakland.  .\ll  work  for  one 
story  ,"i-rooni  dwelling  and  garage. 

Owner— W.  H.  an|  D.  I.  Ballentine,  671 
42nd  St.,  Oakland. 

Architect — Nore. 

Contractor— H.  M.  Hick.s,  142  1  Frank- 
lin St.,  Oakland. 

Filed   May   1.  '22.      Dated   Apr.    28.    22. 

Frame   up    1, 

Plastered    i^ 

Completed  and  accepted '4 

Vsual   35   days i^ 

TOTAL  COST.   $370'> 

Bond,    $2000.      Sureties,   H.  C.    Tuller  Jr. 

and  Byron   W.  Moffltt.     Limit,   60   davs. 

Forfeit,  none.     Plans  and  sp«icirKatio'iia 

filed. 

DWELLING 

•  2016)  NO.  1144  DELAWARE  ST.,  Ber- 
kel^v.     One-story  5-room  dwelling. 


Ov.  uer — A.     Anderson,     1214     Delaware 

St.,   Berkeley. 
Archit<ict — None. 
Contrj^ctor — C   M.  Starr,   2019   Delaware 

St.,  Berkeley.  $3250 


dwp:lling 

(2017)  NO.  1436  OXFORD  ST.,  Ber- 
keley.    Onc-8tory  4-room  dwelling. 

Owner— Mrs.  W.  Lied,  1721  Grove  St., 
Berkeley. 

Ai  <.hitecl — None. 

Contractor — S.  G.  Rankin.  712  Haddon 
Road,   Berkeley.  $2300 


DWELLING 

(L018)  NO.  2755  PIEDMONT,  Berkeley 
One-stcry  5-room  dwelling. 

Owner— Alice  Wilson,  27r,3  Piedmont 
Ave..    Berkeley. 

.\rchitect — None. 

Contractor — H.  M.  Frostholm,  877  Lake- 
shore   Ave.,  Oakland.  $3600 


DWELLING 

t2019)  N  AILEEN  40  E  GaskiP,  Oak- 
land.    One-story   5-room  dwelling. 

Owner — .John  F.  Whaien,  F'ederal  Bldg.. 
Oakland. 

.\  roll  i  tect — None. 

Days  work.  $3500 


ALTERATIONS 

(202(1)      NO.    1148   H-EICHTEENTH   ST. 

Oakland.      Alterations. 
Owner — N.     M.     WheatUy,     83n     E-19th 

St.,  Oakland. 
Archil  :!ct — None. 
Days   work.  $100') 


FACTORY 

(2,"21)      S  E-FOUUTEENTH   200  E  26ti! 

Ave..   Oakland.        Two-stcry      brick 

and  tile  factory. 
Owner — Magnovox   Co.,    Premises. 
.\rohitcci — B.  J.  S.  Cahitl. 
Contractor — Lawton    &    Vez'.-y.    3.^i    i2tli 

St.,    Oakland.  iiSO.OOO 


DWELLING 

(2022)  N  FORTY-FOIRTH  30  E;  Lin- 
den St..  '~>akland.  One-story  5-rooni 
dwelling. 

Owner— .\.  Norzenzo.  1018  44th  SI..  Okd 

.Architect — None. 

Contractor — Cisero  &  Raincri,  458  42nd 
St.,   Oakland.  $3000 


DWELLING 

(2023)      S    KA.NNING    195    E    39th    .\ve.. 

Oakland.     One-story  4-room  dwlg. 
Owner— H.    W.    Leonard.    3709    High    St.. 

Oakland. 
Architect — ^'one. 
Day's  work.  $200<i 


STORE,    iSTC. 

(2024)      SE        E- FOURTEENTH        AND 

Forty-eighth    Ave.,    Oakland.       One 

story  frame  store  and  shod. 
Owner — Central     Shuoy    Creamery    Co.. 

12th  and  Jefferson  Sts.,  Oakland. 
Architect — None. 
Contractor — B.  H.  Schmidt,  2237  E-19th 

St.,  Oakland.  $7500 

ALTERATIONS 

(2026)      NO.    18*    NINTH    ST..    Oakland. 

Alterations  and   additions. 
Owner — Ida    C.    MiCrncken.    Premises. 
Architect — None. 
Days  work.  $2000 


DWELLING 

(2027)      W    SIXTY-SIXTH    AVE    300    N 

E-14th   St..  Oakland.     One-story   5- 

room  dwelling. 
Owner — Louis  Glickman.  Oakland  Bank 

of   Savings   Bldg.,   Oakland. 
Architect — None. 
Contractor — F.  Critchett.  $3500 


DWELLING 

(2028)      N  SIXTY-FIRST   100  W   Racine 

Oakland.      One-story    5-room    dwlg. 
Owner — Geo.  F.  Dowling.  42-»  Lagunltas 

Ave.,  Oakland. 
Architect — None. 
Day's  owrk.  $2900 
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nw  ELIDING  DWELLING  Architect— None. 

(•,.'29)      S  THIKTY-XINTH  200  \V  Tele-  (2037)      LOT     101     Crocker    Hi&hlands,  Day's   work.                                               ?5000 

grai)h  Ave.,  Oakland.     Onc-stcry  3-  ^      Oakland.     .All    work    for    lwo-stor.\'  __-__^ 

-  room  dwelling.  frame  dwelling.  STATION 

Owiitr— K.  Jutis.  367  3&th  St..  Oakland.  Owner — Hattie   B.  Sawyer,   Oakland.  (2050)     N'W      SIXTH      AVE    AND      E- 

Aichifect — None.  Architect — None.  12th   St..   Oakland.     One-story   steel 

Contractor — B.      PI.    liidcr.      2803  Mi^ina  Contractor — Geo.  W-  Nunes,  5430  Dover  service  station. 

Ave..    Oakland.                                 $2500  St..  Oakland.  Owner — Standard  Oil  Co. 

Filed   May   1'.   '22.     Dated   May    1.   "22.  Architect — None. 

UWEl.LING  Frame    up    ..  .  . V*  Day's  work.                                               14000 

(2f-30>     N    .\SU    l'»7    W    Seventy-ninth  Brown   cof.ted %  

'•■■'   Ave..    O.ikl'ind.      Onr-story    ■'■>-roonr  Completed  ■... Vi  OARAGE 

dweliing-.  Usual  35  da>s H  ((2051)      X  ELE\ENTH  158  E  Jackson. 

0„,,er  —  J.    I.    McJai'dry,    2917    Ashby  TOTAL  COST,  110.380  Oakland.     O-ie-s'.ory   tile'  garage. 

Ave..  Berkeley.  Bond.   none.      Limit,   120  days.     Forfeit,  Owner — Cris  Delp,  313  9th  St..  Oakland. 

Archiieci — None.  none.      Iia-'S    and    specifications    fliod.  Architect — Schirner      Bugbce      &      Co., 

Contractoi — Ltigley    &    Walsh,    El    Cer-  Thayer   B!dg..   Oakland. 

rito.                                                          $2250  .'-jTOMES             '      .  Contractor — MuIUm   &   T^a  Voie,   2G5   9tli 

' .\e.       1071-73-7.'i       LTNIVEKSITV      AVK..  St..   Oaklaird.                                         $300(i 

DWELLINGS  Berkeley.      Oni:-storv    3-rooni    Class  

(2C31)      W    SEVENTi-NINTH    AVE    41.  ■        ^2   stores 

••      70.  124  ar.d   159  N  Ash  St..  Oakland.  Owner— GeorKe   Feddtrwitz  ALTERATIONS 

Four    c;no-story    5-room    dwellings.  Anliitect    --    Reed    &    Corlett.    Oakland  '20^2)      NO.   J568  B-FOrUTKEKTH  ST.. 

Ave..  Beikeley.  i;;;nk   c.f   3a\ing.s   Hldg..   Oakland.  ^      Oaklan.r     Alterations, 

/ichit^ct— None.  Coniractor--A.   J.   Mcl'hee,    2144   E-27th  Owner— P.    E.    Danianaskes.    I'remises. 

Owner  —  J.    I.    Mc^ardcy,    2lI17    Ashby  gj     Oakland'                                   $12000  Archit.-ct- None. 

(  ..ntiacto:  — Bigley    ^t    Wa'sh,    E!    Cer-  NOTE— ]>cordod    ooiitraci     reported  Contracior— Oakley    &    Kolmodin,    1911 

lito.                                                ?C25C    each  y,;^)!    ^/.j,    i-.^y.    No.     1!,74.  65th   Ave  .   Oakland.                          $3400 

llWELi.lNG  DWELLING  OFFICE    BLDG. 

(:M)32)      NW    i- event  Y-NINTH   AVE   <v:  (^oag)      XQ    147  LAKE  AVE.,  IMedmont.  (2053)      N      E-FOUUTEENTH      247      W 

Ash    S(..    Oakland.      One-.«iory    five-  q,,,,    j^_,,;       one- halt-story       !">-room  Stanley   Road.  Oakhind.     Two-story 

room   dwclHn^',.  dwelling.                                   '  concrete  ofhce  building. 

Ouner  ■ —  J.    1.    MeCandej.    2917    .\shl>y        Owntr Mrt;.   H.  Halpem.  Owner — Duiar.t    Motor   Co.    of   Calif. 

A\e.,  Berkeley.  Aiciiilecl — None.  Architect — None. 

A.chilec.— Nonr.  Contracior — J.  \A  .  Tiloian.                     ;i>4  0v'  i  Contractor — P.    ,T.    Walker.    Monadnock 

Contract-Ji-  Digley    &    W  ilsh.    El    Cer-  Bldg..    San     Francisco.             $100,000 

"•i'o-                                                             ?2250  DVVELLINtJ  

,                                 Ci039)      NO.       40S    HILLSIDE      COURT,  STOKES 

,)\\  !•  .  I,i.\(.  Piedmoni.     One-story  5-room  dwig.  (2054)   N  E-EIGHTEENTH  125  W  Park 

'"'..-.        .V  ,  ,       ,      ■;          .           «    '"  Gwne:— Piedmont  Property  Co.  Bivd..   Oakland.      One-story   8-roon) 

Arh    St.,    (  .klu.'J       Oi.e-stor>    hve-  ..,,,hitect--None.  stores. 

.       i...)m  dwening.                     .,,.-,,,  Dav's    work.                                                 $3600  Owner -Mrs.    A.   N.   Mitchell,   439   Belle- 

O.vnor  --  J.    I.    Mcf  and..y.    29.,     A.sl.by  vue   Ave..    Oakland. 

,      J^"'^-;  J^^.'"'''''''-  DWELLING  Architect— None. 

*  icnnec— None.                       ,   ,       ^,      .  i.'iU))    NO.   6ii2  MaGNOLI.\  A\'E..   I'led^  (\,iitrcctor— A.    N.    Mitchell.                $9->ni' 

ContractDi— Bislcy    ^-    ^\alsh.    ^■\\^^r  mont.      One    and    one-half-story    6-  

'■''"'                  $.2on  room  dwelling.  DWELLING 

1  riLDI.VC            """"""^  Owner — Piecmont   Property  Co.  '2055)      .\  FORTY-FIFTH  210  M    Grov?. 

(Jf,34)      NK   II.EASANT  VALLEi-  b.inw  A'*'t?itect--None.  OaklanrK      One-.story    3-room    dwlp. 

Pin  Lois  8«  and    PM.  Map  Pleasant  '^•■'>''^    '"'^^-                                                *'•'■'*"'  Owner- A.  D.  Mario.  69!.  4„th  St.,  Okd, 

Valley   C.urt.   Oakland.     Building.  ,„..,,,, v,-         ^~  Architect- None. 

Cvn.V-Ma-ie    Homian.   Oakland.  .V,\      Iv   '-.••    Ain  IVT  .v   sr      ....>•  '^'^" V/"'!"''"  T.  "V'T      Lundgron. 

.       .  ,,      ,      .,.                .  (J04I)      NO.    (3,;    .AKI.IXGT.JN   M .,   l.-.i  -  Pi;rker  S'..   I'orkeliy.                     $1,'»00 

umiKt      -^f'"<-  keley.     On.-story   6-ioom   dwelling  

<  iii.tractoi — ,1.    K.    .St.w  .iii .    bsh    S>'m-  •                        r                                  "  ,^„.,,,  ,  ...  . 

Si      onkian.i  Owner  -Mary   I).  Games.  DW  ELLI.VG 

I     i^^Mo..    r  -vC       IV  .,,1     \,>r     -R    Architect— Nci.e.  (2('56)      W   GRAND   AVE   250    S  Elwood. 

I    Iro   May   1.     i.'.      Ditted   A|)r.    -o.    J-.  ...        .           i-          .^      r               .>    i  •     o-     .  ^    ■  ■       ^        ^          .           -                 .     < 

p.      ,     ,    ,                                                     S'OOii  Contractor-   hoy    O.    Long.    2.11     .Snal  Oakland.     One-story   ii-roLin  dwlg. 

s^^ndmg  nnishVn:::::;:::::  250M  '"^'^  ^^^-"  i^;;^^          ^'^"""  <'^^"-'-rv'-  v  ''^'^^'■'■'  '''^  *''■'"''  ■''*•• 

Con.pleled    a:..l    aer.pted 15oi  .,..•,•,■,.•,•         "  *      i  ..      .  '"v- 

TOT  AT    COST    S'iOO'i  'WI'.LLING  .Vrclillect — None. 

l:,nd.    none.      Limit.    60    days       Forfei'.  <-'^^>      SVV    CAKLTO.N    AND    KrLToX.  Day's  worl..                                               $a.-.Oo 

.:-,i.c.      Plans   and    .speclHcation.s,    none.  "•••'^,'''''>'          Oi.e-sU.ry    ..-.eorn       .-  

^_____  family   dwelimfe.  OUEKNIIO!  SI'. 

DWELLINt;  (n-.n.r — i{.    Ilavtiis,    I2ili   and   C!a.\    Sis..  (2060)    K    lOSTH   A\E  near  "'reek.  OaK 

«;03.iV  "s"  WICLLINtiTON    21    ^^     Evrr.-ti  Oakland.  land        One-,«<lory    greenhouse 

Ave..   Oakland.      .Ml    W(.ik    fr-r   cm  -  .\i<  hili'<-t    -.\oiie_.  Owner — M.    Isonl.   460    lo.'.th    .\vt\.   O'Kd. 

Htory  dwelling  Coni  i  :'<'l<  r- -.\el«ou   (Nr    Coniad.    .''.">1    12lli  Day's    wt.rk.                                                JG.loe 

fnvner— John    :i;.d    Liin.  :i    -^v.  i  s,  >,     iTi  ^'  ■    Oakland.^                                  II.Mii                                         — 

3C.h  St.,  Oakland.  FL AT^> 

/.  rchllect-Ncne.  DW  i;i,Ll.\(;  (2062)      W     l'\\A.M.\      COPRT      200      S 

<  ontractcr— iCdw.    Ardi  rsi  n.    :i  ..    .\la<li-  C:ii|.:)      .N't».   li.'.ii   (()NTU.\   COST'.\.    li.  i  Glen.    C:iKlai,d       Two-story    Srooii. 

«on  St.    .\lbnny.  keley.   T'.vo-slory    ii-rr.>m    dw.'lllni.,-.  Iliiis. 

I"ll<d   May   l!  '22.      Dated    .\'i     "7.    22.  Ownci-    II.  R.   Ellse.  Owner     < '.    .1     ilraliol    ,    ..I       Glcii    Ave.. 

Frame   up    .      '^  Ak  hiteel-  -.None.  0;i;<li>i;.|. 

F^.r.iwn    coated     .       'i  • 'ci;li:icl'ir      Lav,  ion       'c       \'i/.(  y           ;i">l  Architect—  None. 

Computed    flnd    j.ecei.i.  u \  l-'h    '-^t  .    Oakland.                          si.Mii'  (■(.mraeior     .\     W     r.i.,ni,     IT   i:i.ii    .\\ 

UaUMi   b5  dny« V^  t.nkland                                                 »«oni. 

TOTAL   ro^r.    r-i^'>'  l>\\  i:i.LIN(l  

Lond,    none.      Limit.    65    days       Forfei!  (2<Mo      NO.     202*:     PEL     NoK.l-..     l;.i  |. WELLING 

l-lanx  and   h|..  eld,  ii  lo.is.   no.c.  kel..y       'lAvr-morj    H-ro<  n»   dwig.  (2<(;4  1      W      SI  \TY-T1I  I  Ml  i   AVE   SO      X 

Gwii,-r--Mrp,fK>i    Parlfi,  F,)riiiii,'   NVay,  >).»klan<i.     Dne-Klory 

DWICLLLN't;  Ar;Mii"-i-  -.None  l-r,.oin   dwilliiiK. 

(20X6)      HE   "lO   BaCKI'T  hW   h?   thur,  or  D.-.y's    work.                                                 <  ,oim'  ownei  -.1.   ;»l,.yl,'.   24H2  6;.rd    Ave.  okd 

t.m  V.I  P.lk  "'■'  l!ro,idinoor,  Sim  Le-  • Arch(te<i-    Nnnv 

undro          All    woiU       for      ^Ix-n.oni  DWELLI.VG  Day'B    w-.i  I<                                                  $2r.(ni 

ilWflllnK.  '2f'47>      f.O.     1 .".  I :'     OXFORD    .>  T .     FJei  ■  

owner — MiHf     M.       KUl.-       Cotlw.       3S  I  kel<  v.      Oiu    ami    oiic-h.ilfKioi  y    6-  DWELLING 

•  Jrand   Ave.,  him   LPinnlro.  n>,i,n   dvvil'InR  i  J06,M      W     \\  lOSLKV    200    N    iTvi.sp.  ,i. 

.Archil,  el-    N.jnc.  ov  m  r-   T    K.  s;..  rwo  id.  Onkl.iinl       Oi.c-.story    6-roopr  <lwlg. 

<  fMiirnrlor  -Ch.'Ml,  r      .\,    Goiinell,      327  Anliiti,!    '.\i.i'ii-.  n.  iipr-chnx       Flelnrllns,      735'   Grnn<i 

iTIvtH   <*ourl,    Kan    l.>an«lrri.  '  o-il  r,telor-    rMui  her      \Ui>  Avi- ,  OiiKliiinl 

Klli-d   May   :'.  '2a.     Diiied   .\\>i ,  2S,    ti.  l»vU..    .".  \    .,  (  HMaml,                     » i  ri  •  .a  rchltecl-    None. 

Ki.'im,'    up ,,,.,      '^  —  Contrn<ioi      .1.    I.,  hmnn.    'i.Mi   AnnnJ'   •'''>' 

l-rov  n   ronti»d    '  'TATION'  Qnkl..nd                                              $5500 

Compldad    intl    apf»|H«(«l,  .    4'.i)    M>.  I'ljRTV-IMGIITII   .WIO   A.N'D  

.I'ai'al  n.'i  du;.H Fi.othni   ni\  ,1.  O.iklaiid.     Onc-Hlory  DWKLLIXi. 

TOTAL    Ci..-  ,  -      ,    Hlai.o.i    imd   on,'  slory  C.'Oea)      N    WALLA    VISTA    AVK    200    K 

liond.    no. II.      Limit.    July    H.      K.'  ii'ii  Kennm.  e,  Oakland.     Oit«'»l9ry  Iv- 

plfliia  And  aji'Tltlrnlldii*.  imi  t,  .i  Oil  Co.  room   mveillii^,                       > 
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Owner — Leo   J.    Dolaii,   Syndicate   I3ldg  , 

Oakland. 
Architect — None. 
Day's  work.  ^^50<> 


DWELLING 

<2067)      N   INDIAN  AVE   bet.   Underhill 
Road  and  C'larenaon  Crescent,  Oak- 
land.    iiU  work  for  frame  dwlg. 
Owner — Florence  Colby   Cattram. 
Architect  —  Creslon     H.     Jen.sen,     304'. 

Bcnvenue   Ave.,   Berkeley. 
Contractor — Ben    Pearson,    2403    Grant 

St.,  Berkeley. 
Filed   May    3,   '2?.      Dated    May    2,   '22. 

Frame  up    Vi 

Plastered     V^ 

Coni.pletod  and  accepti^d V4 

Usual     30     days M 

TOTAL  COST.  $86o0 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   spc-oiflcations   filed. 


DWELLINGS 

(2068)      NO.     J02.'^-1024     DOKIS    COURT, 

Alameda.       Tv/o    one-story    5-rooni 

dwellings. 
owner — G.   H.   Noble,    22.T.S   .Santa   Clara 

Ave.,   Alameda. 
Architect — None. 
Day's  work.  $.inOO  each 


DWELLING 

(2069)  NO.  2848  ENCINAL  AVE.,  Ala- 
meda.    One-story   5-room   dwelling-. 

Owner — C.  Hollested.  1243  Broadway. 
Oakland. 

Architect— L.  F.  Hyde,  2745  26th  Ave.. 
Oakland. 

Ccntractor — L.  Zwaal,  3076  Calitornit, 
St.,    Oakland.  $3,500 


DWELLING 

(2070)  FERNSIDE  BLVD.  and  Fair- 
view  Ave.,  Alameda.  One-story  -5- 
room  dwellinfr. 

Owner — B.  D.  Grubor.  621  Oak  St..  Ala- 
meda. 

Architect — None. 

Day's  work.  $3I.")0 


DWELLING 

(2071)  NO.    1540   FIFTH   ST..   Alamoda. 
One-story  S-room  dwellinpr. 

Osviier^ — J.    Grcden.    2515    Encinal    Ave.. 

Alameda. 
.\rchitect — None. 
Day'ts  work.  ?250O 

DWELLING 

(2072)  NO.    3103    JACKSON    ST.,    Ala- 
meda.    One-story  5-room  dwelling. 

Owner — A.      Foss.an,      1233      Broadwa.v. 

Alameda. 
Architect — None. 
Day's  work.  ;f300;i 


DWELLING 

(2073)  NO.  765  PACIFIC  AVE  .  Ala- 
meda.    One-siory    5-room    dwlg. 

Owner — Herman   Keller.    I'remisc.s. 

-Vrchitect — None 

Contractor — Frank  M.  Baum.  1612 
Stanton    St.     Alameda.  ifSOHO 


DWELLING 

f2()75)      NO.   2301    DERBY   ST.,   Berkeley 

One    and       one-half-story       6-room 

dwelling. 
Owner-- Jas.    W.      Brazi.M".    1012      ni.Tkc 

St.,   Berkeley. 
Architect — None. 
Day's   work.  $oOUi' 


ALTERATIONS' 

(2076)      NO.      2155      SHATTUCK      -WE., 

Berkeley.     Alterations. 
Owner — Bowman    Drug   Co.,    Premises. 
Aichitect—  None. 

Ccntr.ictor — S.   Kulchar  &  Co.,  8;h  Ave. 
and   E-lOth   St.,   Oakland.  $3000 


DWELLING. 

(2077)     W  S5TH  AVE  87  N  Bond,  Oak- 
land.     One-story    4-room    dwelling. 
Owner— R.  C;   Hillen,  5364  Trask,  Oak- 
land. 
Architect — None. 
Days    Work.  12500 


DWELLING. 

(2078)  N  BOND,  160  W  51st  Ave,  Oak- 
land.    One -story    B-room    dwelllngr. 

Owner — R.  C.  Hillen,  5364  Trask,  Oak- 
land. 

Architect — None. 

Days    Work.  $3500 


DWELLING. 

(2079)  E  COURTLAND  AVE  300  N 
Foothill  Blvd.  Oakland.  One- 
story    2-famiIy    dwelling. 

Owner — Wm.  H.  Sims,  1926  64th  Ave.. 
Oakland. 

Architect — None. 

Days  Work.  |5000 


DWELLING. 

(2080)     N    EXCELSOR      250      W     Park 

Blvd.    Oakland.      1^ -story    6-room 

dwelling. 
Owner — Harry      C.    Knight,    388      12th, 

Oakland. 
Architect — None. 
Days    Work.  $5500 

DWELLING 
(2082)     B    EMERALD    260    S    Garnet, 
Oakland.     One-story  5-room  dwell- 
ing. 

Owner — C.   E.   Wlckham,    3715   Leighton 
Ave,   Oakland. 

Architect — None. 

Contractor — Roger    Cort,    306    14th    St., 
Oakland.  $3900 


DWELLING. 

(2084)  N  40TH  15  E  Market,  Oakland. 
One-story   5-room  dwelling. 

Owner — C.  Torres,  1105  Chestnut,  Oak- 
land. 

Architect — None. 

Contractor — Reed  &  Isbel,  681  62nd  St.. 
Oakland.  $3500 


ALTERATIONS 

(2086)  NO.  3227  HOLLLS  ST..  Oak- 
land.    Alteration.^t. 

Owner — A.  Rabino. 
Architect — None. 

(:;ontractor — Jno.  Passarino,  5864  Beau- 
dry  St.,  Oakland.  $120(t 

DWELLING 

(2087)  N  MIDVALE  AVE  250  N  Cali- 
fornia, Oakland.  One-story  5-rooni 
dwelling. 

Owner — H.  C.  Carley. 
Architect — None. 

(,'ontractor — L.  E.  Van  Ness.  Box  43?. 
R.    F.  D.,   No.    1.  ?270n 


DWELLING 

^2088)  NO.  44S1  NORTH  COURT.  Oak- 
land. One-story  6-room  dwelling 
and  garage. 

Owner — E.  L.  Durrell,  —  Howe  St.. 
Oakland. 

Architect — None. 

Contractor — Je.isen  &•  Petersen.  34  il 
Adeline  St.,  Oaklana.  |510(i 

DWELLING 

(2089)      W   PINEIIAVEN   KOAD   1000    N 

Moraga  Road,  Oakland.     Ono-story 

4-rocm  dwelling. 
Owner — Mathew      Fitter.      606      llaigli: 

Ave.,   Alameda. 
Architect — None. 
Day's   work.  ;»1"50 


GARAGE 

(2091)  W  SAN  I'.VBI.O  AVE  i!25  S  34 th 
St..  Oaklan'l.  One-ttoiy  brick  ga- 
rage. 

Owner— (;.   F.   Lindsay,   El  Cerrito. 

Architect — None. 

Contractor — John  Vaughan,  1124  Han.  ■ 
pel    St..    Oakland.  $i500 

DWELLING 

(2094)  TWBNTY-PIRST  40  N  E- 
29th  St.,  Oakland.  One-story  five- 
room   dwelling. 

Owner — Mrs.  May  Warner,  1350  S-27th 
St..    Oakland. 

Architect — None. 

Day's  work.  $2000 


(2095)  PORTION  DOT  21.  BLK  D  MAP 
Portion  Berkeley  property  situated 
bet.  U.  C.  and  State" Deaf  and 
Dumb  Asylum.  Two-story  Chapter 
fiowse,  Berkeley,  Cal. 


Owner— Eta  Alpha  Chapter  of  Phi   Mu. 
a  corporation,  2635  Channing  Way, 
Berkeley,   Cal. 
Architect— W.    H.    Ratcllff,    First    Natl. 

Bank    BIdg.,    Berkeley,    Cal. 
Contractor — Walter   Sorensen,    3219    El- 
lis St.,  Berkeley,  Cal. 
Filed   May   3,    1022.    Dated   May   2,   1922. 

Roof    boarded    % 

Brown   coated    V4 

Completed  and  accepted % 

Usual    35    days % 

TOTAL  CO&T,  $22,333 
No  bond.  .No  forfeit.  Plans  and  speci- 
fications    filed. 


COMPLETION  NOTICES 


.\.L.\MKDA  COUNTY 


Recorded  Accepted 

May  4,  1922— S  DL  TTO.V  AVE  I'tft  NE 
17  acre  tract  desrribed  in  Jeed 
recorded  Liber  2788.  Deeds  Page 
284,  NE  86.20  SE  1695  .SE  157.83  SW 
97.98  NW  172.38.  San  Leat.dro. 
Guadlupe  V  McK.tig  to  H  Elmer 
Johnson    May    2.    1922 

May  4,  192i; — LOT  18  BLK  6.  North- 
brae  Tract,  Berkeley.  G  R  Heath 
to   R    Ferrott May    3.    192.' 

May  i,  1922— NO.  5850  HFARN  ST., 
Oakland.  Alfred  J  Pollard  to  wnom 
it    may    concern     

May  3.  1922- LOTS  1,  :.'  AND  3  BLK 
14,  College  Homestead.  Berkeley. 
The  Boardman  Estite,  Blanche  1. 
Porter  by  James  "W  Plachek  to  W 
T  Bond.  April  28;  Rigney  Tile  Co 
May    1,    1922 

May  3,  1922 — PTN  BLK  2.  Shattuck 
Tract  No.  2,  Berkeley  W  W  White- 
cotton  by  James  ^^'  Plachek  to 
Robert  Howden  &  Son,  May  1; 
Ray  Cook  Marble   C. May   1.    1922 

May  3,  1922— LOTS  1  TO  6,  inclu.  BLK 
1,  Barker  Tract,  Bcrkel-^y.  W  W 
Whitecotlon  by  James  W  Plachek 
to  Wm  M'tkin.  May  3;  H  C  Brown 
Roofing    Cc April    26,    1922 

May  3,  1)22-  -NE  GRAND  AVE  AND 
Webster.  Oakland.  Ruby  Adler  to 
MacDonald  &  Kahr. Mav   1.   1^'^y 

May  3.  1922 — LOT  :>7.  Piedmont 
Manor.  Piedm-^nt.  Edna  S  Johnson 
to  William  J  Baker May  2.   1922 

May  3.  1922— SW  FIFTY-NINTH  .\ND 
San  Pablo  Ave  S  93  W  100  X  22.50 
W  IIL  N  70  90  E  212.  Oakland. 
Carrie  B  Landregan  to  rviorse  & 
Hind '. May    2.    1922 

May  3,  Hf22 — SW  GITAND  AVE  AND 
AVeUbter,  Oakland.  M.-.cDonald  & 
Kahn  to-  whom  it  may  concern... 
May     1.     19'i2 

May  2.  1922— LOTS  17  AND  18  and  S 
25  Lot  U  BIk  6.  Kellersborgers  Map 
ot  O.iklaii'l.  Dr>ra  Bercovioh  lo  M 
F  So  nmarstrom May  1.   19?^ 

May  2,  1922— NE  ■JLARI::iiONT  AND 
Asliby  Avo3.  Berk? lev.  Associ.-.t-'O 
Gil  Co  lo  J  (  Mu.-ci \pr.  21,   i9n 

May     1.     15<22— LOT    108    Ma;)    Fourth 
Avenue     Ter:nce     t'Minsicn.     (*.ik 
l.md.     S  H  and  IClsii-  Miiy  to  Guy  L 
Pruw  n April    28.     I'J'iV 

April  28.  1922— -NO.  464-66  FORTV- 
fourth.      Oakland.      Theres-;      Has- 

sler  to  California  Builders  Cc 

April     25,     1922 

.Apiil  28,  1922— SHATTUCK  AVE  n^ar 
University  Ave,  Berkeley.  South- 
tin  Pacific  Co  lo  Hutchinson  Co.. 
M:'rch    28.    1922 

April  28,  1922 — WEBSTER  from  2nd 
to    13th     .Sts..   Oakland.        Southern 

Pacific    Co    to    Hii'chinson    Co 

April    22.    1922 

April  2S,  1922 — SEVENTH  ST.  from 
Clay  to  Adeline  Sts.,  O.ikland. 
Southern  Pacific  Co  to  Hutc'iinson 
Co \pril     22.     1022 

.\pril  28.  1922 — LOT  21  and  E  5  Lot 
30  BIk  8.  Map  Melrose  Heights. 
Oakland.  Katharine  L  Lemmon  to 
whom  it  may  concern .  ..\pril   27.   1922 

April  28.  1922— SHATTUCK  AVE  bet. 
Ward  and  Center.  F-^-rkeiey.  .'^.  P. 
Co  lo  Hutchinson  Co... April    13.  1922 
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LIENS  PILED 


OAKLAND    BVILniXG    TOTALS    FOR 
APRIL,     1922 


AI.\>iKD.V     <  Ol  >  TV 


Hecoided  Ainouni 

May  I.  1 ;».'-'— i.OT  4  2  BLK  -G"  Maj) 
Fourth  Avenue  Tt-irace.  Oakland, 
rharlet-  VV  Sanford  vs  H  W  Mac- 
Donald    I'JO 

May  6.  1»22— LOT  'J  BLK  "D"  Oak- 
land Highlands  Tract.  Oakland.  M 
J  Mathias  vs  L  A  Booker  and  W  H 
Kelley      »187.;;  ' 

May  S,  1921: — LOT  4£  Map  Frultvale 
and  San  Leandro  lioad  Tract.  Oak- 
land. (Jeorse  \V  Soaddan.  Jioi.yt;; 
(  harle.s  L  Haitinan.  $109.70  v.s 
.luanita  Lane    

Ai)ril  2a,  1922— ]'T  t'O  FJ^kOM  NK 
•Tor.  Florerice  St.  and  Ashby  \vc  on 
K  line  Florence  St.  X  80. kE  'jO.  Ber- 
keley. Hunter  Lumber  Co  v.s  O  T 
rroivo    and    Harvey    Long J90 

April  28.  1922  -LOTS'  oG  AND  ;^7  BLK 
Q.  Mai^  Hard>'.'i  Addition  to  Adeline 
and  ilark'-t  St.-^.  Homesicad,  Oak- 
lai>d.  Harry  Wossel  vs  G  Raimondi 
$99(1 

April  28.  1922— LOT  20  BLK  7.  Map 
Loma  Viiia  Tci.  Oaklard.  Hogan 
Lumber  &  Mill  Co  vs  ('  Harold  Mc- 
Ca.slis    and    C    C.    Williams.  ...    $308.07 

April  28.  1922— LOT  11  BLK  "D"  Oak- 
land Highland.s.  Oakland.  Contra 
Costa  Bldg  Mat.ria's  Co  vs  >  E.  L 
A  and   L  K  Booker 5106.7(1 


RELEASE  OF  LIENS 

ALAMEDA     COriVTY 

Recorded  Anionr.i 

May    1.    r.'22--I.OT   S   and    \\     1 2  V<r    Loi 

7  Blk   16,  .VmiMided  ilap  j^un.sel  Ter- 

riice.     Alliany.       St'.'?-o     Lumber     & 

Hnrdwarc  f!o  to  !•'  <.'ushin»r  et  al .  . . 

?2<t.j 

April  28.  1922  -PTX  PLOT  I9C  Map 
M.  ck  Town  Tract.  Hayward.  Sun- 
set Lumber  Co  to  M  .1  M.\r(in  et  al 
$15S.oj 


Notice  of  Non-Responsibility 

ALA.MKUA     (  Ol   NT! 

\'iiy  (.  1!.22  -S  COCNTV  KoAl)  l.ad- 
ini..'  f  1  om  IrviiiKt'iii  to  Mi.<>sion  San 
Jo:i°  opp  to  iCn»jiiieer  .Station  7."<t> 
plus  112;  SE  <5(i  SVS  17  SE  219. 78 
8E    78.6    NE    55    N    lo    '<aid    County 

jtoad   AV  M, .      Southern    Paolttc 

c'«  as  to   i.nprovemenl.K  on   proi)erl.v 


HOMESTEADS 


Al.  \Mi:i)\    «<>l    Nil 


May    4.    ^:rz2      i.r)TS   2:.,   21.    J.',   and    :'.(i 

•  !Jlk  4.  Map  Sp.ubiintr  Traft.  Ber- 
keley. ElUn  Stone  (wf  Oanlel 
Edward)     $50(i  > 

May  4.  Hi22— E  NINTH  181-3  H  Alls- 
ton  Way  S  40xE  130.  L.-rkeley 
Alma    Nylund    (\\t   .lolianm-H)  .  .  .  J20(m 

May  4.  11122— L<n"  21  and  E  15  Lot 
21,  BIk  7  Map  yhfiw  'I'racI,  Ijerkelty 
Klorer.ci  E  Mallard  <  ,\  t  Hiirlle  I!) 
1400.1 

AI.AMI'IDA     IIUMKNTK\I)M.  .     .  |7     .  .      . 

May  3.  1922— PT.N  LOT  23  Map 
Lwurd  Farm.  Eden  Tt).   T  L  Congei 

la.vi.i 

Apill  I'J.  1>22  -LOT  7  Miip  :-«nnM.il  Toi. 
OMklnnd.  Alphoimo  iC  A  (.'kiIk.i  liic 
Hondas     17000 

April  2».  1»22--H\V  THIIITV-KIKTH 
iiiK,  l.irri  \V  SO  fm  PI  li  a  V  4.'ixS 
'■:.  (laKlind.  M  lU'ie  E  Yuille  (wf 
•    N  »     fSOOO 

MtII  17.  1B22— K  nRVA.NT  2:.7.«f  8 
Ad.t  M  t(.\K  lo.i,  Onkliinil.  Lutrt 
PflUat     ...,.,,...,, I4R0O 


Classiflcatlon  No.  Permits         Cost 

l-3tory    dwellings 260  $790,689 

1-st.  dwllgs.  and  stores  1  2,000 

1-st.    2-fam.    dwelling..  6  28,500 

1-st.    3-fam.    dwelling..  1  9,000 

1%-st.  dwellings   6  24.700 

2-st.     dwellings     23  138,967 

2-st.    flats     9  67,500 

2-st.  flat.4  and  stores...  2  20,000 

2-st.    apartments    6  85,250 

3-st.    apartments     1  25,000 

1-st.     stores     .S  11,120 

l-st.    schools 2  8,500 

1-st.   comfort  stations..  2  6,349 

1-story     warehous     ....  1  3,000 

1-story     office 2  500 

1-story    grreenhouse.  . . .  1  400 

l-8tory   shop    2  5,800 

l-st.   oongrete   garages.  5  51,200 

l-8tory  concrete  church  1  17,000 

1 -story    concrete    stores  1  20,000 

1-story  brick  garages..  3  33,100 

1-8.   brick    boiler   room.  1  350 
1-story      brick      service 

station     1  1.200 

1  -  .story      brick      stores 

and     garage     1  25,000 

Brick     vault 1  500 

Brick    additions     2  10.750 

l-st.     tile     dwelling....  1  4,000 

1st.    tile   pervice   station  1  500 

1-story    tile    garage....  2  10,750 

1-story  tile  shop 1  8,000 

S-story   steel    frame   of- 
fice  building    1  318,500 

l-st.    steel    serv.   station  1  1,400 

l-st.     garages     196  32,410 

Tank    frame     l  150 

Platfrom     1  1,000 

Electric    signs    14  4,110 

Hoof    signs     1  250 

Marquees     i i  500 

Additions    93  47,894 

Alterations   and   repairs  110  67,971 

Total     772      $1,850,160 

Snirnnnry 

New    construction     ....  662       $1,782,189 

Alteriitlons    and    repairs  110  67,971 

Total     772       $1,850,180 

♦ 

BUILDING  CONTRACTS 


Kltn.sXO    COl  .\T\ 


^.■.«v;;«  ;muI    <)v«t    i:i>|><>r(«  iI 


i>\\  i;lli.\(, 

.VO.    962    llOOSEVELT      AVE..       Fie.ono 

Dwelling.  ^ 

Owner — '".    L.    Sokr     -\~ M     Illinois    St.. 

Fremio. 
.\rchl!ect — Non-  . 
Hay'.s   work.  |.=i5nn 


-VPAlf.  MENTS 

\().    fir.l    CAMKIiinr;!';      A\E.      Fre.'^no. 

.\p;iiTienl    house. 
Owner — Alice    I).   Br.Mi.ii.    Kie.-tuo 
Aic  hli(  ct  — Nor.i'. 
•  'ontrn^tor.-  -Vaniell    &    Cargew.    lii2G    S- 

Fourlh   St  .    l'renno.  $16,000 


nWELLINC 

x'O.    3i6I     Ki:UCKlR>E|-    .\Vi:..    Pre-^ne 

|)WelllliR. 

Ow  n'r-  1"heo.      .Vnderxon.      ;t71      Hl,»«k 

nlr.ne  .St..  Kre.^no. 
Arrhli»Tl' — None. 
<'onirnrior     « '.       E.     I'.uckiu.isl  er.       1712 

LewlH  .'•'I..    I""r<  »<iio,  t.'.iii 

n\\  i:llin<;s 

.\().      !tfio.:i;.:;-;iiM      t»ivisai>i;i!(i      st 

FriHiUi.      TIn.e    dwelKnifK. 
Owner-  F.    L    .VloiiiaKU<\  !'.'>4    nivlHinlt n. 

St..  Krcano. 
Ati  hlU<<  I  —  None 
'  ■>i,lr«eli»r — O.     I  >.     .\it%iip.     .i.UB     Low.» 

.SI  .    IfVi'kno.  $2100   eurh 


STOKE 

NO.    132    N-FIRST    ST..    Fresno,      ^torc. 

Owner — Wm.   Elseman.   126  N-First   St 

Fresno. 
Arc  hit  eel — None. 
Day's  work  $7000 


ST., 


Fresno. 


APAUTMENTS 

NO.       1308-10     LINDEN 

Apartment  house. 
Owner — E.   J.   Farr.   245   Forthcamp  St., 

Fresno. 
Architeei — None. 
DaVs   work  $7000 


li\\  ELLlXt; 

NO.    3Hn    PLATT   AVE..   Fresno.      Dwlg. 
Ownei — Fallgren     Sisters,     Fresno. 
A  re  ill  loot — None. 

Contractor— O.     D.     Atkins,     3338     Lowe 
St..  Fresno  $5000 

DWELLING 

NO.    627    WELDON   ST.,    Fresno.      Dwlg. 
Owner — Mary   J.   Fitzgerald.  Fresno. 
Architect — None. 

Conlracto;- — Koy      Martin.      Olive      ano 
Nur.sery   Sts..   Fresno.  $5750 


DWELLINC 

NO.    1129   POPLAR  AVE..  Fresno.   Dwlg. 

Owner — M.  .\.  Mason.  Butler  and  12th 
St.s..    Fiesiio. 

.\rchiteet — None. 

Contractor — Jolly  &-  .Icily.  1801  Bel- 
mont   St..    Fresno.  $6000 

ADDlTION> 

NO.  7  14  P  ST.  Fresno.     Additions. 

Owner — Western    Meat    Co.,    Premises. 

.\ri;hiteet — None. 

Di^ys    work.  $7000 


DWELLIXC. 

NO.       1062       POl'LAB       AVE..       Fresno. 

Dvvelling. 
0%*n<r — Mary  A.  Kautnage,  Fresno. 
Architect — None. 
Contractor — Priohard    Bros.    623   Fcrgei 

^,■a..  Fresno.  $8500 


Al ABTMENTS 

NO.       15S7       WISHON       AVE..       Fresiic 

Ai)artn\ent   house. 
Owntr — G.       C.     Smith.       3.=i2       Inez    S 

Fresno. 
.\rchitecl — None. 
Contractor — B^V       .Mr.rtii:.      Olive      ant". 

Nursery   Sts..   Fresno.  $l6.00'i 


FLATS 

NO.     147;f-ll7!'     WlsnoN     AVi;.    Fresno. 

Flat    liutl(!ing. 
Owner-- Bert  ha    K.    B'-own.   Fresno. 
Architect-    None. 
Contractor      L.     S.     P-lei>..      128     E-Fre- 

mont    St..    Fresno.  $16,000 


altei;atic>ns 

.VO.    2033    FHE.'-NO    ST..    Fre.sno        Allei 

cafeteria. 
Owner--  W.    Whed.-^on.   Fresno. 
.Architect — None. 
Day's  work  jsnoo 


OOWDPLETION  NOTIOBS 


KMKSXO    COI'.\TV 

Uecorded  Acceptod 

,\|.lll   :i».   1922-    LOTS   18   AND   1!»   itl.K 
.'.    P.nrtict;    HelithtK.    Kresno       E    .\ 
.Nichols  to   whom   It   niHV  concern. 
April    28.    1H:'. 

April  29.  1922— LOTS  19  AND  20  bLK 
I'l.  KiTrrft'lnii  P'irk.  Kiesiio  .1  M 
MeClt'liiiMl  to  \\  l.oin  li  ina)-  con- 
eern \pi  il     29,     19:' 

.\prll  28.  laaj-- LOTS  29  and  30  BLK 
\i.  Dear   Park.  Ficsno.     .J  .\   nondoti 

to    .vhf  m    It    ina>'   conci>rn 

April    19.    19> 

\pnl  St.  1!>'.'2  -TA1TS  12  AND  1.1  MLK 
'2.  PuediiiK  .\dditlon.  Froiino.  Fred 
L  itl-.h  to  whgin  It  may  concern... 
,,.,.,,, April     26.     1921! 


Paturrlay.      May      «.      1022 

LIENS  FILED 


BttlLDING     AND     ENGlNEEtlING     NEWS 


n 


I-'HKSIVO    COir.XTY 


llecorded  Amouni 

April  29,  1922 — LOT  32  Normal  Villa 
Tct.  Fresno.  John  Rig^grs  vs  Ani)ie 
Krash     $71i 

A))ril  29.  1922— LOTb  44  AND  45, 
Wflho  Homo  Tract,  Fresno.  L 
I{os»mberg  vs  John   C  Silva $178 

April  27.  1922— L,OT.S  29  AND  30  BLK 
(i,  Dean  Park.  Fresno.  Madaiy's 
rianinp   Mill  Co  vs  .1   A   Bondon .  .  $19'J 

Aoril  28.  1922— TX)TS  27  AND  28  PLK 
'.»8.  Faiimont  Division.  Fresno.  ''  .S 
I'ierce  bumber  <"o  vs  S  F  Fresno 
l.and  Co,  A  Bi  ucia  and  Joe  Juisto.|6') 


BUILDma  CONTBAOTB 

i|;^.»00  niul  Over  Reported 

9ACBAMBNTO   COVIfTT 

AlVrKRATlO.WS 

SFVENTH    AXD    IC    STS..    Sacramento. 

Alterations    and    additions. 
O^vner — U.  S.  Oovernment,  WashinKton. 

D.   C. 
Architect — None. 
Contractor — Wm.    Murcell.    .527    OclLsner 

Bldg-..    Sacramento.  ?728'.» 


DWELLING 

NO.  102.'^  FOKTY-SKVENTH  ST..  Sac- 
ramento. One-story  5-room  dwell- 
ing and  garage. 

Owner — Wrigh'.  &  Kimbrough,  817  J  St., 
Sacramento. 

Ai  jhitect — Wont 

Day's  work.  !|i29">0 


FLATS 

NO.  1233-35  T  ST.,  Sacramento.  Two- 
story   (4)    flats.   4   rooms   each. 

O^viicr— H.  L.  Mee,  2120  13th  St.,  Sacra- 
mento. 

.Architect — None. 

Day's    work.  $800fl 


DWELLING 

NO.  3741  SIXTH  AVE..  Sacramento. 
One-story  4-rooin  dwelling  and  ga- 
rage. 

Owner — Chas.  Fitzpatrick,  3749  6lh  Ave 
Sacramento. 

Architect — None. 

Contractor — E.  T.  Maultby.  Sucramento. 

$262"> 


Gas    an(' 
Sacra - 


SERVICE  STATION 

NO.    531    I    ST.,    Sacramento. 

oil  service  station. 
Owner — Southern      I'aciflc      Co. 

monto. 
Architect — None. 
Contractor — Standard  Oil  Co.,   34th  and 

Stockton   Blvd.,   Sacramento.     $3000 


DWELLING 

NO.    194S    THIRTY-FIFTH    ST..    Sacra 

mento.     One-story  5-room  dwelling 

and  garage. 
Ownor — Anna    E.     Williams,     4212     San 

Benito  Ave.,  Sacramento. 
Architect — None. 
Day's    work.  »2900 


STORE 

NO.  2801  P  ST.,  Sacramento.  One-siory 
store. 

Owner — R.  E.  Conloy,  2981  P  St..  Sac- 
ramento. 

Architect — None. 

Contractor — C.  F.  Smith,  lOB.S  44th  St. 
Sacramonto.  I4S00 


DWELLING 

NO.    2154   PERKINS   WAY,   Sacramento. 

One-story    5-room    dwelling. 
Owner — O.    Steinbrennen.    2140    Perkms 

Way,   Sacramento. 
Architect — None. 
Day's   work.  $2500 


DWELLING 

NO.    1409    THIRTY-.SIXTH    ST..    Sacra- 
mento.    One-8tory    5-room   <w1k. 


Ovvner — E.    I>.    Hhepaid.     1718     nth    St. 

Sacramento. 
Architect — None, 
^'ontractor — VV.    I'.  Cippa.    2.'>6fl   27th  St. 

Sacramento.  $37r.;i 


One- story 


DWELLING 

NO.   3017   I   ST.,  Sacr.-.meiito. 
5-rconi  dwelling. 

Oviner — J.    L.    Eirioh.    ;:"'2fi    H    St.,    Sac- 
ramento. 

Arcnitect — None. 

Contractor — Herndon    <S:    i<'i;cii;ga!i.    1817 
17th    St..    Sacr.uiKM.to.  $430'i 


DWELLING 

NO.  26CC  U  ST.,  Sacranjento.  Two- 
story  double  dwelling  (6  rooms  and 
5  rooms  and  gaiJige). 

Owner — Mrs.  Cva  H.  Krajicis.  Gutter 
Schtol.  Sacramento. 

.\rchitect — None. 

Contractor — L.  C.  Vertreeb,  1011  38t:i 
St..  Sacramento.  $70«'i 


DWELLING 

NO.  3401  TWELFTH  ST..  Sacramento. 
One-btory   B-room  dwelling. 

Owner— H.  M.  Badd.  3431  121  li  St..  Sac- 
ramento. 

Architect — None. 

Contractor  ~-  Mcnurdi  &  Itlvoietl.  1464 
61st   St..  Sacramento.  $330(" 


DWELLING 

NO.    3163    FOURTH    AVE.,    Sacramento. 

One-story  5-room  dwelling. 
Owner — Clyde    M.    j^aldivin.    81t>     E    St.. 

Sacramenro. 
.•\roiiitect — None. 
Contractor — W    L.   Challe'ton.    1032   42d 

St.,   Sacramento.  $4000 


DWELLINGS 

NO.    1041-1049    ^:AXTA    BARBARA     ST.. 

Sacramento.   Two   oiie-.«tory    5-room 

dwellings  and   garages 
Owner — Mr.s.    M.    Deckelman.    1418    14th 

St.,   Sacramento. 
Architect — None. 
Contractor — J".     Opdyke.     Route     I     Bo.< 

6('-A        Sacramentf . 

$4100    and    $4260    respeeti v.'ly 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 
April  17,  1922 — LOT  6,  Claremont  Tct. 
Sacramento.      Agnes    M    and    Louis 
D    Ehret    to    whom    it    may    concern 
\pril    15.    1922 


BUILDING  CONTRACTS 


S.\N   JOAaUlN    COUNTY. 


)|i:!,5<K>  a  ad  Over  Reported 

RESIDENCl'; 

E-ADAMS     ST.,     Stockton.        Ptesidenco 

and  repairs.  .. _ 

Owner — S.    Risso.    1958    E- Lafayette    St.. 

.Stockton. 
Architect — None. 
Day's  work.  $4615 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Piacerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


ST.. 


SHor- 

S -CENTER 

Khoj). 
f)wn<i- — Marci."*! 
-Architect —  None. 
r)-iy's  v.ork. 


StO'-'klon.         .\Iac;iin<- 
;.    r'avi.«.    Stockton. 

$l<>(:0 


ADDII'lON 

.\'A'  OK  OF  'I  ilE  I.VTERIOR  OF  W- 
Xorth  St.  a;.d  .Sacramento  Road. 
( .\'  Madi^on  St.  produced).  .Stock". on 
.*11  work  for  adJition  of  8  roo.-ns 
to   the   Kl    Dorado  School    building. 

0\vner-  iioard  of  Education  of  the  City 
ol   .Slocktcn. 

Arch  it  eel — Noii*-. 

Contractor — fchei>herd  &  Riley.  3m3  Vor 
Semite  Bldg..  .S'tockt;)n 

Fli' d  Apr.  28.  "22.     Dated  Apr.  17.    22. 

TOTAL   COST.    »,64  :<19 

Bond.  none.     Limit.  120  day.^  from  d:ite. 

Forfeit,   riOii»-.     Plans  and  sptt  iflcail-ns 

filed. 


ADDITIO.V 

ICI.  DOI'.ADO  .SCHOOL.  .Sa^  ranir-nto   i:0  . 

.Stockton       School    addition. 
<)wn<-!-    -Board    of    Education. 
Architect — Scn<^. 
Day's   work. 


rtKSIDEXCE 

SAN     JOSE     .-sT..    Stockton. 

a:  d  par:ige. 
Owner — Goidon    &    .'^lewart. 
Architect — None. 
Diiy's   work. 


$64.iJOit 

Residence 
Stockio:i. 
$970" 


OFFICE    BLDG. 

X-SPTTER     ST..     Stockton.       One-story 

otfiee    building. 
Owner — Katon    &.    Buckley.    238    E-Main 

St.,   St<--ckton. 
Architect  —  None. 
Day's    work.  *10.00'.' 


Resi- 


HESIDENCE 

S-SAN    JOAQPIN    ST..    Stockton. 

deuce. 
Owner — Mrs.    E.    AV.    Kennedy,    1032    S- 

San   Joaquin   St..  Stockt<>n. 
Architect — None. 
Days   work.  J54ii!« 


OFFKM-:    BLDG. 

X-Cya,IFORNIA    ST..    Stockton.       OUico 

and    retail    building. 
Owner — Otto  Kern.  37  N-California   St., 

Stockton. 
\rchiiect    —    L">avis-HeIler-rearce    Co., 

Delti   Bldg.,   Stockton. 
Contractor   —   Da vis-Holler-Pearce   Co.. 

Delta    Bldg..    Stockton    .  $20,0(i« 


BUILDING  CONTRACTS 


SANTA   CLARA  COUNTT 


yi,<M)0    and    Over    ReiH>rte4 


■MO\E  DWELLIXC. 

PALO    ALTO.        All    work      for    moving 
two-story   dwelling   and   putting    in 
place. 
Owner — .Mrs.   Mary   E.   Allen.    Palo   Alto. 
Architect — X'jue. 

Ccn  tract  or — E.  Anderson,   Palo   .\lto. 
Filed  Apr.  26.  '22.     Dated  Apr.   10.  '22. 
Building    set    on    i>roperty .  .    .  .  .$1000 

All   work  completed 3000 

TOTAL  COST.  $4000 
Bond.  $2000.  Sureties,  Carl  Lindholm 
and  F.  O.  Pearson.  Limit,  July  1.  1)»2». 
Forfeit,  none.     Agreement  file  i. 


COTTAGE 

THIRTEENTH       AND       WASHINGTON 

Sts..  San  Jose.     Six-rooni  cottage. 
Owner--Peier    Pingtl.     23     N-Flrst     St., 

San  Jose. 
.Architect — None. 
Contractor — W.    A.    Hinds.  *29ini 


ADDITION 

WASHINGTON  SQUARE,  San  Jose.   Ad- 
dition   CO   gymna.«<ium. 
Owner — State   of  California. 
Architect — None. 
Day's  work.  $2060 


BUILDING     AND     ENGINEERING     NEWS 


Saturday.      May      6.      1922 


G^^RAGE,    ETi'. 

SIXTEENTH  AND  SAX  FERNANDO 
Sts..  San  Jose.  Garagre  and  tem- 
porary living-  apaviments. 

Owner-  R.  S.  Wilkins.  532  N-17lh  St.. 
San  Jose. 

Architect — C.  Kingdom. 

Contractor — Kingdom    &    Toungken. 

$1660 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

May     3,     1922 — SAN      JfOSE.         Hiram 

Thompson    to    whf.m    it    may    con- 
cern  May     2,     1922 

May    3.   1S22 — SAN  JOSE.      J   C   O'Neil 

to  whom  it  may  concern. Apr.  29,  1922 
^lay       2,       1922 — SAN    JOSK.         Louis 

Kruch   to  A  J    nnwn May  2,   1922 

May      1.    1922 — SA.\      .lOSE.        Jo.seph 

Larson     to    whom    it    may    concern 

April    19.    192? 

May    1.    1922— HESTER    PARK    TCT., 

San    Jcse.      A   K    F.urkett    to    whom 

it    may   concern April    29,    1922 

May    1,    1!»22 — SAN    JO.SE.      Laurence 

Lewis   to  whom    it   )nay   concern... 

May    1.    1922 

April   28,    1922 — SAN   JOSE.      Nellie    C 

Henning    to    P    T    Jorgenscn 

April     2r>.     1922 

April     29,     1922 — SAN      JOSE.         R    T 

Soudier    to    whom    it    may    concern 

April    27,    192:i 

Apiil   2o,   1922— SAN  JOSE.     J  E  Gus- 

t.Mfson   to  whon-.  it  may  concern... 

March    20,    1922 

April   26,    1922 — SAN  JOSE.     G';;rtrude 

Donovan     to    Gee    Lindbloom 

April    25,    1922 

Apiil    26,    1922— SAX    JOSE.      Charles 

Nicora   to   M    Perino.  ..  .April   24,   1922 
April    26,    1922— LOS   GATO.S'.      Leland 

Jl    Walker    to    J    Earle    McComns... 
\pril    2fi,    192." 


RELEASE  OF  LIENS 

S.Wr.V     <I,.\H.\     <  Ol ATV, 

Recorded  .Amount 

May  2.  1922— LOT  4  RLK  1  of  th. 
C.  H.  Caldwell  Sbfivn.  Santa  Clara, 
r-acilic  MIV  <"<)  to  C  K  Haron.  An- 
Imio   and   ( •<l(st  i  nc    Vi  v.ildo  .  .  .  ?2on  2'. 


BUILDING  CONTRACTS 


8Ai\    MA'IKO    <  OI  XTV 


Creek     FariT:, 
healing      for 


HKATJNO 

I^.T     53.     ETC..     l.iur.  1 

i;errPBror<J.        .Si  "Mm 

he  spital 
Owiitr — Count.v   of   San   Mateo. 
Arc  hlte(  I— Win    H.   Toepkc,   942    Market 

St..    S.Tii    Fi  jincLico. 
Contractor — J.    F.    McGow.-in,    150    A    St  . 

Sf.n    Mfttco. 
Filed    — .      22.       Dated    -  .    '22. 

On   iHt  of  each  month 75% 

ChuuI     3.1     day^' 25% 

TOTAL  COST,  »29,16!) 
Bond,  |iB.;iOO.  Surity,  FIdflily  D-- 
poHit  Co.  of  AlM-ylind.  Limit,  130  dnyM. 
Forfeit,  12".  I'I.iiim  and  .specificallonM 
fliod 


BUNGALOW 

LOCATION     .NOT    ST.\Ti:i>.       .\  II     work 
fur    one-Hlory    Iiuiik.i  low. 

Owner — JuineH    Dohcriy. 

>rrh  licet — N'-ne. 

Contractor — Thomft"   .'     Hrodoilck.    l.'.2< 
Cypr«ii;<    Hi,.    UuiliiiKan)e, 

Filid    May   2.  "22.      Dali-d    Apr.   ?.i.  "22. 

Frami    up  aiid  ruxlie  on |l(i0<i 

PlHUIored      10(10 

• ,  Completed  ...    lomi 

t'iiu;il   XU  dux  .  .  .      Kiiii 

!■    '    1      M.       •     O.ST,       l:      ■      ' 

IttMid,  none.      l.lniK.  )•  r<ii<    July  24,   I 
'Korfeli,   M'tnc,      I'liinM  I'nd   Hpeeldcr^i  i'>r 
fflrrt 


RESIDENCE 

LOT   8    RLK    B,   Paris   1  ark   neo.r    Menlo 
Park.      Ai\    ^\  ork   for  one  and   one- 
half-story   residence. 
Owuer — F.   S.    Frier,   San    Francisco. 
.\rchirect — Birge    M.    Clark.    4    Cahrillo 

St.,  Palo  Alto. 
Contractor — Anton  Jensen.   Palo  Alto. 
Filed   May    2,  '22.      Dated   Apr.   29,  *22. 

Frame    completed $872.2-5 

E.xterior    mill    work    and    plumb- 
ing   cbmpleted 872.25 

Completed      872.25 

I  aual    35   day.s 872.25 

TOTAL  COST.  $3489.00 
Bond,  $1744.50.  Sureties,  H.  G.  Jensen 
and  H.  S.  Nissen.  Limit,  75  working 
dp.ys.  Forfeit,  none.  IMans  and  aneci- 
fic.1t  ions   filed. 


BUILDnrO  00NTBA0T8 


COMPLETION  NOTICES 


SAN   MATBO   COVNTT 


Recorded  Accepted 

-May  I  i;t22— LOT  11  RLK  12,  ICa.stoii 
No.  1.  Burlingame.  Lillian  Gert- 
rude MacBain  to  Xel.«ion  &  Shirkey 
Aphil     22,     lit22 

May  1,  1922 — PTX  BLK  7,  Burlin- 
game. Eliza  M  Wicklinc  to  wnom 
it    may   concern April    29,    1922 


BUILDING  CONTRACTS 


CONTR.4    COSTA   COUNTT 


1)\VELLL\(; 

S-STATR    ST.,    bet,    4ard    and    4,-.th 

Richmond.      One-.story    frame   d 
Owner — L.      Rosofx',      49      l-Il-n      St. 

F''rancisco. 
Arc  hi  toe  f — None. 
Contractor  —  N.      E.      Andersoi,, 

Roosevelt  St.,  Richmond.  $ 


Sts.. 
wig. 


L'OXC 

2nn( 


.')V\  ELLINt; 

TWELFTH    ST..       b.t.       Uoosevell     ami 
"linton   Sts.,    liichmond       One-stnr.' 

frame   d\.-elling. 
Owner— H.    C.    KaHtiii,    26    Roanoke    St.. 

Uichmoiul. 
Arcnllect — None, 
f'entraclor  —  N.      E.      Anderson,      203ii 

Ro$»8evelt    .\Afe.,    Hirhmoni".,         $36nti 


J.  A.  MOHR  &  SON 

General  Palatini  Contraetora 

Specialists  In 

G3.T1  )ressed  Air  Painting 
and  Sand  Blading 

180    Jessie    St.,  "2216    Fillmore    Si 
San   Francisco 


CO.XTH.A    COSTA    COUNTY 


FRAME  FLATS 

S    BISSELL    ST..    bet.    6th    and    7th    Sts. 

Richmond.        Two-story   frame    (2i 

flat    bu;ldir.g. 
Owner — B.   Malik.    611    Macdonald    Ave. 

Richmond. 
Architect — None. 
Contractor — P.     M.     Sarford.     I'.ox     1061 

RichTnond.  $7000 


The  Observer, 

(Continued     from     Page     4) 

The  municipal  lighting  system  at 
Redding,  Gal.,  is  prosperous.  The  city 
trustees  have  transferred  $2000  more 
from  the  lighting  fund  to  the  general 
fund.  This  makes  $8000  repaid  out  of 
$10,000  borrowed  from  the  general  fund 
last  December  when  the  system  was 
purchased  for  $57,000. 


Chas.  A.  Luning,  eon  of  County  Sur- 
veyor W.  F.  Luning  of  Tehama  county, 
will  be  a  candidate  for  that  office  at 
the  coming  election.  Luning  Sr.  will 
retire    after    thirty-two    years'    service. 


Building  Is  active  In  Richmond.  City 
Building  Inspector  Wierda  during  the 
month  of  April  Issued  33  permits  for 
improvements  totaling  $64,731;  of  the.se 
elglit  were  for  residences  with  a  total 
valuation  of  $46,600,  and  three  busines 
buildings  costing  $11,000. 


Bedding  rolls,  camp  kits,  dunnage 
bags,  and  other  accessories  of  outdoor 
life  are  being  assembled  by  engineer- 
ing students  at  the  University  of  Cali- 
fornia preparatory  for  the  annual  sum- 
mer School  of  Surveying  at  Swanto, 
Cal.,  May  18  to  June  15.  One  hundred 
students  already  have  signified  their 
Intention   of  attending  the  school. 

Roy  A.  Murr.iy,  promotion  secretary 
of  the  T.  M.  C.  A.  of  San  Francisco, 
has  been  elected  secretary  of  the  Cali- 
fornia Highway  Commission  to  take 
the  place  of  John  F.  Galvin  of  Rich- 
mond who  resigned  to  become  a  mem 
her  of  the  State  Civil  Service  Commis 
sion.  Murray  has  had  extensive  ex- 
perience in  work  similar  tn  that  ho 
will  undertake  a.s  secretary  of  the 
California  Highway  Commission.  The 
appointment    is   effective   June    I. 


The  oiilj  dally  newnpaper  In  the 
Went  nhoKo  colnmns  are  doToted 
exrlDKirely  to  nollding  News.  Coron 
San  Franciiiro  and  Ray  Counties. 
91.25  per  month,  pnjable  In  adfance. 
Send  f«)r  Haniple  cnpj. 


660  MISSION  9TRI7ET 


SAN  FRANCISCO,  CAL. 


>-;,'Uurtla.\-.      .Ma\ 


BtjIIit)INO     AND     ENGINEERING     NEWS 


;lS 


A  "PIttsbnri?"  Automatic 
Gas  Water  Heater  In- 
stalled In  the  Home  Indi- 
cates high  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  couplod 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"PITISRURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Mitnu+'ao.tDrerl  nn  a  solid  base  and  do  iiol 

contain  any  li()uid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  ^••'e  off  noxious  gases 

No  thawing 

No  leakirg 

No  headaches 

Trojan  Powder  Company 


CUOCKER    BUILDING 

San    Fraricisco,   Cal. 


YEON    BUILDING 


Portland.  Oregon 


Tel.   Market  1935 


Skilled   Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contractor 

221  OAK  ST.  San  Francisco 


For  That  New  Home— Use 


Dorite  Stucco 


An   Exterior  Wall  Plaster 


Manufactured   by  The  Dorite  BfannfaetiiilnK  Comvnny — :116   Utah   Street,   San  Francisco 
Agencies:  600  Metropolitan  Building,  Los  Angeles— 501  -  5th  Avenue,  New  York 
Sond  (or  Literature    K 


WALPOARD 

KEY- HOLD  PLASTER  UT))  COMPANY 


A      Flbered 
Board     that     w 
warp  or   buckle. 


aypsuin     Piaster 
will    not    shrink, 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impei'vious  to  sound, 
moisture,  lieat  and  cold. 

SIZES  AND  WEIGHT  —  V4  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     I  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

OflFice  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


fetliLDlNG     AND     ENGINEERING     NfeW^ 


Self    Locking 
Counter  balanced  Fire   Hscape 

Stairs. 
Approved   by   S.   F.   Fir*   D«pt 


1   ^I 


^^^^ 


!i  h' 


We  specialize  in 


Stair 
Work 


C.   I.   &    W.   I.    stairs 

Spiral    Stairs 

Counter    balanced    Stairs 

Theatre   Fire   Escapes,   Etc. 


Tenth   and 
Harrison 


Strcet.s 


Michel  &  Pfeffer 


Iron  Works 


Phon* 
Mark«t 


710 


-    [ 


iJarBf «  (dottBtrurttnn  Ippnrta 

I.ssued  every  l>uslnes8  day  of  the  year.  Furnishes 
advance  Infcjrmatlon  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  elc.  Send  for  rates  in  your  territory,  4ld- 
vising  class  of  work  in  which  you  are  Interested. 
500   MIS8I01V   STRKET  SAN   FRANC?I8CO,  OAl.. 


Reinhart  Lumber  and  Planing  Mill  Company 

cac.\F:nAi.  mimdbr  yard 

Dry  Kiln  Capacity,   10  Million  Ftet  per  Annum 
nenrrnl    Mill    nnd    <°nl>lnet     Work,    Stuck     Door*.    8a«h 

■•"rnnirn    nnd    MoaldlnKa 

17TII    A    KA>SAH    8TH.  -  HA!V    FRANCIHCO 

I'hon.!    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busli  St. 


SAN  FRANCISCO 


Member 
(nsuranre  Brokers  Exchange 


Phono    MlHHion    "JfiO/  j 

H"«.    I'hono  MlHslon   5229 


Fire  Protection  Products  Go. 

FIRE  DOOH  EXPERTS 

iinliirnvln.      ('»pp4  r      nnii       llronar 
lltMira   niwl   Trim 


(trnniiicniiil    I'nti 


flkrri    .Mrlnl     Work    of    V.rrrj 
Orarrlpllon 

CHAP.     H<in!l/nii;i.S,     Mgr. 

nii7-aiii>  T\vi:.\  rii:Tii  «ithi:kt 

nmr   linrrlaiin   N(. 
•»  s  \    iii\N(is(o,   I  *i,ir. 


Lewis  Roofing  and 
Asbestos  Works 

lAO  JBIBIB  ST.  H.   F. 

I'hon*  Sutter  «700 

limnrk — lOII   University   Ave., 
Herkoley — I'hone  Hcrk.  4860 

Koof    I'alnta — HonflaK    Rppulra 
*«lilnKlp     Metal     (Jmrrl 

Aabratoa      and      Masaeala      Rtran 
V\p*  an4  Botler  CoTeiias 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchanc*) 
lOAS    MAKKBT  ST. 

Phone  Market  8B1     &an  Francisco 


15    Ceiita    Per    Copy 


Phone   Doaelas   2372 


Publication    Office 
nOO      Miaslon      Street 


SAN  FRANCISCO,  CALIF.,  MAY  13,  1922 


Published  Every  Saturday 
'l'«  «'nty-sef<>iid  Vear  \o.  19 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITB  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  US  Townsend  St.      Branch  Office:  210  American  Nat'I  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR   SALE   BY   ALL    LUMBBR   AND    Bl'ILUIIVG    MATERIAL    DESALERS 


CONCRETE 

IFOR  PERMANENCErrri 


A  Street 

Has  a  Hard  Job  No^r 

Carrying  the  light,  horse-drawn  traffic  of  a  few  years 
ago  was  one  thing.  Carrying  the  swiftly  moving  auto- 
mobiles and  pounding  motor  trucks  of  t^day  is  quite 
another. 

How  much  of  the  trouble  with  street  pavement  in 
your  town  comes  from  not  recognizing  the  difference? 

Just  as  faster  and  heavier  railway  trains  compelled 
heavy,  modern  rails  and  roadbed,  so  the  heavy  pound- 
ing traffic  of  today  calls  for  rigid  Concrete  streets. 

Experience  shows  that  Concrete  pavement  can  be 
built  to  stand  any  kind  of  traffic,  indefinitely,  practi- 
cally without  repairs. 

Easy  riding,  skid-proof,  hole-proof,  permanent — that 
is  Concrete. 

Our  Booklet  R-4  tells  other  ittteresting  things 
mbout  Concrete  streets.   Write  for  your  copy. 

PORTLAND  CEMENT  ASSOCIATION 

cA  National  Organization 
to  Improve  and  Extend  the  Uses  of  Concrete 


AtUnlJ  Dri  Moinri  Parkrnibur|i 

Botlon  DrCroil  Ix>l  Angclei  Philadrlphia 

Chicago  Mrlrna  Milwaukrr  Pittaburgh 

Dallai  IndianapolU  Minncapolii  PorllanJ,  Orcg. 

Drnvrr  Kaiuaa  Cily  New  York  Sail  Lake  City 


San  Franciaco 
Seattle 
St.  Loui* 
Vancouver,  B.  C. 
Waahington,  D.C 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building.  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRANCISCO,  CALIF.,  JMAY  13,  1922 


Tweiity-secotid  Year  No.  19 


Building  G^ 
Engineering 


News" 


No.   560  Mission   Street, 

San  Francisco,  Calif. 

MRS.    li.    A.    L.ARSE:IV.    Publisher 

J.   P.    FARRELIi,    MannKiuK   Uilltor 

Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities ot  the  Pacific  Coast. 


Official    Paper   of    Vallejo   Bulldern' 
Kxchange 

Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year..?4-00 
Canadian  and  Foreign,  per  year.  .  5.00 
Single    Copies    15c 

Entered  as  second-elaas  matter  at 
San  Francisco  Post  Office  under  act  of 
ConKress   of   March   3,  1879. 


STATE  OTGHWAY  COMMISSION  WILL 
MAKE    BRIDGE    SURVEY 


The  project  of  bridging  the  lower 
end  of  San  Francisco  Bay  has  ap- 
proached a  step  nearer  realization. 
The  State  Highway  Commission  has 
agreed  to  undertake  a  preliminary  sur- 
vey for  a  crossing  that  will  provide  an 
outlet  for  traffic  from  San  Francisco 
and  the  peninsula  to  the  San  Joaquin 
and  Sacramento  Valleys.  The  survey 
will  be  made  with  $100,000  that  has 
been  found  available  in  state  funds. 
The  survey  is  to  be  made  immediately 
and  will  be  an  all-inclusive  istudy  of 
Dumbarton  Point,  Coyote  Point  and 
other  similar  locations  for  the  purpose 
of  determining  the  most  feasible  cross- 
ing area. 

The  decision  of  the  Highway  Com- 
mission is  based  upon  the  availability 
of  fund  appropriations  still  remaining 
in  statu  quo  In  the  state  treasury. 
The  highway  district  act  of  1918, 
which  gave  counties  the  rig'ht  to  form 
highway  improvement  districts  and 
levy  assessments,  carried  a  companion 
provision  which  appropriated  $250,000 
for  the  purpose  of  making  surveys.  A 
portion  of  this  amount  was  used  in  tho 
Skyline  Boulevard  project  and  other 
developments. 


ARCHITECTS     FOR     STOCKTON'S 

MNMCIPAL     AUniTORIUai 

SELECTED 


Architects  L.  &'.  Stone,  \V.  J.  Wright 
and  Glen  Allen,  as  a  firm,  have  been 
selected  by  the  Stockton  City  Council 
to  prepare  plans  and  specifications 
for  the  proposed  municipal  auditorium 
to  be  erected  on  the  block  bounded 
by  Fremont,  Commerce,  Oak  and  Cen- 
ter streets.  The  architects  will  re- 
ceive for  their  work  6  per  cent  of  the 
cost  of  the  structure.  Bonds  to  finance 
construction  have  bee!i  voted,  and 
every  efl'ort  will  be  made  to  have  the 
building  completed   in   record   time. 


Preliminaries  to  Organize  American 

Construction  Council  are  Completed 


Preliminary  arrangements  were, 
completed  in  Washington  May  3  for 
the  organization  of  the  American  Con- 
struction Council  when  Secretary  of 
Conimerce  Hoover  agreed  to  accept 
tho  chairmanship  of  the  organization 
meeting  to  be  held  in  Pittsburg,  June 
19.  Franklin  D.  Roosevelt,  of  New 
York,  formerly  Assistant  Secretary  of 
the  Navy,  has  consented  to  accept  the 
presidency    of    the    organization. 

The  purpose  of  the  Council  is  to 
place  the  construction  industry  on  a 
high  plane  of  integrity  and  eflficiency 
and  to  correlate  the  efforts  toward 
betterment  made  by  the  existing  or- 
ganizations, through  a  conference  a.s- 
soeiation  representative  of  the  whole 
industry  renders  to  communities, 
states  and  nation. 

All  branches  of  the  indusry  are  rep- 
resented in  the  new  body  and  have 
been  divided  Into  the  following  groups 
each  with  equal  voting  power:  Archi 
tects,  engineers,  general  contractors, 
sub-contractor.s,  construction  labor, 
material  and  equipment  manufactur- 
ers, material  and  equipment  dealers, 
financial,  bond  and  real  estate  inter- 
ests, public  utility  conatrujation  de- 
partments, and  the  construction  di- 
visions of  Federal,  State  and  munici- 
pal   governments. 

So  far  as  is  known,  this  is  the  first 
time  in  the  history  of  American  indus- 
trial development  that  any  industry 
ha.s  been  represented  by  an  organ- 
ization in  which  all  the  elements  havo 
been  brought  together  for  the  mutual 
interest  of  the  industry  and  the  public. 

This  action  is  the  culmination  of 
many  efforts  that  have  been  'inade  in 
recent  years  to  solve  the  difficult 
problems  thrown  on  the  industry  by 
reason  of  its  size  and  complexity  and 
the    accumulation    of    constuction    due 


SAX    JOSE    LUMBER    COMPANY 
SUES     LABOR     UNIONS 


The  S.  H.  Chase  Lumber  Company 
of  San  Jose  has  filed  suit  in  the  Su- 
perior Court  against  the  following 
unions:  Millmen  Local  No.  262, 
Shippers  and  Packers'  Local  No.  1; 
Lumber  Handlers,  General  Teamsters, 
Material  Teamsters.  Brotherhood  of 
Painters,  Decorators  and  Paper  Hang- 
ers, Local  No.  507;  Building  Trades 
Council  of  Santa  Clara,  and  co-de- 
fendants designated  in  the  complaints 
as  noe.<?.  The  allegation  is  made  by 
the  plaintiff  corporation  th.Tt  the  labor 
unions  and  each  of  them  conspired, 
confederated  and  colmbiaed  amongst 
themselves  and  with  the  Building 
Trades  Council  and  its  members,  and 
with  various  persons  sued  herein  by 
the  fictitious  names  of  Doe,  and  will 
continue  to  conspire,  confederate  and 
combine  amongst  themselves  and  with 
other  persons  to  devise  ways  and 
means  an  methods  for  impending 
plaintiff  in  the  conducting  and  tras- 
acting  of  Its  business  and  by  threats 
and  as.saults  and  intimidation  upon 
the  employes  who  took  the  place  of 
strikers.      Judgment    is   asked    for    re- 


to  the  cessation  of  building  activities 
(luring  the  war.  The  immediate  in- 
spiration for  the  movem«nt  has  come 
from  the  interest  displayed  by  Mr. 
Hoover  In  the  industry  and  his  belief 
in  the  importance  of  its  revival  for 
the  awakening  of  business  activity. 
In  acepting  the  ohairmanshlpt  Mr, 
Hoover  emphasized  the  need  for  an 
all-embracing  organization  such  as 
the  Council,  and  pointed  out  that  if  it 
had  been  in  existence  before  the  pres- 
ent depression,  it  would  have  been  in- 
valuable in  furnishing  to  the  publio 
unbiased  facts  pertaining  to  the  differ- 
ent phases  of  construction,  thus  prob- 
ably winning  for  the  industry  the  con- 
fidence of  the  public. 

The  organlzera  of  the  Council  are 
planning  to  take  up  a  number  of  im- 
portant lines  of  work,  among  them 
the  following:  Code  of  Ethics  for  the 
industry,  development  of  a  national 
building  code,  a  research  and  statis- 
tical bureau,  lengthening  of  the  con- 
struction season,  elimination  of  waste 
standardization  and  dimensional  sim-^ 
pliflcation,  development  of  apprentice- 
ship systems,  and  encouragement  of 
local  study  and  better  understanding 
of    building    situations. 

E.  J.  Russell,  of  the  Executive  Com- 
mittee of  the  American  Institute  of 
Architect.s,  has  been  chairman  of  the 
preliminary  meetings,  and  the  organ- 
izing work  is  in  the  hands  of  a  com- 
mittee consisting  of  the  secretaries  of 
he  American  Institute  of  Architects, 
the  Federated  American  Engineering 
Societies,  the  Building  Trades  Depart- 
ment of  the  American  Federation  of 
I|abor.  the  National  Federation  of 
Construction  Industries,  the  National 
i'nTtr  ^Manufacturers-  Association, 
and  the  Oeneral  Manager  of  the  Asso- 
ciated   General    Contractors    of    Amer- 


stra.n.ng  order  and  that  damages  be 
awarded  in  the  sum  of  $5000,  which 
judgment  shall  bind  the  joint  prop- 
erty of  the  party  or  parties  of  all 
the  associations  and  the  individual 
property  of  the  members  of  said  asso 


PETITION  TO   END  LU>IBER   STRIKE 
CIRCUL.VTED 

A  concerted  effort  by  operators  and 
business  men  to  end  the  lumber  strike 
',^T"."i.-/*'^  petition  being  circu- 
lated at  Klamath  Falls.  Ore.,  which 
subscribes  to  the  nine-hour  day  as 
necessary  to  an  immediate  resumption 
of  the  industry,  protection  of  all 
persons  desiring  to  work  and  the  es- 
tablishment of  tho  American  Plan  In 
all     business    and    industry. 

It  is  pointed  out  in  the'petitlon  that 
unless  the  citizens  take  some  acUon 
to  end  the  strike,  it  will  lead  to  a 
whole  season  of  idleness  and  stagna- 
tion and  that  if  lumber  is  not  .sawed 
during  the  summer  the  box  factories 
cannot  cvperate  during  the  winter, 
the  petition  denounces  paid  union  ag-- 
itators.  holding  them  responsible  for 
tho    continuance    of    the    strike. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


According  to  statistics  compiled  by 
the  CopptT  and  Brass  Research  Asso- 
ciation of  New  York,  the  annual  re- 
pair bill  of  home  owners  in  this 
country  will  this  year  amount  to 
$510,041,769  for  one  item  alone — the 
replacement  of  rusted  sheet  metal 
work,  including^  leaders  and  gutters, 
valleys  and  flashings.  It  is  estimated 
that  there  are  in  use  in  this  country 
at  the  present  time  5.175.000,000  feet  of 
leaders  and  sruttcrs.  and  that  about 
line  billion  feet  i.3  renewed  annually. 
The  cost  of  replacement  of  rusted  iron 
and  steel  pipe  in  plumbinjr  is  placed 
at  *86. 500.000  annually,  making  a  total 
anrual  rust  bill  of  approvimately 
$t;26.500.000. 


Uesolutio!>s  have  been  a'lupu-n  .n 
'"liicago  calling-  a  renewed  strike  of 
I  he  fil.iM)!'  l)uiUling  trade  workor^  i.i 
mat  city.  The  date  set  Is  May  22.  Tlie 
strike  is  declaiei'.  to  become  effective 
unlei.s  in  the  interim  building  con- 
tractors give  up  their  effor.'s  to  operate 
some  of  the  trades  in  the  "open  shop' 
basis  anti  cease  to  hir'-  non-union 
workers  t(.  take  places  of  men  be- 
longing to  the  unions  who  refuse  to 
accept  the  Landi.s  award.  There  are 
twenty  unions  of  the  Building  Trade;, 
'"ouncil  whose  members  are  working 
iifd'T  tiie  i)rovisions  of  the  Landis 
award.  Twelve  unions  In  the  council 
refused   the   Landis  award. 


Itullding  operations  in  tlie  I'nilod 
States  increased  Z'.i  i)er  cent  in  1921 
DVir  the  pr.-vious  year,  according  to  a 
report  of  the  department  of  labor. 
Wholesale  cost  of  building  materials 
decreased  ^8  per  -ent  in  the  same 
l)ei  iod,  and  the  average  total  cost  of 
f<n( -family  dwellings  was  $4.:J14  In 
l!i20.  compared  with  f3.!)25  in  1921 
fonstrucl  ion  iif  (>ne  family  dwellings 
increased  71  per  cent  In  1921.  twc 
family  dwellliig.>i,  211  per  cent,  anc! 
muitl-faniily  houses  (apartments  and 
ifciicn  enttj)  201  p<"r  cent.  Perinils  is- 
sued In  )921  were  estimated  to  uiovldc 
for  125  per  cent  more  families  thar 
Ihtse  issued  In  1920.  Tlie  statistic^ 
wore  based  on  reports  from  140  cities. 

In  March  3.7fi4.1.Tfi.00n  kilowatt  hours 
of  electricity  were  pro<luced  by  public 
uiillt<e.«  throughout  the  t'nited  States, 
r>f  which  1.137,810,000  kilowatt  hours 
were  produced  by  water  power  and 
2.3  •6.326.000  i)y  consumption  <>t  fuel, 
f'nilfornla.  i)ro(luclng  278,230.000  kilo- 
watt hours,  led  in  producing  eloctrioal 
i-nergy  by  w.-iti-r  power;  rennsylvanla. 
pruduclng  :!2:t.0.';n.000  kilowatt  hours, 
led  In  pro«luctl(in  by  use  of  fuel.  Fuel 
used  In  the  production  refiulred  2,710.- 
141  tons  of  coal,  equivalent  to  KT.OOO 
Ions  a  (Iny,  and  977,716  barrels  of  fuel 
oil  and  1,609,887.000  ruble  feet  of  n«f 
iirni    Ran. 


The  Knlskerri  Co.,  of  ChlcaRo,  la 
buildlns  homeH  for  (hone  who  own  lota 
I'lr  II99C  II  In  a  nlinpb'  home,  In- 
lended,  to  be  nurr.  for  the  family 
which  ran  afford  only  that  much. 
I'lann  provide  for  a  9x9  bedroom,  a 
iMimbinntl'in  IlvinK  room  and  <llnlnK 
room  9xlh.  u  kitchenette,  a  bath  room 
and  one  >  lonei.  The  lounr  will  have 
both  rlecirleio  and  Ran.  and  tie  price 
inrludej  the  flxturea.  An  additional 
unit,  10x10,  can  bo  added  for  1700,  or  a 
large   fine   20x20    for   flOOO. 


Organization  of  the  Westgate  Metal 
Products  Cc.  capitalized  at  $2,500,000 
with  the  principal  place  of  business 
Oakland.  Calif.,  has  been  perfected.  Thi 
companN  will  engage  in  the  manufac- 
ture of  castings,  tools,  fixtures,  elec- 
tric utensils  and  othtr  metal  products. 
Shares  arc  placed  at  $10  each  arid  th-,' 
following-  diiectors  have  sul>scribed 
one  share  each:  A.  T.  Burch,  Oakland; 
1!.  I.  Marstial'.  San  Francisco.  A.  L. 
Stedebal:er.  Oakland;  D.  S.  Riggs.  Oak- 
land; E.  M.  Curch,  Berkeley.  Anton 
Wober,  Oakland  and  .lohn  H.  Shaw. 
San  Francisco. 


Albert  Givan,  city  engineer  of  Sac- 
ramento, is  preparing  to  send  engin- 
eers into  the  field  to  Investigate  the 
feasibility  of  the  Silver  Creek  project 
In  El  Dorado  county  as  a  municipal 
hydro-electric  system.  It  is  possible 
that  H.  L.  McCready  of  the  State  En- 
gineering Department  will  head  the 
party.  The  project  contemplates  the 
development  of  100,000  horse  power 
by  three  storage  reservoirs  and  power 
houses,  located  about  sixty  miles  from 
Sacramento.  Preliminary  estimates 
place   the   cost  at    $8,000,000. 


The  American  Lumberman,  Chicago, 
says:  "The  lumber  market  continues 
brisk,  with  steadily  Increasing  demand 
particularly  for  soft  woods.  Flood  con- 
ditions In  the  South  have  seriously  im- 
peded hardwood  production  and  un- 
doubtedly will  later  cause  consider- 
able shortage  of  stock.  Prices  of  soft 
woods  are  firm,  with  advancing  tend- 
ency. Hardwood  prices  remain  practi- 
cally stationary. 


The  Interstate  Commerce  Commission 
has  granted  a  permit  to  the  Oregon 
Short  Line  Railroad  Company  to  ex- 
tends it  Homedale-Idaho  branch  for  a 
distace  of  seven  and  a  half  miles.  The 
terminus  of  the  new  line  will  bo  Mar- 
sinl,  Idaho,  and  about  20,000  acres  of 
Irrigated  land  will  be  served  by  the 
extension.  The  project  will  cost 
J211,000. 


Thf  bill  nnd^r  which  F'ederai  Farm 
l.nan  Ti.inks  would  be  authorized  to 
make  loans  on  the  unencumbered  value 
of  lands  on  United  States  reclamation 
projects  has  been  .sent  to  President 
Hardlnsr  for  approval.  The  House 
with  little  debate  adopted  the  con- 
ference report,  already  adopted  by  the 
Senate,  .\bout  l,Bd0,000  acres  of  land, 
comprising  twenty-eight  project.*,  will 
b.'    available    for    loans    under    the    act 


Chan.  H.  Holmes,  president,  and  Fred 
Bowers,  secretary  of  the  Santa  Rosa 
nulldlnfr  Trades  Council,  In  an  address 
before  memhern  of  the  San  FVanclsco 
council,  declared  that  labor  dlwturb- 
nncea  In  their  city  have  been  practi- 
cally nettled  and  that  all  orgnnlred 
labor  men  wore  working  on  tinlon  jobs 
and    under   union    conditions 


Ainold  T'fau,  connulting  engineer 
wir>  th"  hvdraiillc  di-pnrtmenf  of  the 
Allla  Chalmers  Company.  In  a  visitor 
In  Ran  Frnnclnco.  having  ci>me  fo  the 
Pacific  Coast  to  look  over  the  Hetch 
Hefchv  project.  According  to  Pfau,  bin 
company  has  lust  received  an  order 
for  three  18,000  horaopower  turbines 
for  Inatallntlon  In  Japan. 


Among  examinaticiis  to  be  held  by 
I  he  U.  S.  Civil  Service  Commission  m> 
the  immediate  futurt  are  listed:  Road 
Foreman  (mountain  road  and  trail 
construction).  ,<190  a  month,  vacancy 
ill  the  Forest  Service.  San  Francisco^, 
Sheet  Motal  Worker.  |1600  per  annum, 
vacancy  in  Quartermaster  Service  In 
San  Francisco  general  intermediate 
ciipot.  Fort   Mas=on. 


The  strike  of  box  factory  workers 
which  paralyztd  the  lumber  industry 
at  Dorris.  Siskiyou  County,  since  March 
1.  ended  May  b  with  the  resumption 
of  operations  \>y  the  Associated  Lum- 
i)er  and  Ho.\  i>actory  Company  and  the 
I)orris  Lumhei  Comjany  plants.  The 
lactoriet.  resumed  on  a  nine-hour  basts. 


Bothered  by  his  conscience  for 
more  than  twelve  years,  a  Sacramento 
contractor  has  forwarded  a  check  for 
*15  to  the  Southern  Pacific  Company 
in  payment  for  tools  he  appropriated 
for  his  ow  n  use  while  tearing  down  a 
building  on  the  company's  lines  in 
1909. 


Products  and  materials  manufactur- 
ed ir  Richmond  and  vicinity  will  bo 
featured  in  the  roor.is  of  the  Builders' 
ICxchange  of  Richmond,  according  to  an 
announcMnt  lit  of  L  C,  Dexter.  Secre 
lary  of  the  Exchange.  A  feature  of  ih. 
display  will  be  the  products  of  thi 
Richmond   Pre.^sed   firick  Company. 


Mon-  than  ti'i  per  cent  of  the  con 
structlon  begun  in  Oakland  durlnj. 
.\l.rll  wa.-^  for  housing  and  46  per  ceni 
of  the  1  ormiis  Issued  were  for  one 
story  homes.  Building  permits  i.ssuetl 
during  the  month  totaled  51,782.189.  Of 
this  amount  $1,161,606  will  be  spent  for 
homes  of  vnrious  kinds. 

Federal  aid  roads  completed  since 
1916  totaled  11.017  miles  on  March  81. 
1922,  an  Increase  of  S016  miles  during 
the  preceding  twelve  months,  accord- 
ing to  (he  Bureau  of  Public  Roads. 
The  goneral  average  cort  per  mile  for 
the    Cnited    Slates    was    $17,120. 

Oeo.  S.  Selb,  secretary  of  the  Brick- 
layers, Masons,  Plasterers,  Cement 
finishers  and  Tile  Layers  Union  at 
Bakersfleld,  denies  that  Local  No.  3. 
that  city,  has  entertiincd  a  proposal 
to  withdraw  from  the  Kern  County 
Building  Trades    Council. 


The  Bay  ('ountles  "S.-xve  the  Surface  ' 
Committee  has  completed  prellnit- 
iiarles  for  an  exten.><ive  campaign  to  be 
undertaken  In  the  counties  of  San 
Francisco,  Alameda  Conira  Costa.  San 
Mitteo.  Sonom.a  .and  ,"<anin  Clara  Tin- 
campaign  ularls  .May  15 


The  Roman  Paint  ('o..  has  scciireii  tin 
(ontract  lo  ti<(il  with  Master  Btilldet- 
Company  .'»":i  nisral  Liiiuid  Haidenei 
2rif,000  sminre  fret  of  cetni>nl  fioorlng 
111  lh«'  iiuriint  Motor  Comi)any'H  new 
jssemMIng  plant  In  Oakland. 


Where  prices  .-ire  tiie  same  and 
i|Uallty  equal,  prefelcnoe  will  be  shown 
lo  Alameda  coii,Uy  mantifacturers  In 
tlie  rurchane  cf  material.'^  for  counlv 
use,  according  to  a  decision  of  the  Ala- 
meda Counlv  S'lporvlnorM. 


Conlracta  for  ntitel  Improvement.'* 
by  the  San  Diego  city  council  ninco  the 
first   o(   the  y.-ar  total   $fi40,000. 
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ALONG  THE  LINE 


Hubert  C.  Perry,  vice  president  of 
the  Los  Angeles  Chapter,  American 
Association  of  Engineers,  has  been  ap- 
pointed national  director  of  the  associ- 
ation for  the  second  district,  compris- 
ing: California  and  Nevada. 


E.  E.  Mayo,  formerly  Division  Kngi  • 
neor  for  the-  Southern  Pacific  Co.,  at 
I'ortland.  Ore.,  has  been  transferred  to 
fill  a  similar  position  at  Sacramento. 
Hampton,  forr'iei'ly  assistant  division 
eng-incor  at  Portland,  succeeds  Mayo. 


Stanislaus  County  Board  of  Trade 
and  Oakdale  Chamber  of  Commerce 
are  backing  movement  to  call  election 
to  vote  bonds  of  $1,400,000  to  finance 
completion   of  highway  system. 

George  F.  Cotterill,  former  mayor 
of  Seattle  ai^d  civil  engineer,  has  been 
elected  a  member  of  the  Seattle  Po'-t 
Commission,  succeeding  Dr.  W.  T. 
Christensen,    retired. 


\V.  E.  Martin,  prominent  in  East- 
ern marine  circles,  will  represent  the 
Westinghouse  Electric  and  Manufac- 
turing Co.  on  the  Pacific  Coast  with 
headciuarters     in     San     Francisco. 


The  city  of  Napa  proposes  to  i^sun 
bonds  of  $300,000  to  purchase  and  im- 
l)rove  the  waler  system  of  the  Napa 
City  Water  Compary.  The  city  places 
tlie  value  of  the  worUs  at   $240,000. 


The  Vallejo  Builders'  Exchange  has 
leased  larger  quarters  in  Sacramento 
street,  and  after  extensive  improve- 
ments are  made  will  maintain  perma- 
nent offices  at  that  location. 


M.  H.  Merry  forr.iPrly  with  the  ("al'- 
tornia  State  Highway  Commi.ssioii,  lias 
resigned  to  accept  a  position  with  the 
U.    S.    Bureau    of    Public    Roads. 


The  fifth  annual  convention  of  the 
American  Association  of  Engineers 
will  be  held  in  Salt  Lake  City,  TTtah, 
.fune    0.    0    and    7. 


Petitions  being  circulated  in  Place" 
County  :-"eekinf;  formation  of  Roscville 
Irrigation  Di.strict  comprising  40,000 
.icrcs. 


The  construction  of  two  new  kilns 
is  under  way  at  the  plant  of  the  San 
Pablo  Pottery  Company  in  Contra 
Costa    county. 


The  Vallejo  City  Council  has  author- 
ized the  purchase  of  800  water  meters 
at   a  cost  of  approximately   $10,000. 


W.  B.  Barratt  of  Heppner  has  been 
reappointed  a  member  of  the  Oregon 
State  Highway  Commission. 


The  Coast  Taint  Co.  of  Oaklaii.l  h:is 
opened  a  branch  oftice  at  Valle.io  with 
Hugh   E.  Baker  of  Vallejo  in  charge. 


\  million  dollar  Metiiodist  Church, 
seating  2000  peraonp,  will  bo  erectpfl 
|n   Pasadena. 


Alameda  County  Builders  Banquet— 
To  Organize  Industrial  Association 


Nearly  four  hundred  of  the  build- 
ers of  Alameda  County  and  their 
guests  gathered  at  the  Hotel  Oak- 
land May  10  for  their  annual  ban- 
quet. The  American  Plan  and  what 
its  adoption  meant  to  the  public  was 
the    keynote    of    the    evening. 

Over  twenty  of  the  leading  business 
organizations  and  Chambers  of  Com- 
merce of  Alameda  County  were  repre- 
sented. The  Builders'  Exchanges  of 
San  .Jose,  \'allejo,  Santa  Rosa, 
Stockton.  Petaluma,  Richmond,  Sacra- 
mento and  San  Francisco  were  also 
represented  by  their  offices  and  mem- 
bers. 

W.  E.  Whalin,  president  of  the 
i>uilders'  Exchange  of  Alameda 
County,  delivered  the  address  of  wel- 
come, and  quoted  figures  showing  how 
the  building  activity  in  Alameda 
County  has  increased  under  the 
American  Plan,  and  that  the  public 
has  benefited  by  its  adoption  through 
the  reduced  cost  of  construction.  He 
reported  that  the  Exchange  now  had 
a  membership  of  three  hundred  and 
fifty,  and  introduced  Mr.  L..  C.  Era- 
ser   as    chairman    of    the    evening. 

Among  the  speakers  were  Charles 
W.  Oompertz  president  of  the  State 
Federation  of  Builders'  Exchanges: 
W.  H.  George,  president  of  the  San 
Francisco  Builders'  Exchange;  Max  .1. 
K'uhl,  counsel  for  the  Industrial  As- 
.sociation  of  San  FYancisco;  Harrison 
K  Robinson,  chairman  of  the  Indus- 
trial Relations  Committee  of  the 
Chamber  of  Commerce,  and  Joseph 
King,  president  of  the  Oakland  Cham- 
ber  of   Commerce. 

Mr.  Kuhl.  in  his  rcmark.s,  pointed 
out  the  fundamental  principles  of  the 
American    Plan    and    what    its    adoption 


nu-ant  to  the  American  boy  !)>•  af- 
fording an  opportunity  for  all  to  work. 
i>i.d  for  the  American  boy  to  learn 
a    Imilding    trade. 

Mr.  Harrison  S.  Robinson,  in  review"- 
inK  the  activities  of  the  Indu.strial  Re- 
lations Committee  of  the  Chamber  of 
<'')mmerce  and  its  assistance  rendered 
to  the  American  Plan  in  Alameda 
(^'ounty.  announced  that  a  meeting 
would  shortly  be  called  of  the  lead- 
ing business  men  of  the  community 
for  the  purpose  of  forming  a  perma- 
nent industrial  association  to  secure 
law  and  order  in  the  community,  and 
promote  the  welfare  of  employer  and 
employe  alike.  He  pointed  out  the 
necessity  of  fair  dealing  with  labor 
on  the  part  of  the  employers,  and  the 
necessity  of  all  being  given  an  op- 
P<^>rtunity  to  work  Irrespective  of  any 
labor  affiliation.  Mr.  Robinson  an- 
nounced that  this  meeting  would  be 
called  at  an  early  date  and  an  indus- 
trial association  organized  at  that 
time. 

M-.  King,  as  president  of  the  Cnam- 
l>n'  of  Commerce,  commented  on  th» 
success  ot  the  evening  and  the  inter- 
est shown  by  the  leading  merchants 
l)y  their  presence,  pointing  out  the 
need  of  an  effective  industrial  asso- 
ciation in  Oakland  as  a  body  formed 
for  the  specific  purpose  of  promoting 
tho  industrial  welfare  of  the  commu- 
nity. 

The  ushers  wfre  garbed  in  "Uncle 
Sam"  costumes.  emblematic  of  the 
American  Plan,  and  many  novel,  high 
class  entertainment  feature."?  were  in- 
troduced. The  banqueiiers  ndjourned 
at  11  o'clock,  after  what  is  admitted 
to  be  one  of  the  moBt  successful  ban- 
quets ever  held  by  any  organization 
in     .\l.imeda    Countv. 


Lf  MIIP.R    CONGRKSS    ADOI'TS 
S'l'AND.ARDS 


Adoption  of  a  resolution  placing  self- 
imposed  "Pure  Food  Law"  on  the  lum- 
ber industry  marked  the  closing  ses- 
sion of  the  manufacturers,  retailers  and 
'iholesalers  attending  the  fourth 
American  lumber  congress  at  the  Con- 
gress   Hotel. 

At  the  same  time,  the  lumbermen 
passed  a  resolution  favoring  the  repeal 
of  the  Adamson  law  and  all  legisla- 
tion interfering  with  the  railroads  in 
dealing  directly  with  their  employes 
on  questions  covering  wages  and  work- 
ing conditions.  They  blamed  such  leg- 
islation for  the  high  freight  rates 
which  have  caused  soaring  building 
costs. 

Ninety-five  per  cent  of  the  big  lum- 
ber manufacturers,  wholesalers  and  re- 
tailers operating  in  the  United  States 
were    represented    at    the    meeting. 

The  so-called  "Pure  Food  Law"  pro- 
vides for  the  branding  of  every  piece 
of  lumber  manufactured  in  the  United 
States.  It  also  favors  the  standard- 
ization of  all  lumber  and  building  prod- 
ucts so  that  the  retailers  or  contractor 
purchasing  the  lumber  will  know  just 
what  he  is  going  to  get  when  he  places 
an    order. 

On  each  piece  of  lumber  will  be  th.^ 
.srrade  and  the  district  where  it  was 
manufactured.  Retailers  will  know  by 
the  district  in  which  the  lumber  was 
manufactured  just  what  sizes  to  expect 
when  a  certain   grade   is  ordered. 

These  rulings  are  in  a  direct  line 
with     the    recommendations    made    the 


first  of  the  rveek  iy  Herbert  Hoover. 
Secretary  of  C  )nm.-rce.  when  h- 
spoke  in  Chicago.  Wilson  Compson. 
manacrer  of  the  National  Lumbermen's 
Astoria tion.  said  that  they  will  put  a 
sto).  to  certain  shady  practices  which 
have  crept  into  .«ome  .sections  of  the 
industry  jind  show  the  Government 
that  we  intend  to  clean  house  our- 
st'lves. 

Under  the  standardization  rules,  it 
will  !>e  hard  for  a  manufacturer,  even 
if  unscrupulous,  to  deliver  inferior  lum- 
ber when  a  good  grade  is  ordered 
There  will  also  be  savings  made  in  the 
cutting  down  of  the  number  and  vari- 
eties. 


fl.KCTHH       lt.\ll,\t   W      AS.S(MI\TI(>\ 
fc:iaO<TS     <>I  TMCKHS 


Ihe  Ualifornia  Electric  Hail  way  As- 
sociation at  its  annual  meeting  in  toe 
l^ilace  Hotel.  San  Francisco.  May  v. 
.  leeted  the  following  ofticer.s  to  serve 
for  the  ensuing  ye.ir:  President.  \\".  E. 
Puun.  vice-president  Lnv;  Angeles  Rail- 
way Corp..  Los  Angeles;  vice-president. 
\\  Tu.  Von  Phul.  pre.-ident  .Marke:  Siren 
Railway  (^o.,  San  Francisco,  treasurer. 
The  Anglo  &  London  Paris  National 
r.aiik.  San  Francisco;  executive  board. 
W  E.  Dunn;  \V.  a.  Alberger.  vico- 
imsident  Key  Route;  \Vm.  Von  Phu!; 
Paul  Shoup.  president  Facifi-  Electrie 
Railway.  Los  Angeles:  John  A.  Britton, 
vico-pief  ident  Pacific  Gas  &  Electric 
to.  Hun  Fran.isco.  \V  V.  Hill  con- 
;  nines  ms  manager   of    the   asso.Mation 
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HFVLTY      BODY   TO      STUDY      STATE  $2,500,000  FEDERAL.  AID  FOR  STATE  BUILDING      AUTHORITY      PREDICTS 

AND    COUNTY    HIGHWAYS                                                    HIGHWAYS  FAILURE  OF  MANY  CONTRACTORS 

Announcement  is  made  by  the  Cali-  California's  share  In  the  $75,000,000  Within  the  next  five  years  25  per 
fornla  Real  Kstate  Association  that  it  for  road  work  which  was  appropriated  cent  of  the  lumber  dealers  and  con- 
will  make  an  investigation  of  State  and  by  Congress  in  1921  under  the  terms  tractors  now  doing  business  in  the 
County  highways  ard  a  study  of  their  of  the  Federal  aid  act,  under  a  pro-  United  States  will  have  failed.  Sxich 
costs  as  they  affect  the  taxpayers  oi  gram  which  has  just  been  approved  was  the  prediction  of  Frank  H.  Beck- 
the  <^'tate  The  investigation  will  be  by  the  state  highway  commission,  will  man,  vice-president  and  general  man- 
indenendent  of  those  made  by  the  State  be  applied  to  a  system  of  highways  ager  of  the  National  Builders'  Bureau 
Automobile  Association  and  various  embracing  4447.6  miles  and  covermg  at  Spokane.  Wash.,  in  an  address  before 
ther  or^aniza't'ons  trunk  lines  and  laterals  from  the  Ore-  the  Builders'  Exchange  of  Reno.  Nev. 
°  C  H  Vntrim  Fresno  real  estate  man.  gon  line  to  the  Mexican  border  and  Beckman  bases  his  prediction  on  the 
has  been  apnolnted  Chairlnan  of  the  from  coast  cities  to  points  in  Nevada  fact  that  lumber  dealers  and  contrac- 
Roaltv  Association'.-  Committee  on  it  is  announced.  tors  are  not  applying  the  secrets  of 
Hip-hwavs  Antrim  outlines  the  plan  The  .allotment  of  this  state  under  the  efficient  service  and  salesmanship  to 
frth-  investigation  as  follows:  terms  of  the  Federal  act  totals  nearly  their  business.  Ho  declared  that  the 
We  nropose  to  nuke  a  general  sur-  5.2,500,000,  which  wil.  be  available  dur-  three  fundamental  requisites  of  not 
vpv  of  the  highway!  in  California  from  ing  the  fiscal  year  ending  June  30,  1922.  only  men  engaged  in  the  building  of 
Thp  vieWDoint  of  the  average  citizen.  For  the  purpose  of  benefiting  by  the  homes  and  .subsidiary  industries  but 
We  intend  to  figure  tiie  cost  of  the  law,  the  roads  to  which  the  money  is  to  every  individual  or  corporation  engag- 
nresent  bonded  indebtedness  and  how  be  applied  have  been  classified  under  ed  in  any  particular  line  of  business 
that  co9t  will  be  dist'ibuted  over  the  two  heads — primary  and  secondary  with  something  to  sell,  are  courage, 
netiod  of  the  bond  We  plan  to  find  roads— and  styled  the  Federal  aid  high-  strength  and  i-itelligence. 
out  the  cost  of  upkcen  on  the  different  way  system.  Outlining  the  need  for  these  three 
tvne.!    of    highwavs    both    in    the    State            According    to    the    highway    commis-  requisites,   he  .said: 

or,rt   in   rruntip-" where   they  have   been  sion,     the     total     highway    mileage     in  "You    must    have    courage    to    know 

?     t   d  out  California   is  70,000  miles,  including  all  and   to   do   what    you   believe   the   right 

We  t^ronose     to  look     into   the     con-  sorts    of   roads,    and    out    of   this    a    so-  thing;   you   must    have   the   strength    to 

•tructlon    work    done    and    to    be    done  called    "7    per    cent    highway    system"  take   the   proverbial   bull   by    the    horns 

^    d        the    Road    District    Improvement  has  been  created  by  the  commission  in  and  carry,  out  your  convictions  in  spite 

unaer                      look    into    the   cost   and  order  to  comply  with  provisions  of  the  of    all    obstacles,    and    you    must    have 

k-   P     of  the  citv  pavement      We  plan  Federal    act    whereby    not    more    than  the  intelligence  to  understand  not  only 

upKeep  01             ^^^y^  i^^^^  ^^  niaintenancc  ihroe-tenths    of    the    mileage    selected  your   own    but    al.so    the    other    fellow's 

to  in*l"    fesent   highways,  and   the   rea-  must  be  included  in  the  classification  of  business.      Without    these   qualities  you 

son  for'\hese  costs                '  primary   roads   and   the   balance  In   fhe  cannot   make    a    success    of    your    busi- 

**   Under    this     plan     we     will    consider  classification  of  secondary  roads.  '^^f.^." 

traffic    wiiich   to   a   luge   exte  it   has   to            Following    is    a   description    of    roads  Beckn.an     declared     that     the     pub!i< 

Ho    with    the    breaking   up    of   our   good  included   in   the  7   per  cent  Federal  aid  realize  that  a  new  price  level  had  been 

roads     arttl    the    sub-grade    which    has  highway     system:  reached  and  that  a  new  stabilized  level 

.Pf.n  the  cause  of  so  many  good   roads            Primary    roads— Oregon    line    to    San  has    been    cstabli.sh.  d.      No    contractor. 

I        tT  nieces                       "  Francisco,     410     miles:     San     FrancLsco  material      man    or   lumber    dealer      car. 

going  T..    piec  j^    g^^    Diego,    499    miles;    Oregon    line  afford    to    stand    alone,    he    said.      They 

. ^ to    Sacramento,    295.6;     Sacramento    to  must    all    co-operate    for    the    ultimate 

Los  Angele.s,  357.4;  San  Diego  to  Yuma,  establishmant    of    better    business    con- 

MASONS   AND   BRICKLAYERS  170.6;  San  Francisco  to  Verdi,   198;  San  ditions.       He    advi.sed    the    members    of 

ARE  LONG-LIVED  .lose  to  French  Camp,  84.3;  Total  mile-  the  exchange   to   do  something   for   thi> 

.  age   primary    roads,    2014.9.  prcspectice   homebuUder   mi   alditlon   to 

After    investigating   causes    of    death            Secondary      roads — Uos      Angeles      to  drawing   a    rou^rh    plan    and    presenting 

in     196  736     cases    in     twenty    different  El    Centro    via    San    Bernardino,    203.2  an   estimated   i-o.s;. 

occuoations  the  United  States  Depart-  miles:  San  Bernardino  to  Needles  via  The  public  lias  lost  confidence  In 
!!;/nt  of  !  ^hor  has  compiled  a  table  Barstow,  240;  Needles  to  Arizona  line  <ontractors  because  of  the  lax  methods 
rh^wini  i^he  lowest  average  tf  36.5  at  Mellen,  16;  route  58  near  Ooffs  to  ^f  doins  busine.ss  prevailing  ,n  that 
8ho^Mng  ^^^l  ^r^^^U^^^^^l^^\^^l  Nevada  Ine.  25;  Big  Pine  to  Oasis.  industry,  according  to  Beckman.  Corn- 
years  ^"»""e.  .|'*'°'^^^;'^"  f"^  _^™-^!  38.6;  Oasis  to  Nevada  line,  4.4;  Red  Petltlve  biddln.cr.  poor  planning  and 
assistants,  while  the  highest  's  K'^en  ^^^^  ^^  Susanville,  107.5;  RIchvale  POOr  workmanship  are  only  a  few 
at  58.5  among  farmers  ana  larm  la-  junction  to  Quincy,  93.4;  Rosevilie  to  reasons  why  the  public  has  cca.sed  to 
borers.  j^^^  Bulff,  116.9;  Saugus  to  Bridgeport.  have  confldence  in  the  building  in- 
Here  is  the  table  in  its  entirety:  ^-.u-.l;  Skyline  boulevard,  62.1;  San  Jose  nustiy,  ho  avi  rro.l 

Av.   Age  jp    Santa    Cruz,    33.1;    Gilroy    tc    Califa.  ^ 

at   Death  §3  5.  Pierced  to  Yosemite  National  park  wj.vnv^nAw    *ir.  unAne  vnn  <st*ti,' 

Bookeepers   and   office    assistants..    36.5  via  El  Portal,  70.5;  Ukiah  to  Cisco,  165;  FtDERAL  AID  ROADS  FOR  STATF,. 

Bnglnemen   and   trainmen,   railway  87.4  Uodding    to    Alturas,    157.7;    Alturas    to  „.,.,,      ,.                 »    .          »i  .e:;  nnn  ort 

Piumbers.    pasfltter,    steam    fitters.    39.8  Oregon  line,  35;  Redding  to  route  1   via  ^'V'  "  /  k    "t?""  t"  ^  r   .*  rov^rnltn; 

Teamster    drivers   and   chauffeurs.    42.2  Weavcrville,     161.6:    Willows    to    three  proprlated   by   the    Federal  Government 

Machinists                     "•»  nilles  north  of  Biggs.  32.2;  Sacramento  will  be  expended  on  California  h  ghway 

iron    moders 48-0  «o    Nevada    line    via    Placcrvllle,    107.9:  and  road  projects,  according  to  Paul  (,. 

nat^fl^B     naLrhanirerR    and    var-  San  T.ucns  to  Sequoia  Nat  lonal  Park  via  Redlngton,    District    Forester.      Reding- 

Jb   rr             ^^"•^"''   ^"^    '^'     4g,  Vlsalla.    149:    Santa    Maria    to    Freeman  ton    said    that    the    California    projects 

niBnrrs     .............  .•.^__-^_-       •  ^^^   Bakerfleld   and    Walkers   pass.    200.  had  be'-n   approved  by  the  Secretary  of 

(  IparmakerH  and  tobaco  workers  48.5  ^otal  mileage  .secondary  roads.  24..2  7.  Agriculture.  The  appropriation  sets 
.Bakers  • ••••  "m-  aside  20  per  cent  for  eoulpment,  over- 
Railway    track    and    yard    workers  50.7                                              •  ^^^^^  ^^^^  ^^,^^^  charges,  leaving  a  total 

Coal    miners    61.8               CARNEGIE    T1<:CH     PROFESSOR  of  $1,16S.000   for   construction. 

Labor»-rB     0Z.8                                IS    noNOHKD  -p^e     appropriation     projects     are    «."« 

Masons    and    bricklayers    B5.0                                        follows: 

Blacksmiths     55.4            Trofcssor     Harry      Stcrnfiold,     acting  jftrip    of     10     miles    extending    south 

Farmers    and    farm    laborers ftS-B  head    of    the    Department    of    Archltec-  from     Orog.m     line     to     Crescent    Clty- 

tun;     at     Carnegie     Institute    of    Tech-  ornnt'.s    Pn.-^s    highway,    $200,000. 

•  noloKV.     Plttshiirgh,     recently     received  Strip  of   \^   mllos   from   Ad<  n    to   Ad<Mi 

(  lllc\(;o    rAHri;>'n:us    Wll>l,    «ILIT  a    med.il    ;ind    dlphmia   awarded    by    th»  summit.  .Modoc  county,  on   Ueddlng-Al- 

ni  ILDIN*'    'rH'\l>K.M    |TM(»N  Pan-Amorlcan    Congres.M    of    Architects  turan  state  highway  lateral.   $200,000. 

that       met       In       Montevideo,    Uruguay.  Strip  of   II    mlh^s  from  Payne's  Creek 

I'lssatlKfiid    with    th<    iir<He)ii   admin-  The    award    was    made    In    recognition  region    to    MlntMnl,    Tehama  county,   on 

tntratlon  of   tin-   Building  Tradch  Ooun-        of     work     done     by    Sternfleld     In     th«>  Red     Bluff-SusM^nvlUo     state     highway 

oil.    the    carpenters'    union    of    Chicago,  ndd    „f    architecture.  lateral.   $200,000. 

one  of  the  KtrorigcMt   cirganlzat  ions,  has             While    the    Congress    was    In    sesBlon,  Strip    of    12    nilloR   from    west    to    oast 

withdrawn    from    tnc    ii-mral    Ix'dy   and        sternfield     was       studying      abroad    as  line    of    Siinlii    Barbara    Forest.    Santa 

will  appeal   to  Samuel  Goinpirs   for  the        holder   of   the    Parl.s    Prize    in    Archltec  Barbara    county,    on    Cuyama    highway 

iirganlzntloii   of  a   n<  w    l.ulldiiiK    trades        j,,^,,    g^y^.„    |,y    the    Society    of    Beaux  uroject.   $200,000. 

lounnl         II      iH      ninior<d      ihni       Ihr         ^^^^    Architects.      As    the    priec    holder  Strip  <'f   'O'i    miles  from  Deep  Creek 

pl.asl.Tirs'    union,    whi.h    ban    aceepto.l        ^^^    studied    In     Europe    lor    two    years,  to    Brnr    Crock     dnm,  San     Bernardino 

.he    I^ndlM   wage    award     will   a  so   ro-        ^^    ^^^    j_,^  ^_,^    ^^^    B.-aux-Arts   in    Paris  county.   o„    UIr   Bear  Valley  road  proj- 

pudiate  lis  agreement   wi  I,  the  cll«ens         ^^^^^     ^^^     ^^^       American       Academy     In  ect.    $168,000 

.omrnUt....  ntid  Jolt.   ' ^ ';,'' '7, ^;'  '"'''•.  ^        Rome.       Whilo    In     Paris,     he     received  The    remnlnd-r    of    the    appropriation 

?"'    .1    r^TnJ'.hrad    at    ,^n    t    ni  r         "•^veral    medals    In    judgment,   of    work  will   he   expended    for   surveys   for   new 

I'her.   1.  mw   Inrour^r.r^e^^^^^                         HubmlHed     to     the    IU«ux-Arts      Snlon.  projects    ...nd     for     meeting    any     unex- 

t'li.Min;    project,    carilng     rrriv        >"     """--    H-nfield     wa.    .-ngMged     in  p.ctcd    ircresse.    ,n    the    work    on    the 

pendlture   of  $71,000,000.                                        i.urar.h     « ...  k    ..n    n.oHaloK  proposed    project*. 
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Building  News  Section 


APARTMENT  HOUSES 


Figures    lo    Be    Taken    Next    Week. 

APARTMENTS  Cost.    $35,000 

SAN  FRANCISCO.  Balboa  Sit.,  near 
18th  Ave. 

Two -story  frame  and  stucco  apart- 
ment   (8    4-room    apartments). 

Owner — V.   Onorato. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery. 


Sub-Figures  Beina^  Taken. 
APARTMENT?  Co3t,    $20,000 

SAN   FRANCISCO.     NE   Broadway   and 

Taylor    StB. 
Three-story    frame     (4)     apartments. 
Owner — W.  Buchanan,  1738  Larkln,  St., 

San   Francisco. 
Architett— E.;    B).    Debke,     1'317    Hyde 

St.,   San   Firancisco. 


Sub-Figures    to    Be   Taken   Shortly. 
APARTMENTS  Cost,     $36,000 

SAN   FRANCISCO.     N.    Sacramento    St. 

161   W  Franklin  St. 
Three -story    basement    and    frame    (6) 

apartments. 
Owner — Milton  Latham. 
Architect — Milton    Latham,    454    Mont- 
gomery   St.,    San    Francisco. 
Figrures  will  be  taken  shortly  on  the 
plumbing,   heating,   painting,   electrical, 
millwork,  plastering,  roofing,   tile,  pat- 
ent  flues,  etc. 


To  Be  Done  by  Day's  Work. 

PLAT    BLDG.  Cost,    $13,000 

SAN     FRANCISCO.        SE     Pierce     and 

Green  Sts. 
E.Ktensive   remodeling  of  a  three-story 

frame  apartment  and  flat  building. 
Owner— D.   S.    Grant. 
Architect  —  Henry     Shermund,     Hearst 

BIdg.,    San    Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,  $13,000 

SAN  P'RANCISCO.  N  Grove  120  W  Ash- 
bury. 

Two-story  and  basement  fr.ame  (4) 
apartments. 

Owner — V.  Virgilio,  Vc  Western  Process 
Kiigravine:  Co.,  76  Second  St.,  San 
Francisco. 

Architect  —  Wm.  F.  Gunnison.  1661 
Golden   Gale    Ave.,    San   Francisco. 

vjontructor — E.  K.  Nelson,  77  O'Farrell 
SI.,     San     Francisco. 

Owner   to   Take   Sub-Figures   in    a   Few 

Days.     To  be  Dore  by  Day's  Work. 

Al'ARTME.MTrf  Cost.    $ 

SAN  FRANCISCO.     J-K  Bush  and  Taylor 

Streets. 
Seven-story  Class     A  apartment     house 

building. 
Owner — A.    Penzinor,    1032    Balboa    St., 

San  Francisco. 
Architect— B.   H.  Donke,   lol7   HyJe  St., 

San   Francisco. 


Plans   being   figured 

STORE    &   APT.  Cost,    $17,000 

BURLINGAME,      San      Mateo    Co..    Cal. 

Main    St. 
Two-story     reinforced     concrete     store 

and    apartment    building    (2    stores 

and    4    3-room    apartments). 
Owner — A.   S.   Dandistel. 
Architect — Ernest    L.    Norberg.     Balboa 

Bldg.,    San    Francisco. 


Contracts   Awarded. 

APARTMENTS  Cost,    $60,000 

SAN  FRA.NCISCO  N  Bush  bet.  Tay- 
lor   and    Mason. 

live-story  brick  and  steel  apartment 
house  (19  apalrtments,  2  and  3 
room) 

Owner — Miss    Berth    Basye. 

Architect — Thomas  Smith,  4!)  Elgin 
Park. 

Contractor — Hock  &  Hoffmeyer  and 
W.  J.  Stevens,  180  Jessie  St.,  San 
Franci3co, 


Su!j-FJ{<L're.s  Biing  I'akcn — To  be  Doni' 

by  Days  Work. 
APARTMENTS  Cost,   $35,000 

S.AN  Fr£A.N'CI.'^<"0.     -V  Clay  St.  107-6    W 

Lo.aven worth  .St. 
Tbrt'C-story    and    ba-'soment    frame    (\2) 

•aijartmcnfF. 

.St..   San   Francisco. 
Owner — Kircanon  &  Perego,   159  Sutter 


Contract  Awarded. 

APARTMENTS  Cost,  $13,965 

SAN   FRANCISCO.      W   Julian   Ave.    12; 

N  16th   Street. 
Three-story    and    basement    frame    (6) 

apartments. 
Owner — George   and   Nellie    Cant  us,    867 

Fell  St.,  San   Francisco. 
.Architect — None. 
Contractor — Ed.    T.    Coi.lan.    1.135    Hov,- 

.ard  St.,  San  Fraricisco. 


Contract   Awarded. 

APARTMENTS  Cost.    $13,000 

SAN   .lO.'^E,    Santa    CUira    Co.,    Cal.      No. 

430  S-Fifth  Street. 
Two-storv    frame    apartment    house. 
Owner — C.    C.    Lewis,    329    S-Fifth    St.. 

San  Jose. 
Architect — None. 
Contractor — Lewis  &    Nelson.   329   S-5th 

St.,   San  Jose. 


Preliminary  Sketches  Completed. 

APARTMENT.S'  Cost,    $150,000 

MT.   VERNON,   Wa.=;b 

Three-story  masonry  store  and  apart- 
ment house,  60x120x120  (22  2.  3  and 
4-room  aijts.) 

Owner — Mt.  V.-rnon  Business  Men  will 
form  building  association. 

Architect — Edwin  J.  Ivey.  Pacific  Blk.. 
Seattle.  Wa.sh. 

Contract    Awarded. 

APARTMENTS  Cost,    $12,0  00 

OAKLAND.  E.  Park  Blvd.  618  S.  Well- 
ington. 

Two-story  frame  (16  room)  apart- 
ment   house. 

Owner — Arthur    Elliott. 

Architect — None. 

Contractor — California  Builders  Co., 
1534    F'ranklin    St.,    Oakland. 


Cost, 
Cal. 


Contnict    Awarded. 
APARTMENT 
FRIiISNO.     Fresno      Co., 

Divisadero     St. 
Apartment    house. 
Owner — Addelidc    Wallace. 
Architect — None. 
Contractor — M.      C.      R.      Nelsen, 

Piatt    St.,    Fresno. 


$53,000 
1105-13 


4055 


Sub-Contracts    to    Be    Awarded    Next 

Week. 
APARTMENTS  Cost.$18.000 

SAN    FRANCISCO.      E    Dolores    83:3    N 

15th    St. 
Three-story    frame    (8)    apartments. 
Owner — Dr.      C.       Harrington      Schultz. 

Anglo    Bldg.,    San    Francisco. 
Architect — A.   J.   Horstmann,    303    Anglo 

Bldg..    16th    and    Mission    Sts.,    San 

Francisco. 


Contractor        to        Take        Sub-Figurts 

Shortlv. 
APARTMENTS  Cost,    $175,000 

SAN  >"RANClSCO.   SW  Powell  and  Pii^e 
Six-stoiy      steel    fran.e      and      concrete 

a>»artmcnt  house   (about   60  apts.  of 

'^  and   3   rooms). 
Owner — Oser  Estr.te  Cptn. 
.\rchitert — S.  Lightner  Hyman.   68   Post 

St..  San    Francisco. 
Contractors    <t-    Eiiiiineers — H.aycs-Oser 

Co..  Call  Bldg..  San   Francisco. 


LONG  BEACH,  Cal.— W.  R.  Kraft, 
511  E.  Ocean  Ave..  Long  Beach,  has 
commenced  excavation  by  day  labor 
for  a  11 -story  and  basement  Class  .\ 
steel  and  concrete  own-your-own 
apartment  building  at  Linden  and 
Ocean  Ave.,  Long  Beach:  $500,000;  oak 
floors,  steam  heat,  cafeteria  and  stores 
in  basement,      H,     L.     Gpgerty,   arcbi' 


lect  engiiieer,  239  E.  Broadway,  Long 
Beach,  prepared  the  preliminary 
drawings. 


BANKS 


Figures   to  Be  Taken   Next   Week. 
BANK    BLDG.  Cost,    $35,000 

CALISTOGA,   Napa  Co.,  Cal. 
One-story      reinforced      concrete    bank 

building. 
Owner — Bank    of    Calistoga. 
Architect — Jas.    T.    Narbett,     910    Mac- 

donald   Ave.,    Richmond. 


Wrecking    Started. 

I^A.VK    BLDG.  Co.st.    $ 

OAKLAND,  Cal.  No.  1212  Broadway, 
adjoining  corner  12th  and  Broad- 
way. 

SiMetn-story  Class  A  bank  and  office 
building  (addition  adjoining  pres- 
ent  S-story   structure). 

Owner — Oakland    Bank    of    Savings. 

Architect — Reed  &  Corbctt.  Oakland 
Bank    of    Savings    Bldg.,    Oakland. 

Contractor — P.  J.  Walker  Co.,  Monad- 
nock    Bldg.,    San    Francisco. 


BONDS 


MADERA,  Madera  Co.,  Cal. — May  27 
is  date  set  in  Madera  School  District 
to  vote  bonds  of  $30,000  to  purchase 
site   and   erect   2-room   school    building. 

HANFORD.  King.'?  Co..  Cal.— Super- 
vi'-ors  sell  $65,000  bond  issue  of  Le- 
mrore  School  District;  proceeds  of  sab; 
to  finance  school   improvements. 

LIVE  OAK,  Sutter  Co..  Cal.— Election 
w  ill  be  held  May  29  in  Live  Oak  Srhool 
Digtrict  to  vote-  bends  of  $J5,000  fo- 
srhocl  improvements.  Trustees  of  the 
district  are:  E.  R.  Hauck,  U.  S.  Terrv 
a-,d  E.  J.  Brill. 

DINUBA.  Tulaie  Co.,  Cal. — May  16 
is  the  date  set  to  vole  bonds  of  $20,000 
to  finance  construction   of  Citv  Hall. 


DINUBA,  Tulare  Co..  Cal — May  16 
i';  date  set  to  vote  bonds  of  $15.O00  to 
piirohase^flre    eciuipment. 


OAKD.ALE.  Stanislaus  Co..  Cal.— 
Cb.amber  of  Commerce  launches  move- 
ment to  have  county  supervisors  call 
election  to  vote  bonds  of  $1,400,000  to 
complete  county  highway  system.  J. 
TI.    Hoskins.    county    surveyor. 

DINUBA,  Tulare  Co.,  Cal.— Mav  16  is 
date  set  to  vote  bonds  of  $20,000  to 
complete  water  works  system. 

FRESNO.  Fres-no  Co..  Cal. — The  Su- 
lurviscrs  sell  $18,000  bond  issae  of  Or- 
aiise  Cove  School  District  for  premium 
of  $666;  proceeds  of  sale  to  finance- 
scbool  improvements. 
(11836)      1st    report    Mar.    30;    2nd    Apr. 

AISALI.V,  Tulare  Co.  Cal. — Election 
will  be  called  in  Eshom  Vahey  School 
District  to  \ote  bonds  of  $5,0()0  to  re- 
place the  school  building  destroyed  bv 
fire.  Insurance  og  $1750  carried 'on  the 
old  structure  will  be  applied  to  the 
funds   voted. 


MARTLNPJZ,  Contra  Costa  Co..  Cal. — 
Trtistees  of  Oakley  Si  hool  District  w.ll 
call  election  to  vote  bonds  to  finance 
construction  of  a  new  school  building. 
Huilding  will  be  erected  on  the  unit 
jilan. 


1.SLETON.       Sacramento  Co..     Cal. — 

Bonds    of    $45,000       voted  in      Isleton 

.School   District   to   Anance  construction 
of  a  new  school. 
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ORLAND,  Glenn  Co..  Cal. — Flaza 
School  District  will  vote  May  31  on  the 
question  ot  issuing  bonds  of  ?14,000  to 
finance  school  improvements.  Trus- 
tees of  th3  district  are:  W.  B.  Town- 
-end,  Kirby  Clark  and  Mrs.  A.  Harris. 


SAXGKK.  Fresno  Co.,  Cal. — June  6 
i.s  tentative  date  set  in  Consolidated 
Irrigation  District  to  bond  for  ?850.- 
ono  for  the  purchase  and  improvement 
of  Consolidated  Canal  Company's  hold- 
ings. The  property  involved  includes 
the  Fowlor  Switch,  Centerville,  Kings- 
luirg  and  T^one  Tree  canal  systems, 
which  arc  to  l>c  ixnight  for  $775,000 
and  repaired  for  $75,000.  E.  E.Giften 
of  Fresno  is  president  of  the  Consoli- 
dated  District. 


BAKEUSFIELD,  Kern  Co.,  Cal. — ^Un- 
til May  15,  10  a.m.  bids  will  be  re- 
oeiped  by  county  supervisors  for  pur- 
chase of  $640,000  in  bonds;  proceeds 
of  sale  to  finance  construction  of 
county  highways.  F.  B.  Smith, 
county    clerk. 


SAN  FRANCISCO.  —  Tlie  Finance 
Committee  of  the  Board  of  Supervisors 
will  recommend  a  $10,000,000  bond 
election  to  finance  school  construc- 
lion.  New  buildings  and  additions  to 
.standing  structures  are  planned.  It 
Is  expected  the  proposal  will  be  placed 
before  the  voters  at  the  November 
election. 


FRESNO,  Fresno  Co.,  Cal — Election 
will  be  held  June  1  in  Biirrell  School 
District  to  vote  bonds  of  $7500  to 
fln.nnce  scliool  improvements.  Trus- 
tees of  the  district  are:  Charles  Gug- 
lielmonl,  II.  L.  Richardson,  A.  W. 
Schultz. 


CORNING,  Tehama  Co..  Cal. — $25,- 
000  bond  issue  to  finance  high  school 
improvements  failed  to  carry  at  re- 
••ent    election. 


O-AKLAND.  Cal. — Board  of  Educa- 
tion denides  to  sell  more  than  $1,- 
000,000  in  school  bonds  of  the  remain- 
ing $5,000,000  issue  to  finance  school 
improvements. 

SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
June  .T  \p  date  set  In  Willow  Glen 
School  Dl.^trict  to  vote  bonds  of  $SS,000 
to  flnanfc  ronstrucflon  of  a  new  school 
i.iiildinp.  Trustees  of  the  district  are: 
Geo.  N.  Stray,  C.  L..  Beatty  and  M.  J. 
Worthen. 

VISAL.IA,  Tulare  Co.,  Cal.— Election 
will  he  held  June  2  In  Goshen  School 
ni.wtrlrt  to  vote  bonds  of  $10,000  for 
.xchriol  improvement.  Trustees  of  dis- 
trict are:  Blanche  Wright.  David  Riv- 
em  and    E.  C  Chaoman. 


HOT.MSTER,  San  Benito  Co.,  Cal. — 
City  Trustees  aell  $.'?2.000  park  bond 
i^^siie    for    premium    of    $26R8. 


CHURCHES 


c'ontrpri    Awarded. 

CHTTHCII  Cost.    $66  000 

GT^KNOALE.   I^os   Angeles  Co..  Cnl. 

Frame  r.nd   nla><ter  church. 

Owner  —  f'ongregal  loiial       Church      of 

Glondnle. 
Archllpci — fnrletfiii     M.     WInslow.    Van 

N'iy<    Bldg..    T.os    Angeles. 
I'ortrnrtor — Nance      <'on8tr.       Co.,      846 

IJndr  n  St.   hos  Angelew. 
•  'onirnetM       foi       plumbing,       wiring, 
hrntlng.    glnzltig   and    furniture    will    be 
let    separately. 

r>||inn  «'i.ni|ilel.-.l. 

r-HTTRr  H  '  oMt.  $«r,oon 

Kr)WI-KR.   Krinnn   <'n,  Pnl, 

I'rnme   and   pUister  chiirrh;  nudllorliirr. 

HORtlnv   500;   Kui>i.i>    School    roon)S, 

*tr. 
f)wner -Fowler  Prcwl' vi .  rinn  r'hurch. 
Arehli.-ei— K,      W.    IM.rn.n,    427     Tory 

P.ldg  .  Fresno. 
Kur»l»hli.»H      Including    pipe      ^(«rKHti 
will  rout   $20,000        Mr.   P<'t*r8on     will 
(lino  Buperlrtrnd   tho  con»truct|on. 


Pirns  Being  Figured — Bids  Close  May 
17,  1922. 

CHURCH  Cost.    $100,000 

SAN  MATEO.  San  Mateo  Co.,  Cal.  Til- 
ton  Avenue  from  Ellsworth  to 
Griffith. 

Reinforced  concrete  church,  600  seat- 
ing capacity   (tile  roof). 

Owner — Congregational  Church. 

Architect — Jas    W.   Plachek,   2014  Shat- 
tuck  Ave.,   Berkeley. 
Figures   are   being   taken    for   a   gen- 

er£il  contract. 


FACTORIES  &  WAREHOUSES 


:ost,    $34,616 
No.    1830-6 


Cciitr.ict    Awarded. 

"WAREHOUSE 

FRESNO.    Fretno    Co.,    Cal. 
H  Street. 

Tv.  0-story     reinforced     concrete    ware- 
house. 

Owner — J.   B.    Hill. 

Lc-psec — A.  Meisier  Sons  Co. 

Architect — None. 

Contractor  —  Robert    Trost,    26th    and 
Howard  Sts.  San  Francisco. 


Contract    Awarded. 

ICE  PLANT  Cost.  $75,000 

HANFORD.  Kings  Co.,  Cal. — S.  P.  right 

of  way  hot.  Phillips   St.   and   Santa 

Fe  Railway. 
fiO-ton    ice    plant.    Main    building,    with 

frontage  of  162  feet. 
Owner — Hanford      Ice    Co.,    George      <'. 

Avdelott,  President,  Hanford. 
.Architect — Not  Stated. 
Con  ti  actor    —    Trewhitt-Shields         Co., 

Rowell  Bldg.,   Fresno. 

Contiact      for      co.upression      system 

awarded  to  Cardondale  Ice  Machine  Co., 

of    Cardondale,    Pa.,    and    the    freezing 

.system  to  C.  M.  Gay  Co.  of  Los  Angeles. 

Contract  Awarded. 

REFRIGERATING  PLANT  Cost,  $23,000 

SAN    JOSE,   Santa   Clara  Co.,   Cal.      No. 

350   N-First   St. 
Refrigeraiing  plant. 
Owner — Security  Cold  Storage  Co. 
Architect — None. 
Contractor — Frank   Hoyt,   343   Reed   St., 

t-'-.m  Jose. 


I'lans    Being    Figured. 

WAREHOUSE  Cost, $20,000 

V1S.\L1A,    Tulare    Co.,    Cal. 

One-story    brick   warehouse. 

Owner — California  Packing  Corpckra- 
tion,  101  California  St.,  San  Fran- 
cisco. 

Engineer — Phillip  Bush,  101  California 
St.,    San    Francesco. 

Contract    Awarded. 

ADDITION  Cost.    $58,000 

SAN    FRANCISCO.  N.    North    Point    bet. 

Larkln    rind    Polk    Sts. 
Two-story    brick    and    mill    constructed 

addition    to   warehouse. 
Owner — D.    Ghirardelli,    premises. 
Architect — Wni.    Mooser,    Nevada    Bank 

Bldg,   San    Francisco. 
Contractor  —  H.       L.       Peterson.       Lick 

Bhlg.,    San    Francisco. 

Figures    to    Be    Taken    End    of    Next 

Week, 
.VUTO   STAGE    DEPOT  Cost,    $40,000 

SA.N    JOSE,    S.inta   Clara    Co.,    Cal.      W 

Market  b't.  between  Santa  Clara  and 

Post    Sts. 
T  .•  o-story       reinforced    concrete      aulo 

Htage  depot. 
1     rier." — Alex     Hart,    Jas.    Beatty    Gu.h 

Turrel,    ct    ftl. 
I.     see — Peninsula     Rapid    Transit    Co. 
Architect — Wolfo    &    Illggins.    Auzerain 

BldgK.,    San     Jose. 
I'igures    will    bo   taken    for   a   general 
(■..111  ract. 


(    'iiipleting       Plans — Figures      to      Be 
'P  iken    In    .\bout   Two    Weeks. 

INC'IORY  Cost.     $-  — 

VAI.I.IOJO,  Solano  Co..  Cal.     .Napa  St. 

<i.ii-<iory    reinforced    concrete    factory 
r.'.xl62    ft. 

(iwii.i  -Wo«t<»rn       Die      Casting      Co., 
I'likclcy,    Cal. 

An  li I •<Tt — C.     B.    Perry    Jr.,    514     Mnr 
IM    St.,   Vullejo,   Cal. 


X'AI.MCJO.  Solano  Co.,  Cial.- -Vallejo 
Ice  I  ■<>  eonteniplatna  moving  plant  to 
wnloifrcint  or  erecting  new  ciuartern 
(m   prcRcnt  site. 


TACOMA,  Wash. — Tacoma  Dredging 
Co..  Tacoma,  at  $444,870  awarded  eon- 
tract  to  construct  transit  shed  for  Port 
of  Tacoma.  Will  he  1040  by  180  feet  of 
heavy  timber  construction  on  gunite 
piling.  Low  bid  was  submitted  bv  A. 
W.  Quist  &  Co.,  Seattle,  at  $443,907."  but 
'better  prices  on  piling  and  com- 
munity interests  in  the  prolect"  caused 
the  award  to  go  to  local  firm. 


SACRAMENTO,  Cal. — Geo.  AV.  Pel- 
tier, local  banker,  announces  a  deal 
has  been  closed  whereby  a  group  of 
Los  Angeles  men  acquire  2500  acres 
in  the  delta  district  on  which  it  is 
proposed  to  erect  a  group  of  buildings 
for  the  packing  of  asparagus.  The 
company  will  operate  under  the  name 
of  the  California  Asparagus  Co.  Those 
connected  with  the  deal  are:  J.  A. 
Jevne.  whole-sale  grocer;  H.  A.  Hald- 
erman, president  of  wholesale  plumb- 
ing house,  and  L.  M.  Moultrie,  attor- 
ney, all  of  Los  Angeles.  .T.  W.  Good- 
win of  the  Midland  Farms  Co.  of  San 
Francisco,  and  Peltier  of  Sacramento 
will  be  members  of  the  board  of  direc- 
tors. 


FIRE  HOUSES  AND  JAILS 


SAN  FRANCISCOj— Robert  Trost, 
26th  and  Howard  Sts..  at  $31,832 
awarded  contract  by  Board  of  Public 
Works  to  construct  flrehouse  in  Por- 
tola  Ave.,  onposite  Kensington  Way. 
Dewey  Electric  Co.,  at  $1618  awarded 
contract  for  electric  work,  and  ,1.  E. 
O'Mara  for  iieating  and  plumbing  at 
$4575.  Oscar  Aaron,  low  bidder,  at 
$3195  for  heating  and  plumbing  eon- 
tract,    was    allowed    to    withdraw. 


FRESNO,  Fresno  Co.,  Cal. — Fir. 
Chief  Bcrkholtv  seeks  $603,124  in  1922- 
23  budget  now  lieing  considered  bv  tlu 
city  ctuncil.  Oi"  the  total  amount."$26,- 
640  is  sought  for  a  new  fire  st.atlon  ai 
Butler  and  Ka^t  streets;  $24,640  for  a 
structure  at  Belmont  and  First  streets; 
$26,840  for  another  at  Belmont  and 
Palm  and  $13,600  for  fire  station  at 
Kern   and   U   Sts. 


FLATS 


To  Be  Done   by  Day's  Work. 

F1.AT&I  Cost.    $10,000 

Two-story    and      basement     frame    (4) 

data. 
Owner — C.    S.    Allred,    169    Liberty    St., 

San   Francisco. 
Architect — None. 


Contract    Awarded. 

FLATS  Cost.    $12,000 

SACRAMENTO,    Cal.       517    21st    tot. 

Two-story  frame  flat  building  and  gar- 
age   (4    4 -room  flats). 

Owner — Otto  L.  Ely,  1411  t)  St.,  Sac- 
ramento. 

.Vrchltecf — None. 

Contractor — E.  D.  Brier.  M7  J  St.,  Sac- 
ramento. 


Plans    Being    t':i>parcd — Figurus    ti.    LU 
Taken    In    About   Two    Weeks. 

1<-L.\T   BLDCS.  Cost,    $40,000 

SA.N'    FR.\NClSCO.   W    Larkln    S   Green- 
wich. 

Two    and    throe-story    frnn\c    and    plas- 
ter   apartments    flat     building. 

Owner — Ne>t    given. 

.\rchltoct- L.   Mastropasqua,  680   Wash 
ington     St  .     San     Francisco. 


I'lans   Bring    Prepared. 
ATiTKRATlONS  Cost.    $8000 

S.\N    KUANCISCO.      2t6it    tJrecn    St. 
Alttr    2-story    and    basement    frame    15- 

rtM'in  residence   Intu  flat  nnd  apart - 

nicnta. 
Owner — Not    given. 
.Vrchltoct — O.     R.    Tluiyir,     110      Suiter 

St.,   San    Frunciaco. 


Contract    Awarded. 

KL\TS  Coat.    $12,000 

SAN    FRANCIsro       W    l«th    Ave    225    N 

B.tlboa. 
Two-story    and    bnsement    (i)    flata. 
ownrr    -Marie   Jamlnon,    BM   Ooarjr  St., 

p.'^n    Frnnrli»oo, 
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Architect — Milton     Morrison,     716     4l8t 

Ave.,  San  Francisco. 
Contractor — Thos.       Hamlll,     707      42n(l 

Ave.,  San  Francisco. 


Contract    Awarded. 

FLATS  Cost,  $14,00 J 

SAN  FRANCISCO.  NE  3rd  Ave  and  Ir- 
ving. 

Owner — Frank  C.  and  Bessie  M.  Mil- 
ler,   146    Parker   Ave. 

Architect — C.  O.  Clausen,  Hearst  Blder.> 
San    Francisco. 

Contractor — B.  Llebman,  113  9th  Ave., 
San  Francisco. 


To    Be    Done    by   Day's   Work. 

FI-ATS  Cost,  $10,000 

SAN    FRANCISCO.      W    15th    Ave    281:6 

S  Balboa. 
Two-story      and      basement    frame    (2) 

flats. 
Owner — J.     A.      Andren,      756      DubocA 

Ave.,    San   Francisco. 
Architect — None. 


GARAGES 


Contract    Awarded. 

GARAGE  Cost,    $12,260 

OAKLAND,  Cal.     SE  E-14th  St  and  9th 

Ave.     One-atory  brick  garage. 
Owner,  O.  W.  Johnson,  1521  Union  St., 

Oakland. 
Contractor  —  Fred     Hambleton,     ;i737 

13th  Ave.,  Oakland. 


GOVERNMENT    WORK    AND 
SUPPLIES 


Plans   Being   Figured — Bids   Close    May 

17,    1922,    11    a.    m.. 
INFlRMvVRY  Cost,    $25,000 

BENICIA,   Solano   Co.,   Cal.  Benicia  Ar- 
senal. 
Hollow      title      infirmary     (asbestos    or 
Spanish    tile     roof,   steam     heating 
plant,    etc.) 
Owner — U.    S.    Government. 
Plans    by   owner. 

See   official   call   for   bids    under   pro- 
posals. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  May  1,  1922. — SEALED  PRO- 
POSALS will  be  opened  in  this  office 
at  3  p.m.,  May  31,  1922,  for  the  install- 
ation complete  of  two  full  magnet 
control  electric  passenger  elevators 
for  the  U.  S.  Veterans'  Hospital  No. 
24,  Palo  Alto,  Calif.  Drawings  and 
specifications  may  be  obtained  at  this 
office  in  the  discretion  of  the  Supervis-. 
ing  Architect,  Jas.  A.  Wetmore,  Su- 
pervising Architect. 

BENICIA,  Solano  Co.,  Cal.— Until 
May  16,  11:45  a.m.,  bids  will  be  re- 
ceived by  Commanding  Officer,  Beni- 
cia Arsenal,  for  furnishing  and  deliv- 
ering under  Supply  Spec.  No.  S2,  50 
gals,  volatile  mineral  spirits;  2  bbls. 
boiled  linseed  oil;  20  gals.  Japan 
dryer;  600  lbs.  dry  Prince's  metallic 
paint. 


SAN  F'RANCISOO.Until  May  17,  11 
a.m.,  bids  will  be  received  by  U.  S. 
Engineer's  Office,  240  Montgomery  St., 
under  Order  No.  3721,  for  leasing 
Booster  pump.  Bids  must  be  accom- 
panied  by    certified   check   for    $300. 


WASHINGTON,  D.  C.  —  Bids  are 
wanted  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  for  furnish- 
ing and  delivering  materials  to  Navy 
Yards  (date  for  opening  bids  as  noted 
at    end    of    eacli    paragraph: 

Schedule  9625,  Navy  Yard,  Mare  Isl- 
and, Cal.,  1450  gals,  damar  varnish, 
in  1-gal.  cans  and  880  gals,  black  as- 
phaltum  varnish,  in  1-gal.  cans,  May 
23. 

Sched.  9626,  Navy  Yard,  Pugct  Sound. 
Wash.,  10(0  navy  standaird  sieanilesjs 
boiler  tubes,  4-in.  o.  d.  0.134-in.  thick, 
18    ft.    6    in.    long,    (date   not    set). 

Sched.  9627,  for  Mare  Island.  Cal., 
10,000  gals,  paint  drier  in  -SO-gtl. 
drums.   May  31. 


Sched.  9629,  for  Mare  Island,  5000 
ft.  %-in.  rubber  garden  hose  in  50-ft. 
lengths  and  1000  ft.  l>^-in.  rubber 
suction  hose  in  25-ft.  lengths  with 
couplings.     May    31. 

Sched.  9630,  for  Puget  Sound,  Wash., 
1300  cotton   twine  deck   swabs,  May  31. 


WASHINGTON,  D.  C.  —  President 
Harding  has  recommended  to  Congress 
an  appropriation  of  $1000  to  finance 
survey  for  a  dock  at  Juneau,  Alaska, 
the  War  Department  having  reported 
that  the  construuction  of  a  dock  at 
that  point  would  materially  reduce 
operating  costs  and  shipping  delays. 

WASHINGTON,  D.  C— Rice-Mosso 
Electric  Co.,  1963  Santee  St.,  Los  An- 
geles. Cal.,  at  $4567  awarded  contract 
by  Bureau  of  Yards  and  Docks  to  in- 
stall street  lighting  system  for  naval 
hospital  at  San  Diego,  Cal.  Time  for 
completion,   60   days. 

SAN  FRANCISCO.— Until  May  16,  11 
a.m.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  240  Montgomery  St., 
under  Order  No.  3717,  Spec.2  6,  for 
furnishing  and  delivering  Rio  Vista, 
Solano  County:  12  1-ln.  Globe  valves; 
2  lengths  1%-in.  galv.  pipe;  2  doz. 
^i-ln.  and  2  doz.  %-ln.  black  pipe 
plugs;  2  doz.  pipe  bushings,  1%-in. 
to    l'/4-in.    black;    2    doz.    %    to    1^-in., 

2  doz.  ^  to  %-in.,  2  doz.  14  to  %-in., 
and    2    doz.    %,    to    1-in.    bell    reducers; 

3  doz.  %-in.  black  sleeves;  2  doz. 
%-ln.  black  elbows;  and  3  doz.  %-ln. 
black  elbows. 


WASHINGTON.  D.  C— Plttsburgh- 
Des  Moines  Steel  Co.,  806  Curry  Bldg 
Pittsburgh,  Pa.,  at  $107,890  awarded 
contract  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  to  construct 
oil  storage  tanks  at  Panama,  under 
Specification  No.  4607;  time  for  com- 
pletion,   180    days. 

Washington!    Dr~c.— Fink     and 

Schlndler  Co.,  218  13th  St..  San  Fran- 
cisco, at  $650  awarded  contract  by 
Supervising  Architect,  Treasury  De- 
partment, to  construct  glazed  parti- 
tions In  San  Francisco  Sub  Treasury 
building. 


WASHINGTON,  D.  C— The  Bureau 
of  Yards  and  Docks,  Navy  Depart- 
ment has  cancelled  the  following 
projects  heretofore  reported  as  "pros- 
pective   work:"' 

Specification  4540,  marine  barracks, 
Mare    Island,    Dutch    ovens. 

Specification  4567,  Pearl  Harbor, 
mine  storage  building,  ammunition 
depot. 


PORTLAND,  Ore— Until  May  31,  2  P. 
M.,  bids  will  be  received  by  Lighthouse 
superintendent  to  construct  keeper's 
dwelling  at  Yaquina  Head  Light  Sta- 
tion, Ore.  Further  information  on  re- 
quest. 

SAN  FRANCISCO— Until  May  17,  11 
a.m.,  under  Order  No.  37161-S.  P.  6, 
bids  will  be  received  by  U.  S.  Engi- 
neer Office,  240  Montgomery  street, 
for  furnishing  and  delivering  Rio 
Vista,  Solano  County:  miscellaneous 
hardware  and  supplies.  Spec,  will  be 
furnished    on    request. 

WASHINGTON,  D.  C— Fletcher  and 
Warren,  216  Georgia  St.,  Vallejo.  Cal., 
at  $13,398  awarded  contract  by  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
Veni'"^"^'  under  Specification  No. 
4.^J3  to  remodel  and  rebuild  quarters 
at  Mare  Island  Navy  Yard;  time  for 
completion,    75    days. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Contract  Awarded. 

«?M.9J^7i'   HOUSE  Cost,   $22,333 

BERKELEY,  Alameda  Co.,  Cal.    Durant 

Avenue. 
Two-story   frame  and   plaster  sorority 

house. 
Owner— Eta  Alpha  Chapter  of  Phi  Mu 

Fraternity. 


Architect — W.  H.  Ratcllff  Jr.,  1st  Nat'l 
Bank   Bldg.,   Berkeley. 

Contractor — Walter  Sorensen.  3219  El- 
lis St.,  Berkeley. 


Contract  Awarded. 

ALTERATIONS.  Cost,    $20,000 

SAN  FRANCISCO.  S.  Sutter  St.,  162  6 
W.   Grant  Ave. 

Construct  stairs;  add  reinforced  con- 
crete walls  and  other  alterations 
for    club    quarters. 

Owner — Milton  D.  Eisner,  128  Sutter 
St.,    San    Francisco. 

Architect — Samuel  Lightner  Hyman, 
68    Post    St.,    San    Francisco. 

Contractor — J.  Harold  Johnson,  180 
Jfcssie    St.,    San    Francisco. 


Architects    Sleceted. 

LODGE   BLDG.  Cost,   $ 

SAN    FRANCISCO.     Location      not    de- 
cided. 
Class   A    Scottish    Rite   Cathedral 
Owner — Scottish    Rite    A.    &    A.    S.    R 

California  Bodies. 
Architect— Weeks  &  Day,  Phelan 
Bldg.,  San  Francisco. 
Weeks  &  Day  have  been  selected  as 
architects,  but  will  not  be  officially 
commissioned  to  prepare  plans  until 
the  site  Is  selected.  The  cost  will  In 
all    probability    be    close    to    $1,000,000. 

ni^^^oc^cA^^'^-'^^O  -  The  Parkside 
'  luD,  338  ban  Carlos  Ave.,  is  planning 
to  erect  a  $10,000  club  house.  Com- 
mittees under  the  direction  of  Georgt 
Pracy  and  George  Hardacre  are  gather- 
ing   funds    to    finance    con.struction. 

O^'^'^^IO-  &an  Bernardino  Co.,  Cal 
— John  Gerry,  member  of  buIIdinK 
committee    of    Odd    Fellows    Lodge    No 

Ha  }  9,^-  ^,1  ^^^  completed  plans 
and  is  taking  bids  until  6  p.m.,  May 
19, for  erection  of  a  3-story  reinforced 
concrete  temple,  42x90.  on  West  B  St 
bftt.  Euclid  and  Laurel  Aves.,  In  On- 
«ario.  Building  will  have  2  store  rm.« 
on  fir.^t  floor,  while  upper  floors  will 
have  billiard  room,  reception  parlors 
i\lZ'  J-Ik""'!'  ,'^'^chen.  lodge  room 
60x40,  with  lockers,  dressing  rooms, 
etc.  Interior      decorations     will      be 

hardwood  throughout.  Plans  and 
specifications  may  be  obtained  from 
Geo.    B.    Sell,    822    West    D   St.,    Ontario. 


HOSPITALS 


Contract    Awarded. 

HOSPITAL  Cost,    $236  OJO 

LOS    ANGELES,    Cal.     Boyie    Ave      ' 

Two  2-story  brick  dormitories  40x132 
and  40x173  feet,  and  a  2-stary  re- 
inforced concrete  Class  A  hospital 
and    refectory    building    45x115. 

Owner— Hollenbeck    Home. 

Architect— Morgan.  Walls  &  Morgan 
1124  Van   Nuys  Bldg.,  Los  Angeles. 

Contractor— Robert  E.  Millsam,  423 
Marsh-Strong    Bldg..    I.os    Angeles. 

Contract    Awarded 

RESIDENCE  Cost     SlO  000 

SACRAMENTO,    Cal.       1355''44lh    St.'   '" 
Two-story   frame   8 -room  residence. 
0^^n|'— Andrew    H.     Wills,     1614     I9th 

Architect — None. 

Contractor— E.  D.  Brier,  S17  J  St 
Sacramento. 


HOTELS 


Contracts  Awarded 

KICHMOND,      Contra    Consta    Co.,    Cal 
,      Macdonald  Ave.    near   6th   St 
i     "iPlete    two    upper    floors    of    S-storjr 
roimsf*""^  and  hotel  building   (40 

Owners  —  John      Lestello      and      Pete 

Handy. 
-\rchltect— Albert      Fabre,      110     Sutter 

at.,    ban    Francisco. 
GenernI   Contrnct    to    Carl    Overra     2105 

Roosevelt   St.,   Richmond. 
IMumblnic   to    R.    w.    TLmmons.    825    7th 

St.,    Richmond. 

"•""Vn^/r,?  ^,V^^  Heating  &  Ventllat- 
ing  Co.,  72  Freelon  St.,  San  Fran- 
cisco. 


10 


Figurts  to  bo  Tiikdi  Ihs  "^N  eek. 

M.TE RATIONS  _      (-osl.  $35,000 

SAN    FRAN''lSCO.        NV^       Taylor    ana 

Eddy   Streets.  .    v.    ♦   i     /    w»^ 

Alt-r    Hve-ttorv    fireproof    hotel     (alter 

stores,   new  .score  Ironts.  etc.) 
Ov<iier — Kit:'.  Hotel 
Architect — .\.    H.    Knoll,    Hearst    Bldg., 

.San   l''ran<-isco. 


BmLDING     Am)     E5N0INBERING     MBW8 


Saturday.     May     13.     1922 


$40,000 
Cal. 


Plans    Being    Prepared. 
HOTEI^  Cost, 

I'lTTSBl  IIG.    Contra    C'osta    Co., 
Thret-storv    brick    hotel. 
Owner — S.    Caruso    &    Bro.,    Pittsburg. 
Architect — L..  Mas^tropasqua,  580  Wa»h 
infirton    St..    San    Francisco. 


with    30 

grounds. 

md     golf 

Leading 


Plans  Being   Prfparrd.  4,-r:nftn 

HOTEL.  Cost.    $1  I  5,000 

SAN   PKDKO.  Los   Argtles  Co..  Cal. 
TVir.e-stnry      and      basement      t  lass    f\. 

hotei  build-rng.  123x120   (150  rooms). 
Owner — "Aillihcld.  TT^im, 

\rrhitect— Win.    F.    Bowen,    813    Union 

League  Bldg..  I.os  Angeles. 

TUCSON  Ariz.  — Architect  M.  H. 
Starkweatlur  is  preparing  plans  for  a 
tourist  hotel  to  be  erected  at  Aprua 
'■"knente  ranch  by  a  '••^■•^•"">:,  °/\^"'^-';;^ 
fomnanv  to  be  known  as  th';  lucson 
Hot  cprings  Hotel  Co..  with  a  capitali- 
sation''o'f  ^$500,000.  The  inain  building 
will  have  about  IG  loonis 
bungalow.s  located  in  the 
Plans  include  boat  houses 
course,  covering  160  acres. 
citi7.ens  of  Tucson  arc  back  of  the  pro- 
ject.  

LONG  BEACH,  Cal.— The  Long 
Beach  improvement  Co.,  215  Locust 
Ivrnue  Long  Beach,  has  purchased 
t  247-270  ft.  fite  at  No.  2300  E.  Ocean 
Boulevard  and  Pres.  George  E.  Marsh 
announces  the  contemplated  erection 
of  a  $7(M',00.).  10-story  concrete  or 
brick  and  steel  hotel  building  with 
sunken    garden,    100x150    ft. 

SA\  LUIS  OBISPO,  Cal.— Kosciie- 
Sprai^er  Construction  Co..  226  Pacific 
Finance  Bldg.  L.  A.,  and  San  Luis 
Obi.=.po,  will  be  the  contractors  lor  tb< 
group  of  tour  reinforced  concrete  and 
brfck  hotel  buildings  to  be  erected 
near  San  Luis  Obispo  for  Tripoli  Hotel 
Co  W  .1.  Connor,  ayent.  <.eo.  \v. 
E?Jredgc  and  Thos.  Jewell  226  Pacific 
Finance  Bldg.,  arch.teciB  «500,000. 
Grading  and  excavating-  will  bo  start- 
id    ni    once. 


YUBA  CITY.  Sutter  Co.,  Cal. — Re- 
modeling of  the  Sutter  County  court, 
house  In  order  to  provide  more  vault 
room  and  modern  heating  facilities 
for  both  buildings,  was  taken  up  by 
the  Board  of  Supervisors  at  the  ses- 
sion just  ended.  John  Stafford  of 
.Sacramento,  who  supervised  the  Gai- 
ther  School,  will  present  drafts  of 
plans  next  Monday  as  a  basis  on 
which  the  supervisors  can  plan  the 
improvements. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Architects  L.  S.  Stone,  Belding  Bldg.; 
W.  J.  Wright.  Bank  of  Italy  Bldg.. 
and  Glen  Allen,  37  S.  Aurora  St..  all 
of  Stockton,  as  a  firm,  have  been  se- 
lected by  the  City  Council  to  prepare 
plana  and  specifications  for  the  pro- 
posed $600,000  municipial  auditorium 
to  be  erected  In  the  block  bounded  by 
Commerce.  Fremont,  Oak  and  Center 
Sts.  Bonds  to  finance  construction 
hnve     already     been     voted. 


POWER  PLANTS 


SAr-R.AMENTO,  Cal— City  Engineer 
Albert  Glvan  Is  preparing  to  ««'na  en- 
gineers into  the  neld  to  Inveitlgate 
fhe  feasibility  of  the  Sliver  Creek  pror 
««ct  In  El  Dorado  county  as  a  municipal 
hydro-clectric  system.  It  is  possible 
that  H.  L.  McCready  of  the  St.ite  En- 
Rlne.rlng  Department  will  h.-ad  the 
Dartv  The  project  contemplatea  the 
development  of  100.000  hp.  by  three 
ntorage  rej'ervoirs  and  power  Houbob 
located  about  60  miles  from  Sacra- 
monto.  Preliminary  estlmatei  place 
the  cost  at  about  $8,000,000. 


PUBLIC  BUILDINGS 


Complofing    PlimH.  .iaa  nnn 

MEMOUIAL     I'.LKG.  Cost.     $100^00 

UlCHMOND,     Contra     Coata     Co..     Cai. 

24th    and    .\cvlii    SlB. 
Hollow   tll.,«   .Memorial   bulldlnff. 
Ownor — City    of    Uldirnond. 
Arch  1 1  eel— Jan.    T.    Narbett.    910 

donald  Av<-..   Illchtnond. 


i<j. 


Muc- 


.In:i(("'n 


.|<.ai|iiiii 
Two-iiory   C 


Owi 

Ar«  i. 


I'.lilK 

Bt'K     -vill 
the    fuii'lB    V. 
n«w    bu<l(*t. 


Contract     Awarded. 

RESIDE.XCE 

SAN    MATEO.      San 

Hayward    Court. 
One-story    5-room    residence. 
Owner — Mr.     Fairbanks. 
Architect    —  Ernest      Norberg, 

Bldg..  San   Francisco. 
Contractor — Frank     Boring.     514    Santa 

Inoz.   San   Mateo. 


TALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  May  15.  7:30  P.  M..  bids  will  be 
received  b>  the  Board  of  Public  Works 
to  construct  additior  to  City  Hall. 
Se*'  cnll  for  Itldt  under  ofllflal  propoeul 
Kertlon    in   this   Issue. 


WOODLAND.  Yolo  Co..  Cal. — J.  H. 
Ellison,  at  $1111.60  awarded  contract 
by  Supervisors  to  construct  nurses' 
home  at  countv  hospital.  Other  bids: 
John  R.  Hoeker,  $1422:  Brown  and 
Caldwell.    $1840. 


RESIDENCES 


Contract   Awarded. 

RESIDENCE  Cost.    $18450 

PATX>    ALTO,    Santa    Clara    Co.,    Cal. 
Two-story    frame  .'and    pdaater    r«W- 

dence. 
Owner — J.    W.    Camplln. 
Architect — Chas.     E.    Gottschalk,    Phe- 

lan    Bldg.,    San    Francisco. 
Contractor — Jean     Bart     Balcomb,     220 

Emeraon    St.,    Palo    Alto. 

Plans   Being   Figured. 

RESIDENCE  Cost,    $16,000 

SAN    FRANCISCO.      Vallejo     St.,    near 

Broderlck. 
Two-story   frame   and   stucco    residence 

(9  rooms). 
Owner — Walter    Haas. 
Architect — Chas.     E.    Gottschalk,     Phe- 

Ian    Bldg.,    San    Francisco. 


Com,  $90,000 
Co,.  Ct\.  San 
la!  groumlw. 
I  fild  l'«'o- 
.nrrotc        or 

1,    ti  u(  i|..n). 

on'iiilri    <'''i\inty. 

I,,ii     ,■      Morrnll.-T.    O.     O. 

II,     July.     Wll"!! 

ii.lo    iind<r   Iho 


To   bo  done  by   day's  work. 

i:esii?ence  cost,  $2o,oao. 

I'lEDMO.NT,    205    Crocker      Avenue. 

Two-.vtory  frame  and  plaster  8-room 
n-sidenco. 

Owner  —  Thos.  ^W.  Rivers,  Phelan 
Building,     San     Francisco. 

.\rchilc'Ct— C.  A.  Mouasdoffer.  Hum- 
boldt Bank  Hulhling,  San  Fran- 
cisco. 

Superintendent — G.  Polatl,  2229  Union 
Street,   San   Francisco. 


?10.000 
Lakc- 


•  iii  I  > 
Uuii 


I      IClllnsBon,  180  Jessie  St. 
FrauclHCO. 


Cost,    $7500 
Mateo     Co..      Cal. 


Balboa 


I 


Figr.res  to  Bo  Taken   in  About   a  Week. 
RESIDENCE  Cost,    $20,000 

MENLO   PARK.   San  Mateo   Co..   Cal. 
Two-story  frame  and  plaster  residence 

(12   rooms). 
Owner — Not    given. 
Architect  —  Ernest       Norbers.     Balboa 

Bldg.,    San    Francisco. 


I  ItuiH   Being    Prepared. 
HE.SIDENCF  Cos-t. 

OAKLAND.    AlaPH'Ha    Co.,    Cal. 

short'   Highlands. 
Two-story   frame  and   plaster  residence 

and   gnrago   (7   roomn  and  2  baths  ) 
(Mvnrr — WIlllK  T,owo. 
\rchliect  —  Willis     Lowo.     Monadnock 

Bl.lg.,    Sun    Francisco. 

I!KST">KN<"K  •ost.    $1J,II00 

PIEDMONT,   Alameda  Co..   Cal. 
l'wo-;>tc.ry    and     basement     frame    re.sl- 

di'iico. 
OxMior— E.    J.     Schneider.    fi42fl     U'-geni 

St  .    Bcrkiley 
Ar<hlti>ct — Albert    F.irr,   Fo\croft   Bldg., 

San   Francisco 
Con  tractor— 7.^,    L.    Lu«-bs.    545    .-.Olli    St., 

Oakland. 

Contracl    Awarded. 

UlvStDENCE  Cost.    f'R'jr. 

ItC^SS,   Mnrln    Co..  Cttl 

Tw>)-'-loiv   frame   rosld<»ni-c 

(•wMi'i      'I')m.  .     O'Conru'll 

Arrbr  it    Fnrr,   Foxorofl    Lblg  , 


Plans    Being    Prepared. 

RESIDENCTi:  Cost.     $20,000 

STOCKTON.  San  Joaquin  Co.,  Cal. 
North    Hunter    St. 

Two-story  frame  and  tile  veneer  resi- 
dence   (2    rooms). 

Owner — J.    O.    Roblson. 

Architect — Frank  V.  Mayo,  Yosemite 
Bldg..     Stockton. 


Contract    Awarded. 

RESIDENCE  Cost,    $12,490 

ALAAIEDA.   Alameda   Co.,   Cal.     SW   St. 

Charles    St     and    San    Antonio    Ave. 
Two-storv    frame    residence. 
Owner— H.     S.     Pond.     1714     Wood    St., 

Alameda. 
Architect — Jas.     T.     Narbett,     910    Mac- 

donald    Ave..    Richmond,    Cal. 
Contr'!ictor — Walter       Murch,       Federal 

Bldg.,    Oakland,    Cal. 


Plans  Being  Figured. 

RESIDENCE  Coat.   $15,000 

REDWOOD  CITY.   San   Mateo  Co..  Cal. 
Two-btory  frame  and  plaster  residence 

and       g.irage       with     tile       roof     (9 

rooms). 
Owner — L.  Otzcn. 

Architect   —  N.     ^^■.     Sexton.     Chronicle 
Bldg..  San  Franci.seo. 

Figures  Being   Taken   From   a   Selected 

List  of  Contractors. 
RESIDENCE  Cost,    $15,000 

.'^■AN  FK.\N  "LSCO.     St.  Francis,  Wood. 
Two-story   frame  and   plaster   residence 

(Italian    Stvle). 
Owner--lCdw.   L.   Dial.  Kohl  Bldg..  S.   F. 
Arcihtect   —  C.   A.  Tantau,   2,''il    Kearny 

St..  San  Francisco. 
Bids  will  l><    opened  on  May  9lh. 


Plan-s  Roini;   Figured. 

RESlDl'iNCE  Cost.  $17,000 

BERKELEY.  Alame^'a  Co..  Cal. 
Two-story    .uid    basement    frame,    brick 

veneor  and   pla.«ter  residence. 
Owner — .\ustin   .Spcrry. 
Architect — H.     H.    Guttersoii. 

St..    San    Fr.tnclsco. 


(8     Post 


To   bo    Done   by   Day'.s   Work. 
RKSIDE.VCE  Cost,  $18,000 

STOCKTON,       .San       Joaquin       Co.,    Cal. 

North    Hunter  Street. 
Frame   residence. 
Owr<er — A.    M.    Noble.    11    S- Hun  tor    St., 

Stot'klon. 
Vrchltoct   —    Frank    V.    Mayo.   Yosemite 

Bldg..  Stockton. 


V.St.   Approximalsly 


Contract   Awarded. 
RESIDENCE 

$1C,000. 

WATSO.N  VILLE,  .Santa  Cruz  Co..  Cal. 
Two-story    fraiiie    resldcnco. 
Owner — Geoi  go  Frlermuth. 
Architects — Wyokcir  .t   White,  tirowers 

Bank  Bldg.,  ».iu  Jose. 
Contractor — Geo.  Uien.   WalsonviUo. 

Plans    Being    Prepared. 

RESIDENCIO  Cost.    $10,000 

STOCKTON,      San      Joaquin       Co..      Cal. 

Hours     Park. 
One-slory   franio  Hiid   plaster  residence. 
<')wner — l»r.     N.    ICatx. 
Architect— Ralph    P.    Morr-"      l     <>     '^ 

F     Bldg..   Stockton. 

Ownei   T.ikliig  Figures. 

RKSII>I:n<  K  Cost,    $8,000 

SAN  JO,"-!"..  .Santa  Clara  Co.,  Cal.     Han- 

chett   Park 
Ono-slorv    frame      resldoncc      (Span 

Style) 
Owner— Dr.  A.  MoMlllim,  14   E-.San   !■  ■ 

nando   St  .    .San    .Insc 
Arcbli'-ci — Chas,   8,   .McKenele,  Bank 

San   Jose   Bldg.,  San  Jose. 
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Plans   Being   Prepared. 

RESIDENCE  Cost,    120.000 

STOCKTON,      San      Joaquin      Co.,      Cal. 

Bours    Park. 
Two-story  frame  and  plaster  residence. 
Owner — Thomas    E.    Connelly. 
Architect — R.    W.    Morrell,    I.    O.    O.    F. 

Bldg.,    Stockton. 


Pirns    Being    Prepared. 

RESIDENCE  Cost,    $15,000 

LODI,    San   Joaquin   Co.,   Cal. 

Two-story  frame  and  plaster  resi- 
dence. 

Owner — ^Sam    Zimmerman,   Lodi. 

Architect — Ralph  P.  Morrell,  I.  O.  O. 
F.   Bldg.,  Stockton. 


Plans    Being    Prepared. 
RESIDENCE  Cost,    $9000 

MENLO   PARK,   San   Mateo   Co.,   Cal. 
One-story,    basement    and    attic    frame 

.residence       (shing-le       exterior,       8 

rooms). 
Owner — Dr.    Blake. 
Architect  —  Ernest       IJildebratid.        110 

Sutter    St.,    San    Francisco. 


SCHOOLS 


Contract  Awarded. 

SCHOOL.    BLDG.  Cost,    $260,000 

LiOS  ANGELES,  Cal.     Pico  St.  bet.  Ard- 

more   Ave   and   Harvard   Blvd. 
Two-story  and  basement  Class  A  brick 

and      reinforced      concrete        Hiffb 

School  building,  242x130    (16   rooms 

and    auditorium). 
Owner — Roman   Catholic  Archbishop. 
Architect — Albert    C.     Martin,     Higgins 

Bide:..  L/OS  Angeles. 
Contractor — Pozzo      Construction      Co., 

421  Macy  St..  Los  Angeles. 
Other  contracts  were  let  as  follow*: 
Plumbing  and  heating  to  F.  J.  Don- 
nelly; marble  and  tile  work  to  Jos- 
eph Mnsto  Sons-Keenan  Co.;  electrical 
work  to  Golden  State  Electric  Co.,  and 
structural  steel  and  trusses  to  Baker 
Iron   Works. 


Plans    Being    Prepared. 
SCHOOL  BLDG.  Cost,  $35,000 

BRENTWOOD,  Contra  Costa  Co..  Cal. 
One-siory  frame  and  plaster  school. 
Owner — Brentwood      Grammar      School 

District. 
Architect — Jas.    T.    Narbett.    910     Mac- 

donald    Ave.,    Richmond.    Cal. 


STOCKTON,  Sail  Joaquin  Co.,  Cal.— 
Until  May  24,  7:30  P.  M.,  bids  will  be 
received  by  Ansel  S.  William.s,  Secre- 
tary, Board  of  Education,  to  coi.struct 
Jefferson  School  anne-x  and  lieating 
plant.  Peter  Sala,  208  Wilhoit  Bldg., 
Stockton,  Architect.  See  cull  for  bids 
under  olHi'lnl  propoKal  «<>ctloii  in  thia 
ifittue. 


ContiTtct  Awarded. 

SCHOOL  Cost.    $17,650 

SHAFTJOR,   Kern    Co.,    Cal. 

Four-room    frame    school    building    and 

altering  present   structure. 
Owner — Richland   School    District. 
Architect— J.    M.    Saffell,    924    19th    St.. 

Bakersfield. 
Contractor — F.   H.   Dequine,   Shatter. 

Other  bids  were:  C.  E.  Kutzner, 
$21,02!);  A.  Zimmerman,  $21,475;  Currie 
&  Dulgar,  $24,000;  H.  Eissler,  $21,50C, 
all  of  Bakersfield;  Bariielew  &  Gould, 
Tulare,  $23,587;  George  Isaac  &  Son, 
Shatter,    $18,390. 


Plans   Being   Figured — Bids   Close   May 

29,    1922,   2   P.   M. 
SCHOOLS  Cost,   $200,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.     Cen- 
tral   School   Site   and   Popular   Ave. 
Between  C  and  D  Sts. 
Two  frame  gr;imm,ir  school  buildings. 
Owner  — -  San   Mateo   Grammar   School 

District. 
Architect — J.   J.    Donovan,   Perry  Bldg.. 
Oakland,  and  S.   Schnaittachor,   23;{ 
Post  St.,  San  Francisco. 
Figures  are   being   taken   for  a   gen- 
eral  contract,   electrical   work,    heating' 
and   plumbing. 

See  call   for  bids   under  Offlolal  Pro- 
VusaL 


Plans   to  Be  Approved  and   Bids  Called 

for   Shortly. 
SCHOOL  BUILDINGS.  Cost,  $275,000 

NAPA,   Napa   Co.,    Cal. 
Three    fireproof  high    school    buildings 

(main    building,     manual     training 

and   domestic   science    buildings). 
Owner — Napa   High   School    District. 
Architect  —  W.     H.     Weeks,     369      Pine 

St.,    San    Francisco. 
Plans  will  be  submitted  to  the  Board 
on  May  8  for  approval,  and  If  accepted 
bids   will    be   called   for   Immediately. 


Completing    I'lans — Contract    Awarded 

SCHOOL  Cost,    $60,000 

BERKELE"?,    Alameda    Co.,    Cal.      Jef- 
ferson Street. 

Tv/o-story     and     bas»mcnt     frame     an  I 
brick    veneer    parochial    school. 

Owner — Roman   Catholic  Archbishop  of 
San   Francisco. 

Architect  —  J.  O.     Lofquist,     %  C.     W. 
Dickey,  2149  Broadway,  Oakland. 

Contractor  —  Henry    McCullough,    1641 
Allston  Way,  Berkeley. 
Work    will    bo    started    in    about    two 

weeks. 


Plans    Being    Figured. 

GYMNASIUM  Cost,    $59,000 

SAN    BERNARDINO,    Cal. 

Frame   and   plaster   school   gymnasium. 

Owner — San    Bernardino    Board   of    Ed- 
ucation. 

Architect — Howard      E.      Jones,      Katz 
Bldg..    San    Mernardino,    Cal. 
Bids    are      being      asked    on    general 

contract,'      electric       wiring,       heating, 

plumbing  and   painting. 


Plans    Being    Prepared. 
SCHOOL    BLDG.S'.  Cost,    $220,000 

COLTON,    San    Bernardino    Co.,    Cal. 
Group    of   brick    high    school    buildings. 
Owner — Colton    High    School. 
Architect  —  Allison      &      Allison,      1405 
Hibernian    Bldg.,   Los   Angeles. 


Contracts    Awarded. 

SCHOOL  Cost,     $200,000 

laCHMOND,  Contra  Costa  Co.,  Cal. 
Ninth   and   Bissel  Avenue. 

One  and  three-story  reinforced  con- 
crete and  hollow  tile  Junior  High 
School,    216x321. 

Owner — City  of  Richmond  School  Dis- 
trict. 

Architect — Jas.  T.  Narbett,  910  Mac- 
donald    Ave.,    Richmond. 

General  Work:  Carpenter  work,  ex- 
eavatioii,  w-ell  borlus-,  concrete 
Mild  cement  work,  steel  and  iron, 
elevator  work,  and  Interior  stone 
work,  awarded  to  P.  M.  Sanford, 
914  Macdonald  Ave.,  Richmond,  at 
$124,795. 

Plumbing  to  J.  1.  Collins,  252  lUh  St., 
Richmond,    at    $12,683. 

Heating;    to    Scott    Co.,    at    $31,988. 

Hollow  Tile  and  Brick  'Work  to  Jas. 
Walker,  141  S.  14th  St.,  Richmond, 
at    $32,547. 

Blectricnl  AVork  to  V.  G.  Electtric  Co.. 
1314  Macdonald  Ave.',  Richmond, 
at   $5995. 

Palntlnsr  to  J.  J.  Burdon,  571  9th  St., 
Richmond,   at   $6197. 

Rooflng;  to  United  Materials  Co.,  Sha- 
ron Bldg.,  San  Francisco,  at  $5663. 
The    lathing      and       plastering,    and 

sheet      metal    work      have      not      been 

awarded. 


Figures  to  be  Called  for  Next  Week. 
SCHOOL  Cost,    $100,000 

LOS  (^ATOS,  Santa  Clara  Co.,  Cal. 


A.  E.  Leitch 


Fred  Clark 


CLARK  &LEITCH 
ROOFING  CO. 

Succeaaors  to  E.  S.  Warner 

Office   and   Warehouse: 

Ilia  SECOND  ST„  S.\CRAMENTO 

Phone    Main   726 


Two-6tory      frame      school      (16    class- 
rooms and  an  auditorium). 
Owner  —  Lo.s    Gatos    Grammar    School 

District. 
Architects — Wyckoff  &  White,  Growers 
Bank  Bldg.,  San  Jose. 
Bids  will  be  taken  for  a  general  con- 
tract. 


Contracts   Awarded. 

ADDITION  Cost,    $25,000 

RICHMO.ND,  Contra  Costa  Co..  Cal. 
Nystrom    School. 

Four-room  and  auditorium  hollow  tile 
and    laster    addition    to    school. 

Owner — CJity   of   Richmond  School   Dist. 

Architect — Jas.  T.  Narbett,  910  Mac- 
donald   Ave.,    Richmond. 

General  Work:  ExcavatinK,  concrete 
and  cement  work  (including  re- 
liiforplne  ateel>,  alieet  metal  work, 
carpenter  work,  liouae  ntover** 
work,  Nteel  and  iron,  and  electric 
work,  awarded  to  Carl  Overaa, 
2105    Rooeevelt,    Richmond,    $15,470. 

l«rJck  aiid  Hollow  l^ie  Work  to  James 
Walker,  141  S.  14th  St.,  Richmond, 
at    $5460. 

Plumbing  to  R.  A.  Wajshburn,  2111 
Barrett.   Richmond,   at   $2180. 

HeatlnK  and  Ventilating  to  J.  1.  Col- 
lins, 252  17th  St.,  Richmond,  at 
$7965. 

Lathbiiir  and  Plaatering  to  G.  P.  In- 
gram,   Richmond,     at    $1989. 

Hooting  to  Richmond  Roofing  Co..  325 
16th   St..    Richmond,    $2463. 

IMintlng    to      Zeb       Knott,S19     7th    St 
Richmond,    $580. 

Bonds  Voted — Bids  to  be  Called  For  in 

About  Three    Weeks. 
SCHOOLS  $50,000    and    $100,000 

respectively. 
GILROY,  Santa  Clara  Co.,  Cal. 
One-story    C-room    frame   school    and   a 

14-room  frame  school. 
Owner — Gilroy  School  District. 
-Architects — Wyckoff  &   While,  Growers 

Bank  Bldg.,  San  Jo.se. 

Work   Started. 

GYMNASIUM  Cost,     $ 

MILL   VALLEY,    Marin   Co.,   Cal.     Tam- 

alpais    High    School    grounds. 
One-story   concrete   and   frame   gymna- 
sium    and    swimming     pool     30x80. 
with     glass     roof. 
Owner — Tamalpais     High    School     Dis- 
trict. 
-Vrchitect  —  Drafting      Department 
High    School. 
Piling      has        been        completed 
Healy-Tibbitts    Construction    Co. 

Roofing    has    been    awarded    to 

Rafael  Roofing  Co.  Steel  to  Califor- 
nia Steel  Co.  All  other  work  to  be 
done  by  the  students. 


of 

by 

San 


Plans    Being   Figured— Bids   Close    May 

29r  1922,    8    p.m. 
ADDITION  Cost.    $7500 

CUPERTINO.   Santa   Clara   Co..    Cal. 
Frame      2-room     addition      to     present 

school. 
Owner  —  Cupertino     Grammar     School 

District. 
Architect— Chas.   J.    McKenzie,   Bank   of 

San    Jose    Bldg.,    San    Jose,    Cal. 

Plans   Being   Prepared. 

?,9-HOOL  Cost,   $50,000 

P^LRNDALE,    Humboldt    Co.,    Cal. 

(jrammar    School. 

Owner — Ferndale     School     District 

Architect  — Franklyn       T.       Georgeson. 

Humboldt      National      Bank     Bldg. 

Eureka,   Cal. 


I'lfrnTTOM    "*   ^^'''"^•^   For   Shortly. 
nnPiX^^^^r.,  ^        ^   .     Cost.    $60,000 

ORLAND,  Glenn  Co.,  Cal. 
r\\o-story  reinforced  concrete  addition 

to   high   school. 
Owner — Orland   High   School   District. 
Architect — W.    H.    Weeks.    169    Pine   St 

San  Francisco. 

New    Bond    Election    to    be    Held. 
.*>CHOOL  Cost    11 7";  (inn 

TURLOCK.   Stanislaus  Co.    Cai   ^^'^'^^^ 
Two-story    brick   high   school. 
Owner— Turlcck  High   School   District. 
.Architect— W.    H.   Weeks.    369    Pine   St.. 
San    Francisco. 
The   bond   election   for  $240,000   failed 
last  year.     A  new  election  will  be  held 
this  month. 


SAN  FRANCISCO.— Until  May  17.  S 
p.m..  bids  will  be  received  by  Board 
of    Public   Works    to    construct    tempo- 
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rary  huiklings  i«v  Mission  Hlsh  and 
Humboldt  Evening  Hig-h  Schools  in 
Mission  Park  in  Dolores  St.,  bet.  I8th 
ana  19th  Sts..  est.  cost.  $54,000.  Bond 
of  $1.1.500  retiuired  of  succes.«ful  bid- 
der. Plans  may  be  had  from  Bureau 
of  Architecture.  2nd  Hoor  City  Hall. 
John    Keid    .Jr..    city    architect. 

SAN  FKAXCISCX). — Supervisors  will 
provide  funds  in  1922-23  budget  for 
preparation  of  preliminary  plana  for 
new  Mission  High  School.  Will  cost 
between    $300,000    and   $500,000. 

Board  of  Public  Works  has  been 
authorized  to  prepare  plans  for  addi- 
tion to  High  School  of  Commerce  in 
Fell  St.,  bet.  Van  Xess  Ave.  and  Frank- 
lin   St.  

i:UKEKA,  Humboldt  Co..  Ci\\. — IJntil 
Juno  5,  /:30  P.  M..  bids  will  be  received 
by  Geo.  B.  Albee,  Superintendent  oi 
Sohools.  to  construct  shower  and  vari- 
ous other  rooms  to  the  higli  school 
gymnasium.  See  call  tor  l»5d«  under 
oilielal   |»ro|iosnI   soctfon  In   Ihls   Issue. 

1  OS  AX'lFI.OF,  f'al. — Frank  Hudson. 
Hi?gins'  Bidg.,  Ljos  Angelos  was 
awarded  the  gpiieral  contract  at  i>84,4Ub 
for  erecting  nev.  school  building,  on 
I'.arton  Hill  schocl  site  :it  San  Peuro. 
O'her  contiacts  awarded  woic:  1  lumD- 
ing  to  Hickman  Bros,  at  $^298;  heating 
to  Furtsch  &  Bourdicu  at  ?o60i>  ana 
painting  to  H.  IT.  Ma-.in  at  |tl2T  The 
bids  for  wiling  wcr-  re.iectcd  and  work 
will  be  re-adevrtiscd  Two  bundings, 
onf  twc-st'irv,  ir)6\64  ft.,  a.id  the  other 
one-storv,  39x92  ft.,  brick  construction, 
cast  ston"e  trim.  Plans  by  Architectural 
Dopartmcnt  of  Board  of  Education. 
Kdgar   H.   <^line.  Architect. 

fe'\N  FKANCTSCHD. — Palace  Hardware 
Co  at  $6393  awarded  contract  by 
Board  of  Public  Works  to  furnish  and 
install  hardware  in  Mission  High 
School. 

RIO  DEI-T>.  Humboldt  Co..  Cal. — U-itil 
May  19.  7:30  P.  M.,  bids  will  be  re- 
ceived by  Oust  Pickter,  Clerk  R.o  De 
Rchiol  District,  to  rcconst.uct  Uio  Dell 
school:  Franklin  T.  George^son.  208 
Humboldt  Bk.  Bldg.,  Eureka,  Architect 

SEATTLE,  Wash.— l">ougan  &  ^'^E'^" 
man.  Hinckley  Bldg.,  Seattle,  at  $4o2,- 
:{74  awarded  ( ontran  to  i-rect  threc- 
storv  reinforced  ciuicrcte.  brick  ann 
tile  "Garlield  School  at  24th  avenue  and 
R-JefferBOn  street.  Will  contain  13 
ilassrroms,  F.  A.  Naramore.  City  School 
\rchltecl. 

SAN  FRANCI.SVO.— Supervisors  au- 
thorize preparation  of  plans  to  improve 
plaqground  at  James  Lick  School 
playground,   Clipper   and    Noe   .Sts. 

LOS  ANGKLES.  C;.l.  —  Architect 
Clifford  A.  Trucsdell,  Jr.,  Newton  & 
Puriiiton,  association  enKine^r^i.  304 
fan  Fernando  P.ulldinc,  Lo.s  AnL,'ele8. 
have  been  soleclod  as  architects,  and 
have  prcparcKl  preliminary  drawings 
Which  have  been  accepted  for  tho 
erection  of  tho  Students  Union  build- 
ing In  the  unlvcrplly  group  at  the 
southern  P.r.inch,  University  of  CaM- 
fornta.  V<rmnnt  and  .Monroe  streets. 
In  Los  AnuelcB,  for  the  Assotlated 
.StudentM  of  ilio  University  of  Califor- 
nia, Jjoiilhern  Branch.  The  lower 
floor  will  contain  eight  olHces,  Btu- 
dcntn  ro-opcratlve  supply  sabsroom 
and  tolletn  and  InViilorlos;  second 
floor  will  be  for  offices.  Concrete 
f..iind.'itlon,  over  nil.  !>nx4<»  ft.,  2-«to, 
brick  I 'lis!  ruction;  lllo  roof,  art 
utone     Irlni,     cement       and       hard  wood 
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LOS  ANGELES,  Cal. — Until  9  a,m., 
May  24.  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education  for 
the    following   city    school    work: 

For  ertctiiig  new  school  building  at 
Castolar  St.  school  site.  Yale  and  Col- 
lege Sts.;  Pierpont  and  Walter  S.  Davis, 
archiiects;  2-story,  132x96ft..  12  rms.; 
brick  construction,  plaster  exterior, 
clay  tile  roofing,  pine  trim,  maple 
floors;  $00,000.  Separate  bids  on  gen- 
eral work,  plumbing,  painting,  heating 
-nnd   wiring. 

For  erecting  an  addition  to  Man- 
chester Ave.  school  building.  Manches- 
ter and  Hoover  Sts.;  Train  &  Wil- 
liams, architects;  2-slory,  10  rooms, 
brick  construction.  select  common 
brick  facing,  comp.  roofing,  pine  trim, 
maple  floors;  $65,000.  Separate  bids 
on  general  work,  plumbing,  wiring, 
heating    and    painting. 

For  erecting  new  building  at  Cher- 
einoya  school  site;  Harwood  Hewitt, 
architect;  2-story.  111x73  ft.,  brick 
construction,  plaster  exterior,  clay  tile 
roofing.  i)ine  trim,  maple  floors;  $77.- 
000.  Separate  bids  on  general  work, 
plumbing,  painting,  heating  and  wir- 
ing. 

Plans  and  specifications  for  above 
work  may  be  obtained  .at  office  of  sec- 
retary, 730  Security  Bldg..  liOs  An- 
geles. 


VISALIA.  Tulare  Co..  Cal.— Until 
May  27,,  2  p.m.,  bids  will  be  received 
by  Oak  Grove  School  District,  Mrs. 
Frank  Guerin.  clerk,  to  construct  two- 
room  school  and  outbuilding.  J.  R. 
Henderson.  109  E.  Tulare  St..  Tulare, 
Ca!.,  architect.  Deposit  of  $10  required 
for   )>lans   obtainable    from   architect. 


BAKEKSFIELD.  Kern  Co.,  Cal. — Un- 
til May  15,  3  p.m.,  bids  will  be  received 
by  Eugene  K.  Martin,  architect,  to 
construct  Domestic  Science  building 
and  other  additions  to  present  struc- 
tures of  Midway  School  District,  lo- 
cated one  mile  from  the  town  of  Fel- 
lows. Plans  may  be  had  from  archi- 
tect. 
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NAPA,  Napa  Co.,  Cal. — Until  May 
22,  8  p.m.,  bids  will  be  received  by 
Howard  E.  Roper,  secretary  Napa 
School  Board,  to  furnish  sewer  pipe 
and  connections  for  the  John  L. 
Shearer  School.  Plans  may  be  had 
from    secretary    at    Napa. 


STORES  AND  OFFICES 


Preliminarv    Plans    Being  Prepared. 

MARKET    PIDG.  Cost,    $500,000 

SA.N  FRANCISCO.  Eighth,  Mission  and 
Market  Streets,  ]85  feet  on  8th, 
175  on  Atission  and   50  on  Market. 

One-story  Class  B  market   buibling. 

Owner — Wm.   Hcughtoling  et  als. 

ArchitecLs — Weeks  &  Day,  Phelan  Bldg 
San   Francisco. 


LO.NG  BEACH,  Los  Angeles  Co.,  Cal. 
— M.  H.  Walter,  522  E.  2.")th  St.,  Long 
Beach,  was  the  lowest  bidder  at  $117,- 
637  on  the  excavation,  concrete,  car- 
penter and  iron  work  for  the  erection 
of  the  Jefferson  Junior  High  School, 
L''ng  Re.ich.  Henry  Relmers,  low  on 
brick  and  cast  stone,  $65,400;  Garden 
City  Sheet  Metal  Works,  low  on  sheet 
inotal  at  $1065;  Standard  Roofing  Co., 
low  on  comp,  roof  at  $15S5;  C.  L.  Pass- 
more,  low  on  tile  roof  at  $5400;  Geo, 
Clavcr,  low  on  plastering  at  $14,175; 
Itucker-Fiiller  Desk  Co.,  low  on  black- 
boards at  $2191.70;  Wormell  &  Draw- 
baupb,  low  on  painting  at  $10,420; 
Rcnnett-P.uek  llaK4ware  Co.,  low  on 
hardware  nt  $6900;  .Arthur  HcfS,  low 
on  plumbing  at  $16,348;  Home  Electric 
Co..  low  on  wiring  nt  $7955;  E.  IT.  Ab- 
bott, low  on  program  clocks  nt  $1968. 
and  F.  J,  Donnollv.  low  on  herMing 
and  ventilating  at  $13,100.  Bids  under 
ndvlHement  for  decision  nt  si^ecial 
meeting,  Thursday,  May  11,  4  p.m, 
Allison  *  .Mli'ion.  Hibernian  Bldg., 
Lou  Anreles.  and  H.  Alfred  Anderson, 
T'alnce  Theater  Bldg..  T>ong  Reach,  a.s- 
Hoclnte     .'ircbltects. 


STOCKTON,  San  Jo«nul;i  Co..  Cal. — 
U.  W.  Moller.  Call  Bl.lg..  San  Francisco. 
«ubmltt-d  the  low<'St  bbl  on  M.-iv  lOih 
foT'  (be  general  contract  In  connection 
with  the  const <-uetb)n  of  n  len-rcom  nd- 
dllloii  to  (he  Jackson  School  In  Stock- 
i.in.  His  bid  WMM  for  $r.r.,142.  The 
lownnl  bid  for  the  bofttlng  nnd  venlllat- 
Ini!  V  (•«  •^ubii'if  tod  bv  F.dwnrd  L  One- 
''r,>v  617  E-V.ilr  tt-tet  .Jto'U'on.  at 
»nf,]«  All  bM<i  were  taken  under  iid- 
Nlveineiil,  J  Innn  were  preiinred  by  Ar- 
.bH»»rtt  Writrhi  *  Sillerbe.  P.ank  of 
lli.lv  Pldg  .  Stockton.  \  coinplele  II.mI 
of    the    bldn    follow 

Kenernl    Cnnlrnrl 


St. 

II  ml 

m  nl 

1    ft  . 

roof- 


P     W.    Moller.    S     F »l>r.  44? 

Sliefiherd    *•    T.ibv     Sloclclon...      ri«.9S7 

O     11     Chain,    Stockton      60.100 

Hrndnic  ,   «  ..« 

r     L     K-I'-Umw.    SK.iUloii I    9.  •I'' 

.^trcKton    Uln-iibing   Su|inlv   <  <•     .    1''2^;« 
Lctotirrr  (le.Plr.nl    Co.    Pncio  10.6jn 

Ufntt     ('o  1  1    ,  <;  I 


Contract    Awarded. 

STORE  BUILDING  Cost,    $20,000 

OAKLAND,      San    Pablo    Ave.  bet    18th 

and    19th   Sts. 
One-story     brick     store     building. 
Owner — Emil     E.    Kahn. 
Architect — S.   Heiman,    57   Post  St..  San 

Francisco. 
Contractor— MacDonald     &     Kahn     130 

Montgomery   St..   San   Francisco. 


Figures  to  be  Taken  in  a  Few  Days. 
STORE    BLDG.  Cost.   $27,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
One-story      reinforced      concrete     store 

building   (7   stores). 
Owner— -Withheld. 
Architects — Chas.    W.    McCall,    Chas.    T. 

Davis  and  i^irge  ("lark.  Associated, 

Central    Bank    Bldg.,    Oakland    and 

Palo  Alio. 


Plans    Being    Prepared. 

STORE  Cost,    $40,000    to    $65,000 

STOCKTON,      San      Joaquin      Co.,      Cal. 

Weber     Ave.     bet.     California       and 

American    Sts. 
One    or     two-storv    store     building. 
Owner— F.    P.    Black,    10?5      Van     Ness 

Ave.,    Fresno. 
/Vrchltect — Not     given. 

Contract  Awarded. 

STORE  Cost,   $13,000 

OAKLAND,  Cal.  NB  23d  and  Web- 
ster   Sts. 

Owner — Mary  E.  Chestnut,  254  Bacon 
Bldg.,   Oakland. 

.\  rchl  tec  t — None 

Contractor — Marshall  &  Burks,  254  Ba- 
ton    Bldg.,     Oaklandi. 


Segregated    Figures    Being    Taken. 
STORE    BL.!L1)L\(^  Cost,   ^25,000 

SAN  FRANi  I  SCO.     NE  Clement  St.  and 

Eleventh  Avenue. 
One-story      and    m.^zzaninc      reinforced 

concrete  store  building. 
Owner — W  ithheld, 
,\rchlttct — A,    M.    Knoll,    Hearst    Bldg., 

San  Francisco, 

Ueady    for    Figures    Thursday. 

STORE     BLDG.  Cost, $14,000 

SAN  FRA.XCISCO.  -\E  Stanyan  and 
Waller   Sts. 

One-atory  frame  store  building  (8 
stores,    tile    facing). 

Owner — Hotnling    Estate. 

Architect— O'Brien  Bros..  240  Mont- 
gomery   St.,    San    Francisco, 


Contract  Aw  arded.  .„  ,,. 

ALTEK.\TIO.\S  Cost,  $8,600 

SAN    FRANCISCO.      No.    619    Larkin    St. 
Alter   ground    Moor   of   hotel   Into    ihroo 

■tores;   ni>w   store   fronts,  etc. 
Owner — Moicl    Lansdale. 
Vrchltecl  -A.    II.    Knoll,    Hearst    Bldg.. 

San    Franclpco. 

Contr,"ctor--Jolin  Norton,  Balboa  Bldg., 

Snn  Francisco. 


tfcolt    Co 


Compl«'tlng   Plnns. 

OFFICE    BLD<J  Cost,    $ 

I,(),s      AN<!ELKS,      Cal.      SK      7th      and 

Spring    SIN. 
Twclve-Biorv    cI.ihs    A    bank    and    oince 
Owner — W.    W     I'nden   and   C.   H.   Price, 

Storv    Bldg.    Los    Angeles, 
\rohlteci      Aleck    E.   Curlett   and   Claud 

neelinan.    408      Union    Bank    Bldg-. 

San    Frnni'iHOo. 
ConBultIng     Architects— Morgan.      \\«11 

A    Moraan,    Van    Nuya    Bldg.,    Los 

AngelBB. 
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Plans  Being  Prepared. 
STORE    BLDG.  Cost,     $25,000 

OAKLAND,   Cal.      E   of   Lake   Merritt. 
One-story      concrete      or      brick      store 

building    100x100    (5    stores). 
Owner — Not    given. 
Architect — Chas.       W.    McCall,    Central 

Bank   Bldg.,   Oakland. 


Plans  Being  Prepared. 

OFFICE    BLDG.  Coot,    .?.30,000 

SAN  FRANCISCO.     Columbus  Ave. 

Two-story  brick  and  frame  office  build- 
ing. 

Owner — Withheld. 

Architect — L.  Mustropa.saua,  580  Wash- 
ington St.,  San  Francisco. 


Contractor    Taking    Sub-Figures. 

AUTO   SUPPLY   BLDG.        Cost,    ,'$100,000 

SAN  FRANCISCO.  E.  Polk  bet.  Ellis 
St.   and   Willow  Ave. 

Four-story  and  basement  brick  auto 
supply    building. 

Owner — Chanslor  &  Lyon  Co.,  1238  Van 
Ness  Ave.,   San   Francisco. 

Architect — W.  L.  Schmolle,  40  Mont- 
gomery St.,   San   Francisco. 

Contractor — York  Realty  Co.,  40  Mont- 
gomery   St.,    San    Francisco. 


Cost,    $15,000 


Contract    Awarded. 
STORE 

DINUBA,   Tulare   Co.,   Cal. 
One-story    (50x80)    i&tore. 
Owner — Clarence    Wilson,    Dlnuba,    Cal. 
Lessee — J.  C.   Penny  Co. 
Architect — Not   stated. 
Contractor — Woltz  and  Vetter,  Dinuba- 
Cal. 


Contract  Awarded. 

STORE    BUILDING  Cost,    $30,00t' 

SAN  FRANCISCO.  S  Turk  St.  West  of 
Taylor. 

Two-story  and  basement  reinforced 
concrete  store,  bowling  alley  and 
loft    building,     50.\157-6. 

Owner — Mortimer   S.   Samuel. 

Supervising-  Architect  —  August  G. 
Headman,  Nov/  Call  Bldg.,  S.  F. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket   St.,   San    Francisco. 


THEATRES 


Plans    Being    Prepared. 

RACE    TRACK    BLDGS.  Cost,    $ 

&.\N  BRUNO.  San  Mateo  Ca.,  Cal.     Tan- 

foran. 
Rare    track,    barns,    grand    stands,    club 

houses,   etc. 
Owner — Pacific      Coast      .lockey      Club, 

Howard    Spreckels,    Secretary. 
Superintendent    of   Construction — A.    M. 

Allen,    Monterey,   Cal. 
The  grading  will  be  started  immedi- 
ately. 


YUBA  CITY,  Sutter  Co.,  Cal. — Frank 
Atkins,  D  St.,  Maryfcvillc,  has  had  plan:- 
prepared  for  a  new  "airdonte"  theatij 
to  be  erected  at  the  foot  of  the  Feathti 
river  bridge  facing  Second  street.  The 
structure  will  have  sealing  capacity  of 
1000  persons  on  ground  floor. 


Too  Late  to  Classify 


Plans    Being    Prepared. 

CHURCH  Cost,     $27,000 

ELK   GROVE,    Sacramento   Co.,    Cal. 

Concrete    and      wood      church,    audito- 
rium  seating   300. 

Owner — Federated    Community   Church, 
A.    G.    McVay,    pa.stor.    Elk    Grove, 

Architect — F.       A.    S.     Foale,       Ochsner 
Bldg.,    Sacramento,    Cal. 
Members    of    the    Board    of    Trustees 

are:      J.   A.   Polhemus,   president;    H.    H. 

Hewitt,    secretary;    R.    .1.    Baker,    C.    TI. 

Cooper,   A.    E.    Bousefleld,    Z.    Markofer, 

A.  D.  Gage. 


Working  Drawings  Being  Prepared. 

WAREHOUSE  Cost,    $200,000 

SAN  FRANCISCO.  SW  Van  Ness  Ave 
and  McAllister  St. 

Eight-story  reinforced  concrete  ware- 
house. 

Owner — Lyon  Fireproof  Warehouse.^, 
3420    Broadway,    Oakland. 

Architect — A.  Knowles,  Hearst  Bldg., 
San    Francisco. 


Figures  to  he  Taken  Shortly. 

CHURCH  Cost.    $40,000 

OAKLAND,    Near    Mosswood    Park. 

One-story  frame  a,nd  plaster  church 
with  terra  cotta  roof. 

Owner — Seventh   Day  Advontists. 

Architect — Clay  N.  Burrell.  First  .Sav- 
ing?; Bank  Bldg.,  Oakland. 


Cost,    $15,000 
Bosworth      and 


Contract    Awarded. 

FLATS 

SAN        FRANCISCO. 

Mission    Sts. 
Three-story    frame    (3)    flats. 
Owner — Agnes    Shea,    770    5th    Ave. 
Architect — John  J.     Foley,  770  5th  Ave- 
Contractor — G.    Ferroni      <&      Son,    1926 

Filbert   St. 


Cnotract    -Awarded. 

RESIDENCE  Cost,    $5000 

SAN    AN.«ELMO,    Marin    Co..    Cal. 

Alter    two-story    frame    residence. 

Owner — F.   J.    Crisp. 

Architect— Athur  S.  Bugbee,  28  Mont- 
gomery   St.,    San    Francisco. 

Contractor — D.  A.  Comiskey,  l&O  Jes- 
sie  St.,   San   Francisco. 


Plans   Being  Prepared. 

RESIDENCE  Cost,     $35,000 

PIEDMONT,    .-\lameda    Co.,    Cal 


Two-story  frame  and  plaster  residence 

(12    rcoms    and    garage). 
Owner — Stewart    Rawlings. 
Architect — A.    Knowles,     Hear.^t    Bldg., 

San    Francisco. 


T'lans       Completed — Owner       to       Take 

Figures. 
I'U'ELLINGS  Cost,    $7500    each 

OAKLA.VD.      Alameda    Co..      Cal.      Oak 

Knoll. 
Twff   cne-.'3tory   frame   dwellings. 
Owner — E.  LarUin. 
Architect — Clay  N.  Burrell.   ist   Saving.-: 

Bank  Bldg.,  0;iklanu. 


S.ANTA  ROSA,  Sonoma  Co.,  Cal. — 
Supervisors  sell  $25,000  bond  issue  of 
Lewi.s  School  District  for  premium  of 
$2,505;  proceeds  of  sale  to  flnance 
construction  of  new  1-story  frame  and 
jila.-iter  school  building.  Norman  R. 
Coulter,  46  Kearny  St.,  San  B'ranclsco, 
i.s    the   architect. 


SAN  P'RANCISCO.— Wm.  Bateman. 
1915  Bryant  St.,  has  been  awarded 
a  contract  by  R.  McLeran  Co., 
Hearst  Bldg.,  for  the  mill  work  in  con- 
nection with  the  addition  to  the  An- 
glo-London   &    Paris    Bank. 


.SACRAMENTO.  Cal.— Bids  will  be 
receiyt-d  until  May  22,  1922,  at  12 
noon  by  the  Custodian  of  the  U.  S. 
PostoiHce  at  Sacramento  for  Install- 
ing a  water  cooler  and  drinking 
fountain  cnnblnod  Jn  the  Sacramento 
P';s(omce    Building. 


SAN  FRANCISCO.— Bid.s  are  being 
received  by  .L  W.  Roberts,  ^uperin- 
tondrnt  of  construction  and  repairs. 
Postofflce  Building,  7th  and  Mission 
Stp.,  for  the  following  minor  improve- 
ments to  Government  buildings  in  .San 
Fr.anri.sco: 

M'atrr  Cooler  niid  DrlnklriK  Ponntain 
:inil  .(ihovver  to  bo  Installed  at  Station 
"W.  TT.  S.  Cu.'^tnm  fTouse.  Bids  to  Up 
on.>nefi    May    IS.    1022.    at    noon. 

r,i«rlitiii(7  Flxdiren  to  bo  in.<!talled  in 
(Iif  same  building,  to  be  opened  at  the 
p'MTie     time. 

Xo^T  P.-ir<lMonM,  Door  and  Transom  to 
Ik-  in'^talled  at  Pt:'tlon  "R."  Custom 
Houpe,   to  he   opened   at   the  .'same  time 

New  "Woort  Floor  In  Room  420.  Po'st- 
office  Building  at  7th  and  Mission  Sts 
Bid.t:   open    May   IR.    •in2?,    at    noo-i 


HOLLI.STER.  San  Benito  Co..  Cal.— 
Elk<!  Lodge  of  this  citv  will  erect 
?4n,000  store,  lodge  and  eluh  bnild- 
intr  at  Fj^fth  and  San  Benito  Sts.  Of 
tbp  total  amount  required  to  prert 
the    structure.    $36,000    Is    on    hand 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

560  Mission  St.,  San  Francisco,  Cal. 

Send  me  BuiMing  and  Engineering  News  foi-  one  year,  commencing  with  next  issue,  for  which 
\  enclose  check  for  $4.00 


Name  

Street  and  No. 
City   ^ 


State 
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Official    Proposals 


BIDS    WAXTED    FOR    -TWO    FRAME 
SCHOOLS 


Office    of   the 

Secretary   of  the   San   Mateo  Sebool 

San  Mateo,  Calif. 

District 


S'calea  bids  will  be  received  by  the 
Secretary  of  the  San  Mateo  School  Dis- 
trict at  his  office  at  the  Central  Gram- 
mar School,  San  Mateo,  California, 
until  Slonday.  the  a»th  day  of  May, 
1922,  at  2  P.  M.  of  said  day,  the  day 
when  said  bids  will  be  opened,  for  the 
erection  and  completion  of  the  Central 
Grammar  School  at  Baldwin  and  Grif- 
fith Avenues,  San  Mateo,  California, 
and  the  Poplar  Avenue  School  at  Pop- 
lar Avenue  between  C  and  D  Streets, 
San  Mateo,  California. 

Separate  bids  will  be  received  for: 

(1)  The    General    Work, 

(2)  The     Plumbing     Wotrk,     Heat- 

ing    Work    and     Ventilating 
Work. 

(3)     The    Electrical    Work. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  the 
Secretary  of  the  Board,  and  at  the 
office  of  the  architects,  John  J.  Dono- 
van &  Sylvaln  Schnaittacher,  233  Post 
Street,    San    Francisco. 

On  a  deposit  of  twenty-five  dollars 
(25.00)  complete  sets  of  said  plans  and 
specifications  may  be  had  by  any  pros- 
pective bidder.  These  may  be  retained 
for  a  period  of  ten  (10)  days  by  the 
general  contractors,  and  for  a  period 
of  six  (6)  days  by  the  plumbing  and 
heating  and  electrical  contractors.  If 
these  plans  and  specifications  are  not 
returned  within  said  period,  or  if  they 
be  mutilated,  the  said  deposit  may  b» 
retained  by  the  said  School  District  as 
agreed  and  liquidated  damages  for  said 
detention  and  mutilation. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Clerk  of  the 
Board,  and  be  signed  by  the  bidder, 
accompanied  by  a  certified  check  for 
at  least  ten  per  cent  (10%)  of  the 
amount  of  the  bid  or  proposal,  certi- 
fied to  by  some  responsible  bank  or 
banker,  and  made  payable  to  J.  J. 
CASEY,  Secretary  of  the  Board,  to  be 
retained  by  the  said  School  District  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract should  be  awarded  fail  to  enter 
into  the  contract  after  award,  or  to 
give  bonds  required  for  the  faithful 
performance  of  the  contract,  or  any 
bond    required    by    law. 

Bids  will   be  opened  by  the  Board  of 

said  District  on  May   2yth,   li)22.  at  the 

hour    of    2    P.    M.    In    the    Board    Room, 

in  said  City  of  San  Mateo.     The  Board 

reserves  the  right   to   reject  any   or  all 

bids  or   any   or   all    items   of  such    bldi<. 

J.    J.    CASEY, 

Secretary    of    the    San    Mateo    School 

District. 


JVOTIOB   TO    UIUUKUS 


(Steel  L.(»ckers> 

Notice  la  hereby  given  that  Oakland 
School  District  and  Oakland  High 
Uchool  District  of  Alameda  County, 
Btatu  of  California,  hereby  calls  for 
sealed  pruposulH  to  bo  delivered  to  the 
Secretary  of  Ihe  Board,  Uoom  1104,  City 
Hsll,  west  sido  of  W.ishlnglun  Strtjet, 
between  Kourtcctith  and  J'Mf  ie<.-nih 
Htreols,  on  Mondny,  May  22.  lt>2a.  before 
tkr  kovr  off  U  I*.  M..  (or  furnlHhlng 
cortahi  .School  Steel  L,ockcra  according 
to  speclHcutlons  therefor  on  file  In  the 
ofHco  of  the  Hccr«tary,  (<>  which  ref- 
ercnro  1"  hereby  made.  All  bids  must 
tie  made  on  forms  furnlHhod  on  appU- 
rstlon  to  said  Hecrctury  iit  the  address 
nbovn    given. 

Ulds  must  be  settled  in  envelopes  fur- 
ntshsd   by   the   Hoard  of  Bduoatlon   an4 


A  call  for  bids  published  In 
thia  section  indicates  that  bids 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


addressed  to  John  W.  Edgemond,  Sec- 
retary of  Oakland  School  District,  and 
must  be  accompanied  by  a  certified 
check  payable  to  the  order  of  John 
W.  Edgemond,  "Secretary  of  Oakland 
School  District,"  for  at  least  10  per 
cent  of  the  total  amount  of  all  bids 
submitted    by   each   bidder. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Monday,  May  22,  1922. 
at  the  hour  of  4:30  p.m..  In  the  Board 
Room,  211  Second  Floor  of  said  City 
Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
or  all  bids  or  any  or  all  Items  of  CTuch 
bids. 

JOHN  W.  EDGEMOND. 
Secretary. 


NOTICE   TO    HIDUEHS 


Oit     EiKht     llooni     Annex    and     Ileatlns 
I'l.int   to  JeDcrson   School 


Notice  to  biadcrs  is  hereby  given 
that  bids  on  the  Jefferson  school  annex 
and  healing  plant  (separate),  us  per 
plans  and  .speciflc.itions  on  file  at  the 
office  of  the  Architect,  Peter  Sala, 
Room  208  Wilholt  Bldg.,  Stockton.  Cal.. 
will  bo  opened  on  WoUnendii},  May 
24th,  1022,  at  7i:iO  I*.  M.,  at  the  office 
of  the  Board  of  Education,  coiner  San 
Joaquin   and   Lindsay    streets. 

A  deposit  of  $25  will  be  required 
for  plans   taken    f i  oni   architect's  office. 

The  Board  of  Education  reserves 
the   right   to   reiect  any   or  all   bids. 

.\  certified  check  of  ten  per  cent 
of  the  pmounl  l<ld-^-n»ust  accompany 
said   bid. 

Dated  .'Stockton,  (  .ilif..  .May   Itli.   1'.I22. 

By  order  of   the   Board  of   Education. 
By    ANSEl.    S.    WILLIAMS, 

Secretary. 


.\OTlCK     TO     CONTRACTORS 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  OMlce,  Washington, 
D.  C  May  1.  1922. — SEALED  PRO- 
J'bsAI.iS  will  bo  opened  In  this  offiC(» 
at  3  pm..  May  31,  ia22,  for  the  Inatall- 
aiion  complete  of  two  full  magnet 
control  electric  p.iBsengor  t-lrvators 
for  the  U.  S.  Volerans'  Ho.Mpltal  .No. 
24,  Palo  Alto,  Calif.  Drawings  and 
■peclflcatliins  may  Ix-  obtained  at  this 
office  In  the  discretion  of  the  Si  pervls- 
Ing  Architect.  .Um.  A  Welmoro.  Su- 
pervising Architect 

>OTICF.     'It*     CO\TIIAtnH>HM 

Irrlvniinn    Work* 

.Scaled  blclK  will  be  received  by  tho 
l)lre(t<irs  of  the  Greniulu  Irrlin»tli>n 
Dlstrin,  Siskiyou  County,  rallfornln, 
111  their  oIIUt  In  (lr«-n:idn,  t'allfornlft. 
lip  to  I  too  P.  M..  May  a4tk,  1900.  for  fhr 
constnicilon  ot  ;•  4  mllew  of  drulnagr 
dltchm.  requiring  approximately  flZ.SSO 
cublr    vards    of    cut. 


Also,  two  (2)  lirrigation  Ditches  re- 
quiring 1450  cubic  yards  of  excavation. 

Also,  eight  (8)  Corrugated  Iron  Pipe 
Culverts  with  concrete  headwalls,  and 
two    (2)   timber  bridges. 

Also,  a  Metal  Flume  on  timber  bents 
and    concrete    transitions. 

At  the  time  and  place  named,  the 
bids  will  be  publicly  opened  and  read, 
and  the  work  will  be  let  to  the  lowest 
responsible   bidder. 

Plans,  specifications  and  form  con- 
tract can  be  seen  at  the  office  of  the 
District  at  Grenada,  or  at  the  office 
of  the  District's  Engineer,  Fred  H. 
Tibbetts,  In  the  Alaska  Commercial 
Building,    San    Francisco. 

Full  sets  may  be  taken  out  on  the 
deposit    of    $10.00    to    Insure    return. 

Each  bid  shall  be  accompanied  by  a 
certified  check  for  not  less  than  10%  of 
the  bid,  made  payable  to  the  President 
of  the  Board  of  Directors  of  the  Gre- 
nada Irrigation  District,  to  be  held  as 
security  for  the  execution  of  the  con- 
tract by  the  bidder  if  the  work  Is 
awarded   to   him. 

The  District  reserves  the  right  to 
reiect  any  or  all   bids. 

By  orders  of  the  Board  of  Directors 
of  Grenada   Irrigation   District. 

J.    G.     HADDOCK, 

President. 
VICTOR   BOVO. 

Secretary. 


mns   ■WAXTEIJ   Fon   infirmary 


-NOTICE     TO     CONTRACTORS 


OFFICE  CON.'^THrcmNG  QUAR- 
T?;rMASTEP,  FORT  MASON.  SAN 
FRANCISCO,  CALIF. — Sealed  propos- 
als. In  triplicate,  for  constructing  an 
Inflrmsry  at  Benicia  Arsenal.  Calif., 
will  be  received  here  until  11  A.M.. 
May  17.  1922.  Plans,  etc.,  furnished 
on  application.  Ten  Dollars  ($10.00) 
deposit  required  to  ln.s:ure  return  of 
plans. 


NOTICE    TO     IIIDOKKS 
<Sphool    Addition) 


Notice  is  hereby  given  that  sealeil 
proposals  or  bid.''  will  In  received  at 
the  office  of  tl-o  I'itv  .Miperintoiuient 
of  .Schools,  City  Hall.  i:ur.  ka.  Califor- 
nia. a|i  to  7t:tO  I>.  M.,  oil  the  tifth  day 
of  June,  1022,  for  the  con.st ruction  of 
shower  and  various  other  room.s  on  the 
north  side  of  the  present  ili^rh  Scitool 
Gymnasium.  for  the  Eurek.i  lllgi) 
.School  District,  according  to  plans  .tnd 
specifications  on  file  it-  the  oflioe  of 
the  I'ity  Board  of  lOducaiion. 

All  prjposaJ.s  or  bid.s  must  lo  ac- 
companied ny  a  I'.ishier's  «'hcck  pay- 
able to  Eureka  Hlgli  .«i  l.ool  I'-istrlct 
for  ar  amount  wliioh  .sl'.ili  not  l>e  less 
than  five  p<'i  cent  of  th,-  agerogate  of 
the  proposal,  or  by  a  bond  for  the 
san.e  amount  and  so  pay.ible.  .>-igneil 
by  th'j  bidder  and  two  huro'lfs  wit.) 
shall  Jimtlfy  before  any  cnic^r  com- 
|)etrnt  to  administer  i:r  oiith  In  double 
the  said  amount  .ind  over  and  aliovo 
all   statutory   e:\emptlons. 

A  deposit  of  $10.00  win  be  roquliei" 
for  the  safi'  niuin  <f  plans  and  sp<'cl- 
(K'.illons.  ^     . 

The  n<.ar<'  of  i:dur«(lon  of  the  City 
o,  i;ureka  ren«rvtH  the  rliAht  to  rolect 
any  snd  all  l>ldH. 

^  GEO.    B.    ALBEE, 

.Superintendent    of   Schools   of   the   City 
of  Knrekn. 

« 

>oru;i':     to      com'uactou>      foh 

«  ONMTHI fTH».\       t>F       AIUJITION 
to    l>\i.<»    AI.TO    Cll'^    II A  LI. 

The  Board  of  Public  Works  of  the 
citv  of  Palo  Alto.  County  of  Santa 
('la'r.a.  Htatt  of  California.  Invites  and 
will  ricclvo  .It  llH  oiiii-.'  In  I  ho  City 
Hill.  Puini.  II  I  :-;irr'.  I,  Palo  Alio,  Call- 
Corn  In  up  to  thr  hour  of  7UI0  1*.  M.. 
Hi*}     IB.     "•-■''.      •'        '«^>'i<b     i>la.'.-       SSIU 
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bids  will  be  opened,  sealed  proposals 
for  furnishing  all  the  necessary  ma- 
terials, tools  and  labor  for  construct 
ing  an  addition  to  the  Palo  Alto  (Mty 
Hall  on  iiamona.  Street,  Palo  Alto, 
California,  said  addition  to  be  complet- 
ed by  September  1,  1922,  in  accordance 
with  plans  and  specifications  and  con- 
ditions now  on  file  in  the  Palo  Alto 
City  Hall,   Palo  Alto,   California. 

Copies  of  said  plans  and  specifica- 
tions and  conditions  may  be  obtained 
from  the  City  Eng-ineer,  J.  F.  Byxl)ee. 
Palo  Alto  City  Hall,  I'alc  Alto,  Cali- 
fornia, upon  depopiting-  the  sum  of  Ten 
Dollars  ($10.00)  and  must  be  returned 
witiiin  six  days  or  the  said  dc))oait  will 
be   forfeited. 

Bids  must  be  made  on  proposal.s 
obtained  at  Iho  office  of  the  City 
Engineer  'and  bo  signed  by  the  bid- 
der, accompanied  by  a  certified  check 
for  at  least  10  per  cf  nt  of  the  amoun-; 
of  the  bid,  certified  to  by  some  re- 
sponsible bank  cr  banker  and  made 
payable  to  the  Board  of  Public  Works, 
City  of  Palo  Alto,  lo  be  retained  by 
paid  Board  of  Public  Works  as  agreed 
and  liquidated  damages  should  the 
party  or  parties  to  whom  the  contract 
.^hall  be  aw.'irded  fail  to  enter  into  the 
contract  after  the  award  or  to  give 
bonds  required  for  the  faithful  per- 
formance cf  the  contract,  or  any  bond 
retiuired  by  la'w. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works,  City  of  Palo  Alto,  County  of 
Santa   Clara.    State    of   California. 

May  4.  1922,  Palo  Alto,  Calif. 

ST.VTR       OF       CAI.IFOUMA 


DEPAUTMENT      OF   PUBLIC     WOHICS 


CAMFORMA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS'  will  be  re- 
ceived at  the  office  of  The  Californln 
HIsrhivny  Commission,  515  Fornm 
BnildinKT,  Sacramento,  Cat.,  until  2 
o'clock  P.  M.,  on  June  5,  1022,  al 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  Is 
made,  portions  of  State  Highway  as 
follows: 

Orange  County,  between  Irvine  and 
Tustin  (\'II-Ora-2-C).  about  five  and 
eight-tenths  (r).8)  mile."  in  length,  to 
be  paved  with  I'ortland  cement  con- 
crete. 

Plans  may  be  seen  and  forms  of  ))ro- 
posal.  bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  peen  at  the 
offices  of  the  Division  Engineers  at  Los 
Argelcs  and  S.an  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  ofllces  are  lo- 
cated at  Willils.  Dunsmuir.  Sacramen- 
to. San  Francisco.  San  Lui.s  Obispo, 
Fresno   and  Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  Ihe 
Commission.  The  special  attention  of 
prospective  Ijidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  W^orks, 
acting  by  and  through  tlie  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  liest 
interest   of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES  A.  WHTTMORE, 
GEO.    C.   MANSFIELD. 
California   Highway   Commis.sion. 
AUSTIN    B.    FLETCHER. 

State   Hicrhway    Engineer. 
C.  C.  CARLETON, 

Acting  Secretary. 
Dated   May  8.   1022. 


Office  in  Carson  City  or  Reno.  Bids 
must  be  on  proposal  form  of  High- 
way Department,  and  must  be  accom- 
panied by  a  certified  check  in  the 
amount    of    5'/,    of    the    bid. 

Each  bidder  must  accompany  his 
bid  with  a  certificate  from  a  surety 
company,  duly  authorized  to  do  busi- 
ness in  this  State,  stating  that  .such 
Suretv  Company  will  provide  said 
bidder  with  a  bond  in  such  sum  as  is 
required  in  and  in  accordance  with  the 
provisions  of  said  specifications,  con- 
ditioned for  the  faithful  performance 
of  the  provisions  of  the  contract  and 
s()ecifications. 

Right  is  reserved  to  reject  any  or- 
nil    bids. 

GEORGE    W.    BORDEN, 
State     Highway     Engineer. 
Carson    Citv.    Nevada. 
« 

niDS   W\^TED   FOR    HIGHAVAY 
IMPROVEMENT 


Rin.S     WWTEU    FOR     FURMSHING 

CRrsinon  rock 

Sealed  proposals  will  be  received  by 
the  iindrrsignod  at  the  office  of  the 
Pepartmont  of  Hi^hwav.«.  Reno,  Ne- 
vada, until  2:00  P.M.,  M:iy  21th.  i;t22, 
for  furnishing  39.000  TONS  of  crushed 
rock  f.o.I).  cars  at  sidings  on  the 
■Western  Pacific  Railroad  between 
Mono    :ind    Purd>  . 

Specifications,  proi)()sal  forms  and 
contract  may  bo  examined  and  secured 
at       the       Dep.-irtmenf       of       Fli.ahways 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received  by 
the  undersigned  on  May  31st,  19'22.  for 
constructing  i^ortions  of  the'  State 
Highway    System    as    follows: 

(1)  Bids  received  until,  and  opened 
at  l-.'iO  p.  M.  for  grading,  construction 
of  culverts  and  placing  gravel  surface 
in  Elko  County,  between  Elko  and 
Hallock. 

•  2^  Bids  received  until,  and  opened 
at  2:30  P.  M.,  for  grading,  construc- 
tion of  culverts  and  placing  gravel 
surface  in  White  Pine  County,  be- 
tween   Ill'pah    and    Rol)inson's    Summit. 

(3)  Bids  received  until,  and  openeil 
at  3:30  1^.  M.  for  grading,  construction 
of  culverts  and  placing  gravel  surface 
in  White  Pine  County,  between  Pan- 
cake   Summit   and    IlliiJah. 

Plans  may  be  examined  and  form  of 
Proposal,  Contract  and  Specifications 
secured  at  office  of  undersigned.  May 
also  be  examined  at  the  County 
C'erk'.=!  or  Division  Engineer's  office  in 
Elko  for  Elko  County  work,  and  at 
Division  Engineer's  ofTice,  Elko,  Coun- 
ty Clerk's  office,  Ely,  or  District  En- 
gineer's office.  Bureau  of  Public  Roads 
in  San  Francisco.  California,  and  Og- 
den.  Utah,  for  White  Pine  County 
work. 

Cash  deposit  of  fifteen  dollar.^; 
($15.00)  witli  undersigned  required 
for  copy  of  plans,  which  will  be  re- 
funded on  their  return  in  good  condi- 
tion. Bids  must  be  on  Proposal  forni 
of  High^\•ay  Department,  and  must  be 
accompanied  by  a  certified  check  in 
the   amount   of   5'1    of   the    bid. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  com- 
pany, duly  a\jthorized  to  do  business  in 
this  State,  stating  that  such  suret>- 
company  will  provide  said  bidder  with 
a  bond  in  such  sum  as  is  required  in 
and  in  accord.ince  with  the  provisions 
of  said  Specifications,  conditioned  foi 
the  faithful  performance  of  the  pro- 
visions of  the  contract  and  specifica- 
tions. 

Right  IS  reserved  to  reject  anv  or  all 
l)'ds. 

GEORGE    W.    BORDEN, 
State    Highway    Engineer. 

Carson    City.    Nevada. 

• 

TO       CAM.       nms       FOR       OltnN.VNCl, 

Pt'ILUINGS.  RAILItO.\D  .\ND 

W.\TRR    SYSTEM    EX'I'ENSIOXS 


The  Bure:iu  of  Yards  and  Docks  v.-ill 
open  proposals  in  tlie  near  future  Oii 
specificatioi'S  No.  45Gt:  for  si.x  ordnance 
buildings,  railroad  track,  and  water 
extensions  at  the  N.ival  Operalini; 
Base.  (.\m'nuinti  )!,  Depot.  Kuahua), 
Pearl   Harbor.  T.  H. 

The  work  will  con.si.-^t  of  the  erection 
of  six  crdu;iiic(  building*?,  each  having 
concrete  foundations  and  floor  base. 
The  work  also  include  riiiivoad  ti.ick 
extensloii,>^  and  ■■■xten.'-ion  '><'  ijrcscu' 
water  m.?.ins  for  fire  protection  pur- 
pose. The  pyrot-=""hnical  stov^hous'" 
.ind  storehouse  for  sroall  arm.-^  ammu- 
nilion  will  have  steel  roof' and  wall 
framing  co\'er»d  vith  protected  sheet 
metal,  wood  finish  flooring  on  the  con- 
crete floor  bi'so.  steel  r-ash  and  wood 
sheathing  on  cilin.us- and  intor-or  i-r' 
walls.  Ignition  and  storehouse  will 
h:ive  a  sluccot-d  hollcw  tile  v/ill.--.  eon- 
orcic  roof  de«  k  .xnd  built-up  roollu'-i 
and  ;;.--)>luil'    Pinsuc  floor  finjs'n  or  cou- 


frtrle  base.  The  torpedo  storehouse, 
warhead  storehouse  and  extensions  t-) 
mine  storag';  building  will  each  h.avo 
■tuccoed  hollow  tile  walls,  wood  roof 
deck  and  built-up  roofing,  >-teel  s.ish 
;uid  a  crane.  A  ."yitem  of  lightning  pro- 
tection will  be  provided  for  exten.slon 
to   mine   stor.age  building. 

Plans  and  specifications  may  be  ob- 
taii'f^d  wh.-ii  available  from  the  Bureau 
of  Yards  and  Docks,  Navy  Department, 
Washington,  1).  C,  Commandant,  Xav> 
Yard,  M;'r<'  Island,  f'a'ifornla.  and  the 
f'onmandant.  Naval  Operating  Base. 
IVarl  Harbor,  T.  H.,  upon  dfpo.<-iting  a 
check  or  postal  money  order  for  JIO.OO. 
priyable  t.j  the  Chief  of  P.ur.-au  of 
Yaids  and  Docks,  as  security  for  ih«. 
.'^a^'e  return  of  the  jdans  ai.d  specifica- 
t  ions. 


STATE    OF    C.\LIFORM.A 


DEPARTMENT     OF     PIRI-IC     WORKS 


C.\LiKORNI.\   HIGHWAY  COM.MISSION 


NOTICE   TO    CtlNTR ACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  ofTice  of  lliu  CnHfomln 
Highway  ConiniiNHlon,  .MS  Forum 
nDlltlin'er,  Sacramento,  Cal..  nntll  2 
o'clock  P.  M.,  oil  May'  29.  1929,  at 
which  lime  they  will  be  publicly  oprn- 
ed  and  read  for  construction  in  ac- 
cordance with  the  ppeciflcations 
therefor  to  which  special  reference  if 
made,  portions  of  State  Highway  as 
follows: 

Sonoma  County,  between  Willow- 
Brook  and  1  mile  south  of  Petaluma 
(I'V-Son-1-C),  about  four  and  three- 
tenths  (4.3)  miles  in  length,  to  be  sur- 
faced   with    asphalt   concrete. 

I'lans  may  be  seen  and  forms  of  pro- 
po.-al,  bonds,  conirarts  and  specifica- 
tions may  be  obtained  at  the  paid 
oifice  and  they  may  be  seen  .  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Frnncl.';co,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  wh'ch  the  work  is  situate^ 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno   and   L«s   Angelas. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  nnneyod  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  bo   done,   etc. 

The  Department  of  Public  Works. 
acting  by  and  through  the  Californ'a 
Highway  Commission,  reserves  th« 
right  to  reject  any  or  all  bids  or  to 
accept  the  birl  deemed  for  the  best  in- 
terest  of  the  State. 

NEWELL  D.   DARLINGTON. 
CHARLES  A.  WTTITMORE, 
GEO.   C.   M.\NSFIELD, 
Cajifornia  Highway  Commission 
AUSTIN    B     FLETCITER. 

State   Highwav   Engineer. 
C.    C.    CARLETON, 

Acting  Secretary. 
Dated    May    1,    1922. 


NOTICE  TO  CONTR.\CTORS 

TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C.  .A.pril  2S,  1922. — SEAT>ED  PRO- 
POSAL.S  will  be  opened  in  the  ofHce  of 
the  Superintendent  at  Fort  Bavard.  N. 
Mex..  at  12  m..  May  26.  1922.  and  at 
this  office  at  3  p.  m.,  May  26.  t922,  for 
the  extension  and  remodeling  of  the 
sewage  tank  and  filter  beds  at  the 
United  States  Veterans'  Hospital  at 
Fort  Bayard.  N.  Mex.  Drawings  and 
specifications  m.iy  be  obtained  from 
the  Office  of  Superintendent  at  Fort 
Bavard.  N.  Mex..  or  from  this  office  In 
the  discretion  of  the  Supervising  Arch- 
itect. .Tas.  A.  "Wetmore.  Acting  Super- 
vising -Architect. 


WtliW  \lli:   IMItM    CHWGES    H.ANHS 


1  D.  Thnnvis  and  J.  L.  Michelson 
of  Lodi  and  W.  C.  .\rchiboId  of  Stock 
ton  have  purchased  the  stock  of  Lodi 
Hivdv.arc  Cf^mpany  in  West  Elm 
.•-Mreet,  Lodi.  The  change  of  ownership 
Is    elf^otiye    May    15, 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


SEE  \PI'LICATIOXS  FILED  AND 
PERMITS  r.RANTED  BY  STATE 
WATER    COMMISSION. 


CALIFORNIA.— State  Depertrwent  of 
Public  Works  applies  to  Railroad 
Commission  to  construct  crosslnfir  over 
tracks  of  San  Francisco-Sacramento 
Railroad  near  Denverton,  Solano 
County. 


FORTUN-A.,      Humboldt 


Vo        Cal. 

Towi^Trustees  "e"ject"bTd."  to  construct 
a  concrete  bridge  over  ^ohner  creek. 
Five  bids  received  rangfd  Irom  $5..->0  to 
$8395  S-pecifications  will  bo  revised. 
F.  A.  McKee.  Town  Engineer. 

TX)S  ANGELES,  Cal.— Until  10  a.m. 
Jut;?^2.  bids  win  be  received  by  Board 
of  Harbor  Commissioners  for  landing 
equipment  for  ferry  ship  at  Berth 
234  Specifications  No.  379.  Informa- 
tion from  Harbor  Engineer  Los  An- 
Peles  Harbor.  Certified  check  or  bond 
1^  per  cent.     Guy  W.  Wade,  secretary. 

S\N  BERNARDINO,  Cal.— City  En- 
gineer C.  B.  Johnson  is  preparing 
plans  for  two  bridges  costing  $15,000 
each  to  be  built  over  W  arni  CreeK. 
one  on  Arrowhead  Ave.  and  the  other 
on    Third    St. 

TRESCOTT,  Ariz.— A.  W.  Daniels. 
Tucson,  awarded  contract  at  $19,730 
for  constructing  Yavapai  County  steel 
bridge,  including  abutments,  com- 
plete,   over    Lynx    Creek. 

SANTA  BARBARA.  Cal.  —  County 
SurvevoT  Owen  H.  ONeill  has  recom- 
mended to  the  8upervi.sors  the  con- 
Tt^Cction  of  a  bridge  across  Zaoa 
Creek  where  It  crosses  the  Zaca  &ia 
tion-Foxen    Canyon    Road. 

SANTA  ANA.  Cal.--Orange,  San  Ber- 
nardino and  Riverside  Counties  are 
planning  a  Joint  P'-oJect  for  the  con- 
trol of  the  Santa  Ana  flood  waters, 
and  a  committee  from  each  county.  In- 
cluding repreacmwtives  ot^uvervxt^orB 
Santa  Ana  Valley  Irraigatlon  Co  City 
of  Santa  Ana  and  Orange  County 
Farm  Bureau,  seventy-flve  in  all. 
made  a  trip  of  Inspection  with  a  view 
to  completing  plans  for  constructing 
a  series  of  dams  and  storage  reser- 
voirs.   

8A.NTA       BARBARA.       Cnl.  — County 
Surveyor      Owen     H.    (yNeill    has    filed 
with    HupervlsorH    hlH    report    regarding 
Olhraliar       Dam.       The       InvcstlKi't'on, 
made    In    company    with    Engineer    Mc- 
Gregor   of    I'nion    Sugar    Co.,    diHclosed 
the    fact    that    the    concrete    apron    was 
resting    on     a     broken     and       uncertain 
foundation    and    that    any   delay    In    re- 
pairs to  same  would   be  criminal  n<'gll- 
gence.  ______ 

CALIFORNIA.  —  Following  bids  re- 
ceived by  State  Highway  Commission, 
May  1,  to  j:onstrucl  In  Han  T..uls  <>l)ls- 
po  and  Santa  Hurbara  Counties,  across 
Ciiysma  River,  about  II  mlUs  east  of 
.Santa  Maria,  a  bridge  consisting  of 
ono  2nOft,  stocl  truss  span  and  5 
,in-fl.  reinforced  concr«ic  Klrder  ap- 
proach spans  with  n<<  Mnary  pier, 
abvitmc^nts  and  henln  ITr.J'cl  In  • 
polven:  Ono  wtccl  si>Hn,  :;oo  ft.  3 
In.    rc'nt»T     t'>    center      of      ••»id       jilns, 

«rec7ted     In     pliuwt     anxl     pii||r»t«>d    «-cjni- 
pl»»te,  except    reinforced   concrete    floor; 

630    ou.     yOft.     f^n#    A     P'lrllnind     ce- 


ment; concrete  In  place.  In  pier, 
abutments,  wing  walls,  caps,  beam 
over  pier,  approach  spans  and  floor  of 
steel  span;  245  cu.  yds.  Class  C 
Portland  cement  concrete  in  place.  In 
pier;  92  Douglas  fir  piles  In  place;  16 
reinforced  concrete  piles  in  place. 
Commission  will  furnish  reinforcing 
steel,  in  straight  bars  cut  to  lengths. 
and    cement: 

Parlier   &   Lowry,  Tulare    $50,819.00 

M.    Ledbetter,    L.    A 52,082.50 

Security     Bridge     OoJ,     Santa 

Monica     \    52,4'27.50 

de    Waard    &    Cobham,    San 

Diego      57,'314.00 

Frank    Hudson,    L.    A 63,262.90 

Pacific   Constr.    Co.,   S.    F 69,725.00 

A.     W.     Kitchen,     Oakland....    73,255.00 
West   Coast   Constr.    Co.,    S.   F.   75,671.78 
Engineer's   estimate,   $58,783.50. 


HAYWARD,  Alameda  Co.,  Cal. — Until 
May  17.  8  P.  M..  bids  will  be  received 
by  M.  B.  Templeton,  Town  Clerk,  to 
construct  reinforced  concrete  culvert 
in  .Jackson  street.  Jesse  B.  Holly.  Town 
Engineer. 


YUBA  CITY,  Sutter  Co.,  Cal. — Edw. 
H.  Martin,  Syndicate  Bldg.,  Oakland, 
at  $13,994  awarded  contract  by  Super- 
visors to  rebuild  (concrete)  floor  in 
Fe.ither  River  bridge  bet.  Marycville 
and  Yuba  City.  .Steel  beams  and  rail- 
'ngs  will  be  placed.  Bids  received  fol- 
low: H.  C.  Vensano,  San  Francisco, 
(a)  wood.  $14,720;  (b)  concrete.  $15.- 
8E8;  time  60  days.  Edw.  H.  Martin, 
(a)  12,000;  (b)  ^13.994;  45  days.  Dav- 
iBon  and  Nivholson,  Fan  Franioisco. 
(a)  $20,460;  (b)  $24,400;  60  davs.  W. 
B.  Kvlc,  San  Francisco,  (a)  $19,900;  90 
days.  Geo.  Pollock  Co.,  Sacramento, 
(a)  $16,404:  (b)  $19,780;  60  days.  Erie 
L.  Cope,  58  Sutter  St.,  San  Francisco, 
engineer. 


OAKLAND.  Cu]. — Alameda  County 
Supervisors  dtcido  to  jiroceed  with  the 
plans  fcr  Bascule  bridge  across  the 
estuary  at  Webster  street,  and  sue  the 
S.  P.  Co.  for  breach  of  contract  later 
Geo.    \.   I  osey.  County  Surveyor. 

SANTA  ROSA,  Sonoma  Coi.  Cal.— 
County  Surveyor  R.  Press  Srnlth  in- 
Htructe<l  to  prepare  apecifloatlons  for 
brldtfo  over  Dry  Creek  in  Fourth  Road 
District. 


OnoVILLE,  Butte  Co.,  Cal.— Until 
June  5.  1:30  p.m..  bids  will  be  received 
by  C.  F.  Behllng.  cottnty  clerk,  to  con- 
struct bridge  over  Lateral  D  of  Rec- 
lamation District  833,  on  Grldloy-Co- 
liisua  Road,  involving  64  cu.  yds.  class 
.'\  reinforced  concrete;  41  cu.  yds.  ex- 
cavation   and    17    cu.    yds.    backflll. 

Sejiarnte     bids,     same     date,     to     con- 
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struct  bridge  over  Cherokee  Canal  on 
Gridley-Colusa  Road,  involving  100.5 
cu.  yds.  class  A  reinforced  concrete; 
22  cu.  yds.  excavation  and  4  cu.  yds. 
backflll.  Harry  H.  Hume,  county  sur- 
veyor. 

PRESCOTT,  Ariz. — Bids  will  be 
called  for  in  about  thirty  days  for  con- 
struction of  the  Banning  Creek  dam. 
to  be  built  as  an  adjunct  to  the  Pres- 
cott  water  system.  It  will  be  of  con- 
crete construction.  20%  cyclops  type, 
292  ft.  long,  with  a  wing-wall  sustain- 
ing the  spillway  225  ft. long,  62  ft. 
high,  6  ft.  at  top,  with  base  42  ft.  Est. 
cost,  $150,000.  A.  J.  Kline,  city  engin- 
eer. 


SAN  DIEGO.  Cal. — Hydraulic  En- 
gineer H.  N.  Savage  has  recommended 
to  City  Council  the  enlargement  of  the 
Morena  Spillway,  at  a  cost  of  $100,000. 
Increasing  the  capacity  to  approxi- 
mately 5.000.000  gallons.  The  report 
also  recommends  that  automatic  posi- 
tive releasing  flash  gates  be  purchased 
and  installed  at  once  at  Lower  Otay 
and   Barrett    reservoirs. 


IRRIGATION  PROJECTS 


SEE  APPLICATIONS  FILED  .\ND 
PERMITS  GRANTED  II Y  STATE 
AVATER   COMMISSION. 


GRENADA,  Siskiyou  Co.,  Cal. — Until 
May  24.  1  p.m..  bids  will  be  received 
by  Grenada  Irrigation  District,  Victor 
Bovo,  secretary,  to  construct  9'-i  miles 
drainage  ditches,  requiring  approxi- 
mately 92,3S0  cu.  yds.  cut;  2  irriga- 
tion ditches,  requiring  approximately 
1150  yds.  excavation;  8  corrm.  iron 
pipe  culverts  with  concrete  head  walls 
and  2  timber  bridges;  metal  flume  ou 
timber  bents  and  concrete  transitions. 
Fred  H.  Tibbetts.  Alaska  Commercial 
Building,  .San  Francisco,  engineer.  Sec 
rails  for  bidii  under  offirlal  propoaal 
oolninn    in   thia    laanr. 


ROSEVILLE.  Placer  Co..  Cal— Peti- 
tions are  being  ctrctilated  seeking 
formation  of  Rosevllle  Irrigation  Dis- 
trict comprising  40.000  acres. 


LIGHTING  SYSTEMS 


SAN  BERNARDINO,  Cal.— Proceed- 
ings for  ornaniontal  lights  on  E  St. 
bet.  Mill  and  Third  St.,  and  on  F  St. 
bet.  RIalto  Ave.  and  Fifth  St..  will 
be    started    by    the    Council    soon. 

VENTl'RA.  Cal— Dan  K.  Davlos 
submitted  low  bid  to  city  trustees  at 
$H606  for  extending  ornaniontul  light- 
ing system  on  Main  St.  Other  bids 
were:  C.  W.  Sparks,  $37<5;  J.  II.  Jor- 
dan.   $4388. 


PASADENA,  Cal— \V.  A.  McNally. 
lofi  W.  Colorado  St.,  awarded  contract 
at  $20323  for  constructing  conduits  In 
Crnnd  Ave.  and  In  portions  of  other 
•<i  reels. 


MACHINERY 


HEK     APri.ir  \-rio>s     piled     \mi 

I'l.HMITS         «.ll  \\'I'i;i>         IIY         STATE 

w  \'n:n  to>i>iissiu>. 


CHICO.  Butte  <'o.  Cal.— Until  May 
ir.,  bids  will  be  received  by  K.  T.  WII- 
llnmnon.  Secretary  BIdwoll  Park  and 
Plnygrofund      CoinmlMlonI,      M^itnlolpal 
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Bldg.,  to  furnish  and  inetall  automatic 
water  pressure  system  at  5-mile  dam, 
to  have  capacity  of  at  least  1000  gals, 
an  hour,  with  1-hp.  electric  motor  and 
a  pump  with  a  capacity  the  same  as 
commonly  known  as  a  4x5  pump,  and 
tank  approx.  48  In.  by  10  ft.  in  dimen- 
sions. 


DI.NUJBA,  Tulare  Co.,  Cal.— May  16 
is  date  set  to  vote  bonds  of  $5000  to 
purchase  street  cleaning'  eciuipment. 

SAN  AN&ELMO,  Marin  Co.,  C&l. — 
Sanitary  District  No.  1,  Marin  County, 
.T.  E.  Manning,  Secortary,  will  receive 
bids  up  to  May  23,  8  p.m.,  for  furnish- 
ing- and  delivering  Ford  roadster 
equipped  with  delivery  box  body,  self- 
started    and    demountable    rims. 


PORTEHVILLE,  Tulare  Co.,  Cal.— 
Wilbern  Howell  and  L.  W.  ViUemen 
awarded  contract  at  $1100  for  install- 
ing auxiliary  pumping  plant  at  the 
High  School  grounds.  The  equipment 
includes  tank,   tower,  motor  and  pump. 


BURLINGAME,  San  Mateo  Co.,  Cal. 
— Great  Western  Supply  Co.,  549 
Howard  St.,  San  Francisco,  bidding 
from  $48.50  to  $52.50  a  ton,  awarded 
contract  by  trustees  to  furnish  and 
deliver  Burlingame,  2900  ft.  6-in.  and 
6600  ft.  4-in,  C.  I.  Class  B  pipe  for 
Municipal    waterworks. 


PAS'ADENA,  Cal. — Until  11  a.m.  May 
16,  bids  will  be  received  by  city  clerk 
for  2'Vl>-ton  auto  truck  chassis;  one 
steel  dump  body;  and  alternative  to 
chasis,  viz:  3-ton  truck.  Specifications 
on  file  with  Bessie  Chamberlain,  clerk. 


SANTA  ANA,  Cal. — Wilshiro  Oil  Co. 
has  been  granted  a  franchise  to  lay 
liipe  line  about  1  mile  in  length  in 
Orange    County. 

OAKLAND,  Cal. — Los  Angeles  Ship  ■ 
building  and  Dry  Dock  Co.,  San  Pedro, 
at  $587,000  awarded  contract  by  San 
Francisco-Oakland  Terminal  Hallways 
to  construct  two  steel  double-end 
ferryboats. 


LOS  ANGELES,  Cal. — City  Council 
has  granted  to  General  Pipe  Line  Co. 
franchise  to  lay  two  lines  of  8-in. 
pipe,  beginning  at  Pacific  Ave.  and 
23rd  St.,  thence  to  22nd,  thence  to 
Crescent  Ave.,  thence   north  to   21st  St. 


Park  Lodge,  Golden  Gate  Park,  for 
furnishing  one  revolving  steam  shovel 
mounted  on  a  caterpillar  tractor  with 
a  three-fourths  yard  dipper.  Specifi- 
cations on   file   in   oflice   of   secretary. 


SACRAMENTO,  Cal. — Bids  to  con- 
struct the  filter  house,  the  remaining 
unit  of  the  Sacramento  filtration  plant, 
will  not  be  called  until  a  decision  is 
rendered  by  the  State  Supreme  Court 
as  to  the  validity  of  the  city  charter, 
according  to  the  City  Commi.ssioners. 
The  status  of  the  $900,000  bond  issue, 
voted  Decmber  21  last,  depends  on 
the  charter's  constitutionality.  Plans 
for  the  filter  house  have  been  com- 
pleted, and  should  a  favorable  deci- 
sion be  forthcoming,  immediate  con- 
strution    is    planned. 


OAKLAND,  Cal.— City  Council,  Eu- 
gene K.  Sturgis,  clerk,  appropriates 
$2780  to  drydock,  paint  and  repair 
dredge  "City  of  Oakland,"  including 
anchor  barge,  cable  barge  and  pon- 
toons. 


A.TO,  Ariz. — "New  Cornelia"  will 
build  a  10,000-ton  flotation  plant,  ac- 
cording to  plans  now  under  way.  W. 
R.  Weymouth,  designer  of  C.  C.  Moore 
Construction  Co.  of  Kansas  City,  has 
been  in  .Vjo  inspecting  site  and  pre- 
paring   data. 


OAKLAND,  Cal.— Until  May  11,  5  F. 
M,.  bids  will  be  received  by  Jay  B. 
Nash,  Secretary,  Playground  Commis- 
sion, 404  Citj'  Hall,  for  furnitiiing  and 
delivering  one  1-ton  auto  truck  for  Re- 
creation Department. 

MADERA,  Madera  Co.,  Cal.— Until 
June  5,  7:30  p.m.,  bids  will  be  received 
by  G.  M.  Shedd,  secretary  Madera 
Union  High  School  District,  for  fur- 
nishing 2  Heo  speed  wagons,  chassis 
only,  and  2  bodies,  to  be  similar  to 
those  now  in  use  by  Dixieland  School 
District.  Speciticaailons  will  be  fur- 
nished  on    request. 

SAN  FRANCISCO— Until  May  16,  12 
M.,  bids  will  be  received  by  Jas.  De 
Succt,  secretary  Park  Commission, 
Park  Lodge,  Golden  Gate  Park,  for 
furnishing  and  delivering  one  5-ton 
motor  truck,  dump  body,  complete. 
Specification  will  be  furnished  on  re- 
quest. 


VALLEJO,  Solano  Co.,  Cal.— City 
Council  has  authorized  purchase  of 
800  water  meters.  Estimated  cost, 
$10,000.     T.  D.  Kilkenny,  city  engineer. 


RAILROADS 


VALLE.TO,  .«?olano  Co.,  Cal. — Unoffi- 
cial reports  in  this  city  are  that  the 
Western  Pacific  Railroad  on  comple- 
tion of  its  spur  line  into  Vallejo  from 
Winters  will  construct  an  extension 
into    Lake    County. 


VISALIA,  Tulare  Co..  Cal.— Until 
.May  l.T,  8  li.m.,  bids  will  be  received 
by  Ida  Ma>"kham,  city  clerk,  for  fur- 
nishing and  delivering  1000  or  more 
b)jl«.  road  oil  running  from  6.'.  to  70 
p-ir  ci-nt  a.sphali.  f.o.b.  car.s  Vlsali:i. 
-SppcifloalionB  on  file  in  ofiice  of  <-lerk. 
1>.    H.    Gadsby,    city    engineer. 


CARSON  CITY.  Nevada — Gille.spie  & 
Russell  .submit  low  bid  to  .State  High- 
way Commission  to  construct  higrhWay 
between  Elko  and  Deeth.  Other  bid:;: 
Nevada  Contracting  Co..  $143,732;  Boyd 
Bros,,  $145,478.  Engineer's  estlmai*. 
$145,774. 


GLOBE,  Ariz. — Whaley  Lumber  Co. 
has  been  awarded  contract  for  grad- 
ing and  concrete  work  on  railroad 
extension  being  built  from  Inspira- 
tion to  Porphry  Extension  for  In- 
si)irat!on    Consolidated    Copper    Co. 


FIRE  EQUIPMENT 


F'RESNO,  Fresno  Co.,  Cal. — Fire 
Chief  Bcrkholtz  seeks  $603,124  in  the 
1922-23  budget;  of  this  amount  $77,000 
to  purchase  new  apparatus;  $9360  to 
purchase  additional  hose  and  $82,600 
for    new   quarters. 


SEWERS,    STREET    WORK. 
ROADS   &    WATER    SYSTEMS 


FRESNO,  Fresno  Co.,  Cal. — Califor- 
nia Road  and  Street  Improvement  Co., 
Bank  of  Italy  Bldg.,  Fresno,  at  $20,122 
submits  low  bid  to  council  to  improve 
Lane  St.  bet.  Olive  and  Florodora,  in- 
volving 54,657  sq.  ft.  grading:  49,836 
sq.  ft.  3>,^-ln.  asphaltic  base  with 
1%-in.  Warren ite  top  pavement;  4629 
sq.  ft.  gutter;  2493  lin.  ft.  curb;  11,732 
sq.  ft.  walks;  106  lin.  ft.  12-in.  corru- 
gated culvert;  2  manholes.  Other  bid- 
ders: Federal  Construction  Co.,  $20,- 
238;    Thompson    Bros.,    $20,543. 

Thompson  Bros.,  1514  H  St.,  Fresno, 
only  bidders  at  $689  to  construct  740 
lin.  ft.  6-in.  sewer  and  1  manhole  in 
Blocks    8    and    24,    Hazelwood. 

Federal  Construction  Co.,  Call  Bldg., 
San  Francisco  and  GrifRth-McKenzie 
Bldg.,  Fresno,  at  $19,685,  low  bidder 
to  improve  Alta  Ave.,  bet.  Hazelwood 
and  Fourth  St.,  involving  68,199  sq.  ft. 
grading;  63,&81  sq.  ft.  2% -In.  black 
base  with  1%-in.  top  pavement;  4164 
sq.  ft.  gutter;  630  ft.  curb:  3741  sq.  ft. 
walks:  337  ft.  12-in.  culvert  and  6  mtffr 
holes.  Other  bidders:  Thompson  Bros.. 
$20,695;  California  Street  and  Road 
Improvement  Co.,  $20,273.  Bids  under 
advisement. 


CAUSON  CITY.  Nevada— Kroft  and 
IJundy.  Ogden,  Utah,  at  $45,717  award- 
ed contract  by  State  Highway  Com- 
mission to  construct  highway  in  Hum- 
boldt County  from  5  miles  west  of 
Valmy  to  east  county  line,  Humboldt 
1  -D.  Other  bidders:  Dodge  Bros  , 
Fallon.  Nev..  $53,955.30;  Strange  Xc 
Vallandlngham,  Salt  Lake  City,  Utah, 
.*.".6,934.32:  Nevada  Contracting  Co., 
Fallon.  Nev.,  $57,340.50;  J.  H.  Causten, 
Lovelock,    Nev..    $48,821.40. 


SAN  FRANCISCO — City  Engineer 
M.  M.  O'Shaughnessy  completes  spe- 
cifications to  construct  300  lin.  ft.  12- 
in.  vit.  sewer,  22  wye  branches  and  1 
br.  manhole  in  Oakdale  avenue,  be- 
tween Lane  and  Keith  streets,  esti- 
mated   cost    $1,360. 


SAN  FRANCISCO.— Until  May  18,  12 
M.,  bids  will  be  received  by  Jas.  De 
Succa,      secretary     Park      Commission, 


MARTINEZ.  Contr.i  Costa  Co.,  Cal. — 
City  Trustees  adopt  plans  to  pave  and 
sewer  district  east  of  Pine  street.  Esti- 
mated cost,  $50,000.  B.  H.  Greene,  City 
Engineer. 


JACKSON,  Amador  Co..  Cal.— Bid  of 
W.  J.  Schmidt,  Berkeley,  at  $8963  to 
improve  portions  of  Main,  Water,  Vo - 
gan  and  Broadway  St.  rejected  and 
work  postponed  indefinitely.  Project 
involves  47,216  sq.  ft.  oil  macadam 
pavement;  861.9  lin.  ft.  brick  storm 
drains,  and  486  lin.  ft  concrete  curb. 
Ohm   and    T;aab.    engineers.    Stockton. 


SACRAMENTO,  Cal.— Until  May  11, 
9  p.m..  bids  will  be  received  by  R.  B. 
Carlton,  city  clerk,  to  resurface  with 
asphalt  Folsom  Blvd.  bet.  31st  and 
3oth   Sts.     Albert  Givan,   city  engineer. 

OAKLAND,  Cal.— Until  May  18.  12 
M.,  bid?  will  be  received  by  Eugene 
K.  Sturgis.  city  clerk,  to  improve  Bond 
.St.  bet.  45th  and  46th  Aves.,  by  grad- 
ing, con5tructing  concrete  curbs,  gut- 
ters and  walks,  paving  with  oil  mac- 
adam. 

Separate  bids,  same  date,  to  improve 
portions  of  Grove  St.  by  grading,  con- 
structing concrete  curbs  and  gutters, 
and  paving  with  asphalt  concrete. 
Improvement  Act  1911.  W.  W.  Har- 
mon,   city    engineer. 


VISALIA.  Tulare  Co..  Cal. — City 
Council,  Ida  Markham.  clerk,  declares 
intention  to  improve  West  Acequia  St., 
bet.  South  Court  and  South  Ccnyer; 
South  Conyer  bet.  West  Acequia.  and 
West  Main  bet.  West  Acequia  and  con- 
crete i-ulvert  over  Mill  Creek,  all  bv 
g^rading.  paving  with  4in.  asphalt  con- 
crete hnae  with  I'^ir..  Warrenite-bit. 
surface,  hyd.  concrete  curbs  and  gut- 
ters; paving  alloy  approaches  with 
•')-in.  concrete  catch  basins,  etc.  Bond 
Act  1915.  Protests  May  17.  L.  H. 
Gadsby,  city  engineer. 

SAN  RAFAEL.  Marin  Co..  Cal. — S. 
P.  Brownlee.  San  Rafael,  at  $23,902 
awarded  contract  by  supervisors  to 
[mprove  Red  Hill  road  in  District  No. 
"i.      Goo.   M.   Dodge,    countj-   surveyor. 

DINTTRA.  Tulare  Co.,  Cal — De  Waard 
and  Cobham,  Granger  Bldg..  San 
Diego,  fail  to  sign  contract  awarded 
them  at  $122,700  to  construct  sewage 
diepopal  plant  and  new  bids  will  be 
opened  May  17.  S  p.m.  Chas.  E.  Sloan. 
Santa  Fe  Bldg..  San  Francisco,  en- 
g^ineer. 


SAN  FRANCISCO.— M.  M  O'Shaush- 
n£ssy  completes  specifications  to  im- 
prove Humboldt  St..  bet.  Kansas  and 
Vermont,  estimated  cost  $3875:  involv- 
ing mo  lin.  f*.  concrete  curb:  reset 
•14  lin.  ft.  granite  curb:  reset  2  hr. 
catchbaslns:  275  sq.  ft.  artificial  stone 
w.ilks;  234  9  p.  ft.  asphalt  concrete  and 
.*5400    so.    ft.    concrete    pavement. 

Specifications  completed  to  improve 
\'ernon  bet.  Hollowav  and  G.irfield. 
est.  cost  $7550;  involving  1330  lin.  ft. 
concrete  curb;  7500  sq.  ft.  concrete  and 
12,460  sq.  ft.  asphalt  concrete  pave- 
ment. 
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BAKEnsFIf:LD,  Kern  Co.,  Cal— 
rity  Council,  V.  Van  Riper,  city  clerk, 
declares  intention  to  construct  6-ln. 
vit  sewers,  manhols  and  lampholes  in 
Sewer  District  No.  447.  Improvement 
Act  1911-  Protests  May  22.  \^ .  U- 
Clark'?,  city  cngineeiv 

PAN  FRANCISCO.— Until  May  17  bids 
will  he  received  by  Board  of  Public 
Mfvrks  to  improve  Market  St.  bet. 
Mono  and  24th  Sts.,  estimated  cost 
$711,000;  involving  2200  cu.  yds.  cut; 
400  cu  vds.  fill;  12  brick  catch  basins; 
3  storm"water  inlets;  400  lin  ft.  10-in. 
vitrifiod  culvert;  50  lin.  ft.  6-in.  open 
tile  drain:  reconstruct  1  manhole,  17 
flights  of  steps:  1  safety  station;  600 
lin  ft  'xs-in.  redwood  headers;  485 
lin'  ft  8-in.  concrete  curb.  Type  F; 
e'OO  lin.  ft.  standard  concrete  curb. 
•>no  lin  ft.  special  Type  D  coping:  1<0,- 
5on  sq.  ft.  asphalt  concrete  pavement; 
5=i  000  ST  ft.  artificial  stone  walks,  10i8 
liii  ft  salvanized  iron  pipe  railing; 
HO  concrete  post  footings.  Type  E.  M. 
M.    O'Shaughnessy,    city    engineer. 

MODEf-TO,  StanislauE  Co..  Cal.— The 
Suncrviscrs  pelition'^d  to  form  higl.- 
waycl  strict  on  We^t  Side.  Newma. 
section.  J.  H.  Hoskins,  Count>  Sui - 
veyor. 

MEI^CKI)  Merced  Co..  Cal— Bids 
nave  been  o-dered  received  by  tne  Su- 
l.Rrvisors  for  work  in  Koad  Dis  rict  Na 
1  (Livingston-Atwaler  Section).  It  is 
nrobable  the  bids  will  be  opened  May 
■li      A.  K.  Co^i■ell.  County  Surveyor. 

H  \Y\V  \RD.  Alameda  Co..  Cal. — Town 
Pneinee)  Jesse  B.  Holly  :s  preparing 
PpeTlfications  to  pavo  Watk.ns  stree,. 
l.Vtweon  A  and  Jack.-^on;  D  street,  bet. 
Vx-.^Vki^s  and  Valley  and  First  street, 
bet.    B  and   K  streets. 

LOS  ANGEl.ES,  Cal.— Board  of  Pub- 
lic Work^  V.111  <all  for  bids  for  propos- 
ed sewage  treatment  plant  at  Ballona 
frelk  as^  soon  as  suit  to  condemn  site 
is  filed  bv  city  attorney.  The  worK 
Iv'll  include  construction  of  ,two  rein- 
forced crncrele  reservoirs  ana  pumping 
nlant      estimated     to    cost     f,30,00U.     iwo 

enforced  con.rete  settling  tanks  to 
co-t  .?S2.000:  and  1'.^  acres  concrete 
flUer  heds  and  piping  estimated  to  cost 
<',3  0(.0  Plans  will  not  be  given  out 
tint  Ith-  city  ;an  gam  possession  of 
"iu  Which  will  be  a.,  soon  as  condem- 
nation    is  filed.  

OXNAP.I».  Cal.- Intil  S  p.m.  May  23, 
I.iYh  Vill  be  received  by  City  Clerk 
Frank  v..  Pettie  for  street  work  as 
f.illowB:  327,591  sc,.  ft.  6-in.  concrete 
on  '.th  .•"•!  :  79,191  s|.  ft.  5- in.  concrete 
on  East  6lh  St.;  52.812  ^'l/'-  'Vi"  <'°"- 
e?eto  on  Meta  S:t.  and  .^6,10j5  sc^  ft. 
5-in  eoncrete  on  EMferpris>e  .St.  Sam- 
11.1    (J.    !U-nnctl,    city    engineer. 

NAPA.  Napa  Ctv,  Cal.— Napa  City 
Coi.ri-l|  will  nec.-Jtlate  with  offlcialB  of 
Napa  Citv  Water  Co.  to  inirchasc  com- 
i'anvH  plant  for  a  municipal  water 
ivslVrti.  II  iH  tliought  the  vy.^l.m  can 
Iw.  iMir-h.iH.d  for  $240,000.  The  coun- 
(11  |>l;(nN  a  $;;00.000  bond  (lection  to 
flnancf  th"  purchase  and  to  develop 
th<'  Slll'Uon  Cany.m  property,  recent- 
ly HC(|Mirrd  by  thf  <lty  for  wnt<  r  piir- 
potM-H.      If.   A.   Harrold  city   engineer, 

«\N    ANni;KAS.    CaUiverun    Co.,    Cal. 

r'nill  .lunc  .%.  i  l».m.,  bids  wllj  be 
ri'<'<  lvf<l  bv  A.  \V.  Poo,  I  (iiiiily  clerk, 
III  grade  or  uravel  or  grade  and  gravel 
n|.pnjxlni'il<ly  I.".,s4(i  ft.  «.f  North 
Fork  'Jr«<l<  U<'«d.  lei.  NiTth  Fork  of 
Uw  Mok' Inmnc  HIver  and  the  town  of 
Went  Point.  W.  K.  Coulnr,  (ountv 
Miivt-yor. 

Lf)H  ANfTKLKH.  ChI,  1,'nlll  10  a.m. 
Mnv  IZ,  blrtii  will  b«  re-elviil  by  noard 
ff  "nldle  W'firkH  for  Kiadlng  lo  fln- 
lub' il  grrtdi"  nnd  p/nliiK  wlih  r.-ln.  e«in- 
*-r<»i/'  th»«  firm  alley  ,s\V  .»f  Florida 
M.  »•«*!  Frttnelncii  .Si  ,  and  .N'W  line 
r>t  Fl'-rlln  Tr  .  nnrt  n  iM.rllon  «(  P'ran- 
rlhC'i  Kl  ;  n  totnl  (  f  ll.lfi'i  -.,  fl  ; 
^■^oflman    Ael. 


modern   disposal  plant.     Will  construct 
approximately    20,000    ft.    of    sewers. 

INGLEWOOD,  Cal. — Plans  and  pro- 
files of  paving  Centinela  Ave.  bet. 
Damask  St.  and  city  limits  as  present- 
ed bv  city  engineer  were  approved  last 
week  bv  the  Citv  Council.  Work  in- 
cludes   culverts.      Est.    cost.    $23,278. 

VENTURA,  Cal. — Until  11  a.m..  May 
23,  bids  will  be  received  by  super- 
visors, L.  E.  Hallowell  clerk,  for  im- 
proving portion  of  Middle  Road  in  the 
Fourth  Road  District  and  the  city  of 
Santa  Paula.,  beginning  at  the  Cum - 
mings  Read  and  ending  at  West  Main 
St.  in  city  of  Santa  Paula.  Right  re- 
served by  Board  to  increase  contract 
by  extending  road  1300  ft.  north. 
Work  involves  5000  cu.  yds.  excavat- 
ing. 14,300  lin.  ft.  shaping  and  roll 
ing.  39  eu.  yds.  concrete  culverts.  228,- 
80n  .s(j.  ft.  macadam  paving.  2545  lbs. 
reinforced  steel,  and  corrugated  iron 
pipe.  Owen  H.  O'.Veill.  county  sur- 
veyor. 


SAN  BERNARDINO,  Cal. — City  En- 
gineer C.  E.  Johnson  is  preparing 
plans  for  street  improvements  to  cost 
approximately  $140,000.  The  work 
will  include  paving,  sewers,  bridges 
and  ornamental  lighting.  The  prin- 
cipal part  of  this  work  is  a  storm 
drain  sunken  pavement  on  A  St.  to 
cost    $100,000. 


PHOENIX.  Ariz.— City  Commission 
declare  intention  to  improve  portions 
of  Oarfifld  St.  and  the  alley  in  Blk. 
7.  Churchill  Addition,  by  grading,  pav- 
ing part  with  bitiilithic  surfacing  on 
bitum. -concrete  base  and  part  with 
5in.  cement  concrete;  constructing 
combined  concrete  curb  and  gutter, 
single  cuiVi.  gutters,  manholes,  con- 
crete slandpipes,  irrigating  pipes, 
monument    covers   and    street    signs. 


TR.ACY,  San  Joaquin  Co.,  Cal.— Citv 
Trustees,  Geo.  L.  Frerichs,  clerk,  de- 
clar-j  Intention  to  linprove  portions  of 
11th  St.  by  grading,  constructing  con- 
crete curbs  and  cutoff  walls;  paving 
with  concrete  from  6-in.  to  9ln.  thick, 
and  5V.-in.  concrete  pavement  with 
lV>-in.  natural  bitumen  top;  catch 
basins-  sewer  extensions;  manholes, 
etc.  Improvement  .Vet  1911,  and  Bond 
Act  1915.  Protests  May  25.  W.  D. 
Harrington.    -^Ity    engineer. 


cu.  yds.  fill;  SOO  Un.  ft.  concrete  curb; 
5600  sq.  ft.  vert,  fiber  brick;  10,400  sq. 
ft.  asphalt  concrete  pavement  on  6-in. 
concrete  base  with  1^-in.  asphalt 
concrete  surfac*. 

East  side  32nd  Ave.,  bet.  Geary  and 
Clement,  involving  600  sq.  ft.  artificial 
stone  sidewalks. 

.Toost  Ave.,  bet.  Acadia  and  San  Jose 
Ave.  .involving  50  lin.  ft.  concrete  curb 
and    1000    sq.    ft.    concrete    pavement. 

Hearst  Ave.,  bet.  Congo  and  Detroit, 
involving  423  cu.  yds.  cut;  980  cu.  yds. 
fill;  1200  lin.  ft.  concrete  curbs  and 
18,000  sq.  tt.  asph.  concrete  pavement. 
M.    M.    O'Shaughnessy,    city    engineer. 

SANTA  MONICA,  Cal.— Until  10  A. 
M.,  May  16,  bids  will  be  received  by 
City  Council  for  paving  lllh  street  betl 
Pico  and  Wilsbire  Blvds.  with  IV^-in. 
Warrenite-bitul.  wearing  sn.rface  on 
2*t-in.  .asph.  concrete  base,  including 
grading.  I'.tll  act.  John  A.  Morton, 
City  Engineer. 

POISE,  Idaho. — Until  May  20.  2  P. 
M.,  bids  will  be  received  by  Commis- 
sioner of  Pul>lic  Works,  State  Capitol, 
Boise,  for  Federal  Aid  Project  No.  55, 
being  9.94  miles  oi  grading  without 
bridges  over  30-foot  span  on  the  north 
and  south   highway. 

Project  involves:  31.30C  lbs.  rein- 
forced slccl;  2310  lin.  feet  corrugated 
pipe;  'ISl  cu.  yds.  concrete;  S2,000  cu. 
yds.  earth  excavation;  120.000  cu.  yds. 
rock  exca\'at io.i ;  7  acres  clearing  and 
grubbing;  91.100  sta.  yds.  overhaul;  750 
cu.  yds.   rip   rap,   loose. 


SANTA  C\WZ.  Santa  Cruz  Co.,  Cal. 
— City  Council,  S.  A.  Kvan.s,  clerk,  de- 
clares intention  (P.es.  No.  30tf-C),  to 
improve  portions  of  Errett  Circle,  Cal- 
ifornia Ave.,  Youni;love  and  Wnodrow 
Wilson  Ave.,  and  Ciifl"  Drive.  Project 
Involves  34  1,611.92  sq.  ft.  grading; 
!9'J,649.15  S(|.  ft.  5-in.  concrete  pave- 
ment; 2.;3iM7  ft.  detached  concrete 
<n:rb;  4.n47,66  ft.  standard  concrete 
sldeivalk  curbs;  4,S0i».<i3  sq.  .ft.  4-in. 
concrete  sidewalk.*^:  1?  ft.  concrete 
driveway  approach;  2  br.  manholes: 
7*^7  ft  0-in.  "sanitary  spwcr:  3510  ft. 
4-ln.  later.il  s-wers:  !»6  rand  traps; 
244  fl.  24-in..  177S.47  ft.  18-ln.,  665.66  ft. 
15-ln..  1371ft.  12-in.  and  711  ft.  10-in. 
drjiln  pipe;  14  mnnhob.s  for  storm 
wf;ter  dialnn:  736  ft.  5«ixl.S-ln.  Type 
A.  457  ft.  Type  H,  64  li.  Type  C  jJart 
circle  ecrrug.ited  mi-l.il-eoncrete  cul 
vert  and  [>s  ,'MiXl2-ln.  Type  and  lOit 
4N8-ln.  Type  .\  part  <  Ircle  corrugated 
metal -co.ncreii'  culvert:  51  eonoretp 
euleb  baHJlin.  Tmproyemenl  Act  1911. 
T'r<.te.^|.^  May  23,  James  K.  Jnme«. 
rIty    englnerr. 

SANTA  nAHBAnA,  Cal.  -Until  10 
n  m,  M'lv  18.  bids  will  he  received  by 
•  iiporylHcru  to  pn\p  Bell  St.  In  the 
town  if  I,oM  Alntno.<i,  on  ejieh  slile  .if 
the  s;:ite  lllirhwny.  bet.  SI.  ,lo>tcph 
;ind  Mi'leii:i  SiH  ,tl»o  for  paving  Ceii- 
leiiiilnl  and  Hi-b'nn  .'-'I.  In  iruiie  town. 
In  nrih  ro.id  dlNlrbl  Cerllfled  elUM-k 
10  per  rent.  Owen  M.  (I'Velll.  eonnt\- 
Nurveynr. 


yrX^NVir.t.K.    I.noMn    <..,    ,  .ii     .Hy 
r«in   P.  lo'"""    chief  enirlneor,  Millwood 
PunUiiry    District,    maklnr    Mirvcys    for 
^pw'Tlnif  cneirn  dlnlrlcl   and   pulllnir  In 


.SAN  FltANCLStX).— ITnlll  May  17.  3 
n  m  .  hUN  will  bo  pocflvort  T^nnrrt  of 
Public  WorJt^  for  Btrert  work  nn  fol- 
Iowm: 

nirnrd    Hi.    brt      Olnteam    and    Man 
^•.•IP      Involving    r.4<t   r».    ydn.    cut;    lonr. 


EAST  SAN  DIEGO,  Cal.— City  En- 
gineer has  reported  that  the  estimated 
cost  of  proposed  water  system  will  be 
$260,000.  E.  A.  Roe,  hydraulic  engi- 
neer, reiu-esenling  L..  B.  Lippincott, 
v>ater  expert,  also  report<>d  that  the 
distributing  system  as  planned  is  sci- 
entifically   correct. 

PHOE.NIX,  Ariz. — City  Commission 
declares  intention  to  pave  Garfield  St. 
get.  Central  Ave.  and  First  St.  with 
bitulithic  surface  on  bituminous  con- 
crete base,  and  alley  in  Blk.  7. 
Churchill  Addition,  bet.  Garfield  and 
Itoosevelt  St.,  with  5-in.  cement  con- 
crete; constructing  combined  concrete 
curb  and  gutter,  concrete  standpipes, 
irrigating  pipes,  concrete  gutters, 
street    signs   and    monument   covers. 

SACRAMENTO,  Cal— Until  May  18, 
;t  p.m.,  bids  will  be  received  by  H.  G. 
Denton,  city  clerk,  to  improve  51st 
St..  bet.  Folsoin  Blvd.  and  V  St.,  and 
L'  St.,  bet.  48th  and  51st  St..  by  con- 
ctructing  concrete  curbs  and  gutters, 
C.  I.  gutter  drains  with  6-in.  vit. 
sewer  connections,  con*.'rete  man- 
holes: reconstruct  manholes;  8-ln.  vit. 
.«cwcre;  grading  and  paving  with 
5',i-ln.    asphalt    concrete. 

Separate  bids,  same  date,  44th  St, 
bet.  4th  and  14th  Aves.,  by  construct- 
ing concrete  curbs  and  gutetrs;  C  1. 
gutter  drains  with  6-in.  vit.  sewer 
connections;  concrete  manholes;  re- 
construct manholes:  extend  6-ln.  vit. 
sewer  s«'rvi('es;  construct  S-in.  vll. 
sewer  stiiV's  to  property  line  and  con- 
nect manholes  with  10-in.  vit.  pip«: 
■■^1  In.  water  main  connections;  grad- 
ing and  paving  with  5',.,  In.  asphalt 
eoncrote. 

Separate  bids,  same  date,  42nd  St., 
bet.  E  and  11  Sis.,  by  con>atrucllng 
concrete  curbs  and  gutters;  C.  1.  gut- 
tor  draluM  with  6-in.  vit.  sewer  con- 
nection, con^structlng  concrete  man- 
h(des:  recunwtruct  manholes;  extend- 
ing 6-ln.  vit.  sewer  i*ervlce  connec- 
tion; 8  In.  vit.  sewer;  lii-ln.  water 
muln  conneetiuiis,  grading  and  paving 
wllh   5Vvl".   a.sphalt   concrete. 

Separate  bids,  sanio  date,  list  St.. 
j.rt.  Nth  .\ve.  and  point  450  ft.  south 
by  conHtruclmn  vit.  sewer  with  12 
6-ln.  wye  bninches;  6-ln.  vit.  Bowor 
services"  lo  property  lino;  1  concrclo 
manhole. 

Separate  lildn,  ^aiue  dulo.  Downey 
Way  bet.  3".ilh  and  point  400  ft.  east 
liy  conHtniciing  concrete  curbs  and 
KUtlurs:  'Vjin.  water  main  connec- 
tloni«;  griiUliig  and  paving  wllh  5H- 
In.   asphnli    eonento.  

Separate  bids,  sanio  duto.  alley  nrst 
I  usl  ol  36lh  St.,  from  manhole  In  V 
.St..   to   Slocklon    Blvd.,   by   constructing 
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vlt.    sewer      pipe      with    6in.    vit.    wye 
branchns  and  manholes. 

Albert    Glvan,    city    engineer. 


MAUICOPA,  Kern  Co.,  Cal. — Federal 
Construction  Co.,  Call  Bldg-.,  San  Fran- 
cisco, awarded  contract  by  city  trus- 
tees at  $115,800  for  paving  California, 
Main,  Center,  Kern,  Hazeltlne,  Kllp- 
.stein    and    Poso    Sts. 


LOS  ANGELBS,  Cal. — A  technical 
error  in  proceedings  will  necessitate 
the  readvertisement  of  the  Fifth  St., 
San    Pedro,    improvement. 


SANTA  MONICA,  Cal.— M.  B.  Rapp, 
1411  3rd  St.,  Santa  Monica,  and  Pacific 
Finance  Bldg.,  Los  Angeles,  owner, 
will  call  for  bids  within  few  days  on 
street  work  in  a  tract  which  he  is 
subdividing  and  putting  on  the  mar- 
ket. The  property  comprise  s  nine 
blocks  bounded  by  Montana  and  Car- 
lyle  Aves.,  and  14th  and  17th  Sts.  The 
streets  to  be  Improved  are  15th  and 
16th  St.,  bet.  Montana  and  Carlyle 
Avos.,  and  Alta  and  Marguerita  Sts. 
bet.  14th  and  17th.  Work  will  Involve 
grading,  surfacing  with  rock  and  oil, 
walks,  curbs,  gas,  water,  light  and 
sowers.  Wilkie  Woodard,  Santa  Mon- 
ica, engineer,  is  preparing  plans  and 
speoiflcations. 


SAN  DIEGO,  Cal.— Until  10  a.m.. 
May  15,  bids  will  be  received  by  city 
clerk  for  excavating  ditch  of  minimum 
width  of  24  inches  for  water  main  to 
be  located  in  La  Jolla  Blvd.,  Tur- 
quoise and  Cass  St.,  San  Diego.  F.  A. 
Rhodes,  city  engineer. 

BERKELEY,  Alameda  Co.,  Cal. — Cily 
Council,  E.  M.  Hann,  Clerk  declares  in- 
tention to  construct  6-in.  vitrified 
sewer  in  Hiarst  avenue,  from  manhole 
61  ft.  west  of  Sacramento  street  to  a 
point  300  feet  werit,  1  brick  manhole 
and  lamphole.  Improvement  Act  1911. 
Protests  May  23. 

Intention  declared  to  construct  rein- 
forced concrete  wall  in  Euclid  avenue, 
between  Cedar  and  point  326  feet  north 
and^  west  6  feet  of  roadway  be  raised 
by  additional  course  of  oil  macadam 
4-in.  thick.  Improvement  Act  1911. 
Protests  May  23.  C.  L.  Huggins.  City 
Engineer. 

S^N  DIEGO,  Cal. —Until  11  A.  M.. 
May  29.  bids  will  be  received  by  the 
Supervisors  to  pave  new  grade  over 
Powav,  to  connect  with  pavins  put  in 
last  summer  from  San  Diego  to  Camp 
Kearney.  Pavement  will  be  5.92  milels, 
18  ft  wide,  l;2-4  concrete,  8-in.  thick 
at  edges  and  .^-in.  thick  in  renter. 
This  iti  a  cash  job  and  payments  will 
))<>  made  on  monthly  estimates.  (Jeo. 
Putler,  County  Survevor. 

CALIFORNIA. — Following  bids  re- 
ceived May  8  by  State  Highway  Com- 
mi.ssion  to  surface  with  asphalt  con- 
crete 8.9  miles  of  highway  in  Solano 
Countv  bet.  Fairfield  and  Vacaville: 
California    Constr.    Co..    S.    F". .  . .  ?47,570 

.T.    A.    Costello    Jr.    S.    F 60,970 

United    Constr.,     Vallejo 64,320 

C.   H.   and  A.    W.   Gorrell 68,340 

Federal    Constr.    Co..    S.    F 69,546 

A.  Teichert  &  Son  Sacramento..  69,680 
McGillivray  Constr.  Co.,  Sacto..  72,360 
A.    6.    Raisch,    S.    F 73,566 

Engineer's    estimate,    $67,000. 

SANTA  ROSA,  Sonoma  Co..  Cal. — 
Until  May  24.  bids  will  be  received 
bv  W.  W.  Felt  .Tr.,  city  clerk,  to  con- 
struct "Valley  Forge-Freestone  Road, 
4  miles  oil  macadam  pavement.  In- 
volves 10,800  cu.  yds.  unclassifled  ex- 
cavation: 1600  cu.  vds.  crushed  rock 
base  course;  6S  lln.  ft.  12in.,  72  lin.  ft. 
t5-in.,  and  48  lin.  ft.  24-in.  corru- 
gntpd  or  concrete  culvert:  1."30  cu. 
yds.  rock  surfacing:  32.200  cu.  yds. 
asphalt  purfacini?:  50  cu.  yds.  concrete 
for  head  wall  and  culverts.  Est. 
cost.  .^23.400.  R.  Press,  county  sur- 
veyor. 


SAN  FRANCISCO.— The  Supervisors 
in  oompiling  the  1922-23  budget  pro- 
pose to  provide  funds  to  construct 
Marina  Boulevard  and  the  completion 
of  the  Ocean  Beach  Eteplanade.  The 
latter   will   cost   $300,000, 


SANTA  ANA,  Cal. — Until  11  a.m.. 
May  23,  bids  will  be  received  by  Coun- 
ty Supervisors  for  paving  1%  miles 
on  Huntington  Beach  Road  with  4-in. 
concrete  approximaately  ISiSOO  sq. 
yds.  J.  L.  FcBride,  county  road  com- 
missioner. 


PHOEJNIX,  Ariz. — Until  2  p.m..  May 
20,  bids  will  be  received  by  Thomas 
Maddock,  State  Engineer,  Phoenix, 
for  improving  5-in.  of  State  high- 
way bet.  west  city  limits  of  Tomb- 
stone, appro.ximately  50,800  sq.  yds. 
of  asphalt  concrete  surface,  2-in. 
thick.  Plans  and  specifications  from 
Slate  Engineer,  Phoenix,  upon  pay- 
ment   of    $5.      Certified    check    5%. 

SACRAMB'.\TO,  Cal. — City  Connci,!, 
H.  G.  Denton,  Clerk,  declares  Intention 
to  improve  streets  as   follows: 

Res.  of  Int.  1635 — Folsom  Boulevard, 
from  pt.  102-ft.  east  of  47th  street,  to 
53rd  street,  construction  concrete  curbs 
and  gutters;  c.  i.  gutter  drains  with 
manholes;  reconstruction  raainholea;  8- 
in.  vit.  sewers;  grading  and  paving 
with    5% -in.    asphaltic   concrete 

Res.  of  Int.  1636  -  9th  avenue,  from 
sewer  in  place  in  Franklin  Boulevard, 
to  33rd  street,  construction  concrete 
curbs  and  gutters;  c.  i.  gutter  drains 
With  6-in.  vit.  sewer  connections;  10- 
in.  vit.  sewers;  reconst.  manhole; 
grading  and  paving  with  5% -in.  as- 
phalt  concrete. 

Re.s.  of  Int.  1637  27th  St.,  bet.  Y 
and  Urban  Court,  constructing  con- 
crete curbs  and  gutters;  1-in.  water 
main  connections;  grading  and  pavin.g 
with   5Vi-in.   asphalt   concrete. 

Res.  of  Int.  1638  Stockton  Blvd., 
bet.  31st  St.  and  S.  P.  right-of-way, 
concrete  curbs  and  gutters;  C.  I.  gut- 
ter drains  with  6-in.  vit.  sewer  con- 
nections; concrete  manholes;  vlt.  pipe 
sewers;  concrete  sidewalks.  All  under 
Improvement  Act  1911.  Albert  Givan, 
city   engineer. 


WASHINGTON,  D.  C— Among  Im- 
provements authorized  by  U.  S.  Army 
is  listed  the  project  of  grading  the 
jointly  army  and  navv  flying  field  at 
Luke  Field,  Hawaii.  Furtlier  informa- 
tion regarding  the  work  may  be  had 
from  the  Constructing  Quartermaster 
at  Luke  Field. 


FAIRFIELD,  Solano  Co.,  Cal. — Countv 
Surveyor  F.  A.  Steiger  is  preparing  a 
report  on  the  proposed  sewer  district 
for  Vallejo  Heights. 


AVOODLAND.  Yolo  Co.,  Cal.— City 
Engineer  Asa  Proctor  completes  speci- 
fications 10  improve  Walnut  street,  bet 
Elliott  and  Main  streets  and  between 
Cross  and  Oak;  Oak  Ave.  bet  Walnut 
and  Elm.  street  and  bel.  College  and 
Fourth  streets. 


GUSTINE,  Merced  Co.,  Cal. — Warren 
Constr.  Co  ,  Riolto  Bldg.,  San  Francisco. 
at  approximately  ?:!5.500  submits  only 
oid  to  the  Trustees  to  improve  portion.'^ 
of  1st,  6th  and  4th  Aves.,  et  al.  Bid 
taken   under  advisement   until   May    18. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Supervisors  petitioned  to  complete 
Highland  way  road  from  terminal  at 
head  of  Sequel  creek  to  countv  road 
adjoining  the  Meyer  place  at  Wright's 
and  from  that  point  to  connect  with 
the  paved  Glenwood  hi.ghway  at 
"Woodwardia.  Llovd  Bowman,  Countv 
Surveyor. 


CALIFOitNIA- Until  Juno  5.  2  P.  M., 
I'ids  will  be  received  by  State  High- 
way Commission  to  pave  with  cement 
concrete  5.8  miles  of  highway  in  Orange 
County  between  Irvine  anw  Tustiii. 
Austin  B.  Fletcher.  State  Highway  En- 
gineer. See  call  for  bids  under  oflli'liil 
propoanl   !<t>rtioii    in    thi<<   iNKue. 


FAIRFIELD.  Solant.  Co..  Cal. — county 
Suiveyor  F.  A  Steiger  is  preparing  a 
report  for  the  Supervisors  on  the  pro- 
posed road  district  improvement  in 
Hurst  Sub-division  in  Vallejo  town- 
ship. 


tion  of  21-in.  vitrified  pipe  sewer;  30- 
in.  concrete  sewer;  reconstruction  man- 
lioles  and  constructing  brick  manholes 
and  catchbasin.'';  vitrified  i>ipe  conduits. 
off.  Improverpent  Act  1911.  Protests 
May  25.  W.  W.  Harmon,  City  Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Supervisors  oontemplai'es  constructing 
road  to  the  summit  of  Mt.  Diablo  from 
Danville.  R.  R.  A.rnold,  County  Sur- 
veyor. £ 


SAN  DIEGO,  Cal. — Until  11  a.  m., 
May  29,  bids  will  be  received  by  su- 
pervisors for  8500  cu.  yards  crushed 
rock  f.  o.  b.  cars  at  crusher  plant. 
Cert,  check  5%.  J.  B.  McLees,  county 
clerk. 


CARSON  CITY,  J>fevada.— Until  May 
24,  2  p.m.,  bids  will  be  received  by 
Department  of  '  Highways,  Geo.  W. 
IJorden,  State  Highway  Engineer,  for 
furnishing  39,000  tons  of  crushed  rock 
f.o.b.  cars  at  sidings  on  Western  Pa- 
cific Railroad  bet.  Iteno  and  Purdy. 
See  cnll  for  bids  under  offlelal  pro> 
posnl    Mectlon    fn    thin    in.Hue. 


t'KIAH,  Mendocino  Co.,  Cal. — T.  El- 
lison &  Son,  Mendocino  city,  at  |3591 
awarded  contract  by  Supervisors  to 
construct  Willlts  South  Side  Road, 
involving  525  cu.  yds.  excavation; 
4418  cu.  yds.  borrow;  96  lin.  ft.  12-ln., 
40  lin.  ft.  30-lln.  and  56  lin.  ft.  36-ln. 
corrugated  iron  pipe  culvert;  11.85  cu. 
yd.^.  concrete  in  headwalls  and  2410.66 
ft.  B.  M.  lumber  in  wood  culverts. 
County  will  furnish  corrugated  iron 
I)ipe  culverts  and  lumber.  Other  bid- 
ders: Conners  and  Hansen,  Willlts, 
«4943;  Rocca  and  Caletti,  Willlts, 
«.'>770;  W.  R.  Hildrith  and  V.  C.  Mc- 
Clure.  $5726,  Baechtel  and  Prichard, 
AVillits,  $5424.  E.  H.  S-mith,  county 
surveyor. 


S.\NTA  ROSA,  Sonoma  Co.,  Cal— 
Time  set  to  open  bids  to  construct 
Valley  Ford-Freestone  unit  of  county 
highway  system  (previously  reported) 
has  been  extended  by  Supervisors 
May  24  to  May  29.  R.  Press  Smith, 
county  surveyor. 

CORONADO.  Cal.— Petition  pre- 
.'-ented  to  Council  and  proceedings  in- 
stituted for  paving  alley  in  Blk.  38, 
bet.  C  and  Orange  and  Ninth  and 
Tenth    Sts. 


SAN  FRANCISCO— City  Engineer 
Af.  M.  O'Shaughnessy  completes  speci- 
fications to  improve  Kirkwood  St.  bet. 
-N.whall  and  Phelps:  est.  cost,  $13,130, 
involvin.g-  88  lin.  ft.  granite  curb;  1288 
iin.  ft.  concrete  curb;  1108  sq.  ft.  arti- 
ficial stone  sidewalks;  reset  2  and 
construct  three  new  br.  catch  basins- 
construct  105  lin.  ft.  10-in.  pipe  cul- 
vert and  39,018  sq.  ft.  asphalt  con- 
crete   pavement. 

Specifications  completed  to  improve 
(Jreat  Highway  bet.  Cabrillo  and  Ful- 
ton Sts.  Est.  cost,  $14,000.  Involving 
34.955  sq.  ft.  asphalt  concrete  pave- 
ment consisting  6-In.  concrete  base 
with  IV^-in.  asphalt  concrete  surface; 
r>24  lin.  ft.  concrete  gutter;  464  lln.  ft. 
roadway  coping;  460  lin.  ft.  10-in.  vit. 
I^ipe  sewer;  4  br.  catch  basins;  69  lln. 
ff.  2xS-in.  r.w.  headers  and  3  side- 
walk   entrances. 


OAKLAND,  Cal — City  Council.  Eu- 
gene K.  Sturgii,  Clerk,  declares  inten- 
tion to  improve  Harrison  street,  bet. 
Second  and  Seventh   Sts.,  by  construc- 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Until  June  15  bids  will  be  received  by 
Supervisors  to  construct  Santa  Rosa- 
(Uierneville  road,  oil  macadam,  involv- 
ing 3000  cu.  yds.  excavation;  2650  cu. 
yd.«.  crushed  rock:  31,786  sq.  yds.  as- 
phalt surfacing:  placing  200  lin.  ft. 
1-'    and    15-in.    pipe.      Est.    cost,    $14,500. 

Separate  bids,  same  date,  to  improve 
.<.  bastapol-Freestone  road.  Sec.  B. 
.ijrading  and  paving  with  gravel  or 
crushed  rock  surface.  2.29  miles,  in- 
volving 5800  (>u.  yds.  excavation:  17 SO 
sq.  yds.  gravel  or  rock  surface;  12,  15, 
IS    and    24-in.    pipe.      Est.    cost,    $9841. 

LOMPOC,  Cal— City  Engineer  L.  W. 
Moore  has  completed  iilaiis  and  spec- 
it'ratlons  for  paving  Ocean  Ave.  bet. 
K  and  J  Sts.  City  Council  will  take 
action. 
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BAKEK6.fi  EL.D,  Kern  Co.,  Cal. — 
Until  May  22,  8  p.m.,  bids  will  b«  re- 
ceived by  V.  Van  Kiper,  city  clerk, 
to  improve  Sumner  St.  (Street  District 
No.  7i»),  involving  318,918.8  sq.  ft. 
grading;  82,328  sq.  ft.  3Vi-ln.  asphalt 
concrete  base  with  1^-in.  Warrepite 
top  pavement;  140  lin.  ft.  corrugated 
culverts.  City  will  pay  $15,000.  To- 
tal cost,  $30,000.  W.  D.  Clarke,  city 
engineer. 

BAKEK.SFIELD,  Kern  Co.,  Cal. — 
Federal  Contsruction  Co.,  Call  Bldg., 
San  Francisco,  at  ?9655  awarded  con- 
tract by  Council  to  improve  Jackson 
St.  bet.  Baker  and  King,  and  alley 
in  Block  72,  involving  29,658  sq.  ft. 
SVs-in.  asphalt  concrete  base  with 
lV4-in.  Warrenite  surface  pavement, 
25.9c  sq.  ft.;  1741.6  sq.  ft.  concrete 
gutter,  30c  sq.  ft.;  800  lln.  ft.  concrete 
curb,  60c  lin.  ft.;  108  lin.  ft.  corru- 
gated culverts,  $9  lin.  ft.  W.  D. 
Clarke,   city   engineer. 

MAYFIELD,    Santa    Clara    Co.,    Cal — 
Town   Trustees   plan   paving   of  all  un- 
improved   streets. 
Eng.       21 

SAN  DIEGO,  Cal. — Until  11  a.m.. 
May  29,  bids  will  be  received  by  Su- 
pervisors for  grading  and  paving  with 
concrete  a  portion  of  Mission  Road 
No.  1-A,  bet.  station  0  +  00  and  station 
313-f90.  Plans  and  specifications 
from  clerk  of  board,  upon  deposit 
of    ?5. 

T>OS  ANGELES,  Cal.— C  W.  Shafer 
.•submitted  low  bid  to  Board  of  Public 
AVorks  at  $13,948  to  pave  Lowell  Ave. 
bet.  Huntington  Drive  south  to  ter- 
minus of  Lowell  Ave.  south  of  Keates 
St.  and  in  portions  of  other  street.s, 
involving  5S3  sq.  ft.  of  asphalt  paving; 
31,169  sq.  ft.  rough  grading;  31,169  sq. 
ft.  oiling  and  rolling;  2581  ft.  curb; 
5184  sq.  ft.  concrete  gutter;  12.821  sq. 
ft.  walk;  catch  basins,  iron  pipe  cul- 
vert. 

Chas.  T.  Salata,  450  S.  Ditman  St., 
submitted  low  bid  to  grade  and  oil 
Dobinson  Pt.  bet.  Evergreen  Ave.  and 
Lara  M.,  involving  16,411  sq.  ft  rough 
grading;  15.411  sq.  ft.  finishing  grade; 
oiling  and  rolling;  1145  cement  curb: 
5820  sq.  ft.  walk;  454  ft.  concrete  gut- 
ter.   325    ft.    house    sewer.i. 

Falrchlld,  Gllmore  &-  Wilton  Co., 
L.  A.  Ry.  Bldg.,  submitted  low  bid  to 
pave  Harvard  Blvd.  bet.  Lemon  Grove 
and  Melrose  Aves.,  Involving  36,610 
sq.  ft.  of  grading;  36.610  sq.  ft.  as- 
phalt paving,  9948  sq.  ft.  concrete  gut- 
ter. 


FL.\r;STAFF,  Ariz. — Council  de- 
clares intention  to  Improve  portions 
of  Beaver,  Agassiz,  Verde  and  other 
«lrfcets  and  avenues  by  grading,  pav- 
ing with  bltulitliic  surface  on  bitum- 
inous concrete  base,  and  constructing 
concrete  gutters,  curbs,  corrugated 
Iron  culverts.     C.  T.  PuUlam,  clerk. 


awarded  contract  by  supervisors  to 
erect  water  tank,  pipe  system,  mo- 
tor, etc.,  at  Courthouse.  Chas.  H.  Big- 
gar,  First  National  Bank  BuUding, 
Bakersfleld,    architect. 


LOS  ANGELES,  Cal.— C.  K.  Butter- 
field,  212  6th  St.,  San  Pedro,  awarded 
cxjntract  by  Board  of  Public  Worka  at 
111,933.^)1  for  grading  and  oiling  22d 
St  brt  T.'UmmI  Ht.  and  I'afton  Ave., 
ir  ft.    rough    grading, 

■  .    cillng   .'trid   roll- 
:!  Mt     .  \irb,     rj,805    sq. 

ft.    ctiDtiit    Walk.    :-l.'46    sq.    ft.    i-oncrete 
cutter. 


•.;  \  ■. '(■ 


\,   Cal. — A.    L.   Pen- 

.!  .'  .ict    at    )4K62.e2    to 

i  li,  Haley    iiiui    Cosla 

L'6<;    i»<|.    II.,    m-ln.    HBjilKilt    con- 

w«-nrlnK   Hurface  on   B-ln.    cement 

t.     1.  ,    .      V.  ifi    ft.    e-ft.    (umblnod 

'.    75c    ft.    <  nrb,   260 

r,  and  |2o  per  lat- 

t;ii     ;<nli      I  ■.rn.  .   '  iriK    BOWOrn. 


MOT>r:.«*Tf>.       f^trm'-^'ntr 


ft'im    ModfKto   city    limifn 


SAN  DIEGO,  Cal.— Until  11  a.  m.. 
May  29,  bids  will  be  received  by  su- 
pervisors for  14,000  bbls.  cement,  f. 
o.    b.    cars    at    mills.      Cert,    check    5%. 


VENTURA,  Cal.— Until  10:30  a.  m.. 
May  23,  bids  will  be  received  by  coun- 
ty supervisors  for  pumping  plant,  re- 
servoir and  distributing  system  at 
town  ■  of  Moorpark.  Ventura  County. 
Materials  and  work  required  are:  1 
Pomona  pump  and  motor;  1  pump 
house;  550  ft.  6-in.  riveted  steel  pipe; 
3700  ft.  5-in.  1800  ft.  4-in.,  5050  ft. 
3-in.,  3410  ft.  2-in..  1110  ft.  IMs-ln.  and 
4000  ft.  %-in.  screw  pipe;  1  reinforced 
concrete  reservoir;  150  services;  150 
meters  12  fire  hydrants;  four  5-in.. 
one  4-in.,  seven  3-in.,  five  2-in.  and 
one  IH-in.  gate  valves.  Cert,  check 
or  bond,  2%.  L.  E.  Hallowell,  clerk. 
F.  G.  Dessery  and  E.  R.  Bowen,  Cen- 
tral  Building,   Los   Angeles,    engineers. 


Cal.— 

I:Mr    . 


nding 


SAN  DIEGO,  Cal. — Property  owners 
propose  a  bond  issue  to  pave  Impe- 
rial Ave.  bet.  32nd  and  40th  St.,  and 
through  Encanto  to  the  Lemon  Grove 
Road. 


LOS  ANGELES,  Cal.— Fairchild-Gil- 
more-Wiiton  Co.,  L.  A.  Ry.  Bldg.,  sub- 
mitted lowest  bid  to  Supervisors  at 
$19,755.63  lor  paving  Manchester  Ave. 
bet.  Vermont  and  Western,  involving 
3755  cu.  yds.  excavation,  12,219  sq. 
yds.  shaping  roadbed;  7711  sq.  yds. 
6-in.  concrete  paving;  culverts,  etc 
County  furnishes  cement.  Bids  re- 
ferred   to    county    road    commissioner. 

SALINAS,  Monterey  Co.,  Cal. — W.  A. 
Dontanville,  Gilroy,  submits  only  bid 
lo    council    to    improve: 

Harvest  St.,  bet.  South  Main  and 
California,  grading,  3c;  concrete  curbs 
62c;  4-ln.  concrete  pavement,  18V6c. 
Total,    $17,386.41. 

San  Luis  St.,  bet.  Main  and  Front 
•Sts.,  grading,  3c;  curbs,  62c;  5-in.  con- 
crete i)avement,  21V4c.i  TotaL  $15,- 
1S6.11. 

Winham  St.,  bet.  South  Main  and 
California.  grading,  3c;  curbs,  62c; 
4-ln.  concrete  pavement,  18Hc.  Total, 
$14,502.39. 

Bids  taken  under  advisement  until 
May  15.  Donald  Davies,  city  engin- 
eer. 


NAPA,  Napa  Co.,  Cal. — Geo.  L.  Li- 
shor,  Napa,  at  $218  awarded  contract 
by  Supervisors  to  construct  concrete 
returns  near  Napa  State  Hospital.  R. 
L.    Errington    bid    $231. 

Simon  Lenz  &  Son,  St.  Helena,  at 
$679  awarded  contract  to  construct 
concrete  returns  bet.  Napa  and  Yount- 
viUe.  Other  bids:  R.  L.  Errington, 
$750;  Geo.  L.  Llsher.  $720;  Harry  Thor- 
sen,    $869. 


MARYSVILLE,  Yuba  Co..  Cal.— Bids 
for  paving  in  District  11,  under  street 
improvement  program,  rejected  by 
City  Council  and  new  bids  will  be 
asked.      Wm.   Meek,   city   engineer. 


CARSON  CITY,  Nev.— Until  May  31, 
bids  will  be  received  by  State  High- 
way Commission,  Geo.  W.  Borden,  state 
highway  engineer,  to  construct  three 
project.^:  (1)  grading,  culverts  and 
gravel  .'surfacing  ih  Elko  County  bet. 
Elko  and  Hallock;  (2)  grading,  cul- 
verts and  gravel  .surfacing  In  White 
Pine  County,  bet.  Illlpah  and  Robln- 
.Mon's  Summit;  (3)  grading,  culverts 
and  gravel  surfacing  in  White  Pine 
County  bet.  Pancake  Summit  and  1111- 
p.'ih.  Se«'  mil  for  blda  und^r  ofllotnl 
Proposal    mrotloin    In    tlila    laaae. 

REDWOOD  CITY,  San  Mateo  Co.,  Cnl. 
-W.  .T.  Tobin,  627  S^anta  Rey  Ave  . 
Oakland,  at  $14,439  awarded  contract 
by  Council  to  construct  rowcri  In  Red- 
wimd  Ave..  Abncr  St  .  Grant  Ave.,  etc. 
•       L.    nimmltl,    city    engineer. 


SAN  BEUNARDINO.  Cal.— Clly  Kn- 
gineer  (".  K.  .lohnRon  has  recommended 
tli.if  nddltlonnl  niitfall  newer  fnrlIUIe.<* 
be  provided  following  «  br«>nk  In  the 
Arrowhead  Ave.  pipe.  I'lnnn  arc  In 
l^reimrntlon  for  n  deep  sewer  syntefn 
ill     Mil'    liiiMlneHB    ditttrirt 


HA  I    ' 
CurrI 
Uuild.i.t 


n    Co..      Cal. — 

County  Land 

LldJi.r,       at       tl.Xl 


N\r\.  Napa  Co..  Cal  -Geo.  L  Ll- 
nher.  Napa,  at  11821  awarded  oontrnrt 
by  SiiiKTvlHorB  to  rDUHlrncI  cement 
r"fftl?ilnK  walN  alnner  pruponed 
Brown's  Valley  Hlgbway  Other  bIdM 
Ray  Rrrlngton,  $170r..40;  Simon  Len«  A 
Hon.  $1747. r.r.;  Bordwell  A  Zimmer- 
man, $24Rr..7l;  Frank  Oa^gero, 
S2t1ll.70. 


VENICE,  Cal.  —  City  engineer  has 
been  authorized  by  city  trustees  to 
make  contract  with  engineering  firm 
to  repair  Venice  sewer  at  South  Beach. 

SAN  DIEGO,  Cal. — Untill  11  a.m.  May 
29,  bids  will  be  received  by  County 
Supervisors  for  grading  and  paving 
with  concrete  a  portion  of  Mission 
Road  No.  1-A,  bet.  sta.  0  +  00  and  sta. 
313+190.  Plans  and  specifications  from 
clerk  of  board,  upon  deposit  of  $5. 
Work  involves  5.92  miles  concrete 
paving,  18  ft.  wide,  1:2:4  concrete  8-in. 
thick  at  edges  and  5-in.  at  center. 

SAN  BERNARDINO,  Cal.— M.  D. 
Clark,  division  engineer  of  Santa  Fe 
Ry.,  has  notified  City  Engineer  C.  E. 
Johnson  that  the  railway  is  ready  to 
do  its  share  in  paving  I  St.  with  6-ln. 
concrete.  Cost  eat.  $27,000,  of  which  ' 
the  railway  will  pay  half. 


?   ureal   iiign- 

ulton   Sts.   est.  J 

31.955     sq.     ft.  I 

?nt    consisting  1 


SAN  FRANCISCO.— Until  May  17,  3 
p.m.,  bids  will  be  received  by  Board  of 
Public  Works  to  Improve  Great  High- 
way bet.  Cabrillo  and  Fultor 
cost  $14,000,  involving  31 
asphalt  concrete  pavement  consisting 
of  6-ln.  concrete  base  with  li/4-in.  as- 
phalt concrete  \surface;  524  lln.  ft.  con- 
crete gutter;  464  lln.  ft.  roadway  cop- 
ing; 460  lin.  ft.  vlt.  pipe  sewer;  4  br. 
catch  basins:  69  lin.  ft.  2x8-ln.  r.w. 
headers;    3    sidewalk    entrances. 


PRESCOTT,  Ariz. — County  Highway 
Commission  has  Instructed  secretary  to 
advertise  for  bids  on  three  county 
highway  projects,  viz:  Lynx  Creek  to 
Prescott,  Jerome  Hill  road  over  water 
tank  to  town  and  surfacing  on  road 
from    Humboldt    to   Lynx   Creek. 


WOODLAND.  Yolo  Co,  Cal.— A.  Tel- 
chert  &  Son.  Ochsner  Bldg.,  Satera- 
monto.  at  $3560  a  mole  submits  only 
bid  to  Supervisors  to  construct  mac- 
adam ro.nd  from  south  end  of  concrete 
road  in  Reclamation  District  No.  900, 
throuch  Districts  Nor.  765  and  999.  to 
Headqu.Trters  in  999,  approximately  11 
miles, 

Telchert  &  Son  only  bidders  at  $3040 
a  mile,  to  construct  mncadam  road 
from  Mound  BridB-e  at  Kiiiehfs  Land- 
ing, through  District  No.  787  to  Eldo- 
rado road.  Bld.«i  taken  under  advise- 
ment. Asa  G.  Proctor.  cotinty  .«ur- 
vovor. 


LOS  ANGELES,  Cal. — County  Super- 
visors have  appropriated  $30,000  for 
Improvirnr  the  Redondo-Wlhnlngton 
Road. 


OLKNDALE.  Cal-  Peter  !>.  Ferry, 
614  E  Acncin.  Glentlnle.  awarded  con- 
tract by  city  council  at  $3500  to  re- 
surface 75.992.3fi  sq.  ft.  on  Chestnut 
Ava .  Including  r.o  ft.  6-  In.  and  21»4 
ft.    4-ln    C    T     pipe. 

VENICE.  Cnl. — Slutjter  and  Freder- 
icks awarded  oontrnct  by  city  Irusteea 
to  gr.nde  and  pave  San  .Tuan  Ct.  het. 
Electric  and  Sixth  Aves.  20c  sq.  ft. 
paving.  InehidliiK  grading,  and  lOc  lln. 
ft     2x1    redwood   header*. 

^(•ander  Pearson,  3S47  S.  Broadway, 
T.,os  Angeles,  awarded  contract  to  pave 
Third  Ave  bet.  Sunset  and  Rose  Ave*. 
24.9c  sq  ft.  concrete  paving.  Including 
grading;  20  Be  S(|  ft.  walk.  «5c  ft.  curb, 
12,8c  sq  ft  oiled  niacadftm  paving.  In- 
cluding   grading. 
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WOODLAND,  Yolo  Co.,  Cal. — County 
Surveyor  Asa  G.  Proctor  instructed  to 
proceed  by  day  labor  with  construc- 
tion of  road  from  Reisbeck  bridge  to 
Napa    County    line    In    District    2. 

WOODLAND,  Yolo  Co.,  OaE— Until 
May  29,  10  a.m.,  bids  will  be  received 
by  Supervisors  for  three  road  proj- 
ects: Prefix  6,  Section  B,  being-  2263 
ft.  in  the  town  of  Broderick  connect- 
ing- the  State  Highway  with  the  South- 
ern   Paciflsc    bridg-e. 

Prefix  8,  Section  A,  being  the  exten- 
sion   of    Main    St.    for    one    mile    cast. 

Prefix  6.  Section  C,  being  21.890  ft. 
along  the  Sacramento  River  from  the 
■Sacramento  By-ipassi  bridgei,  running 
west.     Asa  G.  Proctor,  county  surveyor. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Until  June  5,  8  p.m.,  bids  will  be 
ceived  by  W.  A,  Price,  city  lerk,  to 
construct  4-in.  and  6-in.  vit.  tile  pipe 
sewers  in  portions  of  Sequoia  Ave. 
Improvement  Act  1911.  C.  L.  Dim- 
mitt,    city    engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
A.  L.  Chambers  and  George  Degolyer 
have  been  awarded  a  r:ontract  by  A.  L. 
Banks.  City  Clerk,  to  construct  lateral 
sewers  with  wyes,  with  and  without 
automatic  flushers  in  portions  of  North 
Center.  Arcade  and  Geary  streets.  Imp. 
Act  1S11.  W.  B.  Hogan,  City  Rngincer. 
Contract  price.  $5995.19.  Four-inch 
pipe,  73c;  6-in.  pipe,  89c;  manholes, 
$85;    flutfher    manholes,    $126. 


LOS'  ANGELES,  Cal.— Board  of  Pub- 
lic Works  has  instructed  city  engin- 
eer to  prepare  revised  plans  and  speci- 
fications for  proposed  Arroyo  de  la 
Saoatela  .storm  sewer  system.  As  .^oon 
ap  possible,  new  proceedings  for  this 
work  will  be  started.  The  work  is 
estimated  cost,  $1,000,000.  F'ormer  esti- 
mates   were    $2,500,000. 


F'RESNO,  Fresno  Co.,  Cal. — Until 
2  p.m.,  .Tune  5,  new  bids  will  be  re- 
ceived by  Supervisors  for  paving  5 
miles  of  county  highway  with  as- 
phalt concrete  16  ft.  wide,  5-in.  thick, 
on  Shaw  Ave.,  12  miles  NE  of  Fresno, 
involving  6820  cu.  yds.  earthwork  un- 
classified, 41.08  cu.  yds.  concrete  cul- 
vert, 421,185  sq.  ft.  SVz-in.  asphalt  con- 
crete base,  421,403  .sq.  ft.  IVi-in.  wear- 
ing surface.  Bids  are  being  taken  on 
both  Warrenite  and  Type  A  surface. 
Bids  were  previously  received  May  5. 
Thompson  Bros.  l)eing  lowbidder,  but 
owing  to  error  in  proceedings  read- 
vertisemont  was  necessary.  Certified 
check  for  10%.  Plans  and  specifica- 
tions may  be  obtained  from  County 
Surveyor  Chri-;'  P.  Jensen.  306  Cory 
Bldg.,  Fresno.  Work  will  be  done  un- 
der  bond    issue   of  1919. 

NAP.A,.  Napa  Co.,  Cal— Council  de- 
clarei.?  intention  to  improve  Pine  St., 
bet.  Jefferson  and  Walnut  Sts.,  involv- 
ing 65,672  sq.  ft  asphalt  macadam 
pavement;  842  cui  yds.;  excavation; 
282  eu.  yds.  burrow;  2412  lin.  ft.  curbs; 
2  catch  basins;  3  manholes.  H.  A.  Har- 
rold,    city    engineer. 


NAPA,  Napa  Co.,  Cal.— Frank  G. 
N'jyes  Co.,  Napa,  at  $3.28  bbl.  delivered 
St.  Helena  and  $3.13  delivered  Napa, 
awarded  contract  to  furnish  county 
with  1000  bbls.  cement.  Similar  bids 
were  submitjted  by  Napa  Lumber  Co., 
and    Pacific    Portland    Cement    Co. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Stockton  Golf  and  Country  Club,  Geo. 
W.  Leistner,  president,  plans  improve- 
ment to  golf  course  totaling  $52,000. 
Of  the  total  amount  to  be  expended, 
$18,000   is   on   hand. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Standard  Paving  Co.,  9th  and  N  Sts., 
awarded  contract  by  Council  to  im- 
prove H  St.  bet.  15th  and  H  Sts.: 
43,537  sq.  ft.  grading,  5c;  43,041  sq. 
ft.  2V2-in.  asphalt  concrete  base  with 
IVi-in.  Warrenite  surface,  17c;  495 
sq.  ft.  gutters,  20c;  324  lin.  ft.  con- 
crete curbs,  70c;  Si25  lin.  ft.  headers, 
10c. 

Standard  Paving  Co.  awarded  con- 
tract   to    improve      Maybell    Ave.,     in- 


volving- 19,58'5.1  sq.  ft  grading-,  »c; 
17,790.6  sq.  ft.  2>4-in.  asphalt  concrete 
base  with  I'/i-in.  Warenite-bit.  sur- 
face, 17c;  1191.6  lini.  ft,  curb,  70c; 
1,794.5  sq.  ft.  gutter,  10c;  100  lin.  ft. 
headers,  10c;  manholes,  $55;  sewer 
pipe,  $55;  Inlets,  $25.  Geo.  FVeitas, 
city   engineer. 


BERKELEY,  Alameda  Cd.,  Cal. — 
City  Engineer  C.  L.  Hugglns  com- 
pleting specifications  to  improve  Tel- 
egraph Ave.  by  sewering  and  pav- 
ing.    Cost   will   exceed   $60,000. 


FRESNO,  Fresno  Co.,  Cal. — City  En- 
gineer Wm.  Stranahan  completes 
specifications  to  Improve  Carmen  Ave. 
bet.  Lucerne  Lane  and  Wishon  Ave., 
involving  39,200  sq.  ft.  5-in.  cement 
Concrete  pavememt;  519  ft',  curb-; 
2570  sq.  ft.  walks;  95  ft.  concrete  cul- 
verts;   2    manholes. 

CALIFORNIA. — Following  are  ap- 
proximate quantities  of  materials  for 
projects  for  whieh  State  Highwav 
Commission     will    open     bids    May     22: 

Alameda  County:  Bet.  east  bound- 
ary and  Greenville,  10  miles  to  be 
paved  with  cement  concrete  shoul- 
ders and  asphalt  concrete  surface,  in- 
volving 7310  cu.  yds.  Class  A  cement 
cone,  (shoulders  and  repairs  to  old 
base);  975  cu.  yds.  removal  of  broken 
concrete  in  existing  base;  14,220  tons 
asphalt  cone,  surface. 

Kern  County:  Bet.  Junction  Pump- 
ing Station  and  Hart,  17.2  miles  to 
be  paved  with  bituminlzed  macadam, 
involving  40,000  cu.  yd^L  exCtavation 
without  classification;  65,400  tons  bro- 
ken stone  (bituminized  macadam); 
970  tons  asphalt  Grade  E  spread  (bi- 
tuminized macadam) ;  50  cu.  yds.  Class 
A  cement  concr.  (culverts  and  monu- 
ments); 1230  lin.  ft.  12-in.,  338  lin.  ft. 
18-in.  and  60  lin.  ft.  24-in.  corrugated 
metal    pipe;    78    monuments. 

Tulare  County:  Bet.  Three  Rivers 
and  Sequoia  National  Park,  5.8'  miles  to 
be  graded,  involving  113,000  cu.  yds. 
excavation  without  classification;  285 
cu.  yds.  Class  A  Portland  cement 
concr.  (culverts  and  monuments;  332 
cu.  yds.  dry  rubble  (retaining  walls); 
606  lin.  ft.  12-in.,  1292  lin.  ft.  18-in., 
294  lin.  ft.  24-in.,  45  lin.  ft.  30-in.  and 
32  lin.  ft.  36-in.  corrugated  metal  pipe; 
1.7  mile  moving  and  resetting  prop- 
erty fences;  860  lin.  ft.  guard  rail;  180 
monuments. 


FRESNO,  Fresno  Co.,  Cal. — Califor- 
nia Road  and  Street  Improvement  Co., 
Bank  of  Italy  Bldg.,  Fr&sno,  at  $40,122 
awarded  contract  by  council  to  im- 
prove Lane  St.  bet.  Olive  and  Floro- 
dcra,  involving  54,657  sq.  ft.  grading; 
49,836  sq.  ft.  31/2-111/.  feisphaltic  base 
with  l^^-in.  Warre(nite  top  pavement; 
4629  sq.  ft.  gutter;  2493  lin.  ft.  curb; 
11,732  sq.  ft.  walks;  106  lin.  ft.  12-in. 
corrugated    culvert;     2     manholes. 

Federal  Construction  Co.,  Call  Bldg , 
San  FVancisco  and  Griffith-MlcKenzie 
Bldg.,  Fresno,  at  $19,685  awarded  con- 
tract to  improve  Alta  Ave.  bet.  Hazel- 
wood  and  Fourth  St.,  involving  68,199 
sq.  ft.  grading;  63,881  sq.  ft.  2V2-in. 
black  base  with  l»4-in.  top  pavement: 
4164  sq.  ft.  gutter;  630  ft.  curb;  3741 
sq.  ft.  walks;  337  ft.  12-in.  culvert 
and    6    manholes. 

Thompson  Bros.,  1514  H  St.,  Fresno, 
at  $689  awarded  contract  to  construct 
740  lin.  ft.  6-in.  sewer  and  1  manhole 
in    Blks.    8    and    24,    Hazelwood. 


SAN  FRANCISCO.— City  Engineer 
M.  M.  O'Shaugnessy  completes  specifi- 
cations to  improve  Taraval  St.  bet. 
37th  .and  48th  Aves..  Est.  cost  $72,- 
000;  involving  6228  lin.  ft.  concrete 
curb;  655  lin.  ft.  8-in.  sewer  pipe;  315 
lin.  ft.  12-in.  sewer  pipe:  IS  8-in.  and 
9  12-in.  wye  branches;  2  brick  man- 
holes; 35  brick  catch  basins;  1225  lin. 
ft.  10-in.  pipe  culvert:  6604  sq.  ft.  art. 
stone  walks;  180,930  sq.  ft.  asphalt 
concrete    pavement. 

Specifications  completed  to  improve 
Buchanan  St.  bet.  Herman  and  Du- 
boce  .\ves.  Est.  cost,  $34,200:  involv- 
ing 22,091  cu.  yds.  cut;  623  lin.  ft. 
concrete  curb:  370  lin.  ft.  8-in.  sewer 
pipe;    24    wye    hri\nches;    2    brick    man- 


holes; 4364  sq.  ft.  vert,  fiber  brick 
pavement  and  7715  sq.  ft.  asphalt  con- 
crete pavement. 

.Specifications  completed  to  construct 
620  Un.  ft.  8-in.  pipe  sewer,  44  wye 
branches  and  2  brick  manholes  in  46th 
Ave.,  bet.  Klrkham  and  Lawton.  Est. 
cost,    $1900. 


WOODLAND.  Yolo  Co.,  Cal.  —  City 
Trustees,  J.  H.  Laugrenour.  clerk,  de- 
clare intention  to  improve  Oak  Ave. 
bet.  College  and  4th;  Oak  Ave.  bet. 
Elm  and  Walnut,  and  Walnut  bet. 
Oak  and  Cro.ss;  Walnut  bet.  Main  and 
Elliott,  by  grading,  paving  with  3-ln. 
asphalt  concrete  base  with  2-in.  as- 
phalt concrete  surface.  Improvement 
Bond  Act  1915.  Protests  June  5.  Asa 
G.    Proctor,    city    engineer. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
A.  .r.  Raisch  awarded  contract  by 
council  to  improve  Vine  St.  bet.  San 
Carlo.~  and  Balbach;  grading  and  3-ln. 
asphalt  concrete  base.  24c  sq.  ft.; 
curb.  70c  lin.  ft.:  gutter,  24c  sq.  ft.; 
brick  catch  basins,  $75  each;  8-in. 
vit.   pipe   drains,    $1.25    lin.   ft. 


WATTS,  Cal. — Adam  Dalmatin,  841 
W.  67th  St.,  Los  Angeles,  submitted 
low  bid  to  city  trustees  at  $475,000 
for  constructing  city  sewer  system, 
involving  64,746  ft.  6-in.,  41,186  ft. 
8-in.,  17,926  ft.  10-in.,  19,996  ft.  12-in., 
5533  ft.  15-in.,  2552  ft.  18-in..  5660  ft. 
20-in.,  4422  ft.  24-in.  cement  pipe.  369 
manholes:  55  flush  tanks,  and  6-in. 
wyes  for  each  lot.  Other  bids  were: 
Geo.  R.  Daley.  San  Diego,  $490,000; 
Leo  Miletich,  Los  Angeles,  $505,000; 
Fred  Hoffman,  Long  Beach.  $545,000; 
Heuser-Packard  Co..  Salt  Lake  City. 
666.600;  Phillips  &  Brkich  submitted 
irregular  bid  at  $467. 7S5.  Edw.  M. 
L.ynch,  consulting  engineer!  David 
Elcote.    superintendent    of    streets. 


FILLMORE.  Cal. — Napier  &  Simp- 
son, San  Fernando,  submitted  low  bid 
to  city  trustees.  May  9,  for  paving 
Santa  Clara  St.,  involving  about  11,- 
000  sq.  ft.  5-in.  concrete  pavement,  hi.s 
unit  bid  being  5c  srq.  ft.  grading,  25c 
sq.  ft.  paving  and  65c  ft.  curb.  Sam 
Hunter  bid:  7c  grading,  24c  paving, 
65c    curbs. 

Napier  &  Simpson  also  submitted 
low  bid  to  pave  Blaine  St.,  involving 
about  200.000  sq.  ft.  5-in.  concrete 
pavement.  The  bid  was  2c  sq.  ft. 
grading.  21c  sq.  ft.  paving.  55c  curb 
and  18c  sq.  ft.  walk.  Other  bids 
were;  Sam  Hunter:  5c  grading,  22c 
paving.  65c  curb.  15c  walk.  David 
Jones:  5c  grading.  31c  paving,  70c 
curb.    20c    walk. 


STATE   WATER    COMMISSION 

California  applicat  ons  for  permits 
to  appropriate  water  filed  with  the 
State  Department  of  Public  Works. 
Division  of  Water  Rights.  910  Eighth 
St..  Sacramento,  during  the  month  of 
April.    1922,   follow: 

Application  No.  2816  ^Fresno  Coun- 
ty) San  Joaquin  Light  and  Power 
Corporationi  Fresno,  Cal.,  175  cu.  ft. 
per  second  from  San  Joaquin  River  in 
Fresno  County,  for  power  purposes. 
Total  amount  of  power  to  be  devel- 
oped, 6960  t.h.p.  Diversion  works: 
Tunnels  and  penstocks  3.2  miles  long, 
and  concrete  single  arch  dam  100'x430' 
x90',    with    radial    gates. 

App.  No.  2S17  (Riverside  County). 
Lake  Hemet  Water  Company,  Hemet, 
Cal.,  76  cu.  ft.  per  second  direct  di- 
version and  11,000  acre  feet  per  annum 
for  storage,  to  be  collected  between 
October  15  and  June  15  or  each  season, 
from  Strawberry  Creek,  Riverside 
County,  tributary  of  San  Jacinto 
River,  for  power  purposes.  Total 
amount  of  power  to  be  developed.  5225 
t.h.p.  Main  canal  and  pipe  line  to  be 
one    mile    long. 

App.  No.  2820  (Nevada  County).  Roy 
H.  Elliott,  1213  Hobart  Bldg.,  San 
Francisco,  Cal.,  125  cu.  ft.  per  sec- 
ond      from       Jordan       Creek.       Nevada 
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Counlv.  tributary  of  South  Fork  of 
Yuba  Kiver.  for  mining  purposes.  Di- 
version works:  Canal  about  10  miles 
long,  and  concrete  dam  10'xl00'x20  . 
Est.    cost.    $50,000. 

App  No.  2821  (Amador  and  Calave- 
ras Counties).  James  P.  Sweeney.  Ne- 
vada Bank  Bldg..  San  Francisco.  Cal.. 
500  cu.  ft.  per  second  direct  diversion 
from  March  1  to  August  30  of  each 
seast.ti,  and  400.000  acre  ft.  per  an  • 
num  for  storage,  to  be  collected  be- 
tween December  31  and  July  31  of 
each  oiason,  from  Mokelumne  River 
in  Amador  and  Calaveras  Counties, 
iributarv  of  San  Joaquin  River,  for 
agricultural  purposes  on  200,000  acres. 
Diversion  works:  Canal  40  miles  long 
an^  concrete  dam  20'x300'x200'.  Est. 
cost.    $5,000,000.  ^    ^   , 

Vpp  No.  2822  (Amador  and  Calave- 
ras Counties).  James  P.  Sweeney,  Ne- 
vada Bank  Bldg.,  San  Francisco.  Cal.. 
.lOO  cu.  ft.  per  second  direct  diversion 
li«>tw.-on  March  1  and  July  31  of  each 
se.Tson.  and  400.000  acre  ft.  per  an- 
num for  storage,  to  be  collected  be- 
tween December  31  and  July  31  of 
each  season,  from  Mokelumne  River, 
in  Amador  and  Calaveras  Counties, 
tributary  of  San  Joaquin  River,  for 
powei"  purposes.  Total  amount  of 
power  to  be  developed.  35.000  t.h.p. 
Diversion  works:  Pipe  line  about  1 
mile"  Ions,  and  concrete  dam  400'x800' 
x2oo'.  with  spillway  around  dam.  Est. 
cost;    $5,000,000. 

App.  No.  2823  (Sierra  Connty).  A.  E. 
FlaYiatran,  La  Porte.  Plumas  County. 
Cal  .  11  cu.  ft.  per  second  from  Nigger 
Rnvine,  Sierra  County,  tributary  of 
E.iPt  Branch  of  Slate  Creek,  for  min- 
Inp  purposes.  Diversion  works:  Main 
ditch  2  miles  long  and  timber  crib 
dam     i''x2.=;'x2i''. 

App.  No.  2824  (Sutter  County).  R. 
T.,.  Mnrehead.  Sutter.  Sutter  County. 
Cal..  9.08  cu.  ft.  per  second,  to  be  di- 
verted between  May  1  and  October  31 
f.f '  each  season  from  Sutter  By-pass  in 
Sutter  County,  tributary  of  the  Sac- 
ramento River,  for  agricultural  pur- 
ptifips    on    727    acres. 

App.  No.  2825  (Butte  and  Yuba 
Counties)  Orovllle -Wyandotte  Irriga- 
tion District.  Orovllle.  Cal.,  50  cu.  ft. 
per  Roond  direct  diversion  between 
\pril  1  II nd  November  1  of  each  sea- 
son, and  2.'>.000  acre  feet  per  annum 
for  storage,  to  be  collected  between  Oc- 

I  her  1  and  .luly  1  of  each  season, 
from  S'outh  Honcut  Creek  in  Butte  and 
Yuba  Counties,  tributary  of  Feather 
Rivpr.    for    a^^rit  ultiiral    purposes. 

App.  No.  2827  (Contra  Costa  County) 
Mt.  Diablo  Country  Club.  cIo  J.  T. 
WrJttlcHiv.  C'laus  Spreckels  Bldg., 
San  Francisco.  Cal..  120  acre  ft.  per 
annum  for  storage,  to  be  collected  be- 
tween October  1  and  May  1  of  each 
season.  trom  Green  Valley  Creek, 
ronira  Costa  County,  tributary  of 
San  Ramon  Creek,  for  agricultural 
pu-p<'He!«  on  about  100  acres.  Diver- 
Blon  works:  Conduit  1200'  long  and 
concrelt  and  t.mbtr  dam  12'x24'.  Est. 
j..Ht.    $16,000. 

\pp      .No.     2828     (Butte    County).       H. 

II  Bar.  guincy,  Cal.,  90,000  acre  feet 
l.fT  iinniim  from  Clover  Creek,  Plu- 
mH»  County,  tributary  of  Feather 
Kfvcr.  for  irigation  of  30.00(i  acres. 
Diversion  works:  Canal  17  miles  lonif 
u!id  lumlxr  and  concrete  dam  10'x30U' 
x3'io"  ^ith  wajttcwuy  over  dam.  Est. 
.on   <.r  works.  $300.1)00. 

App.  No.  2829  (Plumas  County).  H. 
II.  Hui.  Qiilncy,  ChI..  25  cu.  ft.  per  sec- 
ond from  Last  Chance  Creek,  and  60 
lu.  ft. '  per  second  from  tlover  Creek. 
Pliimaa  County,  tributary  of  Feather 
KlviT.  slso  'Jii.(Hi')  acre  feel  per  annum 
for  storage,  to  be  collected  between 
.NoviMibor  I  .iiid  .\pril  1  of  each  seu- 
Non.  for  power  puipuseN.  Total  amount 
of  power  to  bo  (l<;velopod.  IS. 750  t.h.p. 
l>lv«:r)ilon  works;  DU<h  5  mlbs  long 
for  flo\«-r  <*re<k.  and  1%  nilk.s  lonn 
for  Laxt  t'hnnco  t^reek,  and  concrolu 
diim  U}'xUu'x2h'.  KmI.  oosl  of  workH, 
1750.000. 

App.  No.  2t.11  (Los  AnK«!lfB  County). 
C  I'.  McCorklc  and  J.  .S.  Pearson.  Firm 
.SNilnnAl  Hunk  ItldK  .  ( 'uiamongii.  Csl.. 
IJ.Con  ;wTo  foi'l  p<?r  iitiiium  for  slor- 
UK<<  to  bo  collected  IxtwiM-n  .N'<jvomber 
1  nnd  dunr-  3<)  of  enrt)  snuxon.  front 
ItiR  l!ii<k  Ctiok  In  LoN  Ai.ml'"*  Coun- 
ty. fi>'  av;ricuMurnl  pui,><'Niii  "n  30,(H)0 
fkcrtin.      Plvurslon    dsm    lo    be    2uO'x40b' 


xl50',    constructed      of      concrete    witli 
wastew  av   through   gates   in    dam. 

App.  No.  2832  (Los  Angeles  County). 
G.  P.  McCorkle  and  J.  S.  Pearson,  First 
National  Bank  Bldg.,  Cucamonga,  Cal., 
48.000  acre  feet  per  annum  for  stor- 
age, to  be  collected  between  Novem- 
ber I  and  June  30  of  each  season,  for 
power  purposes.  Total  amount  of 
power  to  be  developed.  2500  t.h.p.  Di- 
version dam  200'x400'xl50'.  construct- 
ed   of    reinforced    concrete. 

PERMITS   ISSUED 

Permit  No.  1000.  Orel  B.  French, 
Hyampon.  Trinity  County,  Cal.,  0.25 
cubic  foot  per  second  from  about  April 
1  to  about  September  30  of  each  sea- 
son from  Sulphur  Glade  Creek.  Trin- 
ity County,  tributary  of  South  Fork  of 
Trinity  Kiver,  for  agricultural  pur- 
poses on  20  acres.  Diversion  works: 
Main  ditch  3640  feet  long  and  dam  of 
lo.gs,    rick    and    dirt. 

Permit  No.  1001.  Jacob  Siemens, 
Llano,  T.O.H  .\neeleN  County,  Cal..  1.84 
cu.  ft.  per  .second  from  about  April  1 
to  about  October  31  of  each  season 
from  a  spring  in  Los  Angeles  County, 
in  NA'i.'i  of  NE14  of  Section  26,  T. 
4N.  R.  SW,  S.B.M..  for  agricultural 
purposes  on  174  acres.  Diversion  to 
be  by  means  of  a  pipe  line  about  4  Vi 
miles   long. 

Permit  No.  1003.  C.  E.  HoUz,  Au- 
burn, Cal..  0.15  cubic  foot  per  second 
from  Capp's  Ravine,  in  Placer  County, 
to  be  diverted  from  about  May  1  to 
November  1  of  each  season,  and 
throughout  the  remainder  of  the  year 
.IS  required  for  domestic  purposes,  for 
agricultural  and  domestic  purposes, 
water  to  be  used  on  30  acre.«:.  Diver- 
sion works:  Pipe  line  about  '4  mile 
long,  and  dam  2'xl0'x7',  constructed  of 
loose  rock  and  concrete. 

Permit  No.  1004.  H.  J.  Barton, 
Vreka,  Cal.,  0.75  cubic  foot  per  sec- 
ond from  about  April  1  to  about  Oc- 
tober 1  of  each  season,  from  Beaver 
Creek  in  Siitkiyou  County,  triliutary  nt 
Klamath  Itivcr.  for  agriculttural  pur- 
poses on  60  acres.  Diversion  works: 
l)itch(P  about  1  mile  long,  and  loose 
rock,   timber,   brush   and   gravel   d;im. 

Permit  No.  1005.  Alex  T.  Gibson 
and  Frances  W.  Gibson,  Chico,  Cal., 
1.5(1  cu.  ft.  i>er  second  from  about  De- 
cember 1  to  about  May  31  of  each 
s'Mison,  from  Pine  t!r<'tjk,  Butte  Coun- 
ty, for  agricultural  purposes  on  120 
acres. 

Permit  No.  1006.  I..oiiis  P.  Kearney, 
ICl  Vcrano,  Cal.,  <».40  cubic  foot  per 
second  from  about  April  1  to  about 
.lune  15  cf  o.ich  season,  from  Sonoma 
Creek,  Siiiinniii  Coiviity,  lor  agricultural 
purposes    on    32    .icrcs. 

Permit  No.  1007.  A.  .Tac(iuemart. 
3:!(i  .Market  St.,  San  Frar.oisco,  Cal.. 
100    cu.     ft.    per    second     from    .lannary 

I  :o  I)''C''ml>er  ;{1  of  each  .season  from 
Litib-  Noitb  Fork  of  Salmon  River  in 
.siNki.vnii  County,  tributary  of  N<jrth 
Fork  of  Salmon  River,  for  mining  pur- 
poses. I")l  version  works:  M;\in  ditch 
about  .">  miles  long."^nd  dam  of  loose 
roi-k  and  cimcreto.  with  wasleway 
around    dam. 

Permit  No.  1008.  The  Southern  Si- 
erras Power  Company.  Riverside  Cal., 
60  ri\.  ft.  i)or  second,  of  which  10  cu. 
ft.  per  st-cond  shall  bo  diverted  from 
Knlls  Creek.  10  cu.  ft.  per  .^iccond  from 
Knst  Fo:-k,  and  40  cu.  ft  per  second 
from  .Main  Stream  of  .Snow  Creek, 
from  .lanuary  1  to  J>ecc;nber  31  of 
each     soason,     from       .Snow    Creek     and 

I I  Ibuf.irlf-s,  Including  Falls  Creek,  In 
ltivrr«lilr  Connty,  for  power  purposes. 
Total  ,'imour.t  of  power  to  bi'  devol- 
o|i(cl,  rj,:iiK  t.b.p.  Diver.^lon  work.s. 
Pipe  lines  :i..'i5  mlloM  long  and  ton - 
(T'lo     d.iy     5'\2.'»'x2.'>'. 

Ponnll  No.  1009.  Th«  Southern  Sier- 
ras Power  Company,  Rlvor«i|<l«'.  .«"ul  , 
Cii)  j-M  ft.  per  Morond  (of  which  not 
inori-  than  2»t  ru.  ft  per  second  m.iv 
bo  dlvrrioil  from  Knf\  Fork  and  re- 
mnlndor  from  miihi  br.TMchl  of  Snow 
Cni  U  and  trIbularloM  In  lllvrrnlrte 
innntj,  for  i)nwi-r  purposoH.  Total 
iirni'Unt  of  power  lo  be  dovrbipcil. 
ri.'i77  I  h  p.  Diversion  work*;  Pip  • 
lino  2  miles  lonH,  iuhI  runorplo  dam 
5'x25'x2r>', 

Permit  No.  1(»10.  S.  Tllden  UlacV. 
Summit,  Sun  Uornarillno  <'ounty.  Cnl  , 
(•.7."i  itiliic  fool  per  Hocond  from  iilxnii 
M:tr.  Ii     I     («>    (ilout     Oetol.ir     I     of    each 


season,  from  West  Fork  of  Mojave 
River.  San  Bernardino  County,  tribu- 
tary of  Mojave  River,  for  agricultural 
purposes  on  60  acres. 

Permit  No.  1011.  El  Solyo  Land 
Company,  Saii  Francisco.  Cal.,  46.74 
cu.  ft.  per  second  from  about  March 
1  to  about  November  1  of  each  sea- 
son, from  the  San  Joaquin  River,  in 
StunlRlnn.<i  County,  for  agricultural 
purposes  on  3739  acres.  Diversion 
works:  Pumping  system  and  main 
pipe  lines  12,450  feet  long.  Est.  cost 
of    works.    $125,000. 

Permit  No.  1012.  Angelina  Calac 
Ornish  and  Grcgorio  Omish,  Valley 
Center,  Cal..  .025  cubic  foot  per  sec- 
ond throughout  the  year,  as  required 
for  domestic  purposes,  and  .012  cubic 
foot  per  second  for  irrigation  pur- 
poses from  about  March  15  to  about 
November  15  of  each  season,  from  u 
spring  in  Snn  liiegro  Countq,  tributary 
of  San  Luis  Key  River,  in  NW  ^  of 
Section  1,  T.  11  S,  R.  1  W,  S.B.M.,  for 
irrigation    of    one    acre. 

Permit  No.  1015.  Maxwell  Adams, 
RcinOi,  N'evadii,  0.50  icubic  foot  ,per 
second  fr.jm  about  March  1  to  about 
August  1  of  each  season,  from  Rock 
Creek  in  Butte  County,  tributary  of 
the  Sacramento  River,  for  agricultural 
purposes  on  40  acres.  Diversion  by 
pumping  and  pipe  line  or  ditch  ^ 
mile    long. 

Permit  No.  1016.  John  W.  Swan- 
son,  Sto.kton,  Cal.,  .25  cubic  foot  per 
second  for  direct  diversion  from  about 
March  1  to  about  April  30  of  each  sea- 
son, and  150  acre  feet  per  annum  for 
storage,  to  be  collected  from  about 
January  l  to  about  April  30  of  each 
season,  from  an  unnamed  r.avine  in 
NW  V*  of  SB:  14  of  Section  27,  T.  14N, 
R.  910.  M.D.M.,  in  Placer  Connty.  for 
agricultural     purposes    on     35     acres. 

Permit  .No.  1017.  W.  B.  Mason, 
Dunsmuir.  Cal  .  2  cu.  ft.  per  second 
from  January  1  to  December  31  of 
each  season,  from  Indian  Creek,  in 
Shnstn  County,  tributary  of  Sacra- 
mento River,  for  agricultural  and  do- 
mestic purposes,  water  to  be  used  on 
320  acres.  Diversion  works:  Pipe 
line  1  mile  long  and  dam  4'x20'xl.'i'. 
Permit  No.  lOlS.  J.  H.  Bunn,  Mont- 
gomery f^eek,  Cal..  2.5ti  cu.  ft.  per 
second  from  about  March  15  to  about 
October  15  of  each  season,  and 
throughout  the  remainder  of  the  year 
■AS  required  for  domestic  purposes, 
from  Montgomery  Creek.  ShantM 
County,  tributary  of  Pit  River,  for 
Irrigation,  watering  stock  and  domes- 
tic, purposes,  on  2011  acres.  Diversion 
\vorks:  Main  ditch  about  2  miles  long 
and  loose  rook,  brush  .and  earth  dam 
about  3'x  about   4n'>c  about    40'. 

Permit     No.     1019.       A,     Hafer.     Altu? 

r.is,   Cal..    160    acre    feet"  per   annum    to 

be    collected     from     about     December     1 

to    about    Maj-    1    of    each    season    from 

an    •unnnmod     c.-xnvon     In     SW     >4     of 

SW    Vt     of    .Section    28,    T.    2N.    R.    12E. 

M.D.M.,    in    Modoc   County,   tributary   of 

Pit    River,    for    irrigation    purposes. 

H.    A.    KLITROEL. 

Chief    of    Division    of    Water    Rights. 

State   Department   of  I'liblic  Works. 


.     C     r.ni*iO\     COMPWY     <S  WFS 
ON     KUI  lP>li:>T     CONTRACTS 


Contracts  were  awarded  rorertly  by 
the  Pouthern  California  Edison  Com- 
pany for  new  etiulpment  on  the  Bl»r 
Creek  project  nt  a  saving  of  more  thnu 
$l,S87.ono  under  prices  prevailing  dur- 
ing 1921.  according  to  E.  R.  Davis, 
manngrer  of  const ru<  tion  for  the  com- 
pany. The  Items  Involved  in  this  sav- 
ing are  electrical  nwtchlncry.  wnlor 
wheels,    pliio    lines   and    transforniers. 

Early  oHtlm.ates  cnlb-d  for  an  ex- 
penditure of  $4,577,000  for  mntrrlnls 
.Tnd  equipment  on  this  work.  All  th'» 
contracts  have  now  been  placed  nt  .a 
totsl    of   $3,:00.991. 

These  economics  reflect  the  Edison 
company's  great  purchaslnir  power, 
and  also  the  previ.lllnir  condition  of 
the  motiil  m.'irkot.  The  cnmpnny> 
budget  for  1922  calls  for  total  txpend- 
Hiires    excredlna    $!!2.nnO,000. 
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Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDINO  OONTBAOTS 

SAN   FKANCISCO    VOVNTX 


$1,000   and   Over   Reported 


The  following  1 
contractB  for  this 
No.     Owner 

Jansscn 

Lachmaii 

Wright 

Meyer 

Oiyen 

Saiidow 

Meyer 

Peter;; 

Buchanan 

All  red 

Crockei 

Same 

Ross 

Breslin 

Kratz 

Meyer 

.Same 

Devlin 

Pamies 

Will 

T^avezzo 

Fink 

Gray 

Hansen 

Berendsoii 

Sanii^ 

Stallman 

Scarpullo. 

Cantus 

Kincanon 

Downing 

Miller 

Eastern 

Koesler 

Frank 

Hernianson 

Stoinauer 

reck 

Christoni 

Stoesser 

Rouda 

.lansson 

Same 

Same 

Torre 

F'rout 

Achstettor 

Gliirardelli 

SchulU. 

Eisnt  r 

Urban    Klty 

Same 

Weiner 

S'Chulken 

Sullivan 

Peters 

Dowaras 

Prances 

Meacham 

Brown 

Erickson 

Gruenig 

Parsons 

Einanuel 

Chan  si  or 

Stallr.'an 

Cantus 

Berg 

Scho.'nf'i'ld 

Andre  n 

Schraib 

Fleishhacko 

Tucker 

Fleishhacke 

Grosman 

Jamison 

Miller 

Nelson 

Joost 


s    an    index    for    the 
issue. 

Contractor 

Owner 

Cohn 

Owner 

Owner 

Olsen 

Owner 

Meyer 

Tutlle 

Denke 

Owner 

Snook 

Ellingson 

Reeder 

Demarais 

Prout 

Owner 

Same 

Meyer 

Rushton 

Dodds 

IJertolino 

Owner 

Owner 

Owner 

Warden 

Same 

Stiefel 

Ingraham 

C'onlan 

Owner 

Owner 

Owner 

Fink 

Wilson 

Thunberg- 

Owner 

Owner 

Undquist 

Amoroso 

Ruegg 

Zelinsky 

Owner 

.Same 

Same 

Taylor 

Owner 

Hammer 

Peterson 

0\vner 

Johnson 

Owner 

Same 

Black 

Oeibel 

Bateman 

Steiger 

Owner 

Owner 


Owner 

Owner 

Stevenson 

Johnson 

Barrett 

York 

Stiefcl 

Con  Ian 

Owner 

Mcintosh 

Owner 

Merritt 

Robinson 

Morton 

liobinson 

Grosman 

Hamill 

Liebman 

Owner 

plinrichs 


Amt. 

3000 

l:"0(l'j 

2000 
700  0 

20000 
9600 
7000 
1000 

20000 

10000 
9.50  0 

.5408U 
400(1 

14440 
806:-. 
3000 
3000 
3000 
70  Oil 
1200 
1500 
500 
4000 
9000 
4  000 
4000 
54.50 
2735 

13960 

35000 
4000 
6000 
300C 
6000 
450" 
9000 
3000 
1150 
9500 
3450 
6150 
3500 
7000 

3  500 

4  800 
5000 
4  20O 

58001 
ISOO') 
20000 

10000 

5000 

)>066 

5525 

17350 

2000 

116000 

1001 

1000 

3000 

3000 

3900 

1000 

130000 

100000 

54  50 

1390J 

3500 

8650 

10000 

3100 

2910 

2000 

8950 

2000 

1200't 

14000 

900  0 

1700 


20  11 
2042 
2043 
2044 
2045 
2046 
2047 


Mtesr 

Mitchell 

Schumann 

Woodman  see 

Crocker 

Crocker 

Anderson 


Wilhclm 
Mart  in 
Owner 
Owner 
Cal  Elec 
Ankers 
Meyer 


3850 
3000 
3850 
1500 
2630 
3750 
25518 


DWELLING 

(1960)      N   BALBOA    S2-6  W   Sixth   Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — E.  A.  Jansscn,  402  Hearst  Bldg 

San    Francisco. 
Architect — None. 
Day's   work.  |3000 


ALTERATIONS 

(1963)  NE  AIISSION  &  SEVENTEENTH 
Re-arrange  interior  stud  parti- 
tions; new  store  fronts  and  lat- 
prooflng. 

Owner — G.   Lachmai:.   Mission   and    16th 

Sis.,   San   Francisco. 
Architect — &.   Heiman.   57   Post   St..   San 

Francisco. 
Contractor — Louis   J.    Cohn.    110    Sutter 

St.,   San   F.-anciaco.  $15,000 

D  WELLING 

(1964)  SE  LONDON  149-10  NE  Amazon. 
One-story  and  basement  frame 
dwelling. 

Owner — J.   W.   Wright   Sons   Invst.    Co., 
228  Montgomery  St.,  San  Francisco. 
Architect — None. 
Day's  work.  $2000 


FLATS 

(1966)      W    NINETEENTH    AVE    175    N 

Clement.     Two-story  and  basement 

frame   (2)  flats. 
Owner — Meyer    Eros.,    5326    Geary    St.. 

San  Francisco. 
Architect — H.  C.  Baumann.   251   Kearny 

St.,  San  Francisco. 
Day's    work.  $7000 


DWELLINGS 

(1967)  N  SANTA  YNEZ  125,  150,  175. 
2C0  and  225  E  Delano.  Five  one- 
story  and   b.asement  frame   dwlgs. 

Owner — Amanda  Ol&en.  360  Granad:i 
Ave.,  San  Francisco. 

Architect — H.  C.  Baumann.  251  Kearny 
St.,   San  Francisco. 

Contractor — Olaf  Olson,  SCO  Granada 
Ave..   San   Francisco.  $4000  each 


DM'ELLINGS 

(1968)  AV  TWENTY-FIFTH  AVE  26 
and  52  S  Balboa.  Two  one-story 
and  basement  frame  dwellings. 

Owner — Harry  L.  Sandow.  2482  Fulton 
St.,   San   Francisco. 

Architect — None. 

Day's  work.  $4800   each 


FLATS 

(1969)  E  TWENTY-FOURTH  AVE  125 
S  Geary.  Two-story  and  basement 
frame  (2)   flats. 

Owner — Meyer    Bros.,    5326    Geary    St.. 

San   Francisco. 
Architect — H.   C.  Baumann,  251  Kearny 

St.,   San   Francisco. 
Contractor — Meyer    Bros..     5326     Geary 

St.,  San  Francisco.  $7000 

TJNDB.RPIN 

(1970)  NO.  415  GRAFTON  AVE.  Un- 
derpin cottage;  alter  for  basement 
garage  and  add  one  room. 

©■wnor — Peters.  Premises. 
Architect — None. 

Contractor — P.  M.  Tuttle,  219  Tara  St. 
San  Francisco.  ;fl00'i 


APARTMENTS 

(1971)  NE  PROA  r  WAV  AND  TAYLOR 

Three-Story     and  basement     fram^^ 

(4)    apartments. 
Ovnor — W.  ^uchpnan,   1738    Larkin   St.. 

San   Franci.sco. 
Architect — E.   H.  Denke,   1317  Hyde  St.. 

.San  Francisco, 
Contractor — E.  H.  Denke,  l.-.l?  Hyde  St.. 

San    Francisco.  520,000 


FRAME  FLATS 

(1972)      SW    TWENTY-SEVENTH    AVE 

and    Irwin,      Two-story    and    base 

ment  tra.u\e   (4)   fiats. 
Owner —  C.    S.    Ail  red,    159    Lioerty    St.. 

San  Francisco, 
Architect — None. 
Day's  work  $10,000 


PLUMBING 

(1973)      W  GUERRERO  141-9  S  Market 

N     141-r.     SW     149-101/^     SE     122-3  4 

m    cr   1.        All    work   for      plumbinp 

for   apartment    bouse. 
Owner — Mary    Ives    Crocker,    Insurance 

Exch.mge   Eldi?.,   San   Franci.«co. 
Architect  —  Nathaniel      Blaisde'l.      255 

(  alifornia  St.,  .San  Francisco. 
Contractor — Frederick     W.     Snook     Co.. 

596  Clay  St.,  San  Francisco. 
Filed   May  5.  '22.     Dated  Apr.   20,  '22. 

Roughed    in    $3500 

Completed  and   accepted 3625 

Lsual   35  days 237' 

TOTAL  COST.  $950.1 
Bond.  $4750.  Sureties,  Jos.  C.  Staudin- 
ger  and  Everett  T.  Crimes  Limit.  100 
days.  Forfeit,  $20.  Plans  and  speci- 
fications filed. 


(1974)  EXCEPT  riA'.MBING.  STEAM 
heating,  wiring,  lighting  fixtures, 
shades,  trimming  hardware  and 
painting  on  above. 

Contractor  —  E.  Kllingson.  180  Jessie 
St..   San   Francisco. 

Filed  May  5,  '22.      Dated   Apr.  20.   '22. 
Walls   up   to    1st   story    level,. $  4,0C0 
Walls  up  to  2nd  story  level...       5000 
Walls   up   to    3rd   story   level..       6000 

Building     roofed 6000 

Plastering  done   6000 

Two  stories  complftely  trimed      600't 

Completed   and    accepted S56r. 

L'stial    35^days 13,520 

TOTAl-   COST.    $54,080 

Bond.    $27,040.      Sureties.    EmU    Hoberp 

and   E.   J.    Nutting.        Limit.      100    day.*. 

Forfeit,    $20.      Plans   and    specifications 

filed. 

GP-ADIXG 

(1975)  N  J.\CKSON  115-6  E  Broderick 
E  95-8  2/5  xN  137-6.  .\11  work  for 
grading. 

Owner — H.  Kalisky. 

Architect — T.    Paterson    Ross.    310   Cali- 
fornia  St..   San   Francisco. 
Contractor — A.     J.     Reeder,     180     Jes.iie 

St..   San   Franoi.«;:o. 
Filed  May  5,  '22.     Dated  May  -t,  '22. 
On   1st  and   1.5th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST.  $4000 
Bond,  limit,  none.  Forfeit,  $5.  Plans 
only  filed. 


FRAIVIE    BLDG. 

-1976)      SE    TJ^IIRD      AVE      AND    ANZA. 

.Ml  work  for  two-siory  fr.imt  flats. 

Owner — Daniel    and    Mary    Breslin,    81» 

Santa  Clara   St.,  Vallejo. 
Architect — None. 
Contractor — B.    W.     Demarais    &    Sons. 

7ii2  Pag-e  St.,  San  Francisco. 
Filed  May  5,  '22.     Dated   Apr,   17. 

l.ocf  on    $3610 

lUingl)  coat  plaster  on 3610 


•22. 
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Completed      3610 

Usual    35    davs 3610 

TOTAL  COST.   $14,440 

Bend,    limit,    forfeit,    none.      Plans    ant! 

specifications    filed. 


KESIDENCE 

(1377)  S  ?ASTEXAI>A  166  E  Pacheco 
being  Let  21  Ptn  Lot  20  Blk  14. 
Forest  Hill.  All  work  oxcept 
shades,  finisli  liardwaie,  lif;ht  fix- 
tures, wall  paper,  furnace  and  ttl.^ 
for  fire  place  for  two-story  and 
basement  frame  residenc?. 
Owner — Carl    E.    and    Estelle    V.    Krats. 

479   2ttli  Ave.    San   Francisco. 
Architect — ^^altor      C.      Falch,      Hearst 

Bldg-..  San   Francisco. 
Contractor — J.     Prout.     2020     Turk     St, 

San   Francisco. 
Filid    May    5.    "22.      Dated   May    3.    '22. • 
Frame   up  and   roof   boards   on..  $201 7 

Kr&wn    coated    2016 

I  ompietLcl    and   accepted 201K 

FTsual     35    davs 2ni« 

TOTAL  COST,  $8063 
Lond.  !j;4032.5(i.  Surely,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  ;)0  days. 
Forfeit.  ?-j.  I'laii.-  and  specifications 
fihd. 


I)\\  i-:LLI.\(; 

(1!.78)      ^•^\    AXZA   &   FORTY-FOURTH 

Ave  Ono-.<iiory      and       basement 

frame  dw  tiling. 
Owner-Meyer     Bros..     5326    Geary    St. 

San   Francisco. 
Architect — H.  C.   Banmann.   2.'>1    Kearny 

St..  San  Francisco. 
Day's  work.  $3000 


DWELLIN'; 

(!'.''.9)      X    A.VZA      S'O    W      Forty-fourth 

Avt.         Cne-s'ory      and      basement 

frame   dwelling. 
Owner-  Meyer    Bro.s.,     .t326     Geary     St.. 

San   Franciscf. 
/'iichitect— Xone. 
Day's  w..rk.  $30nn 


DWl-.LLiN'; 

r  18811)      X     ANZA     115    \V     Forly-fourlli 

Ave.         One-story       and     ba.-^emtnt 

frame  dwelling. 
Osner — Geo.    Devlin.    232     Point    Lobos 

Ave..  San  Francisco. 
.   •rhiloct--H.   <'.    I'aumann.   251    i<earny 

St.,  San   Francisco, 
'  (iiitr.'iclor — Miyer     tiros,,     5;;2t>     Gcar.\ 

Si,.   San    Francisco.  $30'H' 


FKAME  FLATS 

(P.'Sl)       X    FILTUX    1(p:-6    W    Fifleenlh 

Ave.        Twr>-siory      and      liasemenl 

frame   i  2)   flats. 
Owner — ).,ouls    I'amies.   447   Chenery  St., 

San  Franc  (.•'CO. 
.\rchiterf   —   H.    E.     Harris.    8L'>    [ialbo^. 

SI..  San    Francisco, 
'  ontractnr — :',   A.   KuHhton,    1P1.>   Baker 

St,,   San    Franclsro.  $7000 


ILASTEK    Fl.t).N'l' 

(Di»<2)      .NO.    l.'.Bo    .lO.NES,      Plaster    ex 

t«'rl'«r    front    (•!  n|iartmeni    I'ouse. 
Owner — Mr.   Will,    Premises. 
Arch  I  tec  I — Xone. 
Conlractor--W,    U,    Dodds.    Kj'tfi    PacHlc 

Ave..    San    Franr'sco.  $120ii 


.:aua«;k 

(1:>H3)      ."^K     MISSoUltl      AND     SEVIOX- 

tcenlh.     One-Mlory  concrete  prlvat'- 

ffuraKe, 
Owtitr — .»oo   Lnvi/zo,    123.1    17th   M,,   San 

KranrlJicfi. 
Arrhlf^ci — None, 
(,ontractor— M.    It«Tlolhio.    32    Shotwpil 

SI.,   San    Ftnnrlnro.  $1500 

ALTKUATKiNS 

(1 1*114 »      K    TMIKTKKNTH     ImI      .MlNhltii 

and   Howard,      lUmoiliM  r)inru  upwcc, 

elev.ile    roof;    Inniall    windows   nnd 

bl'lld    Mlalrrniiiv 
Cwncr— Pink   *  Hchlndlcr  Co.,   2IP    I3lli 

Ht  ,  Han   Krnnclftro. 
Arrhlteci-    V.    W.    Houicnion.    ZI?     \HU 

Ht  .   Han    KraiiclBco. 

|>a\  >    Wf.il  $.'i(MI 


DWELLING 

(1983)  W  TWEXTY-SECOXD  AVE 
99-5  N  Cabrillo.  One-stor.\  and 
basement  frame  dwelling. 

Ovner— Alfred  J.  Giay,  763  lUh  Ave.. 
San   Francisco, 

Architect — Xone 

Day's  work.  $4000 


D WEI  LINGS 

(1986)      E    VALDFZ    40.    80    and    120    S 

Moiitecito,       Three     one-story     and 

basement   frame   dwellings. 
Owner — "Walter  E.  Hansen,  2235  Market 

St.  Ran   Francisco. 
Architect — Ida    F.    McCain,    318    Kearny 

St.,   San  Francisco. 
Dav's    work.  $3000    each 


RESIDENCE 

(1087)      W   FIFTEEXTH    l.'.O   S  .Tudah   S 
25x   W127.      All   wiTrk   for  one-story 
and   basement  residence. 
Owner — Julixts    Berendsen,    Russ    Bldg.. 

San    Francisco. 
Architect — O'Brien       Bros.,       Inc..       240 

Montgomery   St..    San    Francisco. 
Contractor — F.    Warden.    240    Montgom- 
ery, St.,  San  Francisco. 
Filed  May   6.   '22.     Drited   -Apr.    24,   '22. 

)st  story  joists  in  position $    750 

Roofed     and     enclosed 750 

Brown    coated    750 

Completed   and  accepted 750 

Usual   o.")   daj  s 1000 

TOTAL  COST,  $4000 
Bond,  none.  Limit,  7.j  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


KESIDEXCK 

(lb88)      S   .IUI).\h    87    W    Fifteenth    Axe 
W    25.\S    100.       All    work    for    one- 
story     and     basement     residence. 
Owner — .luiius    Bi  rendsen,    Russ    Bldg-.. 

San    Francisco. 
Architect — O'Brien       Bros..       Inc.,       21o 

Montgomery   St.,   San   Francisco. 
t:ontraclor — F'.    Ward'?n,    240    Montgom- 
ery. St  ,  San   i-^rancisco. 
Filed    Mi'.y   6.   '22       Dated    Apr.    24.   '22. 

isl  story   joist.s  in   jjosition $   750 

Roofed     and     enclosfd 750 

Brown    coat>>d    7i»t> 

Coniideled    and   .iccepled 7-0O 

Usual   X5   days 1000 

TOTAL  COST,  $4000 
Bold.  no!u.  Limit,  75  days.  Forfeit, 
:ion<\      Plans   and    specifications    filed. 

•XOTE — Permit   rei)ortid    .\pr.   28,   19*2 
.\o.    1796. 


FILVME   BllLDIXG 

(l'.iS9)      E      TWK.XTY-Si:\"i:XTH       AVi: 

267  .X  Cabrilli)  X  25xE  120.   All   work 

tor   one-story   and    liaai'incni    frame 

I'Uiliiing. 

OvviuT— Ralph  F.  Stiillinan. 

Architect   —    llcrnijii       Bailh.       I'helan 

P.ldg..  Sn  n    l"'ranclsco. 
Contr.xlor  -.Ir.o.     V.     Stiofel.     184     23r(; 

SI.,    S.iii    Francisco. 
Filed   May   6,   ■:!2.      Dated   Apr.    29.   '22. 

Frame    up     $1362.50 

Krowii    cofilid     1362.50 

Coniplcttu    and    accepted 1362.50 

Isi'.al    ;;5    davs 1362,50 

TOTAL  I  OST,  $5450.00 
B«Mid.  $.''450.  .Sill t'lK-s,  V  has.  S.  liayent 
and  M.  A.  Slaltery.  Liinll,  90  duy.s. 
Forfili,  noiM'.  Plans  and  specifii  ations 
Ml<  d. 


TAMALE    PAHLOU 

(P.i9"i|       \\      P(;LK     .'ii>    S    Bush    No.     1247 

I't.'lk    St.       .VII    work    except    palnl- 

ii  g,     p'-umidiiK,     conipooltlon     fioor, 

kIii:<vS.       (He       .•in<'.       elrclrlclly       for 

lam.ilr   par!or. 
Ou  ncr-    <).   .Sen  I  pill  III,  '/(    Aliliil  eel. 
.\iiliit<'<t      (>     P.  Thayer,    110  Sutler  Si  . 

S.in   Fr.'inelHcd. 
Contractor— -M.    c.     liiKraliain,     l.iO    Du- 

lioiT  St.,  Knn   h'raiit'lNco, 

Fi;.d    May    •■.    "22.      Dated . 

I  .irtliloiiH    ready    for   plitalor  und 

roof    over    r»*t |683 

Mill    work    drllvcrod      and      new 

■  I..I  .      In        BH.i 


Completed  and  accepted 683 

Usual    35    davs G8S 

TOT.A.L  COST,  $2735 
Bond,  none.  Limit,  24  days.  Forfeit, 
none.      Plans   and   specifications   Hied. 


APARTMENTS 

(1991)  AV  .TULTAN  AVE  125  N  16th  St. 
Three-story  and  basement  frame 
(6)   apartments. 

Owner — George  and  Nellie  Cantus,  867 
Fell  St.,  San  Francisco. 

Architect— None. 

Contra.ctor — Ertw.  J.  Conla;i,  1935  How- 
ard St..  San  Francisco.  $13,960 


APARTMENTS 

(1992)      N  CLAY   107M:   W'  Leavenworih. 

Throe-story     and     'oasement  frame 

(!.♦)   apart  nents. 
Owner — Kincanon  &  Perego,  159  Sutter 

St.,   Sai'    Fr.ancisco. 
Architect — Xone. 
Day's  work.  $35.00(i 


RESIDEXCE 

(1993)  E  CULEBR.V  TERRACE,  bet. 
Chesinui  and  Lombard.  Two-story 
and  basement  frame  residence. 

Owner — Miss  M.  Downing.  1100  Frank- 
lin St..  San   Francisco. 

Architect — D.  E.  iiraham,  1100  Frank- 
lin St.,  San  Francisco. 

Day's  work.  $400(» 


DWELLINGS 

(1994)      W  FLORIDA  :U)  and  115  S  26th. 

Two  two-fcvory  and  basement  frame 

dwellings. 
Owner — Wm.   Miller,  49  Park  St.,  S.  F. 
Arciiitect — None. 
Day's  w(  ik.  $3000  each 


ALTERATIONS 

(1995)      NO.     1017    M.\RKET.       Remodel 

first  and  mezanine  floor;  new  store 

front. 
Owner — Eastern    Outfitting   Co..    Prem. 
.\rchitecl   —  H.    P.    VoLiner,    407    Flood 

Bldg.,    San    Francisco. 
(Contractor — Fink   &   SchiiulUr.   218   13th 

St.,  San   Francisco.  ?;<000 


DWELLING 

11996)      NW    PORTOLA       DKIVE      AND 

Ciaronunl.        Tuo-story    and     base- 

n.enl   frame   ctwellir.g. 
Owner — Harry  A.  Roeslcr,  San  Anselin  ) 
Archllccl — Chas.  F    Slrotholf,  2276   15'. h 

St.,  San   Francisco. 
Contractor — Wilson  &   Benson,  336  Ash  ■ 

ton    .\ve..  .S:in    i-T  i  iicisco.  $6000 


DWE.'.LIXG 

(H.97)      Ni:     TWENTA    SIXTH     AVE     t 

Cabrillo.      One-story   and    basement 

frnine  dwelling. 
Owner-  M.  .\.  Frank,  590  11th  .\ve..  San 

Frar.cKsco. 
Archif-ct — Waller      C.      Falch,      Hearst 

Ijldn.,  San  Frai.cl.sco. 
fontraci  >r — Oscar    W.   Tiiunberg,   678-.\ 

9th    A\e..    .-'•    F  4  I. on 


FRAME  FL-VT.--' 

(1998)       W   .SEVEXT1;EX  111    AVK   :'..ii   X 

Balboa.      Tw<)-.»-iory    av.d    baFcment 

fran.e    v2)    rials. 
Owner — C.     Hennanson,    556    California 

SI.,   San    Fiai.clsio. 
Architect — None. 
Day's  work.  $900o 


ALTKUA  riOXS 

(11.99)      X    TWKXrV-'niiKD      122-6       E 

.MI;'sion.      General    alteralions    and 

ehniiges    for    4    aiinrtment8    ami     I 

flat. 
C»wner — Theresa     .'-'t«  innu<  r.  607  Caslri- 

8t.,   Sjin    Francisco. 
.\rrhltei  t      None. 
Dpy'H   work  $3000 


ALTKK  ATlONS 

iSno")  XO.  170  TWICNTY-SIXTII  AVI 
Replace  concrete  floor;  and  othei 
repairs  tor   bnncinent  saravc. 

Gwrnor — Air    Pick,   PrcinlHPS, 

.\rciili««'i — None. 
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Contractor — (J.     Lincl<!Uist,     1  5  i  I     linker 
St.,  Pan  Francisco.  ?1150 

FUAME    FI.ATH 

(ion  I)      W    STOCKTON    69-8    S    Green- 
wich S  22xW  10.     All  work  for  t  uo- 
story  frame  flats. 
Ovviitr   —    P.a'faele        Christoni,        ]r.7o 

Stockton    St.,   San    Francisco. 
Arthiiect — 1j.    Traverse,    854    Union    St.. 

San  Fiiuicisco. 
Contractor — F.   (,'.   Amoroso,   1.'536   Kear- 
ny St.,  San  Francisco. 
Filed    May    8.   '22.      Dateci    May   4.    '22. 

Roof    on     $2:!75 

Brown    coaiorl     L"i75 

('onipleteu    and    accepted 237i) 

Usual    35    days 2375 

TOTAT^  COST,  $9500 
liond,  $4750.  Sureties,  Tony  Domico  fi 
N.  Gailucci.  Limit,  — .  Forfeit,  ?75. 
Plans  and  specifications  filed. 


BUILDINCr 

(2002)    E  SHOTWELL  235   S  Fourteenth 

25.xl22-().      All    work   excepi    ulumb- 

ins:,  electrical  work  and  iron   work 

for  one-story   building-. 

Owner — Wm.    P.    Stoesser,    53    Shot  well 

St.,  San  Francisco. 
Architect — None. 
Contractor — RueggT  Bros.,  Inc.,  319   Pre- 

cita  Ave.,  San  Francisco. 
Filed  May   8,  '22.     Dated  Apr.   28,   '22. 

Frame   up    $862 

Trusses    in    pl.T,ce 862 

Con.ploted    862 

Usual    35    days 862 

TOTAL,  COST,  $345" 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans  and  specifications   tiled. 


APARTMENTS 

(2003)    S  GEARY  186-3  W  Leavenworth 

W  48-9>-S  137-6.     Painting  for  Class 

C    brick    apartment    building. 
Owner— S.  Rouda,  40  Powell  St.,  S.  F. 
Architect — Sylvain     Schnaittacher,     237 

Post  S't.,  San  Francisco. 
Contractor — R.      Zelinsky,      180    Jessie 

St.,   San  Francisco. 
Filed  May  8,  '22.     Dated  Feb.  28,  '22. 

On  1st  of  each  month 75% 

Usual     35     days 25'^ 

TOTAL  COST,  $6150 
Bond,  $3075.  Sureties.  M.  H.  Gnecco  & 
.Marion  D.  Cohn.  Limit,  without  delay. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


DWELLING 

(2t'04)      S    C.A.T1RILLO    70    W    20th    Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — E.    A.      .lanssen,       402       flearsl 

Bldg.,   San  Francisco. 
Architect — None. 
Day's    work.  $3500 


DWELLINGS 

(2005)  E  FIRST  AVE  75  and  100  S 
Edward.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — B.  A.  Janssen.  402  Hearst 
Bldg.,  San  Franosco. 

Architect — .Mone. 

Day's  work-.  $3500  each 


DWELLING 

(2006)      K  TWENTY-SIXTH   9VE   310   N 

Balboa.      One-story    and    basement 

fram<^  dwelling. 
Owner — K.    A.      Jaussen,      402       Hearst 

Bldg.,   San  Francisco. 
Arf  hitect — None. 
Day's    wo/k.  $3500 


Re- 


RE  PAIRS 

(2007)     S  BAY  83-6  W  Grant  Ave. 

pair  fire  damage  to  warehouse. 
Owner — G.    B.    Torre    &    Sons,    105    Bay 

St.,  San  Francisco. 
Arc  nit  eel — Nore. 
Contractor — Taylor     &     Goericke.     220 

Sh,aron  Bldg.,  San  Francisco. 

$4800 


DWELLING 

(2008)      E    DORCHESTER    WAY    120    N 

Uiloa.      One-story      and      basement 

frame  dwell  ing. 


owner — .1.     I'rcul,     2020    Turk     S;.,    Saii 

Francisco. 
Architect — None. 
Day's  work.  $5000 


DWELLING 

(2009)  S  MORSE  159  E  Newton.  One- 
story  and  basement  frame  dwelling 

Ov.  ner — Edvard  Achstetter,  CI  Morse 
St.,   han   Francisco. 

Architect — None. 

Coritractor — Geo.  Hammer,  67  Willets 
St,.    Dalv   City.  $4200 


ADDITION 

(2010)      N    \0(;TI1    rOI.N'T    bet.    Larki:. 

arid  I'olk.  Two-siory  brick  and  mil! 

additlori  to  warehou.';e. 
Ov/ner — D.   Ghirardelli   Co.,   Premises. 
Architect — Wm.    Mooser,    Nevada    Bank 

Bldg.,  San  Fr;  ncisco. 
Contractor — H.  L.  Peterson,  Lick  Bldg., 

Sau  Franc).?co.  $58,000 


APARTMENTS 

(2011)      E  l>OLORES  83-,{  N  15lh.  Thror- 

story  franu!  (8)   .apartments. 
Owner — Dr.      ('.      Harrington      Schult/, 

Anglo  Bldg.,   San   Frar'.cisco. 
Architect — A.   .T.    Horstmann,   303   Anglo 

E'dg.,  San  Francisco. 
Day's  work.  .p  18,000 


ALTERATIONS 

(2012)  S  SUTTER  162-6  W  Grant  Ave. 
Construct  stairs;  add  reinforced 
concrete  walls  and  other  altera- 
tions for  club  quarters. 

Owner- — Milton  D.  Eisner,  128  Sutter 
St.,  San  Francisco. 

Architect — Samuel  Li?hiner  Hyman,  68 
Post  St.,  San  Francisco. 

Contractor  —  J.  Harold  Johnson,  180 
Jessie   St.,   .?an    Francisco.        $20,000 


RESIDENCES 

(2013)  E  DE  SOTO  363  and  431  S  Ur- 
bane Drive.  Two  f\Vo-.story  and 
basement  frame*  residences. 

Owner — Urban  Realty  Imi^rovement  Co. 
85    Cerritos    Ave.,   San    Francisco. 

Architect — H.  K.  Lovell,  85  Cerritoa  Av 
San    Francisco. 

Day's  work.  $5000  each 


RESIDENCE 

(2014)      E    VICTORIA   8S   S  Urbaiio   Dr. 

Two-story      and    basement      frame 

residence. 
Owner — Urban  Realty  Improvement  Co. 

85    Cerritos    Ave.,    San    Francisco. 
Architect — H.  K.  Lovell,  85  CerrHos  Av 

San    Friincisco. 
Day's  work.  $5000 


STORES    AND    FLATS 
(2015)      LOT  7  DLK  3,  Crocker  Amazon 
Tract.      All       work    for      two-st,)ry 
trar--.e   building   (store  aiid   flat). 
Owner — S.   and  I>ena   Weirier,   3360  Jlis- 

sion  St.,  San  Fr;inci£CO. 
Architect — None. 

Contractor — Wm.    J.    Black,    1306    Guer- 
rero St..  San  Francisco. 
Filed   May   9,    '22.      Dated   May   8,   '22. 

Frame   up    $2000 

Brown   coated    2000 

Completed    a:id    accepted 2000 

Dsu.'il    35    days.  .  .- 206C 

TOTAL    COST,    $8066 
Bond,    $4000.  Sureties,    Eleanor    M. 

Black   and   Margaret    I.    Nisbet.      Limit, 
forfeit,  plars  and  specific'Mions.  none. 


FRAME   FL.A1S 

(2016)      W    ARCUELLO      BLVD    110      S 
Hugo  S   25xW   120.     Carpenter  and 
mill  work   for  two-story  and  base- 
ment  franre  ilat  building. 
Ov/ner — Ru.-^Stll    Schulken,  '/<    Architect. 
-■Vi-rhitect — Mel  1.  Schwartz.  Nevada  Bk. 

F-ldg.,  S.an   Franci.«co. 
Contractor — Louis    ,1.    Doibel. 
Filed   May   9.    '22.      Dated    May    5,   '22. 

2nd   floor   joists   set $1381.25 

Ready    for   lathing 13S1  25 

Completed    and    acceptcil 1381.25 

Ubual    35    da>s 1381.25 

TOTAL    COST.    $5525. OJ 
Bond.  $2762.50.  Sureties,  Wm.  J.  Cereg- 


lupo  and  Fredk.  S  Spencer.  Limit.  100 
days.  Forfeit,  none.  Plans'  inO  speci- 
fications  filed. 


garagf; 

(2017)      K   VALE.VCIA  90  S'  21kI   S  oOxE 
122-6.      All    work    for   one-story   re- 
inforced  coiicret.:    garage   building 
Owner — Matt  I.  Sullivan.  Huml<oldt  Bit 

Bldp..  San    Francisco. 
.\  r  'hirect — Nor'*-. 
Contraclor — J.    C.    Ba'.eman.    2303    Bush 

St..   Sari   Francisco. 
y\\(<]   .Vlay   9.    22.      Dated  Apr.   ''9.  '22. 
Wood   forms  for  concrc'e     n....$150C 
Reipforctment      installed      above 

form.s    15O0 

(  opcrele    material    poured 25O0 

W(,od  forms  for  concrete  in  place 
to  level  of  roof  trusses  and  re- 
inforcement iri.stalled    2000 

Concrete   poured   to   level    of   roof 

trus.^es     2500 

Itoof  finished    150ii 

Comirlcted  and  accepted 1462 

Usual    35    days 438S 

TOTAL  COST.  $17.3.'.ti 
Bond,  $9000.  Surety.  Chas.  H.  Graham. 
Limit,  July  29,  1922.  Forfeit,  non°. 
Plans  and   specifications   filed. 


ALTERATIONS 

(2018)      S   CARL   50    W   Cole.      Alter    for 

stores;  show  windows,  etc. 
Owner  —  Peters    Bros.,    Cole    and    Carl 

Sts.,  San  Francisco. 
•Architect — None. 
Contractor — H.  Steigcr.  1630  Haight  St., 

San  Francisco.  $2000 


APARTME.N'TS 

(2019)      NW  EIGHTH  AVE.  &  FULTON 

Five-story  and  b.asement  reinforced 

concrete       (24)       apartments       and 

stores. 
Owner — Jarnes     Dewaras.     3200    Fulton 

St.,   San   Francisco. 
-Vrchitect — Henry      Shermund.       Hears' 

Bldg.,  San   Francisco. 
Days  work.  $116,000 


DWELLING 

(2O20)      W      FORESTER    25    N      Flood 

One-story      and      basement      frame 

dwelling. 
Owner  —  Theodor   Frances,    10   Staples 

St.,  San  Francisco. 
Architect^-Ncne. 
Dpys  work.  $1000 


ALTERATIONS 

(2'21)  NO.  1426-28  HAIGHT.  Erect 
studded  partition  in  store,  plaster- 
ing, etc. 

Owner  —  F.  E.  Meacham,  1410  Haight 
St.,   San    Francisco. 

Architect— C.  M.  McNally,  661  Golden 
Gate   Ave..  San   Francisco. 

Not  Let.  $1000 


DWELLING 

(2022)      N    JUDAH      75-6    E    Nineteenth 

Ave.  One-story  and  basement  frame 

dwelling. 
Owner- — S.  E.  Brown,  14  34  6th  Ave..  San 

Francisco. 
Architect — None. 
Day's  work.  $3000 


RESIDENCE 

(2023)      K    PLYMOUTH    125    S    Grafton. 

Two-slory      and    ba.sement      frame 

residence. 
Owner — E.  Erickson,  972  Plymouth  .A^\e 

San  Francisco. 
.Architect — None. 
Day'.^    work.  $3000 


.ADDITION,  ETC. 

(2024)  N  TWENTY-FIFTH  50  W  Bry- 
ant. Grading:  addition  of  2  bath- 
rooms; underpinning,  foundations, 
etc.,   for  dwelling. 

Owner- — Goo.  Gruenig,  2952  Bryant  St.. 
San  Francisco. 

Architect — None. 

Contractor — L.  H.  Stevenson.  45  Worth 
St.,  San  Francisco.  $3900 
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ALTERATIONS  „^    ^„ 

<2025)      NO.    3173    TWENTY-FIRST   ST. 

Ratproof  basement   of  dwelling;  T. 

and  G  roof;   addition   of   one   room. 
Owner — Dr.   E.    W     Parsons.    Premises. 
Architect — None. 
Contractor — Jcel   .Tolinson,   1614  Church 

St.,   San    Francisco.  $1000 
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Owner — J.   A.  Andren,   756  Duboce  Ave., 

San   Francisco. 
Day's   work.  $10,000 


CLUB  BLD^:. 

(2026)  NW  PAGE  AND  LAGUNA 
Three-story  ind  basement  brick 
and   concrete   club. 

Owner — Emanti-El  Sisterhood,  Steiner 
and   Goldeer    Gate   Ave.,    S.   F. 

Architect — Julia  Morgan  and  Dorothy 
Wormser,  Merchants'  Exchange 
Bldg.,  San  Francisco. 

(Contractor— Barrett  &  Hilp,  918  Har- 
rison  SI..   San   Francisco         $130,000 


P.IS1NESS  BLDG. 

(2027)  K  POLK  bet.  Ellis  and  Willow 
Ave.  Four-£tory  and  basement 
brick  bu.siness  building. 

Owner — Chan.'-lor  &  Lyon  Co.,  1238  Van 
Ness  Ave.,  San  Francisco. 

Architect  —  \V.  L.  Schmolle.  40  Mont- 
gomery St.,  San  Francisco. 

♦  •ontraclor — York  Realty  Co.,  40  Mont- 
ctomery  St..  San   Francisco. 

$100,000 

FRAME    BLDG. 

(2028)  F.  TWENTY-SEVENTH  AVE 
267  N  Cabrillo  N  25xE  120.  All 
work  for  one-story  and  basement 
frame  building. 

Owner — Ralph  F.  and  Natalie  E.  Stall- 
man. 
Architect  — Hermann      Banh,       Phelan 

BJdg.,  Kan   Francisco 
Contractor— J  no  V  Stiefel,   184   23rd  St. 

S.nn    Francisco 
Filed  Mav   10,  "22.     Dated  Apr.  £9.  '22. 

Enclosed     $1362. ■'iO 

Prowii    coated     1362.50 

Completed   and   accepted    ....    1362.50 

Usual     35     day.s 1362.50 

TOTAL  COST.  $5450. <I0 
r.ond.  $5450.  Sureties,  ChfS.  S.  Boyen 
and  M.  A.  Slattery.  limit,  90  days. 
Forfeit,  none.  Plans  and  hpeciflrations 
filed. 


STORE    BLDG. 

(2029)      W    JULIAN     AVE     125    N    16th 
St       All    work       for    a    three-story 
and     basement     frame     building. 
Owner — Geo.    and      Nellie      Cantus,    867 

Fell    St.,    San    Francisco. 
Architect — None. 
Contractor — PMward     J.     Conlan,     1935 

Howard    St..    San    P'rancisco. 
Filed  May   10,  1922.     Dated  May  8,  1922 

Frame   up    13490 

Brown     coated     3490 

Completed    and    accepted 3490 

Usual     35     days 3490 

TOTAL  COST.  $13,960 
Bond,  $9000.  Sureties,  Catherine  Klein, 
Adolph        Sollman.  Forfeit,        none. 

Limit,    120    days.      Plans    and    apeclflca- 
tiona    filed. 


ALTERATIONS 

(2032)      NO.    670    FOIiTY-FIFTH    -WE. 

Alterations,    repairs    and    additions 

for  two  flats. 
Owner — Mr.  and  Mr.>.  Schraib,  Premises 
Architect — None. 
Contractor — Geo.  M.  Merritt.  3014  Geary 

St.,  San  Francisco.  $3100 


ALTERATIONS 

(2019)  SF.  HOHWOR'l  II  AND  CUVIER. 
Kt'tiHVi'  i>r<'«<  nt  roof  on  dwelling 
and  coiiMtruct  onc-Ktory  frame  nd  ■ 
'lltlon. 

Owner— c.hnM.  Ilerr    !••  'i-  f  ii  •m'^    S.  F. 

Archlteui — None. 

Dny'ji    work.  1350(1 

HTOHKH 

(2030)  N  EDDY  IST-f'  W  T:i.\lor,  One- 
iil'jry  brick  <'lfii(i«  c  (2)  hiorea. 

Owner  •  -  Hnrold  J.  Hchoenfold,  ISO 
Bnnk.TK"   InvMt.   RMk  ,  S    F. 

Archltrct  K.  II.  M.'Vi  I  iiimI  A.  H,  John- 
Hon.  742   Alnrlt'  I    •- 1      S.m   Fr.inrlBCO. 

Contracioi  M  i  i"    ,    180  JokmIo 

Ml.,  y-in   I  $8660 

KUAMi:   FLATS 

(2031)  W  FIKTEKN'ril  AVR  2»l-6  h 
Itiilbon  Twe-Htory  and  baofloicnl 
frame    (2)    natH. 


ALTERATIONS 

(2033)  NE  JONES  AND  MARKET. 
General  alterations  and  repairs  for 
(advertising    firm)    offices. 

Owner— .VI.  Floishhacker,  %  Anglo-Cal- 
ifornia Trust  Co.,  Market  and  San- 
some  St.,  San  Francisco. 

Architect — None. 

Contractor — Robinson  &  Gillespie,  1051 
Sutler  St..  San  Francisco.  $2910 


ALTERATIONS 

(2('34)  S\V  LARKIN  AND  WILLOW. 
Close  up  door  openings,  remove 
present  and  install  new  store 
fronts. 

Owner— Mrs.  R.  C.  Tucker,  80  Post  St.. 
San   Francisco. 

Architect — Andrew  H.  Knofll.  Hearst 
Bldg.,   San   Francisco. 

Contractor — Morton  Builders,  217  Bal- 
boa  Bldg.,   San  Francisco.  $2000 


REPAIRS 

(2035)  NO.  9  MAIN  ST.  Repair  tire 
damj'ge   in   office  building. 

Owner — M.  Fleishhacker,  7c  Anglo-Cal- 
ifornia Trust  Co.,  Market  and  Ssn- 
some  St.,  San  Francisco, 

Architect — None. 

Coi. tractor — Robinson  &  Gillespie,  1051 
Suttfr    St.,    San    Ftanciaco.         $S95'.i 


FRAME  FLATS 

(2038)      NE  THIRD  AVE  AND  IRVING 
Two-story  and  basement  frame   (4) 

llcltS. 

Owner — Frank   C.   Mil'.er  and   Bessie   M. 

Miller,    116   Parker  Ave.,  S.   F. 
Architect — <.\   O.  Clausen,   Hearst   P.ldg.. 

Son  Francisco. 
Conlrpclor — B.    Llebman,    113    9th    Avi., 

San   Francisco.  $14,000 


Owner — Meeso-Gottfricu  Cc,  19th  .ind 
Harrison  Sts.,  San  Francisco. 

Architect — None. 

Contractor — A  H.  Wilhelni,  ISO  Jessie 
St..  S.tn  Francisco.  $3850 

ALTERATIONS 

(2042)  SVV  TARAVAL  &  TWENTY- 
seventh  Ave.  liaise,  alter  and 
make  one-story  audition  for  4- 
room  flat   (stor^  and  flat). 

Owner — Mr.    iiitchell.    Pren'it;cs. 

Architect — O'Brien  Bros.,  Inc..  240 
Montgomery   St.,   San   Francif.co. 

Contractor — \\  m.  Martin,  T!0  Jessie  St.. 
San  Francisco.  $3000 


DWELLING 

(2036)  N  RtlSSIA  100  W  Lisbon.  One- 
story  and  basement  frame  dwelling 

Owner — Mrs.  J.  G.  Grosman,  44'(  London 
St.,   San   Francisco. 

Architect — None. 

Contractor — W.  E.  Grosmnn.  147  Lon- 
don St..  S«n  Francisco.  $2000 

FliAME   FLATS 

(2037)  W  SIXTEENTH  AVE  225  N 
Balboa.  Twe-story  and  baaement 
fr.ame    (2)    flats. 

Owner — Marfc   Jamison,    613    Geaiy    St.. 

San   Francls-co. 
Architect — Milton     Morrison.     716     41st 

Ave..  San  Francisco. 
Contractor — Thos.  Hamill.   107  42d  Ave., 

San    Francisco.  $12,001 


FRAME   FLATb 

(2039)  W  SEVENTEENTH  AVE  2^0  S 
Anzn.  Two-Htory  and  basement 
frame    (2)   Mala. 

Owner — P.    AIroI    Nclscn,    20r    Eurok.i 

St..  San  Francisco. 
Architect — None. 
Day's  work.  JS*^"" 

ALTERATIONS 

(2040)  N  TWKNTY-»1XTH  25  W  Mis 
slon.  (Joneral  altcrallonn  and  ie 
paIrN  for  nl>)roH. 

Ownei— FaMan      Joost    Co..       Marl  In./ 

Ca'.lf. 
Arc  hllect — None. 
Conlr.ictor-J.<r.  llliirUhi*,  2IC  Utii  Si  . 

Hnn   Franclfco.  $17(MI 

lALTF.HATIONS 

(2H1)      SK    TREAT    AVE    AND    MNK- 

l.-cntu.     Metal  lu'.h  and  plaster  i-x- 

tcrlor  of  Mhop  'uulldlng. 


DWELLING 

12043)      E   TWENTY-EIGHTH  AVE    280 

S    Geary     One-story    and    basement 

frame    dwelling. 
Owner — Anna    Schumann.    233    AnzaSt. 
Architect — None. 
Day's    Work.  $3850 

ALTERATIONS 

(2044)      210    ELLIS    ST.      RBARRA'NGE 

front      and      rearrange      lobby    for 

stores. 
Owner — Mrs.     Del       Woodmansee.       210 

Ellis  St. 
Architect — None. 
Days'    Work  $1500 


i 


ELECTRICAL   WORK 

(2045)  W  C-IERRERO  141-9  SE  Mar- 
ket N  141-9  SW  149-10^4  SE  122-3  i-j 
m  or  1  M  D  24.  Electrical  work  for 
three-story  and  basement  npari- 
mcmh  hou.«e. 

Owner — Maty    Ives    Crocker.    Insurance 

Exchange  Hldg..  San  Franc<sco. 
Architect — Nathaniel  Blaisdell.  255  Cal- 
ifornia St..  San   Francisco. 
Contractor   —    California    Elec.    Conatr. 

Co.,   (>87    Mission   St..  S.   F. 
Filed  May  11.  '22.     Dated  Apr.  28,  '22. 

Roughed    in    %  9.'>0 

Completed  and  accepted 1020 

Usual   35  days 660 

TOTAL  COST  $2630 
Bond,  $1315  Surety,  Fidelity  &  Deposit 
(";o.  of  Marylard.  Limit,  60  days.  For- 
feit. $20.     Plans  and  specifications  filed. 

(2046)  PAINTING.  TINTINC.,  PAPER- 
ing.  ete  .  on   above. 

Contr.Tctor — H.  Ankers.  22  Lexington 
St..   San  Francisco. 

Filed  ISIay   11,  "22.     Dated  Apr.  24,  '22. 
Interior  and  exterior   1st  coated. $935 
Interior   and    exterior   2nd   coated  986 

Completid  and   accepted 942 

Usual   .1.->  days 938 

TOTAL  COST.    $3750 

Bond.    $1875.       Sureties,    Jas.    RIngrose 

and   G.    P.    M'.   Jensen.      Limit,    60    days. 

Forfeit.    $20.      Plans    and    speclflcatlons 

filed. 


DWELLINGS 

(2047)      .NK   T\\  KXTV-IOICHTH    .\VK   i»:- 

P.albti.'i.     All  work  for  two  six-room 

dwellinB."   and   4    5-rooiii   dwellings 

Owner — Jonathan     .'Vnderson.     423     16tli 

Ave..  San   P'rancisco. 
Architect — None. 
Contractor — Meyer     Bros.,     5326     Geur.s 

St..  San  Francisco. 
Filed  May  11.    22.     Dated  Apr.   7.  '22. 

Frames    up    $6377.10 

Brown  coaled   6377  li» 

Completed     6377  1 

U.sunl    35    days <5377  i 

TOTAL  COST.  $25.50H  ■"' 
nf'iid.  none.  Limit.  120  day.".  Forfili. 
plans  and  speelflt  altons.  none. 


COMPLETION  NOTICES 


«i,\N    i'Mi\K(-is<'o    coi:nty 


Recorded  Accepted 

May  10.  19:.2— S  Sl'TTEIt  137-6  K 
Montgomery  E  40xS  85.  John  C 
Brlrkell  to  Monxon  Bros.  May  ii.  1922 
May  11.  1922— S  ElGHTi;iONTH  100  K 
CaHtro  25x100.  K  Znkeasslan  to 
Wm   Horstmeyer  Co.  ..  .April   12.   1922 


Saturday,     May     13,     1922 
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.Mry  10,  1022— IXT.  N  ORKSCKXT 
Ave  and  W  line  Lot  20  N  75xE  25. 
Harry    W    Hind    to    vvhon-,    it    may 

concern May    10,    1922 

May  10,  1922— INT.  VV  LINE  b(>T  19 
and  N  Orescent  Ave  N  75xK  25. 
Harry    W    Hind    to    whom    it    may 

concern May    10,    1922 

May  10,  1922--1NT.  N  CRESCENT  AV 
and  VV  line  Lot  i8  N  75xE  25. 
Harry    W     Hind    to    whom    it    may 

concern May    10.    1922 

May  10,  1022 — NO.  15,  17,  25,  and  :}7 
Spear  and  16  and  40  Stcaart  and 
.'■-outhcrn  Pacific  VAdg  known  as 
Annex  A  fronting  (n  Spear  bet. 
Market  and  Mission.  Soutiiern 
Pacific  C"o  to  W  Heidt  Cornice  Wits. 

May    :i,    1922 

.May  10,  1921— NE  SPEAR  AND  Mis- 
sion,     oouthern    Pacific   Co   to    Hill 

Hubbell  &   Co May  .S,   1922 

May  10,  li'22— E  iJUERRERO  148  N 
liHh  N  4i)-6xS  106.     Dairy  Delivery 

Co    1o    whon'    it    may    concern 

May    10,    1922 

May  10.  1922— LOT  22  BLK  4,  Forest 
Hill.      Oscar    D    Dorr    to    whom    it 

may    concern May    9.    1922 

May  10,  1922 — W  ASHBUKY  :-:5  N 
Hayes  N  50xW  76-3.  Westerly 
Con£,tr  Co  to  whom  it  may  concern 

May   8,    1922 

May  10,  1922 — E  TWENTY-SIXTH 
Ave  325  N  Cabrillo  N  25xE  120. 
Einar    Fosselius    to    whom    it    may 

concern May    10,    1922 

May  10,  1922 — E  TWENTY-THIKD 
Ave  175  N  Cabrillo  N  75xfi  120. 
Alexander      H    Reith      tc    Thos      E 

Mohler May    9,    1922 

May  9.  1922— N  PREDERK^K  56  W 
Downey  W  25\N  lO.-f.  Mr.s  10  M 
Horweg-e  to  W  T  Lorcnzen.May  9,  '2 J 
IVTay  9,  1922— NE  AMAS-.ON  AV  50.3418 
SE  Vienna  NE  94.32  m  or  1  SE  25 
SW  91.62  NW  25.15  m  or  1  Ptn  Blk 
KO,  Excl  Hd  Assn.  Louis  Levy  to 
Jos  Novello  and  Louis  Pastorini... 

May   8,    192J 

May  9,  1922 — E  FORTY-SEVENTH 
Ave  90  S  Balboa  S  30xE  120.  A 
Antipa  to  W  Van  Hcrick.May  9,  1922 
May  9.  1922— NW  TWENTY-SIXTH 
Ave  and  West  Oay  W  40xN  100.  C 
R  Haley  to  Wm  G  Gilmour.May  9,  '22 
May  8,  1922— NW  PINE  AND  MONT- 
gomery  N  125xW  138-6.  Commer- 
cial Uuion  Assurance  Co,  Ltd.,  and 
The  California  Insurance  Co  to  ,Tas 

T  Ludlow May  8.   1922 

May  8,  1922— E  FUNSTON  AVE  100 
S    California      E    25x120.        Patrick 

Hannon     to    Thos     McCormick 

May    8,    1922 

May  8,  1922- N  ANZA  82-6  E  Ninth 
Ave  E  25xN  100.  Anna  Weber  to 
whom  it  may  concern ...  .May  8,  1922 
May  8,  1922— NE  HA\  SS  AND  CEN- 
tral  Ave  E  75xN  100.  Carl  H  Peter- 
son to  whom  it  may  concern 

May    6,    1922 

May  8,  1922— LOT  25x100  on  E  Side 
Newman  St.  No.  148  Newman  St. 
Clara  Godley   to  John  W  Barrett.. 

May   8,    1922 

Maj-  8,  1922— W  UTAH  225  N  24th  25x 
100.     Jacob  Nyman  to  Wm  H  Grahn 

May     1,     192'J 

May  6,  J 922 — NS  GUERRERO  AND 
Clinton  Park  N  21xE  90.     Cnristine 

Gock  to  Magcr  Bros May  3,  1922 

May    6,    1922 — S    OFARRELL    110    E 

Hyde     2'. -6x77-6.       George     S     Boss 

to  whom  it  may  concern.  .May  6,  192i; 

May    6,    1922 — N      HOWARD      275      B 

Second  E   oOxN   85.      I.ou's    V.    Ijurie 

to   Barrett  &  Hilp Apiil    3,   1922 

May  6,  1922 — F,  JONES  68-9  S  Geary 
E   68-9xS   22-11.      Wm   H   Woodfield 

to  Barrett  &  Hilp May  3,  1922 

May  5,  1922— NE  GEARY  &  PARKER 
Ave.  A  Consani  and  Mrs.  Florence 
Conaani  to  H  J  Hanpan..May  3,  1922 
May  5.  1922— E  TWENTIETH  AVE 
100  N  Cabrillo  N  150  E  120  S  5-6  E 
22-6  S  119-6  W  50  S  25  W  92.  Emil 
Nelson  to  whom  ii  may  concern.. 
May   4,   1922 


May  5,  192^2-^LOT  1.5  BLK  2975. 
Claremont  Court.  George  Holden 
to   J    Prout May    1,    1922 

May  5,  1922 — LOTS  3  AND  5  BLK 
3138,  Westwooc  Park.  Hans  and 
Esther  E  Nelson  to  whom  it  may 
concerji May    2,    1922 

May  4,  1922— LOT  17  ELK  3198,  West- 
wood  Park.  Hurlf.w  T  I'aul  to 
Waller    E    Hansen May    1.    192.J 


LIENS  FILED 


SAX     FH.ANCISCO     COULTY 


May  9.  1922— LOT  3  BLK  3112.  West- 
wood  Park.  U  E  Powell  vs  Mary  '.^ 
and  Clarence  Bean. $296.29 

May  6,  1922— SW  STEINER  AND 
McAllister  S  55xW  104-11.  Key- 
stone Electric  Co   vs   L  J   Price.. $583 

May  5,  1922- S  CASELLl  AV  212-m 
W  Clover  Laiir  W  25  S  96  m  or  1  E 
25  N  96  ni  or  !  R  O'Connell  vs  J 
Nieniela    $7;'' 

May  5,  1922— LOTS  23  AND  24  BLK 
24,  Lakeview.  Port  Costa  Brick 
AVork.s.  ?573.75;  United  Material.s 
Co,  $283.25  vs  Jennie  Parker.  Ne- 
vada M  Ogsu.n  and  Thos  H  Parker 


RELEASE  OF  LIENS 


SAN   PIIANCISCO   COUNTY 


Recorded  Amonnt 

May  10,  1922 — PPTY  IN  WESTWOOD 
Park.  H  C  Corby,  Atlas  Heating  & 
Ventilating  Co,  Mangrum  &  Otter, 
Richmond  Elec  Co,  G  jMassagli  & 
Co.  Reinhart  Lumber  &  Planing 
Mill  Co,  Robert  H  Smith.  Edw  E 
Madden.  F  G  Norman  &  Sons,  F 
Zahnd  and  White  Brow  to  Louis  A 
Bauer    and    Lucy    Bauer 

May  10,  1922 — E  BRYANT  50  S  26th 
S  25xE  100.  Reinhart  Lumber  & 
Planing  Mill  Co  to  W  E  Von 
Kraskar 


Notice  of  Non-Responsibility 

.SAN    FRANCISCO    COUNTY 


May  n,  1922 — O.  L.  BLK  1247.  Hiram 
B  Cook  Jr  a;id  Nancy  G  Cook  as 
to     improvements    on     property... 

May  9,  1922 — SE  SUTTEfl  ANl> 
Powell  S  ::i8-5xE  115-0.  Real 
Properly  Invst  Corp  as  to  improve- 
ments  on    property ;  .  .  .    

May  9,  1922 — NE  "  SUTTER  AND 
Powell  E  85-3xN  137-6.  Alice  and 
Ethel  Hager  as  to  improvemenis 
on    property • ;     

May  8,  1922 — E  FORTY-EIGHTH  AV 
50  N  Ulloa  N  50x95.  Oscar  Herman 
&  Brother  as  to  iniiirovements  on 
liropei  ty     


«tI-f..p;.4SE    OF    m  II,ni\G     CO.XTRArT 


SAN    FK.ANCISCO     (OLNTY 


May  10,  1922— E  TWENTY-SEVENTH 
Ave.  bet.  Balboa  and  Cnbrillo. 
Ralph  F  and  Natalie  E  Stallman 
with  John  V  Sticfel Mav  9.   19': 


BUILDING  CONTRACTS 


ALAMEDA     COrNTY 


The    following 
contracts   for   thi 
No.     Owner 
2096     Grain  Ls 

Noble 

Martin 

Hofler 

Go  van 

Coulter 

Johnson 

East    Bay 

Maas 

Lafon 

Zicks 


2098 
2099 
2101 
2102 
2103 
2104 
2105 
2106 
2108 
2109 


2111     Grigsby 


is    an    index    fo 
s   issue. 

Contractor 

Porter 

Hudson 

Owner 

Owner 

Owner 

Matheyer 

Hambleton 

Water     Owner 

Owner 

Owens 

Calif  Bldrs 

Marshall 


r    the 

Amt. 

1000 
4500 
3000 
6500 
2000 
4000 
12250 
5000 
2800 
4201 
9000 
7000 


I' 112 

2113 

2114 

2115 

2117 

2118 

2119 

2120 

2124 

2125 

2126 

2127 

2128 

2129 

2130 

21.?1 

21!:  2 

2133 

21  ?4 

"  1  3  5 

2136 

2137 

2138 

2139 

2140 

2141 

2142 

2143 

2144 

2145 

2146 

2147 

2148 

2149 

2150 

2151 

2152 

2153 

2154 

2155 

215fc 

2157 

2158 

2159 

2160 

2161 

2162 

2163 

2164 

2165 

2166 

2167 

2168 

2169 

217C 

2171 

2172 

2173 

2174 

1-.1T5 

2176 

2177 

2178 

2179 

2180 

2181 

21S2 

2183 

2184 

2185 

2186 

2187 

2188 

2189 

21 90 

2191 

2192 

2193 

2194 

2195 

2196 

2197 

2198 

2199 

2200 

22(11 

201:2 

220  3 


Koerlier 

I',    of    <• 

Bolandei- 

Dickf  hson 

Rodgtrs 

Roberts 

Hook 

Loan 

Kahii 

Irwlr 

Campbell 

Knott 

Lec- 

Marqui:: 

Wolbolu 

Bd.    of  Ed. 

.McBeth 

Pallen 

Knai>p 

Harvey 

Smith 

Cluble 

Brut 

Davi.s 

Oakland 

Can  nest  la 

Logwood 

Walsh 

Kower 

York 

Maynara 

Bellamy 

Hurley 

Johnson 

Warner 

Dunning 

Loal 

Cross 

C:'hestnut 

Han&en 

Mitlick 

Bacon 

Pond 

Durant 

Same 

Same 

Same 

Onley 

Dawson 

Stout 

Hit.ch 

Held 

Lass 

Battrom 

Guyo: 

Hinch 

Bonh.aven 

Elliott 

Anderson 

Reeves 

Lawlor 

Hook 

Tolmie 

Werner 

P'avert 

Patterson 

Schnieder 

Campbell 

Browning 

Morgensci- 

Same 

Steele 

Sen ran 

City   of   Oak 

I'ayne 

l>amb 

Marrow 

Albertson 

Isaacs 

Same 

Same 

Rt  nncr 

Masonic 

Same 

Same 

Alameda    Ba 

Bamlasre 

Grav 


McKenzie 

Sommer 

BoJander 

<'hristcnscn 

Owner 

Owen 

Tollfsen 

.lonps 

MacDonald 

Schwalm 

Hendrick.son 

Knott 

Taylor 

Owner 

Butskey 

Barrett 

F'.'  r.^iman 

Owner 

F'urlong 

Greunor 

Owner 

Narlin 

Owner 

Andersen 

Bayliss 

Co"d 

Barham 

Furlong 

Martin 

Owner 

.■\b)  ahamson 

Owner 

.Johnson 

Hollenbcck 

Owner 

Owen 

Hill 

Barnes 

Marshall 

.Jones 

Newman 

Walton 

Murch 

Rigney 

Musto 

Cobebldick 

Lutge 

Texdahl 

Owner 

Johnson 

Owner 

Hedeen 

Lass 

Pearson 

Owner 

Owner 

Knight 

Cal 

Owner 

Taylor 

Rankin 

Tollefsen 

Owner 

Owner 

Owner 

Patt  crson 

Lucas 

Owner 

Byson 

Owner 

Same 

Culbortsju 

Owiier 

land  Trow 

Owner 

Bowers 

Somniarstrcm 

Albertson 

Owner 

Sa.ne 

Same 

Peters-en 

Lar?en 

Lawton 

L.iwton 

Vogt 

Owner 

Owner 


nk 


■iTOO" 
421448 
40'!  I 
1532 
lOO'l 
2*100 
2800 
lOOfi 

10000 
88H3 
3525 
1800 
40  Oo 

11200 

800.; 

133000 

ir.oo 

3750 
5.- Oft 
5000 
80UU 

;<ooo 

60C0 
3000 
1400 
3000 
250U 
280O 
2835 
2500 
3750 
2400 
240(1 
6500 
4000 
2400 
3000 
1600 

13000 

2000 

3187 

740 

12490 
1593 
4230 
35Si' 
1505 
3000 
5000 
SCO" 
3000 
4960 
4S00 
8650 
5000 
3000 
2500 

12O00 
3500 
4000 
81901 
2800 
5632 
2000 

11850 
300:< 

13818 
30CO 
lOOO 
400<1 

4000 

5000 

7000 

43033 

1000 

1500 

7000 

lOOO 

3751. 

3750 

7500 

7500 

124000 

50242 

57750 

40000 

400(1 

2000 


ADDITION 

(2096)      NO.    2563    BUENA   VISTA   WAY. 

Berkeley.     Addition. 
Owner — Lyman    Graines,    Premises. 
Architect — Ncne. 
Contractor — H.    H.    Forter,    2616    Cedar 

St..    Berkelev.  $100c 

G.\RAGE 


ADDITION 

(2098)      NO.  3151  ETON.  Berkeley, 
dtion  to  dwelling. 
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Owner — Mrs.    C.    W.    Noble,    Premises.  Owner — Kcerber  &   Bischoff.    2617   Ash-  Sheathed    Vi 

Architect — Edw.  G.  Bolles,  238  Post  St.  by  Are.,  Berkeley.  Brown   coated    % 

San  Francisco.  Architect — Xore.  Completed    and    accepted % 

Contractor — L.    G.    Hudson,    1771    Evers  Contractor — K.  M.  McKenzie.  1025  Anza  Usual    35    days >4 

Ave..    Oakland.                                  14500  St.,   San   Francisco                          $7000  TOTAL  COST.  $8893 

Bond,   none.     Limit.   3  00   days.     Forfeit. 

-..-T  none.     Plans  and  {specifications  filed. 

IJWELI  IXG  riAl-#Lj  ^_^_^_^_^__ 

(2099)    Vo     1506   FAIRVIEW   ST..  Ber-  (21U)   I  XIVERSITY   OF   CALIFORNIA 

keley.      One-story    5-room    dwlgr.  Grounds.    Berkeley.      All    work    for  DWELLING 

Owner— J.   H.    Martin,   1037   Oornell  Bt.  Le  Conte  Hall.  (2126)      NO.      1412     GUOVE.     Berkeley. 

Berkeley.  Owner— Regerls   of    ..niverslty   of   Cal-  One-story  5-room  dwelling. 

A.rchitect — None.  Ifornia.                                        ,    ,    .  xt  Owner — C.  Campbell.  San  Francisco. 

Days   work.                                               $3000  Architect— John  Galen  Howard,  1st  Na-  Architect— None. 

tional  Bank  Bldg:..   San   Francisco  Contractor— A.    Hcndrickst-n,    755    60th 

FLATS  Contractor— L  M.  .Sonimer.  Balboa  Blag.  g^      Oakland.                                        $3525 

(2101^      NO.  2038-10  VINE  ST.,  Berkeley  ban  Francisco.  

Two  story  flats  Filed  May   4,  '22.      Dated   Apr.   21.   '22.  »t 'pi^r  a  Tinvc 

0^^ner-Graff  .^  Hof.er.  1240  Milvia  St..  ^^JJ^Js"^^;!','^'^  .'".^"*.'::  [  ;:;:::      ^  f2^27)     ™?(f29    HEARST    AVE.,    Ber- 

Borkelf>.  TOTAL    COST     $421,448  keley.     Alterations. 

nLvV^^'^n^^*'"'"                                       J6=;00  Eond,    $210,725.      Surety.    American    In-  Owner— Alice  L.  Knott. 

^^y^^°^^-        »'^^""  demnity  Co.     Limit,   360  days      Forfeit.  Architect-None. 

DWELLING  '^°°     *     ^^y-   P'*"*    ^^^     specifications  Contractor— Wm.    Knott.                     $1800 

(2102)      S   E-TWENTY-FOURTH    262   E  ^Icd.                         .  \LTER  \TIONS 

Nineteenth     Ave..     Oakland.       One-  r.,.,--!  t  Tvr  "(2128)    'nO.   '  3053    HILLEGASS.      Ber- 

OwncV^^'V'L^Gov'f   m3    11th    Ave  (211^)      S   E-TWENTY-EIGHTH    200    E  ^      keley^     Alter   dwellmgr  into  flats. 

n«7ian'rl  ISth    Ave..    Oakland.      One-story    '>-  Owner-Frank  O.  Lee.  Premises 

i^aKuiiuj.  A.rcnitoct — None 

Architect-None.  Ov,  ner-L.  P.^Bo'lfnder,  1947  E-28th  St..  Contractcr-G.    '  Taylor.      1421    Market 

Day  .«  work.         $2000  Q^kland.  St..    Oakland.                                    $4000 

nwp'i  I  1^:^'  Architect — None.  ■mirin-  t  txt/-.!-     """"""^ 

?210'r'^E''EVERETT     160     S     Hampel.  ^^^^-^l^^t   ^S.nV^^^^L^o    ^''VoU  S'S'^^No"^' 416-18-20-24   .lOSEPHINE. 

Oakland.     One-story  6-room  dwlg.  Br>ant   St.,  ban  !» rancisco.         $4UW«*  Berkelev.     Four     one-story  5-room 

Owner— Mrs.      L.    S.    Coulter,      2005    5th  .^  tfration-?  dwellinirs. 

A      ^r-\  '^vnn?'*"  '2115)      NO.    29^20   E-NINETEENTH   ST..  0>N'ner-P    E.  Marquis,   1023   Oxford  St.. 

/^m.^rlr'^nT       t'  r    M^fhever  Co     1369  Oakland.  Alterations  and  additions  ^     ^^f  ^^"'^:- 

Contractor  -IB.   Matheyer  Co..   1369  ownrr—Mrq    T  Dirkenqon  Architcct—Nono. 

Hopkins.   Oakland.                          $4000  Jr^fii^^t^None  ^^^''^  ^'''^^-                                    «2800  each 

fiUAr-Tr  Contractor — N.      Christensen.      3014    E-  t- Airir'T  t  ,xt.-        ""^"^^ 

C.AHAOfc-  .      5^         nnWlanrt                                  $1112  DWELLINU 

(2104)  SE  COR.  E-FOURTEENTH  *  !»*''  ''t-  Oak^and^  ^li>6i  ^,^^^^^  ^^  i;44-1748  .MARIN  AVE.. 
Ninth  Ave..  Oakland.  One-storj  ATTFTfATinxf  Berkeley.  Two  one-story  5-room 
brick  garage.  fi/^l?/    ko        "9i?4         NTNTFTV  NINTH  dwellings. 

""""oalTland'-  "''"^''°"'   '"'  """'^^  ^'^  Ave."^  OakL.'nd'        A^iJ^rauInf  ""a^"  Owner-Caroline   Wolbold.   4116   Manil. 

Oakland.  additions  ■^^'^-  Berkeley. 

Architect— None.                                              ^  r.„  „^^      r^!^^'  r»„rt=r^..=  Architect— None. 

contractor-Fred  Hambleton.  3737  13th  0^ner_rony  Rodgers.  Contractor-O.  Butskey. 

Ave.,   Oakl.and.                               $12.25C  Architect— None.  ' 

Day's  work.                                              $1000  »4uuu  eacn 

PLMPING  STATION  GYMNASIUM 

(2105)  N  K-THIRTY-NINTH  opp.  26th  DWELLING  -MILVIA  128  S  Bancroft. 
Ave.,   Oakland.      One-story   concrete  (2118)      E      SEMINARS       AVE      120      -S  Rerkelov      Gvmnasium 

numniiiB' station  Bromley.     Oakland.       One-story     4-  .       KerKtiey.     ojmnasium. 

pumping  siaiion.  ,„^^    ^,..,iu„„  Owner — Board  of  Education. 

Owner— East    Bay   Water   Co..    512    IRth  .,^./"/'"i    k     inh^r.,     ".Qifi    F  i7th    c;,  Architect— Wm.    C.    Hays.    1st    National 

St..  Oakland.  o^uT.nH    ^°*'^'"'    ^^^^    ^'^^^^   ^^-  Bank  Bldg..  San  Francisco. 

Architect— None.  t^^uifJli      vt.«««  Contractor— Rarreit  \-  Hilp.  918  Harrl- 

Daya  work                                                    $6000  Architect— None.  Francisco          1113  000 

'                         Contractor— J.    W.    Owen,    523    61st    St..  ''°"    ^^-    o-^"    I'rancisco.        »iJ3.oin> 

DWELLING  Oakland.       J2000  DWELLING 

(2106)  N  FOOTHILL  BLVD  100  B  61st  t^,..^,,  t  ivn         "^ (2132)      NO.     1127     PARKER    .ST..     Ber- 

Ave..    Oakland.      One-story    5-roor.  Ai\q       t^      •sr-wrv  vrv      wtt   ii   m   it  ''*'*«>•     One-story   3-room    dwellin,^ 

dweiling.  (-2119)      E      SFMINARY     AVE   45   N   E-  owner— C.  M.  McBoth.  1635  9th  St..  Ber- 

Ownor— Leo  J.   Maas.  3032  Tremont  St..  l<th   St..   Oakland.      One-story   five-  ^^j^y 

Oakland.  ^       room   dwelling.         ,„^,     ^.      ,        ^^  Architect— None. 

Aichltect— None  X^T^\P               '               NaP'es    St.,  contractor— Harry        Berriman.        16ir. 

Days  work.                                                $2800  "^'*.  "?;  Stuait  St.,  Berkeley.                      $1500 

Archiloct — None.    ^  ^^_____ 

DWELLING  Contractor — H.    E.    Tollfsen.    836    Mead  DWELLING 

(2108)  NE    FORTY-NINTH    &■    SHAT-  Ave..  Oakland^ $280)  (2133)      E   SA<  RAMENTO    100    N   Dela- 

tuck    Avo.,    Oakland.      One-story    8-  . ,  ^-.„  .  »,Tr  x-o ware.   Berkeley.     One-story  6-rooni 

room  2-famlly  dwelling.  ALTERATIONS  dwelling. 

Owrncr— Peter  Lafon.  575  56th  St.,  Oak-  (2120)      NO.     2526    TELEGRAPH    AVE,,  Owner— A.   H.   Pall-Mi.   686   61st  St     Okd 

land,  Oakland.     Alterations.  Architect— Nono 

Architect— None.  Owner— E.  Van  Loan  Day's  work.                                                $8760 

c:ontraoior — W.    W.    Owens.    1209   Fran-  Architect — None.  

clHco  St..  Berkeley.                        f4200  Contractor    —    Jones    &    Hnniilton.    562  rf.PAIRS 

24th    St.,    Oakland                             $1000  (21*34)      no.    1059    BELLA   VISTA   AVE.. 

APAI'.TMENTH  Oakland.     Fire  reralrn. 

(2109)  N  FOHTY-FinST  220  E  Linden,  STORES  Owner- Ralph  A.  Knap,  1407  2.lrd  Av.>.. 
Oakland.     Twr.-Hiory  12-r<-oni  dwlg.  (2124)      E  SAN  PABLO  AVE.,  bet.   19th  Oakland 

Owner — K.  W    Zlckn,  1634  Franklin  St.,  and     20th.    Oakland.       One-Htoiy     brick  .\rchlteet — None 

Oakl.ind.  stores.  Contracinr  --  Thow     Furlong,    61    Echo 

Architect — None.  Owner — Emll  E.  Kahn.  Ave..   Oakland.                                $5000 

Contractor — CRllfornla      Rnlldorn.    1634  Architect — S.    Helman.   57   Post   St..  San  

Franklin  St..  Oakland.                  NOOO  Frftnclso.  STOKES 

Continclor— MacDonald     &     Kalin.     13>t  (2136)      W   BROADWAY   150  S  26th  St  . 

LWKLLINM  Moi.tiicmery    St..    .S.in    FranclHco.  (>aklRn<l.     Ono-Mtory   tile   ntores. 

(2111)  NW  ROCKWELL  &  FLORIO.  $10,00n  owner— A.  S.  Hfti  voy.  174  Grand  Ave., 
Oakland.     Twf)-Mtory  9  ronm  dwl».  Oaklnnd. 

Ownn— .Mm.  Alvnh  I>i  ry  Grignby.  5611  1>WELL1NG  Arrhllect— None. 

Ocenn   View   Dilve.   (j.-ikhmd.  (2126)     LOT      97    Crocker      HighlandM.  Contrncior— W     M.   Grouner,    174   <;r«nri 

Archllecl — None.  Oaklainl        All    work    for    two-story  Ave..    Onkl.^nd.                                   $6000 

ContrRctor--J.   A.  Marhhall.  6."20  Florlo  frami    ilw.iling   iiml   garage.  

fit.,  Oakland.                                      $7000  Owner — Harnh   K.  Irwin.  APARTMENTS 

.^__  Conlractor    -  Sohlrmor    Uui{lie«   A    Co..  (2136)      E   HHOOK   300  N  Orchard.  Oak- 

8TORK  Thayer  Hldg .  Oakland.  land.        TMo-«tory       12>room       tll« 

(2112)  SW     TWENTV-HK'-OND      AND  Architect    —    .Schlrmer    Uucbce    A    Co.,  HparlnnntM 

Tf-lrgraph       Av«.,    Oaklimd.         One-  CheHlnut  Ht  ,   lierkeley.  owner-  K     10     Smith.    Lnkoshoro    Ai>ly. 

■lory    brick    t.torvs.  Kllrd   May   6,   '22,      Dntod   May    6,   '22.  Onkland. 
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Architect — ^None. 
Day'H  work. 


$8000 


DWEI-LING 

(2137)  W  BKOADWA"i  100  N  Forty- 
ninth,  Oakland.  One-story  5-room 
tl^\•f;lling. 

Owner — C.    Cluble. 

.A.rchitect — None. 

Contractor — J.  H.  N'arlin,  922  Union 
St.,  Oakland.  $3000 


DWELLINGS 

(21S8)  S  DELMER  i20  and  IfiO  W  La- 
guna,  Oakland.  Two  one-story  ij- 
room  dwellings. 

Owner— J.  A.  Brut,  732  E-20th  St..  Oak- 
land. 

Architect — None. 

Day's    work.  $:iOOO    each 


DYELLING 

(2139»      S     E-THIRTY-SECOND     4  4(1     K 

14th    Ave..    Oakland.      One-story    5- 

room   dwelling. 
Owner — Ada   T.   Davis,    8506   E-14th   St. 

Oakland. 
Architect — None. 
Contractor — A.  T.  Andersen,  9302  Birch 

St.,   Oakland.  ?3000 


.alteration:- 

(2140)    se         fourteenth       and 

Broadway.  Oakland.     Alt-M-alion.s. 
Owner — Oakland     Realty    Holding    Co., 

Hcnshaw  Dldg.,  Oakland. 
Architect — None. 
Contractor — Bayliss     &     HhejM<i<an.     2'^\ 

llth  St.,   Oakland.  H400 


DWELLING 

(2141)  S  FORTY-FIFTH  300  K  Mar- 
ket, Oakland.  One-story  fi-rooni 
dwelling. 

Owner — A.   Canne.stra. 

Arch  it  eel — None. 

Contractor — J.  A.  AlcCord,  1.M7  Market 
St.,    Oakland.  TpoOOO 


dwelling; 

r2142)  S  FORTY-FIRST  100  W  Mar- 
ket, Oakland.  One-story  1-room 
dwelling. 

Owncr^ — Arthur  Logwood. 

Architect — None. 

Contractor — J.  L.  Barham.  38.^6  Sar. 
Pablo  Ave.,  Oaklond.  if2.'')nf; 


DWELIING 

(2143)      S    FORTY-NINTH    ST.     im     \V 

Shafter,  Oakland.   One-story  6-roori; 

dwelling. 
Owner — IvI.      J.    Wal-sh,      419    49th      S't.. 

Oakland. 
Architect — None. 
Contractor — Thos.     T.     L.     Furlong.     61 

Echo   Ave..    Oakland.  ii!2800 


DWELLING 

(2144)      E   IIEARNE    310    S   Chabot     Kd.. 

Oakland.     One-slory  4-room  dwlg. 
Owner — Eugene    Kower. 
Architect — None. 
ContracUr — J.    H.    Jlartin.    1037    Cornell 

Ave.,   Albany.  $2830 


DWELLING 

(2M5)      S    HOLWAY    200    E    55tli     .Vve., 

Oakland.      One-story    5-room    dwlg. 
Owner  —  J.    B.    York,    1280    7.'Jlh    .Vve., 

Oakland. 
Architect — None. 
Day's    work.  J2500 


DWELLING 

(2146)      W     MYRTLE     130     N     18  tl)     .St., 

Oakland.      One-story    6-room    ilwlg. 
Owner — I.  F.  Mnynard,  1831  Myrtle  St.. 

Oakland. 
Architect — None. 
Contractor — H.    R.    Abrahanison.   4  1    Vo- 

semito   .Vve.,   Oakland.  ?3750 


DWELLING 

(2147)      E    lOi-TH    AVE     128    S    Gralhon, 

Oakland.      One-slory    5-room    dwlg. 
Owner — Geo.  B.  Bellamy,  1236  )04th  Av., 

Oakland. 
Architect — Noi)f, 
pny>   worji,  j;MOO 


D\VELLr.VO 

(2148)  E  lOlST  AVE  200  S  Walnut, 
Oakland.     One-.siory  ."i-room  dwlg. 

Owner — T.  Hurley,  1C21  7th  Ave..  Okd. 

Architect — None. 

Contractor — Frank  Johnson,  1529  Jack- 
son.   Oakland.  |240(i 


DWELLING 

(2149t    E  RICHMOND  BLVD.  opp  Crox- 

t  on,    Oakland.       Two-story    7-rooui 

dwelling. 
Owner — L.  H.   Johnson,  Stockton. 
Architect — None. 
Contractor — G.      B.      Hollenbeck,      308-. 

Richmond   Blvd.,  Oakland.  $6500 


DWELLING 

(2150)      NE    SI'RUCE    &    CLEVELAND. 

Oakland.      One-st'>ry    6-room    dwlg. 
owner — S.    A.    Warner,    lu08    41st    Ave.. 

Oakland. 
.Vrchitect — L 

Oakland. 
I>av's  work. 


F.    Hyde,    2745    26th    Ave.. 
$4000 


ALTERATIONS 

(2151)  NO.  5201  SHATTUCK  AVE.. 
Oakland.  Alterations  and  additions 

Owner — Mrs.  M.  S.   Dunning 

.\rchitect — None. 

Contractor — W.  W.  Cnven.  120ft  Francis- 
co   St..    Berkeley.  $2400 


DWELLING 

(2152)      E   THIRTY-SIXTH    .WE    140    .\ 

E-8th.   Oakland.   One-s.^tory    5-rooi;i 

dwelliner. 
Onner— E.    Toal. 
Architect — .None, 
'^'ontractor — Hill   A   Walters.    1600   High 

St.,     Oakland.  $3000 


REPAIRS' 

•  2153)  NO.  301  TWENTIETH  ST..  Oak- 
land.     Fire    repairs. 

Owner — L.   E.   Cross. 

Architect — None. 

Contractor — H.  W.  Barnes,  64  Garland 
Ave..  Oakland.  $1600 


STORES 

(2154)  NE  TW'ENTY-THIRD  AND 
Webster.  (Oakland.  One-story  tile 
stores. 

Owner — Mary    E.    Chr.str.ut.    254    Bacon 

Bldg..  Oakland. 
-Vichitect — None. 
Co^itractor  —  Marshall     &     Burks,     25J 

Bacon     Bldg.,     Oakland.  $13,000 

GARAGE 

(2155)  N  WILLIAMS  150  E  San 
Pablo  Ave..  Oakland.  Onc-.^tory  tile 
garage. 

Owner— -'Hnir>-   Hanser.. 
Architect — None. 

Contractor — Jones  &  Hamilton    444  24tl> 
St.,    Oakland.  $2000 

APARTMENTS 

(2156)  B   GRAND   AVE    252.02    S   Mon 

tocito   Ave.    S  73.76X  ,   Oakland. 

Plumbing     lor     three-story     apart- 
ments. 

Owner  —   W.    L.    Mitick,    1501    1st    Ave.. 

Oakland. 
Architect— Leonard    H.    Thomas. 
Contractor — H.    G.    Newman,    552    16tli 

St..   Oakland. 
Filed    May   8,    '22.      Dated    Maj    6,    '22. 

Roughed   in    $1400.00 

Recess    tubs    installed SOO.O" 

Completed    and    accepted 200.0  > 

Csual     35     days 787.5  1 

TOT.\L  COST.  $3187.50 
Bend.  51700.  Sureties.  J.  F.  Shradtr 
and  A.  Reymann.  Limit,  30  days.  For- 
feit, none.  Plans  and  speciflcations. 
none. .  . 


ALTERATIONS 

(2157)      NO.   2C24  GROVE  ST.,  Berkeley 
Alterations  and  additions. 

Owner- Mr,«.  J.  W.  Bacon,  Premises. 

.Architect — Note. 

Contractor— Frank  N.  W^alton,  123  0  Ma- 
sonic Ave.,  Berkeley. 

Filed   May    8,     22.      Dated    May   ».   rtS. 
Fftyments    not    given , . , 


TOTAI  COST,  $740 
Bond,  limit,  forfe't,  plan.s  and  speci- 
fications,   none. 


DWICLLING 

(2158)      SW      ST.    CH.VRLES    .ST.      AND 

San    A'ltorio    Ave.,     Alameda.       All 

work    for    two-story    frame    dwlg. 
(Mvnor— H.  S.  lond.  1714   Wood  St.,  Ala. 
Architect — James   T.    Narbett.    91C    Ma«-- 

donald   Ave.,  Richmond. 
Contr.actor-— W.-xlttr       Murrli.       Federal 

Bidg.,  Oakland. 
Filed    May    8,    '22.      Dated    May    4,    '22. 

On    15th   of  each   month 757< 

Usual    35    days 25% 

TOTAL  COST,  $12,490 
Lond,  none,  l^imil,  '.<(>  days.  Forfeit. 
none.      Plans  unO   specifications   filed. 


AD.MI.NISTRATION    BULDG. 
(2159  1      NE    E    FOURTEENTH    ST    and 
-NW     Stanley     Ave     .NW     781.80     NE 
1032.49,   SE   780.90  SW   1031.69.  Oak- 
land.       Floor     and      wall      tile    for 
25-ft.     base     conlcrete     Administra- 
tion  Building. 
Owner — Diirant    Motor    Co.    of    Califor- 
nia,   through    agent,    P.    J.    Walker 
Co.,    Monadnock    Bldg.,    Sap    Fran- 
cisco. 
.-V  rch  i  tect — None. 

Contractor — Thos.    F.     Rigney     (Rigney 
Tile      Co.),    2148       Telegraph    Ave.. 
Oakland. 
F-Med  May  8,   1922.     Dated   May   1,  1922. 

inth     day     each     month 75% 

Usual     35     days 25% 

TOTAL    COST,     $1593.00 
Bond,    $797.      .Sureties,    Fidelity    &    De- 
posit    Co.       Forfeit,     none.       Limit,     35 
days.      Plans   and    specifications   filed. 
(201499) 


(2160)      MARBLE         AND         TERRAZO 

work    on    above. 
Contractor — Joseph     Musto    .Soms-Keie- 

nan    Co.,    a    corporation,    565    North 

r-oint  St.,   San   Francisco. 
Filed   May   8,    1922.      Dated   May    1.   1922. 
Payments    same    .as    above. 

TOTAL  COST.  $4230.00 
Bond,  $2115.  Suretie.«!.  Fidelity  &  De- 
po.'^lt  Co.  Forfeit,  none.  Limit.  35 
days.    Plans    and    specifications    filed. 

(2  I  61)      GLAZING    ON    ABOVE, 
'"ontractor  —  Cobbled  ick-Kib!.e     Glas."; 

Co..    a    cori>..    301     Washington     St.. 

Oaklr.nd. 
Filed   May   S.   '22.      D.ited   May   1.   '22. 

Payments    ."■-nme    as    above 

TOTAL  COST.  $3590 
r>onQ,  ?"7r-.\  Surety  Fidelity  &  De- 
posit Co.  Limit,  30  diys.  Forfeit,  none. 
Plans  and  specifications  filed. 


(2162)  ORNAMENT.VL    IRO.N       WORK 
on  ^.jove. 

Contractor — Rich.nrd  Lutge   (Folsom  SI. 
Iron  Works).   I8tn  and  Folsom  St.«!.. 
San    Francisco. 
Vilcd  May  8,  '22.     Dated  .Apr.  25.  '22. 

Payments    sa.rie    as    above 

TOTAL  COST,  $150.". 
Hoiul.  $75S.  Surety.  Fidelity  <S-  Deposit 
(.\\  Liniit.  July  15.  Forfeit.  non<.. 
Plans  and   specifications   filed. 

DWELLING 

(2163)  NO.    1437    ADDISON    ST.,    Ber- 
V;eley.     One-story  5-room   dwelling. 

Ownei — A.     S.     Olncy,     3040     Grove     St.. 

Iierkeloy. 
.Vrchitect — None. 
Coiitractor — C.    Texdah!.    5375    Bclgravc 

I'lacc.   Oakland.  $3000 


DAVELLING 

12)64)  NO.  1136  SUTTER  ST.,  Ber- 
keley.    One-story   5-room   dwelling 

.~»wnei — M.S.  J.  Dawson.  2121  Durant 
-Vve..  Derki-ley. 

Architect — None. 

Day's   work.  $5000 


DWELLING 

(2165)  NO.  IS  111  YOSEMITE  ST..  Ber- 
keley.    Two-story   6-room   dwelling 

tnvnei — A.  L.  Strout,  960  Ordway  St.. 
Berkeley. 

.V  n  li  i  tc ct — .None. 

c  "ontractor — Louis  Johnson  &  Son.  22/ 
Grecnb^nk  Ave.,  Piedmont.       fSOOQ 


3d  BUILDING      AND       ENGINEERING      NEWS  Saturday.    May    13.    1922 

DWELLING  Filed   May    it.    22.     Dated   May   5,   '22.  Architect — None. 

(2166;      W  AY.4LA  100  N  Miranda.  Oak-  Sheathed     Vi  Day's  v/ork.                                               $4000 

land.     One-story   5-room  dwelling.  Bro-.vn   coated    H                                       ______ 

Owner — Jos.    T.    Hinch.    Fed.Mal    BIdg:.,  Completed    and    accepted. Vs. 

Oakland.  Usual  35  days V,  DWELLING 

Architect — None.  TOTAL    COST.    $81^0  (21S7)      E    BKLGRAVE      PLACE    200   N 

Day's  work.                                               ?3000  Bond.   none.     Limit,   TOO  days.     Forfeii.                Broadway    Terrace.    Oakland.      Ono 

nono.      IMatii    and   specifications   filed.                    and    one-half-story    6-room    dwlgr. 

DWELLING  Owner — Arthur  Steele,  62.'^  33d  St..  Oak- 

•  2167)      S    BROCKWOOD    KOAD    325    E  DWELLING                                                                            ''^"'^•• 

Strafford     Ro.id,     Oakland.         One-  (2177)      e    SEMIXAKY    AVE     being    N  Architect— None. 

.-tory   6-room  dwelling.  16%  Lot  5  and  S  16%  Lot  4  Blk    -A"  Contractor    —    D     E.    Culbcrtson.    2573 

Owuer— E.    Held.    2843   Prince   St..   Bkly  Sanford   Tvact.  Oakland.      All  work                °'""^'<'  '  '•  Oaklano.                         $5000 

Architeci— Nojie.  for    om -siorv    fr^ime    dwelling-.                                                

•  ■onfractcr— O    Hedten.    lG3y    21st    Ave.,  Owner— Beverlv    P.     Hook.    1241    Naples  FLATS 

Oakland.                                                $4900  St..   San    Francisco.  (2188)      J-"    E-SIXTEENTH     100     Eighth 

Architect — None.                                                               Ave..  Oak  a.O.     Two-story  flats. 

DWELLING  Coritractor--H.    C.    Tollefsen.    .S3G    Meau  Owner— O.  Senran.  E-]  2th  and  7th  Ave., 

(2168)      SE  COLE  AND   VGNACIO.  Oak-  Ave.,  Oakland.                                                              Oakland. 

land.      One    and    one-half-story    6-  Filed   May   9,   '22.     Dated   May   .->,   '22.  Architect — None. 

room   dwetlinj?.  Owner    pay.s    bills ". Day's  work                                                   $7000 

Owner — Mrs.    Adelaide   E.   Lass.  TOTAL   COST.    $2800                                         

.Vrch'tect — L.    F.    Hvde.    2745   26th    Ave..  Bond.    none.      Limit.    60    days.      Forfeit,  AUDITORIUM 

Oaklanl.  $10    a    day.      P  .ins      .nul      specincatioii.;  (2189)      N   U-SIXTEENTH  bet.   22d   antJ 

("onlrartor--H.   F.   Lass.    .".14S   Bond  St..  filed.                                                                                       23d      Aves..      Oakland.        One-story 

Oakland.                                              $4500  school   auditorium. 

DWELLING  Owner — City  of  Oaki.iiul. 

DWELLl.XG  (2178^      NO.     7O0    SCENIC    AVE..    Pied-  Architect— None. 

i->]fi)     N  INDIAN  .WE.  ;>.M.  -Marendon  mom.      One    and    one-half-story    6-  t  ontractor — Chas.  L.  Trow,  835  38th  St., 

Crescent  and   Underhill   Road.  Oak  room   dweDinn.                                                             Oakland.                                             ?43.03S 

land.      One-st')ry    6-room    dw.g.  Owner— Robt.   Tolmie.    629    Scenic    Ave..                                         

Owner— Florence  Colbv  Battrom.  Piedmont.  DWELLING 

Architcc:— None.  -Vrchitect- None.  (2190)      NO.    1615    FIFTY-FIRST    AVE.. 

t'ontractcr— Bon     Pearson.     2403     Grant  Day's  work.                                                  $5632                Oakland.      One-story    3-room    dwlg. 

St..    Berkeiev.                                    $8650  Owner — L.  W.  Payne.  Premises. 

.! DWELLINc;  Architect — .None. 

DWELLING  (2179)      NO.     1202    ADDISON    ST..    Per-  Hay's    work.                                                 $1000 

(2r.0)    N  KENMORE  AVE  400  W  Lake-  kcley.      One-story   5-room   dwelline:  v  i  ti-»  i  ttz-v    

shore,   Oakland.      One-story   6-room  Owner— Chas.  A.  AVerner.  2416   10th  St..  "A^aix      x/^     r.V,       „^„n,,.  ^,„^^      „.„ 

duelling  Berkeiev.  (=^191)      ^O.    501       FOP.T\ -FIRST      ST. 

Owner— Victor  Guvot,  3535  Meadow  St..  Architect— None.  ,^      Oakland    Alterations  and  addition.^ 

Oakland.  I^ay""  work.                                               $200o  Owner— C.   E.   Lamb. 

KJr.uit^„t     'M.^n.  .\rchitect — None. 

.\rchitect — None.  ,.      ^       ..         ,-,    ^,    »,               „    „         

nr.v's  w.-,rk                                                   $500.-.  DUELLINGS  (  ontraclor— F.    P.    Bowers    &    Son,    2027 

(2180)      NO.   2001    HLAKE  ST.:   .  .M  ,t  and                 Channing   Way,    Berkeley.          $1600 

TnVBI.LING  -'-ly    Milvia    St.,    Bcrkoky.       Tliree  nwn-i  1  iv/'w      

(B-lTl)      S     NEVIL     72      W     Harrington  one-story    6-room    dwellings.  c.iM2r    V    n'oKTV  vrvr.i    '>n(^    =.,^    o-,.- 

Oaklind.      Onr-story    5-rocm    dwlft.  Ov.ner— U    .7.    Pavert.    1st   National    Pk.  ^'^^IKu    /        7        },   ,  ,       -,^^  .-^''^    "•  ' 

Owner— Jo.s.    T.    Hinch,    Federal     BIdg..  l^'<^e  •   B'^rkeley.                                                           K,  Shafier  Ave     Oakland.      Two  one 

Oakland  Architect- Note.                                                                  stcr\    6-room   dw   llines 

.\rchifect— None.  r)-iy's    work.                                     $3<)-.0    each  °"'"""~j\'T,  ^^,°-    ^    ^'a'-ro^.    S^S   49th 

Dny's   work.                                                  $3000  ,      }',[•   ""«,'='"•' 

DWELLI.NG  Architect— None. 

'vLTER  '>TIfN«  (2181)      NO.       2  138    CALIFORNIV      ST  Gontrnctor     -  Axel     Sominarst roin.     109 

(21721      RW      TWENTV-EI(;HTH      .and  Berkeley.      One-story   6-rooin   .iwlp"                Sunnysidc    .\ve..    Piedmoiu 

We.'U.  Oaklai.d.     Alter  building  and  ''wner  —  Agnes      S.      Puterson.      154.-.                                          '""'""  ^^^'^ 

erect  g.arage.  Dwlght   W:iy,  Berkeley. 

Owner— E.  Lonhavtn.  Premises.  Architect— None.  DWELLI.NG 

Ar<-hltecf— None.  Contractor  —  G.      D.      Pattersoii.      1545  (2193)      W  .lUNO  200  N   Nev  Ave..  U.ik- 

Contraciar — Hriiry  C.    Kni,«jht.   388    12th  Dwipht  Way.  Berkeley.               $3000                lanci.     One-story   4-ioom   dwlg. 

St..  Oakland.                                     $2500  Owner    —    Mr.x.    J.    M     Albertsoii.    152:'. 

DWELLING                                                                            Falrview    St.,   Oakland. 

APAI!TME.\TS  (2182)      SQ,    66    lULLCliEST.    Berkeiev  .\rchitoci — None. 

(2173»      E    PARK    BLVD.    618    S    Weli-  Two-stx>ry    H-rooni   dwelling.  Contractor— P..    H     Albertson.            $1000 

inglcn,     Oakland.       Two-story     16-  Owner — E.    .1.    Schniedt  r.    fi42G    Reuont              ,, 

room   ap.irtmint.s.  St.,    Bei  kelev.  DWELLING 

Owner- Arthur    Elliott.                           t  Ar<nit<ct^  Albert   Farr,   Foxiioft    P.ldg  (2194)      NO.     ::82."-     KINGSLAND     AVE., 

.'wfhltccl — None.  Sin    Francisco                                                              Oakland.     One-stor.v  ,^-100111  dwig. 

•  oiiiraitor   —    California    P.uil.'.ers    Co.  <onin.c(or  — L.    L.  ,  Lucas.    555    59ih    St  Owner— Harry  W.Isaacs,  2800  Modest.. 

\'>?,i    Fiankllp   St,   Okd.            |12.0'Hi  Oakland.             :   ^                         $13  8IK                 Ave,  Oaklaiul. 

'  .\rchRect — None. 

DWELLING  DWELLINC  Pay's   work                                               ♦37.'.  > 

(2174)  W    RANSOME   AVE   150   S  Lyon  (218.')      No.     l.-,32     TACOAIA     ST..     Iter-  ,  u'itt  t 'v.           

Ave.,    Oakland.      One-.sto,y    6-room  l:«  ley.      One-story   5-room   dwellinK.  ...iorJ     vr>'  oo...    ,,,-crr    vx-i^     ,^11       . 

dwelling.  (Mvner— 1).    Campbell.    2121    Oregon    Si  »-19S)      NO.   28.'4   BEST  A\  E..  Oakland. 

Ov.nct--?'.  A.  And.  r^.. 11.   l!,.v    11  •  Kr.iii-  B.:rkclev.                                                                     On»-8tory  5-room  dwelling. 

v^K-.  .\jThltect None.  Ownei  — Ilurr >    W'.  Isaacs.   280(.   Modesto 

Archjfort— None.  D.iy's  work.                                              jiooo               ^^'  '  ^^'^'*'"'"^ 

Day'n  work.                                               s,t.,nn  Architect-  None. 

. WAREHOl  .<-'«  '*«^y'«    work                                                  $3750 

DWELL.'N'IH  (2181)       NO.     1 !  20    Wi:ST    ST  .    K.  rk.  lev  i,WFl  I  1NC^       

(2175)  W  HEVENTV-.<-:E.  O.ND  AVP  War.  ho.i>,.  .  oVqVrvo '•..,, 7  ...,rt  ,no-  u  vW<afiV 
200  and  250  N  Spencer.  Oakland.  Owner  Prowning  Prism  Co.,  Prcmls.-.s  '  *'Tve  OakT  ,  d  Two  on,  VtoT^  t 
Two    on.-«iory    4.room    dwelllnirs.  Ar.'hKeet— None.                                                                  ™'    ,?",.. I...,                 '">«■'«''''>     •- 

"''ThiTia;./-     "'"'""•    '"*    r'^°*<l*«.v  ••o"trn.''"r-Ch.aH.    P,  .on,    1231    Ordwa-  ,,„  ncr- -  Ma,  r'y    W.  Isaacs,  2800   Modest.. 

ArcilM..'.' -lone.  '  "   -"^■"  !__                        *'-  '                 Ave..  Oukl.in  .. 

""".'i'KMU''-''    ■'■"^""-  '  ""  '''^'  ^^'  rn^VHt^'    XVA,  A     .K,.  I'a^'s   work    $.7no  .ae-i 

n/ikl.ind.                                    ..    ,.;,,•  (218.)      HW      AYAf.A     ANIi     MIPA.NDA                                            

,...,,,,,  ...r. Giiklainl.       )n.-.mf>ry  r.-ronm  dwlg.  i>WE1,LI.\(i 

•,7i         i/.Vr       ,,     ,.,  ,  <M  n.r      ,Motg..n,  .„     PrnH..    .^661     Mrond  ,2197)      NW    Tl  1 1 UT  V-THIUI .    A  \  K    l.'Ki 

'-'''•»       ''"I         12     I.LK         ,.      i.,K.H.i..i.  way.   Oil  !<  1.1,    1                                                                          v..^     1.'. ,„„„„,     \k     ^OxN'W     115     Oak 

MiKhlnndH,  OnKl.ind.      All    work    for  Archil.  ct-.N'oi.                                                                   M,    i..rnin    ^l...^u.^^^     no.   t)ak 

,„.7.  „,„.„,„            •       II      ""^K   101  .Mimi.ci    -.^oi  .                                                               I;iiid         All    work      for   Hoven-room 

iwo-Htoiy    frain.     .jwelllng    (iiul    ga  D«y'«    w-  rk,                                                   jlii....                 dwelling. 

riu/n.l     o..i^>~,.i     .  „  .  1-        ^-      ..  " "">"  (iwnrr     Mr.*     C.    .\.    itenner,    3I0j    Klm- 

a7.hV,Z.            »J              ;,   '1    '  KWEI.L.NG                                                                            „.ood   Av   ..  Oakland. 

tJ.7.    ■"...        z?'^''.    '",'«'•"     *    <■'•■  <-'"«>      N   SI.M'IKTH   200    U    .  .ini>    „,  .MchP.  ot-N<,ne. 

ConlKK-lor.    H     G.    RiinklM,     ,12    Mjiftiloi,  nw  n.-r      M..r«ce:i«en     ltr.,r«.    5661     H,...,d                   A  ve  .    onk  land. 

Jtoad.   Or>kl,.nd  v  iiv.  OaKlamJ.  Kll..,!    Mnv    10.  '22.      Dal  •  .1   Mny   4,   '22, 
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tl 


Enclosed    V4, 

Srown   coated    V4. 

Completed    and    accepted % 

Usual    35    days Vi, 

TOTAL  COST,  ?7500 
Bond,  none.  I,imit,  90  days.  Forfeit, 
plans    and    specifications,    none. 


ADDITION 

(2198)      NEAR     DECOTO,      Washington 

Tp.     Brick,  terra  cotta,  cast   stone, 

•     cenncnt,      structural    steel,      lathing 

and  plastering  for  addition  to  hos- 

l)ital   and   two  doririitories. 

Okvner — Masonic   Home   of   Calif. 

Architect — Edward  G.   Bolles   and   Wm. 

Mooser,   Nevada  Bank   Bldg-.,   S.   F. 
Contractor — Harold   N.   Larson,   Monad- 
nock  Bldg..   San  Francisco. 
Filed  May  10,  '22.     Dated  Apr.  26.  "22. 
On  1st  and  15th   of  each  month     75% 

Usual     35     days 25% 

TOTAL  COST,  $174,000 
Bond,  $87,000.  Sureties,  C.  G.  Be;-g  and 
Niels  Larsen.  Limit,  214  days.  For- 
feit, $10.     Plans  and  specifications  filed. 


(2199)      CARPENTRY,      MILL,      STAIR, 

roofing    and    ornamental    iron    work 

on  above. 
Contractor — O.    G.    Lawton    and    C.    D. 

Vezey      (Lawton      &      Vezey),    Call 

Bldg.,    San    Francisco. 
Filed  May  10,  '22.     Dated  Apr.  26,  '22. 

P.ayments    same    as    above 

TOTAL  COST,  1^50,242 
Bond,  $26,000.  Sureties.  E.  M.  Tilden 
and  C.  E.  Reinhart.  Limit,  21  t  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

(2L00)      EXCAVATION,       PLAIN       AND 
reinforced    concrete    drain    tile    and 
waterproofing  on  above. 
Contractor — Lawton  &  Vezey,  Call  I^ldg. 

San  Francisco. 
Filed  May  10,  '22.     Da'ed  Ayr.   26,  '22. 

Paym.ents    same    as    above 

TOTAL  COST,  $57,750 
Bond,  $29,000.  Sureties,  B.  M.  Tildcn  & 
C.  E.  Reinhart.  Limit,  214  days.  For- 
feit, $10.     Plans  and  specifications  filed. 


ADDITION 

(2201)      PARK       ST.    AND       AI,AMEDA 

Ave.,    Alameda.      Add    to    bank. 
Owner — Alameda  Bank. 
Architect  —  Edw.   T.   Foulkes,   Crocker 

Bldg..  San  Francisco. 
<'ontractor — A.    H.    Vogt,    185   Stevenson 

St..    San    Francisco.  .'>40,000 


DWELLING 

(2202)      NO.    1845    CATALINA    ST..    Ber- 
keley.     One-story    S-rocun    dwelling- 
Owner — B.   D.  Bramlage,  2226  Haste  St., 

Berkeley. 
Architect — None. 
Day's   work.  $1000 


ALTER.\TIONS 

(2203)      NO.       1-331    LE       CONTK     -WE., 

Berkele.v.     Alterations. 
Ovner — Frank    M.    Gray,    Premises. 
Architect — None. 
Day's    work.  $2000 


COMPLETION  NOTICES 


ALAMBDA     COUNTY 


May  6,  1022— SB  Vi  LOT  139  and  NW 
1/^  Lot  140  Map  Fourth  Avenue 
"Terrace  Bxtensicn,  Okd.  Emilly 
Lyr.ch  to  Ellery  &  Foott.Mar  25,  1922 

May  6,  1922 — LOT  36x106  on  W  Rose- 
dale  Ave  200  S  Foothill  Blvd.,  Okd 
Chas  Wiren  to  whom  it  may  con- 
cern  May    5,    1922 

May  6,  1922— NO.  1274  SEMINARY 
Ave,  Oakland.  Owen  Hand  to  E 
R   Blal  on April    29,    192:: 

May  6,  1922— PTN  LOT  2  BLK  C,  Maj) 
lOlmwood  Park,  Berkeley.  (Jora  A 
Henkle  to  G  A  Stott May  5,   1922 

May  6,  1922 — SW  10  LOT  S8  and  NE 
40  Lot  37  Blk  7,  Map  Boulevard 
Park,  Oaklaiid.  Erna  Helms  to 
whom   it  may  concern ...  .May  5.   1922 

May  5,  1!)22~NW  AUSEON  AVE  AND 
W  Plymouth  NW  102.5xSW  45, 
Oakland.  C  E  Bonnell  to  C  M  Mac- 
Gregor May    1,    1922 

May  5,  1922— N  45  LOT  6  BLK  20. 
Map  No.  5,  Shattuck  Tract,  Ber- 
keley. Edward  .Schwerin  to  Solo- 
mon Morris May   4,   1922 

May  5,  1922— PE  ASHBY  AVE  AND 
Fulton  E  lOOxS  33.89,  Berkeley. 
William  P  and  Johanna  Jacoby  to 
L   M   Lyon April   22,    1922 

May  5,  1922 — COMMISSARY  BLDG, 
West  Oakland,  Oakland.  South- 
ern Pacific  Oo  to  Automatic  Re- 
frigerating   Co April    28,    1922 

May  5,  1922— SW  E-37th  and  SE  4th 
Ave  SW  40xSE  101.5,  Oakland.  A  S 
Hediger  by  Leroy  M  Baird  to  Leroy 
M   Baird April    26,    1922 


Recorded  Accepted 
Lot  14,  Blk  14,,L.a'keshoreHig'hlands, 
Oakland.      R.    E.    Cotter,    by    E.    D. 
Flynn,    to    Chester    E.    Gossett.... 
April    20,    1922 

May  9,  1922 — E  Market  St  481  S  1st 
S  200  E  100,  Oakland.  Pacific  Gas 
and  Electric  Co.  to  Tibbitts  Pa- 
cific   Co May    4,    1922 

May  9,  1922— Lots  1  and  2  Blk  B, 
Blake  Tract  No.  1,  Berkeley.  The 
Boardman  Bstate.  Blanche  Ir.  Por- 
ter, by  James  W.  Plachek,  to  Bar- 
rett   &    Hilp Mav    4,    1922 

.May  8.  1922— SB  THIRTY-NINTH  & 
West  S  40.3lxE  100,  Okd.  Walter 
L.trkin  by  M  G  Kendall  to  Califor- 
nia  Buildeiis  Co May   6.    1922 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amount 

May  8,   1922— .SW   WILLOW    188.07  W 
Itaurel  Ave  S  300xE  36.30.  Eden  Tp. 
WA  Young  vs  Joseph   J   Bernards 

$13Q 

May  5,  1922 — B  SIXTY-FIFTH  AVE 
145.32  N  Trenor  N  25xE  105,  Oak- 
land. Edward  North  vs  John  F 
and    Florence    Gilbert $21.65 


Notice  of  Non  BesponsibOity 


AL.AMIDDA  COUNTY 


May  5,  1922— NE  12%  LOT  24,  all  Lot 

25  and  SW  2Vfc  Lot  26  Blk  11,  Map 
Key  Route  Heights.  Oakland.  Ala- 
meda Investment  Co  as  to  improve- 
ments  on    property    

May  5,  1922— LOTS  94  and  95  BLK  6, 
Map  Key  Route  Heights.  Oakland. 
Alameda  Investment  Co  as  to  im- 
provements  on   property 

May  5,  1922— SW  12V2  LOT  25.  all  Dot 

26  Blk  13,  Map  Key  Route  Heights. 
Oak-land.  Alameda  Investment  Co 
as  to  improvements  on   propertv... 

May  5,  1922— NE  REDDING  137.5  NW 
;'.8th  Ave  NW  30  NE  to  right-  of- 
way  of  San  Jose  Short  Line.  Oak- 
land. Alameda  Investment  Co  as 
to    improvements    on    jiroperty 

May  5.  1922— LOT  42  and  SW  15  Lot 
43  Elk  9,  Map  Key  Route  Heights, 
Oakland.  Alamed.a  Investment  Co 
as   to   improvements    on   property.. 

May  5.  1922— SB  22^2  Lot  20.  NW 
121^  Lot  21  Blk  10.  Key  Route 
Heights,  Oakland.  Alameda  In- 
vestment Co  as  to  improvements 
on   properly    


HOMESTEADS 


ALAMBDA  COUNTY 


May  6.  iy22 — NB  B-FIFTEENTH  .<t 
SE  21st  Ave  SE  SOxNE  80.  Amanda 
C  Lccks   (wf  Eugene  R) $5000 

May  5,  1922— NAV  EIGHTY-NINTH 
Ave  and  NB  I'lymoutn  NE  42.50x 
NW    120.   Oakland.      O   H   Brous.$3000 


BUILDING  CONTRACTS 


SANTA    CI.ARA    COUNTY. 


»1000   and  Over  Reported 


COTTAGE 

VMjO  AIjTO.      All    work    for    one-story 

frame  cottage  and  garage. 
Ov.-ner^Dr     E.    C.    Clendenin.    451    Uni- 
versity   Ave.,    Palo    Alto. 
Architect — Chas.    S.    McKcnzie.   Bank   of 

.San    Jose    Bldg..   San    Jose. 
Cnntractor — H.    A.    Spreen,    Sunnyvale. 
Filed   May  8,  '22.     Dated   Apr.    18.   '22. 
Frame  erected,   roof  framed.  .  $1780.25 

i.'t   coat   plaster   on 1780.25 

Cottage    &    garage    completed   1780.25 

Usual    35    days 1780.25 

TOTAL  COST,  $7121.00 
Bond,  $3700.  Sureties,  Mrs.  H.  A. 
Spreen  and  L.  R.  Lind.  Limit.  90  work- 
ing days  from  May  8.  Forfeit,  none. 
Plans  and  specifications  filed. 


BUNGALOW  , 

HESTER    PARK.    San    Jose.       All    work 

excejit    nlumbing    and    painting    for 

one-story       seven-room       bungalow 

and  garage. 

Owner— Edwir       Koch.       1^2      W-Santa 

Clara  St.,  San  Jose. 
Architect — None. 
Contractor — C.     Rasmussen,     316     E-St. 

James  St.,  San  Jose. 
Piled    May    6,    '22.      Dated    .Maj    3.    '22. 

Building    enclosed    ^4 

Brown    mortar    on % 

Building    completed     .....-....•,..      % 

Usual  35  days ■  •  ■      V*. 

TOTAL  COST.  $4925 
Bond,  none.  Limit,  90  days  from  May 
specifications  filed. 

RESIDENCE 

PALO    ALTO.      All    work    for    two-story 

and    basement    frame    residence. 
Owner— May     E.     Tamplin     and    J.     W. 
Tamplin.  659  Middlefleld,  Palo  Alto 
•Architect  —  Ciiarles       E.       Gottschalk, 

Phelan   Bldg.,   San  Francisco. 
Contractor — Jean     Bart     Balcomb,     220 

Emerson    St..'  Palo   Alto. 
P'iled   -May    o,    '22.      Dated    May    4.    '22. 
Foundation    and    building    proper 

completed    $   "•>'' 

Frame  up.  wall  and  roof  sheath- 
ing   on 2500 

Plastering    '  and     roofing       work 

done    3'>0'> 

Carpentry   &    mill    work    done...    300n 

I'pon    completion     4625 

Isual    35   days 4575 

'  TOTAL  COST,  $18,450 
l.ond.  none.  L^mii,  130  working  days 
frcm  May  4,  1922.  Forfeit,  none.  Plans 
and  specifications  filed. 


RESIDENCE 

W    SEVENTEENTH    ST..*  between    San 

Fernando  and  San  Antonio  Sts..  San 

Jose.  All     work     for     one-story 

frame  residence. 

Owner — B.  P.  Merchant.  24  Lupton  Ave.. 

San  Jose. 
Architect — WoUe    &    Higgins,    Auzerais 

Bldg..   San   Jo.'-e. 
Contractor — A.      H.    Petrie      and   W.   O. 
Furtwangler,  198  22nd  St.,  San  Jose 
Filed   May    8,   '22.      Date.l    May    2.     22. 

Frame  up    IISOO 

Ist    coat    plaster    on 1200 

Cor.ipleted    atid    a<y;epted.  .  .  . !  .  •    120" 

rsu.il     35    days 1200 

TOTAL  COST.  $488'l 
Bond.  $2440.  Sureties,  Ai  Hubbard  & 
diaries  Payni'.  Limit.  9i'  working 
day.s  frcrn  May  2,  1922.  Forfeit,  none. 
}':;!ns  and   specification.-*   ti'ed. 


RESl  HENCE 

TWO  MILES  W  OK  IA)S  .\LTOS.  on 
what  is  known  as  the  Boyd  Ranch, 
.*->anta  Clara  County.  All  wor'K  for 
one  and  one-half-stor>'  frinie  resi- 
dence. 

Owner — W.  W.  Erf;kine  v<t  Caro  Erskine. 
Monadnock    Bldg..    San    Francisco. 

Arcbilecl — Wolfe  &  Higgins.  Auzerais 
Hldg..    S.in    .'ose. 
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Contratior— J.  C.  Thorp.  Auzerais  Bldg  Owner.    George    M     Crocker    and    Maufi  contractor.       Geo.     Ormsbee        3201 

^"  -'ose.  C.    (ux>.    2818    I    St..    Sacramento.  Donner  Wav.   Sacramento 

Fil^d  May  :>.  -■•i.      Ua'.ed   Apr.  24.  '.22.  .Mchlteot— None.  DVVELLl.Nd.    one-storv    5-room:    $3250; 

hrame    up     $1464. 7:i  Contractor — J.   "*V.   Drown.                   $7340  25LM    2Tth    St..    bacramcnto-    owner 

l.-t   coat    piaster   on 1464.75  Filed  May  4,   1?22.     Dated  Apr.   5    1922.  w.      E     Howlrnd       2510      27th    St" 

Completed    and    accepted.....   1464.7;".  Sacramento;       contractor.       R.       ]\i! 

Usual     35     days 1464.7:  Smith.    1228    K    St..    Sacramento. 

TOTAL  COST,  $5859.00  DWELLING  inVELLIXG,  one-story  5-room,  $32.10: 
Bond,  $2929.50.  Sureties,  C.  L.  Snyder  NO.  421  TWENTY-FIRST  ST..  Sacra-  No  2700  U  St  Sacramento-  owner 
:*na  Theo  F.  Hople.  Limit.  90  working-  menio.  One-story  5-room  dwelling  R.  Trengove!'  825  14-h  St  Sac- 
days  from  April  24.  1922.  Forfeit,  none.  and  ffarage.  ramento;  contractor.  R.  M.  Smith 
Hlan.s  and  speciflcaiion.s  filed.  Owner— A.   F.   Jones.   619   H  St..   Sacio.  1228  K  St..  Sacramento. 

Architect — None.  DWELLING,    one-story    ."i-room.    $3250; 

ALTERATIONS.    $17';0;    Tenth    and    St.  Contractor — Greer    A:    Harrigar,    708     I  ^'o-   2017   Larkin    Way.  .Sacramento; 

John    Sts..   San   Jose:   owner,   Ralph  s,  .  Sacramento.                               $2900  owner.  Wm.  Hahn.  805  N  St..  Sacra- 

De    Lear.    447    E-St.    John    St.,    Sai-  memo;  contractor.   R.  M.  Smith.  122S 

Jo.se;   contractor.   E.   L.   Siaghl.   1125  K  St..  Sacramento. 

S-6th   St.,  San  Jose.  DWELLING  FLATS.     ETC..     two-story     (2)     flats    5- 

«;OTTAGE.    5-r.^oni.    J3750;    Eighth    and  NO.  2300  E  ST..  Sacrnmonto.     One-story  rooms    earh     ind    woodshed.    $5000; 

Martha    Sts;    owner.    Prof.    Bruch:  5-rocm    dwelling   and    parage.  ^'o.    31iy    Fifth    Ave..    Sacramento: 

contractor.    A.    J.    Bowen,    68    Fuller  0«  ner — ^Irs.    Emma    Tupp.    803    M    St..  owner,  G.  Frawley.  27  U  and  V  St.=.. 

St.     Kan    .Jose.  Sacramento.  Sacramento:  contractor.  H.  A.  Hen- 

APARTMENT   HOUSE,   2-8tory,   $13,000:  Archi-ect — None.  dorn.  Fair  Oaks.  Calif. 

No.     430     S.     Fifth     St..     San     Jose;  <ontractor — Greer  &   Harrington.    708    I  I>WELL1NG,    one-story    5-room.    $4000: 

owner,    C.    C.    Lewis,    329    S.    Fifth  St..   Sacran'ento.                                 $4250  ^o.   608   45th   St..   Saciamento:   own- 

St.,     San       Jose;       architect,    same;  er.   F    M.  Cooper.   605   45th  St      Sac  ■ 

contractor.       Lewis    &    Nelson,    329  dwi.m  i  ivr  ramcnto:    contractor.    E.     D.    Brief. 

S.    Fifth    St.,    San    Jose.  i.'"  j^i..l.i.>c.  v:-,„.-.:,r„o.,.r, 

KEI.1UGERAT1NG       PLANT,       $23,000;  NO.    725    THIRTY-SEVENTH    ST..    Sac-  vi  at4      t«-n«^A\-!    7^      .   - 

No.    350       N.    First    St..      San    Jose  ramento.     One-story  5-room   dwell  '^  ^V„H\.Vr,         ,?^  nln    v      .,7^.f,    f  «*i'' 

owner.    Security    Cold-  Storage   Co.!  nig  and  g.arage.  and  garage.  $1J,000:  No.  517  21st  St.. 

contractor.    Frank    Hoyt,    343    Reed  Owner — .\ni.a     E.     Williams.     i2\:>     San  Sacramento:     owner.    OUo     L.     Ely, 

St..   San  Jose.  Benito    Way     Sacran.cntc  ^■*l^    ^  "*•   Sacramento,   contractor. 

COTT.VtJK.    .J    rooms.    $2400:    Grant   St.,       .\rchitect None.  ^-    ^^    Brier.    817   J    St.,    Sacramento. 

n<ar    Locust    St.,    San    Jose;    owner,  nnv'<:  norW                                                 s-'o^ii  DWELLING,  one-story   5-roon>  and   ga- 

Michael    D.    Miller.  ia>s-Rorh.          ^___                        ♦-'^^  rage.    $2700:    No.    1409    W    St..    Sac- 

AI-TKR    FRONT,    $1000;    No.    44    W.   San  nwVT  I  ivr  ranunto;    owner.    F.    L.    Teira.    1704 

Fernando      «<••    -San    Jose;       owner,  vo     i -.V'.'  savt  v    YVi.-y    wvy     ^^..,-^  ^^'    ^^  •    Sacramento;    day's    work. 

Fred    Doerr,    499    S.    Fifth    St.,    San  ■^*^-    ^''-•'    •'''A.Nn  A    -WK/    \\A\.    Sacia-  I)^VELLING     one-storv    5-room      i^750- 

Jose:     contractor.    (J.    M.     Latta,    25  "'«"»"        One-story     5-room     dwell-  No      ^o' '?"t   St     s^ncranien  o-  oJ^^^^ 

Rhodes    Court.    San    Jose.  ing  and   sara«;e.  .^    w-"!     f-    c   u     •^?    o^?  t    -.      o 

COTTAGE.     4     rooms,     $1000;     14th    and  t)w  ner— G.    B.   Forrest.    1317    }'   St..    Sac-  *^'^'    ^^ '"    ^' •   ^'^""^a^.  813  J   &t..  Sac- 

Vostal     Sts..     San     Jo.se;     owner,    V.  ramento.  ramentc  ;    contractor.    L.    D,     Brier. 

Oenestra;  Art  hilcci -None  *''    "^    '^'^■-    -'^f  ramei.to. 

♦ rcntractor--B     H      Bill      V'o'     M-irsh-ll  1>WELL1NG.  two-story  8-room  and  ga- 

COMPLETION    nOTICES  M       Sacramento                                ^2400  l^^^"      »'0-000:     No.     1355     44th     St.. 

Sacrsimento:      owner.      Andrew      H. 

s»XTA   n.ARA   COUKTY  DWELLING  Wills.    1614     19th    St..    Sacramento; 

,          ^,               .VO.  2304   E  ST..  Sacramento      One-storv  ^ontraclor.    E.    D.    Brier.    817    J    St. 

Recorded                                              Accepted  5  room    dwelling  Sacramento. 

May    10,    1922— SAN      JOSE.         A       W  Owner- Greer    &     Harridan      708     I    St                              ♦ 

Ke11n*r   to   Clyde   Alexander.....'..  °"  "l^orat^ento        "*'^'^'^'"'-  COMPLETION    NOTICES 
March    22.    1922        Architect Nono  

^'V-  'v!!-'^i^^~''^^^   •'*^^':'-      ^'''"■'"    '^  D.'.y-s     work.                                                    $2900  SACRAHK\TO    COrNTY 

i.rowil    Jr     lo    whom     it     may    con-  

Ma-"''"tft'     iV-  9     Wa  V     !,;«,;- ^'"V  I,'-    o^'"  nWELLIN.:  Recorded                                              Accept*.. 

I'.-l    .J  ,:.l           r,                                     "  ^■<">-     --'•■'S       KIKST    AVi:..       Sacramento.  May     6.     19:!2— SACRAMENTO     SHOP 

l..%er    to    whom    It    may    concern.    ^^  One-Mory    -.-room  dwelling  and  n«  -  .Jrounds.       Sacramento.         Southern 

M«v''V'V«»VVvp.V,V    ■/•\vrnutMi      ■  ''^^''-  Pacific  Co   to    whom    !t    may   con- 

v..m,.:.    I;    (;i^ ^    )          <AMPMKLL.  (:.,vntr-    W.    M.    Wise.    a.-'M"    First    .We..  .ern    Mav    ,^.    192.' 

Mmuel    D    Wood    to    whom    U    may  Sacramento.                                                                               « 

foncern May     .1.     192:'  *rcliil..-'  — Von<> 

May  5.  1922    -MOUNTAIN  VIKW,  '.ulu  r^nuLO-r-    M     F.    Terra,    r.i:,    ..,h    S,  ^lENS     FILED 

I.   VoPlB    to    whom    It    may    concern  .Sacram-nto.                                       $2R00  

May   4.   192:; SACK AMioNTo   <or\rv 

.May  0.  1922— SAN  JOSK.    A  W  Laimin  UWFI  1  1N(  

V.'v  '«  ■'iJ'.V'L'Vvww.^^ "'■",'•••   ''"  Nf.'lVr.'     'v     .ST.     Sacram.nt...       <)„.  Recorded                                                 Amount 

r--r!l»    .          K            .            '^^         J-'O""-  story    .-.-ro-.m    du.llinK   and    «arag.  ^^'^    -     i;.:::--LOT     Ml     Curtis    Oak.s 

f.arcia   to   whom    H    may  .•o-ic».rn .  . .  Owner     -Mr.-:.    Vmrnn    A     King    213!    Itifh  Sub.  Sacrnmenlo.     J    H-umminsvs 

.    May    3.    192'J  u,      Sa<  -  ii.irnio  WD   Thon'.ns   and   t'lirolyn    (ux)... 

May    8.    1922-SA.y    JOSE.      G.orgeW  Archi.'.V,      Nun.  *n7.6.. 

vho^"..'"*"          "•"""     •^'     """"°"    ^^  <e,.t.acior-   T.  P..  imm.  i;926  .-SI,  .Sac-                        ♦ 

.horn    M_may.oncern_._M.,   «.,,,-:  ,,„en,o.       __^  _                        ,,.„..  BUILDINQ       CONTRACTS 

LIENS  FILED  s^'^mrTsT    ^^.  •«       ,       ,•         ,  «a>  joAl^TTTro,  >tv. 

.NU.    163e    Q    ST..    Sac:  anii'ii  I  ri       <  ;oim->i  ,i  I 

■AHTTA    CLARA    COCIVTT  ri  mod.  HnK".  -«  ^m.          .    « 

Owner-J.     C     tJotlhoId.     1711     ITIh     St  '^••^•"    nnd    Over    Heporlr.l 

Rerorded                                                   Amoun'  Sacrnmonto.  ..uri.-i.-   u,  i,,- 

M..y   .r    1922    -ROSE   LAWN.  .San  Jo«e.  Architect— None.  .    M4RK  KT    ST      Sin.kion       om.  .-    ..m 

A     W       WheHto:.    v:.       E«:     Kinlay.  '  '  ntrador- -('.   Var.lna.  202J   M   St  .  .s.,.--  K-MARKK  T    ST..    Sto.  klon.      GllWraml 

Jo..ph   Folch  or  Joseph   Fl.ch.  .  ratnento        ,499!  ,,^.j;,['''l  Trlln.or.  629  K-M:,rl<c.  S.  . 

^                              "'"'  ADDITION-  Stocl.ton. 

RELEASE  OF  LIENS  •-^'7".  ^-^amentd  .scugo.    dis  •^-''•rce^;'""r;:.;V;T.,di*"^sr;l^;^^^^^^ 

trie!.     .S:ici-.inii>nto.        AH     uorU     for  4i'>noi> 

MAWTt  CI  AN*   <'<«t  vr*  addlllons    ar.d    ali<  rations    to    ILir- 

nj\T%T\   <  l,AHA   ««H  \ri  Ulnwooi'       nnd     North       Sa.  ramenio  .,.,  w^i-                       

^    ^                H.-h.iot    liull.'IncH  i.ARAGi, 

H«c..rd«d                                                   Aniouni  ow.i.i      North    Sarrnni-nt..    S.-h.-,,!    I>,^  \ -CALD'oit.M  A    .ST..    SiocUti  n        lul.li. 

May    8     m::;;-    KAH'l'   .^AN    U>HI,       S    11  irlr;.    Saci  i.m.nl.-.  gHrHK-- 

(ha*«^  Lumber  Co  I o  Mary   R  Akerf<  \t.-h|i«..t      K      <•      ILinminax.     G.-h:ni>r  i  "wni-r-  Dr.    F.      A     Mct:nn.      2ix      Elks 

: $130.8.'  r.ldK..   Hnn.inx  nlr.  Uldtf.  Sio.-klon. 

— ■    ♦ -  r-,,niiartr.r    .Honid.in   &    KInneKiMi,    IRli  .VrchM.«i't    A    Contrnrtor    -Dnvln-Heller- 

BUILDIKO  OONTllACTS  '-'^    >•■'••   S^tcrnm.  me.  Prnrc   .  „      iKlin    HldR..    Stockton. 

TOT.M,   <  OST.    »(i«.P"  $27,000 

RArRAMBiVTO   roitWTT  P.ond.    liniU.    if.rfell.    |ilann    and    upoi  i  ^_— _ 

HjMtlonM.    none.  I  iKSir»K.\«  I; 

«..-^   „..d    Owr    H,p..r„<  W-MAGNOMA      ST..     Stockton.         Re-I- 

DWELLING     AND    OAHAtJK.    on"   Miorx  dence   nnd   giirAK*' 

lilll.DINO  «-ro<mi         I2800.     Ni».     .1140       .Second  owner— R.  W.   Mo.-«hri'    Stockton 

W     4    LOT    3.    I,    J.    2l(h    and    ;!.th    S(h  ,  Wc  .       .sacu.mont.).      owner.    K.    R.  \rchltorl— N.u  . 

Hacrj^mrnlo,    Bulldlnc  Dslcy,    ,'7i:t    sard    HI..    SacrHmeni".  i'">>  work                                          fssso 
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BATTERY   STATION 

N-.SAN  JOAQUIN  ST.,  Stockton.  Builtl- 
ingr  fcr  battery  service  station. 

Ow!ier — J.  E.  Clifford,  248  N-San  .Joa- 
quin   St.,   Slocklon. 

Architect — None. 

Day's  work.  $^.".00 


BUILDING 

LOT     2     BLK       14,     Yosemite       Terrace, 

Stockton.      All    wo)k    for    building. 
Owner — Gordon    A.    Stewart,    17    E-Ash 

St.,  Stockton. 
Architect — ^Non*. 
Contractor — F.   Ray   Shutcs  and   Fay    H. 

Zinck,   27   E-Maple  St.,   Stockton. 
Filed   Mhv  3,   '22.      Dated   Apr.   25,   '22. 

TOTAL  COST,  $9685 
Lond,  none.  Limit,  80  working:  days 
from  April  25,  1922.  Forfeit,  plans  and 
.siJicifications,     none. 


BUILDING 

XE    Vi   OF  SEC.  22,  Stockton.     All  work 

foi    building-. 
Owner — J.    Edgar    Lynch.    t.'JO    E-Maple 

St.,    Stockton. 
Architcct^ — None. 
Contractor — T.    E.    \Villiam.son,    1229    N- 

nisiim   St.,  Sr.ockton. 
Filed  May   6,  '22.     Dated  May  5,  '22. 

TOTAL  COST,  $6B50 
Bond,  none.  Limit,  55  working  days. 
Forfeit,   plan.s  .and   specifications,   none. 


STORE  BLDG..  $2500;  S-California  St.. 
Stockton;  owner,  E.  H.  Foley,  52!' 
E-Sonora  St.,  Stockton;  day's  work. 

RESIDENCE,  $18,000;  N-Hunter  St., 
Stockton;  owner,  A.  M.  Noble.  II  N- 
Hunter  St.,  Stockton;  day's  w'ork 

RESIDENCE  AND  GARAGE,  ?4250; 
VV  Magnolia  Street..  Stockton, 
owner,  Carl  F.  .A.nderson,  105  \V- 
Rose    St.,    Stockton;    day's    work. 

DWELLING,  ?2600;  E  Acacia  St. 
Stockton;  owner,  Chas.  Garfield 
(A.  R.  Conners),  212  N-California 
St.,   Stockton;  day's  work. 

RESIDENCE  AND  GARAGE,  f4100;  W 
Cleveland  St.,  Stockton;  owner, 
Elmort  S.  Ernst,  Stocktf  n;  day's 
worli. 


COMPLETION  N0TI0E8 


SAN  joAHviti  oovimr 


Recorded  Accepted 

May    2,    1922— LOTS   10,    12    &    14   BLK 
5.    Villa    Addition,    Stockton.       Otto 

von    Dettv-n    lo    VV    S   Hickman 

April    25,    19^2 


LIENS  FILED 


S.\X    JOAailN    COUNTY 


Recorded  Amount 

May  4,  1922— S  ll»/fe  FT.  LOT  15  and 
all  Lot  16.  Blk  48.  E-Centar  St., 
Stockton.  B  M  Edison  vs  Mrs.  Bee 
HouU    and    Davis    Hoult $20 

M^y  1,  1922— PARCEL  OF  LAND  IN 
SE  Vt  of  NE  M  of  Sec  32  T  1  S.,  R 
7,  E,  containing  8.3  acres,  Stockton. 
Home  Lumber  Co  vs  Joseph  Davis, 
Manuel  Martin  and  J  J  Burg'^ss... 
1355.50 


BUILDTNG  CONTRACTS 


FRESNO    CODNTY 


$.5,000  mid   Over   nei»ort«'«I 


BUNGALOW 

LOTS  23  AND  24  BLK.  222,  Fresno.     All 

Architect — None. 

work  for  five-room  bungalow. 
Owner — August  Horg.  113  G  St.,  Fresno 
Contractor — W.  C.  Morser. 
Filed   May    3,   '22.      Dated   May    4,    '22. 

Frame   up    J650 

Roof  on  ,wlrinp  &  rough  plumb- 
ing In    650 

Completed    and    accepted 650 

Usual    35    days 650 

TOTAL  COST,   ?2600 


Bond,  none.  Limit.  75  working  days. 
Forfeit,  $1.  Plans  and  specifications, 
none. 


BUNGALOW 

LOT    57     Bullaid     North     Fresno     Addi- 
tion, Fresno.     All  work   for   ri.room 
bungalow  and  garage. 
Owner — Roy  C.  Smith,  —  Valentine  Si  . 

Fresno. 
Architect— None. 
Contractor — W.  C.  Morser. 
Filed   May    4.    '22.      Dated    May    3,    '22. 

Frame   up    $73.''. 

Roof  on,   wiring  and   rough   plumb- 
ing   HI     735 

Completed  and   accepted 735 

Usual    •'i5   days 73.". 

TOTAL  COST,  $2940 
Bond,  none.  Limit.  75  working  days. 
Forfeit,  $1.  I'la.iS  :  nd  specifications, 
none. 

DWELLING 

NO.    733    WELDON   ST.,    Fresno.      Dwlg. 

Owner — C.    L.    .Saylor,    3734    IlllnoiB    St.. 

Fret-no. 
Architect — None. 
Day'.s    work.  ^.'iOOU 


Al')DITION 

NO.  837  BROADWAY.  Fresno.  Addi- 
tion  to  store. 

Owner — H.  C.  McKay.  1495  N-Van  Nesi 
Ave..  Fresno. 

Architect — None. 

Contractor — A.  Allen,  259  Blackstone 
St.,  Fresno.  $7000 


FLATS,   ETC. 

NO.  1520  N-  VAN  NESS  AVE.,  being  Lot 
10  Elk  9,  North  i'ark  Ttrrace,  Fre.s- 
no.  All  work  fO:-  four  fl.it  build- 
ing and   garape. 

Owner — Fred  Stevenson. 

Architect — Schwartz  &  Ryland.  Rowell 
Bldg.,   Fresno. 

Contractor — Martin  Conclr.  Co..  1909 
Fresno  St.,  P'resno. 

Filed  — ,  '22.     Dated  — ,  '22. 

On   15th  of  each   month l^'^/r 

Usual    35    days 25% 

TOTAL    COST,     |15,97<; 

Bond,    18000.      Surety,    National    Surety 

Co.  of  Ney  York.       Limit.  90     working 

days    from    May      2,    1922.        Forfeit,    %!i. 

Plans  and  specifications  filed. 


APARTMENT  HOUSE,  $53,000;  No.  1105 
1113  Divisadero  St.,  Fresno;  owner, 
Addelide  Wallace,  Fresno;  con- 
tractor, M.  C.  K.  Nelsen,  4055  Piatt 
St.,    Fres^no. 

ADD  TO  DWELLLIXG.  $1985:  No.  163H 
M  St..  Fresno;  owner,  Walter 
Shoemaker.  1547  Van  N*'.ss  Ave.. 
Fresno:    day's    work. 

DWELLING,  $1750:  No.  3517  Madison 
Ave.,  Fresno;  owner.  A.  Bottero; 
day's    work. 

nA\  ELLING.  $7200;  N.-).  3161  Hunting- 
ton Blvd.,  Fresno:  owner,  J.  W. 
Kennard.  1026  Wilson  St.,  Fresno; 
contractor,  Yarnell  &■  Garges.  1014 
S-4th  St.,  Fresno. 


DWELLING,  $6000:  No.  632  Echo  St.. 
Fres-no;  owner.  C.  W.  Wilkinson 
Peach   Ave.,   Fre.svo;  day's   work. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Piacerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


PACTORY,  $34,616;  No.  1830-36  If  St  . 
Kre.sno;  owner,  J.  B.  Hill  Co..  1648 
H  &t.,  Fresno;  contractor,  Robt. 
'I'rost.  26lh  and  How«rd  Sin.,  .snn 
l-"rancl8CO. 


COBIFLETION  NOTICES 


PBESNO   COUNTY. 


Recorded  Accepted 

•May  .:.  1922:— SEC.  36,  20-14,  Fresno. 
.Associated  Oil  Co  to  whom  it  may 
concern April    25,   }9'ii 

May  .'■,.  1922 — LOT  5  BLK  10.  North 
Park  Terrace.  Fre.siio.  .S  E  and 
Josephmine  Hickman  to  whom  U 
ma>     concern May    3,    19-i2 

May  6.  1922 — LOTS  1,  2  A.N'D  3  BLK 
57,  Orange  <^'i>ve,  Fr-^sno.  F  .M 
Sheridan  to  whom  It  may  concern 
April    29.    ^9^^ 

-May  6,  1922— LOTS  1  AND  2  BLK  -J. 
Hills  Addition.  Fresno.  .V  .Vghtja- 
nlan  to  whom  it  ;na>  coiicern... 
May    6,    l».i£ 

M.-»y  6.  1922— S  2  FEET  OF  LOT  IZ. 
Lot  13  and  .V  14  ft.  Lot  H  Blk  4. 
North    Park   Terrace,   Fresno.      H   T 

Humphreys    to    C    W    Lowvic 

May   5,    1»>Z 

May  6,  1922— LOT  13  BLK  29,  Alta 
Vista  Tract,  Fre.sno.  E  Ahlberg  to 
whom   it  may  co:ic»-rn  .  . .  .May  6.    1923 

May  6.  192a— LOT  1  BLK  ":  \i  Hazel- 
wood,  Fresno.  Elmer  li  Morris  u 
whom  it  may  concern ...  .May  3,  192il 

May  8.  1922— S  16  FT.  I^)TS  14  A.VD 
15  Blk  '4.  North  Park  Terrace. 
Fre.sno.  H  T  Humphreys  to  whom 
it   may  concern May   6,    1922 

.May  9.  1922— PTN  LOT  2  BLK  6. 
Hazeiv.-ood,  Fresno.  James  C 
.Morris  to  whom  it  may  concern... 
May     1.     19;;:; 

May  9,  1922— LOTS  21  TO  24  S  15  fl. 
Lot  25  Blk  2.  Altamont  Addition, 
Fresno.  F  M  Pennington  to  whom 
It   may  cor.cern May   6     l9i'J 

May  9.  1922 — W  45  FT.  OF  N  70  FT. 
Lot  15,  Fre.sno  Heights  Homestead 
Tract,  Frof^no.  Bert  G.irwood  to 
v.hom    it    may    concern.. May    6     192j 

May  9.  1322 — ICE  I'LANT  AT  Cnlwa. 
Fresno    Co.      Pacific    Fruit    Expres.s 

Co    to    whom    it    may    concern 

April    28.    1922 

May  3,  1922 — LOTS  23  AND  24  BLK  J  2 
Belmont  Addition,  Fresno.  Frank 
Story  to  whom  it  may  concern.. 
May    2.    1922 

May  4.  1922— LOTS  17  AND  18  BLK 
64,  K.  B.  Heights,  Fresno.  Laurie 
Hornet  to  whom  it  may  concern.. 
April    26,    1922 

May  4.  1922 — PTN  LOTS  8  AND  11, 
all  Lots  9  and  10  Blk  4,  North  Park 
Terrace,  Fresno.  S  W  Ottinger  and 
G  E   Veale May   3,    1922 


LIENS  FILED 


-  FRESNO  coi-.\'rv 

Rfeoorded  Amount 

May  8.  1922 — N  498. .X  FT.  LOT  33. 
Eaaterby  Rancho,  Freano.  O  V  and 
c   L   Fo!n    vs   John    C   and    Mary   E 

l>oxe     II  So 

May  6.  1922— N  498.3  LOT  38.  Eaater- 
by Rancho.  Fresno.  Bingham- 
Wenks  Planing  Mill  vs  John  C 
and     Mar>'    E    Doze $S«7 


BUILDINO  OONT&AOra 


■  AN   MATBO   COVNTT 


RESIDENCE 

LOT  :<4  BLK  9.  Burllngame  Addition 
Nc.  2.  City  of  Builingame.  All 
wcrk  for  one  and  onc-half-story 
frame   residence  and   garage. 

Owner— J.  R.  McKenney.  Burllngame. 

Architect — None. 

Contr.H.ctorT— Oscar  &  Frank  Ca\-anagU 
las    Cavanagh    Bros.).    Burlingume. 

Filed   May   3,   •22.      Dated   May    2.   '22. 


Roofed ^  :I?;I 

Plastered ■^-     ^^i 

Completed     ..."■-- ••' 1571.50 

I'sual'  35    dayf • 1571.30 

TOTAL  COST.  ?6286.00 
Bond.  nont.  -  Li^iit.  GO  .  y^prKins  days- 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUlLblNG     AND     ENGINEERING     NEWS 
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MACHINE  SHOP 

SAN    BRUNO    AVK..    Colnia.      All    work 
except   electrical  and  plumbing  for 
one-story    rei'iforced   concrete    ma- 
chine shop. 
Owner — M.  "Massasli'i.   Colma. 
Architect— R.    A.    Her;nann.    89    Brcad- 

<vay.  San  Franci.-'co. 
Contractor — B.     Miiano     &     Son,      (Co- 

partner.s).   Daly   City. 
Filed   May    S.    '22.      Dated    May    2     '22._ 

Foundation    walls   up $1978 

K.xferior    walls    up ^^l^. 

Roof    completed,    etc... •■   197'> 

Completed     •  •    197S 

L'sual   35  days.  ............  .■..".  ■    265«' 

TOTAL  COST.    $10,550 

Bond,    $5275.      Sureties.    Louis   Gregoria 
and    G.    Ratischan.      Limit,    90    working 


days.         Forfeit        non-^. 
specifications  filed. 


Plans       and 


Lot   X    Y    Blk 
All  work  for 


VAULT 

SAN    FRANCISCO    AVK, 

45.  Italian  Cenitttry. 

vault. 
Owner — Eva   Parafcandolo,  S.  F. 
.\rchitect — Chailes    Fantoni.    550   Alont- 

pomery    St.,    San    Francisco, 
t'cntracrtor — V.    Lagon'arsii  o.   2941    Mis- 

sio.i  St..  San  Francitco. 
Kilod  May   10,  '22.      Dated   May   5.   '22. _^ 

Completed     ?877 

I'faual   35  days ■  •    288 

:.  TOTAL   COST,    J 1166 

Bond.  nooe.  JJmit,  90  calender  days 
Forfeit,  $2.  Plai.s  and  .specifications 
II  led. 


for   drilling 
and 


WELLS 

NEAR   COLMA.      All    work 
one  or  more  wells. 

Owner — The    Lake       Merced    Golf 
Country   Club. 

Coiisultir.g  KnKincers.  Hunter  &  Hud- 
son, Itialto  BUlif.,  San  Francisco. 

'johtra.lor — J.  B.  Rogers,  110  Sutter 
St.,  San   Fran'  isco. 

Kiltd   May   10,    "22.     rated   May   2,    22 

On    let  of   each    month 767e 

Usual    35    day.s 25% 

TOTAL  COST,  1  well  225  feet  deep, 
$ai0O;  II  2  wells.  225  ft.  deep,  $3000 
each. 

Bond,    none.    Limit,    105   days.      Forfeit. 

none.      Speclficatlon-'j   only    fl'ed. 


S.\1V    M.\TEO    COUNTY 


Recorded  Accepted 

May  5.  1922 — LOT  22,  .\lcorn  Tract.  E 
T  Pennock  to  whom  it  may  con- 
cern  May   4,    192:' 

May  10,  1922 — LOT  17  BLK  24,  Easton 
Addition    No.    2,    Burllngame.      L    M 

Hobbs  to  M  C  Leoud  *£   Hobbs 

April    29.    192:i 

May  10.  1922— LOT  17  and  W  V4  Lot 
18,  Blk  2,  Metropolis  Homestead 
Tract  near  Colnia.  Metropolit^ 
Homestead  Co  to  John  F  Leslie. 
April    29.    1922 

May   8,   1922 — LOTS  6   AND   7   BLK   2. 
Glenwood   Park.  Burlingame.  Char- 
lotte C   Bullcck.   Trustee   for   Maria 
V  and  Marcus  H  Kast  to  whom  it 

may  concern May   1,   1922 

Brand    vs   A   A   Muhs $102.0-5 


ALL  WORK  FOR  COMPLETE  SYSTEM 
uatci    plpltig   on   above. 

Contractor — Sihultz  Conslr.  Co.,  <*> 
Kcuiny  St  .  fiin    I-'ranclsco. 

Filed  May   10,  '22.     Dated  May   2.  '22. 

On    Ist    of    cacli    n.onln 76% 

Lbu.iI    35    day.s 26% 

TOTAL  CO.s  1  il>drnnlB,  vaWes.  etc.. 
$2270;  c.vt.oatliiB.  iMick  filllnB,  etc., 
|21S0i  wood  pipe  liistttlled,  2"  AOr 
per  lln.  U..  3"  jic  per  lln.  ft.;  4"  6br. 
p.r  lln.  ft  ;  6"  8Sc  per  lln.  ft.;  •" 
$1  20  pel   lin.  ft  ;  8'    cabt   iion.  $1.70. 

Bond,  ^?u<\    .i^Lnilt.    TO  .WDikln*.  day" 

Forfcrt.  plan*  and  up*  oificatlonM,  none. 

ALL      WOltK    FOR      STEEL      WATER 
towiTN  and  tank.  100. ooo  g.-illon  ca- 
pacity, 40  ft.  hiKli.  '>ii  jbov*'. 
Contractor — Thr  Pltif  inrnh   I><<h  Motitcs 

Ktecl  Co..  I'llinl)Uhisli     I'oiiii. 
Fll-d  May   10,  "ZS.     I»al<'l   May  4. .'22. 
Upon  delivery  of  all  ma'orlaU.     90'/. 

Krertlon     utarted     '4.'t% 

Unual    35   day* SB'^i 

TOTAL  <  ri^T.  $r.97r, 
Tond.  limit,  forfrll.  nonr.  ri:in«  and 
•prctncatlOTiii  filed. 


LIENS  FILED 


SAN   MATEO   COUKTY 


Recorded 

May  9.  1922 — LOTS  12  AND 
45.  Lyon  &  Hoag  Sbdvn. 
game.       William    Butcher 


Amount 
18    BLK 
Burlin- 
Jr.     $37: 


.lames    Mullen.    $75    v.';    August    and 
Julie    Belfrage    and    F    E    Gould... 
May    3.    1922— LOT   4    BLY"    1.    Robin- 
son's   Sbdvn.    Redwood    City.      F    E 


State  Corporation  Department 


STEIGER  CLAY  PRODUCTS  COM- 
PANY, Vallejo,  is  permitted  to  sell 
6000  shares  of  its  preferred  and  6000 
shares  of  its  common  capital  stock 
in  units  of  one  share  of  preferred  and 
one  share  of  common  at  $10  per  unit. 
It  also  is  permitted  to  Issue  10,000 
sharea  to  L.  A.  Steiger  in  exchange 
for  certain  contract.  These  shares  are 
to  be  deposited  and  held  as  an  escrow. 
The  company  must  obtain  subscriptions 
for  1500  units  on  or  before  September 
21.  1922.  and  have  on  deposit  the  sum 
of  $13,500.  No  individual  may  purchase 
more    than    $500    wortli    of    this    stock. 


J.  A.  MOHR  &  SON 

General  Painting  Contraetora 

Specialists  In 

CoJDressed  Air  Painting 
and  Sand  Blasting 

180    Jessie    St.,    2216    Fillmore   St. 
San  Francisco 


The   sale    of   the   shares    is   to   net   the 
company    not    less    than    85%. 

SEQUOIA  LUMBER  AND  VENEER 
CO.,  San  Francisco,  organized  for  the 
purpose  of  taking  over  the  property 
and  assets  of  a  co-partnership  con- 
ducted by  Edward  F.  White,  Sam  E. 
Tyrell,  John  R.  Tyrell  and  Stokely 
Wilson,  is  permitted  to  sell  1589  sharea 
of  its  capital  stock  to  Bdwurd  F. 
White,  Sam  E.  Tyrell,  John  R.  Tyrell 
and  Stokely  W'ilson,  in  exchange  for 
certain  property  and  assets.  The  com- 
pany also  is  permitted  to  sell  2500 
shares  at  par  $10  for  cash. 

THE  BURLIXGAME  BUILDING  CO., 
INC.,  of  Burlingame,  has  authority  to 
sell  certain  shares  of  its  capital  stock 
to  certain  persons  at  par  $100  for  cash. 
It  also  is  authorized  to  issue  2  shares 
to  John  F.  Davis  for  services  rendered. 
W.  O.  W.  BUILDING  ASSOCIATION 
OF  CHICO,  which  was  organized  for 
the  purpose  of  securing  a  site  in  Chlco 
and  constructing  thereon  a  building 
to  be  u.sed  by  the  Woodmen  of  the 
World  as  a  meeting  hall,  is  permitted 
to  sell  seven  shares  to  its  incorporat- 
ors in  exchange  for  cjish  heretofore 
advanced.  It  also  is  permitted  to  sell 
3993    .shares    at   par    f25.00    for  cash. 

SOUTHWESTERN  PLUMBING  AND 
HEATING  COMPANY,  Los  Angeles,  is 
permitted  to  sell  one  share  of  its  cap- 
ital stock  to  each  of  its  three  incorpo- 
rators at  par  for  cash.  It  also  is  per- 
mitted to  issue  to  C.  A.  Barnes  and  J. 
Howard  Vories  60  shares  each  of  its 
capital  stock  in  consideration  of  the 
transfer  of  certain  property  and  assets. 
Thereafter  the  company  is  authorized 
to  sell  377  shares  at  par  $100  for  cash. 
The  total  commission  on  the  sale^s  of 
the  shares  is  not  to  exceed  20  per  cent. 
The  shares  issued  for  property  are  to 
be   deposited  and   held   as  an   escrow. 

\VELLS  FAROO  BUILDING  CORPO- 
RATION, San  Francisco,  is  authorized 
to  iiell  one  share  of  its  capital  stock 
to  each  of  its  five  incorporators  at  par 
$100    for   cash. 

OAKLAND  BUILDING  &  MORT- 
GAGE COMPANY  auhorized  to  sell 
25.000  of  its  preferred  capital  stock  at 
par  $1,  for  cash,  in  order  to  ral.se 
funds  for  the  construction  of  a  build- 
ing. The  company  must  sell  these 
shares    on    or   before    October    1,    1922. 

ALHAMRRA  HARDWARE  CO..  Al- 
hambra,  ij  permitted  to  sell  to  Its 
present  stockholders  an  aggregate  of 
not  to  exceed  to  any  or  all  of  them  of 
Rli    sh.Tres    at    par    $1.    for    cash. 


During  1921  Idaho's  state  highway 
department  built  516.7  miles  of  new 
roads  at  a  cost  of  approximately  |8,- 
000.000.  The  department  paid  out  dur- 
ing the  .\ear  $4,068,000  but  the  esti- 
mated contract  cost  of  the  new  work 
is  placed  at   about   $8,000,000. 


Half  of  nil  the  merchantable  timber 
remalnlig  siaiidnig  in  the  forests  of 
the  United  .Statcj'  Is  located  in  tht: 
three  Pacific  <'oast  Statc.-^. 


o^^^Or 


The  onlr  dally  newspaper  In  the 
West  whose  colomns  are  deiot^d 
exclaslTely  to  Bnlldlng  Newt.  Coren 
San  Francisco  and  Baj  Conntlet. 
$l.Sft  por  month,  pnjable  In  adrance. 
Send  for  sample  ropj. 


660  MISSION  STREET 


SAN  FRANCISCO.  CAL. 


featurdiiy.     May     13.     !022 
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A  '•Pittsburg*  Automatic 
Gas  Water  Heater  in- 
stalled  In  the  Home  indi- 
cates high  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
•«lth  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 

"PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tiiawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER    BUILDING 

San   Francisco,   Cal. 


YEON   BUILDING 


Portland.  Oregon 


Tel.   Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contractor 


221  OAK  ST. 


San  Francisco 


For  That  New  Home— Use 


Dorite  Stucco 


An  Exterior  Wall  Plaster 


Manufactured  by  The  Dorite  Mannfactiirinsr  Company — 116   Utah  Street,  San  Francisco 

Agencies:  600  Metropolitan  Building,  Los  Angeles — 501  -  5th  Avenue,  New  York 
Send  for  Literature 


LIBERTY 

WAliBOpD 

HAN  UMcVCjUE  0"'»M 

KEY- HOLD  PLi^X^i^tm  COMPANY 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Flbered  Gypsum  Plaster 
Board  that  will  not  shrink, 
warp   or  buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


^ 
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Self   Locking 
Counter  balanced  Fire  Bscape 

Stain. 
Approved    by   S.    F.   Fir*  Dept. 


We  specialize  In 


Stair 
Work 


C.    T.    &    W.   I.    Stalro 

Spiral    Stairs 

Counter    balanced    Stairs 

Theatre  Fire   Escapes,   Ktc. 


Ttntli    and 
Harrison 


Streets 


Michel  &  Pfeffer 


Iron  Works 


Phon« 
Marks  t 


7S0 


IGarsru  (Ennatrurlimt  Si^purta 

Issued  i'.\cry  l,usines8  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
maciiinery,  oic.  Send  for  rates  in  your  territory,  ad- 
vising class  i't  work  in  which  you  are  interested. 
5«M)   MISSION    STRRET  SAN   FRANCISCO,  CAL. 


Reinhaft  Lumber  and  Planing  Mill  Company 

(;K\r.ltAI.    Ll  .MIIKII    YARD 

Dry   Kiln  Capacity,   10  Million  Feet  per  Annum 
C^rnrrnl    .Mill    and    Cnlilnrt    Work.    Stock    Door*.    Sash 


Kminm    nnd    Monldlnica 


I7TII    A    KANSAS    STS. 

I'h.-ii.- 


Market    1057 


SAN    FRANCISCO 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busti  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exrhenge 


rhonr    MlHuioM    1:00/  I 

n-'    Phono  MIhsIom   .^228 

Fire  Protection  Products  Co. 

FIRE  DOOfl  EXPERTS 

Kiilninain,      Copix  r      iinil       llroncw 
llonm  mill  'I'rlni 

Orniinipntnl    I'tntmnrra 

Skrrt    Mrlnl    Work    of    Kvrrr 
llrarrlpl  Inn 

r-iiAs.     viiri,'nii;is.    mkt. 
3117-niii*  tuk%tii>:tii  sthkkt 

nrnr   llnrrlann    Nl, 
HAN    FRANCISCO.    (AI.IP. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JK8SIB  ST.  S.   F. 

f'hone   Butter    6700 

llrnnrk — lOlt  Unlveraity  Ave., 
llorkelcy — Phono  Bork.  4J80 

Roof   I'alnta — Hooflnc    Rrpaira 
Shlnslr     Mrtal     CSravrl 

Aabrafoa     and      Masnealn      Straai 
Pip*  ■■<  B«tl«r  C«T«fia« 


JOOST  BROTHERS 

Builders*  Hardware 
Tools,  Etc. 

(Momhera   Builders'   Rxohanse) 

lOtM    MARKRT  ST. 

rhone  Market  891    Ban  Franclico 


15    Centa    Per    Copy 


Pkone   nonglnm   2373 


Publication    Office 
nOO     Mlsalon      Street 


SAN  FRANCISCO,  CALIF.,  MAY  20,  1922 


Published  Every  Saturday 
Twenty-second  Year  Xo.  20 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR   SAL,E   BY   ALL    LUMBER   AND    B IILDING    MATERIAL    DEIALERS 


EVERYTHING  in 


Construction  Equipment 


Single  Drum 


Double  Drum 


ATTE 

HOISTS 

Electric 

Belt 
Gasoline 


The  Patten  Manufacturing  Co.  manufacfture  the  mo^  complete  and  up-to-date 

ine  of  HIGH  GRADE  SMALL  HOISTS  offered  the  trade.     Fifteen  years  of 

satisfactory  service  in  the  field  is  conclusive  evidence  that  they  are 

Serviceable  Hoi^s 


Motor 

and 

Engine  are 

Inter- 
changeable 


Write  today 

and  get  your 

copy  of  the 

Patten 
Catalogue 


Combination  Reversible 


Harron  Rickard  &  McCone 


SAN   FRANCISCO 


LOS  ANGELES 


MKMHEIIS  OF 
Sun  FiiiiK  Ihco,  RnciaiiHiito.   Oiikl.iiul  iind  Ixis  Anuflfs  lliilIdcrB'  ExohnngPB. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FRANCISCO,  CALIF.,  MAY  20,  1922 


Twf-nty-Krooiid  Year  Xo.  20 


Building  (P 
Eiigineering 


News* 


No.   560  Mission  Street, 
tSan   Francisco,  Calif. 

MRS.    L.    A.    JLARSKN.    Publlaber 
J.   P.   FARRE^LLi,    ManaKins   Ktlltor 


Devoted  to  the  Engineering.  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Official   Paper   of   Vallejo    Butldera' 
Exchanse 


Subscription  terms  payable  in  advance 
U.  S.  and  Possesions,  per  year..J4.00 
Canadian  and  Foreign,  per  year..  5.00 
Single    Copies    16c 

Entered  as  second-claas  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March   3,   1879. 


AiMEHICAN         LI5G10N         PROTESTS 

SRMOCTIOIV  OP  STOCKTON  Alini- 

TORIVM  ARCHITEtrrS 

Karl  Ross  Post  of  the  Ainericaii 
Legion,  Stockton,  Calif.,  has  passed  a 
resolution  "deploring  and  denouncing 
the  lack  of  patriotic  gratitude  evi- 
denced by  Stockton  City  Council  in 
selecting  the  six  architects  for  tht 
Memorial  Auditorium,  not  one  of  whom 
is  an  ex-service  man,"  and  in  verbal 
.statements  many  members  strongly 
favored  competition  through  which  a 
plan  for  the  structuie  could  be  select- 
ed and  architects  appointed. 

Following  is  the  resolution,  unani- 
mously adopted: 

"Whereas,  the  people  of  Stockton  have 
voted  $600,000  to  build  an  auditorium 
as  a  Memorial  to  those  who  paid  the 
supreme  sacrifice  in  the  great  war;  and. 

Whereas,  out  of  the  fourteen  archi- 
tectural firms  in  Stockton  five  have 
ex-service   members;   and. 

Whereas,  the  mayor  of  the  city  of 
Stockton,  at  a  regular  and  open  meet- 
ing of  Karl  Ross  Post,  American 
Legion,  hold  April  27,  stated  that  an 
ex-service  man  would  be  considered  by 
the  council  in  the  selection  of  an  ar- 
chitect; and. 

Whereas,  the  city  council  without 
securing  competitive  plans,  has  select- 
ed six  archittcts  to  design  the  memo- 
rial, not  one  of  whom  is  an  ex-service 
man;  and, 

Whereas,  the  act  of  the  council  in  so 
discriminating  against  ex-service  men 
in  the  selection  of  the  memorial  ar- 
chitects is  in  defiance  and  disregard  of 
the  recommendations  of  the  American 
Legion,  and  contrary  to  the  declaration 
of  the  mayor  of  Saockton  at  the  meet- 
ing of  the  post;  therefore  be  it 

Resolved,  by  Karl  Ross  Post  Xo.  16. 
American  Legion,  that  it  deplores  and 
denounces  the  lack  of  patriotic 
gratitude  evidenced  by  the  city  council 
in  selecting  the  six  architects  for  the 
Memorial  AudiLorium,  not  one  of  whon. 
is  an  ex-service  man. 


MASTER      PJbUiMBERS    TO      CONVENE 
AT    SACRAMENTO 


The  twenty-first  State  Convention  of 
Master  Plumbers  will  be  h'jld  in  Sac- 
ramento commencing  Monday,  May 
22,    and    ending    Thursday,    May    25. 

The  program  covering  the  four-day 
session    follows: 

Monday,  May  22 
10   a.m. — 

Convention  called  to  order;  Con- 
vention Committee  Chairman,  Chas.  A. 
Hahn. 

Song,    "The    Star    Spangl-Jd    Banner." 

Invocation  by  Rev.  William  E.  Har- 
rison of  the  Westminster  Presbyterian 
Church. 

Convention  Chairman  introduces  H. 
Dixon,  State  President  of  the  Master 
Plumbers    of    California. 

Address  of  Welcome — Mr.  Albert 
Elkus,    Mayor    of    Sacramento. 

Address,   "Our  City" — Mr.   A.   S.   Dud- 
ley,  Secretary   Sacramento   Chamber   of 
Commerce. 
1:30  p.m. — 

Convention   called   to   order. 
2:30   p.m. — 

Reception   and  t$a  for  ladies   in   blue 
room   at   Hotel   Sacramento. 
8:15    p.m. — 

Card  party  at  the  Masonic  Audito- 
rium. Delegates,  ladies  and  guests  to 
participate.  Priz,es^  Reftreshments 
after   card    games. 

Tuesday,    May    23 
10    a.m. — 

Convention    called    to    order. 

Address^Col.    William    R.    Archer    of 
the   National    Trade    Extension    Bureau, 
Evansville,  Indiana. 
1:30    p.m. — 

CoTiventlon    called    to    order. 

Ladies    meet    at    City    Hall    for    auto 
trip    around    city    to    places   of   interest 
and    ride    down    Sacramento    Riverside 
Highway. 
V    p  m. — 

Dinner  dance  at  Masonic  Audito- 
rium,   to   delegates   and    ladies. 

Wednesday,  May  24 
10    a.m. — 

Convention  called  to  order. 
1 2   noon — 

Ladies    meet    at    Masonic    Temple    for 
luncheon    at    Country    Club    and    auto 
ride    to    Auburn. 
1:30    p.m. — 

Convention    called    to    order. 
?    p.m. — 

Theater  party  for  ladies,  followed 
by    refreshments    at    "The    Sutter." 

Smoker  and  Jinks  for  delegates  and 
guests  at    Elks'  Hall. 

Thnrndny,   May   25 
8:30    a.m. — Picnic — 

Delegates,  ladies  and  guests  meet  at 
Masonic  Hall  for  auto  ride  and  picnic 
at  Coloma.  Luncheon  served  on 
grounds. 

Convention  meeting  will  be  held  In 
Elks'    Hall. 


PliASTERER'S    TRADE    SCHOOL. 

OPENED    BY    INDl'STRIAI. 

ASSOCIATION 


To  relieve  the  shortage  of  compe- 
tent plasterers  and  to  enable  deserv- 
ing Intelligent  men  now  In  the  rank.s 
of  unskilled  labor  to  learn  a  trade 
quickly  and  efficiently,  the  Industrial 
Association  of  San  Francisco  has 
founded  a  schcol  for  plasterers  at  a 
cost  of  $8000,  which,  if  successful, 
will  be  extended  to  cover  instruction 
In   all   the  branches  of  building  trades. 

It  is  the  first  project  of  this  kind 
ever  launched  in  the  United  States,  ac- 
cording to  Paul  Eliel,  director  of  the 
school,  and  letters  from  all  the  cities 
of  the  East  suffering  from  labor  short- 
ages  are    coming   Into    the   association 


ofTict.';   seekii.g  deiails  and  desiring  in- 
formation   as    to    It-s    progrcBS. 

The  training  consists  in  putting 
men  to  work  eight  hours  a  day,  on 
model  rooms  constructed  for  that 
purpose  in  the  school  building  at 
-Nineteenth    and    Harrison    streets. 


EAST   BAY   CITIES   SEEK   WATB^l 
SUPPLY 


Thi:  proposed  formation  of  a  public 
utility  district  enabling  Oakland 
Berkeley,  Alameda  and  Richmond  to 
solve  the  water  problem  is  in  the 
hands  of  the  Alameda  County  Soiper- 
virors,  who  have  under  consideration 
the  calling  of  a  special  election  to  de- 
cide   the    matter. 

Paced  with  the  declaration  by  the 
East  Bay  Water  Company  that  the 
presoit  resources  will  furnish  an  ade- 
quate supply  for  only  a  few  years 
longer,  ofllcials  of  the  east  bay  cities 
have  been  working  on  the  problem 
for   over   three    years. 

In  this  connection  the  so-called 
Mayor's  Committee,  consisting  of  the 
Mayor  of  Oakland,  Mayor  Louis  Bart- 
leti  of  Berkeley,  Frank  Otis  of  Ala- 
meda, Oliver  Ellsworth  of  Piedmont, 
Gerrard  of  Richmond  and  W.  H.  Chris- 
tie of  Emeryville,  has  submitted  to  the 
Board  of  Supervisors  a  map  showing 
the  roposed  ward  lines  for  a  water  dis- 
trict, with  the  request  that  the  elec- 
tion  be   held. 

The  proposed  proceedings  are  taken 
under  the  "Municipal  Utility  District 
Law"  passed  at  the  last  session  of  the 
Legislature  at  the  request  of  the  bay 
cities.  It  provides  that  the  interested 
cities  may  petition  the  Board  of  Su- 
pervisors to  call  an  election  for  forma- 
tion of  the  district  and  the  election 
ol  a  board  of  five  directors  to  have 
charge  of  its  affairs.  These  directors 
are  to  be  nominated  from  wards,  but 
elected    at    large. 

Two  problems  will  be  before  the 
water  district  when  it  is  organized. 
First,  the  acquisition  of  the  present 
sources  of  water  supply.  The  East 
Bay  Water  Company  has  announced 
willingness  to  sell  its  system  to  the 
proposed  district.  This  system  is 
given  a  valuation  of  nearlv  $19,000  - 
000  by  tho  Railroad  Commission,  on 
which  It  allows  the  water  company 
7.33  per  cent  in  addition  to  all  operat- 
ing expenses,  depreciation  etc,  the  to- 
tal   gross    revenue    being    $2,69S,185. 

Advocates  of  the  proposed  water 
district  declare  that  $43.i.000  a  year 
can  be  saved  through  the  difference 
of  m  per  cent  interest  on  bonds  to 
bo  issued  by  the  district  with  that  of 
7.33  per  cent  allowed  the  water  com- 
pany on  the  valuation  of  $19,000,000. 
They  estimate  this  will  reduce  water 
bills  16   per  cent. 

The  second  problem  of  the  water 
district  will  be  to  get  an  additional 
water  supply.  Engineering  investiga- 
tions have  been  made  which  reveal 
that  there  seems  to  be  two  available 
sources.  One  is  the  Hetch  Hetchy.  in 
combination  with  San  Francisco,  and 
the  other  the  Eel  River 


The  forests  .n"  California  arc  tii, 
source  of  the  streams  which  supply  do- 
mestic and  irrigation  wnters.  De- 
struction of  these  forests  by  fire  means 
less  water   for  cities  and   farms. 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Arthur  Joel.  Adolph  Uhl,  R.  X.  .1 
Armstrong.  Julius  S-  Godeau  and 
Cov.rtney  L.  Moore  have  been  named 
by  George  SkalUr.  president  of  the 
Civir  Leas'ie,  to  repre.-:ent  fiat  body 
beiorc  the  San  Krancisco  Board  of  Su- 
pervisors and  ur£?e  action  on  the  pro- 
posal to  finance,  under  the  joint  high- 
way district  act,  the  share  of  the  city 
and  county  in  the  highway  down  the 
r.eninsula  and  the  baj-  bridere.  Joel 
will  aot  as  chairman.  George  W.  Ger- 
hard, secretary  of  the  league,  will  act 
with    the    committee. 


Apiilications  to  appropriate  five  sec- 
ond feet  of  the  waters  of  the  South 
Fork  of  the  .\merican  River  to  gen- 
crate  electricity  for  Camp  Sacramento 
have  been  filed  by  City  Engineer  Al- 
bert Givan  of  Sacramento,  with  the 
T^nfted  States  Forest  Service  and  the 
State  Water  Commission.  The  power 
plant.  It  is  expected,  will  be  installed 
next  year,  and  a  recommendation  for 
the  money  neces.sary  for  the  improv- 
ment  will  be  made  in  the  budget  to  be 
.inserted   to  the  City  Council  this  fall. 


An  order  of  foreclosure  and  sale  of 
property  of  the  Hlllcrest  Lumber 
Co.,  of  Berry  Creek,  Butte  County,  has 
been  made  by  the  Superior  Court.  The 
mortgage  was  held  by  B.  F.  McCall  of 
San  Francifico,  who  had  been  assigrned 
a  promissory  note  for  $15,000.  Inter- 
est of  11145  iH  unpaid.  The  company's 
property  at  the  time  the  suit  was  filed 
consisted  of  a  sawmill,  bunk  houses, 
machinery  and  160  acres  of  land,  all 
at  Berry  Creek.  The  mill  wan  de- 
stroyed   by    fire    la."?*    fall. 


The  sum  of  $1,004,000  is  needed  for 
peimanent  repairs  and  maintenance 
in  Oakland  Public  Schools  for  the 
comln?  fiscal  year,  according  to  Donald 
Ulce.  bu.'^iness  manager  of  the  Oak- 
land School  Department.  For  the  past 
four  years  there  has  been  only  $130,000 
a  year  appropriated  for  this  ptirpoBe, 
anil  as  a  result  many  schools  are  sadly 
In  need  of  painting  and  plumbing  re- 
pairs, «»ay»  Rice.  New  plumbing  alone 
will  lost  f  100.000.  .iccording  to  Mtl- 
mates. 


The  fslabliflliment  of  union  stock 
yards  at  I^on  Ani?ek-8,  with  their  full 
complement  of  packing  houses  and 
by-products  plants,  has  been  assured 
through  the  purchase  by  a  group  of 
Chicago  nun  of  247  acres  of  land  In 
the  ■outlieasl'irn  part  of  the  rliy.  The 
Innd  Is  valued  at  $600,000  and  It  i« 
stated  conlomplftted  Improvements 
will    e.xcci'd    $2,000,000. 


A.  11.  Chrletennen  of  Sail  l.,ake  City 
has  nied  application  with  the  Utah 
.State  Englnef-r  to  appropriate  69,000 
acre  fuel  of  wator  from  slronma  lo- 
cated In  the  central  eastern  part  of  th« 
Htate  to  Irrigalc  112.400  ucoh  of  land 
in  Carbon,  Hanpolc  and  Kmery  Coun- 
ties. The  project  InclucleH  ihe  con- 
struction of  n  limber  rrlli  ilnm  and 
about   7S   milea  of  main  i-annlr 


The  Cmne  fn.,  Sli  »  Mli-hlran  Av-.. 
Ch\riigo.  HI.,  hfiH  Juat  Ihhui-iI  (he  May 
inifiM-  of  tho  "Valve  World,"  thn  hduae 
organ  r>f  thn  Crane  Co.,  and  e<llted  to 
««ver  u  wid"  rnnvo  of  ■ubjeots 


Articles  of  Incorporation  have  been 
filed  with  the  county  clerk  at  Stock- 
ton by  four  firms,  as  follows:  Ter- 
minal Cold  Storage  and  Warehouse 
Company,  with  a  capital  of  $500,000; 
Northern  California  Fruit  Company, 
the  W  oodbridge  Fruit  Company  and 
the  Mossdale  Farms,  the  first  being 
capitalized  at  $45,000,  the  second  at 
$75,000    and    the    third    at    $200,000. 


John  W.  Koehl  &  Son,  Inc..  652-644  S. 
Anderson  St.,  Los  Angeles,  have  been 
appointed  sole  distributors  for  South- 
»-rn  California  of  the  Atlas  wall  board, 
manufactured  by  the  Emerson  Carey 
Fibre  Piodticts  Co..  Hutchinson,  Kai' 
This  board  is  made  In  panels  32  in. 
and  4S  in.  wide  and  in  8  lengths  from 
6    to    16    ft. 


The  Continental  Petroleum  Refining 
Company,  with  headquarters  at  Coal- 
Inga,  will  enter  the  wholesale  business 
and  will  establish  warehouses  and 
distributing  plants  throughout  the 
San  Joaquin  Valley.  Sites  have  beeti 
purchased  at  Hanford  and  Tulare  and 
early    construction     is    contemplated. 


The  $200,000  bond  issue  of  the  Reno 
(Nevada)  High  School  District  has 
been  .^old  for  a  premium  of  $4555. 
Proceeds  of  the  sale  will  finance  con- 
struction of  a  new  high  school,  plans 
for  which  have  already  been  pre- 
pared. 


The  superintendent  of  the  Taholah 
Indian  School  at  Taholah,  Wash.,  will 
receive  bids  until  July  6,  for  the  pur- 
chase of  approximately  305,000,000  feet 
of  timber  on  11.300  acres  In  the  Qul- 
nault   Indian    Reservation. 


".\n  Investigation  of  the  propertiea 
of  Chilled  Iron  Car  Wheel,"  by  F.  M. 
Snodgrass  and  F.  H.  Guldner.  is  the 
latest  booklet  issued  by  the  Engineer- 
ing Experiment  Station,  Ilrbana.  III. 
Copies    will    be    mailed    on    request. 


The  Wat  Dopartmenl  seeks  an  ap- 
propriation of  jl.OQO^  to  finance  survey 
for  a  do'k  at  Juneau,  \lnska.  Tin-  ile- 
partnient  reports  that  a  dock  at  tii.ii 
point  would  malerla'ly  reduce  operat- 
ing cost.s  and  snipping  delays. 


"The  Ignition  Temjiprature  of  Coal" 
by  R.  W.  .Arms  .s  ihe  latest  bulletin 
(No.  128)  Issued  by  thi-  Kiigiiieering 
Experlntental  Station  of  the  Unlvirslt  v 
..f  Illinois.  Crbana.  <"oplos  vill  be 
furnished  on   n-quost   without  charge. 


Oakland  City  Board  of  Education 
will  place  on  the  market  approxi- 
mately $1,000,,)00  worth  of  bond.^  of  th.^ 
rcmalnInK  $5,000,000  .whooJ  Isnue 
Proceede  of  the  sale  will  finance  ■chool 
eonstruct  Ion, 


The  monthly  tonnage  report  of  the 
United  Htates  Steol  Corporation  show.-- 
5,006.413  tons  of  unfilled  orders  on 
hnnd  April  .to.  This  Is  an  Increase 
from     March's     unfilled       ordern,     whleb 


totaled     4.494.148. 

Ellery,     Frost     *     Patten.     enKin-  r 
Merchants     National     Ttnnk     Bldg..     San 
Krniicliico,   havo  opened   a   branch   ofTh'e 
at    10 is   Frenno   St.,   Fresno,   with    Byron 
T.    Patten    In   charge. 


Smith-Booth-Usher  Co..  machinery 
dealers  of  San  Francisco  and  Los  An- 
geles, have  just  issued  a  comprehens- 
ive catalog  of  "Contractors.  Road 
Making  and  Industrial  Machmery."  It 
is  a  128-page  book,  cloth  bound,  and 
covers  the  well  known  lines  handled 
by  this  company.  The  catalog  is  pro- 
tu.sely  illustrated,  a  feature  being  the 
numerous  pictures  of  equipment  In  ac- 
tual   operation     in     California. 


G.  E.  Engineering  Co..  Inc..  of  New 
York  City,  has  opened  a  district  office 
at  256  Spreckels  Building,  San  Diepo, 
with  W.  E.  Hess  as  district  manager. 
Products  of  the  company  Include 
steam,  sanitary,  electric  and  refriger- 
ation engineering,  transmission  lines, 
underground  conduits,  pipe  line  sys- 
tems and   power   plant   development. 


Rufus  B.  Carlton  has  resigned  aa 
city  clerk  of  Sacramento.  Harry  Den- 
ton, deputy  city  clerk,  has  been  ap- 
pointed to  the  position.  Carlton  will 
accept  a  position  with  the  Motive 
Power  Division  of  the  Southern  Pacific 
Railroad. 


Evinrude  Motor  Co.  world's  largest 
manufacturers  of  portable  motors  for 
water  craft,  has  opened  a  distribut- 
ing pant  at  119  Broadway.  Oakand. 
H.  G.  Graves  will  be  Pacific  Co&st 
manager. 


Los  Angeleis  County  proposes  to  bond 
for  $9,000,000.  of  which  $3,000,000  will 
finance  construction  of  a  new  count> 
county  jail  and  the  balance  for  addi- 
tion to  the  eounty  hospital  and  sani- 
tarium. 


The  Steiger-Vallojo  Clay  Products 
Company  of  VaUqJo  will  commence 
operations  June  I.  acording  to  an- 
nouncement of  Louis  .\.  vStelffer.  gen- 
eral   manag'>r. 


The  Cleveland  Metal  Products  Com- 
pany, an  Eastern  corporation,  ha.-^ 
purchased  a  tract  In  Emeryville  as  ;i 
site  for  a  factory  for  the  maiuifact  lire 
of    oil    stoves. 


Capt.  J.  B  Wright  retired  from  the 
olTlce  of  count.%  engineer  of  Coconino 
County.  Arizona,  May  1-  Frank 
Goodman  Is  tenipornrlly  In  charge  of 
the    oflloe 


The  King  Food  Products  Co.  of  Port- 
land, Oregon,  proposes  to  eroot  a  fruit 
and  vegetable  packing  plant  at  Marys- 
vllle.  It  Is  plannetl  to  have  the  plant 
In    operation    for   the    1923   season. 


It.  D.  Leonard  has  i>pened  a  plumb- 
ir)K  and  sheet  metal  shop  In  Waahlng- 
loii    St.     Sonora,   Cnl. 


Ornritc  FJ.  WItf,  founder  of  the  O.  K. 
U  Itt  Oo,.  San  FranoLi^co,  died  May  10 
at   hia  home    In   Concord.    Maaa. 
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•ORCEIiAlN    PLANTS    AT    RICHiMOIVn 
COXSOI.IOATK 


Incorporation  of  the  porcelain  and 
enamel  ware  industry  of  Richmond 
and  the  consolidation  of  three  plants 
into  one  company,  to  be  known  as  the 
Pacific  Sanitary  Manufacturing  Co., 
capitalized    at    $2,000,000,    is   announced. 

The;e  is  no  change  in  the  manage- 
ment of  the  concerns  which  have  been 
owned  by  the  same  people  hut  which 
have  been  in  separate  companies.  N. 
\V.  Sltrn  will  rom.\iii  as  i)rcs:i(lMil. 
M.  E.  AVangenheim,  first  vice  presi- 
dent; E.  S.  Wangeriheini,  sec-ond  vic<; 
president;  Miss  Mayblum,  .secretary, 
and  Claire  Cameron  will  remain  as 
head  of  the  iron  enamel  plant  in  North 
Richmond  and  W.  A.  Potter  of  the 
I)ottory  plants  at  Barrett  avenue  and 
at    San    Pablo. 

The  capacity  of  all  plants  will  be 
increased  100  per  cent  to  meet  the  de- 
mand for  the  products.  With  the  new 
improvements  and  enlargements  re- 
cently completed  and  those  under 
way,  the  plants  will  be  amons?  the 
largest    of    their   kind    in    America. 


POWER    COMPANY    ORGANIZiilJ    FOR 
A»TEUI<:aIV    RIVER   PROJECT 


The  American  River  Water  and 
Power  Company  has  been  organized 
with  headquarters  at  Auburn,  Cal.,  to 
supply  water  for  commercial  purposes, 
water  for  irigation  in  western  Placer 
County  and  eastern  Sacramento  County 
and  to  engage  in  the  lumbering  busi- 
ness. 

James  E.  Walsh,  president  of  the 
I'laccr  County  Bank,  has  been  named 
president  of  the  newly  organized  cor- 
poration. The  directors  are  .1.  E. 
Walsh.  Auburn;  Jerome  Barieau,  Au- 
burn; Fred  P.  Tuttle  Jr.,  Auburn;  J. 
F.  Dudley,  Newcastle,  and  W.  S.  Gra- 
ham,   Ukiah. 

Acording  to  J.  E.  Barieau,  engineer 
for  the  project,  the  newly  formed  or- 
ganization is  the  outgrowth  of  earlier 
plans  to  form  the  Central  Sierra  Power 
Company    by    Tuttle    and    himself. 

According  to  Barieau,  the  waters  of 
the  Rubicon  and  American  Uivers 
would  be  used  by  the  company.  It  is 
planned  to  float  logs  from  the  upper 
Sierras  to  a  projiosed  mill  in  the  vicin- 
ity of  Colfax,  getting  them  past  pro- 
jected power  houses  by  mean.';  of 
chutes.  Water  rights  and  applications 
for  water  rights  are  in  the  name  of 
Fred    P.   Tuttle   Jr. 


rOlIIVTY      RO.\U      FEE      UPHELD      II V 
SUPREME   COURT 


The  State  Supreme  Court  holds  that 
the  Broughton  act  of  1905,  permitting 
counties  and  municipalities  to  receive 
for  five  years  2  per  cent  of  the  grosa 
revenues  of  public  utility  corpora- 
tions which  have  been  granted  use  of 
the  public  highways  for  transmis.sion 
systems,  has  not  been  superseded  by 
the  corporation  ta.\  law  of  1911,  sub- 
s^tltuting  taxation  by  the  state  for 
county  and  city  taxation. 

Money  received  by  a  county  or  city 
under  the  BrouglUon  act  i.=  not  a  tax. 
but  a  charge  in  return  for  the  privilege 
of  using  the  liighway,  and  is  specifipal- 
jy  expected  from  the  operations  of  tho 
corporation  tax  law.  according  to  the 
court. 

The  case  was  an  appeal  l)y  the  Sai' 
Joaquin  Light  &  Power  Corporation 
frcni  a  .iudgmeiU  for  $5066  given  the 
county  of  Tulare  and  city  of  Dinuba. 

As  the  amount  was  declarer  to  b:; 
improperly  flxod,  the  court  leversed 
ilie  judgment  and  remanded  the  case 
toy  fl.  ne\v  trial, 


U.  S.  Road  Chief  Praises 

California  Highways 


California  hlgrhways  were  praised  by 
Thomas  H.  MacDonald,  Chief  of  the 
U.  S.  Bureau  of  Public  Roads,  in  an 
address  delivered  In  New  York  at  a 
dinner  given  by  the  Highway  Com- 
mittee of  the  National  Chamber  of 
Commerce.  Mr.  MacDonald  took  as  his 
subject  "Things  That  Are  Not  So,"  and 
spoke  upon  reports  circulated  in  the 
East  derogatory  to  the  highway  sys- 
tem.    He   said: 

People  say  that  the  roads  of  Cali- 
fornia have  gone  to  pieces  and  that 
they  have  been  gradually  giving  up  the 
ghost.  The  bureau  made  a  very  care- 
ful survey  of  1290  miles  out  of  the  en- 
tire system  of  about  1500  miles  of  con- 
crete roads  which  have  been  built  in 
California  since  1909;  that  is  a  period 
of  over   ten   years. 

In  that  ten-year  period,  of  the  entire 
mileage  that  has  been  built,  less  than 
13  per  cent  is  all  that  shows  algas  of 
distress  or  has  broken  down.  And 
those  roads,  gentlemen,  were  four  and 
five  inches  thick,  and  70  per  cent  of 
all  which  showed  distress  were  laid 
over  clay  and  adobe  soils.  It  is  my 
judgment  that  they  would  have  shown 
about  the  same  distress  when  laid  over 
that  kind  of  soil  had  they  been  very 
much    thicker. 

"Most  of  the  things  that  we  have 
known  about  highways  are  not  so," 
said  Mr.  MacDonald  in  his  introductory 
remarks.  "You  will  And  flat  contra- 
dictions of  practically  everything  we 
have  accepted  as  trite  and  academic 
and   almost   proverbial. 


One  of  the  axioms  that  Mr.  MacDon- 
ald assails  Is  the  "commandment  that 
thou  ehalt  not  build  a  road  which  will 
not    last    longer    than    the    bond." 

Mr.  MacDonald  cited  New  York, 
which,  like  California,  is  widening  and 
thickening  its  old  roads,  and  said: 

The  State  of  New  York  issued  bonds 
for  $100,000,000,  and  I  have  seen  withl.i 
very  recent  times  articles  written  In 
which  it  is  said  that  the  roads  are  gro- 
ing  to  pieces  so  badly  that  they  will  b« 
.gone  before  the  bonds  have  been  paid. 
Probably  the  road  surfaces  built  with 
the  proceeds  of  those  particular  bonds 
will  be  gone  before  the  bonds  are  paid. 
But  it  is  a  fact  that  this  year  In  New 
York  .state  we  are  in  co-operation  with 
the  state,  widening  those  old  macadam 
roads  with  eighteen  feet  of  concrete, 
leaving  a  strip  of  the  old  macadam  In 
the   middle. 

This  work  has  only  Just  begun,  but 
successfully,  so  making  a  24-foot  sur- 
faced roadway  in  place  of  the  old  12 
or  14-foot  macadam  surface,  on  the 
same  roadbed  that  was  built  with  the 
bond  money,  and  at  a  cost  which  is 
enough  less  than  the  average  cost  of 
new  construction  of  concrete  eighteen 
feet  wide  to  absorb  the  first  cost  that 
the  state  has  invested. 

In  other  words,  so  far  as  I  see  it. 
New  York  state  by  the  Investment  of 
$100,000,000  and  by  building  cheap 
roads  when  her  needs  were  for  cheap 
roads,  has  been  having  her  service  of 
those  roads  all  these  years  at  not  to 
exceed  the  Interest  cost,  and  has  all 
the   investment  left. 


LARGE    E^'PI•;^^nITlrRES    REQUIRED 

TO    RR«\(;    HfGHAVAYS    UP    TO 

STWDARO 


SAVEDISH   OFFICIAL  TO   STUDY 

C\LIFORM.\    RECL.\M.\TIO\ 

WORK 


Large  expenditures  will  l)e  necessary 
to  bring  the  2.500,000  miles  of  rural 
highways  in  the  United  States  up  to 
the  standard  of  efficiency  comparable 
to  their  intended  u.'^o  in  motor  trans- 
portation. This  i&  tile  opinion  of  the 
Joint  Congressional  Committee  of  Ag- 
ricultural Inquiry,  whose  general  con- 
clusionfi  on  the  subject  were  announced 
by    Chaiiman    .\nderson. 

In  the  second  rej)ort  of  the  commis- 
sions studies,  the  first  having  dealt 
with  agricultural  freight  rates,  the 
chairman  also  made  known  its  conclu- 
sions regarding  electric  railway  de- 
velopment as  affecting  rural  commu- 
nities and  questions  relating  to  the 
postal    service. 

The  commission.  Anderson  said,  will 
recommend  that  Congress  continue  to 
promote  an  adequate  and  more  effec- 
tive correlation  of  highway  trans- 
portation, and  that  States  and  coun- 
tie.'-  also  continue  their  highway  pro- 
grams with  particular  reference  to 
farm-to-market    roads. 


Olaf  Predholm,  ofllclal  of  the  Swed- 
ish Department  of  Agricutture  at 
Stockholm,  arrived  in  .San  Francisco 
recently  to  begin  a  survey  of  agricul- 
tural conditions  in  northern  Califor- 
niR,  with  a  view  toward  applying 
methods  used  here  in  reclaiming  lands 
in  the  northern  part  of  his  nativ"  land. 
Fredholm,  who  is  at  the  Plaza,  stated 
that  lands  which  have  been  practically 
usc!es.<-  from  an  agricultural  stand- 
point are-^about  to  be  developed  by  the 
Swedish  government  under  the  most 
advanced   methods. 

"I  am  particularly  interested  in 
American  farm  machinery  and  intens- 
ive methods  used  here."  he  .said.  "Cat- 
erpillar tractors  and  fertilizing  appa- 
ratus manufactured  in  this  country  can 
be  applied  successfully  to  the  govern- 
ment   project." 


SA\   JOSE   BUILDERS   AATLL  EXHIBIT 
IHATPJRI.ALS 


XEW     LIMBER     COMP.4NY 
OPERATE    .\T    WEED 


Tlie  Igcrna  Lumber  Company  has 
taken  over  the  old  Durney  Lumber 
Company  holdings,  five  miles  out  of 
Weed  on  the  slope  of  Mount  Eddy,  and 
will    soon    start    active    operations. 

T.  J.  B.  Davis  of  Si.sson.  E.  Mitchell 
of  .\ntioch  and  E.  P.  Durney  of  Weed 
compose  the  company.  Durney  is  the 
son  of  the  original  owner  of  the 
property  and  at  present  owns  the 
timber.  He  will  have  active  charge 
of    the    sawmill    operations. 

The  property  consists  of  the  old 
mill  and  about  20.000,000  feet  of 
Standing  timber, 


The  directors  of  the  Fourth  .Vnnual 
Industrial  Exposition  of  S'an  .lose  have 
bpen  assured  the  co-operation  of  arch- 
itects, contractors  and  material  deal- 
ers to  provide  a  "Building  Exhibit"  in 
the  show  to  he  featured  in  that  citv 
in  the  immediate  future.  The  exhibit 
will  cover  every  class  of  building.  In 
addition  to  featuring  all  types  of  ma- 
terials, architects  will  display  plans 
and  estimates  of  costs  for  structures, 
especially  of  the  residential  tvpe 
— ♦ ■ 

Will  the  children  of  today,  when 
grown  to  manhood  and  womanhood,  be 
proud  of  their  fathers  if  those  fathers 
.lo  not  protect,  wl.sely  harvest  ai<d  se*»k 
to    continue    the     foiests    that     natur* 
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For  the  first  time  in  the  history  of 
American  industrial  development  a 
great  industry  has  united  all  Us  ele- 
,nents— manufacturers,  labor,  and  the 
professional  branches— in  a  great  effort 
to  raise  the  standards  and  efficiency  of 
the  industry  nnd  Improve  the  service 
which  it  renders  the  public.  The  near- 
est precedent  is  that  furnished  by  the 
selection  of  Will  H.  Hays  as  arbiter  of 
the  motion  picture  industry,  but  the 
■Vmerican  Construction  Council,  on 
which  the  organization  details  are 
now  beinff  completed.  goes  much 
farther.  It      dips      down      into      the 

industry  and  brings  together  for 
conference,  for  betterment  of  underr 
standing  and  for  common  action 
tho  architects,  the  engineers,  labor  con- 
tractors, materials  manufacturers  and 
dealers,  bankers  and  insurance  men — 
all  elements  concerned  with  building 
work  of  any  description  and  with  the 
construction  of  public  works,  railroads, 
bridges,    irrigation    works,    etc. 

It  is  stipulated  that  all  the  v.ork  of 
the  Council  must  square  with  the  public 
welfare  and  so  dominant  has  this  idea 
been  In  the  preliminary  conferences 
that  Secretary  of  Comntercc  Hoover, 
seeing  the  benefits  that  will  result,  has 
taken  the  responsibility  of  presiding 
at  the  formal  organizing  meeting  In 
Washington.  D.  C,  June  19th  and  2()th, 
and  Franklin  D.  Roosevelt,  New  York, 
former  Assistant  Secretary  of  the  Navy, 
has  agreed  to  accept  the  presidency  of 
the  organization. 

The  possibilities  of  tho  new  organi- 
zation arc  tremendous.  If  the  reader 
were  asked  to  tell  what  con.struction 
really  is.  the  reply  would  probably  be, 
•housing"  or  "plant  construction  and 
and  bridges,  railroads  and  canals"  or 
pel  haps  •terminals  for  railroads  and 
hhip  traffic  or  irrigation  and  reclama- 
tion projects."  Yet  all  of  these  are 
merely  divisions  or  classification-  of 
a  Plnglc  industry  and  should  always 
be  Included  in  the  thought  of  the 
whole. 

Inst'^ad  of  thinking  of  thf  building  of 
houses  as  the  individual  oxpresnion  of 
the  fancy  of  the  Individual  citizens,  of 
the  building  of  highways  .md  railroads 
as  merely  the  means  of  an  Industry  w<> 
call  transportation,  of  factory  building 
and  hydro-eU'Ctric  construction  as  Iso- 
lated enterprises  embarked  in  by  Isolat- 
ed groups  of  Individuals  for  private 
Kain.  w«  must  think  of  contsruolion  as 
we  do  of  agrlcultuip.  or  of  mining,  or 
of  manufacturing — a.>j  one  of  the  great 
creators  of  iicrmjinent  wealth,  aa  one 
of  tho  foundation  stones  in  our  civil- 
ization on  which  our  proirrcss  is  built. 
Already  l.ndlcatlons  of  this  an?  evi- 
dent. Construction  reports  have  bo- 
come  equal  to  crop  reports  as  baro- 
metric Indicators  of  tho  material  pros- 
perity of  the  country.  On  their  rise 
and  fall  depends  the  ivrll-li.  Inc  of 
millionH  of  our  people,  tho  success  of 
irreat  enterprises,  the  future  wnlfari- 
of    our    clllzen«. 

Tho  popular  belief  Is  that  American 
Industry  is  divided  Into  four  basic  In- 
dustrlott — (1)  nRrlnilture,  12/  inunufac- 
luro.  (3)  transportation  and  communl- 
intlon.  (4)  minlntr  uhd  fonntry.  Such 
n  rinnninriiilnn  Iouvch  n'nt  of  noiisldera- 
tloii,  howovor,  wh.'if  Ii.'im  Imcii  <l«'mon- 
Hlrntod  nfler  Invowf Igallon  to  bo  the 
s«rond  nioBl  Importsrii  InduMiry  In  tho 
country,  namely  noiiHlrucllon.  When 
nonsldorod  from  lh<*  ntnndpnlttt  of  tho 
yearly  volume  and  ini»n»y  Involved. 
ihiM  comes  second  only  u,  sgrlculture 
and  Is  amonjc  the  flrnt  of  .ill  Industrie* 


when  expressed  in  terms  of  the  labor. 
Investigation  has  shown  that  the  num- 
ber of  workers,  who  together  with  their 
families  depend  upon  the  construction 
industry  for  a  livelihood  totals  appro.\i- 
mately  11.000.000  persons.  It  was  con- 
servatively estimated  that  24%  of  our 
annual  capital  accummulation  and  over 
50%  of  our  national  savings  are  absorb- 
ed by  this  great  industry  every  nor- 
mal year.  Approximately  nine-tenths 
of  all  iron,  copper  and  zinc  and  95%  of 
all  the  lead  produced  in  this  country 
are  consumed  in  construction. 

The  support  given  to  Agriculture 
and  to  Trade  by  the  annual  expendi- 
tures of  this  great  number  of  persons 
is  almost  too  apparent  to  need  discus- 
sion. The  following  table  shows  the 
way  in  which  over  15,000.000.000,  are 
disbursed  and  gives  an  excellent  idea 
of  the  vide  range  of  benefit  from  the 
expenditure  of  wages  paid  in  the  Con- 
struction Industry.  The  proportions 
are  those  established  by  the  National 
Industrial    Conference    Board. 

Rent    $756,500,000 

Fuel  and  light 214.500.000 

Clothing 663,000,000 

Medical    attention    113.000,000 

Reading    matter     41,500,000 

Church  and  charity   46,500.000 

Furniture,    furnishings    and 

general    supplies     126.000,000 

Recreation      .  .  .  ., 229,500.00*0 

Savings     ' 600,000,000 

Unclassified     601,000,000 

Yet  in  this  mighty  Industry  each 
element  has,  with  rare  exceptions,  acted 
by  itseit,  looking  after  its  own  inter- 
ests, neglectful  generally  of  the  rights 
of  the  other  elements  and,  often  lii- 
di'ferent  tc  the  rights  of  the  public. 

Since  the  war  this  lack  of  co-ordina- 
tion, of  actual  understanding  and  con- 
sideration of  the  service  rendered  the 
pulilic  has  stood  out  more  strongly 
than  before.  During  the  war  it  was 
necessary  to  postpone  all  but  essen- 
tial construction,  leaving  us  at  the 
close  of  1919  with  an  enormous  de- 
fered  volume  of  construction  work. 
In  1920  we  began  to  catch  up.  to  fall 
back  again  in  1921;  today  we  have  a 
deferred  total  valued  by  students  of 
the  industry  at  $10,000,000,000.  Of  the 
housing  shortage,  an  Important  part 
of  this  deferred  construction,  the  gen- 
eral public  Is  well  aware.  Yet  the 
shortage  exists  in  every  line  of  con- 
struction. Wc  have  not  enough  office 
building  or  schools,  railroads  or  high- 
ways, whllg  sewHsrage.  wnter-Aipply 
sy.items  and  paving  are  f.ar  behind 
present  needs.  This  shortage  has  put 
great  pressure  on  every  branch  of  tho 
Industry  and  has  forced  it  to  study 
an(!W  Its  relationship  to  tho  whole. 
Moreover,  the  public  has  l)U?k"d  con- 
fidence in  the  falrne<RS  i*f  buiUUng 
costs  and  this  has  added  to  the  prrs- 
suro  put  upon  the  industry.  Not  only 
has  ';Hch  of  the  elements  been  re-ex- 
amlnlng  Its  position  and  rosponslhil- 
lly  but  olTorts  at  coordinated  work 
have  been  made.  Tho  National  Kod- 
orntlon  of  I'on^l  ruction  Industries,  a 
war-born  organization,  was  contlniiort 
afl"r  the  Artnlstlce  In  an  effort  to  pull 
tho  Industry  together  nationally  and 
has  uchlovod  some  o.vcellent  rosulin. 
Tho  Hiilldlng  Congross^H.  with  notable 
nuccewes  (it  N'<'W  York.  Seattle  and 
rortlnnd,  Oro.,  ntturked  the  problem 
locally.  The  National  Hoard  for  Jurl^- 
dintlonsi  Awards  r«prosontlns  labor, 
rontrariors,    architects,    and    engineers, 


and  the  .loint  Conterences  of  Engi- 
neers. Architects  and  Contractors  on 
Estimating  and  on  Standard  Contracts 
have  each  tackled  specific  problems 
common  to  the  whole  Industry  and 
demonstrated  the  need  as  well  as  the 
practicability  of  cooperation  for  the 
good  of  all. 

The  way  has  thus  been  well  pre- 
pared for  the  great  national  movement 
now  launched.  Nearly  every  one  of 
the  250  national  associations  in  the 
industry  has  tested  out  its  own  work 
and  learned  from  experience  the  large 
amount  of  duplicate  effort  and  its  In- 
ability to  grapple  effectively  with  the 
problems  that  extend  beyond  its  spe- 
cial field.  They  are  ready  and  eager 
to  have  thsse  common  problems  taken 
over  by  an  all-embracing  organization 
so  that  there  may  be  the  elimination 
of  duplication  and  more  resuUtful 
work.  They  appreciate  that  the  public 
demand  will  no  longer  wait  and  that 
only  through  a  broad,  virile  and  effect- 
ive movement,  dedicated  to  the  Im- 
provement of  the  sevice  which  con- 
struction rendlers  the  community,-, 
states  and  nation  can  the  industry  gain 
public  confidence.  Through 'co-ordinat- 
ed  action  there  is  opportunity  for  tre- 
mendous waste  elimination,  assuring 
to  the  public  more  and  better  homes, 
public  buildings,  railroads,  bridges, 
etc. .for  th'.lr  construction  expenditure. 
It  is  these  tremendous  posslbilit ios. 
in  dedication  to  the  public  service  and 
elimination  of  waste,  that  have  fired 
imaginations  of  Mr.  Hoover  and  Mr. 
Roosevelt  and  induced  them  to  accept 
positions  of  leadreship  in  the  moment. 
While  the  organizers  have  a  large 
program  of  work  mapped  out.  etTorts 
will  bo  concentrated  .it  the  start  on  a 
few  of  the  more  outstanding  problems. 
Chief  among  these  is  the  est.-xblishment 
of  a  code  of  ethics  that  will  be  uni- 
versally accepted  in  the  industry.  Due 
to  a  small  minority  the  whole  business 
of  construction  is.  as  Mr.  Hoover  ex- 
pressed It  recently  in  addressing  tho 
industry,  "under  a  great  cloud  and 
the  moral  ethics  of  the  business  are 
challenged  daily  throughout  the  en- 
tire country." 

Mr.  Hoover  added  Ihese  signidcanl 
words: 

"I  am  convinced  th.-il  thc.-io  ihings  can 
never  be  cured  by  b>gislalion  or  by 
jails.  They  can  bo  cured  by  the  resol- 
ute action  of  the  vast  majority  of  hon- 
est men  who  form  the  proPTc'-^sions.  and 
it  has  now  become  vital  in  the  country's 
Interests  that  this  should  be  under- 
taken." 

The  organizers  consid<T  I  his  message 
from  Mr.  Hoover  a  charter  for  ihoir 
work.  It  Is  In  this  .'pirit  that  the  et  h 
Ic.tI  work  will  be  iiiul'i  i.iken  In  order 
that  the  Industry  may  stand  square 
with  the  rubllc  and  that  all  practices 
Inimical  to  the  public  welfare  may  be 
eliminated. 

Stalistlch  are  much  needed  so  that  t  Up 
Industry  may  operate  Intelligently. 
While  there  are  partial  statistics  col- 
looted  by  Mi.-niy  sources,  lnc>y  have  not 
been  broughl  I  >pelher  and  Interprrled 
In  the  light   of  all  facts. 

L<ocal  groups  ni  New  York.  Sea  I  tie 
and  I'orllaiid  have  very  suec^ssfully 
brotijht  together  .-ill  olemonl.-i  of  the 
industry  for  a  belter  undorstanding  ol 
the  local  bullilliiK  .xltuatiun  aiui  hava 
ucaompllshed  much  good  The  new 
Council  will  'prciniuie  slmlltnr  lorn) 
.ictlvltles   In    other  centers. 
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Another  grreat  problem  stands  rsaily 
for  effective  handling.  There  is  a 
shortage  of  building  mechanics,  and  tho 
labor  organizationa  need  help  in  es- 
tablif-hing  the  necessary  appreiitie<- 
ship  system.  Mr.  Hoover's  departinoni 
i.s  making  a  national  study  of  building 
codes,  and  when  its  work  is  comi)letcd 
there  must  be  a  nation-wide  activity 
to  carry  the  recommendations  into  ef- 
fect— a  type  of  activity  which  the  new 
organization  is  designed  to  promote. 
In  addition  the  program  of  immediate 
work  embraces  transportation,  encour- 
agement of  local  building  shows,  pub- 
licity directed  at  giving  the  public  an 
adeciualc  conception  of  the  magnitude  ' 
and  work  of  the  construction  industry 
and  studies  of  seasonal  employment, 
with  the  initiation  of  efforts  to  level 
out  the  seasonal  swings. 

In  its  organization  tlie  cardinal  feat- 
ure ol  the  Council  lies  in  giving  each 
group  equal  voting  power.  The  ten 
groups  agreed  upon  are:  Architects, 
engineers,  construction  labor,  general 
contractors,  sub-contractors.  m;iterial.s 
and  equipment  manufacturers,  mater- 
ials and  equipment  dealers;  bond,  in- 
surance and  real  estate  interests;  con- 
struction departments  of  public  utili- 
ties, and  the  construction  departments 
of  federal,  state  and  municipal  govern- 
ments. Some  of  the  associations  en- 
gaged in  the  organization  work  have 
been  the  American  Institute  of  Archi- 
tects, the  Federated  American  Engi- 
neering Societies,  the  Building  Trades 
Department  of  the  American  Federa- 
tion of  Labor,  the  Associated  General 
Contractors,  the  National  Federation  of 
Construction  Industries,  the  National 
Building  Congress,  the  National  Asso- 
ciation of  Building  E.xchangc^.  Ihe 
Building  Trades  Employers  Association, 
the  National  Real  Estate  Board,  besided 
a  large  number  of  association  ot 
manufacturers. 

With  this  strong  backing  ihe  organ- 
izers feel  confident  that  the  American 
Construction  Council  will  quickly  be 
able  to  play  an  important  part  in  the 
industrial  life  of  the  nation.  Work  of 
great  magnitude  lies  right  at  hand, 
crying  for  attention.  The  public  de- 
mands tliat  the  industry  square  itself 
with  the  public  interest  by  eliminating 
the  minority  that  have  brought  it  into 
ill-repute.  The  individual  elements  of 
the  industry  are  aroused  to  the  respon- 
sibility which  it  owes  the'  public  and 
.0  the  oportunities  for  elimination 
both  of  duplicate  association  rfforts 
and  of  wastes  i;-.  construction  opera- 
lions. 

The  time  is  most  propiti(nife  fci 
action. 


Newlands  Project  Land  Opening  June  16 


PROFESSOR    IN    ARCHITECTURAL 
DESIGN  APPOINTEIJ  BY  CAR- 
NEGIE   INSTITUTE 


On  June  16  thirty-three  public  land 
farms,  embracing  a  total  irrigable  area 
of  2,18.')  acres,  v/ill  be  opened  to  home- 
stead entry  on  the  Newlands  irrigation 
project,  Nevada. 

Four  of  these  farm  units  are  of  80 
acres  tach  and  contain  from  46  to  66 
acres  of  irrigable  land  that  can  be 
ievtled  at  reasonable  cohC  The  soil  is 
Lahohtan  loam,  and  they  are  located 
abpu;.  10  miles  southeast  of  Fallon,  ad- 
jacent to  what  is  known  as  Carson 
Lake  Beach 

The  other  29  farm  units.  located 
al)out  7  miles  southwest  of  Fallon  In 
the  Sheckler  District,  range  from  80 
to  160  acres  and  contain  from  40  to 
100  acres  each  of  irr'gablc  land.  The 
topography  of  these  units  is  very  rough 
and  the  cost,  of  leveling  for  irrigation 
will  be  considerable.  Other  rough  lands 
on  the  prelect  have  averaged  as  high 
as  $80  per  acre  for  i>utting  in  shape  to 
irrigate.      The   soil    is   sand    and    loanv 

An  irrigation  district  has  been  or- 
ganized under  the  State  laws  !>f  Ne 
vada  for  the  purpose  of  providing 
drainage  for  irrigated  l?nds  on  the 
Newlands  Pro.'ect,  and  for  other  pur- 
poses. The  present  drainage  plan.s 
now  under  construction  provide  for 
main  outlet  drains  needed  for  the  pro- 
tection of  these  and  other  units  on  the 
project. 

The  construction  charge  is  $60  per 
irrigable  acre,   payable   5%  down  at  the 


James  Chillman  Jr.  has  been  ap- 
pointed Assistant  Professor  in  Archi- 
tectural Design  at  Carnegie  Institute 
of  Technology,  Pittsburgh.  Chillman, 
for  the  past  three  years,  has  been 
studying  at  the  American  Academy  at 
.Rome,  as  the  holder  of  the  Roman 
Prize  Fellowship.  His  work  at  Car- 
negie Tech.  will  begin  next  Septem- 
ber. 

He  is  a  graduate  of  the  University 
of  Pennsylvania  in  the  clas.5  of  1914, 
with  the  degree  of  Master  of  Arts. 
For  some  tim.e  he  was  an  instructor 
at  the  University  of  Pennsylvania, 
and  for  several  years  was  instructor, 
in  architecture  at  the  Rice  Institute, 
Houston,    Texas. 

His  studies  in  Home  have  been  of  the 
Italian  Renaissance  in  its  relation  to 
Oolonial  architectrue.  Chillman  has 
also  done  some  important  research  and 
restoration  work  at  Hadrian's  Villa  in 
Tivoli.  The  appointment  of  Chillman 
jg  expected  to  add  strength  to  an  al-' 
feady  strong  department, 


time  ot  making  water-right  applica- 
tion No  further  payments  on  account 
of  con.ytruction  are  required  for  ftvc 
years,  wnen  the  settler  will  be  required 
lo  pay  the  remaining  charges  in  1.5  an- 
nual inbtallments.  No  interest  is  col- 
bcicd  on  deferred  payments,  but  a 
penalty  of  1%  per  month  is  charged  on 
payments  not  made  when  due. 

The  elevation  of  the  Newlands  Pro- 
.i'ct  is  about  4.000  feet  above  sea  level, 
and  the  climate  is  mild,  the  exlrem-? 
variation  being  from  6'  below  to  105 
above  zero.  The  main  crops  are  small 
giains  and  alfalfa 

The  Newlands  Project  lias  the  op- 
nortunity  of  becoming  one  of  the  lead- 
ing dairy  sections  in  the  West,  and 
farmers  who  are  desirous  of  establish- 
ing themselves  in  the  dairy  industry 
are  advised  to  investigate  the  merits  of 
•  he  project.  There  are  already  some 
vciy  fine  strains  of  Hol.stein-Frisian 
itlood  on  the  project. 

The  markets  ar-?  the  nearby  mining 
<arips  and  Los  Angeles,  Sacramento  and 
.•-an    Francisco. 

Kx-.service  men  of  the  World  Wai 
will  be  given  ninety  days  preference 
right  in  filing  on  these  lands,  aftei 
which  time  civilians  may  file  on  an> 
units   which   may   remain   unentered. 

For  further  information  homeseeker.s 
.^^h'.uki  writf'  fn  the  Project  Manager 
U.  S.  Reclamation  Service.   Fallon.   .Vfv 


ENGINEERS     ORGANIZED     TO     PER- 
FECT     SIIM.ION    .*CRE      IRRIG.\- 
TION  PROJECT 

The  largest  irrigation  project  so  far 
undertaken  in  the  State  of  California 
and  one  of  the  most  potentially  pro- 
ductive in  the  world  took  shape  al  a 
recent  meeting  in  Fr-.-sno.  The  meeting 
was  called  under  Ihe  auspic.es  of  th»^ 
Snn  Joaquin  River  Conservation  As- 
sociation and  the  districts  and  in- 
terests represented  cover  more  than 
one  million  acies  of  land. 

Delegates  present  were  authorized 
to  act  on  behalf  of  practically  all 
lirtscnt  users  of  San  Joaquin  river 
water,  these  extending  over  the  west- 
side  of,  Fresno  County,  and  taking  in 
Madera.  Merced  and  Stanislaus  county 
systems. 

Preliminary  estimates  are  that  the 
run  off  of  the  San  Joaquin  is  greater 
than  that  of  the  Kings  river  and 
"therefore  the  re^'  combination  of  dis- 
tricts and  interests  would  represent 
a  greater  i)Ossible  irrigable  acreage 
than  that  affected  bj  the  Kings  river 
coiisolidation.  under  what  is  known  as 
the   Pine   Flat   project. 

Following  is  tho  list  of  reprcsentM- 
tiyos  present  at  the  recent  Fresno 
meeting- 

Mendota  District — I.  Tellman.  resi- 
dent engineer. 

Madera  District — T^ouis  C.  Hill,  T-o.- 
Angeles. 

Tranquililv  District — R.  C.  McFar- 
land. 

West  Stanislaus  District — Kveiett  N. 
Bryan. 

Rio  Tiorra  Investment  Co.  (Stockton) 
— H.  .H.   Henderson. 

Stevinson   Dislrict-^.r.   O.   Waiters. 
.  Unorganized  Territory   (West  Side)     - 
Kller^.  Frost  &  Patten. 

San  Joaquiii  Light.  &  Power  Corpora- 
tion— L.  J.  Moore,  executive  engineer 
Louis  C.  Hill  was  appointed  per- 
manent chairman  of  Ihe  engineering 
board.  He  is  a  members  of  the  firm  of 
Quo), tin,  Cfdc  &  Hill.  Los  .\ngoles  and 
is  chief  enguoer  of  the  Aladera  Irri- 
satioi-.  District.  J.  ^^  .  Fink  of  Crows 
Landing-,  permanent  s.-rvetary  <f  the 
San -J-oaquifi  River  (Conservation  .'\sso- 
'tiafioh.  actcil  as  secretary  of  Ihe  meet- 
ing. 


DRAIN    TILE    SPECIFICATIONS 
APPROVED 


The  American  Engineering  Standards 
Committee  has  approved  as  Tentative 
American  Standard  the  Specifications 
for  Drain  Tile  (C4-21)  of  the  American 
Society    for   Testing    Materials. 

The  history  of  these  specifications 
dates  back  to  1911  when  the  A  S  T  M 
organized  its  Committee  C-6  on  Drain 
Tile  to  meet  two  very  urgent  condi- 
tions. The  comparatively  recent  use. 
on  an  extensive  scale,  of  very  large 
drain  tile  in  public  drainage  works  for 
reclaiming  wet  lands  had  brought  about 
the  unexpected  discovery  that  these 
large  drain  tile  were  quite  subject  to 
cracking  in  the  ditch  under  \\eight  of 
the  ditch  refilling.  Also,  the  extensive 
production  of  concrete  drain  tile,  and 
the  resulting  controversy  betwesn  clay 
tile  and  concrete  tile  prt.ducers  as  to 
the  merits  of  the  new  material  made 
it  urgent  that  additional  data  be  se- 
cured. The  specifications  were  bas<-d 
on  a  series  of  investigations  covering 
methods  of  tests,  the  determination  of 
desired  quality  and  durability  of  iriin 
tile,  and  a  study  of  methods  of  m.anu- 
facture  and  of  construction  and  field 
specifications. 

Nineteen  standards  have  now  been 
approved  by  the  American  Engineering 
Standards  Committee,  of  which  four 
have  been  approved  as  "American 
Standard,"  fourteen  as  "Tentative 
American  Standard"  and  one  as  "Re- 
commended  American   Practice." 


!«iTATE     BOARD     OF     .VRCHITECTIRE 
ELECTS    OFFICERS 

Clarence  R.  Ward  of  .San  Francisco 
was  elected  president  of  the  State 
Board  of'  Architecture  at  a  meeting 
held  in  Los  Ans^eles  on  May  12.  Other 
officers  are:  W.  J.  Dodd.  vice  presi- 
dent: A.  M.  Edelman.  secretary  ami 
treasurer;  Sylvain  Schnaittacher.  as- 
sistant   sepretary    and    treasurer. 


BUILDING    AND     ENGINEERING    NEWS 


Saturday,    May    20,    1022 


APARTMENT  HOUSES 


I'lans    to    Be    Tr^pared.  ..„„„„„ 

APARTMENTS  Cost,    $100,000 

SAN   FRANCISCO.     S   Pacific  Ave.    47:6 

W   Franklin. 
Five-story    reinforced    concrete    apart- 
ment  house. 
()„.n»r — Harry    M.    Sei&ler,    110    Sutter 

St.,  San   Francisco. 
Architect — Will    be    given    later. 


I'lans   Being   Prepared. 

APARTMENTS  Cost,    $40,000 

f  AN  FRANCISCO.  Pine  and  Joyce  Sts., 
Bet.  Powell  and  Stockton. 

Three-story  frame  and  plaster  apart- 
ment house  (18  2  and  3-rooni  apts.) 

Owner — Withheld. 

Contractor  —  G.  S.  Ashley  and  A.  J. 
Evers,  1st  National  Bank  Bldg., 
San  Francisco. 


I'lans   Being    Prepared. 
APARTMENTS  Cost,    $48,000 

SAN      Fl^ANCISCO.      Leavenworth      St. 

near    Eddy. 
Fireproof  apartment   house    (24    2-room 

apartments. 
Owner — C.    F.    Ernst. 
Architect — J.    H.    Powers   and   John    H. 

Ahnd-rn.    460    Montgomery    St.,    San 

Francisco. 


Contract    Awarded. 

.\PARTMENTS  Cost,    $38,000 

SAN  FRANCISC.  12th  Ave  100  S  Cali- 
fornia. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — Mrs.  Regina  Hecht  and  Mrs. 
Lena  Blakesly.  351  Jones  St..  San 
Francisco. 

Architect— G.  A.  Berger.  261  Valencia 
£rt.,   Sun    Francisco. 

Contractor — Thos.  McCormick,  37  Hill 
St.,    San    Fl-ancisco. 


Contract    Awarded. 

APARTMENTS.       Cost,  Approx.   $60,000 

&AN  FRANCISCO.  E  Jones  bet.  Bu«h 
and    Sutter. 

Five-story  reinforced  concrete  apart- 
ment house  (20  2  and  3-room 
apartments). 

owner— F.    M.    Stitch. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,    San    Francisco. 

Contractor — Vuklccvlch  &  Bagge.  180 
JeSBlo    St.,    San    Francisco. 


Contract  Awarded.  »,,„„-« 

APAI'.TMENTS  Cost,    $110,000 

PORTLAND,  Ore.      I'jth   and   Davis  Sts. 
Four-story    concroti-    and    brick     (53     2 

and    3-room)    aparlm<iit.s,    100x100. 
(jwncr — WIlllamH  Anartnu-ntH. 
\rchltect    —    Houfehlallng    &     Dougan, 

EikH'  BldK..  I'lirtland. 
Contractor — Zrinollo     HroH..     'M?.     Inarch 

St.,  Portlond. 


Day's  Work. 

Cost.    $40,000 
■  I.       NW      Geary      and 


To   Be    1 
APAH'I 
MA  N     1 

27lh    A-.  I. 
Thrrc-ftnry    and    bnnoment    frame    (10) 

ap»rtmpni«. 
Owner— Thou.    Ilamlll,    6140    Geary    St., 

H.in    Francisco. 
ArchM*ct— John  J.   Foloy,  77.)   .Mh   Ave. 

Ban    F'ranotsco. 

I'l,.  •  "'''  part'd. 

Ai  Oosl.     $30,000 

S\  .  (>.      W«'"tprn    Addition. 

Two  "I'rv    fr.iTiio   nn'l  "o    I^iixc 

npurtmrntu    (t    1"  itmonts 

wHIi    bftsnm«"iil    nnM  i 

OwiK'r      Not     Klvn 

Archlt«?ct J.     W.    Dolllvor.     Mi>ii:uln<ick 

BJd»..    San    Franol»99, 


To   Be   Done   by  Day's   Work. 
APARTMENTS  Cost,    $14,000 

SAN   FRANCISCO.      SB   Geary   St.    and 

2nd    Ave. 
Three-story    and    basement    frame    (4) 

apartments  and  stores. 
Owner — P.    Midburst,    177    Caselli    Ave., 

San    Francisco. 
Architect   — None. 


Plans  Being  Prepared — To  Be  Done  by 

Day's   Work    and   Sub-Contracts. 
APARTMENTS  Cost.  $250,000 

SAN    FRANCISCO.      Pacific      Ave    and 

Octavia    St. 
Six-story      and      basement      reinforced 

concrete    apartment    house. 
Owner — Geo.    W.    Burnett. 
Architect — C.    H.    Skidmore,    Call   Bldg., 

San    Francisco. 
Mr.    Burnett   plans    to    erect    30    high- 
class    apartment    houses    in    San    Fran- 
cisco   within    the    next    three    years. 


Plans    Being    Figured. 

APARTMENTS  Cost.     $35,000 

SAN  FRANCISCO.  Balboa  St.,  near 
15th    Ave. 

Two-story  frame  and  stucco  apart- 
ment   (8    4-room    apartments). 

Owner — V.    Onorato. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery   St. 


Plans  Being  Figured. 

APARTMENTS,  ETC.  Cost,  $ 

SAN  FltANClSCO.  S  Sutler  St.  E  Taylor 
Thrcc-siory     and  basement     reinforced 

concrete      studio      apartment      anu 

store  building. 
O^ncr — Mortimer  A.  Samuel. 
Supervising       Architect  —  August       G. 

Hci'.dman,  Call  Bldg.,  San  Francisco 

Figures  are  now  being  taken  for  the 

general   contract.      Next   week    bids   for 

the    plumbing,    heating,    painting    and 

electrical   work  will   be   taken. 


Cost,    $- 
Cal. 


Plans  Being  Prepared. 
APARTMENTS 
MARiSVlLLE,  Yuba  Co., 
Apartment    house. 
Owner — Withheld. 

Supervising       .Vrchitect  —  August       G. 
Headman.  Call  Bldg.,  San  Franci.sco 


i'lans  Being  l'rei)ared. 

APARTMENTS  Cost.    $70,000 

FRESNO,    Fresno    Cok«,  Cal.      Van    Ness 

Avenue. 
Thrco-story   brick  apartment  house   CM 

2  and  3-room  apts.) 
Owner — J.  W.  Wlutney. 
Engineers — lOlk-ry,      Frost      &      Patten, 

Merchants   National   Bk.   Bldg.,   San 

Franolcco,    and       1913    Fresno      St., 

Fresno. 


Cost.     $25,480 
W    Scott   St.    North 


Contract   Awarded. 
APARTMENT.^ 
SAN    FRANCI.SCO. 

of  llayts  St. 
'i'lirce-story    and    basement    frame    and 

phiHier  apartment  house   (6   4-rooin 

uparlmonts. 
Owner — H.  Cohn. 
Architect — S.   Helmuit,   67    I'osl    St.,   Sun 

Franc  i.Mco. 
Conlractoi      Loulu  Cohn,   110   Suitor  St.. 

San  Franc l.'«;o. 


Sub-FigurcH  li.inu  Taken — To  be  Oono 

by    Day's   Work. 
\I'.\RTMENTS  Cost.    $S6,000 

OAKLAND.  Aliumda  Co.,  Cal.     Twontv- 

nltith   Hi     near  Wvbster. 
Two-«ti>ry    frumo      and    brick      vt-nccr 
iipartmrnl    honr.c    (8    4    and    5-rooni 
niilB.)  .    ,, 

()^v^  ll.ill      Association 

.•^.ciotary).    ,Mona<l- 
I,   I'ljinolsco. 
^irhiii.'      I      '■     I'.uiK'.,      ir«t      Niitloiial 
liitnk   lililK  .   Sun    KruncUco. 
Mr,  (>HOun  In  nuw   taking  sub-flgurrs. 


Plans   Being   Figured. 

APARTMENTS  Cost  $35,000 

BERKELEY,  Alameda  Co.,  Cal.  Pied- 
mont   Ave    and    Dwight    Way. 

Three-story  and  basement  frame  and 
plaster  apartment   house. 

Owner — Mr.    Prey. 

Architect— W.  H.  RatclifE  Jr.,  First 
.National   Bank   Bldg.,   Berkeley. 


BANKS 


Plans  Being  Figured. 

BANK    BLDG.  Cost,    $35,000 

CALISTOGA,  Napa  Co.,  Cal. 

One-story      reinforced     concrete      bank 

building. 
Owner — Bank    of   Calistoga. 
.Vrchitect  —  Jas.    T.   Narbelt,   91U    Mac- 

donald  Ave,  liichmond. 

Plans   Being    Figured — Bids   Close   May 
23     1922 

bank'  Cost.    $300,000 

SACRAMENTO.     Cal.       SW    Sixth     and 
K    Sts. 

One-story   Class   A   bank    building. 

Owner — Bank    of   Italy. 

Architect — Geo.   C.   Sellon   &   Co.,   Mitau 
Bldg.,    Sacramento. 
Figures  are   being  taken   for  a  gen- 
eral  contract. 


Contract  Awarded. 

BANK    BLDG.  Cost,    $ 

CALISTOGA.  Napa  Co:,  Cal. 

One-story    reinforced      concrete      bank 

building. 
Owner — Bank  of  c'alistoga. 
.\rchitect — James   T.   Narbelt,   910   Mac- 

donald   Ave.,   Richmond. 
Contractor  —  BordwoU   &  Zimmerman, 

Calistoga. 

Plans  Being  I'repared. 

BANK    BLDG.  Cost.    $250,000 

LONG  BEACH,  Los  Angeles  Co..  Cal. 
SE  Fourth  and  Pine  Sts. 

One  and  three-story  and  basement 
Class  A    bank   building. 

Owner — First  National  Bank  of  Long 
Beach. 

Architects — John  and  Donald  B.  Park- 
inson. Title  In.s.  Bldg..  Los  Angeles 


BONDS 


RENO.  Nevada.  —  $200,000  High 
School  bond  issue  sold  for  premium  ot 
$4555;  proceeds  of  sale  will  finance 
construction  of  new  High  School, 
plans  for  which  have  boon  prepared 
by  Architects  Geo.  Ferris  &  Son  of 
Reno. 


CONCORD,  Contra  Co.-ta  Co.  Cal. — 
Bonds  of  $70,000  have  been  votid  in 
("oncord  Grammar  Sclteol  DIstrlcst  to 
finance  coiLutruotlon  of  a  new  school 
building. 


CENTERVII.LK.  .Miuno.la  Co..  Cal.- 
TrusteOB  of  Wa.wlUnglon  Township 
I'nion  High  School  Uiiitrlcl  will  call 
.  le'cllon  to  volo  bonds  of  $150,000  to 
llnnnco  oo.i.structlon  of  a  new  high 
school   bulldliiM;. 


SANTA  BAItnARA.  Santa  Barbara 
Co..  Cal. — Election  will  be  hold  May 
23  to  vote  bondB  of  $15.n00  to  erect 
firo  house  and  purch.iac  equipment.  S'. 
It.    Taggart,   city    clerk. 

SAN  JOSE.  Santa  Clara  Co..  Cal. — 
I  mil  June  8.  bids  will  be  r«<celv«>d  by 
the  SupKrvlHori*  for  ])urfhnse  of  tho 
fi'MowIng  bond  ls.s\n  n.  proccodH  of  (hi- 
srilo  In  each  ln.Hiiiiici>  lo  finance  kcIiuoI 
iMiprovcnu'nts:  $r..'.,onn  Ifmuo  of  Sara- 
i.iir;i  Sch(>'>l  ni'tric';  »P.'.  noo  Camp- 
1.  II  I'nion  lliKb  S.  l-ool  ImmIiicI:  IfiRftO. 
I  iiiicrtino  I'nion  S<  li.x.l  iMHlrlri.  $44.- 
iMM.,  Morgan  Hill  School  District;  $3000, 
MllpltAM  S<:hpol  PlHtrlcl, 


Saturday,    May    20,    192S 


BtJILt)ING     AND     ENGINEERING     NEWS 


LOS  ANGELES.  Cal. — Supervise)? 
vote  to  place  on  August  primary  ballot 
question  of  issuing-  53  bonds  of  $9,000,- 
000;  $3,000,0000  of  which  is  to  finance 
construction  of  ne  wcounty  jail,  the 
lialance  for  cou.nty  hospital  and  sani- 
tarium building-. 


SANTA  BARBARA,  Santa  Barbara 
Co..  Cal. — Election  -will  be  held  May  23 
to  decide  the  question  of  issuing  bonds 
of  $185,000  to  purchase  site  and  erect 
City  Hall.     S.   B.  Taggart,  City   Clerk. 

£AN  PABLO,  Contra  Costa  Co.,  Cal.— 
June  7  is  the  date  set  in  San  Pablo 
School  District  to  vote  bonds  of  $10,000 
tor  school  improvements.  Trustees  of 
district  are;  F.  A.  McCausland,  Mary 
Rose  Maloney  and  Henry  C.  Soito. 

TAFT,  Kern  Co.,  Cal. — Trustees  of 
Conley  School  District  will  call  an 
election  to  levy  special  tax  of  $80,000 
for  constructing  additions  to  primary 
school  building. 

DEL  MONTE,  Monterey  Co.,  Cal. — 
Election  will  be  held  June  20  in  Del 
Monte  School  District  to  vote  bonds  of 
$10,000  for  school  improvements.  Trus- 
tees of  the  district  are:  Jno.  L.  D. 
Roberts,  Mary  B.  Olmsted  and  J.  E. 
Bentley. 


AUBURN.  Placer  Co.,  Cal.— Bond 
election  for  $100,000  to  finance  hig;h 
school  additions  failed  to  carry.  Archi- 
tects Jas.  S.  ai.d  Chas.  Dean  of  Sacra- 
mento  prepared   prelimirary   plans. 


FRESNO,  Fresno  Co.,  Cal. — Election 
will  be  held  June  7  in  Sierra  Union 
High  School  District  to  vote  bonds  of 
$18,000  for  school  improvements.  Trus- 
tees of  the  district  are:  R.  E.  Moncrief, 
IL  M.  Morgan,  M.  H.  Yancey,  C.  S.  Scott 
and   W.   E.   Maxwell. 


MONTEREY,  Monterey  Co.,  Cal. — 
Election  will  be  held  June  21  in  Mon- 
terey Union  High  School  District  to 
vote  bonds  of  $100,000  for  school  im- 
provements. Trustees  of  the  district 
are:  Carmel  Martin,  Leri;y  D.  Lacey, 
John  Scudder  Jr.  and  D.  W.  Rohrback. 
Norman  R.  Coulter,  46  Kearny  St.,  San 
Francisco,  and  M.  A.  Dean  of  Pacific 
Grove,  Associated,  arc  the  architects. 


WOODLAND,  Yolo  Co.,  Cal. — Until 
June  5  bids  will  be  received  by  the  Su- 
pervisors for  the  purchase  of  $50,000 
bond  issue  of  Knights  Landing  School 
District;  proceeds  of  sale  to  finance 
construcUoii  of  now  school. 


EAST  SAN  DIEGO,  Cal.— An  election 
will  be  held  June  20,  to  vote  on  a 
$250,000  bond  issue  for  a  municipal 
water    system. 


BAKERSFIELD.  Kern  Co.,  Cal.— • 
S'upervisors  reject  bids  for  purchase 
of  $590,000  worth  of  county  highway 
bonds.  Bids  were  not  offered  at  par 
value. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
City  Council  sells  $50,000  'W^ater  works 
bond  issue  for  premium  of  $2,654.  Pro- 
ceeds c  f  sale  will  finance  Improvements 
of  water  works. 


SAN  MATEO,  San  Mateo  Co..  Cal.— 
City  Trustees  sell  $14,000  bond  issue 
to  finance  const,  of  2  reinf.  cone. 
Ijridges.      G.   S.    Whitehead,    city    eng. 


DINUBA,  Tulare  Co.,  Cal.— Voters 
authorized  bonds  as  follows  at  recent 
election:  $15,000  for  purchase  of  fire 
apparatus;  $20,000  to  build  city  hall; 
$5000  for  street  cleaning  apparatus; 
$35,000   to   acquire   city  park. 


CHURCHES 


Contract  Awarded. 

CHURCH  Cost,    $47,702 

VALLE.10,    Solano    Co.,    Cal.      Carolina 

.and  Sonoma  Sts. 
Brick  church. 

Owner — First  Baptist  Church  of  Vallejo 
Architects — E.    C.    Hemmlngs,    Ochsner 

Bldg..  Sacramento,  and  W.  A.  Jones 

of  Vallejo. 
Contractor — Frank  Lamb.   740  Alabama 

St.,  Vallejo. 


Plans   Complete. 

ALTERATION.  Cost.    $22,000 

SAN  FRANCISCO.  SE  7th  and  Cleve- 
land  Sts. 

Remodel    church. 

Owner — Greek   Community   Church. 

Architect — J.  H.  Powers  and  John  H. 
Abnden.  460  Montgomery  St.,  San 
Francisco. 


MODESTO,  Stanislaus  Co.,  Cal. — 
First  Methodist  Episcopal  Church  will 
erect  $125,000  edifice  at  the  corner  of 
17th  and  J  Sts.,  according  to  C.  B.  Syl- 
vester, pastor.  Auditorium  will  have 
seating  capacity  of  1200;  gymnasium 
will  be  55x100  ft.,  Sunday  School 
rooms,  etc.  Funds  are  now  being 
raised. 


FACTORIES  &  WAREHOUSES 


Sub-Contracts    Awarded. 

CLASS  B  BLDG.  Cost,   $314,700 

SAN   FRANCISCO.     S  Mission    W   Beale 

Street. 
Five-story    Class    B    building    adjoining 

present    building. 
Owner — W.   P.   Fuller  &   Co.,  SW   Beale 

and    Mission   Sts.,    San   Francisco. 
Architect — G.      A.      Applegarth,     Claus 

Spreckels    Bldg.,    San    Francisco. 
Contractor — R.   McLeran   &   Co.,   Hearst 

Bldg..    San    Francisco. 
Ilentlne   and    VentllutiiiK    to    Scott   Co., 

243    Minna    St..    San    Francisco. 
Plumbing     to     W>       Forster       Co..     670 

Howard    St.,    San    Francisco. 
Sheet  Metal  Work  to  Percy  Sheet  Metal 

Works.       340      Guerrero      St.,      San 

F'rancisco. 
Electrical   Work   to   Globe    Electric   Co., 

195H    Mission    St..    San    Francisco. 
Tile    to    Mangrum    &    Otter,     827     Mis- 
sion   St..    San    Francisco. 
Lathing;    and    Plastering;    to      MacGruer 

&    Simpson.    266    Tehama    St..    San 

Francisco. 
Marble  to  Jos.  Musto  Sons-Keenan  Co., 

535  North  Point  St.,  San  Francisco. 
Sitrlnkler      SyHteni      to        Independent 

Sprinkler   Co. 
AcruHtics    to    Johns-Manville    Co.,     500 

Post    St.,    San    Francisco. 
Reinforcing:     Steel     to     Wetenhall     Co., 

Atlas   Bldg.,    San   Francisco. 
Mnatic  Flooring:  to  Malott   &   Peterson, 

2412    Harrison    St.,    San    Francisco. 
Revolving    Door:*    to     Waterhouse-Wil- 

cox,  523  Market  St.,  San  Francisco 


Contract    Awarded. 

5'A?^^^<^'^^-  C-ost.     $25,00.) 

HANFORD.  Kings  Co.,  Cal. 

One-story    brick    warehouse. 

Owner— California  Packing  Corpora- 
tion, 101  California  St.,  San  Fran- 
cisco. 

Engineer— Phillip  Bush,  101  California 
St.,   San   Francisco. 

Contractor— Carl   Nelson,   Hanford. 

Plans  Being  Figured— Bids  Close  May 
25,    1922,    11    a.m. 

WHARF  WORK.  Cost    $ 

SAN    FRANCISCO.      Waterfront.' 
Furnishing    materials     and    construct- 
ing   a    section    of    bulkhead    wharf 
in    front    of    Pier    No.    34,    and    for 
furnishing      materials      and       con- 
structing a   timber  depressed  track 
along    the    south    side    of    Pier    No. 
34,   and   making   certain   repairs   on 
the    existing    Pier    No.    34. 
Owner— Board    of    State    Harbor    Com- 
missioners. 
Engineer- Frank    White,    Ferry    Bldg 
San   Francisco. 


Contract    Awarded. 

c^S'^.^^.x,  Cost.    $15,000 

SAN    FRANCISCO.       SE    Howard     and 

Langton    Sts. 
Two-story    concrete    factory 
Owner— California    Wood    Carving    Co 

144    8th    St..    San    Francisco,    Oal. 
Architect— None. 
Contraotor^Misslon    Concrete    Co.    517 

New    Call    Bldg..    San    Francisco. 

Mechanical  Equipmt.  Contract  Award- 
ed— Bids  to  Be  Taken  for  Sprink- 
ler   System. 

WAREHOUSE  Cost     $ 

SACRAMENTO.  Cal.  N  L  St  between 
6th    and    7th    Sts. 


Five-Etory      mil      construction      ware- 
house   building    110x160. 
Owner — Breuner    Co. 
Architect — Jas.    S.    and   Chas.    L.   Dean, 

City  Library  Bldg..  Sacramento. 
Oeneral  Contractors — Beth  &  Mabrey 
Ochsner  Bldg.,  Sacramento. 
The  plumbing,  heating  and  elec- 
trical work  has  been  awarded  to  La- 
tr.urette-Fical  Co.,  2761  Sacramento 
,oy,„'„  Sacramento,  on  their  bid  of 
$^4,100. 

,.,m"^v'"  ^'Jf  "®^t  ^"^o  months  bids 
will  be  called  for  on  the  sprinker 
oyscem. 


Figures   to   Be   Taken   This   Week. 
WAREHOUSE  Cost     115  000 

SAN      FRANCISCO.  N    FeU'  St     '  W 

Gough. 
Two-story   Class   C    warehouse 
Owner— Louis  R.  Lurle,  Flatlron  Bldg 

San   Francisco. 
Architect— O'Brien      Bros.,     240     Mont- 
gomery St.,  San  Francisco. 

^""worl?;"''^'^'^"'^"  ^'^  ^''"'^  ^y  Day:^ 
LOFT    BLDG.  Cost     Si  on  nnr 

SAN    FRANCISCO       Foot    of    Third   St 
'^hM''.J'""^-r  7j"forced     concrete     loft 
bldg..     :)5x]37-6<2     large     elvator". 
Owner— Withheld.  ejvaiors;. 

"^"^  Bld^*  T.^^T."""^    Shermund.    Hearst 
i>idg.,  .San  Francisco. 

^'^"e^  ?0  a^m'^"''^^"^'*^^  *^'°^«  J""« 

MERCFD^  ^^^^.  ^^°«-        Cost,    $ 

O^n^e^ftS   'h^rot^^tile^^'cst^l^    ^/oof 

Tu^iflfn^i.^'^'-^^^  """   "^^  "-   ■'■"'' 

Owner--Merccd   Irrigation   District.   W 

U.     Wagrcr,    Secretary,    Merced 
Architect-Ira    W.    Hoover,    pflnlda 

See  call  for  bids  under  ofllolal  oro- 
posal  section   in   this  Issue.  " 

Figures  to   be   Taken   Shortly 

COLr^^""^  ^■'^^^'^-  c"^^,   $125,000 

COLUSA.      Colusa      Co.,    Cal.      CooDer's 

Second   Extension.  v^ooper  s 

hri".t     one^half-story    frame      and 

brick   p.acking  plant. 
Owner— California      Prune      &    Apricot 

Growers.   Market    and   San   Anton?o 

ols.,  San   Jose. 
Architecl--E„gineering   Dept.    of   Own- 

er,  ban  Jose. 
i^l^'C"}"^;— ^'Ir.   Grubb   of   the   Engineer- 
-ng    &    construction    Department     Sai. 
Jose,  will  take  bids  for  a  general  con' 
tract  and  also  for  segregated  contracts 

SAN  DIEGO,  Cal.— Harbor  Commis- 
sioners have  adopted  resolution  to 
construct  a  mole  pier  north  of  Broad- 
7^^'  uf  ^^^^^  approximately  $250,000. 
for  which  bonds  were  voted  in  1919 

EL   MONTE.   Cal.— Union   Oil  Co.   has 

of   Tyler   St.,   adjoining  S.    P.    right-of- 

i'^o^'-^nn?"  *^^  "?.'■'**•  ^"d  ^^ill  expend 
$2o,000    on    a    distributing    system 

PORTL.4ND,  Ore.— Hauser  Constr 
Co.,  o07  Henry  Bldg.,  Portland  has 
rtro  ^o"""*^^**  contract  by  the  cShimbta 
Pnrti«r,^'  Northwestern  Bank  Bldg., 
Portland  to  construct  two-story  con- 
crete and  steel  sash  factory,  350x80  ft 
in   the  Kenton  District.  "-"-^o"  n-. 

OXNARD,  Cal.— Associated  Oil  Co  is 
P  anring  to  e.vpend  approximately  $50- 

?ri'Utlng"sy^jre^m^^°"^    ^°    "^    ^'- 

CALIFORNIA.— The  Continental  Pe- 
ln°tl?pH  ?^,^«"'"e  Co-  of  Coalinga  has 
r  If  f^.,^*"!  wholesale  business  and 
will    build    branch    plants    and    distrlb- 

w'-^c^wi'T"  k"  ^^^  S-''"  Joaquin  Val- 
ley. Site  has  been  purchased  in  Han- 
ford on  which  will  be  erected  a  ware- 
i^TulJlZ^'^''  ""?'  ^^''^  purohaled 
expJctld    '  ^"^    *'    '^instruction    is 


VALLEJO,  Solano  Co..  Cal— Accord- 
u  '"  ..  "ii  announcement  of  the  Cham- 
bf;    Of    Commerce    Industria     CommU: 

sitos  in  \allejo  on  which  to  locate 
factories:  Panama  Soap  Co..  Ian  IMe- 
go:  General  Engines  Co.,  Creosote  Pii 
ing  Co.  WInslow  Carburetor  Co  Nal 
"^"^'M.^^®  ^e**"  Co..  San  Ii>aiicl9^o 
and  Illinois   Glass  Company.  "^^^^^^ 
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MAKVSVILLE,  Vuba  Co.,  Cal.— The 
king  Food  Products  Co.  of  Portland, 
Ore.,  ooirtemplates  the  erection  of  a 
fruit  and  vegetable  packing  plant  at 
Marysviile.  It  is  planned  to  have  the 
plant  in  cperation  during  the  19ia 
season.  

LODI,  San  Joaquin  Co.,  Cal. — The  T. 
H  Peppors  Co.  has  st.irted  construction 
of  a  packing  shed  at  Main  and  Oak  St s. 
o")   by  135  feet,  eoiimated  cost.   |4a,000. 


BUILDING     AND     ENGINEERING     NEWS 
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FIREHOUSES  AND  JAILS 


0.\KDALE,  Sianisl4Ub  Co.,  Cal.— City 
Trustees  reject  bid  of  A.  L.  I'alratag 
to  construct  fire  house.  It  is  probabK 
ihe  work  will  be  done  by  day  labor. 


FLATS 


r'lans  Being  Prepared.  j.,  ,  r.n,, 

Fll\M]'J   FLATS  Codt,    $,iO,000 

.'•TOCKTON,      San    Joacjuin      Co.,      cal. 

Sutter  Street.  ,o  «    .    ^ 

Two-story  frame  flat  building  (8  flats) 
Owner— Withheld.  ,,    t    r^    r.    v 

Architect— Ralph   I'.  Morrell,  I.  O.  O.  !• . 

Eldg.,   Stockton. 

May    16,    ia22 

Plans   Complete.  «,«««,, 

FT  ATS  Cost,    $10,000 

0.\'klaND.    Cal.  S\V    Milea    Ave    and 

Hardy    St. 
Two-story   13-room   frame   nais. 

y^vner — Andrew  B.     Gow.     5668    Ayala 

St.,    Oaklnd.  ^     ^ 

Architect— I..   F.  Hyde,    2745    26th   Ave., 

Oakland. 

Plans    Complete.  .lAnnn 

FLATS  Cost,    $10,000 

SAN  FRANCISCO.  E  Divlsadero  165 
N   Union.  ^  ,.,. 

Two-story     and      basement     frame    (i) 

O^vner— John  Pennington,  2828  Folsom 
St.    San    Francisco. 

Architect— W.  L.  SchmoUf,  40  Mont- 
gomery   St.,    San    Francisco. 

Contract   Awarded.  ,,<:  .-n 

PLi^TS  Cost,     $15,4a0 

SAN    FRANCISCO.      S   California   76    W 

Owner— J.   B.    Rusconl,    1422    California 

St .    San    Francisco. 
.\rchitect — None. 
Contractor- V.       Flllppis,     1527     Powell 

St.,    San    Francisco. 


Contract   Awarded.  •ina>;n 

•PLXtS  (  ost,  $10,850 

SAN   FRANr-ISrO.     K  Twelfth   Ave  225 

N  Ai-za  St. 
Two-Htory     and     basement     frame     Kit 

Ov'ncr — b.  Rlliott.  1276  Jones  St.,  S.  F. 
Afhltect— K.    A.    Hermann.    80    Broafl- 

wav.   San    FraneiHco. 
C-.ntractor  —  r.    Lir.dl.erK.    257    Surr.  y 

St..  Ran  Francl.'O'o. 


GARAGES 


master'-sOfflce  at   Fort   Mrison.     See  oaTl 
for   blda   under   Omoial    Propoit>il«. 


Plans    RoInK    fr-jparcd. 

O.ARAnE  f""*.    ' 

RA.V    JOSE.   Snnta    cnara   Co.,    Cal. 
It'lnforcod     concrete    gnrn^e    60x814. 
Owner — Not    jclven    . 
Architect — J.     H.     Pow-rn     and     J.      H. 

Ahndon.    4r,0-  MnntKomery    St..    San 

FranclHco. 


f)n< 


SAN  FRANCISCO.— Until  May  22.  11 
a.m.,  bids  will  be  received  by  U.  S. 
Engineer  Office.  240  Montgorri^ry  St., 
under  Order  No.  3724,  for  furnishing 
and  delivering  in  .water  at  .Sacra- 
mento or  San  Francisco  f.o.b.  cars, 
piles,  115  lengths  30-ft..  200  lengths 
35-ft..  60  lengths  40-ft..  20  lengths 
50-ft.,  20  lengths  60-ft.  To  be  Doug- 
las fir  for  building  wingdams  and  dol- 
phins. 

SAN  FRANCISCO— Until  May  31.  11 
A.  M.,  bids  will  be  received  by  U.  >.'. 
Engineer  Office,  240  Montgomery  St.. 
ii^der  Order  No.  3727,  for  furnishing 
and  delivering  Rio  Vista.  Solano 
County,  Tachometeis. 


VvASHINGTON.  D.  C— de  Waaid  & 
Cobham.  Granger  Bldg.,  .San  Diego. 
Calif.,  at  S489U  awarded  contract  by 
the  Bureau  of  Yards  and  Docks,  Navy 
Dept.,  for  altering  operators'  iiuarters 
at  San  Diego,  under  Specification  4592; 
time  for  completing.   60  dayo. 

WASHI.NGTON,  D.  C. — Bureau  of 
Supplies  and  •  Accounts,  Navy  Dept., 
will  receive  bids  until  June  6  for  fur. 
and  del.  under  Schedule  9609:  for  Mare 
Island  and  Puget  Sound  Navy  Yards, 
6000  ft.  cast  steel  wire  rope,  plow  steel 
wire  rope  and  3300  lbs.  galv.  seizing 
strand. 

Separate  bids,  same  date,  under 
Schedule  9637  for  fur.  and  del.  Mare 
Island  and  Puget  Sound  Navy  Yards: 
22,513   paint   brushes. 

SAN  FRANCISCO — Until  May  24.  10 
A.  M..  under  Circular  22-66.  bids  will  be 
received  by  Quartci  master  Supply  Of- 
licer.  Fort  Mason,  for  furnishing  and 
delivering  flat  and  round  head  brass 
.screwp;  putty  knives;  varnish,  metal 
polish;  paints:  machine  iiolts;  packing, 
flashlight  batteries;  300  Ib.s.  fire  clay, 
etc. 


(;()VKHNMKNT     WORK     AND 
SUPPLIES 


|.|„,        .■     ...      KiKurcd-    I'.hIm    Clone    May 

: 1    A.   M. 
ST'  I  i  Ci)i»t,  t— — 

gy^v  1(1     f'i.I.  Letiftfinan  0»n- 


ii'emcnt      rclnforc«'d 
tiouHe.    40xHn. 
O^,  •  rnmrnt. 

■^"i^,  ,  will    bo    rocrlvW     fol 

•  nrh  rln^i.  of  work       Pl.inH  mny  ho  ob- 
lAlnod   fiom   th»  Conwlrucilng  Quarttr- 


SEATTLE.  Wash.— Until  May  26.  2 
p.m..  bid.=  will  be  rec.  by  Alaskan  En- 
gineering Comm.,  Bell  St.  Terminal, 
for  fur.  and  del.  under  Heq.  SC-3643, 
6  reflex  water  guages;  20  doz.  coach 
lamp    chimneys    and    24    opal    shade.<«. 


Owner — Mission   Undertaking  Co. 
.Architect — Morrow  &  Garren.  Chronicle 

Bldg..  San   Francisco. 
Contracloi' — Vukicevich    &    Bagge.    180 

Jessie  St..  San  Francisco. 


Sub-Figures       Being    Taken — Contracts 

Awarded. 
GIRLS'  HOME  Cost,  $220,000 

SAN  FKANCIS-CO.     N  McAllister  Street 

W  Jones  Street, 
Nir.e-sitory    Class   B    girls'    home    build- 
ing (territorial  headquarters  on  1st 

two  floors  a.id  hotel  above). 
Owner — Salvation  Army. 
Architect  —  Norman     R.     Coulter,     46 

Kearny  St.,  San  Francisco. 
Contractor — Vukicevich    &    Bagge,    180 

Jessie  St.,  San  l'"'rancisco. 
The    following      sub-contracts      have 
been  awarded   by   the  contractor. 
Plumbing   to  J.  J.  McLeod,   1246  Golden 

Gate  Avenue. 
Painting   to   li.   Zelinsky,   180   Jessie   St. 
Ilenting  to  Gilley-Schmidt  Co.,  198  Otio 

Street. 
Klcotrieul  Work   to  Atlas  Elec.  Co.,   185 

Stevenson  St. 
Plastering;    to      Francis      O'Reilly,      180 

Jessie  St. 
Gradinst  bids  under  advisement. 

Figures  are  now  being  taken  on  the 
following  sub-contracts:  Composition 
flooring,  rpofing.  glazing,  elevators,  re- 
inforcing s(eol,  partition  tile,  etc. 

To  be  Done  bv   Day's  Work. 

GRANDSTANDS 

SAN  FRANCISCO,  Market  Street,  etc. 

20  or  more   frame  grandstands. 

Owner — Mystic   Shrine. 

Architect — T.  i^aterson  Ross,  310  Cali- 
fornia  St..   San   Francisco. 

In  Charge  of  Construction — R.  McLeran 
Co..  Hearst  Bldg.,  San  Francisco. 


FOUT  MASON,  Cal. — Bids  were  re- 
CA  ived  on  May  17  by  the  Construct- 
ing Quartermaster's  office  for  con- 
structing a  hollow  tile  inflrinary  build- 
ing at  the  Benicia  Arsenal.  Bids  were 
forwarded  to  Washington  with  the 
recommendation  to  award  the  con- 
tracts to  the  lowest  bidders. 
General  Contract 
\V.     T.     Wlghtman,     Half    Moon 

Bay      $15,645 

with    deduction    13,758 

(low    bidder). 
Union  Const.  Co.,  San  Franeieoo.    15.945 
Robert    Tro.sl.    San    Francisco...    16.11:1 

West   Coast   Consl.   Co..   S.    F 17. 62.' 

(1>    Plnmbini;  nnd    (2)    IleatinK 
Burnham    Plumbing    Co.,    1220    Webster 

St.,    S.    F..    (1)    $3230;    (2)    $ir>10    (low 

bidder). 
Robert    Trost,    (1)     $3100;    (?)     $1200. 
Union   <;on8t.   Co..    (1)    $3.'')00;    (2)    SHtio 
W.   T    AVlghtman.    (M    $356.-.;    (2)    JllTi. 
(1)    Klcclrlc   Work    nnd    (2)    Fljtturo«i 
Severln     Electric     Co.,     185       Stev.ns.Mi 

St..    S.    F.,     (I)     $1800;     (2)     $160     (l<i\v 

hlddor>. 
W.    T.    Wlghtmnn.    (1)    $1745;    (2)    $182 

Union    Const.    Co..    (1)    $1800;    (2) 

M.   E    Rvan.    (1)    |1990:    (2)    $280. 
Robert    Trost.    (1) ;    (2)    $280. 

WASIIINC.TON.  D.  r. — Con.stru.iM.il 
Uepartin-tit  of  XT.  g.  Army  has  autliur- 
l/.4'd  cxieiwlon  to  motor  irjinHpni  i 
.Mchonl  at  llw  Presidio  <>f  Siin  Frani  l.se<« 
wcrk  to  be  done  by  iiureha.Mo  Of  ni.i - 
tetl.nlM    r.iid    hire    (if    l.'ibor. 


It  ALLS  AND  SOCIETY  BUILD 
INGS 

Cciiilnielf  r    'riikiiiK    Sub-KlKUreM    on    ;ill 

PnrtN  of  the  VVork. 
CI. AW    r    hLr»(».  Tott,  ,$2it,(i(:o 

SA.N'    KKANCI.SCO       Callfornln    9<.    n.ar 

rolk  Hireoi. 
Two-nlory   Cln^'.'-  c  undortaklnv<purlur. 


OLe 


Contract   Awarded. 

FRAT.    BLDG.  Cost,    $- 

BERKELE'^',     Alameda     Co.,    Cal, 
Conte    near    Euclid    Ave. 

Two-story    and    attic    frame    and    plas- 
ter   building. 

Owner — Theta    Chi    Fraternity. 

Architect— W.   R.   Yelland,   Perry  Bldg.. 
Oakland. 

Contractor — E.       F.      Henderson,      2118 
Shaituck   Ave.,   Berkeley. 


Segregated    Figrues    to    Be    Taken    in 

Ten    Days. 
TEMPLE  Ctost,    $200,000 

BAKERSFIELD,    Kern    Co.,    Cal. 
Three-story    and    basement     reinforced 

concrete    temple    building. 
Owner — Masonic     Hall     Association. 
.Architect  —  Carl       Werner,       Humboldt 

Bank    Bldg.,    San    Francisco. 

IMans  to  be  Prepared. 

LODGE    BLDG.  Cost,    $500,000 

SACRAMENTO.   Cal.      Lot  3   In  Block  J. 

K,    8th    and    9th    Sts. 
Class      A    lodge    building.      80x160    (six 

stories  or  more). 
Owner  —  Elks    Lodge    of    Sworamento. 

Elks  Bldg..  Sacramento. 
.Architect — Not   .Selected. 


CHICO,  Untie  Co.,  Cal. — Waterford, 
Stanislaus  County,  will  probably  be 
selected  as  the  site  for  the  proposed 
$200,000  Knights  of  I'ythlas  home  to  be 
erected  by  that  order  this  year,  ac- 
cording to  word  from  this  city,  where 
the  fifty-third  convention  Is  In  ses- 
sion. Delegates  have  accepted  the  re- 
port of  the  committee,  headed  by 
Frank  Mcrrlam.  a  Long  Beach  news- 
papermnn. 


HOSPITALS 


UEnniNi;,  Shasta  Co.,  Cal. — Until 
Juno  7.  n  a.m..  bid.s  will  be  received 
bv  .«^.  N,  Wlthorow,  county  clerk  to 
furnish  nnd  deliver  at  county  hos- 
pital: (1)  7500  ft.  of  O,  P.  or  red 
flr  verl.  u'raln  noorlng,  -4ln.  by  lV4-ln., 
H-ft  lenRths;  (2)  for  making  ocrtnin 
r-.pnirs  to  county  hosi)ttal.  Plans  on 
flie  In  office  of  C.  R.  Wlcgel,  county 
surveyor. 

llPrPDING.  Shasta  Crt.,  Csft.— Until 
June  T.  2  p  m..  bids  wll  be  roeolved 
by  a.  N  Wlthorow.  County  Clerk,  to 
Improve  county  Jail  hnllding  and  con 
struct  rtotcntlon  ward  nnd  wnrd  for 
Insane.  Plans  on  nie  In  ofllce  of  coun- 
ty survoyor.  C.  R-  WU»el. 


Saturday,    May    20,    1923 
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EUREKA,  Humboldt  Co..  Cal. — Until 
June  13,  2  P.  M.,  bids  will  be  received 
by  the  Supervisors,  Fred  M.  Kay, 
County  Clerk,  for  furnishing-  one  Amer- 
ican Suction  Dry  Hoom  Tumbler  for 
Tubercular  Hospital  Laundry.  Spec, 
on  file  in  office  of  clerk. 

OAKLAND,  Cal.— Until  June  12,  10 
a.m.,  bids  will  be  rec.  by  Geo.  E.  Gross, 
county  clerk,  for  alterations  and  addi- 
tions to  one-story  frame  ward  build- 
ing at  Alameda  County  Hospital.  See 
call  «OT  hl«l«  nndcr  official  propoaal 
section    In    thin    isHuc. 

RIVERSIDE,  Riverside  Co.,  Cal. — 
Archt.  Myron  Hunt,  1107  Hibernian 
Bldff.,  L.  A.,  has  been  selected  as  archt. 
for  the  new  community  hospital  bldgs. 
to  be  erected  at  14th  St.  and  Mapnolia 
Ave.,  Riverside,  for  Riverside  Com- 
munity Hospital  As.sn.  W.  C.  Tanner, 
Riverside,  will  be  supervising  archt. 
The  contemplated  bldgs.  will  cost 
about    $250,000. 


HOTELS 


Plans    Being    Prepared. 

HOTEL  Cost,    $ 

SAN   FRANCISCO.      49th    Ave.   and   Ca- 

brillo    St..    300x100. 
Four-story      reinforced    concrete    hotel 

and      garage,    100      rooms,      tennis 

court,    roof   garden,    etc. 
Owner   —  Republic     Engineering     Co., 

1040    Lake    St.,    San    Francisco. 
Architect — Wm.   Beasley. 


Plans    Being    Prepared. 

THEATRE,    HOTEL  Cost    $1,250,000 

SAN  FRANCISCO.     SE  Market  and  8th 

Sts. 
10-story    Class    A     hotel     and     theatre 

building     200x225       (400     rooms     i» 

hotel  and   2500   seats  in   theatre). 
Owner — A.    F.     Rousseau,     110      Sutter 

Sutter    St.,    S'an    Francisco. 
Architect — Meyer    &    Johnson,    Bankers 

Investment    Bldg.,    San    Francisco. 
Construction  will  be  started  in  about 
three    months. 


Contract    Awarded. 

HOTEL  Cost,    $160,000 

LOS  ANGELES,  Cal.   Kip  and  Ingraham 

Streets. 
Four-story    and    basement    brick    hotel 

building,     71x120,     (120     rooms,     65 

bathrooms). 
Owner — Mr.  Snyder. 
Architect    &    Contractor — L.    T.    Mayo, 

531  Black  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 
HOTEL  Cost,  I- 

SAN   FRANCISCO.     China  Town. 
Class    C      hotel      building      25x137 

rooms    and    baths). 
Owner — Not    given. 
Architect — J.    H.    Powers     and     J. 

Ahnden,    460    Montgomery    St., 

Francisco. 


(40 


H. 
San 


Plans    Being    Prepared. 

ADDITION  Cost,    $30,000 

SACRAMENTO,    Cal.       Tenth       and      K 

Sts. 
Two-story  addition   to   hotel. 
Owner— Mrs.      W.      A.      Gett.       (Albert 

Bettens    is    manager    of   the    hotel). 
.Architect — H.    Raphael     Lake,      Balboa 

Bldg..    San    Francisco. 


Plans    Being    Figured 

HOTEL  BLDG.  Cost,   $ 

LOS   ANGELES,   Cal.      McCadden    Place 

and   Hollywood   Blvd. 
Eight-story  and  baseir.ent  Class  A  hotel 

building,    40x137. 
Owner — H.   H.  Christie. 
Architect — Arthur   R.   Kelly,   Van    Nuys 

Bldg.,  Los  Angeles. 
Figures   are   being   t.aken    for  a    gen- 
eral contract. 


SegTOffated    Figures    Being    Taken. 
ALTERATIONS.  Cost.    $25,000 

SAN     FRANCISCO.      NW      Taylor     and 

Eddy  Sts. 
Alter    five-story    fireproof    hotel    (alter 

stores,    new    store    fronts,    etc.) 
Owner — Ritz  Hotel. 
Architect— -A.    H.    Knoll,    Hearst    Bldg.. 

San   Francisco. 


SAN  LUIS  OBISPO,  Cal. — Tripoli 
Hotel  Co.  awards  contract  to  San  Luis 
Brick  Co.  to  furnish  2,000,000  brick  to 
be  used  in  constructing  new  hotel 
buildings.  Rosene-Sprager  Construc- 
tion Co.,  226  Pacific  Finance  Bldg., 
Lob  Angeles,  and  San  Luis  Obispo,  are 
the  contractors.  Geo.  W.  Eldredge 
and  Thos.  Jewell,  226  Pacific  Finance 
BldST.,    L.    A.,    architects.      $500,000. 


POWER  PLANTS 


AUBURN,  Placer  Co.,  Cal.  —  The 
American  River  Water  and  Power  Co. 
has  been  organized  at  Auburn,  to  sup- 
ply power  for  commercial  purposes, 
water  for  irrigation  in  western  Placer 
County  and  eastern  Sacramento  Coun- 
ty and  to  engage  in  the  lumber  busi- 
ness. Jas.  E.  Walsh,  president  of 
Placer  County  Bank,  is  president  of 
the  company.  Directors  are:  J.  E. 
Walsh,  Jerome  Barieau  (engineer), 
Fred  P.  Tuttle  Jr.,  all  of  Auburn,  and 
J.  F.  Dudley  of  Newcastle  and  W.  &. 
Grahan    of   Uklah. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— Edw.  W.  Heese,  Mills  Bldg.,  has  been 
awarded  contract  by  El  Dorado  Water 
rorp.  to  construct  the  Webber  creek 
project.  Propect  involves  the  con- 
struction of  a  concrete  dam,  110  ft. 
high,  300  ft.  wide  at  crest,  1.000  ft.  tun- 
nels, 2.700  ft.  flumes  and  syphons  and 
32,000   ft.   ditches. 


PUBLIC  BUILDINGS 


Commissioned   to    Prepare   Plans. 
HEALTH  CENTER  BLDG.  Cost,  $20,000 
ALAMEDA,     Alameda     Co.,    Cal.      Oak 

St.   bet.    Santa    Clara    and    Central 

Aves. 
One-story    brick    or   hollow    tile    Health 

Cf-nter    Building. 
Owner — City    oi    Alameda. 
Architect  —  Carl     Werner,     Humboldt 

Bank    Bldg.,    San    Francisco. 


Plans   Being  Figured — Bids  Close  June 
ALTERATIONS.  Cost.    $6000 

12,   1922. 
SAN      LEANDRO.      Alameda      Co..    Cal. 

County    Infirmary. 
Aiter    Service    Building. 
Owner — Alameda   County. 
Architect — Henry      H.      Meyers,      Kohl 

Bldg.,    San    Francisco. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
May  18,  5  P.  M.,  bids  will  be  received 
by  A.  Walter  Kildale,  City  Clerk,  for 
furnishing  suply  of  fuel  oil.  Specifica- 
tions on  file  in  office  of  Clerk. 

FRESNO,  Fresno  Co.,  Cal.— City 
Park  Commissioners  plan  construction 
of  $18,000  swimming  pool  in  Roeding 
Park.  Only  one  section  will  be  con- 
structed at  this  time,  this  being  50x150 
ft.  and  costing  $15,000. 


PHOENIX,  Ariz.— Fitzhugh  andBry- 
on,  Phoenix,  are  preparing  plans  for 
the  $100,000  armory  bldg.  to  be  erected 
on  N.  7th  Ave.  for  National  Guard  of 
Arizona.  Bids  will  be  called  for  about 
June  15.  Bldg.  will  contain  drill  floor 
and     gymnasium,    90x135,    four      locker 


A.  E.  Leitch 


Fred  Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Snccessor*  to  EL  8.  'Warner 

Office   and   Warehouse: 

1116  SKCOND  ST^  SACRAMBNTO 

Phone   Main   720 


rm«.,  store  rms.  for  guard  companies, 
officers'  headquarters  and  club  rras.  for 
veterans'   organizations,   kitchen,   etc. 

LOS  ANGELES,  Cal. — The  L.  A. 
Board  of  Supervisors  has  decided  to 
submit  to  voters  at  August  primaries 
the  proposition  of  issuing  bonds  in  the 
•sum  of  $9,000,000  for  new  bldgs.  at 
various  county  institutions.  The  prin- 
cipal improvements  contemplated  are: 
$2,000,000  for  the  new  Hall  of  Justice 
bldg;  $3,590,000  for  improvements  at 
county  hospital;  $750,000  for  additional 
bldgs.  at  Olive  Viev/  Sanitarium;  and 
$1,365,000  for  improvements  at  the 
county    farm. 

AL.\MEDA,  Cal. — The  Mission  Con- 
crete Co.,  407  Call  Bldg.,  San  Fran- 
cisco, have  been  awarded  a  contract 
by  the  City  of  Alameda  for  the  con- 
struction of  a  comfort  station  in 
Washington  Park.  Wm.  E.  Varcoe  Is 
city  clerk.  Only  two  bids  were  re- 
ceived,   as    follows: 

Mission    Concrete    Co.,    S.    F $2600 

Fred    Moller,    S.    F 2875 


PALO  ALTO.  Cal. — The  Palo  Alto 
Engineering  &  Construction  Co.,  53S 
Emerson  St..  Palo  Alto,  submitted  the 
lowest  bid  and  were  awarded  the  con- 
tract for  the  construction  of  an  addi- 
tion to  the  City  H.all  of  Palo  Alto. 
Tlieir  bid  was  for  $18,887.  Plans  were 
I>repared  by  City  Engineer  J.  F.  Byxbee. 
The  following  other  firms  submitted 
bids:  Barrett  &  Hilp,  John  Morton  and 
Louis  Cohn  of  San  Francisco  and  W. 
O.  McGlnty  &  Son  of  Oakland. 


OAKLAND,  Cal.— The  following  bids 
were  received  on  May  15  by  the  Ala- 
meda County  Supervisors  for  the  con- 
struction of  two  one-story  hollow  tile 
buildings  (power  house  and  laundry 
building)  to  be  erected  at  the  County 
Infirmary  near  San  Leandro.  Plans 
were  prepared  by  Architect  Henry  H. 
Meyers,  Kohl  Bldg.,  San  Francisco. 
The  contract  was  awarded  to  M.  Hop- 
per &  Son: 

M.    Hopper   &   Son,   Oakland $122,545 

W.    G.    Thornally,    Oakland....    124,900 

K.  T.  Lelter  &  Son,  Oakland 129,837 

Schulter    &    McDonald,    Oakland  129,733 
W.   G.  McGinty  &  Son,  Oakland  13J,825 

F.    W.    Maurice,    Oakland 133,400 

H.   C.    Vensano   Co.,   San   Fran- 
cisco         137,650 


RESIDENCES 


Plans  Completed. 

DWELLING  Cost.    $10,500 

SACRAMENTO.   Cal.      No.    1128    45th   St. 
Two-story  8-room  dwelling. 
Owner— Grace  A.  Cofllng.   1517   24th  St.. 
Sacramento. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $10,000 

PIEDMONT,  Alameda  Co..  Cal. 
Two-story  frame  and  plaster  residence 

and  separate  garage  (8  rooms). 
Owner — Christian   Holtum.    Piedmont. 
Architect— J.  C.  Thayer.  Sheldon  Bldg.. 

San  Francisco. 
Figures   are   being   taken    for  a    gen- 
eral contract. 


Contract    Awarded 

PvESIDENCE  Cost.    Approx.    $12,000 

BERKELEY,  Alameda  Co.,  Cal.  Tun- 
nel  Road. 

Two-story  frame  and  plaster  resi- 
dence   (S    rooms). 

Owner  —  H.  H.  Farley.  31 4 S  Collere 
Ave..    Berkelev. 

Architect — W.  H.  Ratcliff  Jr.,  First 
National    Bank    Bldg..    Berkelev. 

Contractor — H.  M.  Baruett.  691  Wes- 
ley   Ave.,    Oakland. 


To    Be    Done    bv    Dav's    Work. 
RESIDENCES.         f^cst,    $6000    to    $9000 
SAN    FRANCISCO.      SE    44th    Ave    and 

Anza   St. 
Twelve     1 -story    and    basement     frame 

residence;!. 
Owner — John    Biller. 
.Architect — J.    H.    Powers      and      J.    H. 

Ahnden.    460    Montgomery    St.,    Sian 

Francisco. 
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<^ontract    Awarded  ,,„AnA 

RESIDENCE  Cost,    » 10.000 

HERKELEY.     Alamoda    Co..     (  al.       No. 

211    Hillcrest   Road. 
Tv.o-story   frame  8-room   re-sidonce. 
Ov  ner — E.   Detrick. 

An-hiJeci — None.  ._ 

Contractor— E.       F.       Hend.  r.son.       mH 

Keith    Ave.  Oakland. 

Contract   Awarded.  .mnnn 

RESIDENCE  ^    ^'*^^,  *P'2nS 

OAKL.VND,  Cal.      E  Mandana   Blvd.   300 

S    Ashmont. 
Two-storv     frame     8-room    residence. 
Owner L.   Samni.    806    Howard   St.   San 

Franci.<5CO. 
Architect — None. 
Contractor— C.    1'.    I'ond.    1163    Ashmont 

Ave.,   Oakland. 

Contract    Awarded.  .ificnn 

l'F'=;iDENCE  Cost,    »18,500 

sVv     FRANCISCO.       St.    Francis     and 

Santa    Ana    Boulevards. 
Two-storv  frame  and  plaster  residence. 
Owner— S    H.   Barbour.    1090    Pine   St 
Archltfcf-H.     H.    Gutterson,     278    Post 

St..   San   Francisco. 
C.mtractors—Moore       &       .Vladsen,       << 

O'Farrell    St.,    San    Francisco. 

To    Be    Done    By    Day's      Work. 

1>     nWELI.INCP.  <'ost.    $3750    eaci 

OAKLAND,  Cal.  2^07  to  3101  Rawson 
Ave  '>>;f»l  Best  Av9.  28151  2821 
and  '2S4.T  Madera  Ave,  2800  Monti- 
cello     Ave,     etc. 

Fifteen  One-story  5-room  frame 
dwellings. 

Owner — Harry  W.  Isaacs.  2800  Mo- 
desto   Ave..    Oakland. 

Archittct — None. 

Contrnct   Awarded.  .,„„, 

13    BUVOALOWS  Cost,    $5000    ea. 

SAN    FRANCISCO.      Various    locations. 

Fifteen  1 -story  frame  5-room  bunga- 
lows. 

Various  (owners,  financed  by  O'Brien 
Bros. 

Architect — O'Brien  Bros.,  240  Mont- 
g-om<iry    St.,    San    Francisco. 

Contractor — Fred  Warden,  68  Concord 
St..    San    Francisco. 


Plans   Being:  Prepared — To  Be  Duno  by 

Day's   Work. 
22     RESIDENCES  Cost,    $100,000 

SAN  FRANCISCO.     23rd  Ave.  and  J  St. 
Twenty-two   2-story      frame   residences 

(6    to    8    rooms    each),    plaster    and 

rustic    exteriors. 
Owner — I.,.     D.    Allen    &■    Co.,    Inc.    Mo- 

nadnock    Bldg:.,    San    Francisco. 
.\rchitcct — .1.    W,     DoUlver,    .\Tonadnock 

Hlrtjf.,    San    Francisco. 


i'luua  Readly   f-»r  Flguit-.s. 

RESIDENCE.  Cost.     $i:!.000 

SAN  FPANCISCO.  St.  Fiancis  Wood 
on  Santa  Clara  Ave.  nc-ar  St.  Fran- 
cis Blvd. 

Two-story  frame  resiJercf. 

Owner — Wm.   A.  Oarllck. 

Architect — Smith  O'Brien.  742  Market 
St.,  Kan   Francisco. 


('OKI.     $ 

Dlvls.'ifbro       .-ind 


RESIDENCE 

SAN       FHANCIi-<-o. 

Union   Streets. 
Kr'imi    rcsld'Mii:c. 
owner — Withheld. 
SupervlHln^       .\rolilleci    —   Augu.sl       G. 

Hoaclman,  Cull  LtluK-.  oan  Francisco 

FlKuri  B  to  be  Taken  Next  Week. 

!IEHIDEN<'E  CoHt.   $15,000 

IJKKKELEY,  C.il.     (?laremont   District. 

Two-Mtory  and  basemtnt  frame  resi- 
dence. 

Owm  r-    .Sunini  r    cii-mcni 

Archhrct  -W  II.  Rfticliff  .It..  Isi  .Na- 
tional   Itnnk    lildK-   I!<-ik<ky. 

TVUlXiCK.    HtanlnlnuM    Co..    Cal.— I). 

,1     W.ilioii    of    ihiM    city    headM    a    coni- 

'  ich     will     coi'iiliuci      i'i'hUI)  not! 

ciirtltiK    140,000    In    tlir    North 

Terrace       Addition.         lOacIl 

'.luililini.'   will  <  oMt   nppr')xlni.-ii<  iy   t-.'>00. 


scriooLS 


Coiilmrt    Awordod. 

ADniTTON 

HT.  > 

T«-. 


Owner — City  of  Stockton  Board  of  Ed- 
ucation. 

Architects — \\righl  &  Satterlee,  Bank 
of  Italy  Bldg..  fiockton. 

Contractor — R.  W.  Mollcr,  Call  Bldg., 
San  Francisco. 

Vleating:  nnd  V'entilatiuK  awarded  to  E. 
L  Gnekow.  643  E-Main  St..  Stock- 
Ion,  at  $9516. 


Plans   Being   Figured — Bids   Close  June 
5,   i!>22.  8  P.  M. 

SCHOOL.  Cost,   $260.00.1 

NAPA,  Napa  Co.,  Cal. 

Reinforced  concrete   high   school   build- 
ing. 

Ounor — Napa   Union    High   School   Disi. 

Architect — W.    H.    Weeks,    iS9    Pine   St.. 
San   Francisco. 
See    call    fur    bidn    under   official    |tro- 

lioNUl    section    in    tbiH    issue. 

Contract   Awarded. 

SCHOOL  Cost,    $75,001) 

DELANO,   Kern  Co.,   Cal. 

Brick  school  building. 

Owviei — Delano    School    District. 

Architect — None. 

Contractor — Noble  <&  Toothacre.  Visalia 

Contract    Awarded. 

SCHOOL  Cost,    $20,172 

MADERA       COUNTY,    Cal.       Ripperdan 

School    District. 
One-story     brick    and    concrete    school 

(4    rooms). 
Owner — (Upperdan     School     District. 
Architect — ErYiest       J.     Kump,     Rowell 

Bldg.,    Fresno. 
Contractor — L.    Cereghino    &    Son,     180 

Jessie    St.,    San    Francisco. 
Other  bids  were   received  as  follows: 

Harvev     E.     Mfller ^20,91S 

Fisher   &    McNulty    21,851 

a.     Pedersen     Co.,     Fresno 20,600 

J.    B.    Hart     20,496 


Plans  Being  Prepared. 

SCHOOL  Cost,  $75,000 

VACAVILLE,    Solano    Co..    Cal. 
One-story    hollow    tile    school    building 

(about  J>   rooms). 
Owner — Vaca    Valley    School    District. 
Architect — Geo.    C.    Sellon    &   Co.,   Mitau 
Bldg.,  Sacramento. 
An    election    will    be    held   on    May    22 
to    vote    the    bonds. 


Bids   to   Be   Called  for  This  Week. 
SCHOOL  Cost,    $40,000 

RIO    LINDA.    Sacramento    Co.,    Cal. 
fme-story  hollow  tile  addition  to  school 

(3    rooms    and   an    auditorium). 
Owner — Rio    Linda   School   District. 
Architect —  Geo.      C.      Sellon      •&      Co., 
Mitnu   Bldg.,  Sacramento. 
Segregiited    bids    will    be    taken. 


Coat.    $ft&.44> 

I     Co..    Cnl 

le    and     riiinm 
Hvhuul. 


Plana  Bcmg  Figured — Bids  Close  June 
5,  1922,  8  P.  M. 

SCHOOL    BLDGS.        Cost,    $125,000    each 

SANT.V  .MONlC.\,  Los  Angeles  Co.,  Cal. 
McKlnlely  and  Oiitral  Ave.  School 
Sites. 

Two  brick  .school  buiW.lngs  (13  rooms 
each). 

Owner — .Santa  Moniia  City  School   Dist. 

.\rohitect— Allison  &  Allison,  1405  Hi- 
bernian   Bldg..    Los   Angeles. 

Plans   Being    Figured — Bids  Close   June 

7,    1922.    7:30    P.   M. 

(JYMNASllIM.    ETC.  Cost.    $ 

PORTER VI LLE,  Tulare  Co.,  Cal. 
Gymn.isliini  and  shop  buildings. 
Owner — I'ortervllle    Union    High    School 

DiMtrlct    (Jay   (J.    Br»>wn,   Clerk). 
.\rclillccls  —    Coatcb   &    Traver,    Rowell 

Bldg.,  Fresno. 

Plans    Being    Prepared. 

SCHOOL  Cost.    $85. 000 

BERKELEY,  Manieda  Co.,  Cal.  Cor. 
Kittrldge    St.    and    Harold   Way. 

Two-8iorv  reinforced  concrete  i<cli<>ol 
building.  , 

Owner — Armntrong  K'fhool  for  Private 
.Socreiarles. 

Archiiecl— NV.  H,  Raflirf  Jr.,  IhI  Na- 
tional Bank  BIiIr  .  Kerk«l«y. 

riana  Bolng  Figured — lilds  Close  Jun" 
3.     1922,     2     P      M. 

y-ciioc)!-  Cost,  jaoo.ooo 

l{l':DW(K)n   CITY.   Snn    Matno   Co.,   Cal. 

State  HIdnvay  and   Utondw.  \ 
Tlirwe    onu-Kiory      reinforced      • 

and    fratii  •   Hchool    bnildhii 

biilldhiK.    uuditiirluin    and    i 

lum) 
Owner     Srxiifli.       I'nloii     High      School 

DUlrlct. 


Architects — Carl  Werner  &  A.  I.  Coffey. 
Humboldt    Bank    Bldg..    San    Fran- 
cisco. 
Figures   are    being    taken    for   segre- 
gated contracts.   See  call  for  bids  under 
Official    Proitosala. 


Plans   Being   Figured — Bids   Close   Juiie 

3.   1922.   10  A.   M. 
MANUAL   ARTS   BLDG.        Cost.    £20,000 
WILLOWS.  Glenn  Co..  Cal. 
One-story    reinforced    concrete    manual 

arts  building. 
Owner — Glenn      County      High      School 

District. 
-Vrchitect — W.    H.    Weeks,   369   Pine   St.. 

San  Francisco. 
Figures   are   being   taken    for  a   gen- 
eral contract.      Plans   may   be    obtainec' 
from   the  architect's  oITice. 


Bids  to  be  Advertised  For  Ne.xt  Week. 
SCHOOL  Cost,    $63,000 

BERKELEY.  Alameda  Co.,  Cal.     Long- 
fellow School   Siie. 
Two-story    brick   school    (7    rooms) 
Owner — Berkeley    Beard    of    Education. 
Architect — Win.      '.    Hays.    1st    National 
Bank  Bldg.,  San  Francisco. 
Plans  will  be  submitted  next  Tuesday 
for  final  approval  and  if  approved  bids 
will    be  called    for   immediately. 


TURLOCK.  Stanislaus  Co..  Cal.— 
Until  May  26,  5  p.m..  bids  will  be  re- 
ceived by  Chas.  V.  Lundahl.  clerk  Tur- 
lock  School  District,  to  furnish  and 
install  extra  lieating  plant  in  Haw- 
thorne Grammar  School.  Leland  and 
Haley,  engineers,  58  Sutter  St..  San 
Francioco.  .See  call  for  bids  under  of- 
flclnl    propobnl    section    in    tbia    Issue. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Until  May  29,  8  P.  M..  bids  will  be  re- 
ceived by  the  Trustees  of  Cupertino 
iJnion  School  District  for  two  frame 
additions  to  present  buildings.  Chas. 
S.  McKenzie.  Bank  ol  San  Jose  Bldg.. 
fc'ap.  Jose.  Architect.  Sec  call  for  l»i«lH 
under  official  proiiosal  Kcction  in  this 
issue. 


VALLEJO.  Solano  Cc.  'al. — Until 
May  31.  8  1*.  M..  bids  will  be  received 
by  Elmer  L.  Cave,  Secretary.  Board  of 
Education,  2  Masonic  Bldg..  for  fur- 
nishing and  delivering  school  supplies, 
aiiparatus,  etc.  Speciflcations  will  be 
furnished  on  request. 

BAKERSFIELD.  Kern  Co.,  Cal. — The 
Board  of  Education  rejects  bids  receiv- 
ed to  con.«!truct  a  two-room  addition  to 
the  McKinley  school.  New  bids  will  be 
asked.  Chas.  H.  Biggar,  First  National 
Bank    Bldg..    Bakersfleld,    Architect. 

SANTA  ROSA.  Sonoma  Co..  Cal. — J.  P. 
Chrlstensen.  Forest ville,  Calif.,  at  $6.- 
200  KUbinits  low  bid  lo  .\rchitect  W. 
Hirbert,  City  II. ,11.  Santa  Rosa,  to  con- 
struct two-room  frame  school  for  Can- 
field  School  District.  Other  bids:  Ole 
Kolen,  Stbastopol,  $6387;  D.  Dowr.ie, 
Sebastopol.  5^62LM;  J.  W.  Meeker.  Santa 
Kosa.  $6430.  Contrnct  will  be  awarded 
low    bidder. 


BAKERSFIELD.  Kern  Co.,  Cal.— 
Henry  ElB.sler,  B.-ikerslield,  at  $32,50.) 
.Twarded  contract  by  Board  of  Educa- 
tion to  construct  four-room  addition  to 
lJ;iwthorr.e  School.  Currle  and  Dulgar, 
Bakersfleld.  at  $40,300  awarded  con- 
tract for  7-r(iom  addition  to  Lincoln 
S.liool,  Plans  prepared  by  Architect 
Chas.  H.  Biggar.  Flrtt  Natl.  Mank 
ridg..    Bakeran^ld. 


LOa  ANQELEiJ.  Ciil. — Cha«.  &'.  Mc- 
Ciiily.  1*40  Orange  St..  was  lowest 
bidder  al  |5o,040  on  general  contr.  fur 
f.inr  2-rm.  school  bldgs.  al  Hyde  Park 
r..i  Myde  Park  Sch.iul  District  O.  A. 
II.. ward  Jr.,  820  Story  Bldg..  L.  A.,  arch- 
il..t.  The  bids  wore:  lIualliiK:  Wll- 
liaiiiH  Uadlalor  Co..  $1746.  Peinburton 
llt^;.  Co.,  $2700.  Sheet  .Metal  Work 
T.  \'\  na«enl.  »60l.  lluinblni;:  An- 
.iKw  Altken,  $3636;  Baldwin  t^  Para- 
ni.'re,  $6640.  <,'locks  and  Melts:  K.  11. 
.\l.t>ott,  $1060.  Klectric  Wi.ik:  Avles- 
w..ith  BUotrl.-  Co..  $7110.  Baldwin  & 
I'ai.imore.  |788.  Palntln:  E.  II.  Il.in- 
Meii.  $1826  antl  D.  Zollnsky  &  Sun,  $210J. 
Pills    wvrc    tukun      under      advisement. 

The    bldftS.    will    l<«   of  hollow    tile   cOIISt., 

plus,    extar.,   clay    He    rfg.,   pine    trim. 


Saturday,    Afay    20,    1022 
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VKNICE,  L.  A.  Co.,  Cal.— Archts. 
nussell  &  Alpaugh,  1160  Story  Bldg., 
Ij.  a.,  are  preparing:  plans  for  new 
hides,  at  Venice  High  School  site.  Work 
will  include  a  new  junior  high  school 
bldg.,  2-sto.,  210xt75  ft.,  30  rms.;  new 
study  hall,  30x4.5  ft.;  alterations  to 
gymnasium,  finishing  3rd  sto.  of  ad- 
ministration bldg.  for  art  studio  and 
art  classrms.;  and  addition  of  a  2nd 
story  to  mechanical  arts  bldg.  Brick 
const.,  rulT.  brick  facing,  clay  tile  rfg., 
pine  trim,  maple  flls.,  steam  htg.;  $350,- 
000. 


RICHMOND.  Contra  Costa  Co..  Cal. 
— Until  .Tunc  5,  7:30  p.m.,  Ijids  will  be 
rec.  by  W.  T.  Helms,  secty.  Board  of 
Education,  for  fur.  and  del.  for  use  in 
High  School,  furniture,  lockers,  ap- 
paratus, chemicals,  hardware,  machin- 
ery aid  general  scliool  supplies.  Spec, 
will    he    furnish    on    request. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
—-Until  May  31,  7:30  p.m.,  bids  will  be 
rec.  by  W.  T.  Helms,  secty.  Board  of 
Education,  for  fur.  and  del.  furniture, 
hardware  and  general  school  supplies. 
Spec,    will    be    furnished    on    reriuest. 

SAN       FRANCISCO. — Folowing       bids 
received    by     Board    of    Public    Works 
May    17    for   school   construction: 
PACIFIC    HEIGHTS    SCHOOL 
General   Conntruction 
O.      Monson,      251      Kearny      St. 

(low)      $163,345 

Louis    J.    Cohn     186,480 

Lange   &    Bergstrom    199,900 

Alfred    Vogt     207,343 

Robert     Trost     , 193,480 

Jas.    L.    McLaughlin     205.000 

C.    L.    AVold    178.777 

Hannah     Bros 196.500 

Anderson    &    Ringrose    188,361 

Clinton    Construction    Co 186,632 

Electric   Work 
Butte     Elec.     &     Equip.     Co.,    '530 

Polsom    (low)     $8430 

M.    E.    Ryan    9500 

Turner    Co 9226 

L.     Flatland      9450 

F.    E    .Newbery    Co 9000 

Watts     Elec.     Co 9800 

Standard    Elec.    Const.    Co 9500 

I^nthliii?    and    Plasterlns 
Jas.     F.     Smith,     273     Minma     St 

(low)     $44,800 

.1.     Grunback      44,976 

A.    Knowles     50,600 

Poter    Bmdley    51,000 

HcattiiK  nnd   Ventilating 
r.     ,r.     Enright.     2720     McAllister 

(low)      $13,810 

A.     Lettich      17,175 

J.    O'Mara     14,900 

.las.    H.    Pinkerton    Co 14,617 

Scott    Co 13,860 

Plnmbini; 
.las.   H.   Pinkerton   Co.,   927   How- 
ard  St.    (low)    $16,921 

A.     Lettich     17,586 

TEMPORARY     SCHOOL     BUILDINGS 
For    Minsion    High 
P.  J.  Lynch  and  .1.  A.  Bryan,  180 

Jessie     St.     (low) $53,850 

0.  Monson     *2,323 

1.  M.     Sommers     Co 72,815 

P.    F.    Reilly    58,800 

John    Morton     66,465 

Anderson   &    Ringrose    60,000 

Roofing: — Mismion    High 
Gladding    McBean      Co.,    Crocker 

Bldg.,     (low)     $6135 

Firestone   &    Roofing   Co 6300 

United    Materials   Co 6499 

Bender     Roofing     Co< 6939 

SAN  FRANCISC— Until  May  31,  3 
p.m.,  bids  will  be  received  bv  Board 
of  Public  Works  to  construct  Andrew 
Jackson  School.  Reinforced  concrete 
construction,  in  south  side  of  Grove 
St.,  bet.  Clayton  and  Cole  Rts.  Bids 
are  wanted  for  general  construction. 
Est.  cost  $115,000:  heating  and  venti- 
lating. $8000:  plumbing,  $9000,  and 
electrical  work,  $8000.  Plans  mnv  be 
■had  from  Bureau  of  .Architecture.  3rd 
floor.    City    Hall. 


the  High  School.  Plans  were  prepared 
by  Architect  Henry  C.  Smith,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 
Ruegg  Bros.,  Pacific  Bldg.,  San  Fran- 
cisco were  awarded  general  contract, 
and  James  A.  Nelson,  517  6th  St.,  Saa 
Francisco,  the  heating  contract. 
General    Contract 

Ruegg    Bros.,    San    Francisco $7424 

Thos.     Broderick     7742 

Monson    Bros.,    San    Francisco....    7800 

Jas.    Keegan     8300 

Heating 
Jas.   A.   Nelson,   San   Francisco.  ..  .$   937 
C.    Petjrson     Co.,    San    Francisco.    1065 


Bids  Under  Advisement  Until   May    16. 

SCHOOL  Cost,    $ 

PARI-IER,    Fresno    Co.,    Cal. 
Two-story    brick    school. 
Owner — Parlier     School     District. 
Architect — Swartz     &      Ryland,    Rowell 

Bldg.,  Fresno. 
Low  Bidder — Brown  &  Stafford,  Ma- 
dera. Cal. 
Complete  list  of  bids  follow:  Brown 
&  Stafford,  Madera;  $110,810;  Martin 
Construction  Co.,  Fresno,  $113,000; 
W.  J.  Oohs,  F'resno,  $113,333;  Coil- 
man  &  Spiedel,  San  Francisco.  $113,- 
572;  Fredrickson  &  Shannon.  Fresno. 
$114,285;  Balkelew  &  Gould.  Tulare, 
$114,330;  Ceveghino  &  Son,  Fresno  and 
San  Francisco,  $116,565;  Fred  Stone. 
Fresno.  $115,000;  R.  McLaren  &  Co.. 
San    Francisco.    $120,700. 


HAYWARD,  Alameda  Co.,  Cal. — The 
Board  of  Trustees  of  the  Havward 
ITnion  High  School  District  received 
the  following  bids  on  Mav  15  for  a 
fwp-room    addition    and    alterations    to 


LODI,  San  Joacjuin  Co.,  Cal. — Bids 
were  opened  on  May  15th.  by  the  Board 
of  Trustees  of  the  Lodi  Grammar  School 
District  for  the  con.struction  of  a  one- 
story  holJaw  tile  school  building  from 
plans  prepared  by  Architect  George  C. 
Sellon    &   Co..   Mitau   Bldg.,   Sacramento. 

Masonry  and  Carpenter  Work 
Jos.  Chirhait,   523   S-San   Joaquin 

St.,   Stockton    $55,307 

Wm.  C.  Keati'ig,  Sacramento....    55,555 

Earle   Hibbard    57,445 

Knudsen,  et  al,   Sacramento 58,800 

Jas    L.   McLaughlin,   S.   F 59,950 

H.    W.    Robertson 57,756 

Flasterlne 

Thos.   Scollan,    Sacramento $5740 

Palntlnjc 

D.   E.   Burgess $1944 

Kidder  Bros 2426 

R.    Zelinsky     S.    F 3154 

Chas.    L.    Hale 3550 

Roofing; 
Simpson-Grav         Lumber         Co.. 

Stockton      $   8  846 

Richmond  Roofing  Co.   Richmond   10,883 

F.    P.   Sexton    &    Co.,    Stockton...    11,850 

I'luniliing 

Scott  Co..   S.   F.   and   OPkland $4574 

,-\ndersoii    Bros.     Co 5935 

lleatingr 

Scott   Co $3966 

Anderson   Bros.   Co 4600 

Sheet    Metal   Work 

Jas.    L.    McLaughlin $3500 

Anderson    Bros.    Co 1046 

Klcetrioal  IVork 

Electric   Equipment    Co 51290.69 

Mixer    Electric    Co 1449.00 

Complete    Mechanical    Kqnipment 
Latourrette-Fical    Co.,    Sacto ...  .$10,790 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
The  Board  of  Education  of  the  City  of 
Stockton  received  the  following  bids 
on  May  17th  for  the  construction  of  a 
concrete,  brick  and  frame  auditorium 
building  from  plar.s  prepared  by  Archi- 
tect Louis  &.  Stone.  Belding  Bldg.. 
Stockton.  Bids  were  taken  for  the 
general  contract,  including  all  work 
except  the  heating  and  ventilating 
system  for  which  bids  will  be  taken 
later  when  funds  are  available.  All 
bids  were  taken  "under  advisement. 
Shepherd      &       Riley.       Yosemite 

Bldg..    Stockton    $68,477 

Davison    &    Nicolsen.    S.    F 74.400 

R.    W.   Moller,    S.    F 77,962 

Schutes  &   Zinck,   Stockton 78,200 

C.  E.  Vickory,   Stockton.  .  .     78.24r> 

W.    G.    Reed,    Stockton 78.447 

Dan    R,   Wagner,    S.    F 100.55"' 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  Stockton  Board  of  Education  has 
awarded  contracts  for  tne  joustruction 
of  a  two-stoiy  concrete,  brick  and 
frame  school  building  to  be  known  a.-* 
the  "Victory  School"  fro.n  plans  i>:\'- 
pared  liy  Architects  Losekann  <*c 
Clowdsley.  lOlks"  B'.d.u..  Stockton.  It 
will  contain  sixteen  classrooms,  kin- 
dergaiten   :i'>ii   senirg  room.     The   con- 


ii;Ki  for  the  heating  and  ventilating 
for  the  El  Dorado  School  was  aKso 
awarded. 

fi<meral  Contract  for  Victory  School 
awarded  to  O.  H.  Chain,  Farmers  and 
Merchants  Bank  M!dg..  Stockton  on 
his    bid    of   $136,713. 

Heating  and  ventilating  for  Victoiy 
School  to  Latourrette-Fical  Co..  2761 
Saora.Tiento    Bldg..   Sacramento.    $19,900. 

Heating  Ji.od  ventilating  for  El  Do- 
rado School  to  Miller-Hays  Co..  12.'; 
N-^'alifornla     St..    Stockton.     $6423. 


STOCKTON.  San  Joaquin  '"o..  Cal. — 
The  Poard  of  Education  of  the  City  of 
.Stockton  received  the  following  hid.*? 
on  May  12th  for  the  construction  of  a 
t  vvo-story  brick,  concrete  and  frame 
sc  hool  building  to  be  known  as  the 
Victory  School."  It  will  contain  six- 
iitn  rooms,  kindergarten  and  .sewing 
room.  Plans  were  prepared  by  Archi- 
tects Losekann  &  Clowdsley,  Elk.-^' 
Rlfig..  Stockton.  Bids  were  also  opened 
for  the  heating  system  for  the  El  Do- 
ladc  School  tor  which  Frank  Mayo  is 
the  architect.  All  bids  were  taken 
under   advisement. 

General    Contract 
O.    H.    Chain,    Farmers    &    Mer- 
chants Bk.  Bldg.,  Stockton. $i:i6. 713 

William   Reed.  Stock'on 138..156 

I'.iov.n   &  Stafford,   Madera 139.000 

A.    T.    Vickory.    Stockton 140,4.'55 

Shepherd  &   Riley.   StocKton .  .  .  .    140.512 

L.    S.    Peletz,    Stockton 140.96'. 

Schultz   &   Zinck.    Stockton 149,600 

R.    W.    Moller,    S.    F 148,772 

Sample   &   Cody 188,670 

HeatinK   and    VentilatlnK 
Latourrette-Fical  Co..   2761   Sac- 
ramento   Blvd..    .Sacramento.  $19,900 

Miller-Hays    Co..    Stockton 20,500 

Stockton     Plumbing     Suply     Co.. 

Stockton      21.58X 

E.  L.    Gnekow.    Stockton 21.930 

Pahl    &    Harry.    Stockton 23.697 

F.  P.  Sexton   &  Co.,  Stockton 23.950 

>'colt   Co.,   Oakland 25,38' 

HentinK     and     A'entilatins     Kl     Dorado 

School 
Miller-Hays   Co.,    125   N-California 

St.,  Stockton    $6,423 

Stockton     Plumbing     Supply     Co.. 

Stockton     6.71ii 

K.    L.    Gnekow 6.82'. 

L;itnurrette-Fical    Co 7.37< 


LOS  ANGELES,  Cal.— H.  H.  HinU.s. 
;!,")1  S.  Hoover  St.,  L  A.,  was  low  bid- 
der at  $56,975  on  the  gen.  conlr.  for 
erecting  a  new  bldg.  at  Berendo  Junior 
Hifeh  School  site;  .lohn  P.  Krempel  and 
Walter  "K.  Erkes.  Bradbury  Bldg..  L. 
A.,  archts.  The  low  bidders  on  other 
contracts  were:  Newbery  Electric 
Corp.  on  wiring  at  $1597;  H.  H.  Mann 
on  painting  at  $2112;  Commercial 
PKimbers  on  heating  at  $4910;  W.  S. 
Goodrich  on  plumbing  at  $5288.  Two- 
st"ry  and  basement.  179x40  ft.,  10  class 
rnis.,  lavatories,  boiler  rm.,  locker 
rms.;  brick  const.,  plas.  exter..  comp. 
rfg.,    pine    trim,    maple    fls. 


LOS  ANGELKS.  Cal.— Hubert- Ward- 
all  Constr.  Co..  1210  W.  6Sth  St..  L.  A., 
was  low  bidder  at  $64,396  on  the  gen. 
contr.  lor  erecting  new  library  bldg. 
.It  Franklin  High  School  site;  Jofferv 
i-  Schaefcr,  1106  Kerchoff  Bldg..  archts. 
Low  bidders  on  other  contracts  were: 
D.  Zelinsky  on  the  painting  at  $2700: 
and  Prewitt  Electric  Co.  on  wiring  at 
S1474.  Two-story.  65x145  fl..  11  rms. 
brick  const.,  stucco  exter..  comp  rfg. 
pine    trim,    maple   fls. 


SAX  FRANCISCO.— O.  Monson.  low 
bidder  at  $163,345,  for  general  con- 
struction of  Pacific  Heights  SVlioul,  al- 
lowed by  Board  of  Public  AVorks  to 
withdraw  bid.  due  to  mistake.  Con- 
tract for  general  construction  awarded 
to  C.  L.  Wold.  185  Stevenson  St..  at 
$1.8,000;  electric  work  to  Butte  Elec 
and  Equipment  Co..  $8430;  heating  and 
ventilating  to  P.  J.  Enrgiht.  $13,810: 
plumbliig  to  Jas.  H.  Pinkerton,  $16  . 
921;     tt]p\A\    furring,    lathing,    plaster* 


14 


BUILDING     AND     ENGINEERING     NEWS 


Saturday.     May    20,     192S 


ing    and    cast    cement    work    to    Jaa.    F. 
Smith   at   $44,800.  , 

Claiming  mistake.  P.  J.  ^^yn^^,  ff;? 
\  J  Bryant,  low  bidders  at  ?53,850, 
allowed  to  withdraw  bid  to  construct 
temporary  school  buildings  for  Mis- 
sion High  School  at  ISth  and  Dolores 
Sts.  Contract  awarded  to  P.  F.  Reil- 
ly,   180   Jessie   St.,   at   $58,000. 


L,OS  ANGELES,  <:al.— Until  y  a,m., 
June  7,  bids  will  be  rec.  by  the  Board 
of  Educaation  for  erecting  new  school 
buildings    as    follows: 

For  new  school  bldg.  at  Logan  bt. 
school  site,  1411  Logan  St.;  Harlow  M. 
Kimball,  archi  Hids  will  be  taken 
separately  on  general  work,  plumbing, 
heating,  painting  and  electrical  work. 
Ten  rooms.  2-story,  9G.X118  ft.,  brick 
conslr.,  cast  stone  or  terra  cotta  trim, 
comp,  rfg.,  pine  trim,  maple  fls.;  $75,000. 

For  erecting  second  unit  of  mechan- 
ical arts  bldg.  at  Lincoln  High  School 
site,  3625  N.  Broadway;  plans  by  arch- 
itectural dept.  of  Board  of  Education. 
Bids  will  be  taken  separately  for  gen- 
eral contract,  plumbing,  heating  and 
painting.  Two-story.  107x137  ft.,  steel 
frame,  metal  lath  and  plas.  and  concr. 
walls,  comp.  rfg..  steel  sash,  metal 
skylights,    wood   fls.;    $50,000. 

For  an  addition  to  the  ?oto  St.  school 
bldg.,  1020  S.  Soto  St.;  plans  by  archi- 
tectural department  of  Board  of  Edu- 
cation. Bids  will  be  taken  separately 
on  general  contract,  plumbing,  heating 
and   painting. 

Plans  and  spec,  for  above  work  may 
be  obtained  at  secty.'s  ofTlce,  730  Se- 
curity   Bldg,    L.    A. 


STORES  AND  OFFICES 


Plans    to    Be    Prepared. 

BRICK    BLDG.  Cost,    $ 

SAN   FRANCISCO.      SE   Howard   St.   325 

B    5th    St. 
One-story   brick    building. 
Owner — A.    J.    Pahl,    37    Stevenson    St. 
Architect — Not    selected. 


Completing   Plans — Rt.idy    for    Figures 

In  About  Two  Weeks. 
OFFICE    BLDG.  Cost,    $250,000 

SAN     FRANCISCO.       N     Market     W     of 

Sansome     adjoining     Patrick    Bldg. 

and  running  through  to  Sutter'St. 
Heven-story    reinforced    concrete    office 

building. 
Owner — I'rovidence   Securities   (  o. 
Architects— Willis   Polk   &   Co.,    Hobart 

Bldg..   San    Francisco. 

Plans    Being    Prepared. 

STORE  '^ost.   $ 

PALO   ALTO,   Santa    Clara    Co.,    Cal. 
LarRO      store      building      with      arcade 

front. 
f)wner — Not    given. 
Architect — J.    "H.     T'owers      and      J.     H. 

.Ahnden.    460    Montgomery    &t^.  San 

KrnnclHCo. 

<;ontractH    Awardiil. 

.STORE   AND  LOFT  <  osl.   $ 

SAN     FItANf'ISCO.       .N'     Marktl.    aocond 

lot    east    of   Hobart   Bldg. 
Two-Mory      and      basement      reinforced 

concrete     (lass     C     store     and     loft 

building. 
Owner — Provldonce  Securities  Co. 
ArchlicciH — Wllll.s   I'olk    &   Co..   Hobart 

Bldg..  Han   FranclRoo. 
(>«»eml    Conlrart    to    Furrell    &    Reed. 

IHO    JcHhU-    .St. 

iMumHIns  to  Wm.  K.  VVUson.  328  Maaon 

St 
i;ir<-trirnl    Work    to      Central      Electric 

Ci,      IH.'.    '-■t<!VeiiHoti    St. 
Ilratlnic    nnd    KIrvalor    bIdH    at  111    under 

advl»em»;nt. 


Contract    Awarded.  .,,-c 

ALTEUATIONK  C«'»>.     t646& 

HAN     KUANflSCO.       1017    Market    St. 
New    Mhow    window*      and      moszaninc 

floor. 
Qwner — Kaalern    Outflttlnir    Co..    prem- 

liie«. 
l>e»lgn..r— H.    P.    Vollm<r.    i  I*. 

C<inlraclr.r— The       Kink  Her 

Co..    21«    nth    Ht..    .Klin 

I'Unn   Hclnif   ITepnred  ...„«« 

HHOP    BLIKJ.  CoHl,    IID.OOO 

HAN     KllAN01g<:0.       Kolii..in      nut     14lh 
Hta. 


Reinforced      concrete      machine      shop 

buildinv. 
Owner — E.  T.  Meakln. 
Architect — J.    H.    Powers    and    John    H. 

Ahnden.    460    Montgomery    St.,    San 

Francisco. 


Contract   .^warded. 

STORE  Cost,   $21,750 

SAN  FRANCISCO.  E  Mission  235  S 
25th    St. 

Three-story  frame  store  and  apartment 
building    (   8  apartments). 

Owner — Dr.  Thos.  I.  Janes,  1531  Sut- 
ter   St.,    San    Francisco. 

Architect— Frank  S.  Holland,  1629  Fol- 
som    St..    San    Francisco. 

Contractor — Fred  Warden,  240  Mont- 
gomery St.,  San   Francisco. 


Cost,    $18,000 
50    and    52    Market 


Contr.ict  Awarded. 

ALTERATIONS 

SAN    FRANCISCO. 
St. 

Construct      new      front,      tile      flooring, 
erect     marquise     etc..     for     restau 
rant    and    alter    drug    store. 

Owner — Jas.    Hoyle   and    Wakelee   Drug 
Co.,    premises. 

ArchI  tect — None. 

Contractcr — Thos.   S.   Hoin.   1739    Wash- 
ington St..   San   Francisco. 


Architects    to    Take    Sub-Figures    on 
Portions   of    the    AVork. 

ADDITION  Cost.    $40,000 

SAN  FRANCISCO.  N  W  Embarcadero 
and    Jackson    St. 

Three-story  and  basement  reinforced 
concrete  addition  to  present  build- 
ing for   offices,   garage   and   lofts. 

Owner  —  Wellman-Peck  Co.,  311  Em- 
barcadero,   San    Francisco. 

Architect — J.  E.  Krafft  &  Sons,  Phelan 
Bldg..    San    Francisco. 

Contractor — Hannah  P.ros..  142  San- 
some   St.,    San    Francisco. 


Segregated    Sub-Figures    Being    Taken. 

STORE  Cost.    $15,000 

SAN  FU.\NCISCO.  S  Minna  bet.  3rd 
and    4th    Sts. 

Two-story  and  basement  Class  C  brick 
and  concrete  store  and  loft  build- 
ing. 

Owner — D.   J.   O'Neil. 

Architect— J.  E.  Kraft  &  Son.  Phelan 
Bldg.,    San    FYanclsco. 


Plans    Being   Figured — Bids   Close    May 
22,     1922. 

RESTAURANT     BLDG.  Cost,     $ 

SANTA    ROSA.    Sonoma    ("o..    Cal.       Ex- 
change    Ave. 
Two-story      concrete      restaurant     (de- 
signed   for    five    stories). 
Owner— O.  F.  Leppn  and  J.  W.  Church- 
man. 
Lessee — Geo.    F/dwardJ«. 
.\rchltect — R^cse     &     Kuykendnll.     US.t 
McDonald    St..    Santa     Urvsa. 
Mr.   Edward."   wll   spend   about   $12,000 
on     the     interior     fltllngs    and     decora- 
tions   of    the    rostau>nnt. 

Plans  may  he  obtained  at  the  Build- 
ers' Exchange.  Santa  Rosa.  Cal.  Call 
at  Room  17.  Exchange  Bank  Bldff.. 
Santa    Rosa. 


Plans   Being  Preparfd. 

ALTERATIONS  <"oNt.    $ 

.''AN  KUANCLSCO.     Matkrt  and  Seventh 

•St  reets. 
Alter  building. 
Owner — Withheld, 
Supervising       Architect  ■       AugUKl       <: 

Headman,  ("all  Bldg..  San  Krnncl.s.M. 

Plans   Being   Preiian d. 
ALTKHATIONS  "".'''„!" 

HAN    FU  \N<'1!-H'().         Bush    and      Mont 

gomery   Sts. 
I^xlen-lve    iilter.it  ions    to    building. 
Owner    -Withheld. 
SupcivlHing       Architect     -    August       (. 

H««adman,  ("nil   Bldg..  Han  FranciM  n 

l»«<rmlt    Applied    For.  ..,,«.>-. 

<")FnCE    B1..D<J.  Cost.    $176,000 

OAKLAND.      NK    H»lh    St.    and    Broad 

way. 
Fi»nr-Htory    reinforced   concrete    murkei 

and    otnce    bulUllnK- 
Q^ner— E     N.    TupHoott,    Flr«t    Savln«« 

Hank    i:ldK.,    Oakland. 
Architect        -     Heed       &      Corlott.       1206 

lirondway.    Dnklund. 
('..ntruclor — MuuDonuld     &     Kaiui.     IJO 

Montgomery    Hi  .    Hun    KranciBC«>. 


Plans  Being  Prepa'-ed. 

STORES.    ETC.  Cost,    $ 

SAN    FRANCISCO.      Geary   and    Larkin 

Streets. 
Fireproof   dance    hall    and    store    bldg. 
Owner — AVithheld. 
Supervising       Architfct  —  August       G. 

Headman.  Call  Bldg..  San  Francisco 


Plans   Being   Prepared. 

STORES'  Cost,    $12,000 

SAN  FRANCISCO.  Ellis  St.  near  Tay- 
lor. 

One-story  reinforced  concrete  (2) 
stores. 

Owner — Not  given. 

Architect — J.  W.  Dolliver.  Monadnock 
Bldg.,    San    Francisco. 


Contract    .\  warded. 

OFFICE  BLDG.  Cost.  $ 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  South 

First    St. 
One-story       reinforced       concrete      and 

terra   cotta   office    building. 
Owner — Mutual    Building    &    Loan    Co. 
.Architect — Binder     &     Curtis,     25514     S 

1st    St.,    San    Jose. 
Contractor— R.    O.    Summers,    17    N.    1st 

St.,    San    Jose. 


General   Contract   Awarded. 

STORE   BUILDING  Cost,   $25.0000 

SAN  FRANCISCO.     NE  Clement  St.  and 

Eleventh   Avenue. 
One-story     and     mezzanine     reinforced 

concrete   store   building. 
Owner — Welisch    &    Blum. 
Architect— A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 
The  Mission  Concrete  Co..  Call  Bldg.. 
have  been  awarded  the  contract  for 
excavating,  concrete,  carpenter,  mill 
work  and  plumbing  at  approximately 
$11,000.  Other  contracts  will  be 
awarded  shortly. 


Plans  Being  Figured 

-A.LTEKATIO.NS  Cost.    JC.SOO 

SAN    FRANCISCO.        NW      Geary      and 

Larkin   Strec'.s. 
Kemodel  store*. 
Owner — Withheld. 
Architect — .A.    H.    Knoll.    Hearst    Bldg.. 

San  Francisco. 

(^"ontracts  Awarded. 

STORE     BLDGS.  Cost.     *10.06(i 

and  $9,101  respectively. 
MT.   VIEW.   Santa   Clara   Co..   Cal. 
Two  one-story   reinforced  concrete  and 

frame   store    buildings. 
Owner — C.  H.  Segur  and  S.  McCoriiiack, 

Mountain   View. 
Ai'chltect — Chas.   S.    AlcKenzle.    Bank    of 

San    Jose   Bldg.,   San   Jose. 
Contractor — Carl    Limlhol.r.,    Ml     View. 


SAN      FRANCISCO.— Samuel      SChell, 

contractor,  180  Jessie  St.,  has  pur- 
chased a  lot  135x165  ft.  :it  10th  and 
Howard  Sts.,  and  plan.s  to  inii)rove  it 
with   a    two-story    building. 


SAN  FRANCISCO.  ~  The  Crocker 
Estate  Co..  Crocker  Bldg.,  has  pur- 
chased the  v>roperty  nn  the  north  aide 
of  Market  St.  bet.  the  Chronicle  Mldg. 
and  the  present  Crocker  holdings,  hav- 
ing a  frontage  of  116  ft.  The  estate 
now  has  a  frontaire  on  Market  St.  of 
157  ft.  Improvements  on  the  property 
are  contemplated,  the  exact  nature  of 
which  are  yet  to  bo  determined.  Chas. 
E.  Green  Is  secretary  of  the  Crocker 
Estate. 


THEATRES 


llaii.s     r."  iiig     UeviMd. 

THKATRE  Cost,    $200,00 

IIAYWARD,   Ahuneda   Co..  Cal.     Castro 
Street. 

Throe-story      reinforced      concrete    mo- 
tion   picture    th<atro    and    hotel. 

t.»wner — Chas.   W.  Hey«r.  ,.    ,  , 

Aichllect    -       Henry     .M.     Meyers,     Kohl 
Bldtt-.    *-'""     Francisco. 

(".inlractor  -C.    U.    Hcyer.   Mills   Uldgs.. 
ifiin    Francisco. 
.\OTK-  Plans     am     being     revluod     to 

cnlargo    th<'    bulldlnK    from    a    onc-slory 

theatre    Inlii    a    hotel    and    Iheairo. 
Steel   coulrucl  uwarded  to  b'.  .S.   Her- 

rlo^   Po.,   fool   of   AaoHni)   S*t.   t)iikl«nd. 


Saturday,    May    20,    1922 
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Official    Proposals 


.\OTIt'l!)    TO    C01N'rKACT01l.S 


(Sc-liool  HeatiiiH'  IMuiit) 

Notice  is  hereby  given  that  sealed 
biUs  will  be  received  and  opened  by  the 
Board  ol'  Trustees  of  the  Turlock 
School  Jjistricl  of  Stanislaus  Couiili-, 
<  aliforuia,  up  to  live  (5>  o'clock  1'.  .11., 
on  the  2«tU  day  ol  May,  lOlJa,  at  the 
otlice  of  the  (..leik  of  the  Jjioard  of 
Trusltes  of  said  School  District,  at  10  1 
VVei^t  Mam  Street,  city  of  Turloclt,  for 
'.tie  furnislunK  and  installing  of  an 
extra  healing  plant  for  the  ilawlhorne 
Uranunar  School  in  the  above-named 
Jjisuict  in  accordance  with  yia.is  and 
sijccilicalions  iieretofore  niaue  by  Lie- 
land  &  Haley,  Engineers,  &!S  Sutter  St., 
San  Francisco,  Caliiornia.  1  lans  and 
specifications  can  be  seen  at  the  ollicc 
of  L.  V.  Liundahl,  ulerk  of  said  Uoatd 
of  Trustees,  or  at  the  ollice  of  said  en- 
gineers. All  bids  must  be  made  on  the 
blank  forms  furnished  by  said  Clerk, 
and  must  be  accompanied  by  a  check 
for  not  less  than  hve  per  cent  io'/v)  of 
the  anioui:t  bid,  payable  to  C.  V. 
Lundahl,  Ci<jrk  of  said  Board,  and  cer- 
tified to  by  some  responsible  banking 
house,  rhis  check  is  to  be  forfeited  in 
the  event  that  the  successful  bidder, 
after  having  been  awarded  the  con- 
tract, fails,  within  ten  (iU)  days,  to 
sign  the  contract  and  furnish  a  good 
and  sufllcient  bond  as  required  by  law. 

Said  Board  reserves  the  right  to  re- 
fuse any  and  all  bids  submitted. 

Dated    this   Uth    day    of  IVlay,    1921^. 
CHAS.    V.    LUNDAHD, 

Clerk  of  the  Board  of  Trustees  of 
the  Turlock   School  District. 


NOTICK     TO     COATRACTORS 


CALL.    FOR   BIDS 


(iXaim   High    School) 

(Heintorced    Concrete    Structure — 

Estimated    Cost,    $200,000) 


Xotice  is  hereby  given  that  sealed 
bids  win  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Napa 
Union  High  School  District,  of  Napa 
County,  State  of  California,  at  their 
rooms  in  the  Ivlapa  High  School 
lUiilding,  in  the  City  of  Napa.  Coun- 
ty of  Napa,  and  State  of  California,  at 
ei^lit  o'clock  i>.  ni.,  June  .'>,  1022,  for 
the  erection  and  completion  of  a 
IJigh  School  Building,  to  be  built  in 
the  City  of  Napa,  State  of  California, 
according  to  plans  and  specificationa 
Week.?,    Architect. 

Bids  will  bo.  received  on  the  general 
construction  with  its  alternate  prop- 
ositions, together  with  separate  bids 
on  the  Heating  and  Ventilating  Sys- 
tem, Painting,  Special  Fi.Kture.K  and' 
Furniture,  and  Program  Clock  Sys- 
tem. I'lans  and  specifications  may  be 
seen  at  the  oflice  of  W.  H.  Wopks,  .S69 
Pine  street,  San  Francisco,  Califor- 
nia. All  bids  should  be  presented  on 
bid  forms  furnished  by  the  Architect. 
Each  bid  must  be  accompanied  V)y  a 
certified  check  on  soine  responsible 
California  bank'  in  th^  sum  of  not 
less  than  five  (-5)  per...x:ent.  of  the 
amount  bid,  made  payable  to  W.  H. 
Gordon,  president  of  the  Board  of 
Trustees  of  the  Napa  Union  High 
School  District.'  for  the  purposes 
stated  in  the  specifications.  Each  bid 
mn.«;t  lie  enclosed  in  a  sealed  envelope 
and  addressed  to  Howard  E.  Poper. 
Clerk  of  the  Napa  Union  Hiprh  fichonl 
T")l.<;trir.t.  Napa.  California,  and  en- 
dorsed 'T'roposal  for  Building  School  ^ 
House." 

The  Board  of  Tru.^toes  expressly  re- 
serve the  ripht  to  reject  any  and  all 
bids. 

Bids  may  be  delivered  to  the  un- 
der.<!ig:ned.  Clerk  of  said  Board  of. 
TrM.=!tpes,  at  his  residence  In  said  City' 
of  Napa,  or  h.nnded  in  to  said  Board 
Of  Trustees  at  the  time   and   place   of 


A  call  for  bids  published  in 
this  section  Indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEEIUNG  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  or 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Higrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


meeting   above   stated^   at   any   time   up 
to    the    hour    of    opening    said    bids. 
HOWARD    E.     KOPEK. 
Clerk   of   the   Board  of   Trustees   ot   the 

xNapa    Union   High   School   District   of 

Napa,    California. 

Dated   -May    !t,    1922. 


NOTICE!   TO    COIVTRACTOHS 


(Cnpertino   School   Additions) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  will  be  received  by 
the  Board  of  School  Trustees  of  the 
Cupertino  Union  School  District  up  to 
S  o'clock  P.  M.  on  the  20th  day  of  May, 
1922,  at  the  t^upertino  Union  School 
House  at  Cupertino  for  the  erection  of 
two  fr.amc-  additions  to  said  school 
house. 

Said  proposals  must  be  sealed  and  ac- 
f-ompanid  by  a  certified  check  of  not 
less  than  5'y,  of  the  amount  of  the  pro- 
Ijosal  and  made  payable  to  Warren  E. 
Hyde,  Secretary  of  the  Board  of  School 
Trustees  of  Cupertino  Union  School 
District. 

Plans   can    be   obtained    from   Charles 
S.    i\IcKenzie.    Architect,    San    .lose. 
(Signed)      WAPUEN    E.    HYDE,    Secre- 
tary 


Bins     WAXTKD     FOR      STOHKIIOI  SK 


XOTICE    TO    COTVTR.AOTOIIS 


(One-«t4iry     and    BaMcmcnt     Reinforced 
Concrete    Structure,    4<>.x14<l) 


OFPnCE  CONSTRUCTING  QU.VU- 
TERMASTER,  Port  Mason,  Calif.  Seal- 
ed Proposals,  in  triplicate,  for  con- 
j'tructing,  wiring,  etc.,  storehouse  at 
Letterman  General  Hospital,  San  Fran- 
cIfco,  Cal.,  will  be  received  here  until 
11  A.  M.,  May  31.  1922.  Plans,  etc..  fur- 
nished on  application.  Separate  bid.'< 
received   for  each  class  of  work. 


tuns    WAIVTED    FOR    STATE     HIGH- 
\\  \  V    l.>J  I*  H  O  \  10  >I  10  \  T 


STATE  OF  CALIFORNIA 


OEPARTMENT     OF     PrBLIC     WORKS 


CALIFORNI.\  IIIGHW.W  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  he  re- 
ceived at  the  office  of  the  Cnllfornln 
HIsrhiTOy  CoiMmlnnlon,  SIR  FomiH 
Bnlldlnc,     SHcrnmento,      Cnl.,      OBtll      S 

o'«'lo«-k  I*,  ^i..  on  .lime  1-.  10--.  a  I 
which  time  they  will  be  publicly  opened 
and -read  for  construction  in  accord- 
ance with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions  of  State   Highway    a.s    follfiws: 

Humboldt  County,  between  Trinidad 
and  Freshwaler  Lagt)on  ( I-Httm-l-J ) . 
abouiit  sixteen  and  five-t-.'nths  (16.."») 
miles  in  length,  to  be  graded 


l.aixsen  County,  befAeen  Johntilon- 
ville  and  Janesville  (lI-Las-29-A). 
about  eight  (8.0)  miles  in  length,  to  be 
graded. 

The  following  two  sections  are  con- 
liguous,  and  bids  for  them  may  be 
.•-ulmitted    separately    or    jointly. 

Merced  County,  between  Westerly 
Poundary  and  .San  Luis  Creek  (VI-Mei- 
:;2-,\).  about  eight  and  five- tenths 
(8. .5)  miles  in  lenght,  S.5  miles  to  bo 
irradfd  and  5.1  miles  to  be  paved  with 
Portland  cement   (concrete. 

Merced  County,  between  Sai  Luis 
Creek  and  Lot  Banos  ( VI -Mer-32-B). 
;U>cat  twelve  and  two-tenths  fl2.2> 
miles  in  length,  to  be  p.ived  with 
Portland   ceme;it   concrete. 

Plans  may  be  secii  and  fcrma  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
diviplon  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Wllllts,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  I.,ui3  Obispo. 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTO.V. 
CHARLES  A.  WHITMORE, 
GEO.   C.    MANSFIELD. 
California    Highway    Commisaion. 
AUSTIN    B.    FLETCHER. 

State    Highway    Engineer 
C.   C.   C.\RLETO.V, 

Acting  Secretary 
Dated   May   15.   1922. 

^ 

NOTICE    TO    CONTR.\CTOUS 


(Alterations     and      VdditionN      to      Ward 
BuildinK.     Eiitiniated  Cont.  !S«>(KM)> 


Olfice  of  the  Clerk  of  the  Board  of 
Surervlsors,  Alameda  (^ounty.  Calif. 

Sealed  bids  will  be  received  hv  the 
Clerk  of  the  Board  of  Super visor.<-  ot 
.Mameda  County,  at  his  ofTu-c.  until 
Monday,  June  12th.  1022,  at  lO  o'clock 
A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  alterations  and  .additions  to  .-»  one- 
story  frame  Ward  Building  at  Alameda 
(^ounty  Hospital,  near  .San  Lvaudro. 
.\l.Tm»da  County.  California.  Plan.-*  and 
specifications  for  said  work  arc  on  file 
ip.  the  orfice  of  the  County  Clerk  in  the 
Hall  of  Records  Building  ii  the  'Mty 
of  Oakland,  where  copies  mav  ho  ob- 
tained by  depositing  the  sum  of  Ten 
Dollars  (?10)  with  the  County  Clerk 

Contractors  will  be  restricted  as.  n 
the  length  of  time  t!i"se  plans  m.iv  6e 
retained    to    ten    (10)    days. 

Contractors  failing  to  return  said 
Iilans  and  specificatioivs  withjn  rhf- 
time  specified  will  forf?it  their  de- 
1  osit  to  the  County  of  Alameda.     , 

Each  bids  must  be  .accompanied  by 
a  check  for  at  least  ten  per  cent  of  th> 
amount  of  the  bid  or  proposal,  certified 
;o  by  some  responsible  bank,  and  made 
ii.nyable  to  Geo.  E.  Gross.  Cl<»rk  of  ihe 
Board,  to  be  forfeited  to  the  County  of 
.\lameda  as  agreed  and  li<iuif!.Tf» -1 
<ia mages  should  the  party  or  p.iriies  lo 
whom  the  contract  shall  bo  av^-arded 
fail  to  enter  into  the  contvut  nfr:- 
the  aw.ard  or  to  give  the  ho'i-is  r»»ivi!red 
by  the  Board  for  the  faithful  perfor- 
mance of  the  contract.  The  Board  re- 
■^erves  the  right  to  reject  any  or  all 
bids. 

(SEAL)  GEO.    E.    GP.OSS. 

t'lerk    of    the    Board    of    Supervisors    pf 
the   County  of  Alameda. 

patei}:  May  15,  1922. 
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Saturday.     May    £0,    19'/" 


NOTICE   TO    CONTRACTORS 


(Srqvoln  Union  High  School.  Thp«e 
One-story  Relnforceil  Concrete  and 
Frame  BuildingM,  Estimated  Co«t, 
.100,000) 

Notice  is  hereby  griven  that  sealed 
bids  will  be  received  by  the  Secretary 
of  the  Board  of  Tru^-fces  of  the  Sequoia 
Union  Hicrh  School  District,  Redwooa 
City,  San  2kIateo  County,  Calilornia, 
iinrll  Saturday,  the  3rd  day  of  June, 
1922,  n|»  to  and  iiiitil  the  boar  of  3 
o'clock  P.  M.  of  said  day  when  the 
said  bids  will  be  opened  at  tlie  office  of 
so  id  clerk,  in  the  office  of  the  Sequoia 
Union  High  School,  Redwood  City,  Cal- 
ifornia, for  the  .  cction  and  completion 
of  the  new  Sequoia  Union  High  School 
buildlner  on  the  property  lately  ac- 
quired bv  the  said  district,  located  in 
Redwood  City.   California. 

Separate  bids  will  be  received  for: 

The  General  Work. 

The  Plumbing  Work 

The   Heating  and   Ventilating  Work 

The   Electrical    Work 

The  Painting  Work 

The  Plastering  Work  „,      , 

Furnishing  and  Installing  Black- 
boards. ,  .  J , 

Plans  and  specifications  for  said  work 
are  on  file  at  the  ofllce  of  the  princi- 
pal ol  the  Seouoia  Union  High  School 
and  at  the  office  of  the  Architects, 
Werner  &  Coffev,  312  Humboldt  Bank 
Building,    San    Francisco.    California. 

On  a  deoosit  of  twenty-five  dollars 
($25.00)  complete  sets  of  plans  and 
•specifications  may  be  had  by  prospec- 
tive bidder."  and  said  deposit  money 
will  be  returned  when  said  plans  and 
specifications  are   returned   in  good   or- 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  architects 
and  be  .signed  bv  the  bidder,  accomp- 
anied by  a  certified  check  for  at  least 
ten  per  cent  (10-?^)  of  the  amount  of 
the  bid  or  proposal,  certified  to  by  sonnc 
responsible  bank  or  hanker,  and  made 
payable  to  D.  E.  OKeefe,  Secretary  of 
the  Board,  to  be  retained  by  the  said 
School  District  as  agre€d  and  liquidat- 
ed damages  should  the  party  or  parties 
to  whom  the  contract  should  be  award- 
ed fall  to  entt  r  into  the  contract  after 
awprd.  or  to  give  boiid.s  required  lor 
the  faithful  performance  of  the  con- 
tract, or  anv  bond  required   by   law. 

The  Boaid  reserves  the  right  to  re- 
ject any  or  all  bids  or  any  or  all  item--^ 
of  such  bid.'i.  „       ,.      . 

L.    P.    BEHRENS,    President. 

D     K     O'KICEFE,    Secretary. 
Board  of  Trustees.  Sequoia  Union  High 
School   District^ 

XOTICIO      C.\LM>0      FOR     niOS     FOR 

<-0\»*TRI  CTIOV   OF   ni  ll-DINO 

FOR    MER<  i;i>    IHRKJA- 

c;.\Tio\  nis'iHiCT 


and  machine  shop  by  the  Merced  Irri- 
gation District  will  be  received  by  the 
Board  of  Directors  of  said  Merced  Irri- 
gation District  at  its  office  in  the  Bar- 
croft  Building,  City  of  Merced,  State 
California,  on  or  before  Tuesday,  the 
Cth  day  of  Jane,  1922,  at  10  o'clock 
a.m.  of  said  day.  All  proposals  re- 
ceived will  be  opened  in  public  by  said 
Board  at  10  o'clock  a.m.  of  said  day 
in  said  office.  Thereafter  said  Board 
will  let  said  work  to  the  lowest  bid- 
der, but  said  Board  reserves  the  right 
to  reject  any  and   all   bids. 

Said  building  is  to  be  constnjcted  on 
Lots  14.  1.5,  and  16  in  Block  38  in  said 
City  of  Merced  and  is  to  be  one  story 
in  height  and  is  to  be  constructed  of 
hollow  tile  with  steel  roof  trusses. 
Plans  and  specifications  for  said  work 
may  be  seen  at  said  office  of  said  Board 
In  said  City  of  Merced,  or  at  the  office 
Ira  W.  Hoover,  architect,  in  Planada, 
California. 

Any  bidder  to  whom  the  contract 
for  said  work  may  be  awarded  must 
furnish  bonds  as  provided  by  law,  to- 
wit:  A  bond  in  the  sum  of  at  leas5l 
one-half  of  the  contract  price,  to  se- 
cure the  payment  of  claims  of  mate- 
rialmen, mechanics  or  laborers  em- 
ployed upon  said  work,  and  a  bond  in 
the  sum  of  at  least  25  per  cent  of  the 
contract  price,  conditioned  for  the 
faithful     performance    of    tTie    contract. 

Each  bid  must  be  accompanied  with 
c^sh  or  a  certified  check  payable  to 
the  Merced  Irrigation  District  in  the 
amount  equal  to  not  less  than  5  per 
cent  of  the  price  named  in  said  bid  as 
a  guaranty  that  if  the  contract  i.-s 
awarded  to  the  bidder  he  will  within 
seven  days  thereafter  enter  into  a 
written  contract  with  .said  district  to 
perform  s.iid  work  in  .accordance  with 
said  plans  and  specifications  and  the 
terms  of  his  bid,  and  will  furnish  the 
bonds   aforesaid. 

Dated  Merced,  California,  May  17th, 
1922. 

BV  ORDER  OF  THE  BOARD  OF  DI- 
RECTORS OF  THE  MERCED  IR- 
RIGATION'   DISTRICT. 

W.    D.    WAGN'ER. 

Secretary. 


.\OTIfK     I.WITI.Xt;      Si:.\i.ED      PRO- 
l>OS.\LS    FOR    FURMSHING 
W.\TER   PIPK 


Public  notice  is  hereby  Kivin  that 
!i«aled  proposals  for  the  construction 
f.f    n    inilldlng   to   be   used   as   a    garage 


Xotice  is  hereby  given  tliat  the 
Council  of  the  City  of  Santa  Cruz  in- 
vites sealed  proposals  or  bids  for  fur- 
nishing: 

1000  feet  14-inch  O.  D.  steel  Mathe- 
son  joint  pipe,  thickness  "21  of  an  inch, 
weight    per    foot    33.90    pounds. 

5000  feet  lOinch  O.  D.  steel  Mathe- 
son  joint  piiie,  thickness  .175  of  an 
inch,    weight    per    foot    20.40    pounds. 


One  eijd  of  joint  to  be  leaded  and 
caulked,  and  all  pipe  to  be  dipped  in 
a  hot  bath  of  good  quality  of  rubber 
compound  inside  and  out  and  to  be 
wrapped  with  National  Protective 
Coating  while  hot  and  dusted  with 
fine   Portland   Cement. 

Pipe  shall  be  straight  and  free  from 
blisters,  cracks  and  ether  injurious  de- 
fects. 

Pipe  to  be  delivered  F.  O.  B.  Santa 
Cruz:  delivery  to  be  made  within  40 
days  from  the  date  of  the  award  of 
contract. 

Said  proposals  or  bids  will  be  re- 
ceived at  the  office  of  the  City  Clerk 
in  the  City  Hall.  Church  St.,  in  the 
City  of  Santa  Cruz,  up  to  the  hour  of 
9  o'clock  A.  .M.  on  Wednesday,  the  3lHt 
day  of  May,  1022.  and  the  same  will 
be  opened  at  9 -30  o'clock  A.  M.  on 
Wednesday,    the   31st   day   of  May,   1922. 

All  proposals  or  bids  must  be  in 
writing  and  must  be  accompanied  by 
a  certified  check  for  ten  per  cent  of 
the  amount  bid,  payable  to  the  City 
of  Santa  Cruz,  and  must  state  the  total 
amount   hid. 

The  Council  reserves  the  right  to  re- 
ject  any  and  all  bids. 

S.    A.    EVANS. 
City  Clerk. 
Date:      Mav    18th,    1922. 


KIDS     WAITED    FOR    FURNISHING 
CRl  SIIEU    ROCK 


Sealed  proposals  will  be  received  by 
the  undersigned  at  the  office  of  the 
Department  of  Highways,  Reno,  Ne- 
vada, until  2:00  P.M.,  May  24th,  1922, 
for  furnishing  39,000  TO.N'S  of  crushed 
rock  f.o.b.  cars  at  sidings  on  the 
A\'i-stern  I'aciflc  Railroad  between 
Reno   and    T'urdy. 

STiecifications,  proposal  forms  and 
contract  may  be  examined  and  secured 
at  the  Department  of  Highways 
Office  in  Carson  City  or  Reno.  Bids 
must  be  on  propo.sal  form  of  High- 
way Department,  and  must  be  accom- 
panied by  a  certified  check  in  the 
amount    of    5'r    of    the    bid. 

Each  bidder  must  accompany  his 
bid  with  a  certificate  from  a  surety 
company,  duly  authorized  to  do  busi- 
ness in  this  State,  stating  that  such 
.Surety  Company  will  provide  said 
bidder  with  a  bond  in  such  sum  as  is 
required  in  and  in  accordance  with  the 
provisions  of  said  specifications,  con- 
ditioned for  the  faithful  performance 
of  the  provisions  of  the  contract  and 
s))i'ciflcations. 

Right  is  reserved  to  reject  any  or 
all    bids. 

GF/ORGR    W.    BORDEN. 
Stale     Highway     Engineer, 
Carson    City,    Nevada. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


..192. 


TO  BUILDING  AND  RNGINEERING  NEWS, 

560  MisHion  St.,  San  Francisco,  Cal. 

Send  me  Ruildinj?  and  Enffineerini?  Newi  for  ono  ycnr,  commencinj?  with  next  Issue,  for  which 
I  pnclofic  check  for  $4.00 


. 


Name  

Street  and  No. 
CAty   


.State 


Saturday.    May    20,    1922 


BUILDING     AND     ENGINEERING     NEWS 


17 


Engineering  News  Section 


BRIDGES,    DAMS   &    HARBOJi 
WORK 

WOODLAND,  Yolo  Co.,  Cal. — Supei - 
vi«<or9  reject  bids  of  Davison  &  Nicol- 
son,  $15,500  and  E.  M.  Whipple,  $17,811 
to  construct  bridge  over  Willow  slouyn 
at  Childs  Crossing  and  work  ordered 
done  by  day  labor.  Asa  O.  Proctor, 
County  S-urveycr.    

EUREKA,  Humboldt  Co.,  Cal.— Un- 
til June  13,  10  a.m.,  bids  will  be  re- 
ceived by  Fred  M.  Kay,  county  clerk, 
to  construct  cable  suspension  bridge 
across  South  Fork  of  Eel  River  near 
Miranda  in  Road  District  No.  2.  A.  J. 
Logan,    county    surveyor. 

LOS-  ANGELES,  Cal.— Until  2:30  P. 
M  May  23,  bids  will  be  received  by  the 
"Board  of  Harbor  Commissioners.  33 
City  Hall,  Lor,  Angeles,  for  dredging 
«lip  at  Berth  232.  Specification.s  381. 
Certified  check  or  bond  10%.  Guy  W. 
Wade,   Secretary^ 

EUREKA,  Humboldt  Co.,  Cal.— Until 
June  3,  10  A.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  County  Clerk,  to  con- 
struct two  bridges  over  Van  Duzen 
River  at  Blue  Slide  near  Strong  s  Sta- 
tion in  Road  District  No.  2.  Bids  are 
wanted  for  both  wood  and  concrete 
construction.  Plans  for  concrete 
bridges  prepared  by  Engineer  John  B. 
Leonard.  57  Post  St.,  San  Francisco 
and  for  wooden  structures  by  County 
Surveyor  A.  J.  Logan.  Cost  of  concrete 
approximately  ;$40.0i00  each;  wooden 
structures,    $30,000    each. 

EUREKA,  Humboldt  Co.,  Cal. — Su- 
pervisors contemplate  constructing 
bridge  across  South  Pork  of  Eel  River 
near  Miranda.  Est.  cost,  $25,000.  A. 
J.    Logan,    county    surveyor. 

CALIFORNIA.— Parlier  and  Lowry, 
Tulare,  at  $50,819  awarded  contract  by 
State  Highway  Commission  to  construct 
bridge  over  Cuyama  River  in  San  Luig 
Obispo  and  Santa  Barbara  Counties, 
about    14    miles   east  of   Santa   Maria. 

SAN  JOSF:,  Santa  Clara  Co..  Cal. — 
Until  June  19,  11  a.m.,  bids  will  be 
received  by  Henry  A.  Pfisler,  county 
clerk  to  construct  rein,  concr.  bridge 
on  Cadwallader  Ave.,  over  Dey  Creek 
in  Sup.  Dist.  2.  I.  J.  Ryder,  county 
surveyor. 

RIVERSIE,  Cal. — Ellis  Litscomb,  San 
Dioco,  awarded  (contr.  by  supervisors 
at  ■$5sl2.6.''i  for  const.  342-ft.  bridge 
over  storm  drain  at  Bell  Crossing  on 
Thermal-Mecca  Road. 

RIVERSIDE.  Cal. — Mercereau  Bridge 
and  Oonstr.  Co.,  313  N.  Ave.  22.  Los 
Angeles,  submitted  only  bid  to  super- 
visors at  $1300  for  const.  45-ft.  bridge 
over  26th  Ave.  drain  canal  on  Neigh- 
bors  Blvd.      Action    deferred. 


SANTA  ANA,  Cal.— Until  11  a.m., 
June  6,  bids  will  be  rec.  by  supervis- 
or to  const.  200,000-gal.  reinf.  kjoncr. 
reservoir  at  Orange  County  Park  in 
4th  Road  Dist.  Plans  and  spec,  on 
file  with  J.  M.  Backs,  clerk,  or  may  be 
obtained  from  supt.  of  highways  upon 
deposit  of  $3.  J.  M.  Backs,  clerk. 
Cert.    chk.    5%. 


LOS  ANGELES,  Cal.— Until  2:30  p. 
m.,  May  23,  bids  will  be  received  by 
Board  of  Harbor  Commissioners,  Room 
33,  City  Hall,  for  asphaltum  concrtte 
piles.  Specification  384.  Certified 
check  or  bond  10  per  cent.  Guy  W. 
Wade,    secretary. 


LOS  ANGELES,  Cal. —  Following 
bids  received  by  Supervisors  for  fur- 
nishing 8000  untreated  and  8000  cre- 
osoted  piles;  Hammond  Lumber  Co., 
untreated,  25c  lin.  ft.;  J.  H.  Baxter, 
untreated,  23.5c;  creosoted,  62c;  Chas. 
R.  McCormick  Co.,  untreated,  22.5c; 
creosoted,  62.5c;  McLeod  Lumber  Co., 
untreated,  21.5c.  Taken  under  advise- 
ment. 


R  -v.  Ilea,  Engineer  for  District,  221 
l^umbermens  Bldg.,  Portland,  Ore.  Fred 
N.  Wallace.  Secretary  of  District. 

SALT  LAKE  CITV,  Utah.— A.  H. 
Chrlst^nsen,  Salt  Lake  City,  has  filed 
application  with  the  State  engineer  to 
divert  69,000  acre  feet  of  water  from 
streams  in  the  central  eastern  section 
of  the  State  to  irrigate  112,400  acred 
of  land  in  Sanpete,  Carbon  and  Emery 
Counties.  Project  includes  construc- 
tion of  a  timber  crib  dam  and  about 
75    miles    of  main   canals. 


PACIFIC  BEACH,  Cal.— Plans  are 
under  way  for  a  $150,000  bond  issue  to 
construct  a  1500-ft,  pleasure  pier.  The 
Ch.amber  of  Commerce,  Dr.  J.  C.  Sey- 
mour, president,  is  backing  the  move 
ment. 


IRRIGATION  PROJECTS 


TUMALO.  Ore.— Until  May  27,  2  P.  M., 
bids  will  be  received  by  Tuinalo  Irri- 
gation District  lo  oon.struct  dams, 
canals  and  api)v.rten;).nces,  involving. 
Canal  excavation:  :36,000  cu.  yds. 
Class  1;  15.000  cu.  yd.s.  Class  2;  19.700 
cu.  yds.  Class  3;  22,240  cu.  yds.  Class  4. 
Excavation:  100  cu.  yds.  wet  san(' 
and  gravel;  £1.")  cu.  yds.  wet  solid  rock; 
650  lin.  ft.  tunnel  e.xcavation. 

Concrete:  195  cu:  yd.".  Class  A  and 
755  cu.  yds.  Class  B  concrete;  350  lin. 
ft.  canal  lining;  G.'^O  lin.  ft.  tunnel  lin- 
ing; 192.000  B.  M.  ft.  lumber  in  struc- 
tures; 10,350  Ib.-^.  reinforcing  steel,  bolt.'., 
etc.;  12.2.50  lin.  ft.  10-ft.  dia.  W.  S. 
flume,  in  place;  12.250  lin.  ft.  No.  204 
metal  flume,  in  place  (alternate)  ;  960 
lin.  ft.  78-in.  dia.  cont.  W.  S.  pipe 
creosoted;  12  inlet  and  outlet  transi- 
tions to  flume:  2  inlet  and  oullet  tran- 
sitions to  syphon;  15  cu.  yds.  rubble 
masonry  wall;  3.'>0  lin.  ft.  6-in.  dram 
tile  in  place;  40  acres  clearing  and 
grubbing;   8   g.ite  stands  and   stems. 

Cofferdam  and  pumping  and  han- 
dling   stream    flow. 

5  4-in.  air  valves;  1  lO-in.  blow-of 
valve. 


RIVERSIDE,  Cal.— Unit  Comstr.  Co., 
Pbelan  Bldg.,  Ran  Francisco,  submit- 
ted low  hid  at  $108,997,  to  const.  Rubi- 
doux  bridge  across  Santa  Ana  River. 
The  bridge  consists  of  seven  72-ft. 
spans  with  towers  at  either  end.  Other 
bids  were;  deWaard  &  Cobham.  San 
Diego,  $119,994;  Frank  Hudson,  Los 
.\ngelos.  .$121,000:  AVm.  Ledbetter  Co., 
$136.3^3;  lioss  Constr.  Co..  L.  A..  $145.- 
600.  All  bids  rejected  as  too  high  and 
work   readvertlsed   for    10    a.m.   June   5. 

SANT.\  ANA,  Cal. — Until  11  a.m., 
May  23,  bids  will  be  received  by  coun- 
ty supervisors  for  repairing  highway 
bridge  a.cross  Santiago  Creek  on  S 
Glassell  St.  in  4th  road  dist.  Cert, 
plieck    5%.      J.    M.    Backs,    cleric. 


Engineers    and    Contractors 
PLEASE  NOTE 

We    are     F.VCTORY     distributors 
—  for  — 

1in,Biri?lV  OARBTDE  FT..4RE 
LIGHTS 

for  JiigUi   AVork   MO  -   12,000  «•.  i». 

Economical    and     Kfflcient 

IflLRl  1{\  OXY-ACETTLEXE 

IVELDTNIS    A\I)    CFrrEVG 

APPARATIS 

for    Krpnirinfer    anil     Constmctlor 


Let  us  send  you  full   information 


E.  D.  BULLARD 
268  Marbet  SU   San   Frandseo 

Plione    DoasUw    lllS 


EL  CBNTRO,  Imperial  Co.,  Cal. — 
.Tune  1  is  date  set  to  vote  bonds  for 
$7,500,000,  proceeds  of  sale  to  finance 
consolidation  of  mutual  districts  and 
constructing    drainage    systems. 

FAIR  OAKS,  Sacramento  Co.,  Cal. — 
Until  June  5,  bids  will  be  received  by 
Fair  Oaks  Irrigation  District  for  pur- 
chase of  $40,000  worth  of  bonds;  pro- 
ceeds of  sale  to  finance  improvements. 
(Juy    L.    Camden,   Secretary. 

HEMET,  Cal. — Ranchers  and  proper- 
ty owners  are  making  plans  tor  de- 
velopment of  maters  of  San  Jacinto 
mountains.  At  a  recent  meeting  the 
relative  merits  of  an  irrigation  district 
and  mutual  water  company  were  dis- 
cussed with  Frank  Glllelen,  of  the 
firm  of  Olmsted  and  Gillelen,  consult- 
ing engineers,  Hollingsworth  Bldg.,  Los 
Angeles.  Opinion  favored  an  irrigation 
district  and  a  committee  was  appointed 
to   secure   further   data. 

CHICO,  Butte  Co.,  Cal. — Plans  for  the 
dninage  of  58,413  acres  of  rice  land, 
mostlv  in  southern  Butte  County,  ly- 
ing in  the  vicinity  of  Richvale  and 
along  Butte  Creek,  have  been  made  by 
J.  M.  Howell,  engineer  for  the  Butte 
Creek  Drainage  District,  and  Drain- 
age Districts  No.  100  and  200.  A  small 
portion  of  the  land  is  in  Glenn  County. 
The  plans  have  been  approved  by  the 
Butte  County  .Supervisors  and  call  for 
an   expenditure  of   $70,000. 


LIGHTING  SYSTEMS 


PASADENA.  Cal. — Southern  Califor- 
nia Electric  Co.,  625  &.  ^lain  St.,  Los 
Angeles,  submitted  low  [bid  to  city 
commission,  at  $11,000,  for  construct- 
ing underground  conduits,  ducts  and 
appurtenances  in  El  Molino  and  other 
streets.  W.  A.  McNally  &  Co..  Pasa- 
dena,   bid    $11,116. 

FAIRFIELD.  Solano  Co..  Cal. — Town 
Trustees.  J.  H.  Prather.  clerk,  declare 
intention  to  install  33  electroliers  In 
Texas  St  .bet.  Taylor  and  Washington 
and  bet.  Taylor  and  Union  Sts.  Im- 
provement Act  1911  and  Bond  Act 
191  f;.      Protests    May    25. 


I.OS  ANGELES.  Cal. — l.Tntil  3  P.  M.. 
M.-iv  19.  bids  will  be  received  by  the 
Public  Service  Commission.  207  South 
Broadway,  for  four  110,000  volt  high- 
voltage  horizontal  wall  entrance  ^ush- 
iiiLcs.  Specifications  P-271-177.  Jas.  P. 
N'rninan,   Secretary. 

LO.NG  BEACH.  Cal. — City  Council  ha.s 
li;iu  snecifications  prepared  for  an  or- 
namental street  lighting  system  In 
Aii.ihoim  street  between  Temple  and 
I.oma    .\ves. 


OR.VNGE.  Cal.— Until  1  P.  M..  May  26. 
bids  will  be  received  by  City  Clerk  to 
construct  ornamental  lighting  system, 
on  North  Pine  St..  between  East  Chap- 
man and  East  Palm  .\ves..  including  15 
KMiiforced  concrete  posts,  globes,  wires. 
s,.,-I<ets.  etc.:  1911  Act.  W.  .\.  White. 
CI.  Ik  of  Trustees.  Certified  checi$  or 
,,,,nd  10%.  ... 
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SAN  BEIiNAKDlNO,  Cal.  —  City 
council  has  adopted  plans  for  orna- 
mental lighting  in  P  St.,  bet  2nd  and 
5th    Sts. 


RIVERSIDE,  Cal. — Board  of  Public 
Utilities  has  recommended  to  City 
Council  the  installation  of  ornamental 
lights  on  Cedar  St.  bet.  First  and 
Fourth  Sts.  Posts  will  be  of  concrete 
and    cost    approximately    ?1017.45. 


MACHINERY 


PASADENA.  Cal. — ^American  Pump 
Co.,  420  E.  3rd  St.,  Los  Angeles, 
awarded  contract  by  city  commission 
at  $22  for  furnishing  horizontal  cen- 
trifugal pump,  capacity  .1.4  to  2.4  cu. 
ft.  per  second  against  head  of  75  ft., 
and  to  be  mounted  on  cast  iron  base 
complete   for   belt   drive. 

Byron  Jackson  Iron  Works,  305  E. 
3rd  St.,  L.0.S  Angeles,  awarded  con- 
tract at  $4307  for  furnishing  one  deep 
well  turbine  pump,  capacity  2.5  cu.  ft. 
per  second  against  head  of  250  ft., 
for    belt   drive. 

Worthington  Co..  Inc.,  Higgins  Bldg., 
Los  Angeles,  awarded  contract  at  $532 
for  furnishing  one  horizontal  centri- 
fugal pump,  capacity  6  cu.  ft.  against 
head  of  230  ft.,  and  mounted  on  ex- 
tended cast  iron  bed  plate  for  direct 
connection    to    electric    boiler. 

Worthington  Co.  also  awarded  con- 
tract at  $635  for  furnishing  horizort- 
tal  centrifugal  pump,  capacity  1  cu. 
ft.  per  second  against  head  of  2^60  ft., 
mounted  as  above. 


LOS  AXQELES,  Cal. — ^Layne  and 
Bowler  Corporation,  900  Santa  Fe 
Ave.,  submitted  only  bid  to  purchas- 
agent  Thos.  Oughton.  at  $18177  net. 
for  furnishing  city  one  deep  well 
pump  and  motor.  An  allowance  of 
$200    w.Ts    offered    om    old    pump. 


LOS  ANOELF^,  Cal.— Until  3  p.m.. 
May  23,  bids  will  be  received  by  Public 
Service  Commission,  207  S.  Broadway, 
for  concrete  meter  boxes.  .Spp<rlflca- 
tlon    no.    060. 

Separte  bids,  same  date,  for  gate 
valves.  Specification  No.  607.  Jas.  P. 
Vroman.    secretary. 


LONG  BEACH,  Cal. — Public  Service 
Director  Fervor,  has  recommended  that 
the    city    purchase    two    sewer    screens 


flUI 
BP 


for  city  dlspofal   plant. 

NEWPORT  riBIOHTS,  Cal.— Until  :i 
P.  M.,  May  24,  bids  will  be  received  by 
tht  directors  of  .Newport  Heights  Irri- 
gation District,  at  the  office  of  Corlnne 
w.  Quinn,  Secretary,  on  Tu«tln  Ave., 
between  15th  nnd  l«th  Sts..  Newport 
Heights,  for  one  deep  well  pump. 
apeclflcatlone  at  offlce  of  the  Secretary. 
Certified  check  for  10%. 


RICHMOND.  Contra  Costa  Co.,  Cal. 
—City  Council  votes  to  purchase  "car 
puller"  for  use  on  Municipal  wharf; 
vrlll  be  equipped  with  15-hp.  motor. 
But.    coflt,    $8500. 


OAKLAND.  ''al. — City  Council  re- 
jects bids  for  furnlHhIng  and  delivering 
'JO  ft.  bounding  boat  .ind  will  purchaHe 
Hume      In    open    mnrkct  Eugono      K 

Hturgln.  City   clerk. 

MODBHTO,  StanlBlims  <-o  ,  C*l.— Un- 
til May  24,  8  p.m.  bids  will  he  received 
by  L  A.  Love,  city  clerk,  for  fur.  and 
del.  (A)  2  (wiatlon  type)  constant 
rtirpfnt  trnnsform'^rB  about  I  K.W. 
floating  follM.  2300  voUh  primary.  6.6 
A.  necondnry;  (B)  2  (pole  lop  oil  s>ih- 
merged)  conntant  current  tninsfnrm- 
er«  nbout  Jl  K  W.  2800  voltn  primary. 
«.«  A.  Bocondnry.  floating  noils.  Spec, 
may  be  hnd  from  city  <lork.  Oeo 
Freltas,    city    inglneer. 

BAKEUSriKLD.     Kern  Co.     Cal.— 

Until    June    6.    7:80    P     M,  hidp    will  be 

recflvrd    by    Korn    '  i    Uluh 

School    Hoatil    for  .1    d».- 

llvorltifT    rnu     fr    tn'.-  i    •  i H    for 

trni  Moiii*  may 

he  I'  r  the  Board 

at  ih.    i '  i  -Id. 


TUCSON,  Ariz. — Until  2  P.  M...  May 
24.  bids  will  be  received  by  City  Clerk 
L.  O.  Cowan  for  deep  well  turbine 
pump  for  Eighth  St.  and  Campbell  Ave. 
well.  Specific.itions  on  file  with  City 
Engineer.      Certified    check    10%. 

LOS  ANGELES,  Cal. — Kurt  O.  Wetzel. 
694  Rio  St.,  submitted  ihe  low  bid  to 
the  Board  of  Public  AVorks.  at  ?T63.  for 
furnishing  steel  floor  beams  for  Fourth 
St.   Viaduct   across   Los   Angeles   river. 


OAKLAND,  Cal.— Until  May  25,  12 
M..  bids  will  be  rtctived  l^y  Eugene  K. 
Sturgis.  City  Clerk,  for  furnishing  two 
roadster  type  aucos;  one  for  Building 
Dept.,  and  another  for  Health  Dept. 
Specifications  on  file  in  office  of  the 
Clerk. 


MERCED.  Merced  Co.,  Cal. — Ameri- 
can. Rubber  Co.,  at  90c  ft.  awarded  a 
contract  by  the  Trustees  to  furnish  r)On 
ft.  of  fire  hose. 


SANTA  Cl^UZ,  Santa  Cruz  Co.,  Cal.— 
?.  A.  Adams,  City  Clerk,  will  call  bids 
for  furnishing  and  delivering  5.000  ft. 
10-in.  and  1,000  ft.  14-in.  pipe.  James 
K.  James.   City  Engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  May  31.  9  a.m..  bids  will  be  rec. 
by  &.  A.  Evans,  citv  clerk,  for  fur.  and 
del.  1000  ft.  14-in.  O.D.  steel  Mathew- 
son  Joint  pipe,  .21  in.  thick,  wght.  33.9 
lbs.  ft.;  also  5000  ft.  10-in.  O.D.  steel 
Mathewpon  Joint  pipe.  .17.')  in.  thick, 
wght.  20.4  lbs.  ft.  See  call  for  bids 
under  •mofnl  propoMnI  section  In  this 
Inmn*. 


RAILROADS 


SAN  FRA.NCISCO. — City  Engineer 
M.  M.  O'Shaughnessy  has  completed 
preliminary  plans  to  construct  tunnel 
20  ft.  wide,  ^S  ft.  9  in.  high,  double 
trncked.  for  Municipal  Railway,  and 
appro.Timately  4230  ft.  long,  under 
Dubice  Park  at  Duboce  and  Scott  Sts., 
and  continuing  beneath  Buena  Vi.sta 
Park  at  a  depth  of  several  hundred 
feet  and  coming  out  at  Carl  and  Cole 
Sts.      Est.    cost,    $1,700,J00. 

ASTORIA.  Ore.--A.  (iuthrie  &  Co.. 
Sherlock  Bldg..  I'orlland.  awarded  con- 
tract to  lay  rails  and  i>allast  track  of 
Portl.Tnd.  Astoria  and  P.TciPc  Uailroiul, 
from  Wilkesboro  to  Aernonia.  approxi- 
mately 33  miles.  Road  \».as  foimerl> 
known  as  (he  Eccles  line. 


RENO.  Nevada — Construction  of  the 
new  railway  line  In  Nevada  to  open  up 
mining  districts  in  the  northern  section 
of  the  state  will  be  started  Immediate- 
ly, according  to  J.  E.  Sexton  of  Pali- 
sade, general  manager  of  the  Eureka 
Nevada  Railway.  The  road  will  start 
at  Reynard.  Washoe  County,  on  the 
AVestern  Pacific  IJne  and  will  e.v'end  50 
miles  In  a  i  ort  hwtsterly  direction  to  a 
point  near  the  t'.illfornin-Nevada  line 
at  the  southeast  corner  of  .Modoc 
Coiintv.  Calif.     II    will   he   30-ln.  gank'e. 


SEWERS,    STREET    WORK, 
ROADS   &    WATER    SYSTEMS 


WC>OI>r.A.\l>,  Volo  So.,  Cal. — Until 
May  ;!9.  lO  a.m.,  bids  will  bo  received 
by  H.  K.  Saunders,  county  clerk,  for 
three    count.v    highway    project**: 

Prefix  6,  .See.  C:  .North  end  of  .Suc- 
rnniento  liy-paHS  Bridbe  to  Herman 
Wiildeck's  bonne.  Involving  (1)  I'.soo 
cu.  yds.  earthwork  without  classifica- 
tion; (2)  a5o,(M)(i  8(1.  ft.  asphalt  eoii- 
cretf  pHVcra«ni,  .^-ln.  2-cour8e;  (3)  al- 
leniatr  for  it-ni  2,  350.240  en.  ft.  Port- 
land cement  concrcti'  pavement,  ciasa 
A,  B-ln  thick,  Increasing  to  7«t-ln.  in 
oufsldf  2  ft.  (4)  niternato  for  llini  2, 
35(1.240  H(|.  ft.  4-ln.  watorboun<l  innc- 
adam  baxc  (ours*.-  with  2-ln.  water- 
lioiind  nincadani  top  course;  (5)  alter- 
na(<<  for  Item  2.  350,240  sq.  ft,  4-iii. 
wat<Tliotirid  niacudiiin  base  course  with 
2   In.   asplislt   concrete    wearing   Murfa<'i-. 

Prefix  s,  Hep.  A:  fln^t  extension  of 
.Main  SI  ,  from  KasI  .st.  to  Balrd'M  lor- 
nrr.  upproxlmaatoly  I  mile  In  lengtli, 
involving    (1)    1670   cu.    yds.   earthwork 


without  classification;  (2)  140  lin.  ft. 
corrugated  metal  pipe,  12-in.;  (3)  310 
lin.  ft.  12-in.  concrete  pipe;  (4)  25  cu. 
yds.  Portland  cement  concrete  Class 
B  (headwalls);  (5)  540  lbs.  reinforcing 
f-.teel  bars;  (6)  16  lin.  ft.  guard  rail; 
(7)  79,6S0  sti.  ft.  asphalt  concrefe 
pavemenet,  5-in.  2-course;  (8)  alter- 
nate for  item  7,  79,680  sq.  ft.  Portland 
cenient  concrete  pavement.  Class  A 
6-m.  thick,  increasing  to  7^-in.  in 
outside    2    ft. 

Prefix  6,  Sec.  B:  .From  end  of  pres- 
ent paved  county  highway  to  w«>st 
end  of  Sacramento  River  bridge  in 
town  of  Washington,  involving  (1) 
2700  cu.  yds.  earthwork  without  class- 
ification; (2)  193  lin.  ft.  12-in.  corru- 
gated iron  pipe;  (3)  ISO  lin.  ft.  curb 
.and  gutter  comb.  (Portland  cement 
concr'ite,  Class  B);  (4)  5  cu.  vds.  Port- 
land cement  concrete  Class  B  (head- 
walls):  (5)  85  lbs.  reinforcing  steel 
bars;  (6)  41,390  sq.  ft.  asphalt  con- 
crete paxement,  5-ln.  2-coura';  (7)  al- 
ternate for  Item  6.  41,390  sq.  ft.  Port- 
land cement  concrete  pavement  CTlass 
A,  6-ln.  thick,  increasing  to  l^-\n  in 
outside  2  ft.  Asa  G.  Proctor,'  countv 
surveyor. 


SACRAMENTO,  Cal.— The  California 
Highway  Commission  received  bids  as 
follows  on  May  15  for  highway  im- 
provements   in    two    counties: 

Kern  County;  Bet.  Sees.  29  and  30, 
T.  31  S.  R.  28  E,  M.D.B  &  M.  and  Ba- 
kersfield  ( VI-Ker-4-C).  about  10.9 
miles  in  length)  to  be  surfaced  with 
asphalt  concrete. 
Federal     Construction     Co..    Call 

Bldg..    San    Francisco $59,466 

.'Southwest    Paving   Co.,   Los   An- 

e'Jles      62,010 

California  Construction  Co.,  San 

Francisco     612,806 

Valley    Paving    &    Construction 

Co.,     Visalia     65.642 

Clifton.      .Vpplegate       &       Toole. 

Beverly     Hills     70,278 

Clark     &     Henery     Constroiction 

Co.     Stockton     76,797 

J.    A.    Costello    Jr..  San  Francisco.   77!ll5 
C.    H.   .t   A.    W.  Gorrell.  Oakland.    79,341 

Thompson     Bros..     Fresno     92,220 

Engineer's    estimat?.    $76,320. 
Cohi.>^a   County:     In  the  town  of  Wil- 
liams.    (lTl-Col-7-R     and     15-.\),    about 
three-tenths    (0.3)    miles    In    length,    to 
be    surfaced    with    asjihalt    concrete 
J.    A.    Costello    Jr..    Mills    Bldg., 

San     Francl."!co     $   9000 

Clark   &    Henery,   Stockton    11,200 


MILL  VALLEY,  Marin  Co..  Cal. — 
Town  Trustees  petition  to  exten-t 
sewer  system  along  Bllthedale  Ave. 
from  Elm  St.  to  the  highway  and  to 
pave  streets  in  District  .No.  7.  compris- 
ing Schlingman  Hill  and  vicinity;  also 
to  gnde  Elma  .\ve.  bet.  Throckmorton 
and  Lovell  St.  J.  C.  Oglesby.  Cheeda 
Block.    .San    Rafael,    town    engineer. 


TrCv«ON.  Ariz. — Council  declares  In- 
tention to  pave  Third  St.  bet.  N.  Stone 
and  V.  p.irk  Aves.  Est.  cost,  $80,000. 
Paving  to  bo  fi-ln.  concrete  base  with 
l«4-ln.  Warrenit«  hitullthic,  IH-ln 
asphalt  concrete,  l',4-ln.  Topeka  vMh 
fac.\    or    m-ln.    WMlIlte. 


.^AN  FnA\Cl.«!CO. -Board  of  Public 
Works  reiiiu'sts  .Supervisors  to  make 
available  approximately  $20,000  to  Im- 
prove I<lii°rty  St.  bet.  Noe  and  San- 
chez, nnd  Sanchez  bet.  20(h  and  21st 
Sts. 

City  Engineer  M.  M.  O'Shaughnessy 
Completes  speclflcntlons  to  construct 
IKO  lin.  ft  "S-in  sewer.  14  wye  branch- 
es and  1  bilrk  manhole  In  Folsoni  St. 
from  Crescent  .\\e  soufhorlv  Ksf. 
cort.    $400. 


STOCKTON.    San     Foaquin    <'o.    Cal 
Clly    Council     A     L.    Banks,    Clerk.    <l 
rlaros    Intontl-  n    lo    'mprnve    streets    i 
"Woslnrly    Kvtcnslon    of    North    Stock- 
Ion."  'Ninth  .Siocklon"  nnd  "ninln's  Ad- 
dition   to    .Stockton."    by    gradliiK'.    con- 
structing combined   .'onorote  curbs   nnd 
gulters.   lom-ri't)'   ^.ll|.•walk^   anil   p.ivinu 
with   4-ln.  gravel   ba.-*!'   with   2-ln.   a.-'itli. 
mu'^ndnni    him  face       lOlt    ,\ct    nnd    isiR 
Bond    Act        Protests    ,Mny    26.       W.    B. 
llogun,  City  Engineer. 
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SAN  DIEGO,  Cal. — Geo.  II.  Daley, 
San  Diego,  awarded  contract  by  city 
council  at  $14,389  to  pave  Upas  St.  bet, 
30th  and  33rd  Sts.,  involving  1714.8  cu. 
yds  excavation  ;198. 8  cu.  yds.  embank- 
ment; 37,780.4  sq.  ft.l>^-in.  asphalt 
concrete;    6244.2    sci    ft.    walk;    2946.8    ft. 

curb.  ^         -r       A 

Fairchild-Gilmore-Wilton  Co.,  L.  A. 
Ry  BldK.,  Los  Angeles,  awarded  con- 
traot  at  $7201  for  paving  Home  St.  bet. 
Poseorans  St.  and  Chatsworth  Blvd., 
involving  41,386.2  sq.  ft.  asphalt  con- 
crete   pavement. 

Pairchild-Gllmore-Wilton  Co.  award- 
ed contract  at  $11,721  for  paving  A 
SI  bet.  ."^th  and  7th  Sts.,  and  7th  St. 
be't  A  and  Ash  Sts.,  involving  8900 
so  ft  5-in.  concrete,  1-in.  binder,  with 
"2-in  «!heet  asphalt  surface;  38. .50  sq. 
ft  4-in.  concrete  with  IVa-in.  asphalt 
concrete    surface;    23.71    lin.    ft.    curb. 

H  G  Fenton,  San  Diego,  awarded 
contract  at  $2345.38  for  grading  Mar- 
tin Ave.  bet.  30th  and  31st  St.,  involv- 
ing 2385  2  cu.  yds.  excavation;  1499.5 
cu    vd.s    embankment;   1200   ft.   curb. 

blof      Nelson,    San       Diego,    awarded 
contract    at    $2522.80    for    grading    Valle 
Ave.    bet.    30th    and    31st    Sts.,    mvolv 
in     2968.4     cu.     yds.     excavation,     1056.4 
cu.   yds.   embankment,   1200   ft.   curb. 

GT.ENDALE,  Cal.— Peter  U  Ferry 
614  E  Acacia  St.,  submitted  only  bid 
to  city  trustees  to  improve  portion  of 
CSiestnut  St.,  involving  75, 992. .36  sq. 
ft.  resurfacing  at  S'Ac  ft.  and  laying 
60  ft.  of  6-in.  and  2134  ft.  of  4-in.  C. 
T.  pipe  at  $3600  lump  sum.  Bid  re- 
ferred  to    City    Engineer   C.   L.    Hill. 

NEWPORT  BEACH,  Cal.— Shepard 
&  Weber,  2731  6th  St.,  Santa  Monica, 
awarded  contract  by  city  trustees  for 
constructing  cement  pipe  sanitary 
sewer  system  in  alley  south  of  Cen- 
tral, 19th  to  14th  Sts.  The  b'd  ^^s; 
Three  standard  drop  manholes,  at  ♦»"• 
2352  ft.  8-in.  cement  pipe  at  $l.b0, 
standard  manhole  type  D.  fJ5;  stan- 
dard shallow  flush  tank,  $150;  stan- 
dard  lamp   hole   type   F,    $12. 

Shepard  &•  Weber  also  awarded  con- 
tract to  construct  cement  pipe  sanitary 
sewer  system  in  F  St.  and  other 
streets  and  alleys.  The  bid  was:  2245 
ft.  8-in.  cement  pipe  at  $1.60  ft.;  stan- 
dard manhole  type  D,  $7.^;  standard 
shallow  flush  tank.  $150:  standard 
lamp  hole  type  F,  $12;  standard  drop 
house  connections,  $10:  standard  junc- 
tion  cTiamber,   type  A,    $S0. 

RIVERSIDE,  Cal.— Until  10  A.  M.. 
June  26,  bids  will  be  received  by  the 
Board  of  Supervisors,  D.  G.  ^-^^y}''^\'• 
Clerk  for  constructing  asphallic  con- 
crete pavement,  including  fvrading,  vit- 
rified pipe  culverts  with  end  walls,  cast 
iron  monument  caps,  and  timber  trestl' 
bridge,  and  other  incidental  work  in 
various  streets  and  roads  in  i''-„D.  1- 
No.  9.  Certified  check  or  bond  10 /c.  A. 
C.  Fulmor,  County  Surveyor. 

PHOENIX,  Ariz. — Bids  will  be  called 
for  shortly  by  Thos.  Maddock,  State 
highway  engineer,  for  paving  4  miles 
of  Apache  Trail,  bet.  Mesa  city  limits 
and  Eastern  Canal.  Plans  and  speci- 
fio-j*i,»r.a    rF'efleral    Aid    Proiect   No.    47) 


ri- 
ro  • 


LONG  BEACH,  Cal. — Council  de- 
clares intention  to  improve  portions  of 
Third  St.,  Bonito,  Cerritos,  Orange. 
Bsperanza,  Falcon  and  Hermosa  Ave:!.. 
bv  grading  and  paving  with  oil  ma- 
cadam; constructing  curbs,  corrugated 
iron  culverts,  concrete  gutters,  vit- 
fled  pipe  house  sewers;  1911  Acl.  f'l 
tebt  hearing.  .Tune  6. 

SONOllA,  Tuolumne  Co.,  Cal. — Coun- 
ty Surveyor  Robert  Thomas  prepar- 
ing specifications  for  IG-ft.  wide,  5-in. 
thick  loncreie  road  from  Sonora  city 
limits  to  bridge  crossing  Sonora  Creek. 
Surveys  l)eing  made  for  cattle  detour 
bordering  the  southerly  boundaries  of 
the  town.'-ile  of  Groveland  in  Road 
District   No.    4. 

LOS  ANGELES,  Cal. — Supervisors 
declare  intention  to  pave  Whittier 
Blvd  bet.  Indiana  and  S.  Row?n  Sts., 
R.  D.  I.  No.  203,  1490  lin.  ft.  with  6-in. 
concrete  and  2-in.  asphalt  concrete 
surface.  Work  will  involve  1412  cu. 
yds.  excavation,  582C  s(i.  yds.  shaping 
roadway,  1073.7  ft.  curb,  255  ft.  curb 
at  culvert  outlets,  2980  lin.  ft.  curtain 
wall,  7850  sq.  ft.  concrete  gutter, 
60  sq.  ft.  gutter,  5-in.  thick, 
5826  sq.  yds.  concrete  base,  5826  sq. 
yds.  asphalt  concrete  surface,  65  cu. 
yds.  concrete  for  culverts,  480  aq.  ft. 
walk.  Materials  required  are:  1988 
bbls.  cement,  891  tons  sand,  1632  tons 
gravel,  5826  sq.  yds.  asphalt  concrete 
surface  ,50  pieces  expansion  joints,  6x 
10x14,  15  pieces  expansion  joint.";  6x 
10x18,  125  pieces  exten.^ion  joints  8x3, 
12  lbs.  lamp  black,  1723  lbs.  reinforc- 
ing steel,  11  standard  concrete  man- 
hole covers,  6  standard  C.  I.  manhole 
frames  and    covers.      Est.    cost,    $24,804. 

SANTA  BARBARA,  Cal. — Until  5  p. 
m..  May  18,  bids  will  be  received  by 
citv  council  for  paving  Canyon  Per- 
did'o  St.  bet.  State  St.  and  .\nacapa  St., 
involving  grading,  paving  with  l»^-in. 
asphalt  concrete  surface  on  5-in.  ce^ 
ment  concrete  base;  constructing  conf 
Crete  gutters,  concrete  driveways,  8V^ 
ft.  walks,  6-in.  main  sanitary  sewers, 
4-in.  house  sewers.  1911  Act.  Geo.  D. 
MorriFon,    city    engineer. 

TUCSON,  Ariz. — Geo.  B.  Singleton 
awarded  contract  by  city  council  at 
$127,987.50  to  improve  East  Sth  St.  and 
other  streets  included  in  Rincon  Hghts. 
grading  at  78c  cu.  yd.;  222  cu.  yds. 
Class  A  concrete  at  $30  yd.;  18,000  lbs. 
reinforcement  at  8c  lbs.;  215  lin.  ft. 
pipe  rail  at  $3  ft.;  4610  lin,  ft.  6-in. 
water  main  at  $1.75  ft.;  9400  lin.  ft.  4-in. 
drants  at  $125  each;  2120  cu.  yds.  ex- 
cavation and  backfill  at  $1.25  yd.;  30 
monuments  at  $12.50  each;  15,500  lin. 
ft.  8-in.  vit.  pipe  sewer  at  SOc  ft.;  23 
manholes  at  $135  each;  25  lin.  ft.  man- 
holes over  8  ft.  in  depth  at  $10  lin.  ft.; 
17  lampholes  at  $25  each;  3  flush  tanks 
at  $175;  8700  cu.  yds.  excavation  and 
backfill  (up  to  S  ft.  depth)  at  $3  cu. 
yd.;  1700  cu.  yds.  excavation  and  backfill 
fover  8  ft.  in  depth)  at  $3.50  cu.  yd.; 
37,000  lin.  ft.  wooden  headers  at  12%c 
lin.  ft.;  various  crosses,  tees,  bends, 
valves,    etc. 


r.ecssary  lo  modernize  and  compl<rt<- 
city  water  system.  Items  contained  in 
tht  report  are:  Plans,  reservoirs.  \^-ells 
and  transmission  mains,  f.=  ti.-nated  to 
coi-t  $711,840;  distributing  system. 
$303,991.  System  lo  Woolen  Mills  Dis- 
trict. >83,222;  paving,  ?71,.j06;  rcphue- 
mentK  ar.d  extensions,  $2:t4,780.  Unsold 
water  bonds  aniount-ng  to  $255,000  are 
on  hand  but  the  remainder  must  be 
rai.ved   through   a   new    issue. 


and  call  for  18-ft.  pavement,  6-ln. 
thick,  of  either  cement  concrete  or 
asphalt    concrete. 

SONORA,  Tuolumne  Co.,  Cal. — J-  K- 
Gray,  Groveland,  at  $3845  awarded 
contract  by  supervisors  to  construct 
Deer  Flat-Groveland  road.  Other  bids: 
Lewis  Ulloa,   $6100;   T.   H.   Clark,   $6000. 

SANTA  ANA.  Cal.— Until  11  A.  M., 
May  23,  bids  will  be  received  by  the 
County  K'upervisor:!  for  rcs~urtaoing  ap- 
proximately 6900  lin.  ft.  of  Huntington 
Beach  Blvd.  and  approximately  2700  lin. 
ft.  of  Westminister  Blvd.  with  4-in.  or 
5-in.  concrete  pavement.  Certified 
chock,  or  bond  5%.  J.  L.  McBride 
County   Road   Commissioner. 

SAN  FRANCISCO.— City  Engineer  M 
M.  O'Shaughnessy  estimaates  cost  of 
reducing  width  of  sidewalks  in  Golden 
Gate  Ave.  bet.  Market  and  Van  Nesa 
at  $22,500.  Estimate  compiled  at  re- 
quest   of    property    owners. 


OAKLAND.  Cal. — Until  May  25.  12 
M..  bids  will  be  rece'ved  by  Eugene  K. 
Sturgis.  City  Clerk,  to  improve  14lh 
street,  betv/een  Market  and  Poplar  by 
grading.  constructi:ig  cor.cretc  curbs 
and  gutters,  pavin.g  with  a^^phaltic  con- 
crete, brick  manholes,  v  trified  pipe 
conduits,  etc.  1911  Act.  W.  W.  Har- 
mon, Cicy  Engineer. 


EUIIEKA,  Humboldt  Co.,  Cal. — Un- 
til May  31,  10  a.m.,  bids  will  be  re- 
ceived by  Fred  M.  Kay,  county  clerk, 
to  construct  480  rods  of  fence  along 
State  Highway  thr<jugh  lands  of  Fred 
S.  Blair  in  Road  District  No.  5.  A. 
.1.    Logan,    county    surveyor. 


EUREKA.  Humboldt  Co.,  Cal.— Until 
June  13,  2  P.  M  .  bids  will  be  received  by 
Fred  M.  Kay,  «'ounly  c:ierk,  for  fur- 
nishing, hauling  and  placing  approxi- 
mately 2000  cu.  yds.  of  crushed  rock 
on  Bald  Hills  road  bet.  the  Sherman 
Lyons  place  and  Tomlinson's,  in  Road 
Dii^trict  No.  5.  A.  J.  Logan.  Counly 
Surveyor. 


EL  CENTRO.  Cal. — Supervisor  J. 
Ralph  AnderS'Mi  has  submitted  propo- 
sition of  forming  road  improvement 
dir-trict  to  complete  8%  mile.^  unfinish- 
ed roadway  between  Holtville  and 
Brawl  ey. 

LOS  ANGELES.  Cal.— Until  10  a.m.. 
June  2.  bids  will  be  received  by  Beard 
of  Harbor  Commissioners,  for  approx- 
imatelv  118,000  cu.  vds.  excavation 
for  southerlv  section  of  Harbor  Blvd. 
?rec.  382.  Certified  check  or  bond  10 
per    cent.      Guy    AV.    Wade,    secretary. 

LONG  BEACH.  Cal. — Supt.  of  watci 
department,  Clark  H.  Shaw  has  report- 
ed to  City  M^.nager  Hewes  that  ex- 
penditures      totaling       $1,465,339       are 


CALIFORNIA. — California  Construc- 
tion Co.,  58  2nd  St.,  San  Francisco, 
at  $47,570  awarded  contract  by  State 
Highway  Commission  to  surface  witli 
asphalt  concrete  8.9  miles  in  Solano 
County    bet.    Fairfield    and    Vacaville. 


STOCKTON,  San  Joaquin  Co.,  Cal.-- 
City  Council,  A.  L.  Banks,  Clerk,  de- 
clares intention  to  improve  North 
Center  street,  between  Castle  and  Ar- 
cade and  portions  of  North  El  Dorado. 
Adiims.  North  Hunter  and  San  Joatiuin 
Sts..  Arcade,  Geary,  Noble  and  Noril- 
Sutter  St.,  by  grading,  constructing 
combination  concrete  curbs  and  gut- 
ters, concrete  sidewalk;  paving  with 
4-in.  gravel  base  with  2-in.  asphalt 
macadam  surface  and  for  grading,  full 
width.  Pine  and  Cleveland  Sts.,  bet. 
North  Sutter  and  the  west  boundary 
of  McCloud's  Addition.  Improvement 
Act  1911  and  Bond  Act  1915.  Protest-^ 
May   26.      W.   B.    Hogan.   City   Engineer. 

SAN  BERNARDINO.  Cal. — County 
'5upervisors  have  granted  to  projiertj' 
owners  along  San  .\ntonio  Wash  west 
of  Ontario  and  Upland,  permission  to 
form  a  stcrm-water  protection  dis- 
trict. 


POMONA,  Cal. — Los  Angeles  County 
will  build  permanent  ro.ad  on  west  side 
of  .San  An.tonio  Canyon  from  the  mouth 
of  the  canyon  to  the  foot  of  Hogs- 
back  Grade.  Supervisor  F.  P.  Cogs- 
well estimates  cost  at  $30,000.  The 
work  will  not  be  completed  for  two 
years. 


SACRAMENTO.  Cal— City  Commis- 
sion, H.  G.  Denton,  city  clerk,  de- 
clares intention  to  improve  alley  bet. 
4  Sth  and  Discovery  Way,  from  man- 
hole in  alley  first  north  of  T  St..  to 
R  St.,  by  constructing  6-in.  vit.  sewer 
with  wye  branches;  concrete  man- 
holes. 

Intention  declared  to  imrove  alley 
bet.  N  and  O.  11th  and  12th  Sts..  by 
placing  1  track  drain  connected  t? 
manhole  with  6-in.  vit.  pipe;  recon- 
structing concrete  manhole,  etc.;  pav- 
ing with  5-in.  hydraulic  concrete.  Al- 
bert Glvan,   city  engineer. 


SANTA  MONICA.  Cal —Until  12 
o'clock,  noon.  May  22.  bids  will  be  re- 
ceived by  Wilkle  Woodard.  engineer. 
Ocean  Ave.  and  Adelaide  Drive.  Santa 
Monica,  acting  for  Melville  Rapp.  own- 
er, for  improving  Melvile  Squar.?,  Tract 
5119,  Santa  Monica.  Work  involves 
21.000  cu.  yds.  grading  and  excavat- 
ing. 245.000  sq.  ft.  oiling  and  gravel- 
ing roadways,  15,631  lin.  ft.  cement 
curb.  92.123  sq.  ft.  cement  walks,  7360 
lin.  ft.  6-ln.  and  8-in.  sanitary  sew- 
ers, with  manholes  and  flush  tanks. 
7360  lin.  ft.  4-in.  standard  water 
mains.  Certified  check  5  per  cent. 
Plans  and  specifications  may  be  ob- 
tained  at   above   address   after  May   15. 


fr^HASTA.  Co.  Cal.— State  Railroad 
Commission  authorizes  S.  F.  R.  R.  to 
const!  act  subway  crossing  under  tracks 
near  Cottonwood,  the  co'^l  lo  be  borne 
by    State    and    railroad. 
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GLENDALE,  Cal.  —  Tjntil  7  p.m., 
Mav  18.  bids  will  be  received  by  City 
Cl'Vk  Van  Wie  for  improving  three 
blocks  of  Kenilworth  Ave.,  involving 
103M  lin.  ft.  grading,  1994  ft.  curb.  9745 
so.  ft.  walk,  32.790  sq.  ft.  oil  and  pav- 
ing and  laying  1099  ft.  4-in.  Class  C 
cast  iron  water  pipe,  together  with 
hydrants   and   appurienances.    1911   Act. 

n  ED  WOOD      CITY,    San      Mateo    Co., 

Cal W    J.  Tobin,  527  Santa   Ray  Ave.. 

Oakland,  at  J2691.56  awarded  contract 
by  city  trustees  to  construct  4.  6  and 
8-in  vit.  sewers  in  portions  of  Jeffer- 
son St.  and  alley  in  blk.  12.  Eagle  Hill 
addition,  approx.  40  ft.  8-in.  black 
dipped  wrought  iron  pipe  bnck  man- 
:.  -  <-3,    etc- 

•  I  :HM0ND,  Contra  Costa  Co.,  Cal. — 
(  IV  Council,  A.  C.  Paris,  cHrk,  peti- 
loned  to  improve  Ohio,  Center,  Flor- 
i  i;;  and  Waller  Sts.  bet.  37th  St.  and 
•  a.-i  limits  of  Wall  Addition,  and  37th 
;  t  Let.  Macrtonald  Ave.  and  Wall  St. 
Vaken  under  advisement.  H.  I>.  Chap- 
1    -n.    city    engineer. 

«AV  FRANCISCO  —  Approprialioi.s 
are  sought  in  1922-23  budget  for  street 
iiriirovemenls       as       follows:  Jone... 

CJoiden  Gate  to  Posl.  132.000;  Battery. 
Jackson  to  Pacific.  Pacific  to  Broadway. 
Proadwpy  to  Vallejo.  ValUjo  to  Green, 
$;:7  000;  Broadway,  Sansome  to  Em- 
barcadtro.  $16,000;  Clay,  Battery  to 
Sansome.  $4250;  Merchant.  Embarca- 
d-ro  to  Drum.  ?£500;  Ceylor..  Clay  to 
W;.shinglon.  ?r200;  M.ison.  North  Point 
to  '{each  ^5000;  Broadway,  Stockton 
to  Powell.  $10..">00:  Columbus  Ave.,  $12.- 
nno;  Clav,  Kearpy  to  Grant.  faOOO; 
Commercial.  Grant  to  Keanry.  $4000; 
Vallejo  .  Stockton  to  Divisadero  $8000; 
Broadwpy.  Fillmore  to  Steiner.  ♦lO-OOO 
S««iner.  Broadway  to  Pacific.  tb500; 
Powell,  Eddy  to  Ellis  and  O'Farrell  to 
Geary,  $12,000;  Eighth.  Folsom  to 
Bryant.  $10,000;  Folsom,  from  Third 
street  westerly,  $30,000;  Bryant.  Sec- 
ond to  Third.  $11,000;  Capp.  Sixteenth 
to  Seventeenth,  $6500;  Dolores.  Twenty- 
third  to  Twenty-fourth.  $4000;  Post. 
Polk  to  Van  Ness.  $3500;  Bush.  Kearny 
to  Grant.  $6000;  McAllister.  Franklin 
w.sterlv  $2.'..no();  Uolph  street.  $9000. 
L-Kuna".  Turk  to  Eddy.  $6000,  Divisa- 
dero Valleio  to  (Jr.cn,  $6000;  Filbert. 
I',  Ik  to  I.,arkin  and  Jone.s  to  heaven- 
w  irth,    ?13,7.'.0. 


SACP.AMKNTO,  Cal.— rntil  May  2o, 
!t  p.m..  bids  will  be  received  by  H.  G. 
l>«nlon.  ritv  clerk,  to  improve  S'.ith  St. 
h<  t  H  and  pt.  1522  ft.  north,  by  const. 
«M,nc.  iurliH  and  gtilters.  c.  i.  gutter 
draln«  ronnfcl-d  to  sewer  with  6-ln. 
vit  rt«  Wt-r  pipe.  <<.nHt.  new  and  re- 
ri  uM.  cone,  manholes;  S-in.  vit.  sewer 
with  6-ln.  vit.  wye  branches;  e.xtend- 
lns<  6-in.  vit.  sower  services;  ^-in. 
w;iter  main  eonnections;  grading,'  and 
pnvlnR   with   5'i-in.   asph.   cone. 

Sepa.rat  bids  same  date.  tr>  improve 
11«t  St.  bet.  B  and  H,  by  coni^t  cone, 
curbs  and  gutters,  c.  1.  gutter  drains 
w:ih  6-in.  vll  sewer  conn<ct Ions;  re- 
ronst.  cone  manholes;  8-ln.  vlt.  sewer 
w'th  6-ln.  vlt.  wy.;  branebes;  %-\n. 
wnior  main  connections;  grudliig  and 
pxving    with    5"i-ln.    a.sph.    cone 

-epnrate  bids,  same  date,  to  Improve 
leili  St.,  bet.  <'  itnd  <i  Sts..  by  const, 
rone.  ciirbH  and  KiiH«-rH;  c  1.  Kuttor 
drilri  witli  B-ln.  vlt.  sewer  lonnec- 
ll'-nii;  rone.  manboUs  nn«l  placing 
r<  nc.  protective  covering  on  sewer 
pipe.      Albert    f'.lvan.    <lty    engini-r. 

SAN  JOSK.  Hanin  Cliirn  Co..  <"al.— 
C'Minly  rturvcyi'T  I.  J.  Uyder  pr<'par- 
Ing  Kpec.  to  lTnpr«»ve  i;7<M»  ft,  of  Hoil- 
n!<h  .Mill  ri.Hd  and  Z400  ft.  Pa.heco 
P.mn  road  t<.  Mllroy  iind  2r.0.»  fi  of  road 
l>ln(t   In   town   of   l.on   •Jatox. 

8T«M'KToN,  Han  Jonquin  «'o..  <'nl  — 
iity  fonncll,  A.  h.  n«nkM  elei  k  dn- 
risrrii  inl'nfinn  to  ronst  •<yslem  of 
Inlrriil  newjTM.  wyo  hriinclien,  curved 
nnd  hoiisp  braneh"*.  niniihileH  wUh 
Mild  without  nulomjillc  fliiHheiM  In  por- 
tions of  II  and  K  Hit,  Mnden  roitd, 
Kinei.n  A  VI*..  Kiml  Fremont  .SI.  And 
KiiNl  Weber  AVe.  Imp  Act  mil.  pro- 
It  aiii   Jimr   2.      >v     |!     Howiin.   ■  iiy   cfi' 

UiTM-rr. 


OAKLAND.  Cal.— Until  May  25,  12 
M.,  bids  will  be  received  by  Eugene 
K.  Sturgis,  city  clerk,  to  improve  14th 
St.  bet.  Market  and  Poplar  Sts.,  by 
grading,  cone,  curbs  and  gutters  and 
paving  with  asphalt  cone;  br.  man- 
holes and  catch  basins;  vit.  pipe  con- 
duits, etc.  1911  Act.  W.  W.  Harmon, 
city  engineer. 


$2000;  culvert  at  Vermont  Ave.,  $2600; 
disintegraated  granite,  $1.10  per  ton. 
County   furnishes   cement. 


SACRAMENTO,  Cal.— A.  Teichert  .^ 
Son,  Ochsner  Bldg.,  awarded  contracts 
by  city  cjmm.  for  following  street  im- 
provements: 

Seventh  Ave.  from  Riverside  Blvd. 
to  1059  ft.  west  by  const,  cone,  curb.s 
and  gutters,  C;.  I.  gutter  drains,  cone, 
manholes,  S-in.  vit.  sewers,  grading; 
and    paving    with    5»4-in.    asph.    cone. 

Alley  bet.  V.  1st  Ave.,  31st  St.  and 
Sacramento  Blvd.;  const.  1  cone,  catch 
basin:  extend.  6-in.  vit.  sewers;  grad- 
ing   and    leaving    with    5-in.    hyd.    cone. 

Montgomery  Way  from  Franklin 
Blvd.  to  8G3  ft.  west  by  const,  cone, 
curbs  and  gutters,  1  manhole,  gutter 
drains,  grading  and  paving  with  5^4 -in. 
asph.   cone.     Albeit   Givan,   city   engr. 

WASHINGTON,  D.  C. —  B^oUowing 
F<  deral  aid  projects  have  been  ap- 
proved bv  Bureau  of  Public  Works 
for  week  ending  May  6:  California 
project  No.  98.  Riverside  County.  12.295 
miles,  asphalt  pnvement;  total  est. 
cost,  $378,230.05;  Federal  aid.  $224.- 
364.85.  California  project  No.  100. 
Merced  County.  8.49  miles,  reinforced 
concrete;  total  estimated  cost.  $218,- 
538.10;  Federal  aid.  $128,937.47.  Cali- 
fornia project  No.  95,  Monterey  Coun- 
tv,  10.58  miles  gravel;  total  est.  cost. 
n59.S<>6:     Fedoral    aid,     $94,338.64. 


RIVERSIDE,  Cal. — All  bids  for  13.- 
636  ft.  guard  fence  for  approach  to 
Ehrenberg  Ferry  rejected  by  Super- 
visors; county  will  do  the  work. 

TUCSON.  Ariz. — City  council  de- 
clares intention  to  improve  .3rd  St. 
bet.  Stone  and  Park  Aves.  by  paving 
with  one  of  four  alternate  types  of 
paving;  l^-i-in.  Warrenite-bitul.  sur- 
f.nce  on  2»4in.  bitum.  base:  1^4-in. 
asph.  concr.  surface  on  2^ -in.  bltum. 
b.T.<?e;  1^4 -in.  Topeka  surface  on  4-in. 
cem.  concr.  base;  or  IH-in.  Willite 
surface   on    4-in.    cem.   concr. 

MERCED.  Merced  Co..  Cal.— Until 
June  5,  bids  will  be  rec.  by  supervis- 
ors for  improvements  in  Second  Road 
Dist.,  running  through  British  colony 
to  Buhach.  7.12  miles.  Est.  cost,  $80.- 
000.     A.   E.  Cowell.  county  sur. 


CARSON  CITY,  Nevada. — Following 
are  approximate  quantities  of  mate- 
rials required  to  complete  projects, 
bids  for  which  will  be  opened  by  Ne- 
vada Stale  Highway  Commission,  May 
31: 

While  Pine  County,  from  lllipah  to 
Robinson's  Summit;  15.01  miles:  54,600 
cu.  yds.  excavation  without  classifica- 
tion; 554  lin.  ft.  15-in.,  288  lin.  ft. 
24-in..  26  lin.  ft.  30-in.  and  90  lin.  ft. 
36-in.  corrugated  metal  pipe,  in  place; 
255  cu.  yds.  dry  rubble  masonry,  in 
pl'jce;  25  cu.  yds.  cement  rubble  ma- 
soi.ry,  in  place;  40  cu.  yds.  hand  i)laced 
Mil.  ill  place;  904  lin.  ft.  wooden  guard 
rail;  230  monuments;  1  sign  posl;  9. 02 
miles  prepare  subgrade  and  shoulders; 
gra\el  surface  bet.  bta.  04-00  to  475-"- 
JO;  10.300  eu.  yds.  loading  gravel; 
55,000  yd.  mi.  liauling  gravel;  10,300 
cu.  yds.  spreading  gravel 

White  I'ine  County,  bet.  Pancake 
Sumniit  and  lllipah,  22.95  miles.  Involv- 
ing: 107,0110  cu.  yds.  excavation  with- 
out classification;  50  cu.  yds.  Class  A 
concrete;  1160  lin.  ft.  15-Jn.,  478  lin.  ft. 
l,s-in.,  421  lin.  ft.  24-in.,  160  lin.  ft. 
30-in.  and  138  lin.  ft^B-ln.  corrugated 
metal  pipe  in  place:  x50  cu.  yds.  dry 
riibl>U-  masonry  complete  in  place;  25 
cp  vd.«--.  cement  rubble  masonry  com- 
plete in  place;  620  cu.  yds.  hard  placed 
fill;  1!iI:j  lin.  ft.  wooden  guard  rail;  554 
nioriiim' nts;  J  sign  posts;  400  cu.  yds. 
rip  rap,  eonipbte  in  place;  11. 4S  miles 
prepare  snbur.ule  and  shoulders;  gravel 
:  iirface  bet.  .stations  04. on  to  603' 
8'.t.26;  1.1100  111.  yds.  loading  gravel; 
52.400  yd  mi  liauling  gravel;  13.100 
en.    yds.    siireadlng    gravel. 

81,000  cu.  vds.  excavation  without 
claKslflcallnii;  186  cu.  yds.  Class  A  and 
13"  cu.  vds.  v'l.'iHs  B  concrete;  !'22  lin. 
ft.  15-ln..  line.  lin.  ft.  IS-ln..  216  lin. 
ft  2 1 -In.  and  52  lin.  ft.  30-ln.  corru- 
uHttwl  niel.il  pipe.  In  place;  IIBS  lin.  ft 
wooden  Kiiard  rail:  160  monuments: 
I  lilun  px.Ml  ;  1!i.83  miles  prepare  sub- 
gr.iil.-  and  sbonMers:  31.730  cu  y«ls 
l.mdiliu-  >.m;(\.1.  71.100  yd.  ml.  Imulbu-. 
Krsivel.  :U  7:H'  -n,  yds  Mpiendlii'; 
uriiyel;  liiiiii.  uni,  moving  an«l  placlim 
mnietiitnl  Mvcl.  .IC.400  Ibii.:  lump  num. 
pnlntinu    tHriiclurnl    slefl.    2000    sq.    fl 


UOS     ANtJELKB.     Cnl 
more-Wlllon       C<i  .     ' 
iiunrileit    conlr.    b\ 
7ft^.nS     to     pl^v^     M 
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HOLiLISTER  Pan  Benito  Co..  Cal. — 
Supervisors  will  call  for  bids  immedi- 
ately to  surface  with  oil,  San  Juan 
and  Watsonvillc  road  via  the  Rocks, 
SSOO  ft.;  TTnion  Dist.  road  from  bridge 
to  corner  of  Shulz  ranch.  6000  ft.: 
Odd  Fellows  Cemetery  road  from  Hol- 
lister  city  limit.*!  to  Cushman  ranch. 
7140  ft.:  San  Justo  and  Tres  Plnos 
road  from  county  hospital  to  Corroto 
place  in  south  side.  5200  ft.:  Hollister- 
Tres  Pinos  road  to  be  paved  from  end 
of  present  pavement  to  Tres  Pinos. 
12.283  ft.  M".  A.  Winn,  county  sur- 
veyor. 


LOS  ANOEI.ES.  Cal.— Fairchild-Gil- 
more-Wilton  Co..  L.  A.  Ry.  Bldg.,  sub- 
mitted low  bid  to  supervisors  .at  $49.- 
800  for  road  work  in  K.  D.  I.  No.  205. 
Other  bids  were:  Fred  Hoffman.  $56.- 
500;  Oeo.  R.  Curtis.  $56,500;  Braun. 
Bry.-vnt  &  Austin.  .?5S.4O0.  Bids  re- 
ferred to   road   comm. 


PETALl^MA.  .Sonoma  Co,  Cal —City 
Eng.  N.  J^.  Frost  completes  spec,  for 
6-;n.  ironstone  sewer  in  Irwin  St.  Est. 
co^t.    $1065. 


vdx 

WoBiorn     Ave. 


SAN  HiANCISCO.  —  Pacitic  .■>tales 
Construction  Co..  Call  Bldg.,  at  $12.- 
.S45  submits  low  bid  to  Board  of  Pub- 
lic Works  to  improve  Great  Highway 
bet.  Cabrillo  and  Fulton,  involving 
34.955  sq.  ft.  asph.  cone,  pavement;  524 
lin.  ft.  cone,  gutter;  464  lin.  ft.  road- 
wav  coping,  460  lin.  ft.  10-in.  sewer, 
4  or.  catch  basins;  69  lin.  ft.  R.W. 
headers;  3  s.w.  entrances.  Other  bids: 
Kii\  Imp.  Co.,  J  13,364;  C.  B.  Eaton, 
|13',711,   A.  J.   Raii*ch,   $13,689. 

A.  J.  Kiiiscli,  40  Kearny  St..  at  $71.- 
873  low  bidder  to  improve  Market  St. 
Mono  and  21th,  involv.  2200  cu.  yds. 
cut;  400  cu.  yds.  fill;  12  br.  catch  ba- 
sins; 3  storm  water  Inlets;  400  lin.  ft. 
lO-ln.  culverts;  50  lin.  ft.  6-ln.  open 
tile  drain;  ri.>const  1  manhole;  17 
.steps;  1  safety  station;  600  lin.  ft.  r.w. 
lieaders;  485  lin.  ft.  (Type  F)  curb; 
i;200  lin.  ft  cone,  curb;  200  lin.  ft. 
(special  Type  D)  coping;  170.600  sci.  ft. 
as|)h.  cone,  pavement;  5.>.000  sq.  ft. 
art.  stime  walks;  107.s  lin.  ft.  galv.  pipe 
railin  gand  140  cone,  posl  footings, 
other  bids:  Foy  Imp.  Co..  $73,191;  C. 
It.    Eatwn.    $74,544. 

.\.  J.  i;i!lsch  at  $8454  only  bidder  to 
improve  Hearst  Ave.  bet.  Baden  and 
I  Vrngo.  Involv.  275  cu  yds  cut;  980  cu. 
vds  fill:  1200  Un.  fl.  cone,  curb;  IS.OOO 
sq.    fl.    n»ph.    ci>nc.    pavenient. 

E.  J.  Tracy  nt  ?>950  low  bidder  to 
improve  GIrard  SI  bet  Olmsled  and 
.MtinsrII.  Involv  540  cu.  ydM.  cut;  1006 
.11.  yd<».  fill:  soo  Un.  fl.  cone,  curb; 
,6.10  Bfj.  ft.  br.  pavement,  and  10,400 
M|.    ft.   asph.   cone,    pavement. 

U.  Troncy  al  $119  40  low  bidder  to 
eonsl.  ecO  sq.  ft.  art  stono  walks  In 
32nd  Ave.  bet  Genrv  and  Clement.  J. 
\.    Pucray    bid    $120 

c  U.  Eaton  at  $IPO  only  bidder  to 
improve  .looMt  Av<v  (whore  not),  In- 
\olv.  .'iJ  llii.  fl  ion<'.  curb  and  1000 
■  fl    fl.  rono.  pavemiMil 

No  bldn  rec.  to  Improve  Klulc  St. 
I. el.  Mmneraldn  and  Vlrnlnla,  and 
llcarpi   Ave.   bol.  Congo  an«l   De^rolU 
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SAX  DIEGO,  Cal. — Council  declares 
intention  to  improve  portions  of  Rose- 
crans,  Dumas,  Poe,  Canon  and  Rogers 
Sts.  by  paving  with  one-course  cem. 
cone,  const.  7-ft.  oiled  gutters,  cone, 
curbs,  l2-in.  oonc.  culverts,  catch  ba- 
.sin.       1911    Act. 


SACRAMENTO.  Cal. — City  Commis- 
sioners, H.  G.  Denton,  clerk,  declare 
intention  to  improve  lOt'h  St.  bet.  C 
and  O.  and  H  St.  bet.  6th  and  19th  Sts., 
by   grading.    1911.    Act. 

Intention  declared  to  improve  Mis- 
sion Way  bet.  J  St.  and  Noble  Ct.,  by 
const,  cone,  curbs  and  gutters,  c.  1. 
gutter  drains  with  6-tn.  vit.  sewer 
connections;  cone,  manhole;  6-in.  vit. 
pewer;  extend  6-in.  vit.  sewer  services; 
%-in.  water  main  connections;  grad- 
ing and  paving  with  5i^-in.  asph.  cone, 
alley  first  south  of  H  St.,  in  Mont 
Clair,  from  isewer  in  alley  along  west 
line  of  Golf  Crest;  const.  6-in.  vit. 
sewer,  cone,  manholes;  43rd  St.  bet. 
.1  and  alley  first  south  of  H  St.,  in 
Mont  Clair  by  const.  6-in.  vit.  sewer; 
e.vtending  vit.  sewer  services:  const, 
cone,  manholes.  1911  Act.  Protests 
.Tune    8.    Albert   Givan,   city   eng. 

MODESTO,  Stanislaus  Oo„  Cal. — 
City  Council,  L.  A.  Love,  clerk,  de- 
clares intention  to  improve  following 
streets,    protests    to    be    heard    May    24: 

Sycamore  Ave.  from  Stoddard  Ave. 
to  Lateral  4  of  Modesto  Irrigation 
Dist.,  involving  38,972.33  sq.  ft.  grad- 
ing; .'56,082.29  sq.  ft.  2V2-in.  asph.  cone, 
base  with  1%-in.  :Warrenite-bit.  sur- 
faice;  2.890.10  .oq.  ft.  gutter;  1920.83  lln. 
ft.  curb;  132.5  lin.  ft.  headers;  6  No. 
700  Marbelite  standards;  8  pull-in 
boxes;  991.2  lin.  ft.  1-in.  conduit;  120 
lin.  ft.  %-in.  conduit;  3333  lin.  ft.  No. 
10    R.   C.    wire.      Est.   cost,    $12,307. 

Sycamore  from  Needham  to  Stod- 
dard, involv.  r)8,134.3  sq.  ft.  grading; 
?4.461.7S  sq.  ft.  2V&-in.  asph.  cone,  base 
with  IV^-in.  Warrenite-bit.  surface; 
3672. .52  sq.  ft.  gutter;  2302.9  ft.  curb; 
144  ft.  headers;  9  No.  700  Marbellt* 
standards:  10  pull-in  boxes;  1242.2  ft. 
1-in.  conduit;  220  ft.  %-in.  conduit; 
4347  ft.  No.  10  R.  C.  wire.  Est.  cost. 
$16,083. 

Fifth  St.  from  P  to  H  Sts..  involv. 
42.2S2.18  .cq.  ft.  grading;  '45,620.91  sq. 
ft.  214 -in.  asph.  cone,  base  with  ll'2-in 
Warronitfe-blt.  surface;  2661.28  sq.  ft. 
.gutter;  1767.13  lin.  ft.  curb;  221.  lin. 
ft.    headers.      Est.    cost,    $12,259. 

Georg?   H.   Freitas.   city   eng. 

NEWPORT  BEACH.  Cal.— Independ- 
ent Asphalt  Paving  Co..  Seaboard 
Bldg.,  Seattle  Wash.,  submitted  low 
bid  to  city  trustees,  at  $459,960.52,  for 
paving  Central  Ave.  and  other  streets, 
involv,  368.755  sq.  ft.  5-ln.  concr.  pav- 
ing nt  3Sc  ft.;  47,628  ft.  6xl0xl5-in. 
curb  at  65c  ft.;  236  ft.  6xl5x4S-in.  curb 
at  $1.25  ft.:  74,028  sq.  ft.  walk  at  20c 
ft.:  13  catch  basins  at  $25  ea.;  14  8,133 
sq.  ft.  rlay  and  gravel  surfacing  at  6c 
ft.  Referred  to  Paul  E.  Kressly.  city 
engr,  H.  W.  Hellman  Bldg.,  Los  .\n- 
geles.  Other  bids  were:  Geo.  H.  Os- 
wald, Los  Angeles,  $484,360.49:  Cali- 
fornia Constr.  Co.,  San  Francisco, 
$497,788.33;  Fred  Hoffman,  Long 
Beach.  $537,856.34.  Engineer's  esti- 
mate.   $522,270.51. 


REDONDO  BEACH,  Cal.— City  trus- 
tees declare  intention  to  Improve  Car- 
nelian  St.  bet.  Camino  Real  and  North 
H?lberta  Ave.,  by  grading,  oiling  and 
surfacing  with  rock  screenings,  const. 
24-ln.  concr.  gutter.  5-ft.  walks.  Vroo- 
man    Act. 


SAN  FRANCISCO.Until  May  31,  3 
p.m.,  bids  will  be  rec.  by  Board  of 
Piiblic  Works  to  improve  following 
strcot s  * 

Colllngwood  St.  bet.  20th  and  22nd, 
etc.,  involv.  23,500  cu.  yds.  cut:  4274 
cu.  yds.  fill;  S25  lin.  ft.  12-in.  vit.  pipe 
sewers;  250  lin.  ft.  6-in.  vit.  side  sew- 
ers: no  lin.  ft.  10-ln.  vit.  pipe  culvert; 
48  8-in.  and  44  12-in.  wye  branches; 
17  brick  manholes;  1  lamphole:  2  br. 
storm  water  inlets;  7  br.  catch  basins; 
reconst.  2  br.  catch  basins;  911  lln.  ft. 
galv.  iron  pipe  railings. 

North    Point    St.    bet.   Cplumbus    Ave, 


and  The  Embarcadero,  involv.  23  br. 
catch  basins;  2  storm  water  Inlets: 
800  lin.  ft.  10-in.  vit.  culverts;  118,000 
sq.  ft.  asph.  oonc.  pavement:  6  br. 
manholes;  974  lin.  ft.  12-in.  vit.  pipe 
sewer;    39    wye   branches. 

TTlloa  St.  bet.  15th  and  17th  Sts.,  in- 
volv. 13,447  cu.  yds.  cut;  565  lin.  ft. 
12-in.  and  40  lln.  ft.  8-in.  vit.  pipe 
sewer;  5  br.  manholes;  30  12-ln.  wye 
branches. 

Arch  St.  bet.  Holloway  and  Garfield, 
Involv.  1330  lln.  ft.  cone,  curb;  7500 
sq.  ft.  cone,  pavement  and  12,450  sq. 
ft.   asph.   cone,    pavement. 

Anderson  St.  bet.  Cortland  and  Eu- 
genia, involv.  950  lin.  ft.  cone,  curb; 
6650  sq.  ft.  vertical  fiber  brick  pave- 
ment and  6849  sq.  ft.  asph.  cone,  pave- 
ment. 

45th  Ave.  bet.  Cabrlllo  and  Fulton, 
mvolv.  1200  lin.  ft.  cone,  curb;  24,000 
sq.  ft.  asph.  cone,  pavement.  M.  M. 
O'Shaughnessy,    city    eng. 


HOLBROOK,  Ariz. — Until  May  24, 
bids  will  be  re.-eived  by  Thos.  Maddock, 
State  Engineer,  care  of  Navajo  County 
Highway  Commission,  Holbrook.  for 
constructing  Holbrook-Winslow  high- 
way, federal  aid  proiect  No.  40.  Work 
involves  approximately  14,000  cu.  yds. 
excavation,  120,000  cu.  yds.  borrow,  42.- 
000  cu.  yds.  surfacing,  1200  cu.  yds. 
concrete  and  other  incidental  Items. 
Work  will  be  divided  into  four  sched- 
ules of  aproximately  8  miles  each. 
Certified  cheeck  5%. 


SACRAMENTO.  Cal.— County  Sur- 
veyor Drury  Butler  completing  specifi- 
cations to  improve  Sheldon-Slough 
House   road. 


WOODLAND,  Yolo  Co..  Cal. — Super- 
visors reject  bids  to  construct  macadam 
road  from  south  end  of  concrete  road 
in  Rec.  Dist.  No.  900,  through  Dists. 
Nos.  765  and  999  to  Headquarters  in  999, 
and  macadam  road  from  Mound  bridge 
at  Knights  Landing  through  District 
No.  787  io  Eldorado  road.  Work  will 
ho  done  by  day  labor  under  supervision 
of  County  Surveyor  Asa  G.   Proctor. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
City  Trustees  sell  $35,000  bond  issue 
to  finance  street  paving;  $50,000  issue 
to  widen  and  improve  Baldwin  Ave., 
and  $25,000  issue  to  const,  main  sew- 
ers.     G.    S.    Whitehead,    city   eng. 

SANTA  BARBARA,  Cal. — Montecito 
County  Water  Dist.  is  having  esti- 
mates made  as  to  cost  of  installing 
and  maintaining  a  distributing  system 
in  the  newly  creaated  dist.  Santa 
Barbara  city  council  is  considering 
propo.sal  to  sell  the  district  water 
from   the    city's   supply. 

TAFT,  Kern  Co.,  Cal.— Chas.  Soren- 
son,  Taft.  awarded  contr.  by  trustees 
at  19c  sq.  ft.  for  const.  1000  lin.  ft. 
5-ft.   cone,   walks. 


CALIFORNIA. — Until  June  12.  2  p.m  . 
bids  will  be  received  by  State  Highway 
Comm.,  F'orum  Bldg.,  Sacramento,  to 
const,    following    highway    projects: 

Humboldt  County,  bet.  Trinidad  and 
Freshwater  Lagoon,  approx.  16.5  miles, 
to    be    graded. 

Lassen  County,  bet.  Johnstonville  and 
Jancsville,  approx.  S.O  miles,  to  be 
graded. 

The  following  two  sections  are  con- 
tiguous, and  bids  for  them  may  be 
submitted    separately    or    jointly: 

Merced  County,  bet.  westerly  boun- 
dary and  San  Luis  Creek,  approx.  8.5 
miles,  to  be  graded;  and  5.1  miles  to  be 
paved    with    Port,    cement    concrete. 

Merced  County,  bet.  San  Luis  Creek 
and  Los  Banos,  approx.  12.2  mile«,  to 
be   paved   with   Port,   cement   concrete. 

Austin  B.  Fletcher,  State  Highway 
engineer.  Sec  call  for  bidn  under  olll- 
clnl    puroposnl    nection    in    thli«    iwiae. 

^.STOCKTON,  San  Joaquin  Co..  Cal.— 
City  Council,  A.  L.  Banks.  Clerk,  de- 
clares intenticn  to  improve  streets  in 
Searchlight  .\ddition  (Marsh,  Eas» 
Church.  East  Hazelton.  East  Scotts 
Ave.,  etc.),  by  grading,  constructing 
combination  concrete  curbs  and  gut- 
ters and  paving  with  4-in  .  cemeui 
gravel  base  with  2-in.  asphaltic  r.ia- 
cadfviT'  suvfiKc      Act  1911  and  Bond  Act 


1915.      Protests   June   2.      W.    B.    llogan, 
City  Engineer. 

MERCED,  Merced  Co.,  Cal.— Valley 
Paving  A  Constr.  Co.,  Goldstein  Bldg.. 
Vi.'-alia,  awarded  contract  by  Trustees 
to  pave  16th,  21»t  and  22nd  streets.  Bids 
to  pave  13th,  14th  and  15th  Sts.,  re- 
jected, propercy  owners  asking  that 
streets  be  graded  and  paved  48  ft.  wide 
instead  of  36  ft. 

LOS  ANGELES,  Cal.— Fairchild-Gil- 
more-Wllton  Co.,  L.  A.  Ry.  Bldg:., 
awarded  contrs.  by  Board  of  Public 
Works   for   street    work   as    follows: 

At  $5634.76  for  paving  14th  St.  bet. 
Hartford  Ave.  and  Witmer  St.,  involv. 
8756  sq.  ft.  grading:  8756  sq.  ft.  concr. 
paving:    451    curb;    1824    sq    ft.    walk. 

At  $5634.76  fo  rpaving  14th  St.  bet. 
Santa  Fe  Ave.  and  253.46  ft.  east,  In- 
volv. 14,889  sq  ft.  grading;  14,889  sq. 
ft.  asph.  paving;  32.4  ft.  curb;  434  sq. 
ft.  concr.  gutter;  28  sq.  ft.  granite 
block  gutter;  sanitary  sewer  com- 
plete,   $100«). 

At  $10,140.12  for  paving  Harvard 
Blvd.  bet.  Lemon  Grove  and  Melrose 
Aves.,  involv.  35,610  sq.  ft.  grading: 
35,610  sq.  ft.  asph.  paving;  1946  sq. 
ft.  concr.  gutter. 


SANTA  MONICA,  Cal.— J.  D.  Kneen 
Paving  Co.,  Dudley  Blk.,  Santa  Mon- 
ica, submitted  low  bid  to  council  for 
paving  14th  St.  bet.  Pico  and  Wllshire 
Hlvds.  The  bid  was  3.4c  sq.  ft.  grad- 
ing, 19.2c  sq.  ft.  l»^-in.  Warrenite- 
bitul.  on  2Vi-in.  concr.  base,  and  65c  ft. 
curb.  Waren  Constr.  Co.  bid  3.8c 
grading,  19.2c  paving  and  75c  curb. 
Bids  referred  to  John  A.  Morton,  city 
eng. 


LOS  ANGELES,  Cal. — Council  de- 
clares intention  to  improve  Sacra- 
mento St.  bet.  Santa  Fe  Ave.  and  641 
ft.  east,  involv.  17,308  sq.  ft.  asph. 
paving.  25  ft.  curb,  9S3  sq.  ft.  gutter. 
120  ft.  house  connections,  and  150  sq. 
ft.    concr.    paving.      Vrooman    Act. 


LOS  ANGELES,  Cal.— Until  10  a.m.. 
May  29,  bids  will  be  rec.  by  Board  of 
Public  Works  to  improve  streets  as 
follows: 

Portions  of  Palos  Verdes.  17th  and 
Gaffey  Sts.,  and  Crescent  Ave.,  San 
Pedro,  involv.  200,447  sq.  ft.  asph. 
pavement:  2138  sq.  ft.  curb;  5216  Bq. 
ft.  walk;  10,155  sq.  ft.  concr.  gutter; 
2330  ft.  house  connections,  and  storm 
dam    and   appurtenances.    Vrooman    Act. 

37th  St.  bet.  Western  Ave.  and  St. 
Andrews  PI.,  involv.  22,106  sq.  ft. 
grading  and  oiling:  1722  ft.  curb:  8322 
sq  ft.  w^lk;  34  72  sq.  ft.  concr.  gutter, 
and  416  sq.  ft.  concr.  pavement.  Vroo- 
m^i  n    Act. 


RKDWOOD  CITV,  San  Mateo  Co.. 
Cal. — Until  June  5,  8  p.m..  bids  will  be 
rec.  by  W.  A.  Pride,  city  clerk,  to 
const.  6-in.  vit.  tile  pipe  sewer  and  4 
4-in.  vit.  pipe  sewer  laterals  34  ft.  in 
length  in  Sequoia  Ave.,  bet.  Oak  and 
Redwood  Aves.  1911  Act.  C.  L.  Dim- 
mitt,    city    eng. 


LOS  ANGELES.  Cal.— No  bids  were 
received  by  Board  of  Pub.  Wk.-J.  to  pav? 
I'everly  Blvd.  and  const,  storm  sewer. 
bet  Heliotrope  Drive  and  Alexandria 
Ave.  Work  involved  Warrenite-bitul. 
paving,  curbs,  walks,  gutters,  catch 
ba."!in    and    vit.    pipe.      \'rooman    .\ct. 

IWSADENA.  Cal.— City  Mgr.  C.  W. 
Koiner  will  present  res.  of  inten.  ti. 
city  council  a.~king  for  paving  con- 
sisting of  7-in.  cone,  base  with  2-in. 
macad.  wearing  surface  on  Colorado 
St.  Iiet.  Marengo  and  Mentor  Aves.  It 
is  also  proposed  to  widen  Linda  Vis- 
fa  Avrnue,  between  Linda  Vista  bridge 
across  Arroyo  Seco  to  the  Devils  Gate 
dam,  making  a   70-ft.  roadway. 


SAN  DIEGO.  Cal — Pea-nel-Barii.ett. 
630  E.  Washington  street.  Orange,  sub- 
mitted only  bi-d  to  city  council  at  27c 
lin.  ft.  for  excavation  ditch  of  mini- 
mum width  of  24-in.  for  water  main 
in  La  Jolla  Boulevard.  Turquoise  and 
<":iss   streets,  San   Diego. 
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IIEUDING,  Shasta  Co.,  Cal. — City 
T.usttes  plan  pavlnK  ^^o"^^^/,^"  ^^f^jl' 
sion  of  Market  street,  lo  state  hi&h- 
tvav  at  south  cily  limit.s.  approximate- 
ly ■34fiO-ft..  18  and  15-ft.  wide;  esti- 
mated   ccst    SI  5.000. 

\VOOI>I-\Nl>-  Volo  Co.,  Cal.— Until 
I.ine  5  5  I'.  M.,  bids  will  be  received 
l)v  J  H  I.augenour.  city  clerk,  to  im- 
rove  Walnut  street,  between  Cross 
and  Oak:  Cleveland  between  Per.degast 
and  Main:  Oak  between  McKmley  and 
Walnut;  Oak  between  2"d  =^n<i  /ij'-  -"  ' 
l.cfween  Pendet,'ast  and  Marshall 
BirtUit  between  2nd  and  College. 
Mir^hall  between  2nd  and  1st.  includ- 
ing all  intersections,  by  g.;ading  con- 
I:n--,cting  hyd.  concrete  curbs  and  gut- 
Ifis        10  il    Act. 

sonarate  bids,  same  date,  for  sim- 
i'  r  "provements  in  Klliott  street 
ictween  Walnut  and  College:  Locust 
l...,wr^n  Klliott  and  Clover:  Kim  be- 
,  -,.f-n  Clover  and  Court:  North  be- 
1  ,\     Walniil     <ird    i:i  11    ai'd    between 

\rd  tre't"^  and  pt  80-ft.  west  of  East 
s[?e..t:  Clovr-r  street,  between  College 
-nd  4th:  4th  between  North  and  Main, 
.Vh  between  Clover  and  North,  includ- 
ing all  inters-ctb.ns.  1911  Act.  Asa  O. 
rroot^r.    city    engineer. 

()\KL\Nn  Cal.— County  Supervisors 
will'  prJbably  call  .special  election  m 
\uEU'-t  to  decide  on  formation  of  pub- 
lu-  «  litv  district  enabling  Oakland, 
lerkclcv."  .Mameda  and  lli<?hmond  to 
tuve  ws  ter  problem.  Proposed  to 
•filrn^  district  'under  the  7»7<=!P^ 
rtilitv  District  l^w"  passed  <xt  last 
s..4ion  of  Legislature.  After  organ- 
ization two  problems  wH  J-e  consid- 
ered First,  the  jicquisition  of  the 
present  sources  of  water  «"PPly-  f/ 
R-.«t  Bay  Water  Co.  announces  wHl- 
fngness  to  .sell  for  $19,000,000.  Sec- 
ond, the  source  of  .-.n  <^-^^'lir^'''l'^; 
„lv  one  source  to  be  Hetch  Heth> 
and    the    other    the    Ee^  Kiver. 

I^OS  \\CKM<:S.  Cal.— Coiufticil  de- 
riues  inf.nsion  to  construct  cement 
pl..e  sanitary  sewer  in  P"'tions  of  mUi. 
7>lh  7'tth.  soth.  Slst.  82nd.  83rd.  S4t li 
n-d'^.Mh  streets.  Main  street  s2nd  H. 
'.  Vrooni.'tn    a<'t. 

OAKPM.E.      Stanislaus      Co.      Cal.- 
<"fv     Enir      Coo      Macomber     prt-panng 
K-ec.    for   additional    street    paving.    Est. 

cost.   160. nnn 

S^N  KIECO.  Cal— City  Knt.  K-  A 
I  hodos  has  submitted  to  councH  est 
or  pronos.d  paving  of  F  St.  ^^\,J\*^ 
■  si"<\  3."»th  Sis..  Dlacing  it  at  In3.i45 
^f  ft  Uo  bdM  also  recommended  pav- 
InL'  n'llevs  In  Hlks.  22.".  and  21.-..  ITni- 
vrnllv  MIS.,  and  Mapb-  SI.  bet  India 
rnd  Colnmbla  St-.,  and  Coluni1>la  St 
Let.   Maple   nnd   Quince    Sl!«. 

«»\N  MATKO.  San  Mat<<.  Co.,  Cal. — 
rnfll'  .IiMM-  .-..  8  pm..  bids  will  be  rec. 
hr  K  W  FoMier.  citv  clerk,  to  Improve 
p..ttlcn-  of  n.  X.nurf).  5th,  fith.  7th. 
R(h  and  !ilh  his.,  Involv.  fiOdO  11"^; 
.omb.  ••one.  curbs  and  Kutters;  41.5n.t 
.fi  ft  uri.  Hicme  walks;  20.)  lln.  rt_ 
...nr  <iirb:  BO  lln.  ft.  cone,  gutter;  3 
r..nc  Citch  biiMinx;  20(ifi  h<\.  ft.  drlve- 
vnv  Bpprnachi-H.  Improvi-ment  Act 
If'll.     n     Stanley    Whli<h.:id,   city   eng. 

SACUAMKNTO.  Cal.  IMll  .lune  '•. 
l.»  ;,  m..  bids  will  l..«  r.M  .  l.y  Harry  ^^ 
Hall,  county  cUrk,  to  .  onsl.  con- 
hiKhwny  beginning  6iiu  ft  laul  from 
Piurnmrnto  Ulver  iit  Vordi-n,  running 
.i.\t  1o  the  v<.n  K'.bon  Sils  Ranch; 
anprnx.  7400  ft  I»n.rv  i...ti.r  rouniy 
miivyor.  

I'ltlCo.    HnMi-    Co.    <  M.       I. .1.1    K1e'_ 

'     IVIr     Co.     rhl«'o      Ht        $«2!«  r.<i     R«r«r<led 

mnlrnri     bv    lllrtwell     P'lrk     Comm.  •  to 

fiif    nnd   Inxtnll  iiiilomntlr   \viiI<t  pre""- 

1.'^    dVKlim    at     r.-mllr    dnm.    nap»clty 

(lino   K,il<    nn  Itr..   with    l-hp    molor  and 

' ,  iiinip  «'"'  cnpiKlly  Kiim<    a-  .-..mmohlv 

l«f»«.«vn    »N    a     4x'.    numn,    »nd    mnW    «p- 

Vron.   ««  In.   by  lOfTtn  aim. 

•  *VTA  C»M''<4  S.THtn  Cmi«  '"o  .  «^»1 — 
T^iPo«*»"«  hiiN  >-fr»«tvr«l  bv  lh««  H«n*r. 
.   .  ..-,    for   rouniv    hi»hwnv    t.ir««irhi»ii- 

Compl'-Hnn  of  chlHondrn    Ibub  rodO. 
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Granite  Consiruction  Company.  ^^  ai- 
.sonville,  only  bidder:  Concrete  con- 
struction, ?85,419.10;  16  ft.  oil  macadam. 
$60,510.70:  18  ft.  oil  macadam,  »b«.,- 
734  80  Wardi-d  contract  at  j8o,4lJ.u'. 
Poulder  Creek-Ben  Lomond— Granilc 
Constr.  Co.,  concrete  $99,991.10;  16  ft. 
oil  macadam.  $76,726.41 ;  18  ft.  oil  ma- 
cadam. $82,981.10.  J.  J.  McHugh  Fox- 
croft  Bldg..  San  Francisco.  16  ft^  oil 
macadam.  $59,955.44.  ^\  .  E.  Miller.  81 
Church  St„  Santa  Cruz,  concrete.  $84.- 
563.50.  Standard  Indutitrial  Er-gineer- 
ing  Corporation.  550  Montgornery  bi. 
£-an  Francisco,  concrete.  i8y.2o6.,)0:  K"^ 
ft.  oil  macadum.  about  $75,000.  Con- 
tract awarded  to  W.  E.  Miller. 

Watsonville  to  Martin's  (  rossing— 
Granite  Coi.str.  Co..  18  ft.  oil  bound 
macadam.     $1.5,755.38.       Awarded    con- 

'^Chittenden  Crossing  to  ,/anroad 
bridge — (Jranite  Constr.  Co..  16  it.  on 
macadam.  $5,484.19.     Rejected. 

Stretch  of  road  at  Aptos — Granite 
Constr.  Co..  $6,965.24.     Uejectod. 

Stretch  of  road  at  Soquel— U  .  i. 
Miller,  concret*.-.   $2,070.      Rejected 

From  five  mile  house  to  Corralito.-^— 
Granite  Constr.  Co..  oil  macadam.  $.jt'.- 
1^99.98.      Rejtct^ed.  ^  

Grepu  Valley  r'Vic.  from  Freedom  lo 
Arano  hill— Granite  Couctr.  Co..  oil 
macadam.    $16.o22.      Rejected. 

Llovd    Bowman.    County    Surveyor. 


FRESNO.  Fresno  Co..  Cal. — June  ., 
2  pm.,  is  date  set  by  supervisors  to 
open  bids  to  pave  Shaw  Ave.,  unit  of 
highway  svstem,  and  not  June  a,  as 
previously  "reported.  Est.  cost,  $97,000. 
Chris.  P."  Jensen,  Cory  Bldg..  county 
surveyor. 

Ti'CSON.  Ariz. —  \n  election  will  be 
held  June  5  to  vote  bonds  in  the  sum 
of  165.0000  for  Improvements  to  city 
water    system. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Chambers  and  De  Goyler.  Oakland,  nl 
$3369  awarded  contract  by  supervis- 
ors to  construct  sewer  system  in  Al- 
hambra  Heights  tract  just  outside 
Martinez  city  limits.  James  T.  Sayles. 
next    low    bidder,    at    $3775. 

WHITT1F:R,  Cal,  —  Faircliild-Cil- 
mnrt-AVilton  Co.,  Loa  Angeles  Realty 
I'.ldg..  Los  .\ngeUs.  awarded  contract 
at  $18,9/6.61  for  paving  portions  of 
(amiUa  St.  and  Whittier  Ave.,  involv- 
ing crrading  at  6c  s(|.  ft.  .'>-in.  con- 
crete paving  at  21c  sq.  ft.,  curb  at 
55c  lin.  ft.,  walk  at  21c  sq.  ft.,  cul- 
verts. $1000.  Chas.  E.  Green  bid:  4.5*' 
grading.  23c  paving.  6oc  curb.  I8c 
walk.    $1114    culverts:    total.    $19,171.16. 

OL"\MPIA.  Wash. — Until  June  6,  5 
p.m.,  bids  will  be  received  by  Hiram 
Dohni.  citv  clerk,  for  iniprov.-ments 
in  Districts  325,  326  and  32S,  hy  pav- 
ing, concrtte  walks;  cross  walks; 
curbs,  gntt.-rs,  vlrnlns,  walei'  mains, 
hydrants,  etc.  I-fst,  cost.  122,84."..  Kay 
K.   Wood,  city  engineer. 

NAPA,  Napa  Co.,  Cal, — Committee 
nppolnWd  bv  r«  sid..'nts  of  vnlby  s.v- 
tion  ^^y^  man  out  route  for  proposed 
road  fr6hi  Lovall  Valley  to  main  coun- 
ty roud.  Kdw,  P.  Ball,  county  sur- 
veyor. *' 

KRES.NO.  Fresno  Co..  Cal  -A.  F.  Oil- 
ni.iur  C...  Los  Ang.d-?.*.  awarded  con- 
lra<(  bv  Supervisors  lo  furnish  from 
20.000  to  100.000  bbls.  of  oil  for  road 
liurponcM.    n't     $1.24     per     bbl.     f.o.b.    at 

shlpt>lng    point.       Sam* mpany     a  Is.. 

Hwnrded  fontrarl  to  fiinilsh  48(U)  bl.ls. 
of.  90  per  rent  asphalt  for  gravelUd 
miicndam  ma.lH  nt  $1.05  l.bl..  80  per 
c»:it  d<'liv<red  ni  Fir. 'Laugh  and  20  p.r 
cent  at  Minkler  for  roads  tind'.r  .-..ti- 
!«tni<*llnn.  Chrln  I*.  Jensen.  <'•  '  '  "  ' 
ronnty    surveyor. 


(IMn'LAND.     ^'iiT.   City     Coun.ii       in 
u#»ne   K     Jiiurgls,   (lerU.   decl.ires   Inti-n- 
(i.in    trt    Improv.     K     '••"'Ih    St.    bet.    2nih 
.\v«..an<l    point:  w  «-Mt  ,  by    gra.l- 

liiK,    cf.nJ'iMifi'  ''     ciirliH.    gill 

t.rii    nnd    Hld■■^^  \lng    wllh    ..il 

iiiacHdnin. 

Intphllnn    decleMir.d    lo    Improve    |)"i 
ib^nii  of  nth  W«.  by  ^riyilinH.  6o!\!nru<-i  - 
Ing    coAcrptc   flirbn    nr\H      gwtti'rtt    and 
piivlnB     wllh     ii^pball     conc^t-to.        Im 
)ir<.vi'ment    Act    p.ill.      Prol«'iil«   Jui^''    I 
\V      \N       Hnrmon.    cliy    cnirlneer. 


OAKLAND.  Cal. — Hutchinson  Co.. 
1706  P.roadwav.  Oakland,  at  $5,080  sub- 
mits low  bid  to  the  Board  of  Educa- 
tion for  grading  and  concrete  work  at 
Roosevelt  High  School.  Other  Didders: 
J  Patecci.  $S.550:  Hv?afey.  Moore  &  Mc- 
Nab.  $9,700;  Bates  ..^'  Borland.  $7,o50; 
Arris  Knapp,  $7,898.  Bids  under  ad- 
visement. 


MERCED,  Merced  Co.,  Oal. — City 
Trustees,  ^^■.  W.  Cornell,  city  clerk, 
declares    intention    to    improve: 

(1)  22nd  bet.  O  and  P  by  grading, 
paving  with  aia-'"-  asph.  cone.  base, 
with  li/2-ir..  Warrenite-bit.  wearing 
course   with   seal    coal,   cone,   curbs. 

(2)  Alley  in  Block  12S  by  grading, 
paving  with  2H!-in.  asph.  cone.  base. 
with  l'«.-in.  Warrenite-bit.  wearing 
course  with  seal  coat,  wooden  curbs. 

(3)  23rd  St.  bet  H  and  G  Sis.,  inc.". 
intersection  of  H  St.,  by  grading,  pav- 
ing with  3Vj-in.  asph.  cone,  base  with 
li-i-in.  Warrenite-bit.  wearing  coursi 
with  seal  coat.  cone,  curbs,  c.  i.  cul- 
vert.s  with  hyd  cone,  bases.  All  under 
1911  Act  and  1915  Bond  Act.  I'rolests 
will  be  heard  June  6.  C  I>  Martin 
city   eng. 

FRESNO,      Fresno      Co..      Cal. — Calif 
Rd.    and    St.    Imp.    Co..    Bank    of    llal.\ 
Bldg.,    P'resno,    at    $2S,024    submits    low 
bid    to    council     to     improve    Montecii" 
.\ve.  bet.  Hazi'lwood  and  4th  St.,  invoU 
S6.524     sq      ft.     grading:     81,190     sq.     ft 
2'4-in.  black  base  with  IVj-in.  Warren- 
ite    top    pavement:     2115    lin.    ft.    curb: 
5210    sq.    ft.    gutter:    7220    sq.    ft.    walks; 
320   lin.   ft.    12-in.   and   304    lin.   ft.    IS-in. 
corru.  cuivets.      Other   bids'      Thompson 
Bros.,   1514   H   St.,   Fresno,   $28,185:   Fed- 
eral   Const.    Co.,    Call    Bldg.,    San    Fran 
Cisco,    $28,130.       Taken       under    adviso- 
ni»>nt.     Wm.  Stranahan.   city  eng. 

LODI,  San  Joaquin  Co.,  Cal. — Until 
June  5,  8  p.m.,  bids  will  be  rec.  by  J.  F. 
Bl.nkely.    city    clerk,    to    improve: 

(11  Oak  St.  bet.  Hulchins  and  west 
city  limits,  incl.  all  street  and  alley 
intersections: 

(2)  llosi'    St.,    Let.    Locust    and    Eln 
Elm    to    0:ik:    Oak    lo   Sargeant    road; 

(3)  Cordier  St.  bet.  Locust  and  Elm; 
F;i)n   to  Oak;   Walnut  t.i  Sarge.nnt    road; 

.Ml  by  grading,  const,  cone,  curbs 
and  gutters,  paving  with  2'-.>-in.  asph. 
cone,  basi-  with  I'^-in.  W'arrenite  sur- 
face. PC.  1  Act  and  Bond  A.  t  I!t15.  L, 
F.    P.arzellottt.    city    eng. 

SAN  JOSE.  Santa  Clara  Co..  Cal,— 
Until  May  29,  8  p.m..  bids  will  bi-  reo, 
by  John  J.  Lynch,  city  clerk,  lo  Im- 
prove lltli  St.  bet.  .Santa  Clara  nnd 
Empire,  by  giadlng.  paving  with  3-ln. 
asph.  .•(inc.  lias.'  and  14 -in.  Warren- 
Ite-hit.  surface,  cone,  curbs  nnd  gut- 
ters, i>r.  catih  basins;  8-in.  vlt.  pipe 
dialns.      IMII    .\ci.    Will.    I'opp,  city   eng. 

BAKERSFIKLD,  KtTii  Co.,  Cal,— ITn- 
til  June  :>,  7::!o  p.m.,  hlds  will  be  rVc. 
by  1^'.  R.  Tiling,  secly.  Board  of  Rdii- 
catlon.  t'l  gr.-idi'  and  pavi-  wo!»t  half 
of  A  SI.  b«t.  17th  nnd  I9lh  St.'*.  Spec 
inny   In-   had    from  secty. 

JACK.SON.  .\nmdor  Co.,  Cal. — County 
Surveyor  W.  E.  Downs  inakinR  syrveys 
for  proposed  <-i.iinty  highway  l<»ndlng 
frim    .Xnnidor    Coiinly    line    to    lone. 

SAN  JOSE.  Simla  (lara  Co.,  Q«t — 
Clly  Council.  John  J.  T^vnoh.  city  cl*rk. 
floolureH  Intention  to  Improve  14fh  St. 
bet.  Wllll.uii  and  pi.  '.»fi3.1R  ft.  »<outh 
hy  grading,  paving  with  3-ln  imph. 
eoiic.  base  and  1'4-ln.  \\nrr<MjJt«-l>lt. 
^iirfaee'  rone,  cnrbs  nnd  gutt'Tj;  «ftni. 
walkj«  1911  A<-i  and  li'>nd  Act.  1935. 
Protrnta  Junr  5.     Wm.   Popp.  cUy  irtiir. 


FRESNO.  Frohuo  Co..  CnL-r-Clty 
Council  rtrcliiroN  lnt^ntlon  to  Ifnprove 
Kcho  Ave.  |«.(  Olive  and  Pine  Avrn.. 
(nvnlv  n3,.'.7fi  Kq  ft  irr,tdlng;  63^R7« 
•«ri.  ft  5-ln.  crment  cncref  i>lhvt»ig; 
HJias  lln,  ft.  onrh;  in,5»4  aq  ft.  ArfcJks; 
;i0fi  lln,  ft.  12-ln.  rnlvert;  8  niiinholes 
and  300  lln.  ft.  vlt  pine  Wm.  Stran- 
ahan,   city    vng. 
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DIRECTORY 

Sacramento  Builders'  Exchange 

10151/2    Tenth   Street 

Sacramento,    Cal. 

TelephtilneN   Main  445  and   Main   444i 


OFFICERS 

A.    W.    Xorris,   President 

W.    B.    Scollan,    Vice-President 

DIRECTORS 

A.   W.  Norris  Frank   Dixon 

W.  B.  Scollan  W.   J.   Clifford 

Carl  Vinin&  Ira    C.    Boss 

Oscar    Miller  J.   H.    Wilson 


A.   W.  Palm,  Secretary 
Oscar   Miller.    Treasurer 

O.  K.  Earle 

G.    A.   Bertolucci 

L.  H.   Chapman 


ASBESTOS    PRODUCTS 

Allyn  L.  Burr 

BRICK 

Sacto  Transportation  Co. 
BRICK    AND     TILE 

The  Cannon  Co. 
Oladdlng   McBean 
BRICK    CONTRACTORS 

Fred  H.  Betz 
W.  J.  Clifford 

0.  A.  Henley  &  Son 
Harry  Johnson 

B.  Kruezberger 
H.   Redmond 
Simpson   Bros. 

BUILDERS'  HARD- 
WARE 
Bowman   Hdw.   Co. 
Bmigh-Winchell    Co. 
Shorrock-Stnith    Hdw. 

Co. 
Waxon   Brothers 
BUILDING     MACHIN- 
ERY <&  SUPPLIES 
Harron,   Rickard  & 
McCone 

CEMENT    BLOCKS 
Sacto.  Bldg-.  Block  Co. 
CEMENT    CONTRACT- 
ORS 
G.  A.   Bertolucci 
James   Cunning-ham 
Alford    Ploremce 
Frank  T.  Gassoway 

1.  J.  Harvey 
O.  Larson 
Harold    H.    Parker 
Sacto.   Bldg.    Block   Co. 

CEMENT 
WATERPROOFING 
AND  HARDENING 

T.   E.  CaiH 

CONTRACTING   PAINT- 
ERS 

Arthur    Anderson 

li.   P.   Anderson 

E.    J.   Brickell 

Chappell    &    Labhard 

J.   V.    Oooney 

E.  H.  Cox  &  Son 

Frank  Dixon 

Chester  E.  King 

C.  H.  Krebs  Co. 
A.   G.  Pape 
Grover    Pilliken 
Roy   Post 

Roy  S.  Post 
P.  C.  Roddy 
Joseph  Saunders 
Conrad    Schneider 
Clyde  S.  Simmonda 
Al.  Sherman 
E.  C.  Sprague 
W.L.  Triplett 
H.  Whitmarsh 
Horace   G.   Winters 

ELECTRICAL  CON- 
TRACTORS 
Cal.  Mech.  &  Elec.  Bng. 

Co. 
Electrical    Supply    Co. 
Geo.  C.  Foss 
H.    G.    Hecker 
J.  a   Habrecht 
Latourrette-Fical   Co. 
Clifford  Prudhomme 
Sacto.  Appliance  Co. 
Sterling  Electric  Co. 
Scott,  Lyman  &  Stack 
Carl  F.  Vining 
Waxon  Bros. 

EXCAVATING  AND 
GRADING 
A.   T.   McGuir* 

DXPRESS    &   HAULINQ 

Bert  Du  Frene 


FIRE    PLACE 

SUPPLIES,    DAMPERS, 

ETC. 

H.   P.    Fischer   Co. 
Scott.  Lyman  &  Stack 
GENERAL    CONTRACT- 
ORS 

L.   G.   Barton  and  S. 

Dudley 
P.   F.  Bender 
Betz  &  Mabrey 
Ira  C.  Boss 
Walter    W.     Campbell 
C.    H.    Chatterton 
W.  L.  Chatterton 
W.    P.   Cippa 
Fred    Engberg 
L.    F.    Gould 
G.  E.  Harvie 
Harry  A.   Hendron 
Herndon   &  Finnigan 

F.  A.   Holdener 
C.    J.    Hopkinson 
L.   E.   Hlte 

Geo.   D.   Hudnutt,   Inc. 
George  Jacobs 
Wm.  C.  Keating 
Carl  Koch 
W.   B.   Ladue 
Peter  LeoTil 
McGilvray    Const.    Co. 

G.  W.   McKay 
M.  F.   McKenzie 
A.  W.   Norris 
James  Omand 

K.    E.    Parker  Co. 

Robert    Powell   Co. 

J.   T.    Ransdall 

H.    W.    Robertson 

T.    Schluckebler 

Siller  Brothers 

South    Curtis    Oaks    Co. 

G.  B.   Stahl 

M.  F.  Terra 

Wm.   Theilbahr 

E.  Thomas 
Charles   Vanina 
Warren  &  Beebe 

GLASS    &    GLAZING 
T.    B.    Cain 
W.    P.    Fuller    Co. 
HARDW^OOD     FLOORS 
A.  B.  Pierson 
SacrameTito    Hardwood 

Floor  Co. 
HOUSE    MOVING 

F.  D.  Mosier  &  Sons 

INSULATION 
Ailyn    L.    yurr 

LATHERS 

Thos.   P.   Scollan 
LIME.    PLASTER    AND 
CEMENT 

Cowells  Lime  &  Cement 

Co. 
Friend  &  Terry 
Oak   I'ark  Lumber  Co. 
Pacific  Port.  Cement  Co. 
Sacto.    Lumber  Co. 
Su'nset   Lumber  Co. 
Superior    Lumber   Co. 
Western    Lumber   Co. 

LUMBER   DEALERS 
Friend  &  Terry 
Knox  Lumber  Co. 
Oak   Park  Lumber  Co. 
Superior    lAimber    Co. 
Western    Lumber    Co. 
Sacramento  Lumber  Co. 
Sunset   Lumber  Co. 
MAGNESITE,    VITRO- 

LITE    AND    GLASS 
T.    E.   Cain. 

MANUFACTURERS     OF 
DOORS  *  WINDOWS 

The  California  Poor  Cp, 


METAL  SASH,  CORNER 

BEAD,  METAL   LATH 

AND     STEEL 

PRODUCTS 

Truscon    Steel    Co. 

W.   B.   Scollan,   Agent 

MILL     WORK     AND 
CABINET    WORK 

Burnett  &  Sons 
Captl.  City  Planing  Mill 
Cutter  Mill  &  Sup.  Co. 
G.    F.    Llndstrom 
Sacto.  Bldrs.  Supply  Co. 
Sacramento   Cabinet  Co. 
Sacto.    Ping.   &   Fur.  Co. 
Charles  Van   Hall 

PAINTS.     OILS,     GLASS 
AND  W^ALL  PAPER 

Barton   &    Handlin 
W.  P.  Fuller  Co. 
C.  H.  Krebs  Co. 

PAINTERS 

Grover  Pilliken 
J.  V.  Cooney 

PLASTERING  CON- 
TRACTORS 

Fred  Bodill 

A.  T.  Cummins 

FVank    E.   Gray 

David  Hill 

H.  F.  Nix 

Fred   Nold 

T.  J.   Pennish 

Thos.    F.    Scollan   Co. 

PLUMBING      SUPPLIES 

Crane  Co. 
Gustavus  S.  Miller 

PLUMBING     A      HEAT- 
ING CONTRACTORS 

C.   B.   Conn 

John  H.  Cummins 

James  T.  Connors 

Cowles  &  Co. 

H.  Dixon 

Earle   Plumbing  Co. 

E.  E.  Earle 
Ralph  Francis 
Hateley  &  Hateley 
Charles  Hahn 
Latourrette-Fical   Co. 
Luppen,  Hawley  &  Thing 
Phil   Mott 

Mott  Plumbing  Co. 
Miller   &   Cahill 
J.   H.    Murphy 

F.  A.  Mclntyre 
Scott.  Lyman  &  Stack 
Frank   Schoenbackler 
■\Varren    D.   ScovMl 
Frederick    W.   Snook   Co. 
A.    W.   Sweet 
Waterman  Plumbing  Co. 

REI.NFORCING  STEBL 

Badt-Falk  Co. 
'Truscon    Steel    Co. 

ROOF,    STUCCO    AND 
AND    MORTAR    STAINS 

T.   E.   Cain 

ROOFING    AND    ROOF- 
ING  SUPPLIES 

Allyn    L.    Burr 

Capital   Roofing  &   Sup- 
ply   Co. 

Clark  &  Leitch 

W.   L.    Evans 

Lovett  &  Young 

SAND.    ROCK    AND 
GRAVEL 

Amer.   River  Gravel   Co. 

Coast    Rock&Gravel    Co. 

A.    T.    McGuire 

Pratt  Bldg.  Material  Co. 

Sacto.   Rock  &  Sand  Co 

Yuba   River   Sand  Co. 


SHEET  METAL 

Frank   Z.   Ahl 

W.  H.  Glbso-n 

Gunn   Sheet   Metal    WkJ. 

Latourrette-Fical   Co. 

.McLauglilin  .Sheet  Metal 

Works 
Miller  &  Cahill 
Sinclair  &   Bessy 

SPRAY  PAINTING  AND 
W^HITE  WASHING 

Brown  Bros. 

STRUCTURAL    STEEL 

Palm    Iron    ^V'orks 

TEAMING    CONTRACT- 
ORS 

.1.   W.  Cox   &    Walters 

Bros. 
A.  T.  McGuire  &  Henry 

TERRA  COTTA  SEWT^R 
PIPE  AND  TILE 

Gladding  McBean  Co. 

TERRAKZO    STAIRS 

<;.    A.   Bertolucci 
.Sacto.   Bldg   Block  Co. 

TILE    AND    MARBLE 
SETTING 

II.   O.  Adams 
T.    E.    Cain 
H.    P.   Fisher    Tile   & 
Marble    Co. 

TOILET  FLUSH  VALVE 
MANUFACTURERS 

.Scott,   Lyman    &    Stack 

W^AXL  BEDS.  HOOSIEH 
CABINETS.    ETC. 

\^'alte^   E.   Zerweck 


UNIVERSITY     ISSUES     BOOKLET     ON 
SOlfND-PROOF    PARTITIONS 


The  demand  for  quiet  rooms  in  hos- 
pitals, hotels,  and  office  buildings,  the 
desirability  of  insulating  music  stu- 
dios and  other  rooms  where  disturbing 
sounds  are  produced,  and  the  necessi- 
ty for  solving  other  problems  for  the 
control  of  noise  have  led  to  repeated 
requests  from  architects  and  builders 
for  reliable  information  on  effective 
methods  for  insulating  sound.  Although 
present  information  on  the  subject  is 
incomplete.  Bulletin  Xo.  127  of  the  En- 
gineering Experiment  Station  of  the 
University  of  Illinois,  "Sound-Proof 
Partitions,"  by  F.  R.  Watson,  collects 
and  presents  the  available  information 
in  a  .systematic  way,  giving  the  meth- 
ods and  results  of  various  investiga- 
tions relating  to  the  action  of  mate- 
rials on  sound,  describing  practical  In- 
.st-illations  of  sound-proofing,  and  set- 
ting fortlj  in  accordance  with  existing 
knowledge  recommendations  that  may 
he  applied  where  sound  insulation  Is 
wanted. 

While  many  things  may  be  learned 
from  further  experience  and  much  may 
be  gained  from  additional  theory, 
enough  has  been  revealed  to  give  en- 
couragement to  the  belief  that  sound- 
proofing may  be  prescribed  in  the  fu- 
ture with  some  of  the  certainty  that 
now  attends  the  acoustic  design  of 
auditoriums. 

Copies  of  this  Bulletin  Xo.  127  may 
be  had  without  charge  by  addressing 
the  Engineering  Experiment  Station, 
Urbana,   Illinois: 


The  great  fore.-;ts  of  the  New  Eng- 
land States,  of  ilM?  Great  Lakes  States 
and  of  the  Siufh  havo  l)een  proved  e.v- 
haustible.  The  forests  of  the  Pacific 
Coast  art;   not   inexhaiis;  Iblc. 


The  City  of  Pasadena  has  authorized 
tlie  creation  of  a  city  jjlanning  com- 
mission composed  of  12  members,  9  of 
which  shall  Uf  t  be  oificers  or  em- 
ployes of  the  city.  Three  are  to  be 
appointed  bv  the  Board  of  Directors 
from  tts  own  membership.  The  city 
engineer  will  attend  and  participate 
in  the  meetings  of  the  commission  but 
will  not  be  entitled  to  a  vote 
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Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTRACTS 


8AN    FRANCISCO     COUNTY 


91,000   nnd    Over   Reported 


The    following:    i 
c   .':iracta   for   this 
.Vo.     Owner 
I'l  !i      FTu-stuck 
Kiopen 
McHride 
B\  rno 
.lohnsdn 
Lin>]er;aii 
Shea 
Louloii 
MrCarthy 
Aniot  I 
Samt.' 
Ft' rs- 111  and 
Homes 
Kcnney 
Kimball 
Uau.scmer 
Fucker 
Srhoonfeld 
Hammond 
I^.illfT 
Hocht 
Nol.son 
Same 
Ekboni 
Arclibislmp 
Salvat  ion 
Hepler 
Barr> 
Mannon 
Schacht 
Hamiil 
Slit  tor- low  f 
Allen 
t'rowley 
<:rcek   I'oni. 
W't  iss 
Franklin 
I»i     llened'lt 
AVi in<r 
California 
Fischbe.k 
H<iylo 
Wakelev 
Ob<'rhaut* 
I.eiKh 
Kl>  nn 

ITfivedriU 

Provcdeiii 

I'nsciuaU'i  1 1 

luni  N 

l'<  terHrii 

Ma<-MIII<ii 

rilMboii 

WIclan.l 

<'r«  y 

.1  onnsnn 

KiMlu-r 

O't'onnrll 

|{.-irb'>nr 

I'ennliiKl'Mf 

H<iil/. 

NIrhol.s 

'MidbiPir 

Mnoller 

U<  lly 

MI'IbllMt 

W.ird 

Kelfr 
Cro.vi 
MnlK  I 

I'U'VOKt 
MirilllilMKa 
Hlx.kholn. 
Miimlll 
Tlllinni. 
Hmiimk  I 
I'(  iirMoii 
!<•  nm-y 
<il>nn 


:;t49 

20."  I 

20Li: 

2058 
:i54 

2(.'.'  '> 
20.'.G 
2n.S7 
20.-.S 
:'oi'j 
■:060 

2ii"1 
2062 

2. tea 

2iir4 

206."; 

20«6 

20  67 
2*1)18 
201  It 
2070 
20',  1 
2*  72 
2073 
2074 
2075 
2«'76 
2077 
2078 
207!' 
20S0 
2«i'U 
20S2 
20n3 
20^4 
211^:, 
2I1V6 
2«  !17 
20<S 
2089 
2fi;"0 
2091 
2»92 
2<irtS 
20:14 
2  (»:«."> 
2o;i« 
2o;m 

20.tS 
2099 
2  1 00 
2101 
tl02 

2H':« 

210  1 
2Ii:.s 
£ion 
2107 

2t«>N 

2i(i:i 

2110 
2111 
2ir2 
Jl  13 
2114 
2  I  I  ."i 
2116 

21  1; 
2IIH 
21  i9 
2  HO 
2121 

:i:.2 

2  I  43 
2124 
ll2r. 

2i:b 


s    an    index    for    the 
issue. 

Contractor 

Owner 

Ta.-i5itt 

Own  c  r 

Owner 

Ov,  ner 

(/wn.T 

I-'^rroni 

.Mission 

Arnotl 

Arnolt 

Same 

.Vrnott 

.Velson 

Olson 

K  1  a  ri  n 

Owner 

Morton 

.lensen 

Merrill 

Owner 

Mel  "ormiek 

Owner 

Same 

Mullen 

Fennell 


Amt. 

.1.")0(l 
S.tOO 
3000 
IfiOl) 
39  Oil 
40011 

l.')000 
685(1 
2800 

12001. 
6000 
850i> 
7.500 
8000 
28011 
2700 
221.". 
7950 
1800 

24000 

38000 
6000 
fiOO" 
150(, 
2995 


Vukicevich   220000 

Sherwood  7000 

Owner  40no 

Owner  5001 

Nelson  nOOo 

Owner  6000 

Martin  lOOO 

Owner  50(iil 

Owner  450^1 

Owner  luOOo 

Owner  ,100 

Vukieevich  50.000 

Owner  4000 

I'.lack  8000 

Mission  15000 

Lyon  1500 

Hoin  SOOO 

Hoin  8000 

Owner  300 

Owner  12000 

Owner  2000 

M<ls.>n  1376 

Karrell  1376 

I'.lersen  17200 

Warden  217.50 

Owner  6OO0 

.M.K'.MIIIen  2000 

IJi.Hhop  2.'>0ii 

SOhK  llt'fi 

Mel%  1400 

owner  3700 

'    illaKliaii  lOOo 

Warden  Rooo 

Moore  1R500 

Own<-r  lOOOo 

I'lKiiup  4000 

llaiiiiuli  7000 

ownor  1400'! 

<  »wn<T  BOoo 

t»wner  300" 

Owner  6000 

r.rrKe  U900 

.Miiddeii  2't|i> 

.M.iri^ibn  H5on 

Meyi-r  3000 

M.idileh  3490 

owner  ion  > 

Ovvnir  4000 

owmr  40000 

Mi'l.aii'mhhi  420'a'i 

liMiMon  %T^»r, 

Kuii-anoirv  aii2.'io 

Oli.dii  iijoo 

i:ii  nrield  g.'K^ij 


2l:i7 
2128 
2129 
2130 
2131 
21X2 

2i;<s 

21:14 
21.^.5 


Sullivan 

Elliot 

Vv'elisch 

Burns 

Brow  n 

Rice 

Case 

O'Connell 

Rusconi 


Andrews 

327 

LindberK 

10850 

Mission 

20000 

OwiK  r 

2000 

Owner 

:i000 

OWM'M- 

."lOOO 

leterson 

.">300 

Warden 

5550 

Filippis 

l.",4.So 

FRAMIC   FLATS 

(2048)      XE     B.vLBOA     AND    TWKNTY- 

flrst  Ave.     Twe-story  and  basement 

frame    (2)    flats. 
Owner — .lohn    Frustuck,    1286    7th    .\ve. 

San    Francisco, 
i'lans  by  Owner. 
Hay's  work.  ?."..")00 


FRAME   DWEl.LINO 

(2040)      S    BROAD      100      W    riynv.iuth 

Ave.   One -story  and  basement  frame 

dwelling. 
Owner — Mrs.  C.  E.  Kiepcn.  t'.OTO  Mission 

St.,   San   Francisco. 
Architect — None. 
Co'itractor — Jas  Tarbitt.   386   Fair  Oaks 

S'l..  San  Francisco.  --'-00 


ALTERATIONS 

(2050)      NO.      828      RROOFRICK.         11    - 

arrange  3  fl.its  for  6  apartments. 
Ov.ner.   Archie   McBride.   Premises. 
.Vrchitect — Edw.   E.   Young,   251    Kearny 

St..   San   Franc ;«:co. 
Pays  work.  $3000 


DWELLINC, 

(2051)      SE     CONC;0    AND    MONTEltEV 

Blvd.      Two-story   frame   dwell  ins:. 
Owner — M.      L.      Byrne,      286      Monterey 

P.!vd..  San   Franc!sco. 
\rehilect—  None. 
Days    woik.  flfiOO 


DWELLING 

(2052)      JC     NINETEENTH     AV10     106     S 

Santiago.     One-story  and   busemeiit 

fianu-    dwellinK. 
(_)w  MCI      Louis   .lohnbon,   22(>0    19tli    .\v<.. 

S.". n   Francisco. 
.\  re  hi  led — None. 
Day's  work  .f:!:it)M 


D\\  lOLLI.NC, 

(2053)  W  rWICNTV-FOlTKTII  AVi:. 
181 -8  .S  An/a.  One-.story  .ind  base- 
ment   frame  Tk'.vclilnp. 

Owner    -II.   O.    Lindeman.    232    Anza    St.. 

S-in   Francisco. 
DeslKner — W.   R.   Lindenmn,   R30   Balboa 

.St  ,   San    Francl.sco. 
Day'.",    work.  $40OO 

I'BAMK    FLATS 

(2054)  BOSWORTII  AND  MlSSIo^: 
Three-s(or>    frame  (3)  flats. 

t)\s  ner-ARnes   Shea.    770   .5lh    Ave..   San 

Frnni'Isco. 
Architect— J. -hii   .1.   Foley.  770   5tli   .\v<'.. 

.S.in  Francl.ieo. 
I '■mtr.ictor  — ■  <r.    Ferronj    &    .Son.    I9-''i 

Fllboit   St.,   Snu    Francisco.      »15.iMn 


STOBbJ 

(20.5.M      E   BELDON  77-6  H  I'lnc,     Two 

s'ory  a. id   bnneniont  ooncrrlo  Ntoii 
<  »wniT— Lui'len     London.     4"r>     rim-    .Si  . 

Sail   l''r.«r.c|Hco. 
\relilleel-  -None. 
< ''Miirnetiir- -MifKlnii   Conorrtc  Co..    Cnii 

BMk  .  K.iii  FrnnclBco.  $««r.o 


I'WKLLINC 

(2i';.fi)      V     K.\.\ON    A\'E    200    S-    Hollo 

way.        Oiie-Htory      Rnd      bB)<«inent 

frnine    ■IwelllnK' 
I  iwhrr-— MiCmiliy     (  1,        "  •     '•.,    i-      -• 

San  Fr.tneiMco. 


Architect — Is  ore. 

Contractor  —  Jas.    .Vrnolt    &    .Son,    2.'?5 
Granville  AVay,  S.         F.  ?28n'> 


DWELLINGS 

(2057)      S    GRAN\1LLE    W.VY    250    an.: 

287  V2   E  Claremonl.     Two  onc-stoi> 

and    basement    frame    dwellings. 
Owner — .T.t-.  Arnott,  235  Granville  Wa.\  . 

San  Francisco. 
Architect — None. 
Contractor  —  Jas.    Arnolt     &     Son     23.". 

Granville   Way,   S.  F.  $6000   eaeli 


DWELLINt", 

(2058)  X  ALLSTOX  WAY  249  E  Clare- 
monl. One-story  and  Viasemen; 
frame    dwelling. 

Owner — Jas.  Arnott,  233  Granville  Wa.\  . 
San  Francisco. 

Architect — Xone. 

Ccntractor  —  Jas.  \rnott  i^-  Son  2:i5 
Granville  Way,    S.   F.  $6000 


DWELLING 

(2059»    ]-:   mercf:d   ave   200   n   ra- 

checo.        One-story      and    basement 

frame  dwelling. 
C^wncr — Theo.  Forsiitand,  Hearst   Bide., 

San   Franc -SCO. 
Architect — None. 
(  ontractor  —  Jas.     Arnott     &     Son     23'. 

Granville    Way.    S     F.  $8500 


DWELLING 

(2u60)      LOT      12    BLK    24.      St.    Francis 

W"ood    E\tn.    .\"o.    2.      All    work    for 

oi'c-.-iloiy      and      basement       franr 

dwelling. 

Ov/ner — Homes     Lo.in     Cori>..     278     Po.'='. 

St.,   .San    Fran-lsco. 
Archltfct— Chas.    F.   StrothofT,   278    Po.<t 

£'...  .San    Fr.anci.sco. 
Contractor   --    Nelson    Bros..    i:<75    Pl\ 

mouth  Ave.  San  Francisco. 
Filed  May   12.  ■:;2.      Dated  May  12.    22. 

Enclosed     $187 

;?rovk  n    coaled     187 

Completed  and  aeceptcd 187 

Isual   ;;5   iJays 187 

TOTAL    COST,    $751 
Bond,   $3750.      Surell-.'S,   Ch.l.s.   Mon.son    .\ 
E.  H.  Norman.     LimL.  90  days.     Forfeit 
$5.      Plans   and    speciHcat  ions    fili  il. 

(2061)  W     BRODERICK      !00     S     Elli 
Two-slory  and   basemifil  frame  (-' 
Hals. 

Owner  Mrs,  Adele  E.  Kcnney.  1751 
M.arket   St..'  Sun   Francisco. 

Archilet  I  —  .None. 

Contractor — Olson  it  Per><son.  289  Fell 
SI,.  San   Francl..^co,  $8000 

DWELLING 

(2062)  E  SANCHEZ  SI  N  Clipper.  Oi  ■ 
stnr>    and   l>asrn>eni    frame  iIwIk, 

Owr.er- -Geo.    Kimball    Jr..    1 1'C    i.^..-! 

ton   Ave.,  San   Francisco 
.Architect — None, 
Ccntractor     .\rtlinr  H.  K'alni,    l.i.il  21,1 

Av..,   San    Francl.sco.  $28<iO 

DWELLING 

(20«3)      S    griiSADA     125    W     Railroa 

.\v<'.        Two-.stoiy      and      baHcmen 

frame  uwelling. 
t>wn«r--F.   B^uisemer,  1.553  TItuina.s  .\\ 

Sum    Fr'inci.xco. 
.\rehllecl      .Voni', 
Day's  work.  »:'7uii 

ALTKU.V  riONS. 

(2084)  SW  J^MvKIN  .V.M»  WILLOW 
Ave       ,MI    work    for  .ilternllonH    1 

bull<illiK. 
0.*ner      .Mrs     IJ.   C.   Tuckrr.   XO    Post    St 
Snn    l''rn  iiclseo, 

\rebltecl       .Vndrew        II      Iv.i.i;        11 

HIOk  .  •'^'••1   Frnncl.--i 
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Contractor  —  John       Morton.       Hall)oa 
Cldg-..  San   Franci.sco. 

Filed  May  1;!.   '22.      Dated   May  9,   '22. 

\.s    work    progi-esses 75% 

I'suai   35   days 25% 

TOTAL   COST.    ?2215 

Uond,    $1107.      S'urt  tic.«.   Theo.   De   Pa.so, 

1-1.    F.    Papenhausen    and    .las.    Canlley. 

Limit,    25    days.      Forfeit,    noiif.      Plans 

and  specifications   filed. 


STORE 

(206!"O  N  EDDY  187-6  VV  Taylor  X 
l:)7-f)xW  25.  All  woik  for  o;io-slory 
reinforced   concrete   store. 

Owner — Haiold  .1.  Schoenfeld,  3:}(i 
Banker.s    Investment  T.Idg.,  S.  F. 

Aichiteot — Frcdk.  H,  Meyer  and  Alliin 
R.  .iohnson,  742  Market  .St.,  S.  F. 

Contractor — G.  P.  W.  .Jensen,  .320  Mar- 
ket St.,  San  Francisco. 

Filed  May  13,  '22.     Dated  May  11,  '22. 

On  1st  of  each  month 759^ 

Usual    35    days 25% 

TOTAL   COST,    $7950 

i;ond.    If3',»75.       Sureties,    H.    M.    Snydei' 

and   Jno.    A.    Crennan.      Limit.    60    days. 

Forfeit,   none.      Plans  and  specifications 

filed. 

NOTE— Ttrniit  reported  May  12,   1922, 

No.  2030. 


ALTERATIONS 

(2066)  NO.  1252  CLAY.  Alterations  & 
minor  additions  to  residence. 

C<wner — A.    C.    Hammond.    Premises. 
Architect — None. 

(Jontractor — Geo.  M.  Merritt,  3014  Geary 
St.,    San    Francisco.  if!  80(1 

DWELLINGS 

(2067)  E  FORTY-FOURTH  AVE  38. 
69.  100,  131,  162  and  193  &  Anza. 
Six  one-story  and  basement  frame 
dwellings. 

Owner — .Tohn     Biller,     460     Montgomery 

St.,   San    Francisco. 
Architect — John  H.  Powers  and  Johri  H. 

Ahnden.   460   Montgomery   St.,   S.   F. 
Day's  work.  $4000  each 


APARTMENTS 

(2068)  VV  TWELFTH  AVE  100  S  Cali- 
fornia. Three-story  and  basement 
frame   (12)   apartments. 

Ov,  ner^Mrs.  Regina  Hecht  and  Mrs. 
Lena  Blakesley,  351  Jones  St.,  San 
Francisco. 

Architect — G.  A.  Berger,  261  Valencia 
St..   San  Francisco. 

Contractor — Thos.  MoCormick.  37  Hill 
St..    San    Francisco.  $38,000 


DWELLINGS 

(2C69)  S  FLOOD  AV  196,  228  E  Hazel- 
wood.  Two  one-story  and  base- 
ment    frame    dwellings. 

Owner — Nelson  Bros.,  1375  Plymouth 
Ave.,   San   Francisco. 

Architect — Chas.  F.  Strothoff.  2776  15th 
St.,   San   Francisco. 

Day's   work.  ,$3000   each 


DWELLINGS 

(2070)      S   GREENWOOD   AVE    160   and 

200    E    Colon.      Two    one-story    and 

basement   frame  dwellings. 
Owner — Nels(jn     Bros..     1375     Plynioulli 

Ave.,   San   Francsico. 
Architect — Chas.  Strothoff.  2276  15th  St.. 

San    Francisco. 
.Day's  work.  $3000   each 


ALTERATIONS 

(2071;      NO.    436   GEARY.        New      stor. 

front;    tile   flooring,   etc. 
Owner — Elmer   Ekbom,  Premises. 
Architect — None. 
Contractor — Mullen  Mfg.  (""o.,  64  Rausch 

St.,    San   Francisco.  $1500 


ALTERATIONS 

(2072)      NO.    1133    MARKET.      Underpin 

west    wall      of    three-story      brick 

store   and   rooming   house. 
Owner— -Roman   Catholic  Archbishop  <>■." 

San    Francisco,    1100    Franklin    St., 

San  Francisco. 
Architect — D.  C.  Graham,  1100  Franklin 

St.,   San  Francisco. 


Coatractor- 
Jessie 


-Fennel!     4i     Cliisliolm.     IHi' 
■jt.,  San   Francisco.  $29!)'. 


HOTEL 

(2073)  X  McAllister  137-6  SV  Jones 
Eight-story  and  basement  rein- 
forced concrete  hotel. 

Owner — Salvation  Army.  115  Valencia 
St.,   San   Francisco. 

.\rchitect — Norman  R.  Coulter.  t<; 
Kearny   St.,   San    Francisco. 

(Contractor — Vukicevich  &  Bagf^e.  180 
Jessie  .St..  S.   F.  $220,000 


RESIDENCE 

(2(74)  NE  PIZZARO  WAY  &  WEST- 
wood  Drive.  OMe-story  and  base- 
ment   frame    residence. 

Owner — Mrs.  R.  H.  llepler,  :;219  2:;rd 
S!..  San  Francisco. 

Architect — None. 

Contractor — W.  E.  .Sherwood.  164  V4 
Lexington    Ave..    .S.    F.  $7000 


DWELLING 

(^075)      N      SU.N.NYSiDi:       AVE    100      K 

Forester.     One-story   and   basement 

frame    dwelling. 
Owner — James  Leslie  Barry. 
Architect — G.    A.    Berger.    261    Valencia 

K't..  San  Francisco. 
Day's  work.  $4000 


FRAME    FLATS 

(2076)      W    SIXTH    AVE    25    S    Oabrillo. 
Twc'-story    and    basement    frame    (2) 
flats. 
Owner — F.   Manson,    1972    l.V.h   Si..   S.    F. 
Architect — None. 
Day's  work.  ■  $500!i 


DWELLING 

(2077)  E  SANTA  lAULA  AVE  492  S 
Portola  Ave.  One-.'.tory  and  base- 
ment frame  dwelling. 

Owner — Mr.  Schacht,  %  No.  278  Post  St., 
San    Francisco. 

Architect— Chas.  F.  Strothoff,  2276  15th 
St.,  San  Francisco. 

C-Jiitractor  —  Nelson  Bros..  1375  Ply- 
mouth Ave..  San  Francisco.        $5000 


FRAME    FLATS 

(2078)      W    SEVENTH   AVE    269   N   Ca- 

brillo.     Two-story     and      basement 

frame   (2)   flats. 
Owner — Thcs.    Hamiil.    6140    Geary    St., 

San   Francisco. 
Architect — None. 
Day's    work.  $6000 


ALTERATIONS 

(2079)  S  SUTTER  CO  E  ''owell.  Con- 
struct new  store   front. 

Owner  —  Sutier-Powell  Drug  Co..  SI'. 
Sutter  and   Powell  Sts..  S.   F. 

Architect  —  O'Brien  Bros..  Inc.,  240 
Montgorneiy   St.,   S.   F. 

Coiitractor — Wm.  Martin,  180  .lessie  St.. 
San'  Francisco.  $1000 


RESIDENCES 

(2080)  W  TWENTY-THIRD  AVE 
109-3.  136-6  and  163-9  S  Judah. 
Three  iwo-story  and  basement 
frame  residences. 

Owner— L.  D.  Allen  &  Co.,  Inc.,  3  Mo- 
nadnock   Bldg.,   S.   F. 

Architect — J.  W.  Dolliver,  855  Monad- 
nock  Bldg.,   San   Francisco. 

Day's  work.  $5000  each 


ALTERATIONS 

(2081)      SW   WASHINGTON   &   LARKIN 

Alter  flats  into  apartments. 
Owner— P.    Crowlev.    1611    Washington 

St.,   San  Francisco. 
Architect-^None. 
Day's  work.  ^  Jl'^OO 


ALTERATIONS 

(2082)  SE  SEVENTH  AND  CLEVE- 
land.  Raise  and  move  churcii  to 
center  of  lot;  remove  and  recon- 
struct certain  exterior  portions;  re- 
inforce walls;  construct  reinforced 
concrete  boiler  room. 

Owner — Greek    Community,    Premises. 

Architect — John    H.    Powers    and    John 


11.     Ahnden.     460     .Montgom- 1  y     ::i.. 
Sp.n    Francisco. 
J.>ay'.s  woric.  $15,000 


FRAME    FLAT.S 

(20S3>      \V    FORTY- lOloHTH    AVB     125 

.S   Moraga.        Tw('-8fory     and   ba^e- 

ineiit  frame  (2)  flats. 
(Jwner — Herman  Weiss,   1689   47th   Ave.. 

•San   I'rp.ncisco. 
Archi  t  ect — None. 
Days    work.  ».%«»«, 


STORE 

(2084)  N  CALIFORNIA  DO  E  I'olk. 
One  and  2-story  undertaking  par- 
lor  and   store. 

Owner — Mr.  Franklin,  Chronicle  Bldg., 
.San    Francisco. 

Architect — Morow  and  Garren,  Chron- 
icle    Bldg.,    San    Francisco. 

Contractor — Vukicevich  &  Bagge.  180 
Jessie    St.,   San    Francisco        $50,000 


DWELLING. 

(20X5)      N    COTTER       125     W    MISSION. 

Two-story      and     basement      frame 

dwelling. 
Owner— A.    DeBenedetti,    20    Cotter    St., 

Snn    Francisco. 
'Arch^jteci — Npnip. 
Day's    Work.  $4000 


FLAT 

(22S6)  S  GENEVA  120:2  E  MISSION. 
Two-story    frame    store    and    flat. 

Owner— S.  Weiner,  3361  Mission  St., 
San    Francisco. 

Architect— T.  W.  Lenzen,  706  Hum- 
boldt   Bank    Bldg.,    San    Francisco. 

Contractor— W.  J.  Black,  1306  Guer- 
roro   St.,   San   F'rancisco.  $8000 

FACTORY. 

(2087)      SE    HOWARD    AND    LANGTON 

Stf.       Two-story    concrete    factorv. 
Owner — California    Wood    Carving    Co 

144    Sth    St. 
Architect — None. 
Contractor — Mission    Concrete    Co..    517 

New    Call    Bldg.,    San    Francisco. 

$15, .100 


ALTERATIONS 

(20S8)  2257  JACKSON  ST.  Alter 
two-story  frame  residence;  rear- 
range stairwhysj  enlarge  rooms, 
add    one   room   and    bath. 

Owner— Herbert  M  Fischbeck.  2257 
Jackson ^St.,    San    Francisco. 

Architect— M.  J.  Lyon.  58  Sutter  St., 
San    Francisco. 

Day'.s    Work. 


$1500 


ALTERATIONS. 

(2089)  50  MARKET  STREET.  R.- 
move  present  and  construct  new 
front,  tile  /loosing;  erect  mar- 
marciuise,  remove  mezzanine 
floor,    etc.,    for    restaurant. 

Owner— James  Hoyle,  50  Market  St . 
.San    Francisco. 

A  rch  i  tec  t — None. 

Contractor— Theo.  S.  Hoin,  1739  Wash- 
ington   St.,    San    Francisco. 

^^^^  $10,000 

ALTERATIONS 

(2090)  52  MARKET  STREET.  Chang. 
store  front;  remove  terra  cotta 
Partition;  tile  flooring;  rearrange 
plumbing   fo    drug   store. 

Owner— Wakelee    Drug    Co..     58    Beale 

St.,    San   Francisco. 
Architect — None 
Con  tract  or— Theo.   S.   Hoin.   1739    Wash- 

inaton    St.,    San    Francisco. 

$8000 

ALTERATIONS 

(2C;tl)  NO.  3479-3481  MISSION.  Gen- 
oral  alterations  and  repairs  for 
.grocery  store  ard  two  flats. 

Ov.  tier — J.  Oberhaus.  3471  Mis.sion  St  . 
San    Francisco. 

Plans  by  Owner. 

Day's  work.      '  ,3000 
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DWELLINGS 

(2(192)  \V  TWENTY-FIFTH  AVE  78, 
104  and  130  S  Balboa.  Three  one- 
story  and  basement  frame  dwlgs. 

Owner  —  David  Leigh.  840  44th  Ave.. 
San  Francisco. 

Architect — None. 

Days  work.  »4000  each 

DWELLING  „   ^ 

(2093)  E  TWENTY-SEVENTH  AV  245 
N  Balboa.  One-story  and  base- 
ment frame   dwelling. 

Owner — Maurice      J.    Flynn.      2C7      16th 

Ave.,  San  Francisco. 
Architect — None 
Day's  work.  $3000 

PLUMBLNG 

(2094)  COM.  AT  FT.  176-11%  E  Mont- 
gomery 85  S  Sutter  E  40-6%  S  74- 
9'^  ftW  to  NW  Market  SW  50  N 
104-6.  Plumbing  for  two-story 
store    ;'nd    lofi    V.uilding. 

Owner — Provident  Socurities  Co.,  Crock- 
er Bldg,  San  Fr.mcisco. 
Architect— Wiilis      Polk      Co.,      ilobart 

Bldg.,  San  Fiancisco. 
Contractor  —  "Wm.    F.    Wilson    Co.,    328 

Mascn   St.,  San   Francisco. 
Filed' May    15,  '22.      Dated   May   6,  '22. 

On    1st    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1376 
Bond,  11236.  Sureties,  Thos.  J.  Christol 
.ind  Chas.  H.  Caulfield.  Limit,  Aug,  lo. 
1922.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


Owner —  Josephine  MiicMillen.  151  Dun- 
can St.,  San  Francisco. 

Architect — None. 

Contractor  —  R.  S.  K.  MacMillcn.  151 
Duncan  St..  San  Francisco.         ?2000 


DWELLING 

(2100)      S   JOOST   AVE    100   E    Fore.sler. 

One-story      and      basement      frame 

dwelling. 
Ow  ncr — Estate  of  Ellen  Bishop. 
Architect— H.  Bishop,  410  Forester  Ave. 

San   Francisco. 
Contractor  —  H.    Bishop.    410    Forester 

Ave.,   San    Francisco.  $2500 


( 2095)  E  L  E  V  A  T  O  U  WOIIK  ON 
above. 

Contractor — Farrell     &     Reed     Co.,     18'> 

Jessie  St.,  San   Francisco. 
Filed   May   15,  '22.     Dated  May  6,    22. 

Payments    same    as    above 

TOTAL  COST,  $14,000 
Bend.  $14.0o0.  Sureties,  Howard  S. 
Williams  and  L.  P..  Sibley.  Limit.  Aug. 
10,  1922.  Forfeit,  none.  T'lans  and 
specifications  filed. 

(2096)  N  GEARY  E  LEAVENWORTH. 
Plumbing  for  a  5-8tory  apartment 
building. 

Owner — G.     B.     Pasqualetti,     746    Union 

St.,    San    Francisco. 
Architect — C.     H.     Barrett,     381       Bush 

St.,    San    Francisco. 
Contractor— C.    Petersen    Co.,    730    Lar- 

kin    St.,    San    Francisco. 
Filed  May  15,  1022.     Dated  Mar.   16.  '22. 
On   or  before  5th  of  each   month. 75% 

25     davB    after 2B% 

TOTAL  COST.  $17,200 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    sp^ciQcaatlons    not    filed. 

(2097)      E   MISSION    235   S  Twenty-fifth 
S    25x115.        All    work      for      three- 
story    apartment    building. 
Owner- Thos.   1.  Janes.   1531   Sutter  St.. 

San    Francisco. 
Architect— Frank       &.       Holland,     1629 

Folsom     St.,     San     Franclisco. 
Contractor — Fred     Warden.     240     Mont- 
gomery   St.,    Han    Francisco. 
Fll«d  May    16.    1!»22.   Dated  May   1,   1922. 

Frame    up   and    rustic    on $54S9 

Brown     C(»ated      B*'9 

Completed    and    accepted B<$9 

,     Uauul   86  dny«   6439 

TOTAL  (X)ST.  $21,766 
Bond,  $1J,»*78.  SutetlcH,  Chas.  Monson 
and  All. In  Wardi-n  Korfrit,  none. 
Limit,  75  dny«<.  PlnnM  .in<l  sip-clflcn- 
tlon    filed 

DWELI.INCS 

(2098)  »V  lOLKVENTH  AVE  24  and  4'> 
.N  Kiikl.itn.  I'wd  o(ic-4tory  and 
haitcnK  m    :  ■     llinir«i. 

Owner  -      >V  11,   Ifi70-A  Eddy 

HI  .   ^aIl    1 

Archlt«<i      :<■<, 

Day's  work  $8000  each 

ALTERATIONS 

(•^099)      NO.    2041     MOWAHD.      Alter    2- 

story     frnmi-    t>ulldlnj(     Into    npart- 

mants. 


ALTERATIONS 

(2101)      NO.  349  MONTGOMERY".     Build 

bak-cny;    hardwood    paneling,    etc.. 

for  restauiant. 
Owner — Collins    &    Wieland,    California 

and   Montgomery  Sts..  S.   F. 
Architect — None. 
Contractor — Sass    &    Son,    134    St.    Anne 

St.,  San  Francisco.  $1196 


BAKE  OVEN 

(2102)      NO.    2645    MISSION.      Construct 

brick  bake  oven. 
Owner— A.    Crey,    735    Clayton    St..    San 

Francisco. 
Architect — None. 
Contractor — Paul     Mctz,     85."i     44  ih     St., 

Oakland.  $1400 


RESIDENCE 

(2103)      N    ROLPH    2.)    E    Madrid.      One- 
story      and    basement      frame    rosi 
dence. 

Owner— Fred    H.    Johnson,     123-A    San 
Jose   Ave..   San    Francisco. 

Architect — None. 

Day's  work.  $.^700 


ALTERATIONS 

(2104)      NO.    775    SANCHEZ.      Alter    for 

basement    garage:    add    porch    and 

bay  window  to  dwelling. 
Owner^— G.  W.  Fisher,   Premises. 
Architect — None. 
Contractor— J.    (Jallaghan,    noo    Clayton 

St..  San  Francisco.  $1000 


DWELLING 

(2105)      N    ULLOA    32-6    E    Tiiirty-first 

Ave.        One-story      and       basement 

frame    dwelling. 
Owner  —  Daniel    O'Connell,    7c    No.    240 

Montgomery   St..   San    Francisco. 
.\rchitect — O'Brien       Bros..       Inc.,       240 

Montgomery   St.,   San   Francif-co. 
Contractor — Fred     Warden,     240    Mont- 

gomedy  St.,  San  Francisco.         $5000 


Contractor — Hannah  Bros..  142  Sansome 
St.,  San  Francisco.  $7000 


ilKSIDENCE 

(2106)      S    SANTA    ANA    AVE    16    K    Si 

Francis.      Two-story   and    basement 

frame  reslcTcnce. 
Owner — Elsie  C,  Barbour,    1090  Pine  S*.. 

San  Francisco. 
Architect— H.     H.    Guttetson,     27S     Post 

St..    San    Franclsoo. 
Contractor — Moors  &  Mnd.sen,  77  O'Far- 

rell  St  ,  San  Francisco.  Jl«,50ii 


FRAME   FLATS 

(2107)  E  DIVISADERO  166  N  Union. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner — John  Pennington.  2828  Folsom 
St.,  San    FranilHoo 

Architect — W.  L.  Schmollo.  40  Mont- 
gomery   SI  .   San    Francisco. 

Day's    work.  Jld.OOil 


AP.\KTMENT& 

(2110)  5E  GEARY  AND  TW^ENTY- 
fiist  Ave.  Three-story  and  base- 
ment frame    (4)   apartments. 

Owner — F.  Midbust.  177  Caselli  Ave.. 
San  Francisco. 

Architect — None. 

Day's   work.  $14,000 


DWELLING 

(2111)  E  ELEVENTH  A\  E  20i>  S 
Clement.  One-story  and  basement 
fraiie  dwelling. 

Owner — Frank  Mueller. 

Architoci — E.  A.  Neumarkel,  544  Mar- 
ket  St.,   San    Francisco. 

Day's  work.  $5000 


(CONCRETE   FOUNDATIONS.   FTC. 
(2112)      NW   PAIR   OAKS   &   TAVENTY 

sixth.       Concrete     foundations    ond 

floors,    underpinning,   etc.,    for    two 

flats. 
Owner  —  Mary  C.  and  P.  E.  Reily.  476 

Fiiir  Oaks  St..  San  Francisco. 
Architect — Lewis    M.   Gardner.   942    Pine 

St.,  San  Francisco. 
Day's  work.  $3000 


DWELLING 

(2108)      W    FIRST    AVE   225    N    Balboa. 

One-ftoiy      and      basement       framo 

dwclllnR. 
(n\ner--Mrs.    Brlda    J.    Srntsi,    66:t    Ar- 

Kurllo  Blvd.,  San  Fronclsco. 
DcNlirnei'— J.    H.   Thcrup,   664    21sl    Ave.. 

Han    Kronclsco. 
Contract.. r--J.  M.  Thorup.  654  21mI   Ave, 

Han   FranclMco.  $4000 


DWELLING 

(2109)      W  SEVENTH  AVK  200  N   Klrk- 

ham.        Two-slory      and      baNeniont 

frame   <lwelllng. 
Ownir   -Mrs.   Emma  T.   Nlcholn. 
Archllocl— None. 


FRAME  FL.ATS 

;2113)      E    FIFTEENTH      AVE      264    N 

Calboa.        Two-story  and  basement 

frame  (2)  flats. 
Owner — P.     Midbust.     177    Caselli    Ave.. 

San  Francisco. 
Architect — None. 
Day's  work.  $600(i 


RESIDENCE 

C:114)      W    MONTALVO    70    S   Dorant";; 

Two-stoiy      and      basement      frame 

residence. 
Owner — Edward   Ward.    50   Ashbury  St  . 

San    Fr.-inci.'-co. 
Architect — Harold    Stoner,    1st    National 

Bank   Bldg..   S.m   Francisco. 
Contractor— Julius  Berge,  1234  30lh  Av.. 

San   Francisco.  $K'.tiiii 


FRAME    DWEILING 

(2115)      S    PALOU    250    W    Lane.      One 

story   and    basement    frame  dwlg. 
Owner — John    Reiff.    1357    Jerrold    Ave 

San  Francisco. 
Arcnilecl— -None. 
Contractor — Madden -I  lam  tnersmith    \i< 

vclopment      Co.,    530    Pacific      Bld-- 

San   Francisco.  $291' 


FHAME  FLAPS 

(2116)   E  SEVENTEENTH  AVE  75  \ 

California.       Two-story    and     bas' 

ment  frame   (2)   flats. 
Ovner — Geo,    Crowe,     1030    Steiiicr    St 

San  Francls'co. 
A  re  hi  tec  I — None, 
Contractor — J.     W'.     Mar.-^den,    :i07     Cole 

St..  San   Fr.mcisco.  $8500 


DWELLING 

(2117)      E  SAN  JOSE  AVE  26  S  Oorham 

One-story      and      basement       frame 

dwelling. 
Owner— F.    B.    Michel.    73-A    Delmar   SI 

Si. n  Francisco. 
Architect — None. 
Contractor  — Kenry  S.  Meyer,  53   Wall 

St.,  Snn  Francisco.  $3i' 


DWELLING 

(2118)      S   SHAFTKR      37  ly    W    Ingalls 

Or.e-Ptory      and      basement      frani.' 

dwell  ing. 
Owner — Geo.    A.   and  Laura  A.  Prevost, 

164.1  Oakdale   Ave.,  San  Francisco 
Aiclhtect    -None. 
Contractor — Miulden-Hainmersmlth    P 

velopinent      Co,,    6S0    Pacific      MM 

Snn  Frnncl.-jco.  $3  i 


RKSl  DENCE 

(2110)      W     TWENTV-TMIKD     AVE     - 

N   Fulton.    Two-story  and  basement 

frame   ro!«ldcncc, 
Own<  r— Nick  Hen.mlnirH,  "o.*.  22nd  Ave,, 

Htin   Francisco. 
ArchPi'cl  — Non«'. 
Day's    work.  $4000 
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«.  ADDITIOiN 

(2120)      £•   WASHINGTON   —   netir   San- 
..  •  -soine.     One-Ktory  addition  for  mar- 

.'•    '•■.     ket  building-. 

Owner — '".    Xlocldiolm    &    Son,    Atonao- 
nock  BIdpr.,  San  Francifxo. 
,     -ErRginc-er — T.  Ronn(:l)cr>;.  Crocker  P.UIk'. 
.  ,.•. ,      .San   Francisco. 

Day's   woik.  54000 


.M'AU'iMKNTS 

(2121)      N\V       OtOAHY       fk       TWKNTY- 

seventii       Ave.         Tiiree-story      ana 

ba.senifcnt    frame     (10)     apartments. 

Owner — Tho.s.    Hamill.    ()140    Oeary    Sf., 

.    ,  San   Franci.'-'co. 
■Architect  —  J.    .1.    Foley,    770    5th    Ave, 

San   Franci.sco. 
Day's  work.  $40.(100 


A  I^ARTMKNTS 

(2  122)  N  SACRAMENTO  137-6  W  Jone.s 
\V  60.KN  70.  All  work  for  three- 
story  and  ba.sement  frame  apart - 
ivient   hou.se. 

Ownfr — Hoiiry    and    Hattie   M.    Tillman. 

Architect — Wm.  F.  Gunnison,  1660 
Golden   Gate   Ave..    San    Francisco. 

(Contractor — .las.  L.  McLaughlin,  251 
Kearny  .St.,   San  Francisco. 

Filed   May    17,    '22.     Dated   May    15,   '22. 
Payments  as   evidenced   by   notes 
secured    by    deeds    of    trust.... 

TOTAL   COST,    $42,000 

Pond,   none.     Limit,   120   days.     Forfeit, 

plans  and  specifications,  none. 


(LASS  C  BLDG. 

(2123)  S  TURK  137-6  W  Taylor  W  .=50 
\S  137-6.  All  work  except  plumb- 
ing', shades  and  electric  fixtures  foi- 
two-story  and  basement  Class  C  re- 
inforced buildinp. 
Owner — Mortimer  A.  Samuel,  Alexander 

Bldg.,   San    Fi-ancisco. 
.Superviiiinp       Architect  —  August       G. 

Headman,  New  Call  Bldg.,   S.   F. 
Contractor — G.    P.   W.   .Jensen,    32"   Mar 

ket  St.,  San  Francisco. 
Filed  May  17,  '22.     Dated  May  1,5,  '22. 

1st    floor    joists    set ipi4,89» 

lieady    for    roofing 7,399 

Completed    and    accepted 7,399 

Usual     35     days 7.399 

TOTAL  COST,  $37,096 
Bond.  $18,548.  Sureties,  Geo.  W.  Hooper 
and  Jno.  A.  Grennan.  Limit,  120  days. 
Forfeit,  ?20.  Plans  and  specifications 
tiled. 


APARTMENTS 

(2124)  N  CLAY  107-6  W  Leavenworth 
W  30x137-6.  All  work  for  12 
3-;-oom  apartment  building  (three- 
story   and    basement    frame). 

Owner — Frank       E.    and       Milicent      E. 

Pearson,  1440  Clay  St.,  S.  F. 
I'lans  bj    Contractor. 
Contractor  —  Kincanon    &    Perego.    15!) 

Sutter  St.,  .San  Francisco. 
Filed  May  17,  '22.     Dated  May  16,  '22. 
From  Bank   of  Italy  on  Mtg. ..  $20,000 

From  Wm.  Nelson  on  Mtg 7,500 

In   60  days   from   date  hereof..      5,375 
On    completion    of   building....      5,775 
TOTAL   COST.    $38,250 
Bond,  none.     Limit,  120  days  after  May 
20.     Forfeit,  none.     Plans  and  specifica- 
tions filed. 

FRAME    FLATS 

(2125)  W  BRODERTCK  100  S  Ellis  25 
xlOO.  All  Work  for  two-story 
frame  flats. 

Owner — David  F.  and  Adele  E.  Kenney, 

1751    Market    .'^•t..    San    Francisco. 
Architect — None. 
Contractor — Andrew    Olson    and    Edwin 

S.  Persson,   289. Fell  St.,  S.  F. 
Piled  May  17.  '22.     D.ited  May  16,  '22. 
Frame  up  &  roof  boards  on..  $1856.25 

Ready   for   lathing 1856.25 

White   coated    1856.23 

Completed   and    accepted 1856.25 

Usual     35     days 2475.00 

r  ■       .  TOTAL  COST,   $9900.00' 

Btond,  14950.  Sureties,  S.  Persson  and 
Wm.  Norrington.  Limit,  100  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


RESJDKNCK 

(212f63.     W     TWB-NTY-SEVKNTH     AVE 

100   S  Irving.     All    work   for   frame 

residencfi.  •    ' 

Owner— E.G.  Glynn,  2937   l6th.Bt.,  S.  F. 

Aichifcct   — ■    Edward'E.    Young,      251 

Kearny  St.    San   Francisco.,    • 
Contractor — D.    L.    Bienfield,    140.5    Cle- 
ment SL  ,  San  Francisco. 
Filed  May   17,  '22.     Dated  May  ;1,. '2.2. 

Roof    on 25% 

Erown    coated ,..,..      25% 

Completed     and    accepted 30'Jc 

Usual    35    days 20% 

TOTAL  COST,  J8350 
Bond,  limit,  forfeit,  none.'  Plans  and 
specifications  filed. 

REPAIRS 

(2127)      fcW       I'ACIFIC      AX1>      (iitANT 
Ave.     All  work   for  repairs  to  1)1 'ig. 
Owner — .Sullivan    Estate   Co. 
Architect — None. 
Coatr.actor — Charles     Andrcw.s.     2706-n 

Mission  St.,  San  Francisco. 
Filed  May  17,  '22.     Dated  May  13.  '22. 

On   completion    f  163.71 

10    tinyw    after 163.71 

-  TOTAL  COST,  $327. 4;i 
Bond,  .J250.  Surety,  T;  Wa'sh.  Limit, 
forfeit,  none.    •  .Specifications  only  filed. 


FRAME    FLATS 

(2128)  E  TWELFTH  AVE  225  X  Anza. 
Two-sttry  and  basement  frame  (2) 
flats. 

Owner — D.  Elliot,  1276  .Tones  St.,  S.  F. 

.'Vrchitect — E.  A.  Hc.rma.m,  89  Broad- 
way, San  Francisco. 

Contractor — C.  LindDerg.  257  Surrey 
St..  San   Francisco.  $10,850 


.STORES 

(2129)    NE    CLEMENTH   &    EJ^EVENTH 

Ave.     One-story  reinforced  concrete 

stores. 
Owner — Welisch  &  Blum,  %  Architect. 
Architect — A.    H.    KnoP,    Hearst    Bldg., 

San   Franoisc). 
Contr.ictor- — Mission    Concrete   Co.,    Call 

Bldg.,   San   Francisco.  $20,000 


FRAME   STORE,   ETC. 

(2130)      N   IRVING   92    W   .Seventh    Ave. 

One  story      and      basement      frame 

store  and  flat. 
Owner  —  T.   A    Burns,    243   Drumm   St.. 

San   Francisco. 
Architect — None. 
Day's  work.  $2000 


RESIDENCE 

(2131)      NE    JUDAH    &    NINETEENTH 

Ave.         One-story      and       basement 

frame    residence. 
Owner — S.  E.  Brown,  1434  6th  Ave.,  San 

Francisco. 
Architect — None. 
Day's  w6rk.  $300fi 


DWELLING 

(2132)  E  TWENTY-SEVENTH  AVE 
150  N  Lake.  Tw-o-story  and  base- 
ment  frame   dwelling. 

Owner — Rice  Bros.,  1227-A  I'acific  Ave. 
San   Francisco.  •• 

Architect — None.  ' 

Day's  work.  $500i.' 


DWELLING 

(2133)  E  TENTH  .-WE  100  N  Cabrillo. 
One-story  and  basement  fram.^ 
dwelling. 

Owner — Mrs.  Emma  C.  Case.  S2G  Bu- 
chanan St..  San  P'ranclsco. 

Architect — None. 

Contractor — L.  H.  Peterson.  45  Worth 
St.,    San    Francisco.  |5300 


RESIDENCE 

(2134)  N  ULLOA  32-6  E  Thirty-first 
Ave  E  25xN  100.  All  work  for  one- 
story  and  basement  frame  resi- 
dence. 

Owner— Daniel  0;C«nnell,  %  No.  240 
Montgomery  St.,  San  Francisco. 

Architect  —  O'Brien  Bros..  240  Mont- 
gomery St„  San  Francisco. 

Contractor  —  Fred  Warden,  68  Con- 
cord  St.,  San  Francisco. 

Piled  May   18,  '22.      Dated  May   6,   '22. 


I'ranud    and    enclo.'-ed Jl.SOO.Of 

Iniirior    plastered    1st    coal..    1.50(LO<> 

Completed    and    accepted 1162. .iM 

I'sual     Sij     days 1387.50 

TOTAL  COST.  J535ft.0« 
Bond.  none.  Limit,  90  days.  Forfeit, 
noiiM.      Plans  and  sjx  cifications  fi'ed. 


FLAT.S,    ETC. 

^2135)  S  CALIFORNIA  75  W  Larkin 
W  39-6  S  80-6  E  25  N  44  E  14-6  X 
36-6.  All  work  for  two-story 
frame  (2  flats  and  garage)  and  two 
story  frame  (1  flat  and  store). 
Owner — J.    B.    Rusconi.    1422    California: 

St.,   sSan  Francisco. 
.Ar,'-hitect — >k>ne. 
Contractor — V.     Fillppiff,     1527     Powc-ll 

St..   San    Francisco. 
Filed  May   18,  '22.     r>ated  May  16,  '22. 

Ceiling   joists    in $3862.5" 

Keady    for    lathing 3862.50 

Completed     3862.50 

Isual    35    days 3862.5" 

TOTAL  COST.  $15  450.00 
Bond.  $7225.  Sureties.  Ke>  Sm'th  anti 
R.  .S.  Firmstone.  Limit.  120  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


COMPLETION  NOTT0E8 


SAX   FRAXCISCO   fOIXTV 


Recorded  Accepted 

.May   18,   1922 — LOTS   17,   18.   l!i.   :'n  and 

21  Blk  3160,  West  wood  Park,  Hans 
and  Esther  Nelson  to  whom  it  may 
concern May    16.    1922 

May  18.  1922— W  TWE.N'TIETH  AVF 
o58-7  S  Balboa  50x120.  Ernest 
Nelson  to  whom  it  may  concern... 
May     18,     1922 

May  18,  1922 — LOT  5  BLK  50.  Reis 
Tract.  Emelie  Rehbcrg  to  ,T  Xeish 
May    17,    1922 

May  18,  1922— W  NINTH  AVE  10" 
S  Clement  No.  317.  319,  321  Ninth 
Ave.  I.,ee  and  Lena  Rose  to  wliom 
it    may    concern May    17,    1922 

May  17.  1922— LOT  1  BLK  17.  St. 
Francis  Wood   Extn  No.   1.     Homes 

Loan    Corp    to    Mangels    Bros 

May    15,    1922 

M.-.y  17,  1922— E  HYDE  87  S  Clay 
50-6x112-6.  Zirker  Bros  to  Kin- 
canon   &   Perego May    17.    1922 

May  17,  1922 — LOT  19  BLK  6743  Mis- 
sion and  30th  Sts.  Extn  Hd.  Crock- 
er Estate   Co   to  .1   A   Arnott 

May    8.    1922 

May  17.  192 — (1)  LOT  9  BLK  10. 
Crocker  Amazon  Tct:  (2)  Lot  13 
Blk  10,  Crocker  Amazon  Tct;  (3) 
Lot  16  Blk  10.  Crocker  Amazon  Tct: 
(4)  Lot  26  Blk  10.  Crocker  Amazon 
Tct;  (5)  VV  Edinburgh  dist  \  29° 
22'  B  356  from  N  Cor.  Edinburgh 
and    Geneva    Ave.    Ptn    Lots    20.    21. 

22  and  23  Blk  9.  Crocker  Amazon 
Tct.;  (6)  W  Edinburgh  dist  N  29° 
21'  E  275  from  N  Cor.  Edinburgh 
and  Geneva  Ave,  Ptn  Lots  20  to  23 
Blk  9,  Crocker  Amazon  Tct.;  ( '. ) 
Lot  24  and  'i  Lot  25  Blk  9.  Crocker 
Amazon  Tct.  Crocker  Estate  Co 
to   Albin  M   Samuelson .  .  Mav   11,   1922 

Jtay  17.  1922— E  PARIS  dist  29°  22'  E 
300  from  E  Paris  and  Geneva  Ave 
Ptn  Lots  14.  15,  16  and  17  Blk  7, 
Crocker  Amazo;.  Tct.  Crocker  Est 
Co  to  Albin  M  Samuelson  .  Mav  11.  '22 

May  17,  1922 — W  Lisbon  di.st  N  29°  22' 
E  308  from  N  Lisbon  and  Geneva 
Ave  Ptn  Lots  18.  19.  20  and  21  Blk 
7,  Crocker  Amazon  Tct.  Crocker 
Estate  Co  to  Albin  M  Samuelson.. 
May  J  1.    1922 

May  17.  1H22 — E  EDINBURGH  dist 
29°  22'  E  360  from  E  Edinburgh 
and  Genera  Ave  Ptn  Lots  17,  iti. 
19  and  20  Blk  10.  Crocker  Amazon 
Tct;  (2)  E  Naples  dist  N  29°  21'  E 
355  from  E  Naples  &  Geneva  Ave 
Ptn  Lets  18.  19.  20  and  21  Blk  17 
Crocker  Amazon   Tct.     Crocker   B^st 

lo   to  Albin   M   Samuelson 

May    11.    1922 

May  17,  1922— LOT  7  BLK  6,  Forest 
Htll.  •  Gilbert    Dorcy    to    whom    it 
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mav  concern           May  r<,   1922  35  X  Judah  N  25xE  100.   Harold  A  .t  22i,8      Pugh                                Knight        6500 

Mav  17    1929 w  NINETEENTH   WE  Edith  Keller  to  whom  it  may  con-  2259     Vieira                         Peterson       3800 

146    NC-briJlo    30-6x120.       PMid-  cern April    26.    1922  2260      Whalen                            Owner        3500 

bust    to    whom    it    may    concern...                              • 2261     Zigler                                  Rose       1000 

..May     17.     1922  T  rp-UO  tnT  vn  2262     Tapscott                MacDonald  1*5000 

Mayl7;i922-LOT  25X120   on  W   16th  LIENS  FILED  f^J^^-^^                       ^^^^^^--^        ^ 

Ave    250    X    Balboa.      P    Midbust    to  ^  ^^^  FRANCIiCO  COUNTY  ^H     J^mhusen              Van^Horn        20o2 

whom   It   may   conccn...Ma>    1.     19-  .„„unt  2266      Isaacs                                Owner        3750 

May   17.   1922-LOT   20   BLK   6.43   Ad-  Recorded                v    r^irA«v    in^  i^  F  ^267      Isaacs                               Owner        3750 

dition     to     Mission     and     30th     Sts.  May    18.    1922-N    GEAR\     103-1^     E  ^268     Isaacs                                Owner        3750 

Extn    Hd.    Union.      Crocker    Estate  Leavenwort    E    34-4 ^xN    13,-6.      c  Isaacs                              Owner     11250 

CO  to  J   A  Arnott May  8.   1922  Petersen  Co  vs  Xatale    M.^  -^^  -u  2269     Isaacs                              Ow^er     11250 

May  16.  1922-NW  FAIR  OAKS  AXD  Giovanni    Ross   &    (.    B    Pasqualett^^^^  ^^^^     ^^^^^^                       Petersen       7500 

26th    100    on    26lh    by    60.      Mary    C ^ 2272      Clarke  Strothoff        5000 

Reily  to  A  J  Reedcr.  .  .  .May   13,   192.'  ^  2273     Paroni                                 Pond     10000. 

May  16.  1922— K  PACIFIC  AVE  127  W  RELEASE    OF  LIENS  2274      Zerwtr                             Owner        2000 

Larkin    53x100.       August    Livernais  2275      Stedman                            Eaton        2950 

to  F  I.  Hansen May   l.'>.  1922  g^jj    FRANCISCO    COUNTY  2276     Never                                   Pratt        3200 

May  15,   1922— S  MISSION   75   E   Sixth  2277      Theta  Chi  Frat    Henderson      18500 

E   50xS   80.     J   S  Moreran   &   S'ons   to  Recorded                                                   Amount  2278      Tynel'.                         Ahlstrom        3400 

MacGruer   &   Simpson,   May   6;   Fred  ^^y     ^r,      1922 — W     ASHBURY     25     N  2279      Hoetler                         Brennan        4000 

Wagner,  May   11   and   H  S   Tittle...  Hayes    X    50xW    76-3.      Carl    Frank  2280     Johnson                           Owner        2400 

^lay    6,    1922  to  J  W  Ellings  and  Western  Constr  2281     Atkinson                  McWethy       9000 

May   15,    1922 — SE    HYDE    AND   CLAY  ^.^                                       TSH2      Lerer                                  Hewitt        6001.' 

157-6  E  Hyde  E  42-6  &  137-6  W  62-6                            " ^ 2283      Dreyer                                  Doss        5500 

N    69-6   E   20  N   68-9.      G   W   Burnett  VAfi/.A  nf  Wah  nAaTinn<riM11tV  ''''^^^     McCourtney                Stewart        3000 

to  whom  it  may  concern. May  13,  1922  WOtlCe  01  WOll-lteSpOnSlDUWy  2285     Sigwald                            Owner        2.%(.0 

May    16     192 — W    JONES    ion    N    Bush  1286      Felicano                          Hewiu        2800 

X  37-6x137-6.     L  B  Hani  to  whom  it  SAN  FRANCISCO  COUNTY  2287      Kepple                              Owner        3800 

may    concern May     16,     1922  .  2288     Cronin                                Little        3500 

May      16     1922— E      TWENTY-THIRD  May    18,    1922— N    GEAU\       13. -b      W  ^289      Brown                            Stenbro        7000 

\vc      250    N    Fulton      N    lOOxE    120.  Mason    W    68-9xN    137-6.      Sommer-  giSO     Brazier                             Owner        2500 

Jonathan    Anderson    to    Meyer    Rros  ton    Investment    Co    as    to    improve-  22!'l      Parsons                         Parsons        3000 

May    16,    1922  ments    on    properiy 2292      Armstrong        Hendrickson        350i) 

May  16    1922— XW  PINE  AND  MONT-  May    17.       1922— NW       MASON      AND  2293      Eertelsen                  BerteK-sen        S500 

Kome'ry   X    125xW    138-6.      Commer-  Ellis.  Hotel  l>arne.  No.   202  and  208  22S'4      Rogers                              Owner        4000 

cial    Union   As.suiance   Co,    Ltd   and  EHis.      Jennie    M    Blair    as    'o    im-  j;295     Mohr                         Schawder       350n 

the  California   I.isurance  Co  to  Gal-  provemonts    on   property 2296     Burnham                      Har.zard        1937 

iiornia  Artistic  M<'tal   *   Wire  Co..                                ~ •  2297      Nelson                         Williford        9750 

May    10,    1922  BXTILDINO  CONTRACTS  2298      Oaket.                                Theilo        3400 

May    16,    1922 — W      ALABAMA      300   S  2299      Correa                                  KiiiK        6275 

Precita   Ave   25x110.      Marian    Bondi  ALAMKDA    COUNTY  2300     Stephenson            Henderson        4950 

Dindia  to  Wm   H  Grahn..May   1,   1922  2301      Holiday                          Hudson        1900 

May    16,    1922— S   FAIRMOUNT    50    W  ^he    following    Is    an    Index    for    th«  2302     Lucas                         Anderson       2500 

Academy    W    25x100.      Edith    Loretz  contract*   for   this   Issue.  2303     Fox                                  Horton        ISO') 

to    Henry    Erickson    and    Axel    An-  ^^      Owner                       Contractor     Amt.  2304     Robertson                 Williams       2500 

derson May    15,   1922  2204      Hollidpe                          Owner        5000  2305     Clevenger                   Easterlv        4700 

May    16,    1922-S    ALVARADO    130    W  2205      Same                                    Same      10000  2306      Hinch                                Owner        3000 

Castro.       Wm    A    Kane    to    John    .1  2206     Kinney                            Owner       400  2307     Erickson                          Myers       2200 

Binet May   2.   1922  2207     Kneier                    Boeddeker       2800  nruhh                             n^v„pr       i«;nn 

May    16.    1922-E  COLLINGWOOD   227  2208      Gladney                      Woodard        5500  ^'J^     So    ert<,                            ^h„w        \12 

S  19th;No.  248Collingwood.     Bern-  2209     Shields                           Lassen        4000  "09     Rol  orts                      ,,.,,f,»^'^^        l\ll 

hardt    &    Peirira    to    whom    it    may  2210     Spring                             Owner       3500  -^^"      "'"              Williams       2000 

concern May    16.    1922  2211      Stowe                                  Leber        4500 

May    15.   1922— NE   BOSWORTH   AND  2212     Eastern                      Mayhorn        1680  DWELLING 

Cuvicr  E  Cuvior  75  N  Bos  worth.     H  2213      Killgore                           Owner        2900  (2204)      SW     CAPELL    A     FIXCELSIOR 

S   Thomson    to    whom    it   may    con-  2214      Williams                    „<^^"^5       ?^5^  Oakland.     Onc-storv  6-room  dwlg.  ' 

cern May     12.     192..'  2215      Barnes                          Barnard        1440  owner— Geo       H     Hoilideo       ^g-'e      Taft 

May    15.    1922-E   CUVIER   50    N   Bos-  2216      Ret/.er                                Healy        6000  Ave      Oakland 

woith.  N  Bosworth   25   E  Cuvitr     N  2217      White                          Needham        1500  .vrchltec't— None 

.S    Thomson    to    whom    it    may   con-  2218      H.aly                        „.  ^^.T"*"";       ']9nn  bay's  work.                                                »500o 

ctrn Maj    12.    1922  2219      Rormds                     Westlund        12o0  

May  15.  1922— W  TWENTY-7TH  AVE  2220      Masonic                            Crowe        3739  nwiTT  t  Tvns 

200  X  Geary  N  25x120.      H  O  Lindc-  2221      Same                                   Krenz      20211  PS,  "v    CAPFLL    40    ind    80    S    Px 
man     to    W     II    Llndeman 2222     Same                                 Kurtz     29810  (--^Oi^i^^^     t.APELL    40    and    80    S    Ex- 
man     10     w                                       ^^      ^^^_^  ^^     '^'laremont                      Heger        1950  cclsior.     Oakland.       Two     one-story 
M,.v'i^'l922— NENEWMONTGOM-  2224      Bevcrlv                            Own>>r        2500  6-room  dwellings. 
''7ry'\.Tiu.'^lon:''^    A?on.on.\  2225Portor              ^            Owner        3250  Owne,^-  Geo     H     Hollldge.    5926    Taft 
Mefzger  and   L  Schoenberg   to  J  St.  2226      General                             Cahlll        IS   C  .  _„j,^.Yo;_Xono 
Dfiiis   Co    May   11-    P  Grassl    &  Co.  2227     Ganbert                          Owner       4000  ArchUcct— None. 

Mar    22     GinslfergTlleCo.Mav  11.  -22  2228      Rudolph                       Ristrom        3400  Day's  work.         $5000   each 

M.'Vl.".    l'J22— NO.  115  SAN  JOSK  AVE  2229      Nalrnc                                Owner        600 

'     Annie    and      Battle    Wyail      to   Jas  22t0     Durant                       National        1390  DWELLING 

jen'^en             Mav    8.    1922  22::i      Regents  U   C            Pearson        3100  (2206)      S'    ELLIOTT    60    K    Bay    View. 

May    15     1922— SW    BUSH    &    STOCK-  22.(2      Taggert                            Cardy        2500  Oakland.     One-story   6-rooiu   dwig. 

ton    W    60   S   39-6   B    to   W    Stockton  2233      Brlgg                             Krlegor        6000  Owner— C.     H.     Kinney.    480    Hardy    St.. 

th    along    W    Stockton    to    S    Bush.  221,4      Del  rick                   Henderson      loooo  Oakland. 

Julius    Goldfleln    to    Edw    L    Soule  2235     Flcager                          Owner        1500  Architect— Non.. 

Co    May   6  and   Alia    Rooting   Co...  2236     Jonsson                    Patterson        5000  Day's  work.                                                $<00n 

May     6.     1922  22:i7      .Saronl                                  Pond        28O0  

Mav     iV     lV2'2— NO.       1198     MARKET.  2238      C.ieenhood                      Owner        5000  DWELLING 

Sengravp  Bk.h  to   Kink   A-   .Schlndler  2239      Fox                           MacDonald    3.^0000  (2207)      NO.     2608     FRUITVALR     AVE.. 

,.Q                     May    1:1.    ii»22  2240      Parker                     Chamborn       450(i  O.ikland.      Two-story   4-room   dwIg. 

Mnv   12    1922— H  KUHH  77-6   W   Lcav-  2241      Adams                             Owner       4000  Owner — Fred    Kneior.   Premises, 

onwo'rth      M    l37-«xW    30.      John      O  2242     Frenscn                          Owner       3000  ArchllPOt— None. 

TItlow  to  Golden  <;ato   Iron   Works  2243      Holbrook                       Owner        1800  Contractor— .Irs.    Bocddckcr.    18M    34th 

May    12.    1922  22^4      Walhgren                   Petersen        4600  Ave..    Oakland.                                    12800 

May   il."V9'22—3EMAHKET  with 'nB  2245      M.mbrim                       'tT.'^l"''        ".'j"  „„,.m,,v.»         

B^ale    SK    along    NE    Loalo    13H.3x  224t;      Orr                                    Blabon        J40u  DWELLINO 

VE    137-6       Henry    M    Holbrook    to  2247     Shlndl^r                         BraHch        6000  (2208)      N      L.XGAMTOS      AVE      loo    K 

Llfidgrcn   «o            May    10,   1922  2248      Ht-ndrlckson                 Owner        lOOO  Euclid.   Oakland.  Ono-story   6-rooi.i 

May    n     19"'— W   WElisTEU    137-6   8  2249     McChesney                    Owner       lOOn  dwelling   and   garage. 

McAllilsteVNo    831   UebHirr.     Louie  220O     C.iavc                              Owner       4001  Owner—.".   S.   Gladney. 

BllberHleIn    to    W    B    Dcmarlns 2261      McClurg                          Duval        200  •  Ar-hlt.et  -  N  .... 

May     R.     1922  2262      Crosby                              Own.  r        4000  t -.xiirni-tor      V.     W .    Wo. ..lard.    .S3fi    Mor- 

Miiy    i"*     iV""-^  .N*  CALlKOItNIA    60  W  22r.:.     Tudor                        McW-jthy        JOOii  rill   Ave..  Oakland.                         |l)500 

Twrniy-lifib       Ave     W       .lOxN    100.  2264     TIsch                 Sommarstrom      BOOOd  

l-anngloils  «    EvdokU    P   Kv.rgotla  2256     Haronl                  Chrestenien     JOOOo  DWELLING 

to  Arthur  M  Hardy May  10.  1922  21.66     Farley                           Darnctt      10200  (2209)      K   THOMAS    160    N    Napa.   Oak- 
May     12.    1922      E    8IXTBKNTH     AVE  22u7      de   Moiiibruii              Legnult        3050  land.     One-Htory   6-room   dwelling. 
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Owner — John  A.  Shields,  5315  Collegra 
Ave.,  Oakland. 

Architect — None. 

C^ontractor — H.  &  C.  Lassen,  5323  Col- 
lege Ave.,  Oakland.  $400) 


DWELLING 

(2210)      S   VICENTE   270   W    Colusa   St. 

Berkeley.         Two-stor.v       .six-room 

dwelling-. 
Owner — Spring-   Estate   Co.,    Solano   and 

Colusa   Sts.,  Berkeley. 
Architect — None. 
Day's   vi-ork,  ?;f50!) 


DAVELLING 

(2211)     S   ALMA  AVE    300    N   Chatliani 

Road,  Oakland.     Two-story  7-rooni 

dwelling;-. 
Owner — C.    £.    Stowe,    1679    B-32nd    St.. 

Oakland. 
Architect — None. 
Contractor  —  C.  Leber,   3030  Champion 

St.,  Oakland.  $4501 


FACTOK  Y 

(2212)      SAV    DERBY      AND   CHAPMAN. 

Oakland.     One-story  factory. 
Owner — Eastern      Orange      .Tuice      Co.. 

Oakland. 
Archtteci — None. 
L'ontractor — B.  F.  Mayhorn,  128  10th  St.. 

Oakland  11680 


DWELLING 

(2213)      N  EVERETT  AVE   675   E  Park 

Blvd.,    Oakland.      One-story    S-room 

dwelling. 
3wner — W.    A.    Killgore,    810    Brooklyn 

Ave.,   Oakland. 
Architect — None. 
Day's  work.  $2900 


DWELLING 

(2214)      S    FORTIETH    125    W    Marke*. 

Oakland.      One-story    5-room    dwlg. 
Owner — E.    R.    Williams,    .S381    Peralta 

Ave.,  Oakland. 
.Architect — None. 
Day's   work.  $3000 


ALTERATIONS 

(2215)      NO,  5648  MILES  AVE.,  Oakland 

Alteiatlons  and  additions. 
Owner — W.  H.  Barnes,  Premises. 
Architect — None. 
Contractor — C.       S.       Barnard,       2312-B 

Prince  St.,   Berkeley.  $1440 


DWELLINGS 

(2216)  S  NEVIL  40  and  80  E  Harring- 
ton, Oakland.  Two  one-story  5- 
room  dwellings. 

Owner — AVm.  Revzer,  Federal  Bldg.. 
Oakland. 

.Archilec( — No'ie. 

Contractor — P.  J.  Healy,  39  Nace  Ave., 
Piedmont.  $3000  each 


STORKS 

(2217)  NE  103HD  AA'E  AND  E-14TII 
St.,   Oakland.     One -story   stores. 

Owner  —  B.  B.  While  &  Son,  l^OT  ;!rri 
Av^.,   O&kland. 

Architect — None. 

Contractor — A.  S.  Ncedham,  1214  Wal- 
nut  Si.,    Berkeley.  $150C 

DAVELLING  S 

(2218)  S  SPRUCE  370  and  410  E  .\de- 
line,  Oakliind.  Two  one-story  5- 
room  dwellings. 

Owner — P.  J.  Healy,  S9  Nace  A\e.,  Pied- 
mont. 
Architect — None. 
Day's  work.  $.SOO0  each 


STATION 

(2219)      NW    TRASK    AND    FOOTHILL 

Blvd.,    Oakland.       One-story     brick 

station. 
Owner — T.  R.  Rormds. 
Architeci — None. 

Contractor  —  F.  J.   Westlund,   351   12th 
St.,  Oakland.  $1200 


GLASS  AND  GLAZINC 

(2220)   NEAR   TOWN   OF   DECOTO. 

AA'ashmgton  Tp.     Glass  and  glazing 
for   addition    to    hospital   and    :; 

dormitories. 


Owner — Masonic  Homes  of  Calif. 
Architect — William  Mooser  and  Edwaril 
G.      BoUes,    Nevada      Bank      Bldg.. 
San    Francisco. 
Contractor — J.  B.  Crowe,   1055   Post  .St  , 

San  Francisco. 
Filed  May  10,  '22.     Dated  Apr.  26. 
1st  and  15th  of  each  month.... 

Usual    35    days 

TOTAL  COST, 
Bond,  11870  Surety,  Republic  Casu- 
alty Co.  Limit,  214  days.  Forfeit,  $10. 
Plkns  and  specifications   filed. 


•22. 
75% 
25% 

|273't 


(2221)  METAL  WORK.  FIRE  DOORS 
i>nd  kalsomine  work  on  above. 

Contractor — The  Oscar  Krenz  Coppei- 
&  Br.ass  Works,  626  Bryant  St.. 
San   Francisco. 

Filed  Maj    10,  '22.     Dated  Apr.  26,  '22. 

Payments   same   as   above 

TOTAL   COST.   $20,211 

Bond,    $10,500.      Sureties,    J.    E.    O'Mara 

and    G.    A.    Wieland.      Limit,    214    days. 

Forfeit,   $10.     Plans  and     specifications 

filed. 


TANK  FRAME 

(2223)  PERALTA  RANCHIO,  Oakland. 
Tank  frame. 

Owner — Claremont   Hotel  Co.,   Berkeley 

Architect — None. 

Contractor — W.  S.  Heger  Jr.,  Clare- 
mont Hotel,   Berkeley.  $1950 


DWELLING 

(2224)      E  SIXTEITH  AVE  200  S  Trenor 
Oakland.      One-story    5-room    dwlg. 
Owner — C.    H.    Beveily,   Oakland. 
Architect — None. 
Day's   work.  $2500 


DAVELLING 

(2255)      E    SEMINARY    75    S    Bromley, 

Oakland.     One-story  6-room  dwlg 
Owner — A.    O.    Portor,       1701    Seminary 

Ave.,   Oakland. 
.Architect — None. 
Day's  work.  $3250 


ALTERATIONS 

(2226)  NO.  3074  BROADWAY.  Oak- 
land.     Alterations. 

Owner — Gen.   Motor   Truck    Co. 

Architect — None. 

Contractor — Cahill  Bros..  110  Sutter  St., 
San  Francisco.  $1200 


DAVELLING 

(2228)  NO.  36  MONTE  VISTA.  Oak- 
land.     One-story    4-room    dwelling. 

Owner — Geo.    Rudolph,    Premises. 

Architect — None.    ' 

Contractor — G.  M.  Ristrom.  170  Glen 
Ave.,  Oakland.  $3400 


OFFICE   BI<DG. 

(2230)  NE  E-FOURTEENTH  AND  NAV 
Stanley  Ave  NAV  781.80  NE  1032. 4>J 
SE  780.90  SW  10S1.C9,  Oakland 
Metal      furring   and     corner   bead^. 


wood    and    metal    lathing    for    two- 

.story   and   bafcemen    office    building. 
Own<;r — Durant  Motor  Co.  of  Calif.,  Mo- 

nadnock  Bldg.,  .San  P'ranciscc. 
Architect — None. 
Contractor — George    Hudson     (National 

Lathing   Co.),    681   Market   St.,    San 

Francisco. 
Filed  May   J  3,    22.     Dated  May  11,  '22. 

On    10th    of   ach    month 15% 

ilsual    35    days 25% 

TOTAL  COST.  $1390 
Bond,  $695.  Surety,  Fidelity  &  Casualty 
.'o.  Limit.  30  days.  F^orfeit.  none. 
Plans    and    specifications    filed. 


(2222)      ILUMF.ING,       S  E  W  E  R  I  X  G. 

heating  and  electric  work  on  above 
Contractor  —  O.    Kurtz,    445    Stevenson 

St.,  San   Francisco. 
Filed  May  10,  '22.     Dated  Apr.  26.  '22. 

Payments    same    as   above 

TOTAL  COST,  $39,819 
Bond,  $20,000.  Sureties,  Evelyn  1. 
Kurtz  and  F.  A.  Kurtz.  Limit,  214  days. 
Frrfeit,  $10.  Plans  and  specifications 
liled. 


DWELLING 

(2227)      N     COLLEGE     COURT     250     W 

Seminary  Ave.,  Oakland.  One-story 

5-rocm  dwelling. 
Owner  —  N.    Ganbert,    1910    40th    Ave., 

Oakland. 
Architect — None. 
Day's   work.  $4000 


DAVELLING 

(2229)      NO.  3149  PERALTA  AVE.,  Oa!c- 

land.      One-story    2-room    dwelling 
Owner — T.    I.    Nairne,    130      E-14lh      St., 

Oakland. 
Architect — None 
Day's  work.  $600 


movp:  bldg. 

(2231)    university    of    califor- 

nia    Grounds,    Berkelej-.      All    work 
for  moving  botany  building. 

Owner — Regents  of  University  of  Cal- 
ifornia,  Berkeley. 

Architect — John  Galen  Howard,  1st  Na- 
tional Bank  Bldg.,  San  Francisco. 

Contractor — E.  K.  I'earson  and  A.  B. 
Johnson  (Pearson  &  Johnson)  2031 
Bryant  St..  San  Francisco. 

Filed  May  13,  '22.     Dated  May  10,  '22. 

On   101  h   of  each  month 75% 

U.sual    35    days 25% 

TOTAL  COST,  $3100 

Bond,    $3100.      Surety.   Globe    Indemnity 

Co.     Limit,  20  days.     Forfeit.  $50.  Plans 

and  specifications  filed. 


DWELLING 

(2232)  NO.  2331  BO.NAK.  Berkeley. 
One-story    5-room    dwelling. 

Owner — C.  S.  Taggart,  2339  Browning 
St.,  Berkeley. 

A I  ch  i  t  ec  t — None. 

Contractor — C.  H.  Cardy,  2339  Brown- 
ing St.,   Berkeley.  $2500 


DWELLING 

(2233)  NO.  1963  EL  DORADO  ST.,  Ber- 
keley.     Two-story    6  room    dwlg. 

Owner — A.  G.  Brigg. 

Architect — None. 

Contractor — C.  J.  Krieger,  2930  Harper 
St.,  Berkelej,  $6000 


D  WEI-LING 

(2234)      NO.      211    HILLCREST      KOAD. 

Berkeley.     Two-story  8-room  dwlg. 
Owner — E.  Detrlck. 
Arvhitect — None. 
Contractor — E.       F.       Henderson.       5744 

Keith    Ave,.    Oakland.  $10,000 


ADDITION 

(2235)      NO     927    INDIAN    ROCK    AA'E.. 

Berkeley,     .^.ddition. 
Owner — C.  B.  Fleager.  Premises. 
.Architect — None. 


Day'.s  work. 


$1500 


APARTMENTS 

(2236)      NO.    2319-21     ROO&EVELT    ST.. 

lierkeley.  Two-story    1 2-room   ants. 
Owner — A.    G.    Jonsson,    2321    Roo.sovelt 

St..  Berkeley. 
.Architect — None. 
Contractor — G.       D.       Pailerson.        1545 

Dwight  AVay.  Berkeley.  $5000 


DWELLING 

(1:237)  NO.  2320  SPAULDING.  Ber- 
keley. One  and  one-half-story  5- 
room  dwelling. 

Owner — Louis  Earoni.  San  Francisco. 

Architect — None. 

Contractor — C.  P.  Pond.  1163  .Ashmount 
Ave.,  Oakland.  $2800 

JDWELLING 

(2238)      NO.    £25    SAN    BE.'VITO    ROAD. 

Berkeley.      One-story   7-room   dwlg. 
Owner— Jesse     F.    Gioenhood.     922    San 

Benito  Road,  Berkeley. 
Architect — None. 
Days  work.  $5000 


OFFICE    BLDG, 

(223S)  E  BROADAVAY  75  S  Nineteenth 
Oakland.  Ttiree-storv  concrete 
theatre  and  ofRce  building. 

Ov.  nei — Fox   Film  Corp. 

Architect— AVeeks  &  Day,  Phelan  Bidg, 
San  Franc'sco. 
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DWELLING  „     ^, 

("^40)      E     BROADWAY  200     S     Napa, 

Oakland.     One-story  S-room  dwlg. 

Owner— George  Parker. 

.Vrchilcci — None. 

Contractor— J.  F.  Chambers.  Plaza  Bldg 

Oakland.       '^•^'^" 

DWELLING  '       ^ 

(•Ji:41>      E      BROADWAY      160    S    Ocean 

View  Drive.  Oakland.     One-story  6 

roon-  dwelling. 
0^vner— W.  E.  Adann.s.  9fi5  ooth  St.,  Okd. 
Architect— None. 
p;,ys  vork.        '*<'0° 

DWELLING  ^    ,  ,       , 

(2:\2)      COLUMBIA       rATTv,     Oakland. 

One-story  6-room  dwelling. 
Owner E.    Fransen,    138    Chestnut    St.. 

Oakland. 
\r    niteci — None. 
D^y  s   work.        «=^000 

n'V'ELLING  .„    ,^ 

(i!UI3)  N  E-TWENTY-EIGHTH  loO  L 
13th  Ave..  Oakland.  One  and  one- 
iialf-slorv   4-room  dwelling. 

Owner—  E.  H.  Holbrook.  13i6  E-2Stli 
St.,  Oakland. 

.\rc-hitcct— None 

Day's  work..  *1»'^'^ 

DWELLING 

C2"H)      N       E-THIRTY-THIRD       90     E 

Elliott,   Ocikland.  One-Story   7-room 

dwelling. 
Ownei — W.   Walhgrcn.   Bay   View   Ave.. 

Oakland. 
Architect — None. 
«  ontractor — Alfred    Petersen.   3918   Lin- 

wood    Ave.,   Oakland.  *4fi0n 


ALTERATIONS 

(2251)  NO.  1^50  TWENTY-NINTH  ST., 
Oakland.      .\lror.T  lions. 

Owner — Dr.  McClurg. 
Architect — None. 

Contractor— Oliver  Duval  &  Son,  Dal- 
ziel  Bldg.,  Oakland.  ?200'^ 

STATION  ^     ^^ 

(2252)  E  WEBSTER  400  N  14ih  St.. 
Oakland.  One-story  tile  battery 
.station. 

Owner — Dr.  Daniel  Crosby. 

.Architect  —  Reed    &    Corlett,    Oakland 

Bank   of  Savings  Bldg..  Oakland. 
Days  work.         ^^^'O^ 

DWELLING 

(2253)  N  YORK  120  K  I'riiU-e.  Oak- 
land     One  story  5-room  dwelling. 

Owner— Wm.  Tudor  Jr.,  2408  Telegraph 
Ave.,   Oakland. 

Architect — None. 

Contractcr— McW'ethy  &  Grtenlfaf.  Al- 
Lany    Bldg..    OaKUuul.  ?-."00 


DWELLING 

(2259)      SE    TWENTY-FIRST     .WE     6c 

E-19th    being    Lots    23    and    24    Blk 

38,    San    Antonio,      Oakland.         All 

work   for   one-story   7-room   dwlg. 

Owner — F.     C.    Vieira,    1748    2lPt    Ave. 

Oakland. 
Architect — None. 
Contractor — Jas.  B.   Peterson.  205."^   38th 

Ave.,  Oakland. 
Filed  May  15,  '22.     Dated  May  14,  '22. 

Frame   up    •••      ^ 

Plastered     •••      % 

Completed    and    accepted % 

Usual    3,".    days "•  •  •      ^i 

TOTAL  COST.  $3800 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.     Plans   and   specifications,   none. 


APARTALKNT-S  ^    , 

(•'••54)  N  E-MNETEENTH  bet.  Athol 
a:id  Park  Blvd..  Oakland.  Three- 
story   l.s-room   apartments 

Owner — John    Tisch. 

Architect— Clay  N.  BurrtU,  1st  Saving;^ 
Bank    Bldg.,   Oakland. 

Contractor  —  M.  Felix  Sommarstrom, 
221,^    Park   B!\d.,  Oakland. 

?20.000 


WAREHOUSE 

(2255)  SE  FOURTH  AND  HARRISON. 
Oakland.  Two-story  brick  ware- 
house. 

Owner — A.  B.  Saroni  and  The  Grocers, 
Inc.,   573    Franklin   St..  Oakland. 

Architect — None. 

(  ontractor — Henry  J.  Christensen.  Fed- 
eral   Bllg..    Oakland.  $30,000 


DWELLING  ,,      ,, 

(•2245)      S    FIFTIETH      150    W  Manila 

Ave.,    Oakland.      One-story  6-room 

dwelling. 
Owner— H.      Monbrim,    3806      Piedmont 

Ave.,  Oaklan*. 
.\rchitect — None. 

(  cntrs.clor— O.       Legaull,     3004  Mark-l 

St..    Oakland  12950 


DWELLING 

(2246)      .^W     MARS     AND     NEY     AVE. 

Oakland.      Twe-s(ory   7-rooni  dwlg 
Owner — Mis.   J.   P..   Oi  r.   7500   Ncy   Av.-. 

Oakland. 
Archil  ect — None. 
Contractor- E.      R.    Blabon,      2482    63rd 

Ave..  Oakland.  ^S^O" 


DWELLING 

(2256)      NW    TUNNEL      AND      BRIDGE 
Roads,    Berkeley  All    work    for 

iwo-f-tory   dwelling  and   garage. 
Owner— W.    H.    Farley,    3488    Hollis    St.. 

Oakland. 
.\nhitect— W.    H.    Ratnlilf    Jr.,    1st    \:i- 

tional    Bank    Uldg.,    Berkeley. 
Contractor— H    M.   liarnett,   691    Wesley 

Ave.,    Oakland. 
Filid  May   15,  "22.     Dated   .May    11.  '22. 

Koof    boarded     Vi 

Urown    coated     "•      ^ 

Completed     and     accepted hi 

Usual    35    days V< 

TOTAL  COST.  $10,200 
llond.  $5100.  fc'urety.  Globe  Indemnity 
<•(,.  Limit,  90  days.  Korfili.  none. 
Plans   and    bpeolfic  itlons    lUod, 


DWKLLIN<. 

(2247)  N  .MoKI.M.KV  AVE  100  1. 
Aihol,  Oakland.  Ono-slory  5-ronni 
rtwcDIrg. 

owiier--D.  M.  Shindlcr,  .^06  American 
Bank    P.ldff..  O.ikland.  1 

Ar«hllecl — None. 

(ontractor— M.  P.  Tlia.sch,  .'.06  Ameri- 
can   Bank    Bldg.,   Okd,  $6nn(( 


DWKLLlNt; 

(2Z4«)      E     PINKHAVEN     ROAD    700    ?. 

Thorn    Rock,    Oakland.      Onc-fctory 

3-room    dwcllii.g. 
Owner    --    David       H'-ndrlcUson,       2^2( 

Prince  St..  Berkeley. 
.Xrchltect — None. 
Iiay'H   work.  $1iiiim 


DWELLINCr 

(2260)    SW     FORTY-NINTH    &    M.VNILA 

Ave.    Oakland.      One-story      5-rooni 

dwelling. 
Owner— Whalen       &      Carlos,      Federal 

Bldg..  Oakland. 
.\rchitect — None. 
Day's  work.  $3500 

SHOP 

(2261)  E  CROVE  HI  N  Fifty-Sixth, 
Oakland.  One-story  2-room  barber 
shop. 

Owner— Frank  Zigler,  433  4  2nd  St..  Ok«I. 
Architect — None. 

Contractor— M.  P.  Rose.  9400  Oxford 
St.,    Berkeley.  $100n 

MARKET,     ETC.  ,  ^  .  r^ 

(2262)  NE  NINETEENTH  .<c  BROAD- 
way.  Oakland  Four-.story  concreu 
market  and  olTice  building. 

Owner  —  E.    N.    Tapscott.    1st    Saving 

Bank  Bldg..  Oakland. 
Architect— Reed  &  Corlett.  1206  Broad 

wa\'.  Oakland. 
Contractor  —   MacDonald    &    Kahn.    1? 

Monlgomevy    St..   San   Francisco. 

$175. Oc 


LlWEULlNO...         • 

(20.-.-)      S    FIFTIETH    157.84    E    Lawton 
.W*"  E  40xS  90,  Oakland.      All   work 
for    nhe-story    5-room    c|w.'llinp. 
(>wii«r— H.  du  I'uy   d*  Montbrun. 
Xnhllecl — None 

Coi. tractor— p.     LegftUlt,     3004     .\1ark.-t 
.•^1.,    Oakland. 

KiI.mI    May    IB.    '22.      Dated 

Kiaine    up    '4 

Prown    coated     W 

Completed    and    accepted '♦ 

UsutI  35  dayH H 

TOTAL  qOST.  $3050 
Bond,  nonp.  Limit.  90  dnyn.  Forf.  it. 
none.     Plnnn  R;id  Bpocincnlloiif  filed. 


KLATS 

(?24i»)      W    PARK     rn.VD      1.0    .N    W.  II 

InKion.     OHklaiid        Two-H«ory     l"- 

rooni    (l.itH 
(,»IMT  W.     H.     MeClienney.     I.1L'»    Sai' 

LulM   Avr..   Oaktimd. 
Ar«*hll<Mt  -  :v«.i>" 
imy'd  work  jTi"i  ' 


DV\  KLLLNG 

(L2f.O)  M  lOllRV  11(1 
Oakland       (Mn.-Kiory 

Qwnrr— B^alrUn  Mravr 
Ave.,  Onkliind. 

^rrhllocl — Noi<- 

Day'"  worK, 


•Cr«  lire  III , 
-room  dwlK 
.  U'     WlokHoi. 


I  Itino 


DWELLING  _    , 

(2263)      N    MAINE    opp.    Pleitner.    Oak 

land       One-story   5-room   dwelling 
Owner— Mr^.  Bes-.-  Clarke,  3233  E-lHh 

St.,  Oakland. 
.\rchitect— None. 
Ccntraitor— Richmond    i*i    .\m.sdou,   -1  ' 

Harrington   Ave..  Oakland.  $30ii 


FLATS 

(2"64)      SW   MILES  AVE   AND   HARP 

Oakl.nul.     Two-.story   13-rooni   llai 
Owner— Andrew     B.     Gow.     5668     Ayai 

St..    Oakland. 
Architect— L.    F.    Hyle.    2745    26th    Av. 

0:ikland. 
Davs    work.  $iO,i  • 


DWELLING  .. 

(226B1      S     MtiXADNOi   K      W  AA       • »      1- 

Sc-minaiy.    Oaklan.l.      One-story    3- 

roopi   dwellliip. 
owner-  Jonin    N.    Fildhusen.    >'l11s    Col 

kge    Oaklaiul. 
VrchiK-ct-   None. 
Contractor— D    W.  Van   Horn.  5935  Mln- 

Itanla   Ave..  Oakland.  $2900 


DWELLING 

(Vir.8)      LOT    25     iU,K     1.    Trrnlh     C.l<>n 

Trail.  Oakland.      All   work    for  ono 

and     oiie-h:ilf-«iory     frame     dwlg. 

(iwn«i-  Anna  M.   Punli.   Berkeley. 

Anhlicri    ^Wlllluni    .1.    Wllkln»»nn,    C'l? 

IhI     .•^uMntT'i    Bank    DIdg..    Oakland. 

c.iirarii.i      Harry  < ".   Knlgl't.   33li    12th 

St..    Oakland, 
-•'lud   .M.i,v    1.'..  .'22.     D.iled   May   I.  '22. 

r.aflr.rx    In    plocr 'i 

Brown    coal  ell    .,..,..  '  i 

i'miipli  toil  dnil   ui'.ocpl- ''  '• 

;'xniil    3..    r.iiyn.  . , , '* 

TOTAL  COS'!-.  »fi  .'HI 
llonil,  mini-  l.lnill.  7B  diiyw  Koitil. 
none.     Pl.ii  ■    .ind   hp"cl(lcnl Iohh   filed 


DWELLING 

(2266)      NO.   2801    BEST   AVE,.   Onklaml. 

One-st<  rv   5-rooin  dwelling. 
Own,.|— Harry  W,  Isaacs,  2800  Modesto 

Ave.,  Oakland 
.\rchllect    -None. 
Day'K   work  '^''^'^ 


DWELL1N<'  ^,, 

(2267)      NO      2K0(i     MONTR'l'ILLO     Wi- 

Oakliiiui.     One-Hiory   S-rooin   dwlg- 
Ownvr--llarry   W.   Isaacs.   2800  Modesto 

Ave..  Oakland, 
Architect      None. 
Day'N  work  >  •''" 

DWELLINC 

(L'2«>0  NO  '-">-'  .MO|l|•,^ll>  .Wl...  •' 
I, lid       Oil    "ti'iv    •'    room  dwclllii 

0*nei  — lluiry  W  l.s:iac,-.,  :«U0  Mod. 
Ave.,   OlikliilHl. 

Architect  -  None, 

Day'N   work  ♦•''•' 
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DWELLINGS 

(2269)  NO.  2815,  2821  AND  284.'>  MA- 
dera  Ave,  Oakland.  Three  one- 
story   5-rooiTi   dwellings. 

Owner — Harry  \V.  Isaacs,  2800  Modesto 
Ave.,  Oakland. 

Architect — None. 

Day's    work.  $3750    each 


DWELLING 

(2280)      N      CALAVKUAS      AVE    lOD    N 

Buel,  Oakland.       One-story   5-rooui 

dwelling-. 
Owner — Axel    Johnson,    4834    Calaveras 

St.,  Oakland. 
Architect — None. 
Day's  work.  |2400 


DWELLING 

(2291)      NO.     1018     FRESNO,     Berkeley. 

Or.e-.story  5-room  dwelling:. 
Owner — Fred  Parsons,   2924   Harper   St., 

Berkeley. 
Architect — None."     ■ 
Cont.'-actor  —  Parson     &     Cefny,     2924 

Harper  St..  Berkeley.  $3000 


DWELLINGS 

(2270)      NO.    2916,    2921,    2929,   3015,    3021 

2907,    3027,    3033    and    3101    Rawson 

Ave.,    Oakland.      Nine    one-story    5- 

room  dwelling's. 
Owner — Harry  W.  Isaacs,  2800  Modesto 

Ave.,  Oakland. 
Architect — None. 
Day's   work.  $3750   each 


DWELLING. 

(2271)      W   33RD  AVE   150   N   FARNUM 

St.,    Oakand.         One-story      7-room 

dwelling. 
Owner — E.    A.    Renner,    3105    Elmwood 

Ave.,    Oakand. 
Architect — None. 
Contractor — J.    B.    Petersen,    2053      38th 

Ave.,   Oakland.  .?7500 


DWELIilNU. 

(2272)      E     WILDWOOD      AVE       100    N 

Grand,  Oakland.     One-story  B-room 

dwelling. 
Owner — Wm.    D.    Clarke    and    wife,    619 

Crocker    Bldg:.,    San    Francisco. 
Architect — Ncne. 
Contractor — Chas.      F.     Strothoff.      2274 

15th    St.,    San    Francisco.  $5000 


DWELLING. 

2273      E   MANDANA   BLVD,   300   3  ASH- 

mcnt    Oakland.      Two-story   S-room 

dwelling. 
Owner — L.   Saroni.   806  Howard  St.,   San 

Francisco. 
Architect — None. 
Contractor — C.    P.    Pond,    1163    Ashmont 

Ave..    Oakland.  $10,000 


DWELLING 

(2274)      NO.  3000   ACTON  ST.,  Berkeley. 

One-story  5-room  dwelling. 
Owner — W.   W.   Zerwer,    3008   Mable   St., 

Berkeley. 
Architect — None. 
Day's  work.  $2000 


DWELLING 

(2275)      NO.  2728  DOHH  ST.,  Berkcleey. 

One-story  5-room  dwelling. 
Owner — Miss   A.   L.   Sfedman. 
Architect — None. 
C^ontractor  —  Eaton    &    Ekstrom,    3146 

King  St..  Berkeley.  $2950 


DWELLING 

(2276)      NO.  2435  GRANT  ST.,  Berkeley. 

One-story   5-room   dwelling. 
Owner — Mrs.   F.   J.   Never,    2434    SIcKin- 

ley   Ave.,   Berkeley. 
Architect — None. 
Contractor — G.    T.    Pratt.    1109    .\niador 

Ave.,    Berkeley.  $3200 


FRATERNITY  HOUSE 

(2277)  S  LE  CONTE  225  W  Euclid  St., 
Berkeley.  Two-story  18-room  fra- 
ternity   house. 

Owner — Theta  Chi   Fraternity. 

Architect — W.  R.  Yelland,  414  13th  St.. 
Oakland. 

Contractor — E.  F.  Henderson,  5744 
Keith    .\ve..    Oakland.  $18,500 


DWELLING 

(2278)  NO.  1717  PARKER  ST.,  Ber- 
keley.     One-story    6-rooni   dwlgr. 

Owner — Wm.  Tyncll,  1715  Parker  St., 
Berkeley. 

Architecti—H.   P.  Chapman.  Santa   Rosa. 

Contractor — E.  Ahlstrom,  927  Wright 
St.,  Santa   Rosa.  $3400 


STORE 

(2279)      NO.   2701      SAN   PABLO      AVE.. 

Berkeley.     One-story  store. 
Owner — Hoefler  Co.,  Inc. 
Architect — None, 
''ontractcr — J.  P.  Brennan.   1519   Hearst 

A.\e,.  Berkeley.  $4000 


DVVELLI.NG 

(2281)  E  CLARENDON  CRESCENT 
385  S  .\8hmount.  Oakland.  Two- 
story  7-room  dwelling. 

Owner  —  G.  W.  Atkinson,  384  Euclid 
Ave.,   0.'i,kland. 

Architect — None. 

Contractor — McWcthy  &  Greenleaf,  Al- 
bany Bldg.,  Oakland.  $9000 


DWELLINGS 

(2282)      N     DOAVLING   150  and      190   W 

90th  Ave.,  Oakland.     Two  one-story 

5-room  dwellings. 
Owner — Simon    Lerer,    290    Grand    Ave., 

Oakland. 
Architect — None. 
Contractor — C.    L.    Hewitt,    8821    E-14th 

St.,  Oakland.  $3000  each 


DWELLING 

(2283)   S  EXCELSIOR  AVE  64  E  Mont- 

clair.    Oakland.      One-story    6-room 

dwelling. 
Owner — E.   F.    Dreyer,    2030   E-15th    St... 

St.,  Oakland. 
Architect — None. 
Contractor — C.    A.      Doss.    2028      E-15th 

St.,  Oakland.  $5500 


DAVELLING 

(2284)      N  FORTY-THIRD  305  E  Grove, 

Oakland.      One-story    5-room    dwlg. 
Owner — P.  C.  McCourtney,  491  42nd  St.. 

Oakland. 
Architect — None. 
Contractor — S.  L.  Stewart.  831   16th  St., 

Oakland.  $3000 


DWELLING 

(2285)      N  LYON  AVE  346  W  38th  Ave., 

Oakland.     One-story  4-room  dwlg. 
Owner — J.  W.  Sigwald,  3927  Agua  Vista 

Oakland. 
Architect — None. 
Day's  work.  $250i) 


DWELLING 

(2286)      S     NINETY-FOURTH     AVE     78 

N   13th   St.,   Oakland.     One-story  4- 

room  dwelling. 
Owner — Jas.    Felicano,    1216    88th    Av»^.. 

Oakland. 
Architect — None. 
Contractor — C.    L.    Hewitt,    8821    E-14th 

St.,    Oakland.  $2800 


DWELLING 

(2287)      SE    SIXTY-FIRST      AVE      AND 

Scenic    Way,    Oakland.      One-story 

5-room  dwelling. 
Owner — Wm.  S.   Pepplc.  2619  62nd  Ave.. 

Oakland. 
Architect — None. 
Day's  work.  $3S0(i 


DWELLING 

(2288)      E   WEST    160   N   43rd,   Oakland. 

One-story  6-room  dwelellng. 
Owner — J.   Cronin,  4214  West  St.,  Okd.  • 
Architect — None. 
Contractor— J.    Little,    3406    Market    St.. 

Oakland.  $35C0 


DWELLINGS 

(2289)  W  WOODRUFF  AVE  137  and 
170  N  Hopkins,  Oakland.  Two  one 
story    5-room    dwellings. 

Owner — Chas.  F.  Brown.  1707  Broad- 
way,  Oakland. 

Architect — None. 

Contractor — A.  Stenbro.  1608  Hopkins 
St ,  Oakland.  $300n  each 

DWELLING 

(2290)  NO.  2303  DERBY  ST.,  Berkeley 
One-story  5-rocm  dwelling. 

Owner — Jas.    W.      Brazier,      1912    Blake 

St..  Berkeley. 
Architect — None, 
Day's  worH,  J2500 


DWELLI.NG 

(2292)      NO.  14)8  GROVE   ST.,  Berkeley 

One-story   5-room    dw^elling. 
Owner  —  Armstrong,     1424     Grove     St., 

Berkeley. 
Architect — None. 
Contractor — A.    Hendrickson,    755    60th 

St.,  Oakland.  $3500 


GARAGE 

(2293)  NE  SAN  PABLO  &  COWPER, 
Berkeley.  One-story  concrete  ga- 
rage. 

Owner — A.  Bertelsen. 
Architect — None. 

Contractor — S.  J.  Bertelsen,  30  Fstrella 
Ave.,  Piedmont.  $8500 

-DWELLING 

(2294)  NO.  540  SAN  LUIS  ROAD,  Ber- 
keley.    Two-story  6-room  dwlg. 

Owner — C.    M.    Rogers.    703    Nielson    St.. 

Berkeley. 
Architect — None. 
Day's   work.  $4000 


DWELLING 

(2295)      BAY  FARM  ISLAND    Alameda 

One-story  5-room  dwelling. 
Owner — Emilie    Mohr.     Harrison    Apts.. 

Oakland. 
Architect — None. 
Contractor — A.    .Schawder.     230S     Buena 

Vista  Ave.,  Alameda.  $3500 


ADDITION 

(2296)    NO.    911    LAFAYETTE.   Alameda 

Addition. 
Owner — Sarah    Burnham,   Premises. 
Architect — Nore. 
Contractor  —  K.    Hazzaid,     1724    Santa 

Ciara  Ave..  Alameda.  $1937 


DWELLINGS 

(2297)  NO.  409.  413.  41:..  419.  421  LIN- 
coln  Ave.,  Alameda.  Five  one- 
story   4-room  dwellings. 

Owner  —  F.  H.  Nelson.  1138  Bay  St,, 
Alameda. 

.\rchitect — None. 

Contractor — H.  Williford.  3265  Central 
Ave..    Alameda.  $1950    each 


DWELLING 

(2293)      NO.  1092  FAHK  AVE.,  Alameda 

One-story   5-room    dwelling. 
Owner — E.   K.  Oakes.  Centervllle. 
Architect — None. 
Contractor — F.   J.    Tlieile.   2905   Madison 

St.,  Alameda.  $3400 


DWELLING 

(2299)      NO.    1610    SAN   ANTONIO   AVE.. 

Alameda.     One-story   7-roon'   dwlg. 
Owner — Mary  M.  Correa,   1214   Sherman 

St.,  Alameda. 
Architect — None. 
Contractor — G.   W.   King,   2054  Alameda 

Ave..   Alameda.  $6275 


DWELLING 

(2300)      NW     COR     BROADWAY      AND 

Lawton,  Oakland.     One-story  3-rm. 

dwelling. 
Owner — A    .L.    Stephenson,    Oakland. 
Architect — None. 
Contractor — F,.       T.       Henderson,     5744 

Keith    Ave,    Oakland.  $4950 


D^VELLING 

(2301)  E  CANON  400  N  HOPKINS. 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Frank  Holiday,  Canon  Ave., 
Oakland. 

Architect — None. 

Contractor — L.  G.  Hudson.  1771  Evans 
Ave.,   Oakland.  $19^0 
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DWELLING 

(2302)      S     DELAWARE     ST     E     225     E 

Laurel,    Oakland.     One-story    4-rm. 

dwellinp. 
0\v  ler — N.     I.uc.-x.s.       3402     Laurel    Ave.. 

Oakland. 
Architect — Xonc. 
Contractor — A.     Anderson.     3027 

ida    St.,     San     Francisco. 


Flor- 
$2500 


DWELLINO 

<2?.()2i      NE    con    E    21KT    and    MITCH- 

ell    St.,    Oakland.      One-story    4-rm. 

dwelling-. 
Owner— W.     I.      Fox.       1029     Uth     Ave., 

Oakland. 
Architect — Xonc. 
rn:i   ractor — .I?s.     D.     Horton,       581     9th 

St.,     Oakland.  $1800 


(2304)      N    43TH      ST       150    W    OHOVE. 

Oakl.nnd.      One-.story    4. room    dwell- 

'    "■ 
Owner — C.    E.    Hobertson.    732    56th    St.. 

Oakland. 
-\  !•   'I'tect — None. 
»'ontn:tor — Cha.s.     C.     Williums,       1524 

Fr.".nklin    St..    Oakland.  $2500 

I'UKLLlNr, 

•  J.IOS)  F  MOItAGA  .\VH  I'lO  X  Pleas- 
ant Vailoy.  Oakland.  Two-story 
C-ro"m  dw«lliiii.'. 

Ox\ner — A.  W.  ('levrnper.  1  inn  Morap.T 
Road.    Oaklan>! 

,-\i  ihitecl — Xo.ie. 

Contractor — Geo.  W.  Easterly.  824  37th 
St..  Oakland.  $4700 


l»V  ELLIXG 

(L'a06)      X    XE\1L       :>6n    A\        3811)     Avo.. 

Oakland.      One-Mors'    -S-room    dwlg-. 
Owner — Jos.    T.     Hinch.    Federal     Bid?.. 

Oakland. 
Architect — Xono 
D.Ty's  work.  $3000 


DV  ELLIXG 

r2.'07)  E  REDDING  400  \v  Miph.  Oak- 
land.     One-story    3-rooni    dw-elllnR-. 

Owner.  Tdr.-^.  .lulla  IC.  Erickson,  4200 
ReddhiK  St..  Oakland. 

Ar<  hitect — .Xon". 

•  onirarior — W.  .1.   Myers.  $22'»0 


DWELLIXC 

<2:,08)      X   SANT.\    KAV   490   W    Paloma. 

Oakland.     One-slory  6-rnom  dwlR. 
Ow  net- Jan. OS    B.    Grubb,    Y.    M.   ('.    A.. 

Oakland. 
Arehlleet — Xont-. 
I>ay':<    work.  $4,nOo 


DWELLING 

(2.;(.9)      E  T\\  KM  V-.SIXTII    AVE  250  X 

E-24th    St..    Oakland.      One-story    5- 

rooni  dwfllini;. 
Owner — Mjvs    Ethe    Ucihrrls.   3216    Krui'- 

v;ile    Av«-..    Oakland. 
Ar<  hiteet — None. 
«  oi, tractor — Khaw  *  Wainon,  1711  WM 

low   St..   AInmedii.  $32nn 

ALTEUATIOXH 

(i:  10)      NO.     415     WAYNi:     .\VE.,    Oak 

land.      Alt'-ratl'ii  «. 
«(v  ner— C.    W.    Hill. 
.Nt«-hllcci —  N^ne. 
•  rjitractor  —  ':ha».    C     Wllllmis.    1621 

Franklin  Ht,,  OMkland.  12000 


COMPLETION  NOTICES 


\I.\MKI>A   (  Otl!V'l  \ 


lle.nrd^il  Arenptrd 

,Mh»    ir.    I ••:<•_'  -\\v    wKii.sTKi:    a;\I» 

••'•Mil  tawiilli     \    r.im    lo    |il     bi'R;    V    fiOx 
«\      15"      Onklnnd.       Mfirwlnnkl     <'o, 

Inr    lo    M  hoin    M    ,nny    foiircrn 

May     11,     \'J2i 

Mil*  in.  1JI22-  -.NW  WKIISTER  AND 
Fourtrcnih  N  Ann  to  |)t  hiK  S'  bOy 
»V  15''.  Daklnid  I  lorwInHkl  -  Co, 
llir    In    W    M    Wilt  tllllltl    « 'o.    M,iy     |I; 

nnmr  L  /.#)•<.   May    II   and    .Ndvanre 
iSIci  trie  Cq, Mov    11.    l)t;| 


May  18,  1922— XE  SHORT  &  FRAX- 
ciscD  th  along-  Short  lOOxNE  80, 
Berkeley.        W    R    Ripley      to    E    F 

Slack May  15.   192_' 

May  18.  1922— LOT  1-28  Map  Fremont 
Tract.  Oakland.  r  W  Glantz  to 
whom  it  may  concern.. May  18.  192- 
May  18.  1922— LOT  33  and  X  %  Lot 
32  Blk  27  Amended  IMap  Reeents 
Park.  Btrke'ey.  Herbert  Green  to 
whom  it  may  concern.. May  IS.  192'.' 
May  17.  192:i— NO.  480-82-84  CHERRY 
Ave      Oakland.       Mark     Lcnnan     to 

Thos    Ruilierloid May    2.    19.!-' 

May  17.  1922— LOT  lo  Map  B  Ma), 
i'tn  Estate  .\.  C.  Wmwu.  Oaklaiid. 
II    R    Thompson    to    M    V   Graves... 

^ May    16.    19:;:J 

May  17,  1922--PTX  LOTS  2fi  AXD  27 
ATap  College  Court,  Oakland.  C  V. 
and    Isabel    R    i'eacotk    to    Charles 

E   Burks May  5.   19:'2 

May  16.  1922— S  CEXTRAL  AV  143.85 
W  Morton  W  50  S  to  Encinal  \ve. 
Alanuda.         Motor    Ebclric      Co    io 

Alan-.eUa  Land   Co Mav   12,   liJ22 

.\!ay  15.  1922— LOTS  I  AXD  2  "bLK  B 
Blake  Tct  Xo.  1.  Berkeley.  Beard- 
man  Estate.  Blanche  L  Porter  by 
.T.ames  W  Plachek  lo  Berkeley  Elec 
Co.  May  13:  Conner  &  Conner.  May 
13:  W  P  Fuller  Co.  May  13;  Robert 

Annis :May    13,    1922 

May   i5,   1922— LOTS  1   TO  6   inclu   Blk 

•    1.    Barker    Tract,    Berkeiey.      W    W 

Whitecotton    ny   ,IaiTies    A\'    Plachek 

to  .American  Sheet  Motal  Works.  .  . 

May    10.    192-i 

May  15.  1922— PTX  BLK  2.  Sh.^ttuck 
Tract  Xo.  2,  B.>rkeley.  W  W  \\  hlle- 
eotton  by  Jamc.^  W    T'laohek  to  C  E 

Irwin Mav     13.     1922 

May  16.  1922— E  HIGH  —X  VirRinia 
being  Xo.   3354.      H  H   Borchardt    to 

Alex    C    Wieben Mav    1.    1922 

May  16.  1922— LOT  230.  Fourth  Ave 
Terrace,  Oakland.      Frank   .J   Frown 

to    William   .1    Lak^r Ma\    13,   192: 

May  16.  1922  XO.  377  SIXTIETH  ST.. 
Oakland.      Rose   I    Sackett    to    E    A 

Weymou'h ..Mav     l."<.     1922 

May  15,  1922— S  HAIGHT  AVE  2-6  E 
Eighth  E  32xS  127-6.  Alameda. 
Hoiner    R    Dallas   to    .\    T   Spence... 

May     15.     192  J 

May  l.'i.  1922— S  FOOTHILL  BLVD 
!-7.(i£  W  :-4tb  .^^e  48x60.  Oakland, 
.lean    I'oey    tc    James    B    Peter.scn.. 

May    15,    1922 

May  13.  1922^XO.  4352  EDGE  WOOD 
.\ve.  (^jaklai'd.  Katherine  Houck  to 
whom  it  may  concern.. Mav  12.  1922 
May  10.  1922— LOTS  15  AXD  4«;  LLK 
II.  Map  No.  4.  Repents  Park.  .\1- 
b.nny.     Willi.-tm  Thorsen  lo  whom  it 

iiiav  concern Mav  5.   1922 

May  10.  1922— LOT  3,*;  BLK  2.  Berke- 
ley S.;uaio.  BeiUceley.  Mrs.  E  F 
CroKPtt  lo  Roy  O  Long  Co.  May  6,  1922 
May  10,  1922  — W  RUBY  100  ,S  40tli 
S  40xW  145.  Oakland.  Ray  WaM 
Kisher   and    ^r;lc•belle   Jewell    Fl.«her 

lo   P    I    llcaly Mav   5.    19-. '■ 

•Ma.v  11.  1922— SW  S.  P.  tight-  of- 
wav  and  VW  iPll.  Ave  SW  r.l  XW 
•76.97  XE  114.64  SE  177.07.  Oak- 
land.    The  Dry  52ero  Corp  io  Cronin 

Ai    Burnett Mav    s.    pi-j 

May    11.    J 922— LOT   2    BLK    8,    Brrad- 

moor. .       Bona     Macfsky     to 

Joseph  A  Macfnky V.ay  10.  1922 

May  12.  19i2— LOT  4  BLK  "IV  Map 
Mrvtint  Tract,  Berkeley.  Kn»(ry- 
vlllo      Invistinont      Co      to   Thomas 

UiMherforil May     9     19'.'2 

May    12,    1922      LOT   3    BLK    "ll,"    Map 
nry.itii     Tra.l.     Bfrkeley        Emery 
vlllc    IriVHl    C.I    lo   Thomas    Ruther- 

f  >rd    May     9.     I!I1J 

Mav  12.  11122  -LGT  73  and  lln  Lot  74, 
Map  Keriwciod  Park.  Okd.  Amkos 
It    Faulkhcr  to    I'hntnaa   Rulheiford 

.M  i\     17.    192  • 

May  12.  1922  -NK  E-FOl?RTRENTII 
fO  NW  Mecond  Av.<  NW  40xNE  9K 
Oak.'iiul.      KInrn    V    LnraiMi   lo   Asei 

Homii.ar;«iro>ii May    12,    i:':'J 

May  12.  1922-  LOT  13  MLK  4,  Map 
Nonhl.n.-,  M.  rkel'-y.  P  F.  Muniuls 
fo  whom  It  may  loiicct  .i,  Ma^  II.  192 


May  12,  1922— LOTS  3<»  AXD  31  BLK 
"D"  Map  Broadway  Terrace,  Okd. 
H  C  Pfrang  to  -whom  it  may  con- 
cern     May   12,  1922 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amount 

May  16,  1922— LOT  14  BLK  31.  Kel- 
lersberger"s  Map  of  City  of  Oak- 
land. Ht  iiry  Cow  ell  Lime  &  Ce- 
ment  Co    vs    Hyniiin    Davis.  ..  .$68.'i. 45 

May  16.  1922 — W  (^HEKRV  i'>.<!-6  S 
Stuart  S  36-6xVV  120.  Beikeley.  J 
W  Gaba  vs  James  S  and  F  C  Blount 
$4tr 

May  12.  1922— LOT  39  BLK  2,  Map 
Fourth  Avenue  Heights  Oakland. 
Kogan  I.,uml  er  &  Mill  Co  vs  Myrtle 
Harmon.  A  T  Hendricks  and  A  Mc- 
Guinness     $992.24 

May  13,  1922 — S  LINP3  PARR  TER- 
minal  lease  1072.59  SE  of  V.  S. 
bulkhead  line  E  317.55  N  266  04  S 
257.72,  Oakland.  K  C  Shurlck 
(Pneumatic  Whitewash  Co)  vs 
American  Petroleum  Corp,  Parr 
Terminal    Co.    Ciiy    of    Oakland  ..  ?1  I  •'< 


RELEASE  OF  LIENS 


ALAMKD.V     COrNTY 


Recorded  Amount 

Mav  16,  1922— E  VERXOX  li'O  S 
Santa  Rc.=a  Ave  E  132xS  55.  Oak- 
land. Zenith  Miil  <fc  Lumber  Co. 
$182.28;  O  S  Phillbriek.  $28  lo  Alvah 
F    Page    •• .    ■ 

May  13,  1922— E  FRAXKLIX  477.3  N 
14th  X  180.3xE  150.  Oakland.  Bay 
Entrineering  Co  to  William  E  Miller 
Estate    Co     $1750 

May  10.  1922-  LOl  85  BLK  1,  Lake 
Shore  Highlands^,  Oakland.  John 
P  MRNWell  to  Chas  Martin.  George 
H  and   C  M   .Moore $100.36 

May  10.  1922— LOT  42  BLK  "G"  Map 
Fourth  \ve.  Terrace.  Oakland. 
Charles  ^^  Sonfard  to  H  W  Mac  • 
donnld     $90 


Notice  of  Non-Responsibility 


.\  I ,  A  M  K  n.\    CO  II  NT  Y 


May  17,  1922— E  WASHIXGTOX  35  N 
Tenth  X  65  E  15<'  S  lOti  W  15\  N 
35  W  134-1  Hj.  Oakland.  Els.-y 
ICslate  Co  as  to  improvements  on 
property 

May  17,  i9l'2— W  TELECRAIMI  \Vi; 
25  !r'  17th  S  L5xW  100,  Oltd.  Mel - 
canllle  Trust  Co  as  to  Improve- 
ments    on     prop(rl> 

May  10,  1922— .-JE  THIRTIETH  AV?3 
.ind  i:-Fourteenth  St.,  Oakland 
Derby  Estate  Co  as  to  Improve- 
ments   on    property 


BUILDING  CONTRACTS 


.SANTA    ri.AHA    COUNTY 


miMM)   and   Ovpr   Heportrtl 


L.VTKING    AXD    PLASTKULM. 
CAMPBl-  LL.     All   work   foi    lathing  and 

plastering    school     building. 
Owner — Bonid     of    Trustees    of    Cami)- 
bell-Snn     Tomas     Ciij.ni     Grammar 
hVhool    District,    Campbell. 
Architect — W.    H.    Weeks.    369    Pine    SI  . 

ban   Francisco. 
Contractor-    J.  c.  McClcod.  Morgan  Hill 
Filed    May    II.    '22.      Oalcd    May    1.    '22 

At      work      progresscH 7.'»'/. 

I'mumI     35     days '-'O'',' 

TOT.VL  .'OHT.  »m,a2t" 
Bond,  $19,320.  Surety.  Globe  lixleinnlly 
Co,  LImll,  75  working  days  from  Mnv 
1.  1!*32.  Forfeit.  $10  n  dnv.  Plans  and 
sppcincnl  lonr<    hied. 


iiLAi'KHcARDS    ON     ABOVE. 
Ctnirneior'-l{ucker>Fiillrr     ]'>ehk     Co 
•  77   MIhkIoii  Ht,,  .San   Kranclaco, 


Saturday,    May    20,    1922 
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Filofl  May    U.    22.      Dated   May    1,   "2".. 

I'avtncnts    same    as    above 

TOTAb  COKT,  $085 
Bond,  $985.  Surety,  Hartford  Accident 
&  Indemnity  Co.,  Limit,  100  working 
working  day.s  from  May  1,  1922.  For- 
day.s  after  May  1,  1922.  Forfeit,  $J0  a 
d.Ty.      Plans    and    .«pecificalion.s   filed. 


COMF'OHITION     ItOOFINC,     f  "OMI'M<rrK 

o)i   above. 
Contractor — -Malott     &     Peterson,     2412 

Harrison    St.,    San    Francisco. 
Kilerl  May  11,   '22.     Dated  May   1.   '22. 

Payments    name    as    al)()ve 

TOTAL,  COST,  $2050 
Oond,  |20.^^..  Surety,  The  Fidelity  & 
Casualty  Co.,  of  New  York.  Limit,  7^ 
feit,  yiO  a  .lay.  Plans  and  sptciflcations 
filed. 

ALL    MASON    WORK    ON    ABOVK. 
Contractor    —    Florent      Gardiser,      240 

i'.elleviie    St..    Saii    .lose. 
Filed    May    11,   '22      Daied    May    1,    '22 

Payments    same    as    above 

TOTAL  COST.  $1178 
iJond,  $1178.  Sureuy,  Fidelity  &  De- 
liosit  Co.  of  Maryland.  Limit,  80  work- 
ing days  from  May  1,  1922.  Forfeit, 
$10  a  day.  Plans  and  specifications 
filed. 

COMPOSITION   FLOORING    ON    ABOVF 
Contractor — Fioff     Magiiesite     Co.,     Mo- 

nadnoek   Bldg.,   Sari   Francisco. 
Filed   May   11,  '22.      Dated  May   1,  '22. 

TOTAL  COST,  $479 
Bond,  $4  79.  Surety,  Globe  Indemnity 
Co.  Limit,  100  working  days  froin  May 
1,  1922.  Forfeit,  $10  a  day.  Pla.is  and 
specifications    filed. 

DWIOLLING 

SAN  JOSE.      All    work   for  one-story   Tj 

room    frame    dwelling. 
Owner — James    C.    Carpenter,    888    S-7tb 

St.,    S.in   Jose, 
Filed  May  12,  '22,     Dated  May  12,  '22. 
Roof  on  dwelling  enclosed.  ...  $637.50 

Brown    mortar    on 637.50 

Upon    completion     637.50 

Usual     35     days 637.50 

TOTAL  COST,  $2550.00 
J^ond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


Contractor   -     Geo.    W.    Humphrey,    .TO;! 
PrevogI   St..  San  Jorne.' 

Filed  May   15,  '22.     Dated   May    1.1,   '22. 

Roof    on     $300 

Plastering  comi)leted    600 

Notice    of    completion    filed 600 

ITsual    35    days 500 

TOTAL  COST,   $2000 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 

TiESIDlONCK 

I'ALO     ALTO.     CAL.     ALL     WORK     ON 

5- room    one-story    residence. 
Qvv'ner — Mary    J.    Lemos.    Oakland,    Cat. 
Architect — None. 
Contractor — AV.    fc".    Couter    &    Co.,    Palo 

Alto    Cal. 
Filed  May  13,  1922.     Dated  May  8,  1922 
Foundation    in    rough    lumber 

on    ground $1000 

FranK-    up     ID'oO 

On    completion    1050 

Usual    35    days    1050 

TOTAL   COST,    $4200 

Bond,  .     Sureties,   Agnes   G.   Coucer 

and  Anton  Prusa.  Forfeit,  $0  a  day. 
Limit,  90  working  days  from  May  13, 
19L2,  Plans  and  specifications  tiled 
May   13.    1922. 


DWELLING 

HANCHETT    RESIDENCE    PARK,    San 
Jose.  All  work  for  one-story  frame 
dwelling. 
Owner — Dr.  W.  Lawrence,  Twohy  Bldg., 

San    Jcse. 
Architect — Herman  B.  Krause    Bank   of 

Italy    Bldg.,    San    Jose. 
Contractor — Megna  &  Newell,  San  Jose, 
tiled   May   11,   '22.     Dated  May  3,  '22. 

Floors     joists     laid $1430 

Frame    up     :  .  .    1430 

Plastering    completed     ...    1430 

Building    completed    143t> 

Usual    35    days 1433 

TOTAL  COST,  $7153 
Bond,  $3575.  Soireties,  T.  Caito  and 
Philomena  Megna.  Limit,  90  working 
days  from  May  3,  1922.  Forfeit,  none. 
Plans  and  specifications  filed. 


BUNGALOW 

SAN  JOSE.      All   work  for  one-story    ">- 
room    stucco    bungalow. 

Owner — Anthony    E.    Loper,    San    Jose. 

Architect — None. 

Contractor — Jerome    Garcia.    1052    S-lsi 
St..   San  Jose. 

Filed  May  13,  '22.     Dated  May   13,  '22. 

Building    enclosed     $900 

Brown    mortar    on 900 

When    completed    900 

Usual    35    days 900 

TOTAL    COST,    $3600 

Bond,   none.     Limit,   60   days   from    date 

of  commencement.  Forfeit,  none.   Plans 

and    specifications   filed. 


COTTAGE 

SAN    JOSE.       All     work    for    one-story 

frame    cottage   and   garage    . 
Owner — Angelo  Turina  &  Mary  Turina. 
Architect — None.  , 


RESIDENCE,  7  rooms,  $7500;  Second 
and  Keyes  Sts.,  San  Jo.se;  owner, 
R.  O.  Summers,  17  N-First  St.,  San 
Jose;   day's  work. 

COTTAGE,  5-room,  $3500;  Hollywood 
and  Rose  Court,  San  Jose;  owner, 
R.  B.  Harris,  Steven.s  Creek  Road, 
San  Jose;  contractor,  W.  H.  Nor- 
man,  272  S-12th   St.,   San  Jose. 

COTTAGE,  6  room.  $3250;  No,  532  &- 
Eleventh  St.,  San  Jose;  owner, 
Mary  J  Ford;  contractor,  S.  G. 
VoungQuist,  200  Naglee  St.,  San 
Jose. 

COTTAGE,  4  loom,  $2000;  Empire  St., 
San  Jose;  owner,  E.  Edwards;  Con- 
tractor, C.  Carlson,  3  Menker  St.. 
San  Jose. 

COTTAGE,  5  room,  $4880;  17th  St.  near 
San  Antonio  St.,  San  Jose;  owner, 
Stella  Merchant;  architect,  Wolfe 
&  Hlggins,  Auzerais  Bldg..  Sar 
Jose;  contractor,  Petrie  & 

Furt  wangler. 

ALTERATIONS',  $1C00;  No.  956  S-Sixth 
St.,  San  Jose;  owner,  Joe  Pioli, 
day's    work. 

fOTTAGB,  5  room,  $4400;  Eighth  antl 
Martha  Sis.,  San  Jose;  owner.  P.  W. 
Doyle;   day's   work. 


COMPLETION  NOTICES 


SANTA    CLAKA    COUNTY. 


Recorded  Accepted 

May  15,  1922— SAN  JOSE.  Southern 
Pacific  Co  to  J  B  Rogers. May  5,  1922 

May  15,  1922— SAN  JOSE.  P  L  Engle 
and  Mary  R  Engle May   12,  192'J 

May  15,  1922 — SAN  ,IOSE.  William 
Henry  O'Neil  to  whom  it  may  con- 
cern  May    15.    1922 

May  15,  1922 — CURTNER  AVE,  K-an 
Jose.  Pauline  G  Dennis  and  Wm 
H  Denni!;;  to  C  V  Brown. May  15.  1922 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


May  IJ.  1922  -SAN  JOSE.  *Vm  II 
Norman  to  v.  hom  it  may  concern 
May    9.     1922 

Mrty  11,  1922 — LOT  7  BLK  4.  Hanchetl 
Tract.  San  Jose.  Grace  E  Bloomer 
to  J   \  Wagner May   1,   192:; 

May  11,  1922 — SAN  JOSE.  Wm  H 
Norman  to  whom  it  may  concern 
May    9.    1922 

-May  12,  1922 — SAN  JOSE.  B  Rondor.i 
ONtil  to  whom  it  may  concern.. 
Mav    11.    192-.i 


RELEASE  OF  LIENS 


SANTA    Ct..\nA    COUNTTi. 


Recorded  Amount 

May  13,  19£2— LOT  13  BLK  4,  Rose 
Lawn,  San  Jose.  Sunset  Lumber 
Co   to  Joseph  Traina    $34.15 

Maly  13.  1922— LOT  13  BLK  4,  Rose 
Lawn,  San  Jose.  Henry  Cnwell 
Lime  &  Cement  Co,  $9;  Southern 
Lumber  Co,  $372.21;  L  P  Judkins. 
$8;  A  W  Wheaton,  $43.50  to  E  G 
Flnley   and  Joseph   Traina 

May  11,  1922— NEAR  PALO  ALTO. 
Walter  S  C  Stevens  to  Egbert  A 
Roztboom      $972.^1". 


BUILDING  CONTBACTS 

SACRAMBNTO   COUNTY 


yii^OO  and  Over  Reported 

RKCOKUKD 

WAREHOLiSE 

E   PORTION   LOrS   6   AND   7.    K.   L.   61  li 

and  7th  Sts..  Sacramento.     Ail  work 

for      flvc-story      mill       constructed 

w.arehouse. 
Owner — John  Breuner  Co. 
Architect — Jas.  S.  and  Chas.  Dean.  City 

Library  Bldg.,  Sacramento. 
Contractor — Betz     &     Mabroy,  Ochsner 

Bldg.,   Sacramento. 
Filed  Mav  10,  '22.     Dated  Apr.  26,  '22. 

TOTAL  COST,  $124,867 
Bond,  none.  Limit,  none.  Forfeit,  $25 
per  day.     Plans  and  specifications,  non.' 


PERMITS 

DWELLING,    two-story    7-room,    $3500; 

No.    3928    Y   St..    Sacramnto;   owner. 

A.    E.    Coppin.    3932    Y    St..    Sacra- 
mento; day's  work. 
DWELLING    AND   GAR.\GE.    one-story 

5-room.     $5000;     No.     1232     41st    St.. 

Sacramento;     owner,     Peter     Gadd. 

21yt  and   G  Sts..   Sacramento:   days 

work.  ■" 


DWELLING,  one-story  6-room  $400n; 
No.  941  Santa  Vnez  Way,  Sacra 
mento;  owner,  Frederick  C.  and 
Mable  B.  Lima,  2957  Franklin 
Blvd.,  Sacramento;  contractor,  T. 
Schluckerbier,  2660  Marshall  Way, 
Sacramento. 

DWELLING,  two-story  8-room.  $10,500: 
No.  1128  45lh  St..  Sacramento; 
Owner,  Grace  A.  Cofflng.  1517  24fh 
St..    Saciamento. 

D\\  ELLING,  one-story  5-room.  $2600; 
owner.  Carl  Koch,  3418  L  St.,  Sac- 
ramento;  day's   work. 

DWELLING,  5-room,  $4438;  Lot  164 
Blk  16,  Col.  Heights.  Sacramento: 
owner,  H.  W.  Levers  and  Margaf  t 
E.  (u.\);  contractor,  L.  F.  Gould: 
Filed  May  12,  '22;  Dated  Apr.  28,  '22 

DWELLING;  one-story  6-room  dwell- 
ing, $4250;  2531  F  St.,  S  icr.iniento; 
owner,  M.  V.  Fowler.  Newcastle, 
Cal.;  contractor,  Paul  Opdyke, 
Route    1,    Box    60-A.    Sacramento. 

DWELLING,  one-story  5-room  dwell- 
ing and  garage,  $3500;  1530  U  St.. 
Sacramento;  owner.  W.  D.  Jones. 
15304  T  St.,  Sacramento;  contrac- 
tor. H.  G.  Blrdsall,  1530  T  St.,  Sbc- 
rarti^nto. 

DWELLINGS,  one  1-story  6-room, 
three  1-story  5-room  dwellings 
and  garages,  two  at  $3500,  two  at 
$3200;  1668,  1512,  1516.  1520  34th 
St.,  &acramento;  owner,  J.  C.  Carly 
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Co       823    J.    St.,    Sacramento;    con- 
tractor,   So.    Curtis    Oaks    Co..    1755 
Stokton    Blvd..    Sacramento. 
DWELLING,    one-story    .-»-room    dwell- 
ine    and    garage.    $4300;    2989    26th 
St      Sacramento;   owner,   Geo.   Phil- 
lips,    2G01     5th     Ave..     Sacramento; 
contractor,    Birdsall      &      Coleman, 
Box   292,   Riveraide,  Sacramento. 
DW'ELLING,    one-story    5-room    dwell- 
ing   and    garage.    $3500;      611    26th 
•      St  ,    Sacramento;    owner,    G.   H.    At- 
kinson,   615    26th    St.,    Sacramento; 
■       contractor    H.    M.    Karle    1036    Do- 
lores   Way,    Sacramento. 
DWELLINGS,       four       1 -story      5-room 
dwellings    ?3000     each;     1521,     1545. 
1529  and  1556  34th  St..  Sacramento; 
dwellings   and    garages,  $3000   each; 
owner,    J.    C.    Carly    Co..    823    J    St 
Sacramento;        contractor,        South 
Curtis    Oaks    Co..       1755      Stockton 
Blvd.,  Sacramento. 
DWELLING,   1 -story   6   rooms  and   gar- 
age   $4200;   2524   Portola  Way,   Sac- 
ram'ento;    owner.    C.    .1.    Blair,    1017 
D      St  .      Sacramento;      contractor, 
Coleman       Holmes.      2621     35th    St.. 
Sacramento. 


H.  W.  Osborn  vs.  J.  A.   Bondon .  $37.00 

May  12.  1922— XE  H  OF  NW  Vi  Sec 
32,  16-21,  Fresno.  Swastika  Lum- 
ber Co.  vs.  G.  Terzian  and  John 
Doornutian     $465.00 

May  12,  1922— W  >4  OF  LOTS  6  AND 
i,  Lind  Acres.  Bingham- Wenks 
Planing    Mill    vs.    M.    Tessier.  .$507.00 

Mav  10.  1922— LOTS  9  AND  10  BLK 
1.  Wesi  Olive  Tract.  Fresno. 
Fresno  Electric  Co  vs  I  Pius.... $103 

May  10,  1922— AV  '^  LOT  6  and  al!  Lot 
7,  Llnd  Acres,  Fresno.  Routt  Lum- 
h,=  r    Cu  vs   M   Tessier $55  > 


COMPLETION  NOTICES 

SACRAMENTO     COUNTY 

Recorded  ^''^^'^ 

Ma-    6     l'(22— LOT    12,    Iverson    Tract, 
■    Sacramento.     L  E  Iverson  to  whom 

it   may  concern May   i.^^^'^ 

Mav  1.  1922— N  ai  LOT  5  V,  W,  23RD 
and  24th  Sta  ,  Sacramento.  Walter 
1  Tavlor  to  whom  it  may  con- 
iern April    28.    1922 

BUILDING  CONTRACTS 

FRESNO    COUNTY 

)H.%,0<>0  ami  Over  lloiiorled 

DWELLING,  $5450:  12:.0  ^fho  Ave. 
Fresno;  owner,  John  M.  Miller, 
Fresno;  contractor,  Brague  &  Lar- 
sen.    Fresno. 

WAREHOUSE,  $7500;  Van  Ness  and 
S  P.  Railroad  reservation;  owner, 
Sperrv  Flour  C».,  Fre.sno  St.,  Fres- 
no;      contractor.       F.       C.       Adams. 

Fresno. 

-♦— 

COMPLETION  NOTICES 

FRKSNO   COCNTT 

Recorded  Accepted 

May  13,  1922— NE  '4  of  NWVi  of  Sec. 
32.  16-21.  John  Boornulian  to 
whom    it    may    concern .  .May    12.    1922 

May  12.  1922— LOTS  3  AND  7.  BLK. 
49.  and  Lot  2  Blk.  50.  Sierra  Vista 
Addition.  Fresno  Building  Corpo- 
ration   to    whom    It    may    concern.. 

May     11.     1922 

May  12.  1922— E  120  FT.  S  V4  L,OT  1. 
Blk.  17.  Wilson  North  Fresno 
Tract  It.  C.  Kennedy  to  whom  It 
may    concern M.-^y    10.1922 

May  12.  1922— PORTION  OF  LOTS  21 
and  22.  BerryhlU  Tract.  Fresno. 
JsH    L    Daley  to  whom  It  may  con- 

c,.rn    ." ^'"y  '■   ''•*" 

May  11.  Ifc22-:X>T  12.  Onk  Park 
Acre  Trsft,  Krp^no.  II  r*  Slioarman 
to  whom  It  may  conr.Mn.Muy  9,  I'J:!  ' 
May  11.  l»22-8iSTCH  TO  MILL- 
iilte.  Krenno  fo.  Mlnhri«l.i  .St  Wosl- 
•  rn    U.iilwnv    «  o    to    \*liom    It    mny 

.on.rrn  April    27.    IHJ: 

♦ 

LIENS  FILED 

KRKdNO    <-Oli.NTY 

■   n.cord.a  Amount 

M«y     13.     1922— LOTS      29       AND      S", 
iJlk.    6.    I^ciin    Park    Add.,    Fresno 


BUILDING  CONTRACTS 

SAN  JOAaUIX  COUNTY 
$.2JM«    and    Over   Reported 

BUILDING 

IX5TS  14  TO  16  BLK  2.  Yosemite  Ter- 
race, Stockton.  All  work  for 
building. 

Owner — Neil  I.  Ross,  54.'i  W-Poplar  St.. 
Stockton. 

Architect — None. 

Contractor — O.  H.  Chain,  Farmers  & 
Merchants    Bank    Bldg..    Stockton. 

Filed  May  11,"  '22.     Dated  May   9.   "22. 

TOTAL    COST,    $8714 

Bond.    none.      Limit,    70    working    days. 

Forfeit,    plans   and    speciflcatious,    none. 


DWELLING.  $3000;  W-ASH  ST.,  Stock- 
ton; owr.er.  Sidney  Potter,  Stock- 
ton; day's  work. 

REMODEL  tor  store,  $2600;  S-El  Dora- 
do St..  Stockton;  owner,  M.  Gold- 
stein, 213  S-EI  Dorado  St.,  Htockton 
day's  work. 

RESIDENCE.  $6000;  W-ELM  ST.. 
Stockton:  owner.  Jess  Maynard.  24 
W-Weber  St..  Stockton;  day's  work. 

HESIDENCE  ik  GARAGE.  $1800;  W- 
Fourlh  St..  Stockton;  owner,  Allen 
Talmage.  Stockton;  day's  work. 

RESIDENCE  &  GAHAGE.  $6400;  W- 
Oak  St.,  Stockton;  owner,  Leo  Hul- 
bert,  315W -Fremont  St..  Stockton: 
day's   work. 


BUn-DING  CONTRACTS 

SAN    MATEO   COUNTY 


BUNGALOW 

PORTION   LOTS    221    ANTD    222,    SUBDi- 
vlsion   No.   2.  San   Mateo  Park,   San 
Mateo.     Furnish  and  construct  one- 
story    bungalow. 
Owner — C.    F.    Eisele,   1452    Chapln,   San 

Mateo.' 
Architect — None. 
Contractor — Mattock     &     Feasley,     San 

Mateo. 
Filed  May  13,  1922.     Dated  May  6,  1922 

Frame     complete     $21S7.50 

Brown    coated     2187.50 

Completed    and   accepted    ....    2187.50 

Usual    35    days    2187.50 

TOTAL  COST,  $8750.00 
Bond,  none.  Sureties,  none.  Limit,  90 
working  days.  Plans  and  specifica- 
tions   filed. 


REPAIRS 

LOT    15    BLK    28,    East    Stockton.      All 

work  for  repairing  budding. 
Owner — Louie  Hee  and  Lan  Chak  Ping. 

Stockton. 
Architect — None. 
Contractor — E.     L.     Morrison.     1812     S- 

Grant   »t.,  Stockton. 

TOTAL  COST,    $3200 
Flied  May  13.  '22.     Dated . 


BUNUGALOW 

IXyr    U    WEILLBSLEY    PARK,   Subdivi- 
sion   2,    Redwood    City,    Cal.      Fur- 
nish and  construct  one-story  bung- 
alow. 
Owner — Cora     B.     McGarvey,     Redwood 

City. 
Architect — ^None. 
Contractor — Caspar       Bros..       Redwood 

Cltv. 
Filed  May  13,   1922.  Dated  May  11,  1922 

Building    enclosed     $627.76 

First    coat    plaster     627. 7B 

Completed    and   accepted    627.76 

Usual    35    days     627.75 

TOTAL  OO^T,  $2495.00 
Bond,  $124S.00  Sureties,  Louis  Car- 
rera  and  .\.  Bertoluccl.  Limit,  on  or 
b«fore  August  1,  1922.  Plans  and 
spoclflcaf Ions   filed. 

APARTMENT    HOUSE 

LOT  10,  BLK.  17,  BURLINOAME. 
Furnish  and  construct  two-story 
frame   apartment  house. 

Owner — Emily   Harries. 

Architect — None. 

Contractor — John    R.    Lindsay. 

Filed  May  13.   1922.   Dated  May  12.  1922 

First    floor   joist    placed $1512.60 

Frame    up    1612.50 

Roof    on     and     plastered 3025.00 

Completed    and   accepted    ....    3025.00 

ITsual    35    days     8026.00 

TOTAL   COST.    $12,100.00 

Bond,      surietles,      forfeit,     limit,    none. 

Plans    and    specifications    not    filed. 


HESIDENCES  (2),  $4600  and  $4300  re- 
spectively; N-San  Joaquin  St.. 
Stockton;  owner.  North  Stockton 
Improvement  Co..  Stockton;  day'."' 
work. 

DWELLING.  $1600;  S-Sutter  St..  Stock- 
ton; owner.  D.  Hodgson,  1735  S- 
Huttcr  St..  Stockton;  day's  work. 


J.  A.  MOHR  &  SON 

(irnrral  PalBtlHC  Contractors 

.Specialists  In 

C3m)ressed  Air  Painting 
and  Sand  Blaitint; 

ISO    Jessie    HI.,    8X16    Fillmore    Si 
San   Franolioe 


COMPLETION  NOTICES 

SAN   MATBO   COCNTT 


Recorded  Accepted 

May  15,  1922 — LOT  7  Portola  Woods 
Searsvlllc  Tct,  Redwood  City.  Mrs 
Maxwell  Hauser  to  Guas  Waller... 


.May    12.    191 


COMPLETION  NOTICES 

SAN    JOAaUIN    COUNTY 

Recorded  Accepted 

Mav  17,  1922— LOT  9  BLK  13.  Lake 
Park.  Stockton.  Ucrtha  Uyers  to 
whim   It   may  concern.. May   15,    192'! 


BUILDING  CONTRACTS 

CONTRA    OOSTA    COUNTT 

DWELLING.  l-Htory  frame.  $3600;  W. 
47th  bet.  Wall  and  Ohio;  owner,  K» 
Sakal,  KFD  Box  12SA.  Richmond, 
Contra  Costa  Co.,  Cnl.;  contrac- 
tor. J.  T.  W.Tlden.  2J12  Courtland 
Ave..  Oakland. 
DWELLING,  l-story  frame.  $8000;  W. 
22nd  bet.  Roosevelt  nrn\  Ora.nt, 
owner,  E.  Plopcr,  filfi  10th  St., 
Richmond;  contractor,  K.  J.  Hen- 
nlng.  646  43rd  St.  Richmond. 
nWELLINO.  l-story  frame.  $2500;  N 
Mawthorno  bet.  7th  and  8th  St. 
Itlcbiiiond;  .iwnor.  T.  E.  Woods 
cor.  9th  and  Pennsylvania  Sts. 
Richmond;  contractor,  B,  D.  Cueh 
Ing.  K41  Madison  and  Albany,  Rich 
mond. 


Saturday,    May    I'O,    1922 
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A  ♦*P!ttsbiirg^  Antomatic 
Gas  Water  Heater  in- 
stalled in  the  Home  indi- 
cates high  quality 
tliroughont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupied 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  giv'e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CUOCKER    BUILDING 

San   Francisco,   Cal. 


YBON  BUILDING 


Portland,  Oregon 


Tel.   Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eiedlrical 

Contractor 


221  OAK  ST. 


San  Francisco 


For  That  New  Home— Use 


Dorite  Stucco 


An   Exterior  Wall  Plaster 


Manufactured  by  The  Dorite  Haanfaetiii-lng:  Company — 116  Utah  Street,  San  Francisco 

Agencies:  600  Metropolitan  Building-,  Los  Angeles — 501  -  5th  Avenue,  New  York 
Sond  for  Lltcratare 


im%W 


WAL 


MANU^ACTVWEO.B' 


KEY-HOLD  PLAfn^ftUTH  COMPANY 


A  Fibered  Gypsum  Plaster 
Board  that  will  not  shrink, 
warp    or   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 


1 
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Self   Locking 
Counter  balanced  Fire   Escape 
1                                     Stairs. 

Approved   by    S.    F.   Fire  Dept. 

/ 

n                                                        We  specialize  in 

/:::::t::::::::  Stair 

V      \.   •^\  ■    V-   ■  \  ■     k 

=  =7E^ 

IJJ 

=^            VVOiK 

C.    I.   &   W.   I.   stairs                         ! 
Spiral    Stairs 
Counter    balanced   Stairs 
Theatre  Fire   Escapes,  Etc.                    i 

t 
1 

1                     Tenth    and 
Harrison 
Streets 

J — . 

Michel  &  Pfeffer  ,,. 

Iron  Works 

Issued  every  business  day  of  the  year.  Furnishes 
advance  lnf(  rmatlon  on  woric  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  prcjjects,  bridges,  dams  and  harbor  worlds, 
machinery,  eic.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
BOO  MISSION   STRRET  IAN   FRANCISCO,  OAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GiCNRRAL.    I.UMBBR  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cnlilnet    Work.    Stock    Doora,    Saab 

Frnnira    nnd    MouldlniEa 
17Tli    *    KA\««AS    STS.  -  SAN    FRANCISCO 

I'liotie    Market    10.^7 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Bush  St. 


SAN  FRANCISCO 


Member 
(nsurancr  Brokers  ExchinKo 


rhoiif    MiMHion    260/ 

Ros.   I'honc  MlHSlon   B22S 

Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

Kalamaia,     Coppt  r     nnd      llronar 
Moor*  nnd  Trim 

Cirnninrnlnl    I'.ntranrra 

Hhrrt     Mrtnl     Work     of     I'.vrry 
llrarrlplinn 

CHAfl.     SflMI.TIIlCIS.     Xlir. 

3ll7-nilf»  TUI.MII.III    STKRRT 
nrar   linrrlaon   S4. 

•AN    KH\Nrimo,   rAMF. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JBSSIB  ST.  S.   F. 
T'hona  8utt«r  6700 

liranrh — lOtS  Unlveratty  Ave, 
Ili-rkclpy — rhono  Hork.  4860 

Itouf    I'alnta — Hoofln«    Repair* 
Mklnslr     Mrtal     Gravel 

Aahratoa     and      Masaeala      Steam 
ripe  and  Ilollar  CoTerla« 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Mrmbera  Dutldara'   B>xohanv«) 

lOlva    MARKRT  ST. 

rhone  Markot  891    fiian  Franolaoo 


"^  ■    '    '— 


Publication    Office 


Published  Every  Saturday 
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Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


^VRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR   SAI.K   BY   ALL   LUMBER   AND   BUILDING    MATERIAL    DEALERS 


CINCH  ANCHORING  SPECIALTIES 


THE  (principal  employed  in  constructing  the  Cinch 
anchoring  specialties  is  scientiflcallr  sound.     It 
is  based  on  the  wedge,  the  screw  and  the  lever. 

A  Cinch  anchorage  bites  quickly  and  positively. 
Properly  installed,  it  simply  cannot  pull  out  or  work 
loose.  Its  lead-conxposition  parts  get  a  complete 
surface  grip,  filling  even  the  shallowest  irregulari- 
ties in  the  wall  of  a  hole.  As  the  pull  increases,  the 
push  against  the  side  of  the  hole  increases  more 
than    proportionately    on   account   of   the   wedging 


action  of  the  iron  cones.    The  greater  the  load  sus-i 
tained,  the  stronger  the  hold  obtained. 

A  Cinch  anchorage  can  be  used  on  any  machine  j 
bolt  or  machine  threaded  attachment  device.  It: 
consists  of  two  or  more  lead-and-iron  expansion 
units,  as  explained  below^.  A  two  unit  anchorage 
is  sufficient  to  carry  ordinary  loads.  The  smallest 
Cinch  anchorage,  3-16  of  an  inch,  has  carried  a 
weight  of  over  one  thousand  pounds  in  numerous 
tests. 


Points  of  Superiority 


1.  stronger  than  the  Strong'- 
est  Bolt. 

Cinch  anchoring  specialties 
give  the  only  anchorage  gu- 
aranteed to  hold  beyond  the 
tensile  and  shearing  strength 
of  any  wrought  iron  or  steel 
bolt,  as  well  as  the  breaking 
strength  of  the  nut.  They  will 
not  crush  or  otherwise  mar 
the  face  of  masonry.  Vibra- 
tion will  not  loosen  the  grip 
of  the  anchorage. 


2.  Cat   Drilling  Costs 

Cinch  anchoring  specialties 
require  a  hole  of  less  deptlh 
than  any  other  expansion  de- 
vice, affording  a  great  saving 
of  labor  and  time  in  drilling, 
and  a  substantial  saving  of 
material  because  of  the 
shorter  length  of  bolt  needed. 


S.  Easy  to  Install  in  Any  Po- 
sition. 

Cinch  anchoring  specialties 
are  easy  to  Install  in  any  po- 
sition. They  can  be  set  In  ma- 
sonry with  the  head  of  the 
bolt  out  of  or  in  the  hole. 
Expansion  can  be  completed 
before  work  Is  lifted  Into 
place  and  bolted  fast. 


A  two-unit  plain  Cinch  anchor  consists  of  a  two- 
unit,  plain,  cinch  anchorage  fitted  on  a  standard 
machine  bolt  with  nut.  Figure  1  Shows  a  two-unit 
Cinch  anchor,  before  expansion.  Note  that  tie  order 
of  the  parts  is  iron,  lead,  iron  lead. 


A  two-unit  Threaded  Cinch  anchor  consists  of  a 
two-unit  Cinch  anchorage  threaded,  fitted  on  a 
standard  machine  bolt  Pig.  2  shows  an  anchor  be- 
fore expansion. 


Cinch  Drive  Sleeve  Expansion  Bolt 


Here  is  the  Cinch  Drive  Sleeve 
Expansion  Bolt^a  bolt  that  can 
be  Installed  as  quickly  and  ea«i- 
ly  as  driving  a  nail. 


The  anchorage  is  permanent 
and  will  not  vibrate  loose.  \Vhcn 
the  bolt  is  installed  simply  place 
the  work  in  position  and  screw 
bolt  into  the  shield. 


No  calking  tool  is  necessary 
to  install  this  bolt  All  that  Is 
to  be  done  Is  to  drill  the  hole, 
drop  the  bolt  Into  It  and  a  few 

We  carry  a  complete  line  of  Cinch  Anchoring  Specialties.    If  you  are  Interested  pleaec  communicate  with  us. 


raps  with  a  hammer  drives  the 
shield  securely  into  the  mason- 
ry. 


This  bolt  Is  also  supplied 
without  the  drive  sleeve  and  the 
shield  Is  expanded  by  using  an 
ordinary  Iron  pipe. 


^^ Everything  for  the  Contractor 
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Harron  Rickard  &  McCone 


SAN   FRANCISCO 
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Stagnation  and  Depression  Will 
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PLACER    COUNTY    POWER    PROJECT 
TO  GO  AHEAD 


At  a  meeting  of  the  directors  of  the 
American  River  Water  and  Power  Co.. 
in  the  offices  of  Engineers  Ellery, 
Frost  &  Patten,  Merchants'  National 
Bank  Building,  San  Francisco,  prelim- 
inary plans  and  arrangements  were 
made  to  start  developments  for  a  200,- 
000  horsepower  hydro-electric  plant  at 
Auburn. 

Here  are  the  salient  features  of  the 
project:  Dam  to  be  120  feet;  to  irri- 
gate over  200,000  acres;  to  include 
part  of  Sacramento  and  Placer  Coun- 
ties; approximate  cost,  $18,000,000;  over 
three  million  feet  of  timber  available; 
a  proposed  plan  to  float  logs  from  the 
upper  Sierras  to  a  mill  in  the  vicin- 
ity of  Colfax. 

The  development  of  the  plans  has 
taken  over  two  years'  work,  and  has 
been  done  through  the  efforts  of  Fred 
P.  Tuttle  .Jr.,  of  Auburn,  in  whose 
name  the  water  rights  are  issued;  Je- 
rome Barieau,  the  local  engineer  for 
the    company,    and    J.    E.    Walsh. 

N.  B.  Ellery,  former  State  Engineer, 
and  Barieau  are  completing  the  pre- 
liminary sairveys. 

The  directors  are  J.  E.  Walsh,  presi- 
dent; F.  P.  Tuttle  Jr.,  Jerome  Barieau, 
J.   F.   Dudley,   W.   S.   Graham. 

Ellery,  Frost  &  Patten  are  the  en- 
gineers   in    charge. 


BAY    BRIDGE    HEARING 


Col.  Herbert  Deakyne,  Corps  of  fin- 
Kineering,  announces  that  a  public 
hearing  concerning  plans  for  bridging 
the  bay  will  be  held  June  12  in  Room 
237,  Merchants'  Exchange  Building. 
San  Francisco.  Representatives  of 
the  War,  Navy  and  Commerce  Depart- 
ments will  be  present,  and  will  also 
consider  the  proposal  to  extend  the 
railway  system  to  a  terminal  on  Yerba 
Baena  Island. 


A  warning  against  increased  con- 
struction cost.s  was  voiced  by  leading 
general  contractors  froni  Los  Angele."-, 
the  Northwest,  St.  Lauis,  Chicago, 
I'ittsbnrgh  and  New  York,  meeting  in 
Washington,  D.  C,  May  18.  They 
pointed  out  that  if  prices  of  material 
and  labor  are  increased  due.^  ,to  the 
great  volume  of.  construction"  «i6w  be- 
i'ng  started,  stagnation  and  depres- 
sion are  sure  to  follow,  similar  to  the 
depression  in  the  construction  indus- 
try in  1921,  which  followed  the  boom 
of  1920,  when  prices  and  wages'  went 
skyrocketing. 

The  National  Executive  Board  of  the 
Associated  Contractors  strongly  urged 
that  a  reasonable  stand  be  taken  by 
all  elements  of  the  industry  to  keep 
costs  at  the  lowest  possible  level  if 
the  great  construction  program  needed 
by  the  country  is  to  be  carried  through 
succes.«!fully. 

Endorsement  of  the  American  Con- 
struction Council  was  given  at  the 
meeting.  D.  A.  Garber,  former  Presi- 
dent of  the  Associated  General  Con- 
tractors,   said: 

"In  this  construction;  Council,  which 
is  being  organized  to  place-  the  in- 
dustry on  a  high  plane  of  integrit\- 
and  efficiency  and  to  correlate- the  ef- 
forts of  existing  organizations,  I  see 
the  hope  of  its  elements,  including 
architects,  engineers,  general  contrac- 
tors, repi'esentatives  of  construction 
labor,  manufacturers,  material  dealers, 
repre.'Bentatives  of  Government  bu- 
reaus, and  public  utility  departments, 
in  a  commendable  effort  to  establish 
the  standard  and  efficiency  of  the  con- 
struction industry  and  improve  the 
service  which  that  industry  renders 
-  the  public.  The  nearest  precedent  for 
such  an  effort  is  that  furnished  by  the 
motion  picture  industry  in  its  attempt 
to  co-ordinate  all  of  its  principal  fac- 
tors and  produce  under  able  leader- 
ship the.  be!?t  of-which  that  industry 
is  capable."  \ 

,,  Mr.  Noble  Fos^r-  Hog«son  of  Nev 
jl'Vork,  Director  o^.-the  Associated  Gen- 
?erall«,Cpntr4ctbrs,  i^said: 

'"WJe  Anierican -Construction  Council 
will  bring  together  the  many  compo- 
nent parts  which  make  up  the  indus- 
try and  will  carefully  analyze  their 
common  problems,  looking  toward  a 
better  understanding  of  them  and  to- 
ward a  satisfactory  solution  of  thtse 
problems. 

"Until  recently  each  branch  of  thi.? 
great  Industry  has  looked  after  it.s 
own  interests,  unconscious  of  its  co- 
operative responsibility  to  the  other 
elements  and  very  often  of  the  welfare 
of  the  public.  Since  the  late  war  the 
lack  of  oo-ordination,  of  mutual  un- 
der.standlng  and  of  consideration  for 
the  public  has  been  more  evident  than 
in  previous  years.  The  250  national 
associations  in  the  industry  have  dis- 
covered a  considerable  amount  of  du- 
plication of  effort,  and  their  inability  to 
grapple  effectively  with  the  problems 
that  e.xtend  beyond  tlieir  own  special 
fields.  Each  is  ready  and  anxious  to 
submit  its  common  problems  to  an  all- 
embracing,  organization  .  which  will 
strive  for  an  elimination  of  duplication 
and  waste  and  for  more  effective  work. 


These  organizations  appreciate  that 
the  public  has  a  right  to  demand  im- 
mediate action  thro.igh  such  an  effec- 
tive movement  as  just  described — a 
movement  dedicated  to  the  improve- 
ment of  the  service  which  construc- 
tion renders  to  the  community,  states 
and    nation.  ', 

"The  tremendous  possibilities  of 
such  an  organization  have  induced 
Mr.  Herbert  Hoover  to  consent  to  pre- 
.siding  at  the  Federal  organization 
meeting  which  will  be  held  In  Wash- 
ington June  19-20,  and  Mr.  Franklin 
D.  Roosevelt  to  accept  the  presidency 
of   the    organization. 

"The  first  efforts  of  the  Council  will 
be  devoted  to  a  solution  of  the  more 
pressing  of  the  many  problems  which 
await  settlement.  Amonk  the  most 
important   of  these  are: 

"The  formation  of  a  code  of  ethics 
acceptable  to  the  industry  and  to  the 
public; 

"The  gathering  of  adequate  statis- 
tics so  that  the  industry  may  operate 
intelligently.  While  there  are  partial 
statistics  collected  by  many  sources, 
they  have  not  been  brought  together 
and  interpreted  in  the  light  of  all  the 
facts; 

•'A  reduction  of  the  national  short- 
age of  building  mechanics  und  the 
establishment  of  the  necessary  ap- 
prenticeship  system; 

"A  national  study  of  building  code.« 
and  the  working  out  of  a  program 
for  carrying  the  recommendations  into 
effect; 

"A  revision  of  the  existing  freight 
r.ites    on    construction    materials; 

"A  stabilization  of  the  construction 
industry  to  mitigate  the  evils  of  sea- 
sonal employment  and  ;he  trade  mi- 
gJ-ation    of   labor." 

Other  subjects  under  consideratior. 
at  thfs  meeting  Included,  "The  Need 
for  a  Universal  Contract  Form:'  "The 
National  Board  for  Jurisdictional 
Awards;"  "National  Construction  In- 
dustrial Board;"  "Construction  Mate- 
rials Forum;"  "Estimate  Guide  Sheet. 
Standard  Cost  Finding  System.  Stan- 
dard Form  of  Financial  Statements, 
and  Equipment  Rental  Agreement;" 
"Apprenticeship,  and  the  Shortage  of 
Skilled  Workmen." 


CITY    ENGIXEER    O'SHAt  GHNESSY 
WTLI,    ADDRESS    HUMBOLDT 
EYEXIXG  TECHNICAL 
ALVMNI 


A  special  meeting  of  the  Humboldt 
Evening  Technical  Alumni,  an  organ- 
ization seeking  to  further  technical 
education  in  San  Francisco  and  pro- 
mote the  engineering  professions, 
crafts -atod?  -trades  represented  in  Its 
memSferpJin.^has  been  called  for  Wav 
31  in  Sh*«t«-  Hall,  Native  Sons  Build- 
ing, to  hear  M.  M.  OShaughnessy,  city 
engineer  of  San  Francisco,  lecture  on 
the  Ketch  Hetchy  project.  In.vitations 
have  been  extended  to  city-;  officials 
and  others  prominent  In  civic  and  ed- 
ucational affairs,  which  assures  the 
l>assing  of  a  pleasant  and  inetructive 
evening.  August  G.  Headman,  San 
Francisco  architect,  Is  president  of  the 
Alumni. 


BUILDING     AND     ENQINEBRINO    NBW8  s«tura.y.  M.y  st.  mi 

ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Gil).  E.  Graft  of  San  Jose  was  elected 
nrefcident  of  the  California  Building- 
Lorn  League  at  the  final  session  of  the 
annual  conventicii  held  in  Oakland. 
Other  officers  elected  are:  R.  M.  Ked- 
zie,  I..OS  Angeles,  first  vice  president; 
R  L.  Williams,  Stockton,  second  vice 
(jresideni;  I'aul  Endicolt,  Pomona, 
third  vice  president.  L.  B.  Tucker,  W 
M.  Sontheimer  r.nd  R.  R.  Rorke.  mem- 
lieis  of   ihe  executive  committee. 


California  has  more  electrically 
lighted  homes  in  proportion  to  It.^ 
l.opuiation  than  any  other  State,  ac- 
i-ordlng  to  a  survey  made  by  the  Na- 
tional I'.lertric  Light  Association.  The 
number  of  residental  electrical 
tustomers  in  CTlifornia  is  752,000, 
while  the  increase  for  the  year  1921 
averagid  liy.S  p-^-r  cent.  The  State  has 
1:20  residentiil  users  for  earh  l.OOO  or 
population. 


Articles  of  incorporation  ha'.e  been 
filed  with  the  county  clerk  at  Fresno 
by  the  Anderson  Separator  Co..  with 
the  principal  place  of  business  as 
Fresno.  The  company  will  deal  in 
general  niachinery  rnd  mechanical  ap- 
pliances and  Ls  capitalized  at  $50,000. 
Ineorporatrirs  are  Harry  Anderson,  R. 
J.  Majors.  J.  D.  Hornbuckle  and  N.  P. 
P.ischoflf  of  Coalinga  and  Frank  Water- 
field    of   Fresno. 


Harron.  Rickard  &  McCone,  139 
Townsend  street,  Pacific  Coast  repre- 
sentatives for  the  Koehring  Company, 
are  In  a  position  to  furnish  concrete 
mixers  in  capacities  of  from  6  cu.  ft. 
to  44  cu.  ft.  loose  material.  The  com- 
pany handles  a  complete  line  of  wheel- 
barrows, concrete  carts,  paw  tables 
and  complete  contractors'  equipment 
f»f  every  description. 


Detaifed  plans  of  an  intensive  cam- 
paign on  electrical  appliances  which 
will  be  held  in  the  Stale  from  .Tune  5 
to  10,  will  be  discussed  at  the  lunch- 
eon of  the  San  Francisco  Electrical 
r»evelopnient  T..eague  next  Monday  at 
tlio  Palace  Hotel.  The  luncheon  will 
he  under  the  auspices  of  the  Callfor- 
nin  F51eotrlral  Development  Cam- 
l>Blgn. 


I.OH  AiiKelofi  l)UlldinB  operation.^  for 
May  are  running  vnrv  dose  to  tho.se  for 
\pill.  Vv  >o  -ind  Including  the  16th 
the  number  of  permits  Is.surd  In  May 
was  2294.  and  the  estimated  valuation, 
M,»70.6bO.  During  the  sfinie  period  In 
April.  2327  permits  with  an  estimated 
valuation  olf  11.970.970  wore  Issue. 
Kascd  on  the  average  to  date  the  April 
building  reeord  should  be  nrnund  nine 
million    dollni'M. 


Frederick  Delano,  lorrnei  president 
of  Ihe  WnbnMh  HallroiKi.  threw  a 
iiombsnell  Into  the  Ifniled  Stntes  Cham- 
brr  of  ('ommer«-o  convention  held  In 
WashlnKtcn,  when  he  derlnreil  that 
such  a  thing  as  the  "open  shop"  In  nn 
Irt lde«irent  drrnm.  Me  wa»  aildreshlng 
(he  organl/.at  Ion  which  nrKanlZ(<d  labor 
liropou'-ntH  i(f  the  eluseil  union  shop 
consider  their  most  powerful  eiuniy- 


L/9Vfll  proc««i1lnKM  havn  been  slnrted 
by  the  Motith«rn  I'ariflc  Co.  to  halt  a 
140.000  pnvlng  project  In  Trary  o'»  th« 
grounds  'that  the  proocidlngH  taken 
by  tho  city  omclals  nre  Invalid  nnd  In- 
•  ufnclent." 


r.  .s.  fMvil  Servioc  Coniniis.siuji  will 
hold  examinations  on  .luly  5  aii'I 
August  23  for  "Junior  Engineer.  Bureau 
of  Standards,"  a  position  carrying  -h 
salary  from  $1,200  to  $1,500  a  year. 
A], plications  may  be  hud  from  the  of- 
fices of  the  commission  in  the  Post 
Ofhce  buildings  at  San  Francisco. 
Fresno,  Eureka,  Los  Angeles,  Stockton, 
Sacramento  and  San   Diego. 


Grade  marking  of  lumber  will  be  one 
of  the  important  features  of  confer- 
ences to  be  lield  With  Secretary  Hoover 
:n  Washiugtoi).  beginning  May  22.  It 
is  said  that  lumber  is  the  only  building 
material  carried  in  stock  by  the 
average  retail  lumber  dealer  whicli 
does  not  bear  either  the  name  of  the 
producer  or  a  specific  guarantee  of 
quality. 


The  Pacific  Gas  and  Electric  Co., 
employing  several  hundred  men  In  the 
eastern  section  of  FThasta  County,  has 
advanced  wages  to  $3.60  a  day  for 
nine  hours'  work.  Frank  Rolandi,  con- 
tractor on  the  company's  big  tunnel, 
hns  advanced  wages  of  men  workinc 
In  concrete  to  50  cents  an  hour. 


R.  D.  Lindsay,  San  Francisco  ap- 
prentice painter,  blinded  while  at  work. 
has  been  awarded  $3705  by  the  Indus- 
trial Accident  Commission  and  $9.50  a 
week  for  the  remainder  of  his  life. 
Lindsay  was  injured  by  dynamite  caps 
which  exploded  when  he  lighted  a  el- 
grti-. 


The  House  Rivers  and  Harbors 
Committee  has  ordered  the  re-exam- 
inailon  and  report  by  Army  Engineers 
on  the  Petnluma  Creek  project,  Rep- 
resentati\e  Lea  having  advised  of  the 
desire  of  the  city  of  Petaluma  to  in- 
clude   some    SOO    feet    in    the    project. 

State  Civil  Service  Commis.<?ion  an- 
nounces an  examination  will  be  held 
June  21  In  San  Francisco,  .Sacramento 
and  Los  Angeles  to  fill  the  position  of 
senior  architectural  draftsman,  grade 
4.  Applications  must  be  filed  before 
June    17.  ^ 


Wrecking  of  the  Atchison,  Topeka 
&  Santa  Fc  railway  machine  shop  at 
Alburiuertiue,  X,  M.,  to  make  way  for 
the  largest  boiler  and  tank  shop  on 
the  system  has  been  started.  The  new 
shop   will    cost    between      $400,000      and 

IBO.i.noo, 


An  election  will  be  held  June  3  In 
the  Turloek  l'n|.>n  High  School  District 
to  vote  bonds  of  $175,000  to  complete 
high  <ichojl  building.  Should  Issue  fall 
tf,  rjirry  the  Trustees  propose  to  levy 
direct   tax    to   accomplish    the    work. 


A  public  hearing  v  III  be  held  June  2, 
at  2  P,  .M.,  In  Room  401.  Custom  Hou.>e. 
San  Francisco,  to  consider  the  applloa- 
llon  of  Frederick  J.  Amweg,  for  a  mod- 
inrnflnn  In  the  exIMIng  pierhead  llne^ 
In  Hnn  Fr.inr|«co  bay,  near  China  Masin 
and    .MiMsInn    Rock. 


The  .9fnte  Department  of  Public 
Works  seokt  authority  of  Unllroa.l 
Commission  tn  couKtruet  crossing  over 
trHcka  of  8nn  Franclsco-Sarornmcnto 
nnllrond  nmr  Dmvcrton,  Solano 
Cfiiinly, 


i>.  J.  Cretson  Jr..  Chief  Engineer  at 
the  port  of  Xew  York,  is  studying  the 
plans  for  impro\emcr.t  ot  San  Diego 
harbor  sent  to  him  by  City  Manager 
Rhodes.  Cresson  has  been  recom 
mended  for  consulting  harbor  engineer 
for  San  Diego  by  J.  Spencer  Smith,  vice 
chairman  of  the  Xow  York  harbor  com- 
mission. 


Frank  Tardy  Mills.  1845  Francisco 
St.,  Berkeley,  died  May  17,  following 
a  short  illness.  For  many  years  Mills 
was  employed  In  the  central  oflice  of 
the  P.  O.  &  E.  Co.  in  San  Francisco 
-ts    consulting   engineer. 


R.  P.  Davidson  of  Hughson  has 
1>i>en  appointed  manager  of  the  Oak- 
dale  branch  of  the  Ward  Lumber  Com- 
pany. W.  L,  Ward,  former  manager, 
'.vi'l  be  located  at  the  main  otflces  of 
the   company   at    Modesto. 


The  Herberts  Machinery  &  Supply 
Co.  of  San  Frenclsco  and  Los  Angeles 
has  been  appointed  exclusive  represen- 
tative for  California,  Arizona  and 
Xevada  for  Norton   grinders. 


C.  E.  Ingalls  has  been  appointe<l 
Western  District  Representative  for 
the  Industrial  Controller  Co.  of  Mil- 
waukee and  has  established  of&ces  In 
the  Rialto  Bldg..  San   Francisco. 


The  Holton  Grain  Elevator  (?o.  of 
Spokane.  Wash.,  has  the  contract  to 
construct  a  $30,000  grain  elevator  at 
Salinas  for  the  growers  In  that  sec- 
tion. 


Plant  of  Emerson  Hardwood  Lumber 
Co..  Portland.  Ore.,  suffers  $230,000  flre 
loss  May  21.  Minor  losses  suffered  by 
Eastern  and  Western  Lumber  Com- 
pany, 


The  East  Bay  Water  Co.  has  been 
granted  permlssioi;  by  the  Oakland 
City  Council  to  place  2,85  miles  of  20- 
in.  water  main  In  the  eastern  section 
of  Ihe  city. 


A.  F.  Morse,  deputy  city  engineer  of 
San  Diego,  will  leave  the  service  of 
that  city  about  July  1  to  accept  a 
position   In  Los  Angeles. 


Ottlces  of  the  Associated  Metal  Lath 
Manufacturers  have  been  moved  from 
7  2  \V.  Adams  St.  to  123  W.  Madlaon 
St..  Chicago,  III..  Room  819. 


Western  Hullding  and  Loan  Co.,  of 
Salt  Lake  City,  Utah,  has  opened  a 
branch  olllco   nt    Haywiird,  Cal. 


Superior  Pump  Co.  of  Lrodi  will  erect 
$15,!I00  salesroom  and  warehouse  in 
.Mnrysvllle,  with  T.  R,  Peters  In  charge. 


Chaa.  do  St.  Maurice  of  Colusa  will 
be  oandldnte  for  offlce  of  County  Sur- 
\eyor    at    coming    election. 


lUrvey  M.  Tyrrell,  retired  Oregon 
lumbermnn.  dle<|  nt  his  home  In 
Berkeley    May    2S. 


Saturday,    May    27,    1922 
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SEATTLE    PrUMOATION    COMMENTS 
ON    SAN   FRANCISCO    "AMER- 
ICAN   PLAN" 

(Seattle    Journal    of    Commerce) 

The  American  Plan,  as  established 
and  enforced  in  San  Francisco  by  the 
Industrial  Association  Is  something 
distinct  and  different  from  the  old- 
time,  so-called  open  shop.  Whereas 
the  open  shop  wherever  enforced  usu- 
ally has  meant  the  entire  absence  ot 
all  restrictions  or  restraint  upon  em- 
ployers with  respect  to  wages  paid, 
hours  of  work  and  otlier  conditions  of 
employment — thereby  giving  opportu- 
nity for  a  few  unscrupulous  employers 
to  deal  unfairly,  the  American  I'lan  In 
San  Francisco  has  set  up  machinery  for 
reasonable  control  of  these  matters  in 
the  interest  of  the  public.  At  least, 
that  is  the  claim  of  the  Industrial  As- 
sociation   of   the    California   city. 

In  other  words,  it  is  a  plan  con- 
ceived in  the  interest  not  of  any  spe- 
cial group  or  faction,  but  In  the  inter- 
est of  the  three  parties  to  industrial 
relationis:  the  public,  labor  and  the 
employers. 

The  American  Plan  is  predicated 
upon  the  proposition  that  the  public 
interest  is  paramount  to  that  of  any 
other  community  element,  and  that  nei- 
ther labor  nor  capital,  nor  any  other 
faction  or  class,  should  be  allowed  to 
take  action  that  wil  jeopardize  that 
interest.  And,  as  the  public  interest 
actually  would  be  jeopardized  as  much 
by  unfairness  of  any  kind  visited  by 
the  employers  upon  labor  or  consum- 
ers, as  by  the  autocratic  labor  control 
of  Industry,  the  American  Plan  pre- 
vents either  of  these  things  taking 
place. 

The  American  Plan  says  to  labor: 
"You  cannot  be  allowed  to  secure  an 
autocratic,  selfish  and  restrictive  con- 
trol over  industry,  for  the  result  is 
that  not  only  the  industry  itself,  but 
the  whole  public  is  serilsusly  injured 
thereby."  It  says  to  the  employer: 
"You  cannot  be  permitted  to  beat  down 
labor,  for  when  labor  receives  less 
than  that  to  which  it  is  justly  entitled, 
not  only  labor  but  the  whole  public 
suffers  seriously  and  is  permanently 
injured — and  we  will  not  give  you  such 
unlimited  backing  that  you  can  enter 
into  combinations  with  your  compet- 
itors and  get  a  monopolistic  control  in 
your  industry  under  cover  of  a  com- 
munity-wide    organization." 

Then,  turning  again  to  labor,  it 
says:  "You  are  entitled  to  an  equit- 
able wage,  to  reasonal)le  hours  and  to 
decent  working  conditions,  btit  in  turn 
you  must  be  willing  to  give  to  your 
employers  honest,  loyal  and  efficient 
service."  And,  turning  once  more  to 
the  employer,  it  says:  "You  have  the 
right  to  demand  honest,  loyal  and 
efficient  service  from  all  your  em- 
ployes. You  are  entitled  to  the  right 
of  hiring  and  discharging  employes 
individually  on  merit,  without  outside 
interference,  so  long  as  on  all  occa- 
sions that  right  is  exercised  only  upon 
broad  principles  of  justice;  and  to  the 
right  of  rewarding  individual  merit 
in  employes,  but  in  turn  you  must  rec- 
og-nize  the  obligation  of  the  manage- 
ment to  the  employes  generally,  and 
particularly  to  co-operate  in  provid- 
ing, so  far  as  possible,  continuous 
employment." 

"Roughly,  and  in  brief,  that  is  the 
American  Plan  as  established  and  en- 
forced in  the  building  industry  of 
San  Francisco  by  the  Industrial  As- 
.•lociaation.  Theoretically        fair,       it 

stands  proven  as  practically  fair  a..i 
well.  It  has  freed  labor  from  the  self- 
imposed  but  misconceived  restraint  of 
selfish  leadership,  has  emancipated 
employers  from  the  throttling  control 
of  certain  labor  unions,  and  lia^  guar- 
anteed to  the  public,  to  labor  and  to 
the  employer  that  all  their  legitimate 
rights    will    be    protected    at    all    times. 


TLIMRERS'    .SCHOOL    ESTABLISHED 
BY     INDUSTRIAL     ASSOCIATION 

The  Industrial  Association  of  San 
Francisco,  in  oo-operation  with  the 
Master  Plumbers'  Association,  an- 
nounces the  opening  of  a  school  for 
the    training   of  plumbers. 

Each  applicant  for  admission  to  the 
school  has  been  rated  according  to 
his  standing  in  an  intelligence  test, 
and  placi  d  in  one  of  three  groups?.  In- 
struction and  training  of  the  first 
group,  under  the  direction  of  a  skilled 
mPSter  ])luniber,  has  already  begun.  At 
the  end  of  two  weeks,  members  of  this 
group  will  go  out  on  jobs  or  into  the 
shops  of  the  master  plumlters  for  four 
weeks;  and  group  two  will  enter 
school.  At  the  end  of  the  second  tw;) 
weeks,  group  three  will  enter  the 
school.  At  the  end  of  the  third  two 
weeks,  members  of  group  three  will 
go  cut  on  jobs  or  into  the  shops,  and 
group  one  will  return  to  the  school 
for  another  two  weeks  of  intensive 
instruction    and    training. 

This  method  of  two  weeks  in  the 
school  and  four  weeks  on  the  job  or 
in  the  shops  of  master  plumbers  will 
be  followed  until  each  group  has  had 
a  minimum  of  eight  weeks'  training 
in  the  school.  While  attending  the 
school  (which  is  in  session  eight  hours 
a  day,  five  and  one-half  d  lys  a  week) 
students  will  receive  no  pay.  But 
while  on  the  job  or  in  the  shops  of 
master  plumbers  they  will  be  paid  the 
regular  apprentice  wage  of  $2.50  per 
day.  Through  exercising  care  in  the 
selection  of  the  students  and  applying 
the  intensive  method  of  training  de- 
scribed, it  is  believed  possible  to  turn 
out  competent  journeyman  plumber.g 
m  from  a  year  to  a  year  and -a  half — 
a  saving  of  virtually  three  years  over 
the   old   method. 

The  school,  which  is  free,  will  be 
able  to  accommodate  a  few  more  stu- 
dents in  group  two  and  three,  and  ap- 
plication for  admission  mfiy  be  made 
cither  at  th.>  office  o'f  the  industrial 
Association  or  vt  the  iieadciuarters  of 
the    Master    Plumbers'    Association. 


FINDS    AVAILABLE    FOB    PACIFIC 
COAST     HARBOR     PROJECTS 


The  House  of  Representatives  has 
piipsed  .1  bill  appropriating  $31,442,- 
000  for  numerous  rivers  and  harbors 
projects  throughout  the  country. 
Piojects  authorized  and  the  appropri- 
ation recommended  include:  San 
Diego  harbor,  California,  1135.000;  Lo.- 
Angeles  harbor,  California,  $730,000: 
San  Francisco  harbor  entranfe.  $530,- 
Oakl.nnd  harbor.  $1.37.",, 450;  Coos  Bay 
harbor  and  Isthmus  slough.  Oregon, 
♦  :;. 3 10.000;  Columbia  and  Lower  Willa- 
iiH-tte  Rivers,  below  Portland.  $l,7.iO. - 
OOfi;  Willamette  slough.  Oregon.  $23.- 
3.".'i;    ClMtskane    Rivcr,    Oregon.    $4620. 

The  bill  authorizes  surveys  to  de- 
termine the  advisability  of  improve- 
m.nts  in  Los  Angelts  and  Long  Beach 
harbors,  California;  Newport  Bay,  Cal- 
ifornia; South  San  Franci.sco  harbor, 
California;  Plnola  Shoals  turning  ba- 
sil., California;  Sacramento  and  San 
.('..iquin  Rivers,  California;  North 
I'ortland  harbor,  Oregon;  Deer  Island 
Hlougb,  Oregon;  entrance  to  Port  Rich- 
ard. Washington;  Everett  harbor, 
U'a.sliington;  I'uget  .Sound.  Washing- 
ton;  Bellingham   harbor,   'Washington. 


Spending  one's  time  In  trying  to  find 
out  what  the  other  fellow  Is  doing  la 
not  always  a  good  practice.  We  might 
occasionally  employ  this  time  to  good 
advantagre  In  trying  to  find  out  Just 
where  we,  ourselves,  stand  In  the 
scheme   of  thlng-s. 


STOCKTON    BUILDERS    ELECT 
EXCHANGE    OFFICERS 

Nine  directors  were  elected  at  a  re- 
cent meeting  of  the  Stockton  Builders- 
Exchange.  The  next  step  to  be  taken 
will  1)0  the  election  of  representatives 
of  each  craft  to  serve  on  a  central 
council.  This  body  will  be  the  legis- 
lative   branch    of    the    organization. 

The  nine  directors  chosen  are:  O. 
H.  Chain  and  Ed  Riley,  general  con- 
tractors; E.  L.  Morrison,  brick  con- 
tractor; AVm.  Murphy  of  the  Bright 
Spot  Electric  Company;  Robert  In- 
glls  of  the  San  Joaquin  Lumber  Com- 
pany; L.  A.  Danner  &  Co.;  Wm.  F. 
O'Keeffe,  of  Fisher  Bros.  Planing 
Mill;  Charles  Rich  of  the  Stockton  Tile 
Company,  and  Owen  Miller  of  the  Mil- 
ler-Hays Company. 

Frank  A.  Kent,  Yosemite  Bldg . 
Stockton,  is  temporary  secretary  of 
the   Stockton   Exchange. 

• 

WHITE        LEAD       SUBSTITl  TE 

The  climinr.iicn  of  white  lead,  witli 
its  poisonous  effectd.  from  the  r.ianu- 
iacturo  of  paint  is  apparently  promised 
by  use  of  a  product  which  is  being 
manufactured  l)y  a  Sydney  (Australia) 
concern.  This  iiroduct  is  oxide  of  an- 
timony, which  is  non-poisonous  and 
complete  success  is  claimed  for  it.  T"''':- 
nrtimony  used  in  its  manufacture  it 
taken  from  the  Costerfield  mine.  Vic- 
toria, according  to  the  Mnnufni^turc  i 
.lournal  of  Sydney.  The  oxide  Is  said 
to  be  pi-oduced  cheaper  in  Australia 
Ihan   ill   any  other  part  of  the  world. 


DEMAND    FOR    MONEY     FOR     NEW 
BUILDING    OPERATIONS 

S.  W.  Straus  &  Co..  large  lenders 
of  money  for  new  buildings,  com- 
ni»nt  on  the  building  situation  as  fol- 
lows: 

"There  Is  a  good  demand  for  funds 
to  carry  on  new  building  operations. 
Tlic  general  fundamental  conditions 
in  the  situation  are  now  so  nearly 
lu.rmal  that  since  .lanuary  1  we  have 
underwritten  building  loans  amount- 
ing to  $43,980,00i\  of  which  $26,510,- 
ono  was  for  apartment  houses,  $12.- 
3.50,000  for  oftice  and  loft  buildings, 
and  $5,120,000  for  miscellaneous 
structures.  If  the  demand  continues 
at  the  same  rate,  and  fundamental 
conditions  seem.  to  so  indicate,  we 
=hall  be  in  a  position  to  loan  approx- 
imately $100,000,000  moro  to  finance 
new  Ijuilding  construction  during  the 
balance     of     the     present     year. 

"That  the  present  encouraging  con- 
ditions are  nation-wide  in  character 
is  indicated  by  the  widely  s.-attered 
range  of  these  financial  underwrit- 
ings.  Which  include  loans  in  four- 
teen cities  and  thirteen  States,  as  fol- 
lows: New  York.  Chicago,  rhlladel- 
pliia.  Boston.  Atlanta,  Detroit.  Fort 
Worth,  Cleveland,  Birmingham.  Dal- 
las, San  Francisco.  Kansas  City.  Seat- 
tle,   and    Portland,    Oregon." 


IJ.    OF    C.    TO    STUDY    REDWOOD 
SECOND    GROWTH 


Emanuel  Fritz.  .Assistant  Professor 
of  Forestry  at  the  University  of  Cali- 
fornia, is  beginning  a  study  of  the 
property,  qualities  and  us.^s  of  lumber 
produced  by  second  growth  redwood, 
.tccording  to  an  announcement  of  the 
T:)lv:sion  of  Forestry  of  the  Univer- 
sity  of   California. 

Professor  Fritz  is  endeavoring  to 
get  into  touch  with  companies  who 
have  already  cut  and  used  some  of 
this  second  growth,  so  that  he  may 
examine  the  quality  of  the  lumber 
and  learn  of  the  satisfaction  that  It  is 
giving. 

This  study  Is  ono  of  a  series  which 
is  being  conducted  to  determine  the 
conditions  under  which  redwood  for- 
I  sts  ma>  be  managed  to  insure  con- 
tinuous crops  of  tinil>er  and  the  prob- 
ab'e    yield     i>f    second     growth. 
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Labor  Situation  in  San  Francisco  as  Seen  by  E.  T.  Thurston, 
Secretary  S.  F.  General  Contractors'  Ass'n 


E.  T.  Thnr(j<oii,  secretary  of  the  Gen- 
eml  rontmctors'  AKsoclatlon  of  San 
I-'rauclsco,  In  the  current  issue  of  the 
Aiuerlcnii  Contractor,  publshed  In 
Chicaeo,  reviews  the  San  Francisco 
labor   situation    as    follows: 

Central  California,  particularly  the 
region  contiguous  to  San  Francisco 
IJay,  has  long  been  known  as  one  of 
the  strongholds  of  orgatiized  labor. 
Certain  industries  have  succeeded  in 
maintaining  open-shop  conditions  and 
others  that  once  flourished  under  the 
natural  advantages  afforded  by  a  re- 
gion where  rail  and  water  meet,  have 
from  time  to  time  been  forced  by  eco- 
nomic necessity  to  seek  other  locali- 
ties where  labor  and  political  condi- 
tions were  more  favorable.  But  the 
building  industry  can't  migrate.  It 
has  to  make  the  best  of  conditions  as 
they    are. 

TVagres    Pyramided    In   1920 

Early  in  1920  there  developed  a 
marked  tendency  to  pyramid  wages. 
In  order  to  meet  the  stuation  the  Gen- 
eral Contractors'  Association  of  the 
Bay  Counties  District  Council  of  Car- 
penters co-operated  to  make  a  single 
issue  of  the  entire  wage  problem,  which 
accordingly  was  placed  in  the  hands 
of  the  Building  Trades  Council  and  the 
Building  Industries'  Association  (now 
merged  with  the  Builders'  Exchange) 
for  conference.  An  agreement  was 
made  on  February  24.  1920,  providing 
for  an  Increase  in  all  wages  (except 
for  common  labor),  then  amounting  to 
$8.00  per  day  or  less  and  laying  the 
foundation  for  future  adjustments  in 
accordance  with  changes  in  the  cost  of 
living  as  determined  by  the  U.  .S.  Bu- 
reau   of   Statistics. 

Disregarding  the  spirit  of  this 
agreement,  the  Master  Plumbers  and 
the  Plumbers"  Union  promptly  nego- 
tiated a  private  agreement  involving 
a  further  increase  in  wages,  which 
naturally  produced  dissatisfaction,  and 
further  Increases  In  other  crafts  by 
private  agreement  marked  the  failure 
of  the  attempt  to  .stabilize  the  wag^ 
f|uc»tloTi.  But  the  fundamental  prin-, 
•■iple  that  wage  adjustments  should., 
be  based  upon  changes  In  the  cost  of 
livinK"  remained.  When,  therefore.  In 
the  summer  of  1920.  seventeen  crafts 
made  peremptory  demand  for  wage  in- 
ireases  after  the  decline  In  the  cost 
of  living  had  set  In,  the  necessity  for 
arbitration  was  recognized  by  both 
•  mploycrs  and  employees  with  a  re- 
sult that  arbitrators  were  cho.ien  In  a 
street  deliberation  by  representatives 
nt  the  Builders'  Exchange  and  the 
P.ullding  Trades  Council  and  thflr  ser- 
vices secured  In  the  public  Interest 
through  the  kind  offlces  of  the  Cham- 
l>er  of  Commerce. 

The  Arbitration  Agreement,  which 
was  dated  January  18,  1921,  In  Impor- 
tant and  concise  enough  tn  wnrrnnt 
'luntntlon  In  full. 

Arbltmtlon    Airreem^Mf 

1.  In  <he  matt'r  of  arbitration  be- 
tween the  I?u11dor»»'  ExcliftnK«y  nhd  the 
MulMlnfr  Trades  Council,  wo  hereby 
iH'cept  the  following  three  Mfbltralors, 
lo-wit:  Archbishop  E.  .T.  Mann.i,  .Max 
O.  RIoMii,  ex-AllHoclatr>  .TuNtlce  of  the 
.'<upromo  Court  of  California,  and 
'■Ji-orge  T..  Bell.  fOnnultnnt  In  Indm- 
irliil    Itflntlonn    arid    Munngi-ment. 

2  I'  la  und«r«tci(id  that  nil  thrre 
irbltriitors  nro  to  be  deomfd  Imii.irtl/H 
iirbltrnl'irn    <>f    all      conirov<'rnl*«»i,    and 


under  im  l  1 1 1  uuistances  is  any  one  of 
them  to  be  considered  a  representative 
on  the  Board  of  Arbitration  of  either 
of  the  contending  parties. 

3.  Tt  is  agreed  that  this  board  shall 
.=it  as  a  continuing  Board  of  Arbitra- 
tion as  to  hours,  wages  and  working 
conditions  in  building  trades  where 
tliere  are  no  disputes  now,  as  well  as 
in  those  where  there  are,  when  and 
as  such  disputes  arise  between  the 
signatory  parties,  and  that  the  deci- 
sions of  the  Board  shaJl  be  accepted 
as  final  and  carried  out  by  all  par- 
ties. This  step  is  taken  in  order  to 
provide  a  permanent  method  of  set- 
tling amicably  and  in  a  reasonable 
manner  labor  disputes  in  this  city  af- 
fecting the  building  trades,  and  with 
the  hope  that  building  operations  hence- 
forth may  be  put  on  a  certain  and  sta- 
ble basis — a  result  which  will  be  of 
advantage  to  the  worker,  to  the  em- 
ployers  and    to   the    public. 

4.  It  is  also  agreed  tliat  the  Board 
of  Arbitration  may  go  into  all  ques- 
tions concerning  the  general  building 
situation  and  call  upon  the  signator.v 
parties  for  information  and  copies  of 
contracts  or  agreements  concerning 
any  phases  which  the  Board  desires 
to  investigate. 

5.  It  is  further  agreed  that  the 
Board  of  Arbitration  may  incur  such 
expenses  as  it  deems  necessary  for  the 
employment  of  investigators  and  cler- 
ical assistance;  and  that  the  entire 
expense  incurred  by  the  Board  will  be 
shared  equally  by  the  signatory  par- 
ties. 

6.  It  is  understood  tliat  all  hear- 
ings of  the  Board  of  Arbitration  are  to 
be  conducted  as  public  sessions,  save 
and  except  sucli  special  hearings  as 
In  the  judgment  of  the  Board  should 
be    held    in    executive   session. 

7.  It  is  understood  that  the  trades 
in  which  there  are  now  disputes  con- 
cerning hours,  wages  or  working  con- 
ditions, which  dispute®  will  he  Imme- 
diately submitted  to  Board,  are  as  fol- 
lows: 

PMnter.o.  glass  workers,  varnlshers 
and  polishers,  cement  finishers,  ce- 
meiit  laborers,  hod  carriers  tending 
pla.sterers.  mrirble  rubbers  nnd  .•saw- 
yers: marble  flni.«her8  and  polishers, 
mnrble  masons;  marb^^  masons'  help- 
ers, hoisting  and  portable  engineers, 
roofers,  elevator  comstructors.  eleva- 
tor constructors'  helpers,  reinforced 
Iron  workers,  team  hnd  nnto  tm.u 
drivers,  plasterers. 
(Sigiipd    for) 

BUILDINO    TUAniOS    COUNCIL, 

V.y   P.    H.    McCarthy,    I're.s. 
THE    nUILDEUS'     EXCHANGE, 
By   Chas.   W.   Oomperts,    Pre.s. 

Method   of  I^oordiirr 

The  dlMpute«  in  flio  Npecined  trades 
wero  Huhmltlcd  to  the  Arbitration 
Hoard  seriatim  by  brief,  one  parly  In 
each  ciuto  contending  for  a  spcclrtc 
higher  wage,  lb,-  other  contending  for 
a  vipecinc  lower  wage,  than  that  then 
prevalllnir  The  nrgument.i  of  each 
party  omchule  with  a  pl<sa  In  sub- 
atuntlally  the  same  form  for  every 
case.  Take  the  caso  of  the  roofers 
for  example.  The  roncludlnK  para- 
irrnph  of  the  brief  ijf  the  Building 
Tiad<«  Council   reads; 

Wt,  therefore,  pray  ijiat  your  hon- 
i.rable  Board  award  the  roofer  a  waae 
<>r  flO  per  diiy  from  AuKHHt  1,  1920,  lo 
the  dale  of  ymir  award.  iin<l   I  li.  i  en  f  i.r 


for  such  additional  amount  as  you  in 
your  judgment  deem  riglit,  just  and 
equitable." 

It  will  be  noted  that  the  Building 
Trades  Council  does  not  limit  its  plea 
to  th'i  increase  originally  demanded. 
but  despite  the  falling  prices,  asks 
that    the    Avage    be    further    augmented. 

The  brief  of  the  Builders'  Exchange, 
on  the  other  hand,  concludes  as  fol- 
lows: 

"Therefore,  we  request: 

"1.  That  the  wages  of  the  men  be 
fixed  at  ?7.50  a  day,  with  the  under- 
standing, however,  that  as  living  ex- 
penses go  down,  the  wages  shall  be 
further  reduced. 

"2.  That  your  honorable  Board  in- 
vestigate the  other  matters  com- 
plained of  and  make  such  recom- 
mendations with  regard  thereto  as 
your  judgment   may  dictate." 

The  Board  announced  a  "temporary 
award"  on  March  31,  1921,  reducing 
wages  in  the  several  trades  considered 
7\4  per  cent,  effective  April  11.  The 
Building  Trades  Council  immediately 
petitioned  a  suspension  and  reconsid- 
eration of  the  decision  on  the  plea  that 
the  board  had  no  jurisdiction  to  award 
a  decrease  in  wages,  but  only  an  in- 
crease. A  hearing  was  held  on  this 
point,  with  the  result  that  the  Board 
reaffirmed  its  award  effective  May  9, 
in  connection  with  which  the  Board 
states:  , 

"During  the  presentation  of  the  evi- 
dence this  issue  (of  increase  vs.  de- 
crease of  wages)  was  raised  and  there 
was  nothing  in  the  course  of  the  pro- 
cedure followed  by  both  parties  In  the 
presentation  of  their  case,  to  indicate 
that  the  issues  were  intended  to  be 
limited  as  now  suggested.  Xor  did 
the  Building  Trade.-;  Council  in  its  re- 
plies to  statements  and  arguments 
filed  by  the  contractors,  make  the 
point  that  Board  had  no  right  to  con- 
sider the  requests  for  decrease.^  made 
In    these    statements    and    arguments." 

The  Builders'  Exchange  accepted 
the  award,  not  as  adequate  hut  be- 
cause It  agreed  to.  and  It  Is  morally 
stopped  from  departing  tborofrom  un- 
til formally  released  from  obligation 
under  the  agreement.  The  wage  re- 
ductions, inconsider.nblo  as  they  are. 
would  not  profit  the  meml'ors  of  the 
Exchange,  for  tliey  had  openly  ar- 
ranged to  turn  over  to  the  unions,  for 
the  benefit  of  the  men  Involved,  the 
difference  between  the  old  and  n-^w 
w.Tges  on  all  work  In  progress. 
neje^tlon    of    Award 

Th°  follnwing  day  the  Building 
Trnde.q  Council  rejocied  the  award  and 
reliprated    Its    contention. 

Everj'  possible  efTorf  was  ,made  to 
settle  the  matter  amicably,  short  of 
consenting  to  the  setting  aside  of  the 
award,  which  would  have  been  tanta- 
mount to  repudiation,  not  only  of  fh-^ 
agreement,  but  of  the  eminent  citi- 
zens that  eompose<I  the  Board  and  of 
iirliilintinn  us  a  means  of  nettling  In- 
diiNlrlal    dtspules. 

Naturally  there  waa  great  reluc- 
tance amonir  employers,  particularly 
tliot<e  with  nuMierotin  permanent  om- 
|>li)yees,  fo  niidertaUe  to  operat"  with 
an  entirely  new  force  <>f  men.  The 
W.IK"  rut  was  pn  nll>rht  as  to  be  virtu- 
ally Immaterial,  and  there  was  noth- 
ing to  mar  the  friendly  feeling  be- 
tween individual  eniployors  and  their 
'M -n       Rmployera  and    omploy^rs   allko 
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ere  hopeful  for  an  early  solution 
lat  would  avoid  the  displacement  of 
d   employees  with    new. 

Bnlldert*'    Actlvltle« 

Realizing  the  possibilities  for  indus- 
■ial  conflict,  with  organized  labor  in 
ition-wide  rebellion  against  any  re- 
liction from  the  emergency  wages  of 
)20,  with  business  dull  under  pre- 
ailing  high  costs  and  with  a  general 
npression  that  labor  is  temporarily 
lefflcient.  the  Builders'  Exchange, 
nder  the  wise  leadership  of  Presideni 
harles  W.  Gompertz,  had  the  tore- 
Ight  to  enlist  the  advice  of  leading 
len  in  industrial  and  commercial 
ircles  through  the  Chamber  of  Com- 
lerce  and  also,  a  measure,  of  the 
ity  administration  (the  latter  nor- 
lally  sympathetic  with  union  labor), 
'he  arbitration  agreement  which  re- 
ulted  from  their  joint  efforts  was  so 
imple  and  comprehensive  and  fair 
hat  the  public  had  little  difficulty  in 
.ppreciating  its  merits,  with  the  re- 
ult  that  neither  party  could  break  it 
vithout  losing  the  support  of  the  pub- 
ic. 

The  declaration  for  the  American 
:'lan,  which  was  made  effective  on 
rune  13,  1921,  established  a  temporary 
vage  scale,  in  accordance  with  the 
iward  of  the  Arbitration  Board,  l\i 
)er  cent  below  the  peak.  Meanwhile, 
in  impartial  tribunal  wa.s  to  be 
:ormed  to  study  the  wage  question 
n  its  various  phases  and  report  a  rea- 
jonable  wage  scale  for  all  the  trades, 
;o  be  effective  on  or  about  November 
L2,  11921.  Up  to  this  time  the  public 
,ntere!?t  in  the  movement  had  been 
iiandled  by  the  Chamber  of  Commerce 
through  its  Indutsrial  Relations  Com- 
mittee. Now,  however,  it  was  decided 
necessary  to  form  a  separate  organ- 
ization to  assume  the  responsibility 
and  handle  the  immense  detail  in- 
volved. Accordingly  the  Industrial 
Association  of  San  Francisco  was 
formed  and  a  subscription  fund  of 
about  two  million  dollars  raised  for 
its    support. 

Under  the  auspices  of  the  Industrial 
Association,  with  the  invit-^d  collabor- 
ation of  employers,  employees  and 
every  one  interested,  the  Impartial 
Wage  Board  was  established  in  Octo- 
ber, consisting  of  Archbishop  E.  .1. 
Hanna,  C.  E.  Michaels,  wholesale 
druggist,  and  H.  U.  Brandenstein, 
lawyer,  and  immediately  inaugurated 
public  hearings  on  the  wage  question. 
Many  union  officials  participated  in 
the  choice  of  the  Board  and  in  its 
hearings,  .as  di(i  the  Builders'  Ex- 
changes of  San  Francisco  and  Oak- 
land and  their  allied  craft  organiza- 
tions. 

The  decision  of  the  Board,  pub- 
lished on  December  23,  1921,  reaffirms 
the  reasonable  working  conditions 
that  custom  has  established  generally 
in  the  building  trades  of  this  coun- 
try, avoiding  all  injurious  restrictions. 
and  offers  a  ischedule  of  wages  for  the 
calendar  year  1922,  in  which  it  has 
undertaken  to  readjust  trade  differen- 
tials on  a  reasonable  basis,  consid- 
ering relative  skill,  continuity  of  em- 
ployment, shortage  of  skilled  work- 
men, etc.  Certain  union-made  differ- 
entials have  been  modified,  concrete 
workers,  for  example,  being  deposed 
from  the  category  of  mechanics  to  that 
of  laborers. 

The  "Wage  Board  Introduced  into  it.s 
decision  one  novelty  that  is  causing 
considerable  confusion.  Instead  of  pre- 
crlbing  either  a  minimum  wage,  in 
accordance  with  long-established  cus- 
tom, or  a  fixed  wage,  it  in  effect  mere- 
ly Issued  an  opinion  as  to  what  fair 
wages  In  the  respective  crafts  should 
be,   Baying  \n   this  regard:     "The  com- 


pensation prescribed  is  that  which  1« 
to  prevail  for  the  general  average 
skill  in  the  crafts,  still  permitting  al- 
lowances in  Individual  Instances  for 
adjustments  based  on  variations  from 
that    average." 

The  scale  itself  is  undoubtedly  fair, 
but  to  be  of  practical  use  Instabiliz- 
ing  Industry  it  must  designate  for  me- 
chanics in  each  of  the  several  trades 
either  a  minimum,  a  maximum  or  an 
actual  wage.  Quickly  recognizing  this 
fact,  the  Builders'  Exchange  forth- 
with adopted  the  suggested  wages  as 
the  actual  and  only  wages  to  be  paid. 
The  Industrial  Association,  represent- 
ing the  public,  without  whose  sup- 
port the  American  Plan  Is  unfeastbl", 
adheres  strictly  to  the  decision  of  the 
Wage  Board  and  declines  to  a.ssist  in 
maintaining  a  fixed  scale  as  adopted 
by  the  Exchange.  The  consequence  is 
that  members  of  the  Exchang*?  lose 
their  plasterers,  plumbers  and  brick- 
layers to  non-members  and  are  com- 
pelled to  figure  common  labor  at  $4.50 
and  $5.00  In  competition  against  non- 
membors,  who  may  pay  $3  50  and 
$4.00. 

Need    for    Skilled   Workers 
The    object     of     the     American     Plan 
and   the   wage  adjustment   is   to   stabil- 
ize  construction    costs   on   a   reasonable 
basis    (TO    as    to    encourage    the    invest- 
ment of  capital   in   building  operations. 
If    the    Wage    Board's    scale    were    en- 
forced  as   an    actual    scale,    the   net   ef- 
fect   on    the    average    cost    of    building 
labor   would   be    a    reduction   of    14    per 
cent    from    the    peak    of    1920,    making 
it    5S   ,per    cent      higher      than    in    1914. 
Plasterers    and    laborers    would    receive 
the   greatest    Increase,    82   per   cent   and 
80  per  cent  repsectively,  and  stone  set- 
ters  and   composition    roofers    least,    21 
per   cent   and    25   per   cent    respectively. 
Such     is     the     scarcity    of    competent 
mechanics  that  unless  the  hard-headed 
business  men  that  represent  the  public 
can   be   led   to   see   the   necessity   of   or- 
ganized   endeavor    in    restraint   of   indi- 
vidual   greed   and    hence    to    get    behind 
the    Exchange,    the   peak    prices   of   1920 
may   soon    be    with    us    again      and    our 
business  revival   be   nipped    in    the   bud. 
Practically      all      the      unions    protested 
against   being  deprived  of  the  privilege 
of    "collective    bargaining,"    but    as    the 
wages  prescribed  were   deemed  reason- 
able they  agreed  to   work  under  Amer- 
ican     Plan      conditions.      About    April 
1,    however,    following    a    visit    of    cer- 
tain   international       officials      and    the 
convention      of      the      State      Building 
Trade?      Council,    bricklayers,    plaster- 
ers,    plumbers,     steanifitters     and     one 
or  two  other  groups  of  union   mechan- 
ics   refused    to    work    with    non-union 
workmen,  and  progress  In  these  trades 
is      therefore         somewhat         retarded. 
Tiiere    is    no    disorder       and       there     is 
every    indication      that      the    .American 
Plan   has  come   to   stay. 


.1.     .1.     IJOIVOVAX,    OAKLAND     ARCHI- 
TECT,  TO  LECTURE  FOR  V.  OF  C. 


HANKER    FORECASTS    BUILDING 
BOOM   FOR  OAKLAND 


.John  Joseph  Donovan,  Oakland  arch- 
itect, who  has  distinguished  himself 
in  the  designing  of  some  of  the  show 
places  and  schools  of  Oakland  and  vi- 
cinity, will  give  a  course  entitled  "The 
Practical  Side  of  School  House  Plan- 
ning" during  the  summer  session  of 
the    University    of    California. 

This  course  is  intended  for  school 
executives,  superintendents,  principals, 
teachers  preparing  for  administrative 
work,  and  others  interested  in  the 
problems  of  school  building.  I^ectures, 
discu.ssions  and  stereopticon  views  and 
films  of  the  important  details  of  school 
building  will  be  used  in  presenting 
the    proljlems. 

The  Oakland  Auditorium  and  the 
Oakland  Technical  High  School  are 
among  the  well-known  buildings 
erected  under  the  direction  of  Mr. 
Donovan.  His  book  on  School  Archi- 
tecture, which  has  been  recently  pub- 
lished, is  receiving  much  favorable 
comment. 


BOMJSMEX    SIED   FOR   HILLS    OF 
TURLOCK  COXTR.\CTOR 


Suit  has  been  brought  by  Joost  Bros., 
Inc.,  cf  San  Francisco,  against  Leon- 
ard F.  .Johnson  and  A.  T.  Anderson, 
bondsmen  for  O.  C.  Holt,  a  Turlock 
Iniilding  contractor,  for  the  recovery 
of  claims  against  Holt  for  material.^ 
purchased  from  seven  firms  by  Holt 
for  use  in  the  construction  of  a  gym- 
nasium for  the  West  Side  High  School 
District  of  Tracy.  The  total  claims, 
including  attorney  fees,  amount  tr. 
$11,684.38. 

The  material  used  in  the  building 
was  purchased  by  Holt  from  sevo:i 
firms,  who  have  transferred  their 
claims  to  .Joost  Bros,  for  recovery. 
The  alleged  upaid  bills  of  the  differ- 
ent companies  against  Holt's  bond.<- 
nu,n  aiP  as  follows:  .loost  Bros..  Inc.. 
$500;  attorney  fees.  $150;  Santa  Fe 
Lumbir  Company.  $4538.15:  attorney 
fees.  $750;  Klye  Company.  $1461.18;  at- 
torney fees.  $250;  Stockton  Hardware 
&  Imnlenient  Company,  $201.70:  attor- 
ney fees,  $50;  Turlock  Plumbing  Com- 
pany, $1450;  attorney  fees,  $250;  Gray 
&  Strahorn  Company,  $607.75;  attorney 
fees,  $75:  .Johns-Manville  Inc.,  $1150; 
attorney    fees,    $2.'<0. 

The  complaint  also  asks  that  costs 
of  action  be  paid  by  defendant.  Jor- 
dan *  Bran  of  San  Francisco  arc  the 
attorneys  for  the  plalntifT. 


HE.4LTHy    BUILDI.VG    SEASON 
I-OOMS    AT   FRESNO 


A  $25,000,000  building  program  for 
Oakland  Is  predicted  by  Geo.  E.  Mel- 
lon of  the  Bank  of  Italy.  The  banker 
declares  he  has  knowledge  of  fifteen 
buildings  projected  for  early  construc- 
tion. 

Mellon  declares  the  building  boom, 
long  predicted,  has  already  com- 
menced, and  that  Oakland's  downtown 
section  will  soon  emerge  from  its  pro- 
vincial appearance  to  a  more  truly 
metropolitan  atmosphere. 

"Sixiy-six  new  Industries  have  lo- 
cated in  Oakland  in  the  past  year,  and 
from  a  position  of  obscurity  Oakland 
has  suddenly  sprung  into  u  place  uf 
prominence  in  the  Industrial  world," 
.says   Mellon. 


Commenting    upon    the    building    out- 
look   in    Fresno,    V.    B.    Billings,    presi- 
dent   of    Billings    &•    Meyering    and    the 
Fresno    Building   Corporation,    trays: 
says: 

'This  is  going  to  be  the  greatest 
building  year  In  Fresno's  history  an  I 
with  the  need  for  homes  as  great  n.< 
over,  we  should  all  do  everything  in 
our  po\\  er  to  encourage  the  bulldin?:; 
of  more.  We  have,  not  yet  completed 
the  first  five  n)onths  of  the  year,  and 
already  we  have  gone  over  the  five 
million  dollar  mark  in  residential 
structures.  If  this  keei)s  up.  as  wo 
have  every  reason  to  believe  that  it 
will,  the  average  of  one  million  dol- 
lars' v.'orth  of  homes  every  month  will 
give  us  a  total  for  1922  of  $12,000,000. 
Add  to  this  seven  to  eight  mlllon  dol- 
lars' worth  of  busines's  buildings  now 
gointr  up  or  definitely  projected,  and 
the  building  total  for  the  year  in  Fres- 
no will  b^  well  over  twenty   millions." 
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APARTMENT  HOUSES 


rians  Being   Prepared.  .„.„„ 
APARTMENTS                          Cost,  »20,00u 
HUSANVILI^E,    Lassen    Co.,    Cal. 
Two-story     frame    and    plaster  apart- 
ment    house     (10     2     and  3 -room 
apartments. 
Owner — A.    J.   Mathews. 
Architect — Woollett    &    Lamb,  Hagrel- 
steln    Bldff..   Sacramento. 

Owner  Taking   Figures. 
APARTMENTS  Cost,    $20,000 

SAN  FRANCISCO.     S  Green  126  E  Polk. 
Three-story   and    basement   frame    (10) 

apartments. 
Owner — Ramazzottl      &      Ghiotti,      1476 

Vallejo    and    1363    Groen    St.,    San 

Francisco. 
Architect — Morrow      &      Garren,      1605 

Chronicle    BldfiT-.    San    Francisco. 

Plans    Being   Prepared. 

APARTMENTS  Cost,    1128.000 

FRESNO,  Fresno  Co.,  Cal.  J  St.  in  the 
1600    Block. 

Four-story  fireproof  store  and  apart- 
ment building  (48  2  and  a-room 
apartments). 

Owner — M.  D.  Hermann,  St.  Andrews 
Apts.,    Fresno. 

Architect — ^Not  given. 

Plans  to  be  Prepared. 

APARTMENTS  C  ost.  ) 

SAN  FRvVNCISCO.  NE  Sutter  and 
Larkin  Streets. 

Reinforced  concrete  or  brick  80  room 
apartment  house. 

Owner— Wm.  H.  Woodfleld  Jr.,  Alex- 
ander Bldg.,  San  Francisco. 

Architect — Not  Selected. 

Plans  Completed— To  be  Done  by  Day's 

Work.  ^,     ^    , 

ALTERATIONS  ,  Cost,   %—— 

SAN  FRANCISCO.     Fulton  St.  near  Di- 

vlsadero  St.  .         ..   ,         „ 

Alter  frame  flat  building  Into  6  4-room 

ap.artments. 
Owner— H.    I.    Cohn.  ..,..,„► 

Architect  —  Henry    Shermund,    Hearst 

Bldg.,  San   Francisco. 

Plans  Being  Figured.  ,,nnr.n 

AI'ARTMENTS  Cost,    J10,000 

SAN   FRANCISCO.      NW    North   Point  & 

Leavenworth   Sis. 
Two-sctory    and    basement    frame    ana 

plaster   apartment    nouse    (4    3   and 

4-room  apts.) 
Owner — V\  ilhheld.  _   ,, 

Architect— Wm.       H-     Armltage,       Call 

Bldg..  San  Francisco. 

Contract    Awarded. 

APART.MENTK  Cost,   I3J.878 

UEftKELEY.  Alameda  Co.,  Cal.  Pied- 
mont   Ave    and    Dwight    Way. 

Three-story  and  basement  frame  ana 
piaster  apartment  house. 

owner— Mr.    Prey. 

Architect— W.  11.  Ratcllff  Jr..  First 
.National    Bank    Bldg,    Berkelty. 

Contractor — L.    L.    Lucas,    645    6»th   Bt, 
Oakland. 
Contract  Includes  sll  work  except  tne 

healing  system,  for   which  bids  will  be 

tiiken   Immodiatoly. 

Owner  to  Take  8ub-Flgurc».  To  Be 
Done   by    Day's    Work. 

AI'ARTMENTS  Cost.    •- 

8AN  FIIANCISCX)  HE  Hush  ond  Tay- 
lor   fits. 

blx-story  Clsss  A  storr^  and  npartmeut 
house    building    (44    apartments). 

fnrner — A.  Penxiner.  1032  Balboa  8t.. 
San    Francslco. 

Architect  — EJ.  M.  D«>nke.  HIT  Kydft  St.. 
Ban    Frsnclsco. 

To   Ho   nooe   by  Day's  Work.        ..^..^ 

APAHTMBNT8  Cost,    ttO.«0« 

OAKLAND.    <••'  n^V    AIU<n    mil    OfOVS 
■U. 


Two-story  frame  stores  and  apart- 
ments. 

Owner — L.  H.  Spencer,  5625  Grove  St., 
Oakland. 


BANKS 


Sub-Figures  to  Be  Taken  Shortly. 

ALTERATIONS  Cost.    flOO.OOO 

OAKLAND,  Cal.  Broadway  near  17th 
St.     (Athens    Hotel). 

Extensive  alterations  to  first  floor  of 
5-story  building  for  banking  quar- 
ters. 

Owner — Commercial  Trust  &  Savings 
Bank   (S.  E.  Blddle.  President)). 

Architect        and        Contractor    —    Wm. 

Knowles,    Hearst   Bldg.,    San    FYan- 

cisco,    and      Central      Bank      Bldg., 

Oakland. 

Work    will     be    started    immediately. 


Plans    Being    Figured^Date    of    Open- 
ing  Bids    Extended   to   May   31,   '22. 
BA.NK  Cost,  $300,000 

SACRAMENTO,    Cal.      SW   Sixth   and  K 

Sts. 
One-story    Class    A    bank    building. 
Owner — Bank    of    Italy. 
Architect— Geo.   C.    Sellon   &   Co.,   Mitau 
Bldg.,    Sacramento. 
Figures  are    being   taken    for   a    gen- 
eral  contract. 


Plan.«!  Being  Figured. 

BANK  Cost,  $20,000 

LAKEPORT,    Lake    Co.,    Cal. 
One-story    and      basement       reinforced 

concrete   bank   building. 
Owner — Bank    of   Lake. 
Architect — Morrow     &     Garren,     (IJhron- 
icle    Bide:..    San    Francisco. 


BONDS 


SAN  ANSELMO.  Marin  Co.,  Cal.— 
Election  will  be  held  June  10  In  San 
Anselmo  School  District  to  vote  bonds 
of  $20,nno  to  finance  school  Improve- 
ments Trustees  of  district  are:  Fred 
N.  Reeve,  B.  H.  Schmidt  and  Lotltia 
Jones. 


MODESTO.  Stanislaus  Co.,  Cal.— Un- 
til June  13  hid.s  will  he  rec.  by  f>uper- 
visors  for  purchase  of  $2n.ono  bond  Is- 
sue of  Patterson  School  District.  Pro- 
ceeds of  .'^nlo  to  finance  school  Improve- 
ments. 


rilTCO.  Butte  Co..  Cal— Election  will 
l>f>  held  June  J»  In  Sh.ista  l^nlon  School 
District  to  vote  bonds  of  $40.nnn  for 
school  Imprnvoments.  Trusfees  of  dis- 
trict are-  Frnnk  R.  Pnrker.  Vol  L. 
Garner.  Mrs.  Ellznbofh  Anderson.  Shel- 
by r.  r.nrmark  and  Charles  J.  Hop- 
kins. 


YT'RA  riTV.  Sutter  Co..  Pal.— Pl«.n-<- 
ant  Grr.ve  T'nion  School  District  will 
vof»>  .Tnne  1ft  riiie««tlon  of  li><<ntnR'  bond«» 
rf  l.'^n.Oflft  for  school  Improvement. ■<. 
Trustees  of  rllstrlet  are:  V.  B.  Dren- 
non.  S.  O.  Oinilnnd.  F.  W.  Algeo.  O. 
S.   How^ley   and   J.   O.   Davis. 


VISAL1  A.  Tiilnr<  Co.  Cn). — T:ircllon 
will  l.n  bi>l('  Miiv  29  in  WIlMon  Scho.il 
Dlftrlcl  lo  volo  bnndH  of  JT-fiOO  for 
'•rhool  IniproviMiKMits.  Tnmfecs  of  tbi> 
DNtrlr-t  nro  W.  T.  Winter,  C.  (' 
Tntiim   and  .1.  1'.    H.iymnkor 


MIM,nnAK,  Rnn  Mnloo  Co..  Cal  — 
ITlerllon  will  h^  held  Juno  17  In  MIP- 
tirs*  School  DixIrliM  In  voto  bonds  of 
»«rt.oon  for  nchoni  tmnrov^ments.  Th«« 
Tnisfr^s  of  the  Di.iitrlct  sr^:  Fr«d  A 
MrNulty.  S  10  TliiowoU  and  rei<  r 
ilou/enes. 


FRESNO,  Fresno  Co.  Cal.— Election 
will  be  held  June  14  In  Navelencia 
Union  School  District  to  vote  bonds  of 
$15,000  for  school  improvements.  The 
Trustees  of  the  district  are:  A.  S. 
Spaulding,  Robert  Hixson.  Arnold 
Poulsen,  Charles  Whitney  and  H.  C. 
Hayden. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Bonds  of  $375,000  voted  to  finance  con- 
struction of  new  Santa  Rosa  High 
school  building,  to  replace  structure 
destroyed  by  fire. 


FRESNO,  Fresno  Co..  Cal. — An  elec- 
tion will  be  held  Juno  20  In  Tran- 
quility School  District  to  vote  bonds 
of  $40,000  to  finance  school  improve- 
ments. Trustees  of  district  are:  C. 
E.  Goodrich,  E.  E.  Slater  and  K.  O. 
Whitson. 


VISALIA,  Tulare  Co..  Cal.— Election 
will  be  held  June  2  in  Goshen  School 
District  to  vote  bonds  of  $10,000  for 
school  improvements.  Trustees  of  dis- 
trict are:  Blanche  Wright,  David 
Rivers   and   E.    C.    Chapman. 


SEBASTOPOL,  Sonoma  Co.,  Cal. — 
Election  held  to  vote  bonds  to  finance 
construction  of  new  city  hall  failed 
to    carry. 


OAKDALE,  Stanislaus  Co.,  Cal.— 
Trustees  will  call  election  to  vote 
bonds  of  $36,000  to  finance  construc- 
tion    of    municipal    hospital. 


SACRAMENTO,  Cal.— Until  June  6. 
bids  will  be  rec.  by  Supervisors  for 
purchase  of  of  $45,000  bond  Issue  of 
Isleton  Union  School  District.  Pro- 
ceeds of  sale  to  finance  school  Im- 
provements. 


TURLOCK,  Stanislaus  Co..  Cal. — 
June  3  Is  the  date  set  In  Turlock 
Union  High  School  District  to  vote 
bonds  of  $175,000  to  finance  comple- 
tion of  the  high  school.  Sho^ild  the 
election  fall  to  carry,  the  trustees 
propose  to  levy  direct  tax  to  finance 
the    work. 


CnURCHES 


Completing  Plans. 

CHURCH.  Cost,    $125,000 

SAN     FRA.VCISCO.        i:Uh      Ave.      and 
Clement    St. 

Reinforced      concrete     church      lo     seat 
1000. 

Owner — Fourth    Church    of  Ohrlst    Sci- 
entist. 

.Architect  —  Carl      Werner.      Humboldt 
Bank   Bldg.,  San   Francisco. 
Plans    will    be    ready    for    flgure.x    In 

about  a  month. 

Bids  Opened 

rHUR(:H  Cost.  $100,000 

SAN  MATEO,  San  Mn'eo  Co.,  Cal.     Tll- 
lon    Avenue       from    Ellsworth       to 
Grl  filth. 
Reinforced    concrete    church,    600    Heat- 
ing cap.iclty  (tile  roof). 
Owner — < 'onKretcit loiinl    Church. 
\rchlttct — las.   W.    IMnchek.   2014    .Shftt- 
tuck    .\ve..    Berkeley. 
The     rontrncls     will     be    awarded     In 
:iboul    .10   <lays. 

flrneral    t'oatmct 
Liiwton    St   Vcaey.   «nll    Bldg..   8.    F 

$    !»S.400 

Barrett   *    Hllp.   S    F 99.887 

Walter    Murcb,    Oakl.ind 112.250 

H.    P.    NiHou.    Oakland... 114.500 

Kleotrlr   Work 

Newbery    Klec.    Co $1804 

Edison    Elec     Co 2«40 

i^radshaw    Elcc.   Co 27lo 

Capitol    Elec.    CO 282e 
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MBKCED,    Merced    Co.,    Cal. — Funds  SAN      FRANCISCO.— Bids    were      rec.  Contract    Awarded, 

are   being     raised      by     A.    M.    E.    Zion  on  May  25  as   follows  by  the   Board  of  l-'LiATS                                         Cost,    |12,800 

Church    to    erect   new    ediflco   and    par-  State    Harbor    Commissioners    for    the  OAKLA_ND,    Cal.      W    Warfleld   Ave    250 

Bonaee   at   L   and    14th    Sts.     Est.    cost,  furnishing    of   materials   and    construe-  K    W'ickson. 

•  5000  tion    of    a    section    of    bulkhead    wharf  Two-story    14-room    frame    flats. 

~— — .  in    front    of    Pier    No.    34,    and    for    fur-  Owner — Mrs.  C.  C.  Picardo,  Tyler  Ave., 

AIARYSVILL13,   Yuba  Co.,  Cal.— Com-  nlshing    materials    and    constructing    a  Alameda, 

mlttee    has    been      appointed      by    tlie  timber  depressed  track  along  the  south  f-'ontractor  —  Axel      Sommarstrom,     103 

Presbyterian    Church    to    secure    funds  side    of    Pier    No.    34,   and    making    cer-  Sunnyslde    Ave.,    Alameda. 

to    reconstruct      the      present      church  tain    repairs    on    the    existing    Pier    No.  

building.        Architect's   estimate      place  34      <j<he  contract  was  awarded  to  Han- 
cost  ol  woik  at  $25,000.  na'].,    Bros.,    142    Sansome    St.  Contract  Awarded. 

^                            Hannah  Bros ?29,200  FLATS                                         Cost,    JIO.OOJ 

L.OS  BANGS',  Merced  Co.,  Cal.— Funds       Clinton   Constr.    Co 29,920  SAN    FRANCISCO.      E    22nd   Ave   100    S 

being    raised    by    Los    Banos    Catholic       Duncan-Harrelson     Co 31.445  Lake. 

Church     to    erect    new    edifice    costing       ^     -W.    Kitchen    Co 33,470  Two-story    and      basement    frame    and 

$22,000.        Of    this     amount    $9148    has       Hcaly-Tibbitts   Constr.   Co 33,600  plaster    (2)    flats. 

been   collected.                                                         Tlbbitts-Paciflc   Co 39,950  Owner — Julia  M.  Cohen. 

.^____^__^^___»^_-_            Gustaf  De  Brettevllle    84,323  Architect — ^Arthur      G.      Scholz     Phelan 

l^ldg.,   San   Francisco. 

FACTORIES  &  WAREHOUSES  3^^^^^^^.  s,„  j,,,,,„  eo.,  cai.-  ''''"sr^sa^^^raSciJcT^'^'"'  '''  ^^" 

— ^^— — ^^^— — — ^^^— ^^— "—  Willard     Hardware    Co.,     Stockton,     at  

Fieures   to    Be   Taken    in   Ten   Days.  l-*«04  awarded  contract  by  Supervisors  Contract  Awarded. 

WAREHOUSE                       Cost,    $125,000  to   const,    wire    fences   at   County    Fair  FLA^^s                                       Cost    $11,500 

SACRAMENTO,  Cal.     Front  and  M  Sts.      Grounds.              Li-. J. KELE\,    Alameda    Co.,    Cal.      No. 

Four-story      reinforced    concrete    show  T«/r.  tt^^^ii  Woolsey  St. 

room    and    warehoiisp    bulldine'  J  wo-story  16-room  flats, 

nvinner     rrane  ^^'''''°"^®    DuiKiing.  STOCKTON.    San   Joaquin    Co.,    Cal.—  Owner— Chas.  Dull.  Woolsey  and  Shat- 

A^^1fl7r    wl^Vi^'.f    X       Torr,>.     vfo ,r«i  The    followlng    bids    were    received    on  tuck  Ave.,  Berkeley. 

Architect--Woollett    &      Lamb,    Hagel-  ^^^^^  gSrd  by  Eugene  D.  Graham,  Clerk  Architect— None. 

stein   Bldg.,    bacramento.  ^j    ga^j^    Joaquin    County,    for    the    con-  Contractor — John      E.      Bigelow,      2234 

struction  of  stock  barns,  poultry  build-  Atherton  St.,  Berkeley. 

„, ,     ,   •,      ^   ,,    ,  ,       vir-*i,-„  rp..    i^,.„„  Jng,  addition   to   the  grandstand,   and  a  . 

Bids  to  be  Called  for  Within  Ten  Days.  fp^^p    ot    ATipultural    Park    in    accor-  r,      . 

PRINTING   PLANT               Cost.    $140,u00  dance    with      plans    and      spec^  t^?''.^^^'^* A^^'"<^ed. 

SACRAMENTO,  cal.     SW  Eleventh  and  ^e^plred' b'V  irchi' eot"s^Vr?|hl  &   ^^^^^  -l^^RAMENTO     r.^       v       "^S^^'  H'''^^ 

O  Streets.  toilV>P     n-inU    of   Tflv    RUle-      .Storkton  ^--i^*  KAMil,NTO.    Cal.       No.     3931    J    St. 

Two-Story  and  basement  Class  A  State  ^*xh^' contract  wa«  awarded  to  ^^^^^^^  ?^'^°-^^°'^  'j.^n'^   (4)    flats  and  garage. 

printing    plant,      160x160    (reinforced  v-/n  Ti^  of  R?Don        •^^'''"^"  ^°  ^°*^'  ^  Owner— F.   M.   Siefer,   Farmers   &   M?r- 

concrete     walls,   metal      sash,   clay  ^bel  &  Van  Til.  Ripon,  Prop  (1)  $77,550  v.-^h^'i^^iV^  v^J!''^  ^^^^-  Sacramento. 

ArchUe%[-skte    Department    of   Engl-  [^  ^^-^  ^\'o'5bo"\5^;'$'^2'oO*''(l)  ContpUT-^^^'R.  Saunders,  2616  I  St.. 

neering,   W.  F.   McClure.   State   Ar-  $9000               ♦^"■''""'    ^''^    *»-4u«,    «.o;  Sacramento. 

chitect.    Fcrum    Bldg..    Sacramento.  ■c'r'^nU    Ti'ifltPi-       «?topkton    m      SQOOqs-  

The    structure    .^^en    completed    win  ^'^\%''^^^fo\    (l''tlVo:%    lu'.^OO;  Contract    Awarded. 

rn^^^u^r^?43!?o%'^i^  ii'yii'jLre^'ft  ^^^^ur^i^P£:i^!L  ium^^o-  c^^^^rancisco  SW  A^°^*'  '\''r 

X^'sTucturr^"''"'"'^"'''''''"^''''  PowS&MedbSy.^sVock-ton,    (1)    $91.-  ^""fla'ts''^     ^"^      basement    frame    (4) 

tne  structure.    3^,^.     ^2)     $4000;       (3)     $3825;       (4)  Owner— Chas.      J       U         Koenle-         520 

Plans  Beine  Prepared  $11,300;    (5)    $4580;    (6)    $13,000.  Church   St..  San   Francisco 

WAREHOUsI     "^                       Cost,    $ Davison   &Nicolsen    Stockton     $94,  00;  Architect_Wm.    Koen^mo"-    Church 

HAYAVVRD,   Alameda   Co..  Cal.  2)    -*/80<),    (3)    $3500,    (4)    $10,600,  St.,  San   Francisco. 

Warehouse    buildings.  ^5)   $4000,    (6)    $10,750.  

Owner— Hayward     Poultry     Producers        . Contract  Awarded. 

Archlflct-Name  ^JnhhJia   for   present.  FIREHOUSES   AND    JAILS  S-SlaND,    Cal.      Sw'^slnd^i^nJ'^  Grove 

„  .         ^,.           ,  — _— _^_— — — — — ^—  _      Sts.,  and  W  Grove  43  S  52nd  St. 

Plans   Being  Figured.  Two   2-story   12-room   frame  flat   build- 

PACKING  BLDG.                        Cost,   $ LIVERMOKE,      Alameda      Co..    Cal.—  Jnga.                                                    ouiui- 

DINUBA,   Tulare   Co.,   Cal.  Town    Engineer   L.    E.    Wright    is    pre-  Owner — Dr.    J     I     Vickeraon     l«:«;i     sth 

Three-story  packing  building,  140x80.  paring    specifications     to    construct     a  St  _    Oakland' 

Owner— Sun      Maid      Raisin      Growers,  4-cell    concrete    jail    building,    26x16    ft.  Architect— None  " 

Holland    Bldg.,    Fresno.  to  be  erected  in  the  rear  of  town  hall.  Contractor— A.  j    Yerrick    5255  ColleeP 

Architect— Trewhltt-Shields    Co.,    Row-         Ave.,  Oakland 

ell   Bldg.,   Fresno.  '  ' 

Figures  to  Be  Taken  Shortly.                             -i  x^^^  o                 Sub-Figures  Being  Taken— Contracts 

PRTG.    PLANT                            Cost.   $ ^^  ,-f^^'"^®<^- 

SAN      FRANCISCO.      Howard    St.    bet.  Contract    Awarded.  SAN  FR  ANprcrrr.       w       *  ^°^V, '^•^;''°'' 

5th    and    6th    Sts.  FLATS                                          Cost.   $16,933  \„i^i^?r,^P-      ^-     -^rguello  Blvd. 

One-story    reinforced     concrete     build-  saN    FRANCISCO.       W    14th    Ave    226  t  vr>  Qfr.r,;     o^5     k                .     ., 

ing  for   printing  plant.  S    Balboa  i  a  o-story     and     basement     frame    and 

Owner— Louis   R.   Lurie.  Two-story    frame    and   plaster   flats.    (2  oiff„fI„     *  building  (2  5-room  and 

Lessee— The   Lelghton    Press,    516    Mis-  7-roon-.    flats).  o      sleeping  porch  flats). 

sion    St.,    San    Francisco.  Owner— Mrs.  L.  B.  McPike.  ,-',.'1,11^17*         Cc  1    t^"c  ,. 

Architect— O'Brien      Bros..    240      Mont-  Architect— C    O.  Clausen,  Hearst  Bldg.  '       "Ti^    ,~,^^^'J-     Schwartz.     Nevada 

gomery  St.,   San   Francisco.  San    Francisco  ^       Bank    Bldp..    San    Francisco. 

Contractor— Nels  P.  Johnson,   1934  Fol-  ^"'"Z*^*^-  "^JcTi?*    ^'^I'^Lt^^    *°    -^-    "^'■^"- 

SEBASTOPOL,  Sonoma  Co.,  Cal.— Di-  som    St..    San    Francisco.  r.,r..Ji.*^r   \Vr»*'*'J^    ?     t^'^^.I^-,     n.r, 

rectors    of    Sebastopol    Apple    Growers'                                      Buch'n«X.^f     *Ji\^-    ^^'^^''    ^^^ 

Union   vote   to  erect   packing  house   at  tt-;^  r^^ "^"  „„•     ^   ■        .  , 

Trenton;    will    be    80x120    ft.     An   addl-  Plans   Being  Figured.  i,JiJ::«I  f,  lu             heing  taken  for  th» 

tion,   SOxSO  ft.,  will   be  made  to  Molino  FLAT                                            Cost,    $10,000  ba.ance   of  the   work. 

packing    house,    also      to    the      packing  SAN    FRANCISCO.      N    Pacific    Ave    41 

plant  at  Healdsburg.  W   Larkin.  ^Ta^J^^   Awarded. 

Two-story    and    basement     frame     and  I'l  ai.v.                                         Cost.    $10,000 

SACRAMENTO.    Cal.— The    California  planter   residential   flat   building    (2  -"AX    FRANCISCO.      S    15th    St    150    B 

Highway  Commission   received   bids  on  5-room  flats  with  basement  garage  Castro. 

May   22nd  as  follows  for  the   electrical  for    S    cars.  Two-story    and       basement    frame     (2) 

work  in  connection  with  the  construe-  Owner — Mr.    and   Mrs.    J.   Barbe.  flats. 

tion   of  the   Maintenance  Building  nov-  Arcliitect — AVm.  F.  Gunnison,   1666  Gol-  Owner — A.    L.    and   J.   G.    Hoftman     2245 

being  erected  in  Sacramento.             ,„o,,  <len    Gate    Ave..    San    Francisco.  IRth    St..    Snn    Francisco. 

Latourrette-Fical    Co..    Sacto $3831  Figures  are    beins^   taken    for   a    gen-  Vr'^hltect — None. 

Scott   Lyman    &   Stack.   Sacto 4750  oral  contract.  Contractor — Wm.  Harper    '»71   7th    4vp 

Engineer's    Estimate,    $4387.90.                                                    San   Francisco.                                           ' 

MARYHVILLE,    Yuba    Co..    Cal.— Su-  Contract  Awarded.                              .,,«„,  " 

nerior   Pump   Co.    of  Lodi    will    erect    a  FLATS                                         Cost.    $11,000  /-,  j  t>  j  ,>«« 

$15,000     salesroom     and     warehou.se     in  SAN    FRANCISCO.      W   Van    Ness    Ave.  GARAGES 

this  city.     T.    R.   Peters  represents   the  112:6   S   Bay  St. 

coinpanj'  in  Marysville.  Two-story      and      basement    frame    (2) 

flats.  Cnnf-rnc*    .A.w.nrded. 

CORCORAN.  Kings  Co..  Cal. — Messrs.  Owner— Mrs.  Minnie  KroU,   1026  Green-  OAi^AGE                                      Cost.   $11000 

Nash  and  Mack  of  Lindsay,  conferring  wich    St..    San    Francisco.  OTLROY.    Santa    Clara    Co..    Cal. 

with   Chamber   of  Commerce   regarding  Ar<?hitect — Milton       "W.     Morrison".     716  Ono-story   reinforced  concrete  garage 

the    establishment    of    an    Ice    plant    in  41st    Ave..    San    Francisco.  Owner — .T.  Lacaze,   Oilroy.  Cal. 

this  city.     Committee  appointed   to  in-  Contractor — Henry    Grleb.    1020    Green-  Architect — Xone. 

vestigate.  wich  St..  San  Francisco.  Contractor — Wm.    Radtke.    Oilroy     Cal 
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GOVERNMENT     WORK    AND 
SUPPLIES 


Plans   Bein?   Figured.      Bids  Close   May 

Xt.    1922.    2:30    p.m. 
MIOSS    KITCHENS.    Etc.  ^0^^'    J— T 

JIOXTEREY      CO..      Cal.        Del      Monte 

Camp.  ^  .. 

3tt     mess     kitchens,     44     balhrooma,     44 

latrines    and    an     incinerator. 
Ov/ner— rnited        States         Oovernment 

(Capt.    L.    I.    Cook    in    charge). 
Architect — None.  . 

The  water  and  sewer  systems  will  bt 
insalled  by  the  Pel  Monte  Hotel  peo- 
ule  Plans  may  be  seen  at  the  office 
of  the  Quartermaster  at  the  Monterey 
Presidio,  or  at  Fort  Mason,  San  Fran- 
cisco.  

WASHINOTON.  D.  C— Plans  and 
speolflcations  for  seven  new  dwellings 
to  be  erected  at  the  Mare  Island  Navy 
Yard  have  been  approved  by  the  Navy 
Department  and  have  been  forwarded 
to  Mare  Island.  The  work  on  the 
buildings    will    be    started    at    once. 

S\N  FRANCISCO.— Until  June  1, 
10  am.,  bids  will  be  rec.  by  Quarter- 
master Supply  Officer,  Fort  Mason, 
under  Circular  22-76.  for  f"r  an<i  del. 
6  autom.atic  self-feed  post  drills;  88 
bridge  reamers;  16  finishing  reamers; 
60  adjustable  reamers;  54  eliucking 
reamers;  87  straight  reamers;  13  half- 
round  reamers;  17  set  screw  plates;  40 
bollermakers-  rivet  (snaps)  sets;  24 
clinch  tongs;  20  measuring  tapes  (50- 
f t  )  ■  7  circ.  saw  swages;  75  gals,  ready 
mix'ed  white  paint;  200  gals,  varnish 
remover;  100  gals,  spar  varnish;  7200 
ft  B  M.  O.  P.  lumber,  No.  1  Common, 
lvl2-in.  It6-ft.  roxigh;  200  ft.  %-in. 
Buy  strand;  1000  lbs.  flax  wrapping 
twine. 

WASHINGTON,  D.  C— Bids  will  be 
rec.  until  June  15,  1922.  at  1  p.m.,  by 
the  Supervising  Architect's  Office, 
Washington  for  electric  light,  power 
and  telephone  systems  at  the  U.  S. 
Veterans'  Hospital  at  Whipple  Bar- 
rackb,  Prescott,  Arizona.  See  cnU  for 
bM«    under    oftlcini    itroposaln. 

WASHINGTON.  D.  ('. — Bids  will  be 
r'-ceived  until  June  7.  1322.  by  the 
Bureau  of  Vards  aiKi  Docks.  N'avy  De- 
partment, Washington.  D.  C,  for  the 
<:ont'tructlon  of  several  frame  buildings. 
29x41  feet,  to  be  erected  at  Mare  Island 
under  Specification  No.  4632.  See  call 
for    bldM    under    OIRclnlN    rropoaala. 


WAS'IIINGTON.  i>.  C.—BidJ  will  ba 
received  by  the  Bureau  of  Yards  and 
Docks,  Navy  Department.  Wa.shlngton, 
D.  C  until  June  14.  1U22.  at  11  A.  M., 
for  the  construction  of  two  steel  radio 
loweru.  with  concrete  foundations  to 
bo  erected  at  Mare  Island  under  Spici- 
flcaflon  No  4037.  See  full  f€>r  hliU  under 
Ufliclnl   I'ro|>o«ala. 

MAKE  ISLAND,  Solano  Co..  Cal.— 
Until  May  31.  11  a.m.,  under  Spec.  4668, 
bids  will  be  rec  by  Public  Works  Offi- 
cer. Mare  Irland  Navy  Vhrd,  for  fur. 
and  depo^itlni?  approx.  18.000  toni  of 
riprap  .ilong  the  outboard  face  of 
Dykp  So  12.  See  mil  for  bldM  under 
oihrlnl     iiropoani    arcltoln    thU    laano. 

WASHINGTON.  D.  C— Bids  are  be- 
Inu  rec.  by  Bureau  of  Supplies  and  Ac- 
counts. Navy  Department,  for  fur.  and 
del.  malcnalM  undei  following  Bchcd- 
uloe.  dale  for  opening  bids  as  noted  at 
end    of    each    paragraph. 

Schedule  D661;  KaHlern  and  weitern 
>jird»,    16    bollfi-    feed    pumpB.    June    II. 

Sched.  P6B&.  KaKtorn  ."nd  western 
yprda,  9  fuel  oil  Horvlce  pumpH.  June  U 

Schod.  9667.  Kaalern  and  wMtern 
yards,    «<)   contrlftiRal    neparntora,   June 

Fchcd.  9670,  Kaiitrrn  and  weatern 
yuida,  mlacelliincoun  various  kind*  of 
pHcklnRB.    Juno   30- 

BAN  FUANCIHCfJ.  -Until  June  2,  10 
a  m.,  bida  will  be  rec.  iiy  Quartermaa- 
ter  Sui>ply  OfTlcer.  Fort  M.Tiwin.  under 
<'lr<uliir  72  6Ji,  for  fur  and  del  nalla, 
iwlnl  drllla,   pipe  dlo«,  plnm-   irona,  iol- 


dering  paste,  machinists'  hand  tape, 
grindstone  frames,  steel  lock  washers, 
pipe  nipples,  steel  wire  brads,  machine 
screw  nuts,  uphalsterers  brass  head 
nnils.   350    gals,   black  acid  proof   paint. 

WASHINGTON,  D.  C. — Federal  Pow- 
er Commirsion  issues  power  permits  as 
follows: 

M.  C.  McDonald,  Williams,  Cal.,  a 
two-year  permit  for  power  develop- 
ment on  Convict  Creek,  a  tributary 
of  Owens  River,  Lros  Angeles'  source 
of  water  supply,  embracing  the  build- 
ing of  a  reservoir  having  storage  of 
approximately  6000  acre  feet,  for  min- 
ing- operations. 

Northwestern  Electric  Company, 
Portland,  Ore.,  one-year  permit  for 
power  development  on  Lewis  River, 
AA'ashington,  36  mile.«  from  Portland, 
to  create  a  storage  capacity  of  200,000 
acre  feet  of  water,  with  power  houst; 
of  60.000  horsepower  capacity;  for  put- 
lie  utility  purposes  for  Portland,  Van- 
couver and  other  communities  in 
Washington. 


SAN 
a.  m., 
will  b 
Supply 
ishinsr 
tor  Dl 
10.700 
oommo 
5000-ft 
700-ft. 


FRANCISCO— Until  June  2.  10 
under  Circular  No.  22-69,  bids 
i    received       by      Quartermaster 

Officer.  Fort  Mason,  for  furn- 
and  delivering  Warehouse,  Mo- 
vision.  San  Francisco  Presidio: 
ft.  B.  M.  O.  P.  lumber.  No.  2 
1.  SIS  viz.:  5.000-ft.  Ix6-in.  and 
lxl2-ln.  random  lengths  and 
2x4-in.    14-ft.   long. 


WASHI.VGTON.  D.  C— Re-examlna- 
tlon  and  report  by  Army  Engineers  on 
the  Petalunia  Creek  project  has  been 
ordered  by  the  House  Rivers  and  Har- 
bors Committee,  Representative  Lea 
having  advls^^d  the  committee  that 
there  Is  approx.  SOO  ft.  along  the 
waterfront  which  the  city  desires  to 
have   Included   In   the   project. 


HALLS  AND  SOCIETY  BUILD 
IN08 


Contract    Awarded. 

CTJTB    BLDG.  Cost,    $15,624 

OAKLAND,  Cal.  E  Montecito  Ave  150 
N    Bay    Place. 

One-story  frame  and  plaster  club 
building. 

Owner — Oakland  Club. 

Architect— A.  W.  Smith,  1010  Broad- 
way.  Oakland. 

Contractor — Alfred  Ol.son,  Everson 
Bldg.,     Oakland. 


Contract   Awarded    on    Percentage 
Basis. 

PAVILION.  Cost.     $60,000 

PACIFIC   CITY,    San    Mateo    Ca..    Cal. 

One-story  frame  "and  plaster  dancing 
pavilion.  150x175.  pile  foundation, 
dance    floor    90x126. 

Owner — Chas.  W.  Iverson.  Prop..  Tur- 
pin    Hotel.    San    FVanclsco 

Architect — Kiihn  *  Edwards,  833  Mar- 
ket   St.,    San    Francisco. 

Contractor — Harry  C.  Warwick.  8191 
Wnshln»?ton    S>t.,    San    Francisco. 

PHns   Being    F'Igured. 

M'.M^'    BLDO.  Cost.    $15,000 

GRASS    V.M.LKV.    Nevada    Co.    Cal 
One-.story    frame   Army    building. 
Owner — ftalvfttlon    Army. 
Architect — Norman         R.      Coulter.       46 
Kearny    St..    San     Franclaoo 

TMnns    Comploto 

VATTI.T  Coat.     $20,000 

OAKLAND.  Cnl  Mountain  View  Cem- 
etery. 

One-Htorv    concrete    receiving    vault. 

Own.T  Moiinlln  View  Cemetery  As- 
urcln  tinn. 

Architect  Walter  .T.  Mnthewn.  927 
Prondwny,  Oakland 


PlnnM    Ileink'    Prepared. 

TEMPLE  Coat.    $60,000 

ALAMEDA.  Alameda  Co.,  Cal.  Ala- 
meda   nnil    Park    RfK 

Two-niorv  ri'lnforced  concrete  Temple 
Hi:ll(llni'  (inidltorlum  lOOxRR  (., 
•iriil     1000    people    on    lat    floor). 

Owner — MnHonIc    Ilnll    Aaaoolatlon. 


Architect  —  Carl       Werner,       Humboldt 
Bank     Bldg.,     San     Francisco. 

BAKERSFIELD,  Kern  Co..  Cal. — ^Un- 
til June  1,  10  a.m.,  bida  will  be  rec.  by 
Arthur  S.  Crites,  aecty.  Security  Trust 
Co.,  to  grade  Masonic  Temple  site.  See 
calla  for  bids  under  official  propoaal 
aectlon    in    tliis    issue. 


HOSPITALS 


Plans    to    Be    Prepared. 

HOSPITAL  Cost,$ 

SPRING  VI LLE,    Tulare    Co..    Cal. 
Children's    ward    addition     to    tubercu- 
lar  hospital. 
Owner — Tulare  and   Kings  Counties. 
Architect — Not    given. 


HOTELS 


Completing   Plans — Figures   to   Be 

Taken   Shortlv. 
HOTEL  Cost,    $150,000 

SAN   LUIS    OBISPO,   Cal.      Montgomery 

and    Morro    Sts. 
Five-story      and      basement    reinforced 

concrete    store   and   hotel      building: 

(90   rooms   and   baths). 
Owner — J.   L.  Anderson. 
Archltect~C.      A.    Meussdorflfer,      Hum- 

ijoldt    Bank    Bldg..    San    Francisco. 

Plans    Being    Prepared. 

COTTAGES  Cost,   $ 

MILL    VALLEY,    Marin    Co..    Cal.      200 

acres. 
100     1-story       rustic    4-room       cottages 

and    hotel. 
Ov.  nor— Harvey       Toy.       Manx       Hotel, 

San    Francisco. 
Architect — Not    given. 

Mr.  John  Trewavas  of  Mill  Valley 
has  charge  of  the  improvement  and  is 
having  plans  prepared  for  the  build- 
ings   and    will    purchase    all    materials. 

Plans   Being   Prepared. 

l^PxT^,^'.  ,  ^ost.   $200,000 

SAN    BLRNAKDLNO,    Cal.      E    St.    S    of 

Third    St. 
Five-story  fireproof  hotel  114x160  (Caen 

stone  facing). 
Owner— C.   B.    Phillips. 
Architect — Howard    E.   Jones.    404    Katz 

Bldg..    .'•an    Btmardino. 

Work   to   be   Started   Shortly. 

HOTEL,    ETC.  Cost.    $ 

RENO,  Nevada,  On  Site  of  old  Russ 
House. 

Eight-story  steel  and  concrete  hotel 
and  stores  (100  rooms  with  private 
baths). 

Owner  —  George  WIngfleld.  (Hotel 
Golden).   Reno.   Nevada. 

Architect — F.    J.    De    Longchamps.    Ga- 
zette Bldg.,  Reno,  Nevada. 
Steel    for      the    atructure      haa    been 

ordered. 


POWER  PLANTS 


SACRAMENTO.  Cal— Final  prepara- 
tions to  send  surveying  parties  Into 
the  flcid  on  the  Sliver  Creek  project, 
to  determine  its  feasibility  as  a  basis 
for  a  municipal  hydro-electric  system, 
are  being  completed  by  City  Kng.  Al- 
bert GIvan.  Surveys  will  be  completed 
this  summer  In  order  that  action  can 
be  taken  by  the  city  earnly  next 
year. 

PLACER  COUNTY,  Cal.— Arrange- 
ments have  lieen  completed  by  the 
directors  of  the  American  River  Water 
and  Power  Company  to  const.  $18,000.- 
opo  hydro-eloctrlc  pl.int  with  a  capac- 
ity of  2(10,(100  hp..  to  Irrigate  200,000 
acres  of  land  In  Sai-ranieiito  and  Pla- 
cer Counties  Project  will  Include  con- 
struction of  huge  dam.  Lumber  In  the 
project  will  amount  to  some  3,000,000  ft. 
Water  rights  were  obtained  through 
Fred  P.  Tutllo  Jr.  of  Auburn;  J<ronn> 
Harleiiii,  Placer  County  surveyor;  N. 
II.  Ell'-ry.  former  State  Engineer,  and 
J.  K.  Walsh.  Directors  of  the  com- 
pany are:  J.  E.  Wnlsh.  Fred  V.  Tuttla 
Jr.,   Jerome  Harleau,   J.   F.   Dudley  and 
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W.  S.  Graham.  Ellery  Frost  &  Fatten, 
Merchants'  Natl.  Bank  Bldg-.,  San  Fran- 
cisco, are  construction  engineers  for 
the    project. 


PUBLIC  BUILDINGS 


BAKERSFIELD,  Kern  Co.,  Cal. — Geo. 
Isaacs  &  Sons,  Shatter,  at  $9150  award- 
ed contract  by  Supervisors  to  const, 
brunch  library  at  Maricopa.  Other 
biols:  Vitello.  &  Vitelle,  Taft,  $9524; 
Currie  &  Dulgar,  Bakersfleld,  $11,000; 
Wm.   Eissler,  BakerKfield,  $11,250. 

SAN  FRANCISCO.— Until  June  7,  3 
p.m.,  bids  will  be  rec.  by  Board  of  Pub. 
Wks.  to  convert  2  existing  rooms  in 
Polk  Hall,  Exposition  Auditorium, 
into  2  toilets  and  for  furnishing  and 
installing  fixtures  therein.  Est.  cost, 
$2500.  Plans  may  be  had  from  Bureau 
of  Architecture,  2nd  floor.  City  Hall. 
John  Reid  Jr.,  city  architect. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
F.  W.  Wentworth  Co.,  593  Market  St., 
San  Francisco,  at  $2213  has  been 
awarded  a  contract  to  furnish  and  in- 
stall steel  book  stacks  in  the  public 
library. 

HOLLISTER,  San  Benito  Co.,  Cal.— 
City  Trustees  purchase  one-half  block 
in  San  Benito  St.  as  site  for  proposed 
war   memorial   building. 


RESIDENCES 


Contract    Awarded. 

RESIDENCE  Cost,    $10,073 

OAKLAND.      Lakeshore    Highlands. 

Two-story  frame  and  plaster  residence 
and  separate  garage  (all  work  ex- 
cept  roofing   and   heating). 

Owner— A.  N.  Ball,  597  23rd  St.,  Oak- 
land. 

.'V.rchitect — Miller  &  Warnecke,  Perry 
Bldg-.,    Oakland. 

Contractor — Chester  Gossett,  327  Davis 
Court,  San   Leandro,   Cal. 


Contract  Awarded. 

RESIDENCE  Cost,  $10,000 

SAN  FRANCISCO.  W  18th  Ave  100  N 
Lake. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — J.  J.  Colins,  453  28th  Ave., 
San   Francisco. 

Architect  and  Contractor — A.  J.  Fal- 
vey,    2099   Lake   St.,   San    Francisco. 

Plans    Being    Prepared. 
RESIDENCE  Cost,    $6500 

OAKLAND,    Alameda    Co.,    Cal. 
One-story   S-room   frame   residence. 
Owner — McClenahan    Products    Co.,    112 

Kearny  St.,  San   Francisco. 
Architect  —  Miller  &  Warnecke,   Pcrrv 

Bldg.,   Oakland 

Plans  Being  Figured. 

RESIDENCE  Cost,     $20,000 

SAN   FRANCISCO.      Thirty-eighth    Ave. 

and  Ocean  View  Blvd. 
Two-story      eight-room       frame       resi- 
dence and  separate  garage. 
Owner — Edw.  De  Witt  Taylor. 
Architect — Arthur  &.   Bugbce,   26   Mont- 
gomery St..   San   Francisco. 
Figures   are    being   taken   tor  a   gen- 
eral contract. 


Plans  Being  Figured. 

RESIDENCE  Cost.  $7000 

SAN  FRANCISCO.  Francisco  St.  near 
Van   Ness   Avenue. 

One-.story  .and  basement  frame  and 
plaster  residence  (6  rooms  and  ga- 
rage).     Cardova    tile    roof. 

Owner — Withheld. 

Architect  —  Wm.  H.  Armitage,  Call 
Bldg.,    San    Francisco. 


Cost,    $7000 
33rd  Ave  S  Lin- 


Plans  Being  Figured. 

RESIDENCE. 

SAN   Fl^ANCISCO.     W 

coin    Way. 
Two-story    und      basement      frame    and 

plaster      residence    (7      rooms,    sun 

porch  and  garage. 
Owner — Not    given. 
Architect — Wm.      H.      Armitage,      Call 

Bldg.,    San    Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $8500 

SAN  FRANCISCO.     Balboa   Terrace. 

One-story  and  basement  frame  resi- 
dence. 

Owner — Harriett    Schulken. 

Architect — Mel  I.  Schwartz,  Nevada 
Bank  Bldg.,  San  Francisco; 

Contractor — B.  A.  Trobock  &  Cress,  180 
Jessie  St.,  San  Francisco. 


Plans  Complete. 

Rr<:SIDENCE  '  Cost,    $10,000 

.SAN  F'UANCI.^CO.   .Claremont  Court. 
Two-story    and     basement     frame    and 

plaster  residence   with  ^ile  roof   (7 

rooms  and   garage). 
Owner — Mrs.   Carrie   Harris. 
Architect — Mel      I.      Scliwartz,    Nevada 

Bank  Bldg.,   San   Francisco. 


Contracts  Awarded. 

RESIDENCE  Cost,    $10,950 

SAN  FRANCISCO.  W  Commonwealth 
Ave  405  S  Euclid  Ave. 

Two-story  and  basement  frame  resi- 
dence (except  painting)  tinting, 
papering   and    plumbing). 

Ownei- — Mrs.  Daisy  Hamburger,  wife 
of    Henry. 

Architect — T.  Patterson  Ross,  310  Cali- 
fornia  St.,   San   Francisco. 

Contractor — Ira  •  W.  Coburn,  Hearst 
Bldg.,    San   Francisco. 

PnintinK,  tintinc  and  papering'  award- 
ed to  J.  P.  Fraser-Thompson  &  Co.. 
902    O'Farrell    St.,    $1000. 

Ga.sfltlfn;;:,  pliimlifng  nnA  setvcrlng:  to 
Frank  J.  Klimm.  221  Oak  St.;  $1541. 


SCHOOLS 


SCHOOL  Cost,     $42,000 

WATS'ONVILLE,    Sania    Cruz    Co.,    Cal. 

Pajaro  School  District. 
One-story     reinforced    concrete     scliool 

building. 
Owner — Pajaro      School    District,  .Q'hos. 

S.    Hudson.    Clerk,    R.    F.'  D.    No.    2, 

Box    70,    Watsonville. 
Architect — Wyckoff    &   White,    Growers 

Bank    Bldg.,    San    Jose. 
Separate  bids  are  wanted  for  heating 
system;     plumbing    work    and    electric 
work.      Plans    may    be    obtained    from 
the    Clerk. 

All  bids  received  on  May  22nd  by 
the  Trustees  have  been  rejected  on 
account  of  being  too  high.  The  low- 
est bid  was  submitted  by  George 
Jren  of  Watsonville  at  approximately 
$31,000.  On  account  of  the  plans  be- 
ing refigured,  the  list  of  bids  received 
will  not  be   published. 


Plans  Being  Prepared. 

COLLEGE'  Cost,    $1,250,000- 

MOUNTAIN  VIEW,  Santa  Clara,  Co., 
Cal.  Between  Mountain  View  and 
Los    Gatos. 

F'our-story  and  basement  Class  B  re- 
inforced concrete  college  and  dor- 
mitory   building. 

Owner-^College  of  St.  Joseph,  of  Cu- 
pertino. 

Architect — Leo.  J.  Devlin,  Pacific  Bldg., 

.San   Francisco. 
Figures    ta  .Bo   Taken    Shortly. 
SCHOOL.  Cost,    $20,000 

KELSEYVILLE,  Lake  Co.,  Cal. 
One-story    reinforced    concrete    4 -room 

school. 


A.  E.  Leitch 


Fred  Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Suceesaors  to  E.  S.  Warner 
OfBce  and  Warehouse:        j 
mo  SECOND  ST.,  SACRAMENTO 
Phone    Main   720 


Oi.ner^-KelBeyville    School    District. 
Architect  —  Norman        R.     Coulter,     46 
Kearny   St.,   San    Francisco. 
Bids    will    be    opened   about    th©   15th 
"i    June. 


Plans  Being  Figured — Bida  Close  June 
5,    1922,    5    p.m. 

SCHOOL  Coat,   $40,000 

.S(  SANVILLE,   Lassen   Co.,   Cal. 

Ojie-story  reinforced  concrete,  5-room 
school   building. 

Owner — Susanville  Elementary  School 
District. 

Architect — Woollett  &  Lamb  and  Ralph 
D.  Taylor  associated,  211  Hagel- 
stein  Bldg.,  Sacramento  and  Sus- 
anville. 

Contract  Awarded. 

SCHOOL  Cost,    $76,280 

LODl,    San    Joaquin    Co.,    Cal. 
One-story  hollow  tile  jschool. 
Owner — Lodi   Grammar  School  District. 
Architect — Geo.   C.   Sellon   <&    Co.,   Mitau 
Jildg.,    Sacramento,   Cal. 
MaxoKry    aaid   Carpenter   Work 
Jos.   Chirhart,    523   S.   San   Joaqin 

St,.   Stockton $53,295 

Plasterins 
Thos.  Scollan,  3919   T  St.,   Sacra- 
mento           5,540 

Rooflns: 
Simpson-Gray    Lumber    Co.,     124 

\\ .    Weber,    Stockton     6,145 

C'ompltte    Mechanical    Equipment 
J^atourrette-Fical    Co.,    2761    Sa.- 

rameno    Blvd.,    Sacramento     .  .      9,740 
Palntlnsr 
D    E.   Burgess,   601  S.   California 

St.,    Stockton     1,660 

Plans  Being  Figured — Bids  Close  June 

12.    1922,    S    p.m. 
.SCHOOL  Cost,    $100,000 

Two-story     frame     school      (16     class- 
rooms and  an  auditorium). 
Owner  —  Los      Gatos    Grammar    School 

District, 
Architect— Wyckoff   &    White,    Growers 
Bank  Bldg.,  San  Jose. 
Bids  will  be  taken  for  a  general  con- 
tract. 


Plans    Being    Figured — Bids    Close 

June    3,    1922,    8    p.m. 
A{?flTION  Cost,     $60,000 

ORLAND,    Glenn   Co.,   Cal. 
Two-story  reinforced  concrete  addition 

to    high    school     (domestic    .science 

building). 
Ov.ner— Orland  High   School   District. 
Architect— W.    H.   Weeks,    369    Pine   St 

San   Francisco.  ' 

Figures   are    being   taken    for   a   gen- 
';il   contract  and   the   heating. 

ri.tTiif   Being  Prepared. 
vrl^^r^T^  ^i/^«S.  Cost.    $M0,000 

VISALIA,    Tulare    Co.,   Cal. 
Grammar  school   buildings 
*?^^1.^r~"^"'^^^''^    Grammar    School    Dist. 
-^Vfhitect— Harry     W.     Michael.     Harrel 
Bldg.,  Visalia. 

Plans   Being  Figured — Bids   Close 

June    10,    1922,    8    p.m. 
i^CHOOL  Cost.   $25  000 

;;ANTA    ROSA.    Sonoma    Co ,    Cal 
One-story   frame    and    stucco    school    (4 

classrooms   and   an    assembly  hall). 
Owntr — Lewis    School    District. 
Architect    —   Norman     R.     Coulter,      46 

Kearny  St.,  San  Francisco. 

Plans   Being   Refigured. 
I'ids  Close  May  31,  1922,   1  p.m 
•'J^SS^^  Cost.     $5000 

.^ANTA    ROS-A,    Sonoma    Co.,    Cal 
One-story   frame   2-room  school. 
(V.vner— Lewis   School   District. 
Vrohitcct— Wm.      Herbert,      City     Kali, 
Santa    Rosa. 


I'ontract  Awarded. 

-^.™TTORIUM  Cost.  $68,477 

slOCKTON.      San      Joaquin      Co,,      CaL 

High    •School. 
Prick  and  concrete  auditorium. 
Owner— City  of  Stockton. 
Architect— Louis      S.      Srtone.      Bfclding 

Bldg.    Stockton.  - 

.Siipervi.sing    Architects  —  Davls-Heller- 

Pearce    Co..    Delta    Bldg..    Stockton. 
Contractors — Shepherd    &    Riley,    Yose- 

mite   Bldg.,  Stockton. 
Exterior   plastering  awarded   to  Ber- 
ry  Bros,    at   $9900. 


VI 


BtJtLDtNG    AKt)    fiNGlKfi^mKG    NfiWd 


Saturday.    May    27.    1»22 


Plans   Being    Fisured — ^Bids   Clo»«    July 
1,    19M,    12    noon. 

SCHOOL  Coet,   fSO.OOO 

IJVKEPOKT,    L^ke   Co..    Cal. 

One-story   frame    and    plaster  school. 

Owner —   Lakeport       Grammar      School 
District. 

Architect — Morrow    &    Garren.    Chroni- 
cle Bldgr..   San   Francisco. 
See    call    for    bids   under    official    pro- 

poFals. 


Plans   Beine  Figured — Bids  Close   June 

12.    1922,    8    p.m. 
SCHOOL  Cost,    $10,000 

Menlo    Park    S-an    Mateo    Co.,    Cal. 
One -story    frame    schooL 
Owner — Menlo    Park     Grammar    School 

District. 
Architect — Norman       R.       Coulter.       4« 

Kearny  St.,  San   Francisco. 
Figures   are    being:   taken    for   a   gien- 
eral   contract.      Plans   may   be   obtained 
from   the  architect  on  a  deposit   of  $10. 


Commissioned    to    Prepare    Plans. 

SCHOOI--S  Coat,    $ 

SANTA     ROSA,    Sonoma    Co.,    Cal. 

Two  fireproof  grammar  schools  and 
hig-h    school    buildings. 

Owner — Santa    Rosa   School    District. 

Architect— W.    H.    Weeks,    369    Pine   St., 

San    Francisco.      (A    local   architect 

will    be    selected    as    an    associate). 

Bonds  to  the  amount  of  $260,000  have 

l>een    votod    for    the    grammar    <?chool8 

and    $?.7.T,000    for    the   high    school. 


Figures  to   Be  Taken  in  Two  Weeks. 
SCHOOL  Cost,    $40,000 

One-story   frame   and   plaster   school    (6 

rooms    and    an    auditorium). 
Owner  —  Irvlngton     Grammar     School 

District. 
.\rchltect — Henry    C.    Smith,    Humboldt 

Bank    Bldg.,    San    Francisco. 


Plans   Being  Figured — Bids  Close   Jun* 

6,    1922,    4    p.m. 
SCHOOL  Cost,    $68,000 

BKRKELEY,  Alameda  Co.,  Cal.     Long- 
fellow  School   Site. 
Two-story    brick    school    (17    rooms). 
Owner — Berkeley    Board    of    Education. 
Ar-'hlt-^ct— Wm.    C.    Hays,    1st    National 
Bank    Bldg.,    San    Francisco. 
See   call    for    bids    under    official    pro- 
posals. 


Plans  Being   Figured — Bids   r'lo;<e  .lunf 

6.    1922.    7:30   P.   M. 
SCHOOL  Cost.    160.000 

T.KMOOKE.   Kings  Co..  f'al. 
One-story  brick  school. 
Owner — Lemoore    School    District. 
.Architect — Ernest      .1.      Kump.      Row*  II 

Bldg.,  Fresno. 
FIgureH   ,ire   being    taken    for   a    gen- 
eral  contract. 


IjOW    Bidder. 

Al'DlTION  Cost.   110,47! 

THANQV'ILITY.    Fresno    To.,    ral. 

Addition    to   high   school. 

Owner — Tranquility  l?nlon   High  School 

District. 
Architect — Ernest      .1.      Kump.      Howell 

Bldg..    Fresno, 
'"oniractor — T'ratik   Schneider.  S'lin  .Toa- 

quln,  Cal. 

Lo<v  Bidder. 

SCHOOL  Cofct.   $41,00r. 

MONMOTTTH.  Fresno  Co..  Cal. 
One-Htory    frame    and    f-tucco    srhool. 
Owner — Monroe   fl<hool    Itlstrlct. 
Arrhllect — Ernefi      .1       Kump,      Rowell 

I'.ldg.,  Fresno 
'nnlractor — .T     H.    Hsrl.    <>4.S    Snn    Pablo 

Ht  ,   KrcHiio, 

Contrnct  AwardM. 

SCHOOL  f'oht.    |Hi:j.(l41 

FAULIEU.    Fr<-sno  I'n  .  Tnl. 
Two-Htory   lirl<-k    school. 
Owner—ParlUr  Srbofd    DlMlrlrt 
Archltr/«t»i— Swnrli!    ft    Rvland,     Rowell 

nidg  .   Freiino. 
T'ontrartor   -      llrown     A     ftfalTord,     Mm- 

d.Tll.   falir. 


nans  Eelnr   Fl»cured 
12.    192f,   H   P.   M. 


~nidn   <'loK<    Juns 


Hrnf)of^  Cost.  llOO.OOf- 

LOfl  <»AT<)H.  Hanta  Clara  Co.,  C«l. 
Two-story      frame      nchor.i    (ts     rla<M- 

rooms  nnd   an   auditorium) 
r>wnrr   —  l,f>s    fJnfos    <^iranimar    HChool 

Dlstrlot 


.\rchitecl — Wyckoff  &  White,  (Growers 
Bank  Bldg..  San  Jose. 

Bids  will  be  taken  for  a  general  con- 
tract. 

See  Call  for  bids  under  Official  Pro- 
l»<raalH. 

Bonds    Voted. 

SCHOOL  Cost,    $75,000 

V'ACAVILLE,    Solano    Co.,    Cal. 
One-story    hollow    tile    school. 
Owner — Vacaville   School   District. 
-Vrchitect — Geo.    C.    Selon    &    Co.,    Mitau 
Cldg.,    Sacramento,    Cal. 


To  Prepare  Sketches. 

SCHOOL.  Cost,$ 

HOLLISTER,    San    Benito    Co.,    Cal. 
Parochial   School. 
Owner — Sacred   Heart    Parish. 
Architect — Shea      &       Shea,      Chronicle 
Bldg.,    San    Francisco. 


SAN  FRANCISCO.— Gladding,  Mc- 
Bean  Co.,  Crocker  Bldg-.,  at  $6135 
awarded  contract  for  roofing  Mission 
High   School    buildings. 

LONG  BEACH,  L.  A.  Co.,  Cal. — Con- 
tracts were  awarded  for  Jefferson  Ju- 
nior High  School  as  follows:  M.  11. 
Walter,  concr.,  carp.,  excav.  and  iron 
work,  $117,637;  Henry  Rlemers,  ma- 
sonry and  brick  work,  $65,400;  Garden 
City  Sheet  Metal  Works,  sheet  metal, 
$1065;  C.  L.  Passmore,  tile  rf.,  $5400; 
Gey.  Claver,  plastering,  $14,175;  Ruck- 
er-Fuller  Co.,  blackbrds.,  $2191.70;  Al- 
liambra  Wall  Paper  &  Paint  Co.,  paint- 
ing, $6900;  American  Ave.  Hdw.  Co., 
hardware,  $6400;  Arthur  Hess,  plumb- 
ing, $16,348;  Home  Elec.  Shop  (O.  W. 
Newcomb),  wiring,  $7955;  E.  H.  Abbott 
(Stand.  Elec.  Time  Co.),  clocks,  $1963, 
and  F'.  J.  Donnelly,  heating  and  ven- 
tilating, $13,100;  comp.  rf.  not  award- 
ed. Allison  &  Allison,  Hibernian 
Bldg.,  L.  A.,  and  H.  Alfred  Anderson, 
Palace  Theater  Bldg.,  Long  Beach,  are 
associated  architects. 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til May  31,  4:15  p.m.,  bids  will  be  rec. 
by  Clyde  Blanchard.  acting  secty. 
Board  of  Education,  2133  Allston 
Way,  to  erect  fence  at  McKlnley  School 
In  Dwight  Way  near  Telegraph  Ave. 
Spec,    may    be   had   from   secty. 


BERKELEY.  Alameda  Co.,  Cal.— Un- 
til  May  81,  4  p.m.,  bids  will  be  rec. 
by  Clyde  Blanchard.  acting  secty. 
Board  of  Educaatlon,  2183  Allston  Way, 
for  fur.  and  del.  for  school  year  end- 
ing June  30,  1923;  Coal,  fuel  oil,  lum- 
ber, paint,  science  supplies  and  equip- 
ment.    Spec,  may  be  had  from  secty. 

WHITTIBR.  Los  Angeles  Co..  Cal  — 
•Architect  Myron  Hunt,  1107  Hibernian 
Bldg.,  is  preparing  plan.«  for  new 
buildings  to  be  erected  at  Whittier 
high  school  under  the  recent  bond  l.ssue 
of  $500,000.  Plans  will  lo  completed 
as  soon  as  pos.sible  for  .lew  shop  build- 
ing, girls'  gymna.siutn  and  alterations 
to  present  buildings.  Brirk  and  con- 
crete construction,  pl.Tstor  exterior, 
composition  roofing,  cement  and  maple 
floors;  $160,000.  These  buildings  arc 
to  be  completed  lor  next  fall.  rian.-. 
will  be  completed  later  for  a  new  cla:<s 
room  building  and  community  audltor- 
him   to  cost    $375,000. 


S\N  KUANClSCO.Untll  June  7.  3  p. 
m.,  bids  will  bo  rec.  by  Board  of  Pub 
V  orks  for  alteration  and  annex  addi- 
tion to  Verba  Buena  .School  In  north 
side  of  Greonwlcli  St.  bet,  Webster  and 
Fillmore.  Bids  wanted  for  general 
rcnstruciion,  est.  cost  $78,000;  plumb- 
Ina.  $7000:  heating  nnd  ventilating, 
$3«00;  electric  work,  $3600.  Plans  may 
be  had  from  Bureau  of  Arrhltcclure. 
2nd  floor  City  Hall.  John  nr>ld  Jr. 
city   archlt<vt. 


.SACUAM1:NT0.  <-al.— Umil  June  5.  f. 
r.  M..  liulH  will  bo  rooolvcrt  by  (has.  C. 
Hughon.  Hecrrlary  of  the  Board  of  Kd- 
ticatlon,  to  furiilsli  and  dollvor  500 
■.novable  school  chiilr  desks  and  iiltor- 
nate  bids  for  from  f.iiO  to  1000  movablo 
i>chool  chair  doHkK.  Separate  bids  will 
be  riTclvert  for  800  or  more  folding 
auditorium  chairs  Joined  In  sets  of  two 
MmpISM     to   be     furnished     with   bids 


Specifications  may  be  had  from  Secre- 
tary at  School  Store  Room,  I  St.  bet. 
10th  and  11th  Sts. 

SEATTLE.  Wash— King  Plumbing  & 
Heating  Co.,  Seattle,  at  $102,021  sub- 
mits low  bid  to  School  District  No.  1 
for  heating  Garfield  high  Fchool; 
Wenzler  &  AVard.  $3^,205  for  plumbing 
and  NePago-McKonny  Co.,  $21,000  for 
electric  work. 


RIO  LINDA.  Sacramento  Co.,  Cal. — 
Until  June  7,  5  P.  M..  bids  will  be  re- 
ceived by  Ethel  B.  Smith,  Clerk,  Rio 
Linda  Union  School  District,  to  erect 
school  building.  Geo.  C.  Sellon  &  Co., 
Mitau  Bldg.,  Sacramento,  architects. 
9ee  call  for  bids  under  officiiil  propoaal 
Nection  In  this  luKue. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Civic  organizations  recommend  to  City 
Council  an  expenditure  of  $20,534  at 
present  and  a  future  improvement  coat 
of  $21,205  for  equipment  and  play- 
grounds   for   city   schools. 

0.4KLAND.  Cal.— Until  June  1,  8  p. 
m.,  bids  will  be  rec.  by  John  Edgemond, 
secty.  Board  of  Education,  for  fur.  lum- 
ber, athletic  supplies,  etc..  for  school 
year  ending  June  30,  1923.  Spec,  may 
be  had  from  secty.,  Room  211,  City 
Hall. 


SACRAMENTO,  Cal. — Time  for  open- 
ing bids  to  construct  Rio  Linda  School 
building  from  plans  of  Architects  Geo. 
C.  Sellon  &  Co..  Mitau  Bldg.,  has  been 
chan.ged    from    .Tune    8    to    June    3. 


SAN  FR.\NCISCO.— Until  June  7,  3 
p.m.,  bids  will  be  rec.  by  Board  of  Pub. 
Wks.  to  Improve  James  Lick  School 
playgrotinds  .at  Clipper  and  Noe  Sts. 
Est.  cost,  $5500.  STtiec.  may  be  had 
from  Bureau  of  Architecture,  2nd  floor, 
(^ity    Hall.      John    Held,    Jr.,    city    aroht. 

OAKLAND.  Cal.— The  following  bids 
were  received  on  May  22  by  the  socie- 
tary  of  the  Oakland  School  District 
for  furnishing  certain  school  steel  lock- 
er.s  according  to  speciflcations.  Bids 
wore  taken  under  advisement: 
Uucker-FuUer   Desk   Co.,   S.   F..  $3656.24 

Borger    Mfg.    Co.,    S.    P 3912.86 

General  Flreprooflng  Co.,  S.  F..    4480.70 
Wooley's      4512.6« 

MADERA,  Madera  Co..  Cal. — Until 
June  9,  7:30  p.m..  bids  will  be  rec  by 
G.  M.  Shedd,  secty.  Madera  Union  High 
School  District,  for  additions  anU  al- 
terations to  high  school  shop  building. 
Swartz  ^-  Kyland,  Howell  Bldg.,  Fres- 
no, architocts.  See  cnll  'or  bida  under 
official    proposal    section    in    tlila    Isaac. 

OAKLAND,  Cal. — Until  June  19.  4:80 
P.  M..  bids  will  be  received  by  John  W^ 
Edgemond,  Secretary  of  the  Board  of 
Kducatioii.  for  equipment  work  for  the 
Alexander  H.Tmiltoii  Junion  High 
School.  Nm"  cull  for  bids  under  ot- 
Mrlal   proponnl    HtnMlon    in    tbia    laaur. 

STOCKTON,  San  Joaquin  Co.,  Oal. — 
The  Board  of  Education  of  the  City 
of  Stockton  received  the  following 
bids  on  May  24  for  the  construction  of 
n  brick  and  concrete  eight-room  annex 
to  the  Jefrcrson  .School  building,  from 
plans  prep.ired  bv  Architect  Peti  i 
Sain.  203  Wllholt  Building.  Stockton. 
Diivls-Hcller-I'enrce  Co..  DolUi  Build- 
ing. Stockton,  are  the  supsrvlsing 
architects  Bids  were  taken  under  ad- 
vl'^emcnt- 

General  f'onlraet 

Chutes    *    ZInck.    Stockton $83,185 

U      W      Vollcr.     San     Francisco..    68,189 

.snicpherd    &     Ulley.    Stocktxin 61.876 

Davis*  n    *    Nlcolsen,    .Snn    Fran- 
cisco    nnd     Stockton 68.400 

ileatlav   flyatem 
i:.    I..    Gnekow,    fi47    E    Main    St., 

Stockton      $10,278 

Mlller-Hava    Co.,     Stockton 10,418 

Laiourretlc-Flcul      Co,      Sacra- 

menlo    10.990 

Stockton     Plumbing    Supply    Co.. 

Stockton      ILll" 

Luppen-Ilttwlcv    A    Thing    11.997 

K     I'    Sexloii   &   Co,  Stockton....    12,287 
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DINUBA,      Tulare      Co.,      Cal. — Until  Contract  Awarded.  Sketcliea  Belns  Prepared. 

June   8   ,7:30    p.m.,   bids   will   be    rec.    by  STORE    BLDG.                          Cost,    $50,000  OFFICE  BLDG-.                           Cost.    % 

.1.  Rene  Clotfelter,  clerk   Dlnuba  Union  FRESNO,    Fresno    Co.,    Cal.      Broadway  O.AKLAN'D,  Cal.  13th  and  Franklin  StK. 
Hig-h    School    District,    to    erect   science               near  Mariposa.  Class   A   office  and   newspaper   publish- 
hall   and   addition   to  high   school.      Er-  One-story    steel      concrete      and    brick  'iB    building    (height    not    decided, 
nest    .J.    Kump    Co.,    207    Rowell    Bldg..               store   building   (5   stores).  may   be   15   storiesj. 
Fresno,    architects.      See    call    for    IiUIk  Owner — Kutner-Goldsteln    Co.  0-.\  nei- — Tribune    Publishing   Co. 
under    official    proposal    aectlon    In    thla  Architect — Glass  &  Butner,  Cory   Bldg.,  Archlteci — Edw.     T.     Foulkes,     Crocket 
Issue.                                                                                    Fresno.  Uldg..   San    Francisco. 
Contractor — Emmet      Kigglns,    1525      O  

OAKIjAND.   Cal. — Until    .Tunc    12.    1:30                St.,   Fresno.  liids    Opened. 

P.    M..    bids    will    be    received    by    .John                                         RESTAURANT  BLDG.  Cost,   $ 

AV.   Bdgemond,   Secretary   of   the    Board  Contract    \ward'»d  .SANTA    ROSA,    Sonoma   Co.,    Cal.      Bk- 

of    Education,     for    altering     two-.slory  AI TFRATIONS  "                      Cost      IIU  000  change  Avenue. 

flat  building  for  Coie  School.     See  call  qa^m  irnAMpKrn       ivifi   K-iiimorZ   «?*  Two-j-lory      concrete      restaurant    (de- 

frtr  bid*   under  official    propOHnl    Ncellon  Alter-itaions  to  building    show  windowa  signed  for  five  btorif-sj. 

In  tbto  l««iue.                                                                         J^'?,!,  l.^L  fli^f„if i  ^'               windows  Owner— O.  P.  Leppo  and  J.   W.  Church- 

Owner— E.    Walley,    1746    Fillmore    St.,  Leasee— Geo.  Edwards 

RIO    DELL,    Humboldt    Co.,    Cal— N.                ^an   Francisco.  -Vrchitect— Reese     K     Kuykendall.     Ho8 

E.    Baldry,    Fortuna,    at    $7400    awarded  ;l"'*^i''*^*:'~^;,."?"^"^°"w.    .3,        o.        „„.  McDonald  St.,  Sania  Ro-sa. 

contract    to    alter    and    const.     2-room  ^''"*'!?.^*°^7'^lr^    &    Schindler    Co.,    22b  .Mr.    Edwards   will    spend   about   |12,- 

addition     to    Rio     Dell     school        F     T                ^*'-"    "'■■•    ^*"    Francisco.  OdO  on  the  interior  fittings  and  decora- 

Georgeson.    Eureka,    architect.                                       „,        „. ' —  ''°"^^'  '/**' /**i^"[*'"' 

Plans   Being  Figured.  A.   H.   Vogt,   185   Stevenaon   St. 

STORES.                                     Cost,     $30,000  San    Francisco    $36.«IJ 

S.-VNTA  ROSA,  Sonoma  Co.,  Cal.— Un-  SAN  FRANCISCO.     SE  ElUs  and  Leav-  J^Jnch  &  Bryant.  S.   F 38,322 

til    June    10,    8    p.m.,    bids    will    be    rec.               enworth   Sts.  J^t''"^  Hildebrand,  Santa  Rosa 41.000 

by      Archie      Lockhart,      clerk.      Lewis  One-story   reinforced   concrete  stores.  '--eorge  Norrls,  Santa  Rosa *l-li* 

school    District,    to    erect      elementary  Owner— Pacific  Embroidery  Co.  >v^iier   t^roctor,    banta    Kosa 48,860 

school.     Norman  R.  Coulter,  46  Kearny  .Architect — Albert  W.  Burgren,  110  Sut-  fv.nr-rot^   w-nr-u  r-^ntro/^f    ^.,^■r.^^^A 

street,    San    Francisco,    architect.      See               ter  St.,   San   Francisco.  STnn?r  '  ^^^I^   f,  ^  A..n 

call  for  bid*  under  official  proposal  .ec-                                        sAn    FRANCISCO.       S    Minna    bet      3rd 

tion  in  ti'is  i^.sue.  Contract  Awarded  and   4th   Sts 

(41533)        1st  report   Feb.    28;    3rd   May  STORE   FIXTURES.                  Cost,   $3500  Two-story  and  basement  Class  C  brick 
___  PALO  ALTO,  Santa  Clara  Co.,  Cal.  and   concrete   store   and    loft   build- 
Store  fixtures.  i^tj 

STORES  AND  OFFICES  Owner-Kenyon  &  Crow,  Palo  Alto.  Owner-D.    .1.    O'Neil. 

;^"'''?'*''^,^~^2."^-  ^,    ,     ,    o  »,■    ^,        n  Architect— J.    E.    Kraft    &    Son,    Phelan 

Contractor — The   Fink   &  Schindler  Co.,  Bldg.,    San    Francisco. 

Contract  Awarded.                                                         226   13tli   St.,   San  Francisco.  The    concrete    work    was   awarded    to 

BLDG.                                           Cost,   $11,894  Chas    Nilson,   180  Je.ssie  St.     The   brick 

FRESNO,     Fresno    Co.,     Cal.       Belmont  Bids    AVanted    for    Brick    Work    and  work    will   be   awarded   next   week. 

Addition,    Lots   1,    2,    Block    25.  Plumbing.  -  ■■     ■ 

One-story     and     basement     brick     and  MARKET    BLDG.                     Cost,    $17,000  Con'raot    AwardP/i 

frame    building.  S.AN  FRANCISCO.        S.  McAllister  78   E  ,ST(3RES    ^"'*'"''"-                                tin  nnn 

Owner— Bravos   Bros.                                                    Webster   St.  t;h:rkELET     Alameda    Co      r^\      Vrif, 

Architect— Coates    and    Traver,    Rowell  One-story   and   basement    brick    market  Telegraph  Ave                  ' 

Bldg.,    Fresno.                                                          vi  ith   concrete    basement.  Owncr--F    E    Tfomip    ii<!  Vo«#r.„    \ ,.» 

Contractor— Valley    Const.    Co.,    Mattel  Owner— A.    G.    and    J.    Sosnick.  Oakland      "*'""*^'   *^-   ^^''^"^  -^^e 

Bldg.,    Fresno.  Architect-Mel    I     Schwartz^    1202    Ne-  Archltect-Hutchinson   &   MilLs.   Albany 

vada   Bank   Bldg.,  San   Francisco.  Bldg.    Oakland 

Contract  Awarded.  .Steel    awarded    to      Pacific      Structural       Tontractrlr Le«iH«»      r       wncnn        o-nc 

BUILDING                                   Cost,    $19,365                Iron   Works,  370   10th   St.  Blake   St     Berkelev      '^"^°"-       "^^ 

SAN  FRANCISCO.     NW  Pacific  Ave  and  Coincrete    Worls    to    John    Spargo.     240  '                ^' 

Steiner   St.                                                                 Montgomery   St.,    $3760.  r,,,„„    „   .         _,■          ^       „.^ 

Two-story   and    basement   frame   build-                                       t  lans    Being    Figured.      Bids    Close 

ing.  Contracts  Awarded.  ^TonT^                                       rx     .    ,.,«„, 

Owner— St.    John    E.    and    J.    C.    McCor-  STORE                                          Cost,  $20,000  SAT^^RA^rr^rv^       i:.    ^   ,^**\*;  *ll""*'? 

mick,  2031  Baker  St.,  San  Francisco  SAN    FRANCISCO.      S    Mission    E    2nd.  p.r^XV^.ri   ^^       ^    *^°^®    ^*-    '^    '^ 

Architect— C.    A.    Tantau,    251     Kearny  Two-story     and     basement      reinforced  on^^^tr^r^    fra,„»     K,.i„i, 

St.,    San    Francisco.                                                concrete    store    and   loft    bide  One-.story     frame     brick       .nnd       veneer 

Contractor-Chas.    Stockholm    &    Sons.  Cvner— A     Aronson  ^^"'"^    building    (4    stores    with    2- 

180    Jessie    St..    San    Francisco.  Architect— Mel      L   '  Schwartz,    Nevada  n^rLT^^^^^^^^^.V^r. 

—                                               Bank    Bldg.,    San    Francisco.  Xrchit^f'       n      ij       xA^..^.       ,,a  «    . 

Plans  to  be  Prepared.  General  Contract  awarded  to  Robinson  tlV  it~«?«n    Vr.rJI^i     '      ^^  *""'" 

^'9^^^T?A\?^?cy?r^-  w  ^,         ^-f\l~T^              &  Gillespie,    180   Jessie   St.  ^^"^  ^*-  San   Francisco. 

SAN  FRANCISCO.     W  Mason   M.  82-6  S  Elevator    to    Otis    Elevator    Co.,    Beach  ,M,.„.TOVn    ^^ ~r 

Ellis  St.                                                                                ^   <?tocktnn  «?(«  KICHMOND.  Contra  Costa  t^o..  Cal.— 

Two    or    four-story    brick    or    concret'  Electrical  Work   to   Butte    Electric    Ea  !"""■'    O^eraa     Richmond,    at    $3430    has 

building.                                                                     r-.;     s-jr    irv.ioo^  %^^^^    iMeeiric    t,q.  jj^en  awarded  a  contract  by  the  Council 

Owner — Wm.    H.     Woodficld    Jr.,    Alex-                Co      &J(/    i<oisom    bt.                    „„„    ^  i.  to    construct    oflfice    for    harbor    master 

andcr  Bldg,,  San  Fiancisco.  PhimbllnR-   to   C.    Peterson   Co.,    390    6th  on  new, wharf  shed.     Other  bid.,:     P    .M 

Architect — Not    Selected.                                                St.  .^anford,   $3520  and  <'.   Pederson.   $3490. 
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Name  

Street  and  No. 
City  


State 


BBSH 


14 


BUIldDING     AND     ENGINEERING     NEWS 


Saturday,    May    27      192?. 


Official    Proposals 


BIDS     AVINTED    FOR    SUSAXVIL.1.E 
SCHOOL 


(One-ntory    Reinforced   Concrete   Struc- 
ture.     Estimated    Colt,   *40,000) 

The  Board  of  Trustees  of  the  Susan- 
ville  Elementary  School  District  will 
receive  sealed  proposals  nt  or  before 
5  i».in.,  Monday,  June  T.th,  1»22,  at  the 
ofhce  of  the  County  Superintendent  of 
Schools,  Susanville,  California,  at 
which  time  and  place  bids  will  be 
opened  and  read  in  public  for  furnish- 
ing the  labor  and  material  for  erectr 
ink  and  completing  a  proposed  pri- 
mary school  buildins  at  Susanville. 
California,  in  accordance  with  plans 
and  specifications  prepared  by  Wool- 
lett  &  Lamb,  architects,  and  Ralph  D. 
Taylor,  associate,  211  Hagelstein 
Buildini?.  Sacramento,  California.  Bids 
wi'l  be  received  separately  for  the 
following    classes    of    work: 

1.  General    Contract    for    Building. 

2.  Electrical    Wiring. 

3.  Plumbing. 

4.  Heating    and    Ventilating. 

All  bids  must  be  accomnanied  by  a 
certified  check  for  10%  or  more  of  the 
amount  of  the  proposal.  In  case  this 
propcal  is  accepted,  in  whole  or  in 
part,  and  the  bidder  fails  to  execute  a 
contract  for  the  performance  of  said 
work,  and  a  bond  of  suftlcient  sure- 
ties in  the  sum  of  50%  of  the  amount 
of  the  contract  to  secure  the  faithful 
performance  thereof,  within  fifteen 
days  after  such  acceptance,  then  this 
certilied  check  shall  be  retained  by 
the  Board  of  Trustees  of  Susanville 
Elementary  School  District  as  liquid- 
ated damages  for  the  failure  to  carry 
out  this  proposal.  Such  contract  and 
bond  shall  be  in  such  form  and  of 
such  contents  as  shall  be  satisfactory 
to  the  Board  of  Trustees  of  said  Su- 
sanville    Elementary    School    District. 

All  bid."  to  be  made  out  on  forms 
furnished    by   the   Architects. 

Plans  and  Specifications  may  bo  ob- 
tained from  Woollett  and  Lamb.  Arch- 
itects, 211  Hagelstein  Building,  Sacra- 
mento. California,  or  Ralnh  D.  Taylor, 
\ssoclate.  at  residence,  corner  of  Gav 
and  Court  Streets.  SusanvlHe,  Califor- 
nia. 

A  deposit  of  Fifteen  Dollars  will  be 
required  from  all  contractors  receiving 
plans — said  denoslt  to  be  refunded 
when  plans  and  specifications  are  x^-, 
turned    In    eood    condition.  mI 

The  Board  of  Trnsteen  reserve  the 
right  to  relf'Ct  nnv  r)r  all  bids  and  to 
waive  any  Informality  In  any  bid  re- 
ceived. '*. 

Bv  order  of  the  Board  of  Trust««S 
of  the  Susanville  Elementary  School 
District,   SuBanvlIlc.  California. 

Bv  HAnnncT  p  bangttam. 

Clerk. 
Dated  May  17,  1982 


HIIIM    WANTKH    KOH    l<ll'ltAI> 


NOTICE    TO    C<>NI'UA<^l'OHH 


PEALED  rUOPOHALS,  Indorsed  "I'ro- 
dokhIk  for  Furnishlnir  and  Depositing 
Riprap  nt  Dvkr  12.  Mare  iHtand.  Cali- 
fornia, Sperlfirnllon  No.  i(i:>3,"  will  be 
rir<lvrd  «I  Iho  ofTlec  of  the  Public 
W'«rkfi  Officir.  Mare  THlaii<V  Ciilirornla. 
unill  n  o'clock  A.  .v..  Mnv  31.  1922. 
and  ih'M  JiikI  there  piibllrly  opened, 
f,,i  MR  and  depoKliiiiif  ai)tiroxl- 

m  1)   Ions  of    rlpr.ip   along   tho 

oil'  r    of    Dyki-    12.      nrnwIiiKij 

,i„,l    V|  \f.    4f,r,.T    rnnv    lu>    ob- 

tained iibin    to   thi'   C'inimnhT 

^a„f_  111,   Mntr    iMlatul.      ''all- 

fomia  i>.|r."iit  of  Ti  ell. ck  or  postal 
niorwv  order  f-r  »|n(i(i  i.av.ibl.  i..  Iho 
t'hlrf  of  the  15II1T1  "f  Viird"  and 
TSorkn.    IH    refjiili'   "  irliy    for    the 

^nfe  ifitiiin  of  1 1  •<  "nd   »u»tI- 

flratlon        L      !•:  V,     fblor    of 

Buronu,  M»y  19,    1'   .; 


A  call  for  bids  published  In 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rute:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Higluvay  Commission  are  pub- 
lished   in    this    section. 


-NOTICE    TO    (  OXTKACTOUS 


(Rli)  Llisdn  Sehool.  One-s(ory  Ilollo>v 
Tile,  Threc-rooiu  and  Auditorium 
Structure.      Kstbnnted    Cost.    !M0,00<>) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Kio  Linda  Union 
School  District,  Sacramento  County. 
<"aIifo/nia,  at  the  ortlce  of  the  Archi- 
tects.'203  Mitau  Building,  Sacramento, 
''alifoniia  until  .">  oVlook  P.  M.,  Satur- 
day, June  S,  1!)i:2,  and  opeiK  d  and  read 
at  the  school  at  Rio  Linda,  at  8  o'clock 
P.  Al..  for  ihe  erection  of  a  school 
iuiilding  to  be  built  in  Rio  Linda, 
California,  according  to  plans  and  spec- 
ifications prepared  for  the  same  by 
George  C.  Sellon  &  Company,  the  au- 
thorized architectb. 

Bid.s  will  be  received  for  the  var- 
ious branches  of  the  work  as  follows: 
For  the  mason  work  and  carpenter 
work  combined;  for  the  mason  work; 
for  the  carpenter  work;  Tor  the  plas- 
tering; foi-  the  painting;  for  the  roof- 
ink;  f9r  the  -sheet  metal  work:  for 
tht  plumbing;  for  tiie  heating,  and  for 
the    olLClrical    work. 

Bids  will  a'so  bo  received  for  the 
iiKchanlcal  construction  (including 
sheet  metal  work,  plumbing,  heating, 
and    electrii-al    work). 

Plans  and  .  specifications  can  be 
seen  during  office  hours  at  the  office 
of  the  architects,  or  may  be  obtained 
from  the  offlrc  of  tho  architects.  A 
ca.«n  d(pvslt  ol'  $i:.'i.00  will  bj  required 
from .  ail  pro.'-pei-tivc  bidders  on  all 
cuj)i^s"  of  plans  and  specUicatior.s 
loaned'  out,  as  a  guarantee  of  the  re- 
turn of  the  same.     ^^ 

All  bids  tihull  bo  presented  on''blank 
foims  which  may  be  procured  At  the 
oH'oe-'Of  tnc  architoclB.  >. 

Each  bid  must  be  accompanied  by  a 
cerilftfd  clieck  on  Some  rosponsibli) 
Callforiil.a  bank  for  u  sum  not  les.'< 
than  ten  per  centum  (10',;)  of  tho 
amount  of  the  bid  made  p.ayablc  to 
Mrs.  Klhel  It.  Smith,  Clerk  of  the 
Board  of  Trustees,  as  a  guarantee  of 
good  faith,  that  the  party  to  whom 
the  contract  may  be  awarded  will, 
within  I  en  days  after  tlu'  award  Is 
made,  etitei  Into  tho  neoesHary  auroe- 
inent  ami  furnl.'^h  the-  neces.sary  bond.s 
for  the  f.-ilthfiil  perform.-itire  of  .said 
work,  and  In  o;ise  (be  bidder  to  whom 
Iho  conlraet  i.-^  awarded  falls,  or  le- 
fuses  to  eii).  r  Into  s,ald  agreement, 
or    to    fni  (1    Ii(>im1s.    said    ehei'k 

will    be  to      Ihe    said      .Mchool 

diHlrlet   II  liter  provided  by  law. 

Each      inii.'tl    ho      encluned    in      a 

«i<:ilcd  eiivilope  and  adtlrchNcd  to 
Eihel  U.  Smil)..  Clerk  of  the  Board  of 
'rruK'ei'H,  fllo  Linda,  Carifornla.  and 
I  iidf.r^.  d  "Proijcsal  for  bulldlnic 
school." 

The  FlrtUrd  of  Trusleea  expressly  re- 
th«   right    to     reject  any  or     all 


servo 
bida 
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in. 
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'     Itourd     of  Tru«loeH 
rnlon    School    PIn 

ii:L  U.  .smith.  Clerkv 


STATE    OF    CALIFOUXIA 


DEPARTMENT   OF   PUBLIC  WORKS 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re 
ceived  at  the  office  of  the  California 
Highway  Commission,  515  Fomm 
nnlidlng,  Sacramento.  Cal.,  until  2 
o'clock  P.  M..  on  June  1J>.  1U22,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Siskiyou  County,  between  Upton  and 
Shasta  River  (II-Sis-3-A  and  B),  about 
ten  and  seven-tenths  (10.7)  miles  in 
length,  to  be  graded  and  paved  with 
Portland  cement  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unles.^  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  dlrec 
tions  as  to  bidding,  quantities  of  work 
to   be   done,    ttc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest of  the  State. 

NEWELL    D.    DARLINGTON. 

CHARLES    A.     WHITMORE. 

GEO.    C.    MANSFIELD. 
California    Highway    Commission. 

AUSTIN  B.   FLETCHER. 

State   Highway  Engineer. 

C.   C.    CARLETON. 

Acting  Secretary. 
Dated   May   22.   10:22. 


NOTICE    TO    CONTKACTOnS 


(Diiiubn    High    School    .Vddttlona) 


Notice  is  hereliy  given  that  the  Board 
of  Trustees  of  the  Dlnuba  Union  Hiffh 
School  District,  Dlnuba,  Tulare  County. 
California,  will  receive  sealed  bids  for 
all  labor  and  materials  necessary  in 
the  erection  and  completion  of  a 
Science  H.ill  Building  additions  and 
alterations  to  present  high  school 
auditorium  and  buildings — Including 
works — In  accordance  with  plans  and 
specifications.  and  segre«aled  bids 
asked  for  prepared  by  Ernest  .1.  Kump 
Company,  architects,  of  the  City  of 
Fri'sno,  and  in  strict  acc(>rdan<'e  with 
.sj'gregaf ed  bids  .'is  segregated  and  al- 
ternatt  bills  asked  for  In  specillcatlona. 

.'''aid  se.Ued  hl.lH  will  bo  received  up 
to  and  Includinn  TiIlO  p.  m.  at  the  8th 
dn>  of  June.  1tt22.  I>y  I  lie  undersigned 
Clerk  of  the  Hoard,  at  Dlnuba,  Tulare 
<  oiinty,   California. 

Said  sualud  bids  must  bo  accompa* 
nled  by  a  certified  check,  cashier's 
iMu'ck  or  bidder's  bond  In  a  sum  equBl 
at  least  to  10  per  cent  of  the  amount 
of  bid  to  do  the  work  mentioned,  and 
made  payable  lo  the  under.slgned  Clerk 
of  Iho  lionrd  as  a  guarantee  that  ths 
bidder  will  exeeute  the  proper  con- 
tracts and  bonds  In  case  tho  contract 
Is  awarded  to  him  or  them  by  reason 
of    his   or    their    bid. 

Plaps  and  Hpeclflcatlons  arc  on  Ms 
III  the  officf-s  of  Iho  iindersignod  Clerk 
of  the  r.oiiiil.  and  additional  copies 
iiia\     be    Hcenred    at    Iho    olllcos    of    the 
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District's  architect,  the  Ernest  J. 
Kump  Co.,  207-8  Rowell  Bldg-.,  Fresno, 
California. 

All  bids  to  be  made  out  on  blank 
forms    furnished    by    the    architects. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum 
of  50  per  cent,  covering-  labor  and  ma- 
terials, and  an  additional  10  per  cent 
for  faithful  performance,  as  fully  set 
forth    in    specifications. 

The  IJoard  of  Trustees  of  the 
Dinuba  Union  Higrh  .School  District,  as 
owners,  reserve  the  right  to  award  any 
branch  of  the  work,  either  as  a  whole, 
or  part,  or  both,  as  segregated  in  the 
specifications,  and  reserve  the  right 
to  reject  any  and  all  bids,  proposals 
or  alternate  bids  or  any  part  or  parts 
of  any  bids,  proposals  and  alternates, 
and  reject  the  balance  thereof;  and 
to  waive  any  Informality  in  any  bids, 
pioposals    or   alternates    received. 

All  bids  to  be  addressed  to:  .1.  Rene 
Clotfelter,rierk  of  the  Board  of  Trus- 
tees of  the  Dln\iba  Union  High  School 
District.,  Dinub.i,  Tulare  County  Cali- 
fornia. 

BY   ORDER  OP  SAID  BOARD   OF 
TRUSTEES: 

J.   RENE   CLOTFELTER, 

Clerk    of    the    Board. 


BID.S 


WANTED       FOR 
BUILDINGS 


FRAME 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  endorsed  "Pro- 
posals for  Quarters,  Mare  Island,  Calif., 
Specification  No.  4632,"  will  be  received 
at  the  Bureau  of  Yards  o.nd  Docks, 
Navy  Department,  Washington,  D.  C. 
nntll  11  o'clock  A.  IW.,  Jniie  7,  102a,  and 
then  and  there  publicly  opened  for  one- 
story  frame  buildin2:s,  approximately 
29  feet  by  41  feet,  by  9  foot  story 
height,  with  concrete  foundations,  ex- 
terior walls  and  felt-asphalt  and 
crushed  brick  roofs.  Drawings  and 
Specification  No.  4632  may  be  obtained 
on  application  to  the  Bureau  or  to  the 
Commandant.  Navy  Yard,  Mare  Island. 
Calif.  Deposit  of  a  check  or  postal 
money  order  for  $10,  payable  to  the 
Chief  of  Bureau  of  Yards  and  Docks  is 
required  as  security  for  the  safe  return 
of  the  drawings  and  specifications.  L. 
E.  GREGORY,  Chief  of  Bureau.  May  2, 
1922. 


BIDS    WANTED    FOR    ELECTRIC 
LIGHT,    POW^ER    AND    TEL- 
EPHONE   SYSTEM 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C.  May  1.5,  1922. — SEALED  PRO- 
I'OSALSwill  be  opened  in  this  office  at 
3  p.m.,  .Tnnc  l."i.  1022,  and  in  the  pfl[\ce 
of  the  Superintendent  of  Construc- 
tion, TT.  S.  Veterans'  Hospital.  Whipple 
P.arracks.  Prescott,  Arij^ona,  at  1  p.m., 
.lune  15,  1022,  for  electric  light,  power 
and  telephone  .systems,  at  the  U.  S. 
Veterans'  Hospital,  at  Whipple  Bar- 
racks". Prescott,  Arizona,  in  accord- 
ance with  specification  and  drawings, 
copies  of  which  may  be  had  at  this 
office,  or  at  the  office  of  the  Superin- 
tendent of  Construction,  at  Whipple 
Barracks.  Prescott,  Arizona,  in  the  dis- 
cretion of  the  Supervising  Architect. 
.Tas.  A.  Wetmore.  Acting  Supervising 
Architect. 


BIDS   WANTED  FOR  RADIO  TOWERS 


NOTICE   TO    CONTRACTORS 


SEALED  P  R  OP  O  S  A  L  S.  endorsed 
"Proposals  for  Radio  Towers,  Mare 
Island,  Calif..  Specification  No.  4637." 
will  bt.  received  at  the  P.ureau  of  Yards 
and  Docks.  Navy  Dt'partmcnt.  Wash- 
ington, D.  C.  until  11  «)'flofk  .A  »M., 
June  14,  1922,  and  then  and  tliere  pub- 
licly opened.  for  two  steel  radio 
towers,  erected  on  concrete  foundations 
at  the  Navy  Yard,  Mare  Island.  Calif. 
Drawings  and  Specification  No.  4637 
may  be  obtained  on  application  to  the 
Bureau  or  to  the  (!'on-,>nandant.  Navy 
Yard.  Mare  Island.  Calif.  Deijosit  of  a 
check  or  postal  money  order  for  $40. 
jiayable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  Is  required  a.s 
security  for  the  safe  return  of  the 
drawings  and  specifications.  L.  E. 
GREGORY,    Chipf    of    Bureau,    May    9, 


NOTICE   TO    CONTRACTORS 
(GradHnfr) 


Notice  is  hereby  given  that  the  Bak- 
erefield  Masonic  Temple  Association 
will  receive  bids  at  the  office  of  its 
Secretary  at  the  Security  Trust  Com- 
pany, Bakersfield,  California,  up  to  ten 
o'clock  a.m.  on  June  Iht,  1022,  for  the 
excavation  according  to  plans  and  spec- 
ifications on  file  in  the  Secretary's  office 
of  lot  known  as  the  New  Masonic 
Temple  Site  on  the  nortii  side  of  eight- 
eenth street,  between  F  and  D  street.s 
(the  particular  description  is  contained 
in    the    plans    and    specifications). 

The  right  is  reser>ed  to  reject  any 
01-  all   bids. 

By   order   of  The  Bojjrd   of  Directors. 
AHTHim   S.   CRITES. 
Secretary 


NOTICE     TO     CONTRACTORS 


GAIVAMZED    WROUGHT    IRON 
WATER   PIPE 

Bids  on  the  following  material  will 
be  received  by  the  City  Council  of  the 
City  of  Sacramento  in  the  Council 
Chamber  of  the  City  Hall  on  I  Street, 
between  9th  and  10th  Streets,  between 
the  hours  of  8  and  0  o'clock  p.m.,  on 
Thursday,    Ju^e    1st,    1922,    viz: — 

200  ft.  4-in.  Standard  Galvanized 
Wrought  Iron  W.ater  Pipe,  with 
Threads  and  Couplings,  weight  10.889 
pounds    per    lin.    ft. 

200  ft.  3-in.  Standard  Galvanized 
Wrought  Iron  Water  Pipe,  with 
Threads  and  CoupllngB,  weight  7.616 
pounds    per    lin.    ft. 

400  ft.  2>^-ln.  Standard  Galvanized 
Wrought  iron  Water  Pipe,  with 
Threads  and  Couplings,  weight  5.819 
pounds    per    lin.    ft. 

3000  ft.  2-in.  Standard  Galvanized 
Wrought  Iron  Water  Pipe.  with 
Threads  and  Couplings,  weight  3.678 
pounds    per    lin.    ft. 

300  J  ft.  1*4 -in.  Standard  Galvanized 
Wrought  Iron  Water  Pipe,  with 
Threads  and  Coxiplings,  weight  2.731 
pounds   per   lin    ft. 

10000  ft.  1-in.  Standard  Galvanized 
Wrought  Iron  Water  Pipe,  with 
Threads  and  Couplings,  weight  1.684 
pounds    per    lin.    ft. 

30000  ft.  %-in.  Standard  Galvanized 
Wrought  Iron  Water  Pipe,  with 
Threads  and  Couplings,  weight  1.134 
pounds   per  lin.    ft. 

The  permissible  variation  In  weight 
is  5  per  cent  above  and  5  per  cent 
below. 

All  proposals  must  comply  with  the 
requirements  of  tht  new  charter  of  the 
City  of  Sacramento,  effective  June  30th. 
1921,  and  bidders  are  hereby  cautioned 
that  no  bid  which  falls  to  comply 
therewith   can   be   considered. 

Bids  must  be  submitted  upon  printel 
forms  with  instructions  prepared  by 
the  city,  copy  of  which  will  be  supplied 
free  upon  application  to  the  under- 
signed. 

All  bids  must  be  In  price  per  linear 
foot    for    each    size    of    pipe. 

All  bids  must  be  f.o.b.  Sacramento, 
California. 

Time  of  delivery  will  be  the  essence 
of  this  contract. 

A  certified  check  made  payable  to 
the  City  Controller,  or  a  cash  deposit 
for  an  amount  not  less  than  five  per 
cent  (59'c)  of  the  aggregate  of  the  pro- 
posal   must   accompany    each    bid. 

A  faithful  performance  bond  amount- 
ins  to  approximately  twenty-flve  per 
cent  {2B%)  of  the  amount  of  the  con- 
tract will  be  required  of  tho  successful 
bidder.  In  accordance  with  provisions 
of   said    new    Charter. 

The  rlcM  to  reject  any  and  all  bids 
is  reserved  to  the  city  by  provisions 
of   the   Charter 

H.    G.    DENTON. 
Citv  Clerk  of  the  City  of  Srxcramento. 

♦ 

BIDS     WANTED     FOB      HIGHWAY 
IMPROVEMENT 


.NOTICE     TO     COXTRACTOHS 


Sealed  proposals  will  'u-  rec°ievr<l 
by  th^"  undersigned  until  .2i00  P.M.. 
•luixe  14th,  1922,  for  constructing  a 
I)ortion  of  the  State  Highway  System 
In    Clmrcbil)    ''"onnty.    InMwten    1 'i    miles 


west  to  'Shi  miles  east  of  Frenchman's 
— work  consisting  of  grading,  con- 
struction of  culverts  and  placing 
gravel   surface. 

Plans  may  be  examined  and  form 
of  proposal,  contract  and  specifica- 
tions secured  at  office  of  undersigned. 
May  also  be  examined  at  the  Highway 
Department's  Division  Offices  in  Reno, 
L:is  Vegas  and  Elko,  at  the  County 
Clerk's  office  in  Fallon,  and  at  the  Dis- 
trict Office  of  the  Bureau  of  Public 
Roads  in  the  Mills  Building.  San  Fran- 
cisco, California.  Cash  deposit  of  fif- 
teen dollars  fll.'i.OO)  with  undersig^ned 
required  for  copy  of  I'lans,  which  will 
l>'-  refunded  on  their  return  in  g-ood 
condition.  Bids  must  be  on  proposal 
form  of  Highway  Department,  ami 
must  be  accompanied  by  a  certifi«-d 
fliick   in    the   amount   of  Z%  of   the   bid. 

Each  bidder  must  accompany  his 
bid  with  a  certificate  from  a  surety 
company,  duly  authorized  to  do  busi- 
ness in  this  State,  stating  that  such 
surety  company  will  provide  said  bid- 
dor  with  a  bond  in  such  sum  as  is 
retiuired  and  in  accordance  with  tho 
provisions  of  said  Specifications,  con- 
ditioned for  the  faithful  performance 
of  the  provisions  of  the  contract  and 
specifications. 

PJght  is  reserved  to  reject  anv  or 
nil    bids. 

GEXD.    W.    BORDE.V. 
State    Highway    Engineer, 

Carson    City.    Nevada. 


NOTICE    TO    COXTRAtTOBS 


(Cole     School     AUerntlonM 


Office  of  the  Secretary  of  the  Boaui 
of    Education    of    the    City    of    Oakland. 

Sealed  bids  will  be  received  by  the 
Board  of  Eaucation  of  the  Citv  of  Oak- 
land.    City     Hall.     Oakland.     California 

1?P'  ".*  ^'30  P.  M.,  at  which  time  .said 
bids  will  be  opened  for  the  Alteration.- 
to  two-story  flat  building  for  the  Col*; 
School,  of  the  Oakland  School  District 
located  on  ihe  southeast  corner  of  12th 
ana   Poplar  Streets,  Oakland,  Calif 

Bids  will  be  received   for- 

General  v/ork.  including  Excavating 
and  Concrete  Work.  Cari)cntry.  ria.ster- 
ing.  Painting.  Plumbing  and  Electrical 
\\  nrk,  etc. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  the  Ar- 
chitect for  the  Board  of  Education.  2U'i 
Broadway,    Oakland.    California 

On  a  deposit  of  Twentv-five  ($2.^) 
Dollars,  said  plans  and  specification.'- 
may  be  had  by  any  prospective  bidder 
for  one  of  the  branches  of  the  work 
above  listed.  These  plans  and  speci- 
fications may  be  retained  as   follows- 

General    woik,    ten    (10)    days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Architect  within 
the  t!mc"^  above  specified,  or  are  re- 
turned in  a  mutilated  or  damaged  con- 
dition, the  deposit  will  be  forftited  and 
will  be  immediately  used  for  the  pur- 
chase of  a  new  set  of  blue  prints  and 
specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  \rchitect 
and  be  sig-ned  by  the  bidder,  accom- 
panied by  a  certified  ''neck,  certified  to 
by  some  responsiole  bank  or  banker 
and  made  payable  to  .1.  W.  Edge- 
mond.  Secretary  of  the  Board  of  Edu- 
-^ation.  to  be  retained  bv  the  said 
School  Di.stricts  as  aure.  d  and  liquidat- 
*>d  damages  should  the  partv  or  parties 
to  whom  the  contract  should  be  award- 
ed fail  to  enter  into  the  contract  after 
the  award,  or  to  give  bonds  required 
for  the  faithful  pcrforniancf  of  th-^ 
contract,  or  any  bond  roiuired  bv  law 
The  amount  of  said  check  shall  not 
oxcoec:  Five  Thousanc"  (^15.000)  Dollars. 
but  for  all  bids  of  less  than  Fiftv 
'riicus.'uu;  ($.^0,000)  Dollars,  said  cheol 
shall  be  for  at  least  ten  (10^^,)  per  ecu! 
of  the  amount  of  the  bid.  Each  bid 
>-hall  be  accompanied  bv  an  affidavit 
.>xt-cut»;d  or-  a  form  that  can  be  ob- 
tained  from   the   Architect. 

.;id.«=  will  bo  op.Micd  bv  the  Board  of 
said  Districts  on  Mondav.  the  12th  dav 
<>t  .Tune,  1922.  at  the  hour  of  4:30  P.  >;. 
in  thf  Board  Room.  211  Second  Floor 
of  said  City  Hall,  in  said  Citv  of  Oak- 
land. The  Board  reserves  tlie  right 
to  reject  any  an.l  all  bids  or  anv  or 
;ill    items   of   such    liids 

JOHN    W.    EDGEMOND. 
.Secretary     of   the   Board      of  Education 
pf  Oakland,  California, 
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NOTICE    TO    CONTRACTORS 


(Eiaaipiuent  Work-Alexander  Hamilton 
Junior   nigh    School) 


Oflfice  of  the  Secretary  of  the  Board 
of   Education    of    the    City    of   Oakland. 

Sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  City  of  Oak- 
land, Ciiy  Hall.  Oakland,  California. 
until  Moiidny,  (be  linh  dny  of  June, 
1922,  at  4:30  P.  M..  at  which  time  said 
bids  will  be  opened,  for  the  equipment 
work  for  the  Alexander  Hamilton 
Junior  High  School,  of  the  Oaklanl 
School  District  and  Oakland  High 
School  District,  located  at  35th  and 
Galindo   Streets,   Oakland,   California. 

Bids   will   be   received   for: 

General  Equipniei.t  Work,  including 
Cabinet  Work,  Mill  Work,  Rough 
Hardware.  Finislied  Hardware,  Sheet 
Metal  Work,  IMi.'scellaneous  Iron  Work. 
Miscellaneous  Work,  Glass  and  Glazing, 
Painting,   Gas  and   Electric  Ranees. 

Plans  and  specifications  for  said  work 
nre  on  file  at  the  office  of  the  Architect 
for  the  Board  of  Education,  2143 
Broadway,    Oakland,    California. 

On  a  deposit  of  Twenty-five  ($25j 
Dollars,  said  plans  and  specifications 
may  be  had  by  any  prospective  bidder. 
These  plans  and  specifications  may  bo 
retained  for  tc-n   HO)   days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Architect  within 
the  time  above  specified,  or  are  re- 
turned in  a  mutilated  or  damaged  con- 
dition, the  deposit  will  be  forfeited,  and 
will  be  immediately  used  for  the  pur- 
chase of  a  new  set  of  blue  prints  and 
specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  oflSce  of  the  Architect, 
and  be  signed  by  the  bidder,  accom- 
panied by  a  certified  check  for  at  least 
10%  of  the  bid,  certified  to  by  some 
responsible  bank  or  banker,  and  made 
payable  to  John  W.  Edgemond,  Sec- 
retary of  the  Board  of  Education,  to 
be  retained  by  tlie  said  School  Districts 
as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  awarded  fail  to 
enter  into  the  contract  after  Ihf 
award,  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract, or  any  bond  required  by  law. 
Each  bid  shall  be  accompanied  by  an 
affidavit  executed  on  a  form  tii.i.t  can 
'.)f    obtained   from  the   Architect. 

Bids  will  be  opened  by  th.i  Board  of 
s.aid  districts  on  Monday,  June  19,  1922. 
at  the  hour  of  4:30  P.  RI.,  in  the  Board 
Room,  211  Second  Floor  of  said  ""itv 
Hall,  in  said  City  of  Oakland.  The 
Board  reserve?  the  rinrht  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN    W.    EDGEMOND, 
Secretary     of  the  Board     of  Education 
of  Oakland,   California. 


ninH    WANTRD    FOR    SCHOOL 


(T»»€»-i»<ory   Frame   Strnctnre,   HI   CIhmii- 

roomn   and    A nditoriiiin.      lO.stlniatcd 

Coat,   9100,000) 


JVOTICK    TO    CONTHACTOKS     AND 
niUDF.Il.S 


Notice  1b  hereby  given  that  sealed 
bIdH  will  be  received  and  opened  by 
the  Hoard  of  TrustevB  of  the  I/oh  GatOH 
School  Dj.strlcl.  of  Santa  Clara  County, 
Calif.,  up  In  N too  o'clock  I*.  M.,  on  the 
12(k  day  of  June,  1IK!2,  in  the  |>rc8ent 
Rchool  building  of  naU\  .si'hool  district, 
'n  the  County  of  .Siuiia  <'lara.  ("alK., 
for  the  erection  and  completion  ol  a 
<«chool  building  for  thi-  above  named 
DiHtrlct  In  iiccordance  with  planu  and 
••neclficntlor.B  made  for  the  M.amo  by 
wyckoff  &  White  I  ho  authorlz.d  Ar- 
chit'*ctH,   employed    by   the   Board. 

Bids  will  bo  rec:'lved  on  a  general 
ronlrart  Including  everything  hhoTvn 
and  specified  with  the  o\r<-ptlon  of 
Ht'-am  h«atlng  and  vent  il.uting.  with 
alternate  pror.osltionn.  Bhl.H  will  also 
be  recflvfd  Heparat<lv  n.i  nliimblnK, 
■teiim  hentlnif  .and   \i  I'lectrTc 

wirlnv;  loofinfc  and   i 

I'lnnn  and   Hp-clflj.f  be   noon 

at  the  offlci'  of  ArcMt'ct!,  W.vckolT  ft 
White,  drovfcrn  Bank  BldK..  San  Jose, 
rallf. 

■     -t  '00) 

I  •  .m- 

«  .1    ■  .  .        •  ii  h. 

Ml  .|<     oiii    .,1,    i.iank 

fo-mn  !io  ArrhltiftM.  and 

miiat    i  '      '  '  >l    by    a    i'Im  nlc    for 

not  le«M  iiiiiii  lU)  i>i  I  ''piiMiiii  (;'•%)  of 
the   amount   of   the   bid,   madv   payabiA 


to  L.  C.  Cornell,  Clerk  of  the  Board 
and  certified  to  by  some  responsible 
banking  house.  This  check  is  to  be 
forfeited  in  the  event  that  the  success- 
ful bidder,  after  having  beer  rwarded 
the  contract,  fails  within  ten  (10) 
days  to  sign  the  contract  and  furnish 
a  good  and  sufficient  bond,  as  required 
by  law. 

The  Board  reserves  the  right  to  re- 
ject any   or  all   bids. 

Dated  in  Los  Gatos  School  District, 
Santa  Clara  County,  Calif.,  this  16th 
day  of  May,  1022. 

L.    C.    CORNELL, 
Clerk    of      the    Trustees      of   Los   Gatos 
School  District. 


inns    WANTED   FOR   SCHOOL. 


NOTICE   TO   BIDDERS 


Bids  will  be  received  from  general 
contractors  for  the  furnishing  of  all 
labor  and  materials  and  the  erection 
of  a  one-story  wood  frame,  plastered, 
steam  heated  School  Building  to  be 
erected  in  Lakeport,  Lake  County,  Cal- 
ifornia. 

Plans  and  specifications  and  form  of 
proposal  may  be  secured  from  the 
Architects,  Morrow  &  Garren,  1605 
Chronicle  Eldg.,  San  Francisco,  or  by 
written  request  to  Architects,  or  Clerk 
of  the  Board,  accompanied  by  a  $10.00 
deposit,  which  will  be  held  until  plans 
are    returned. 

All  bids  must  be  accompanied  by  a 
copy  of  this  advertisement  and  a  cer- 
tified check  for  10%  of  the  estimate, 
drawn  to  the  order  of  the  Trustees, 
all  enclosed  in  a  sealed  envelope, 
marked,  "Proposal  for  the  Lakeport 
Grammar  School."  All  bids  must  be 
in  the  h.-^nds  of  the  Clerk  of  the  Trus- 
tees not  later  than  12  noon,  Saturday, 
July  l.st,  11>23,  and  will  be  opened  at 
the  present  I>akcport  Grammar  School 
;it    3    p.m.,    July    1,    1922. 

LAURA    M.    BEKRYMAN, 

Clerk  of  Board  of  Trustees,  Lakeport 
Union    High    School    District, 

Lakeport,     California. 


NOTICK    TO    IIIDDBRS 


OInderii      lliKh     .School     .Addltlona) 

The  Board  of  Trustees  of  the  Ma- 
dura Cnion  High  School  will  receive 
bids  up  to  7i30  p.m.  of  Thursday,  June 
0,  1022.  for  the  following  building  con- 
struction: 

(All  bids,  based  on  plans  and  speci- 
fications for  addition  and  alteration  to 
Madera  Union  High  School  shop  build- 
ing, prepared  by  Swartz  &  Ryland. 
architects,  Fresno.  Plans  may  be  se- 
cured from  the  principal  of  the  Ma- 
dera Union  High  School,  at  his  ollice 
on    deposit   of    $5.00). 

1.  All  brick  work  yet  to  be  done  to 
complete    work.     ^.^ 

2.  All  mill  woi^  and  lumber  to  bo 
furnished   to   complete   plans. 

3.  All  hentlng  and  plumbing  work 
to    bo    done    to    complete    plans. 

p.ids  are  to  be  made  separately  and 
encb  bid  l.<«  to  be  accompanied  by  a 
citified  clKck  for  10  per  cent  of  the 
iiiK'unt  of  the  bid.  Check  to  be  made 
pay.ible  to  the  Secretary  of  the  Board 
of  TriisfPCH  of  the  Madera  l^nlon 
High  School 
(Sli:n"d) 

OEOnOR    MAROHBANK. 

President. 
G.     M.    SirEDD,    Secretary. 
Hoard    of    Trusteen    of    the    Madera 
Union    High    ,<5ohool. 


>OTH  !•;    lO   <  ONTH  \tTOIl«   FOR   TIIK 

fdNsiin  cTioN     OK    Tin:    i,o\<;- 
Fi:i,i,«»\v   sj'iiooi,. 


(TSvo-S<«ir>     llrlek    7-rooni    Slriirlnrr. 
i:i>tlmnlrd    Coat,  9<KI,000). 


The  Board  of  Kdurntlon  of  the  City 
of  Berkeley  nnd  of  Berkeley  School 
Dlttrlet  In  the  County  of  Alnmeda, 
.State  of  Cnllfrrnlft,  Invlten  nnd  the 
undcrtilgned  will  rec*tve  at  hla  ofHce, 
1'1S3    .Mlnton    Wnv,    ncrk«l«»jr.    Califor- 


nia, up  to  the  hour  of  4  o'clock  p.m., 
June  «,  1922,  sealed  proposals  for  fur- 
nishing the  necessary  materials,  tools 
and  labor  for  the  doing  of  certain 
work  under  segregated  contracts  as 
set  forth  below  for  the  construction 
of  the  Longfellow  School,  situated  on 
Sacramento,  California,  Ward  and 
Derby  Streets,  in  Berkeley  School  Dis- 
trict, in  accordance  with  plans  and 
specificatioiLs  adopted  by  said  Board 
of  Education  on  May  23.  1922.  and  now 
on  file  in  the  ofl3oe  of  the  said  Board 
of  Education.  2133  Allston  Way. 
Berkeley,  California.  Sealed  proposals 
must  be  filed  for  each  portion  of  the 
work  as  segregated  and  set  forth  be- 
low: 

1     Excavating,    grading      and      con- 
crete   work. 

2.  Carpentry    and    miUwork. 

3.  Lathing   and    plastering. 
4     Masonry. 

5.  Electrical    work. 

6.  Heating  and  ventilating:. 

7.  Plumbing. 

8.  Structural    steel. 

9.  Roofing    and    sheet    metal. 

10.  Painting. 

11.  Shades. 

Copies  of  said  plans  and  specifica- 
tions may  be  obtained  from  the  offices 
of  William  C.  Hays,  1325  First  Na- 
tional Bank  Building,  San  Francisco, 
California,  and  from  Room.  12,  East- 
man Building,  Center  and  Oxford 
Streets,  Berkeley,  California,  upon  de- 
po.«:iting  the  sum  of  Ten  ($10.00)  dol- 
lars cash.  Plans  and  specifications 
must  be  returned  within  six  (6)  days 
from  date  of  receipt  or  said  deposit 
may  be  forfeited.  Deposit  will  be  for- 
feited on  any  plans  not  returned  to 
Architect  on  or  before  4  o'clock  p.m., 
June    9,     1922. 

Bids  must  be  on  blank  forms  fur- 
nished by  and  obtained  from  said  Wil- 
liam C.  Hays.  Work  on  any  of  the 
above  segregated  contracts  must  com- 
mence within  48  hours  from  notifica- 
tion of  the  Board  of  Education  to  com- 
mence .said  work,  and  be  diligently 
prosecuted  until  completion  thereof, 
unless  otherwise  ordered  by  said 
Board   of  Education   and   the  Architect. 

The  successful  bidder  will  be  re- 
quired to  furnish  a  surety  bond  ac- 
ceptable to  the  Board  of  Education  In 
a  sum  not  less  than  twenty-five  (25%) 
per  cent  of  the  contract  price,  guar- 
anteeing iho  f.iithful  pertormanco  of 
the  contract;  al.so  a  bond  in  a  sum 
not  Icbs  than  fifty  (50%)  per  cent  of 
the  contract  price,  guaranteeing  the 
payment  of  all  claims  for  labor  em- 
ployed or  materials  used  In  the  con- 
struction of  the  Longfellow  School 
as  provided  by  an  .\ct  of  the  Legis- 
lature of  the  State  of  California,  en- 
titled "An  Act  to  Secure  the  Payment 
of  Claims  of  Material-men,  Mechanics 
or  Laborers  Employed  bv  Contractors 
upon  State,  Municipal  or  Other  Public 
Work,  Approved  March  27,  1897,"  and 
must  carry  adequate  insurance  or  give 
bonds  indemnifying  the  Hoard  of  Ed- 
ucation against  liability  for  compens- 
ation provided  by  "Workingmen's 
Compensation  In.siirance  and  Safety 
Act,  approved  May  2fi,  l:Mo,"  satisfac- 
tory   to    the    said    Hoard    of    Education. 

All  bid."  must  bo  accomp;inled  by 
a  rash  deposit  or  a  certified  check  on 
a  responsible  b.-ink  nnd  i>ny.Tble  to  the 
Board  of  Elucatlon  for  an  amount 
equal  to  ten  (10%)  per  cent  of  the 
amount    of    the    hid. 

If  the  bidder  to  whom  the  contract 
Is  awarded  shall  for  five  (5)  days  after 
.•^uch  an  award  fall  or  neglect  to  enter 
Into  a  contract  and  file  the  required 
bi>nd«  for  the  faltliful  pi-rformnnco  of 
tb«  contr.Tct  nnd  the  furnishing  of  ma- 
terials .ind  l.Tbor.  the  c.nsh  deposit  or 
•  ertined  check  of  s,-»id  bidder  may  be 
(bclnrnd  forfpllrd  to  the  Hoard  of  Kd- 
iir.Ttlon  and  .^hnll  be  collected  and 
T..Tld  Into  fho  Oonernl  Fund  of  aald 
Hoard    of    Fdurntlon 

The  Hoard  of  Kdiic.Tilon  renrrvos  the 
rbjrht    to    reject    nny    nnd    nil    bids 

ny  order  of  the  Board  of  Education 
of  the  ritv  of  Pprkelov,  County  of 
.M«m«»<1n.    Stnte    of    Cnllfornls 

cT.Ynis:  Br,ANCHAnr>, 

Aeflna    Secretary    of   sntd  Board    of 
Educntlon. 

(SUSSIi)     iBt    report    Oct     59  1920:    8rd 

May    1».    1922,  R       p 


Saturday,    May    27,    1922 
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BRIDGES,   DAMS   &   HARBOh' 
WORK 


MALTA,  Montana. — Until  June  28,  2 
p.m.,  bids  will  be  rec.  by  U.  S?.  Recla- 
mation Service,  Malta,  to  const,  strur- 
tures  on  the  Nelson  re.servpir  canal 
and  Vandalia  canal  laterals  and  waste- 
water ditches,  Milk  River  project. 
Work  involves  the  excavation  for  struc- 
tures of  8500  cu.  yds.  and  1-1,300  cu. 
yds.  backfill,  470  cu.  yds.  reinf.  cone, 
about  670  sri.  yds.  dry  paving-,  laying- 
3600  lin.  ft.  clay  and  metal  pipe,  erect 
ing-  of  660  lin.  ft.  metal  flume  and  102,- 
200  ft.  lumber.  The  work  is  situated 
in  the  vicinity,  of  the  towns  of  Saco, 
Hinsdale,  Tampico,  Glasgow  and  Nash- 
ua, Mont.,  on  the  Great  Northern  Rail- 
way, and  is  divided  into  seven  sched- 
ules, and  proposals  will  be  rec.  for 
separate  schedules.  For  particulars 
addr&ss  the  United  State.*;  Reclamation 
Service,  Washing-ton,  D.  C;  Denver, 
Colo.,   or   Malta,   Montana. 


MODESTO,  Stanislaus  Co.,  Cal. — Pa- 
cific Portland  Cement  Co.,  at  |3.61  bbl. 
awarded  contract  by  Modesto  and  Tur- 
lock  Irrigation  Districts  to  fur.  ."SO.OO.) 
bbls.  of  cement  for  Don  Pedro  dam 
project.      Bid   is    f.o.b.    Don    Pedro. 


tural    steel;    2  100    lin.     ft.    wood    piliiiK 
and   325  lin.  ft.   of  stanaard   trestle. 

Polk  County:  AV'^st  Side  Pacific 
Ilig-hway.  Reinforced  concrete  bridge 
over  Basket  Slough  near  Rickrc-all  re- 
quiring- ar.proximately  125  cu.  yls. 
Claps  A  concrete;  18,000  lbs.  metal  re- 
inforcement and  6.">0  lin.   ft.  of  piling. 


fJAN  FRANCISCO. — Purchase  of  Mis- 
sion Rock,  located  In  San  Francisco 
Bay,  Is  contemplated  by  the  State, 
•\vhich  proposes  to  erect  four  new  piers 
bet.  PioTs  Nos.  46  and  54.  The  pur- 
chase price  will  be  in  the  neighbor- 
hood   of    ?250,000. 


PRE'S'OOTT,  Ariz. — Until  7:30  p.m., 
June  12,  bids  will  be  rec.  by  City 
Council  for  const,  cone,  dam  on  Ban- 
ning- Creek  at  a  point  about  3  miles 
south  of  Prescott.  Plans  and  spec,  on 
filo  with  city  eng".  Cert.  chk.  for  5%. 
J.    H.    Robinson,    clerk. 


ANAHEIM,  Cal.— Until  8  p.m..  June 
6,  bids  will  be  rec.  by  L.  B.  Porgor. 
secty.  of  the  Permanent  Flood  Control 
Committee  of  Anaheim,  1st  Nat.  Bank 
Bldg.,  for  const,  levee  and  a  pile  and 
plank  and  wire  dike  along-  the  west 
bank  of  the  Santa  Ana  River,  from 
1200  ft.  above  the  Anaheim-Olivo  road 
to  the  trestle  of  the  Santa  Fe  Ry.'s 
Richfleld-Olive  branch,  approx.  7850  ft. 
Work  will  involve  approx.  43.568  cu. 
ft  embank..  1065  18-ft.  round  piles, 
100,000  ft.  board  measure  2xl2-in. 
treated  fir  planking.  9180  ft.  50-in. 
woven  wire  foncin.e-,  660  ft.  58-in.  wov- 
en wire  fencing.  1130  lbs.  30-penny 
spikes,  and  liO  lbs.  4%-in.  staples. 
Plans  and  spec,  on  file  with  the  secty. 
Cert.    chk.    or    bond    for    10%. 

SAN  DIEGO,  Cal. — Harbor  Comm.  or- 
ders plans  prepared  for  a  mole-type 
pier,  three  times  as  large  as  the  pres- 
ent municipal  pier,  located  400  ft. 
north  of  the  foot  of  Broadway.  Est. 
cost,  $250,000.  Will  be  1000  ft.  long, 
300    to    400    ft.    wide. 


WASrnNGTON,  i:).  C— The  House  has 
authorized  an  appropriation  of  $31,442,- 
000  for  rivor  and  harboi  improvements. 
Funds  for  California  improvements  are 
available  as  follows:  San  Diego  har- 
brr,  $135,000;  Ivos  Angelas  harbor, 
$730,000;  S'an  Francisco  harbor  en- 
trance, $530,000;  Oakland  harbor, 
?1,375,4;'0.  Surveys  to  deter/jiine  the 
advif-aliility  of  improvoments  have 
been  authorized  for  Los  Angeles  and 
Long  Beach  harbors,  Newport  Bay, 
South  San  Francisco  harbor.  Pinole 
Shoals  and  Mare  Island  Channel,  turn- 
ing basin,  Sacramento  and  San  Joaquin 
K'ivers. 


PHOENIX.  Ariz.— Thos.  Maddock. 
State  Engineer.  Phoenix,  announces 
highway  department  i)lans  const  luc- 
tion  of  ttirce  bridges  if  Yavapai  county 
supervisors  can  raise  funds.  The 
structures  are:  300-ft.  .«pan  over  Agua 
Fria  river  at  Canyon;  4  50-ft.  bridge  on 
Black  C.Tiiyon  road  over  Verde  river 
at  Camp  Verde;  and  a  SOO-ft,  bridge  at 
Cornville   over  Oak   Creek. 

PORTLAND,  Ore.  -Until  May  31.  bids 
will  be  received  by  State  Highway 
Commission,  Courthou.^e.  to  coii.«truct 
bridges   ns   follows: 

Douglas  County:  Pacific  Highway, 
bridge  over  Elk  Creek  at  Drain  re- 
quiring approximately  410  cu.  yds.  Class 
A  concrete  and  70.000  lbs.  metal  re- 
inforcement. 

Crant  County:  John  Day  Hiivhway. 
Bridges  near  Dayville  requiring  ap- 
nroximatelv  150  cu.  vds.  Class  A  and 
165  cu.  yds.  Class  B  concrete:  28.000 
)bs.    reinforcement;    140,000    lbs.    slruc- 


NATIONAL  CITY,  Cal.— San  Fran- 
cisco Bridge  Co.,  Nevada  Bank  Bldg.. 
S.  F.,  will  start  soon  on  bulkheads  and 
dredging  fo  Blackman  terminals.  The 
Foundation  Co.  will  erect  a  pier  for 
the  Blackman   interests. 


IRRIGATION  PROJECTS 


FOXTANA,  Cal.— Fontana  Farms  Co. 
is  building  21,000  ft.  of  irri.  pipe  line 
to  enlarge  present  system,  comprising 
over    250    mi.    of    mains   and    laterals. 


TUCSON,  Ariz.— An  election  will  be 
held  in  Laguna  School  District  No.  7, 
May  27,  to  vote  on  the  forrriation  of 
the  proposed  Jaynes  Irrigation  District 
An  election  will  also  lie  held  in  Rillito 
School  District  No.  8,  to  vote  on :  the 
formation  of  the  Flowing  Wells  Irri- 
.gation  District.  J.  E.  Woods,  chair- 
man  board   of    sTipervisors,    Pima   Co. 

BISHOP,  Inyo  Co.,  Cal. — A  mass 
meeting-  will  be  hold  May  27,  in  Valley 
Farm  Center  for  the  purpose  of  con- 
sidering the  formation  of  an  irrig-ation 
district. 


Engineers    and    Contractors 
PLEASE  NOTE 

We    are     FACTORY    distributors 
—  for  — 

MILBITRN  CARBIDE  FLARE 
LIOHTS 

for  Nisht  Work  500  -  i::,000  o,  p. 

Economical    and    Efficient 


HILBI Ry  OXY-AfETYLENE 

WELDIXG    AND    (ITTIXG 

APPARATIS 

for    KepniriiiK'    "urt    Conxtructiov 

Let  us  send   you  full   information 


E.  D.  BULLARD 
268  Market  SU  San   Frandseo 

Pkone   Donclaa   1118 


LIGHTING  SYSTEMS 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— City  Trustees  complete  installation 
of  electroliers  in  Black  Diamond  and 
l^.ailroad    Aves. 


PASADENA,  Cal.— *'o.  Cal.  Electric 
Co.,  625  S.  Main  .St.,  L.03  Angrelfea. 
awarded  contr.  by  city  directors,  at 
$11,000,  to  construct  conduits  along  El 
Molino  St.  and  portions  of  California 
and   Oak   Sts. 


LOS  ANGELES,  Cal. — Council  de- 
clares intention  to  construct  ornament- 
al lighting  system  in  Melrose  Ave  bet. 
Western  Ave.  and  Gramercy  Place,  St. 
Andrew's  Place  bet.  Marathon  St.  and 
Molrose  Ave.,  Marathon  St.  bet.  West- 
ern Ave.  and  Gramercy  Place,  and 
Gramercy  Place  bet.  125  ft.  north  ef 
Marathon  St.  and  Melrose  Ave.  1905 
and    1911    Acts. 


MACHINERY 


NEWPORT  BEACH,  Cal. — Until  7:30 
p.m.,  June  5,  bids  will  be  rec.  by  City 
Clk.  Alfred  Smith  for  fur.  and  install- 
ing. i:>  hp.  Diesel  engine  at  pumping 
plant  of  Newport  Beach  city  water 
dept.  Slsec.  may  be  obtained  from  clk. 
or  at  oftlce  of  Paul  E.  Kressly,  const, 
eng.,  7.12  H.  W.  Hellman  Bldg..  IjOS 
Angeles.      Cert.    chk.    10%. 

KAKBRSB^ELD,  Kern  Co.,  Cal.-^tln- 
til  June  8,  7:30  p.m.,  bids  will  be  rec. 
by  E.  R.  Long,  secty.  Board  of  Educa- 
tion, for  fur.  two  1%-ton  trucks,  one 
equipped  with  special  body  for  trans- 
portation of  elementary  school  pupils, 
and  another  equipped  with  body  for 
trucking  purposes.  Spec,  may  be  had 
frcm  secty..  Room  3,  City  Fl.nll.  Ba- 
ker.«!fleld. 


SAUNAS,  Monterey  Co.,  Cal. — Hol- 
tuii  GraiUvElevator  Co.,  Spokane, Wa»h., 
at  approx.  $30,000  awarded  contr.  to 
const,  grain  elevator  for  growers  in 
vicinity   of   Salinas. 

HUNTINGTON  PARK,  Cal.— Until  5 
p.m.,  June  ,5,  bids  will  be  rec.  by  City 
Clerk  H.  HJ  Hunter,  for  one  deep  well 
pump  at  Well  No.  1,  at  municipal 
pumping  plant.  Spec,  on  file  with 
clerk.     Check  or  bond   10^. 


TUIjARE.  Tulare  Co..  Cal.— Until 
7:30  p.m..  June  1,  bids  will  be  rec.  by 
City  Clerk  C.  W'.  Cobb,  for  drilling  a 
well.  Spec,  on  file  with  city  eng.  Cert. 
.heck,    $100. 


LOS-  ANGELES.  Cal.— Until  3  p.m., 
.fune  9,  bids  will  be  rec.  by  Public  Ser- 
vice Comm.,  207  S.  Broadway,  for  oil 
.•switches.  Spec.  P-272.  Jas.  P.  Vro- 
n-:an.    secty   . 


UEDONDO  BEACH,  Cal. — Fairbanks. 
:\[orse  &  Co.  have  contract  to  fum-ish 
city  with  pump  for  septic  tank,  at 
^837.80  f.o.b.  plant,  on  lease  contract 
at  $300  mo.,  until  purchase  price  is 
niid. 


NAPA,  Napa  Co..  Cal. — Until  June  7. 
4  )i.m.,  bids  will  be  rec.  by  American 
Canyon  School  District  to  "lay  a  (No. 
It  1H-in.  galv.  iron  -water  pipe  line. 
to  be  laid  16  in.  in  depth.  Spec,  may 
bo  had  from  clerk  of  district  at  school 
bouse.  Napa  Junction.  Trustees  of  dis- 
trict are:  John  Cantoni.  Frank  Bat- 
tistlnf    pnd    Ed    Lnchsinger 
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SACRAMENTO,  Cal— Until  Jun»  I, 
9  p.m.,  bids  ■will  be  rec.  by  H.  G. 
Dentou,  city  clerk,  for  fur.  and  deL 
galv.  wrought  Iron  water  pipe.  S«e  call 
(or  bld«  under  official  pr<rpo*Al  •ectlon 
In   this   l««ue. 

SAN  ANSELMO,  Marin  Co.,  Cal. — Un- 
til June  6,  8  p.m..  bids  will  be  rec.  by 
Arthur  Studley.  town  clerk,  for  fur. 
tractor.     Spec,  may  be  had  from  clerk. 

CARPINTERIA,  Cal. — Residents  of 
Carpinteria  Valley  plan  to  utilize  wa- 
ters of  Santa  Cruz  River  and  the  un- 
rterg-round  sources,  piping  it  to  a  point 
near  Rincon,  from  where  It  would  be 
distributed.  E.  A.  Rows  of  the  engin- 
eering firm  of  J.  B.  Lippincott.  Los 
Angeles,  has  investigated  the  project 
and  has  estimated  the  cost,  $743,527,  to 
irrigate  9000  acres.  The  artesian  ba- 
sin covers  45,000  acres  and  200-ft. 
wells  will  provide  a  natural  flow.  An 
election    will    probably   be    called   soon. 


SACRAMENTO.  Oal.  —  LAtourrette- 
Fical  Co.,  2761  Sacramento  Blvd.,  Sac- 
ramento, at  $3831  awarded  contract  by 
State  Highway  Commission  to  furnish 
electrical  equipment  for  Maintenance 
shop    building. 


FIRE  EQUIPMENT 


CHICO,  Butte  Co.,  Cal. — Until  May 
31,  7:30  p.m.,  bids  will  be  rec.  by  Ira 
It.  Morrison,  city  clerk,  for  fur.  900 
ft.  double  jacket  2% -in.  fire  hose,  cou- 
pled.    Spec,  on  file  in  office  of  clerk. 

HOLTVILLE,  Cal. — City  Trustees  are 
considering  purchase  of  a  modern  Are 
truck. 

HANFORD.  Kings  Co..  Cal.— Until 
June  12,  8p.m.,  bids  will  be  rec.  'br  D. 
O.  Williams,  city  clerk,  for  fur.  1000  ft. 
more   or    less.    2%-in.    Are   hose. 


SEWERS,    STREET    WORK, 
ROADS   &    WATER   SYSTEMS 


Dl.XUBA,  Tulare  Co.,  Cal.— Federal 
Construction  Co.,  Call  Bldg.,  San  Fran- 
cisco, at  $134,900  awarded  contract  by 
trustees  to  construct  sewage  disposal 
plant;  for  vShone  ejectors,  IngersoU- 
Uand  compressor*;  Robins  and  Mey- 
ers motors;  Electric  Controller  and 
Mfg.  Co.'s  compensators;  protective 
panels  and  regulators,  Unit  type 
Hwltchboard,  Blackmor  rotary  pump 
and  sewage  disposal  plant.  C.  B. 
Sloan,  Santa  Fe  Bldg.,  San  Francisco, 
engineer. 

HOLLISTER.  Ban  Benito  Co.,  Cal.— 
IPntll  June  5,  2  D.m  HM-  win  be  rec. 
bv  county  supervisors  to  regrade  and 
hurfacp  with  asphaltic  wearing  flur- 
faco,   the   following  roads: 

1.  San  Juan  .ind  Watsonvllle  road, 
distance   880n   ft.,  area  105,600   sq.  ft. 

2.  Old  San  Juan  and  New  Idrla  road, 
distance   5000   ft.,  area  60.000   »q.   ft. 

3.  Buona  Vista  road:  7440  ft.,  89,280 
sq.     ft. 

4.  Han  Jusio  and  Trcs  Plnos  roaa: 
6200    ft.,   62,400  «q.    ft. 

6  Holllstor  and  Tres  PInoi  road, 
12.288    ft..    108,528   sq.    ft. 

6.  San  Fellpo.  Falrvlrw  and  Town- 
uhlp    road,    28O0    fL,    83,800  nq.    ft 

7.  Holllster     and/    Ollroy     road,     8200 
ft,  38,400   nq.  ft.     Total   distance,  44.- 

728    ft.;    total    area,    586,808    sq     ft.      W. 
A.    Whin,    county    surveyor. 

mK.«VNO.  Fresno  Oo,.  Cal.— City 
Pouncll  d«^clnrfs  Inimllon  to  construct 
874  ft.  e-ln.  vlt.  clay  pipe  sewer;  8 
manholes  and  2  Inmpholes  In  Webster 
Ave       Wm.    fltranahan,    nity    eng. 

HAN  PRAN(MSrv»  —  pftcmo  States 
Construction  Co,  r'nli  nidg.,  at  112,846 
fcwardad  contract  by  Board  of  Publlo 
Works  to  Improve  Orcat  Highway  b«t. 
Cabrlllo  and   Fulton   Sts. 


MERCED,  Merced  Co.,  Cal,— Until 
June  6,  2  p.m.,  bids  will  be  rec.  by  P,  J. 
Thornton,  county  clerk,  to  const  asph. 
pavement,  incl.  grading  and  shaping  of 
sub-grade  on  roads  in  Road  limp.  Dist. 
-N'o.  2.  \S'ork  under  Road  Dist.  Imp. 
Act  1907.  Plans  may  be  had  from  J. 
F.  MoSwain,  engineer  for  work,  7  Se- 
curity Bank  Bldg.,  Merced,  on  deposit 
of  $3.50  inot  returnable).  A.  E.  Cow- 
ell    is   county    surveyor. 

POMONA,  Cal.— H.  A.  Teget,  Onta- 
rio, awarded  contr.  by  council  at  $11,- 
195  to  const,  part  30-in.  and  part  16-In. 
reinf.  cone,  storm  drain  and  culverts, 
etc.  in  Garey  Ave.  bet.  Berties  and  6th 
Sis.,  comprising  about  3000  ft.  cone, 
pipe  and   1000   ft.   of  culverts. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til May  31,  4:15  p.m.,  bids  will  be  rec. 
by  Clyde  Blanchard,  Acting  Secty. 
Board  of  Education,  2133  Allston 
Way,  to  macadamize  and  oil  surface 
playgrounds  at  McKinley  School  in 
Dwight  Way  near  Telegraph  Ave. 
Spec,   may   be    had  from  secty. 

TRACY,  San  Joaquin  Co.,  Cal. — The 
Southern  Pacific  Co.  has  started  legal 
proceedings  in  an  effort  to  halt  pro- 
posed   $40,000    paving    project. 

BERKP:LEr,  Alameda  Co.,  Cal.— City 
Council,  E  M.  Hann,  clerk,  declares  in- 
tention to  const.  6-ln.  vit.  sewer  in 
Sacramento  St..  from  Francisco  south 
250  ft  ;  1  br.  manhole  and  1  lamp- 
hole.  1911  Act.  Protests  June  2.  C. 
L.    T-rut,'gins,   city   eng. 

OAKLAND,    Cal. Until    June    1,    12 

M.,  bids  will  be  rpc.  by  Eugene  K. 
Sturgis,  city  clerk,  to  improve  85th  Ave. 
bet.  E.  14th  and  E  Sts.,  by  grading, 
const,  cone,  curbs  and  gutters,  cement 
walks,  paving  with  oil  macadam,  4 
corru.  Iron  and  1  wood  culverf.s.  1911 
Act.  W.  W.  Harmon,  city  eng. 

BERKELEY,  Alameda  Co.,  Cal.— City 
Council,  E.  M.  Hann,  clerk,  declares 
intention  to  improve  west  36  ft.  of  Eu- 
clid Ave.  from  east  extension  of  north 
end  of  Whitney  Tract,  north  to  the 
east  extension  of  Bay  View  Place  and 
Bay  View  Place  from  Euclid  Av^ 
west  to  east  line  of  Hopkins  Terrace, 
by  grading,  const,  comb.  cone,  curbs 
and  gutters:  6-in.  cone,  pavement;  6-ln. 
vlt  sewer;  cement  walks.  1911  Act. 
Protepfp  June  2.  C.  L.  Higgins,  oltv 
enff. 

CALlFORNL\.  —  As  previously  re- 
ported, bids  will  be  rec.  by  State 
Highway  Comm.,  Forum  Bldg.,  Sacra- 
mento, to  pave  with  Port,  cement  cone. 
5.8  miles  In  Orange  County  bet.  Irvine 
and  TustIn;  project  Involves  10,950  cu. 
yds.  Class  A  cone,  and  690  cu.  yds. 
removal  of  broken  cone.  In  existing 
ba«e.  Commission  will  furnish  rein, 
steel,  cement  and  sand  and  coarse  ag- 
gregate. Austin  B.  Fletcher,  State 
highway   engineer. 

«AN  ANSEI,MO,  Marin  Co.,  Cal.— Bid 
of  S.  I'.  Brownlee,  Fan  Rafael,  to  Im- 
prove streets  In  Barber  Tract  rejected 
by  Town  Trustees.  It  Is  proposed  to 
do  all  or  part  of  the  work  by  private 
contract.  J.  C.  Oglesby,  Cheeda  Block, 
San    Rafael,    town    eng. 

STOCKTON,  San  Joaquin  Co..  Cal.— 
City  Council.  A.  L.  Banks,  Clerk,  de- 
clares Intention  to  construct  lateral 
sowers  with  wyes,  curved  and  hou»i< 
branches,  manholes  with  and  without 
automatic  flushers  In  North  street,  bet. 
Madison  and  ICdIson.  1911  Act.  Pro- 
tests June  6.  W.  B.  Ilogan,  CMv  Engl 
neer. 


NEWPORT  BKACH.  f'al  — Indi  pon- 
dont  Asphalt  Paving  Co.,  Seaboard 
Hldg,,  H«aille.  Wanh.,  awarded  con- 
trncl  by  City  Trustoes  iit  $459,".tfin.52 
for  paving  I'entral  Ave.  and  othor 
StrcetR,  Involving  368,75r>  sq.  ft.  fi-ln. 
roncrelo  paving;  812.438  sq.  ft.  8-ln 
concretn  paving;  47.628  ft.  6xlOxiri-ln 
curb;  236  ft.  6x16  48-ln.  curb;  74,028  sq. 
ft.  walk;  13  catchbaalns;  16  curb  draln<i 
148.18  HQ.  ft.  clay  and  gravel  surfacing. 
Pnule  B  Kressly.  H.  W.  Hollman  Bldg, 
•  ngin*«r.  .     ,  .  u  . 
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SANTA  BARBARA.  Cal. — O.  C.  Mar- 
riott submitted  ojiiy  bid  to  the  Super- 
visors at  *i;<,COO  i.o  pave  Bell  street  in 
Los  Alamos,  in  the  5th  road  diatrici. 
Tlib  b:d  was  rejected  as  too  hi^h.  Work 
Will  be  done  by  the  day. 

GUSTINE,  Merced  Co.,  Cal. — Bid  ol 
Warren  Constr.  Co.  at  $35,40U  to  pave 
streets    rejectee    by    the    Trustees. 

SAX  FRANCISCO. — City  Eng.  M.  M. 
O'Shaughnessy  completes  spec,  to  con- 
struct 522  lin.  ft.  8-in.  sewer,  38  wye 
brunches  and  2  brick  manholes  in 
Ledyard  St.  from  Silver  Ave.  southerly. 
Est.    cost,    $123U. 


TORRANCE,  Cal.— Fairchild  -  Gir- 
more-AViiton  Co.,  L.  A.  Ky.  Bldg.,  Los 
Angeles,  submitted  low  l)id  to  city 
trustees  tt  $51,286.10  for  paving  Ar- 
lington i3t.  bet.  south  boundary  and 
Plaza  del  Anio,  involv.  approx.  ;212,30u 
sq.  ft.  Willile  paving.  Oilier  bids 
were.  Oswal  Bros.,         $66,466.60; 

Braun,  Bryant  ,t  Austin,  $57,513.37; 
Geo.  R.  Curtis,  $60,068.60,  and  Fred 
Hoffman,    bid    not    totalled. 

Fairchild-Gilmore-Wilton  Co.  low 
bidders  at  $37,115.60  tor  paving  Carson 
St.  from  city  boundary  eastwai'd,  in- 
volv. 127,700  sq.  It.  .Wiilitf  paving. 
Other  bids  were:  Braun,  Bryant  & 
Austin,  $33,963.7&;  Oswald  Bros.,  $37,- 
317. 6U;  Geo.  it.  Curtis,  $37,J>8y;  Fred 
Hoffman,    bid   not    totalled. 

L.  A.  Paving  Co.  submitted  bids  of 
$42,679.30  on  the  flrst  job  and  $29,- 
511.84  on  the  latter,  but  both  bids  wers 
requested  withdrawn  by  the  Calif. 
Wiliite  Road  Const.  Co.,  on  the  ground 
that  an  error  had  been  made.  As  the 
status  of  these  bids  affected  the  legal- 
ity of  tlie  proceedings,  the  matter  was 
referred    to    the    city   attorney. 

Fred  Hoffman,  Long  Beach  (mail 
address  1034  Shattuck  St.,  Berkeley), 
submitted  low  bid  at  24c  sq.  yd.  for 
oiling  and  graveling  200,000  sq.  yds. 
on  Carson  St.  Geo,  R.  Gratis  bid  45c. 
Bids  referred  to  H.  R.  Postle,  city  eng. 


SAN"  RAFAEL,  Marin  Co.,  Cal.— S.  P. 
Brownlee,  San  Rafael,  at  $39,688 
awarded  contract  by  Supervisors  to 
pave  with  AVarrenite,  roads  in  Super- 
\isor  Barr's  district  from  Embarke- 
dere  on  3rd  St.  to  a  point  below  the 
Marin  Golf  and  Country  Club  gate;  and 
the  same  pavement  from  the  summit 
of  the  Puerto  Suello  grade  to  a  point 
opposite  the  Cemetery  gate  at  Las 
Gallinas;  also  the  same  pavement  from 
the  city  limits  of  San  Rafael  to  the 
Tamalpais  Cemetery  gate.  Brownlee 
at  $2S90  awarded  contract  to  grade 
and  gravel  road  in  Supervisor  Martin- 
elli's  district. 


RIVERSIDE.  Cal.— Until  10  a.m., 
June  26,  bids  will  be  rec.  by  Board  of 
Supervisors.  D.  G.  Clayton,  clerk,  for 
constructing  asph.  cone,  pavement,  in- 
cluding grading,  vlt.  pipe  culverts 
with  end  walls,  cast  iron  monument 
caps,  and  timber  trestle  bridge,  and 
other  incidental  work  in  various 
streets  and  roads  in  R.  D.  I.  No.  9. 
Cert,  chock  or  bond  10%.  A.  C.  Fulmor, 
county  surveyor.  Approx.  quantities 
are:  607,096.66  sq.  ft.  asph.  cona 
pavement;  511.15  cu.  yds.  ceni.  cone, 
pavement  and  curb;  18  cu.  yds.  cone, 
hoadwalls;  532  cu.  yds.  rubble  rock  in 
boulder  jirotectlon  mats;  18,000  ft, 
galv.  wire  in  boulder  protection  mats; 
11,919  cu.  yds.  cxoav.;  26  ft.  18-ln.  and 
180  ft.  12-in.  vlt.  pipe  culverts;  tim- 
ber trestle  bridge  661  ft.  long;  6  cast- 
ings for  section  corners;  8  wrought 
Iron    culverts. 


LOS  ANGEMOS,  Cal.— C.  W.  Shafer, 
1614  Temple  St.,  awarded  contr.  by 
Board  of  Public  Works  at  $14,048.07 
for  griidinK  and  olllntr  Lowell  .St.  bet. 
Huntington  Or..  South  and  Keats  St., 
Involv  ."iSS  wq.  ft.  asph.  piivliiir,  Inol. 
grading  31,169  h(|.  ft.  rouKb  Krading. 
31,169  sq.  ft.  finishing  grade,  nlling 
and  rolling,  2581  ft,  curb,  12,821  sq. 
ft.  walk,  5184  sq.  ft.  cone,  gutter;  catch 
hnslUH  coinj)!  ,  1700;  Iron  pipe  culvert, 
$600.  

BAGLE  ROOK,  Oal— City  Bng.  Jor- 
dan has  recommended  a  2-ln.  rock  sur- 
face    paving    for   Valley   Drivs. 
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ANTIOCH,  Contra  CoBta  Co.,  Cal. — 
City  Trustees  petitioned  to  pave  L<  St., 
between  4th  and  10th;  K  St.,  between 
2nd  and  6th  and  6th  from  Ij  to  K.  E. 
I'.  Easley,  Town   Kngineer. 


FHOBMX,  Ariz.— Until  June  7,  bids 
will  be  rec.  by  Thos.  Maddock,  State 
Eng.,  rhoenix,  for  i2V^  mi.  "of  paving 
out  of  Noffales  on  the  Tucson-Nograles 
road.  City  of  Nogales  will  pave  about 
one  mile  at  Nogales  end  of  this  high- 
way and  Tucson  will  pave  about  10 
mi.  at  other  end. 

SAN  BEKNAKDINO,  Cal.— raving 
of  Mill  St.  bet.  Allen  St.  and  Waterman 
Ave.,  1000  lin.  ft.,  with  oil  surfacing, 
by  day  labor,  will  commence  this  week 
under  supervision  of  County  Highway 
Comm.    Jas.    VV.    Cole.     Cost,    $3500. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  Council,  John  J.  Lynch,  clerk,  de- 
clares intention  to  imp,  Orchard  St.  bet. 
San  Carlos  and  Balbach,  by  regrading, 
paving  with  4-in.  cone,  base  with  1^- 
in.  asph.  cone,  surface;  oonc.  curbs 
and  gutters;  5  br.  catch  basins  with 
8-in.  vlt.  sewer  connections.  Wm. 
Fopp,    city   eng. 


PHOENIX,  Ariz. — Until  10  a.m.,  Jun© 
10,  bids  will  be  rec.  by  Thos.  Maddock, 
State  Engineer,  Phoenix,  for  const, 
highway  at  Winslow,  involv.  10,000  sq. 
yds.  plain  cone,  or  asph.  cone,  pave- 
ment, 70  cu.  yds.  A  cone,  and  other  in- 
cidental items.  Plans  and  spec,  may 
be  obtained  from  State  Eng.  upon 
payment   of  $5.     Cert.  chk.   5%. 


LEWISTON,  Idaho.  —  Grant  Smith 
Co.,  Spokane,  at  $101,419  awarded  con- 
tract to  grade  and  surface  8.98  mi.  of 
north  and  south  Stale  highway  in  Nez 
Perce  County,  Federal  Aid  Project 
No.    56,    known    as    Culdesac    Hill. 


fiLiOBE,  Ariz. — Until  1  P.  M.,  June  5, 
Dids  will  be  received  by  the  Supervisors 
of  Gila  County  to  construct  Pinal  Top 
Road,  5  miles,  involving  50,000  cu.  yds. 
excavation  unclassified,  200  cu.  yds.  ex- 
cavation unclassified  for  structures, 
738  ft.  18-in.,  426  ft.  24-in.,  198  ft.  30-in., 
88  ft.  36 -in.  cast  metal  pipe  (haul  and 
place).  Plans  and  specifications  may 
be  obtained  from  county  engineer, 
Globe,  upon  deposit  of  $10.  Certified 
check  5%.  E.  C.  Taylor,  Chairman  of 
Board. 


SANTA  BARBARA,  Cal. — City  Coun- 
cil petitioned  to  pave,  construct  curb 
and  gutter  on  Micheltorena  Ave.,  bet. 
San  Andreas  and  Gillespie  Sts.  and 
another  for  grad'.ig,  construction  of 
curbs  and  gutters  on  Anapamu  bet. 
Castillo  and  San  Andreas. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— City  Trustees  petitioned  to  pave, 
gutter,  curb  and  sidewalk  Clayton  Ave. 
W.  S.  Farley,  Town  Engineer. 


TUCSON,  Ariz. — City  Council  declares 
intention  to  construct  8-in.  sewers,  lay 
water  mains  with  hydrants,  valViCS, 
etc.,  in  Fourth  and  Fifth  Sts.,  and 
Lowell  Ave.  between  Centre  St.  and 
Park  Ave.  and  in  Park  Ave.  between 
Fourth  St.  and  Lowell  Ave. 

OAKLAND,  Cal.— East  Bay  Water 
Co.,  granted  permit  ny  City  Council  to 
inptall  2.85  mllos  of  20-in.  water  main 
in  East  Oakland.  Will  be  15,050  ft.  in 
length  and  installed  in  Hopkins, 
Champion,  Palmetto,  Boston,  School, 
California  and  Bay  Sts.,  and  35th  Ave. 

CALIFORNIA. — Following  bids  rec. 
Mav  22  by  State  Highway  Commission: 

Alameda  County:  Bet.  east  boundary 
and  Greenville,  10  mi.  to  be  paved  with 
cement  cone,  shoulder  and  asph.  cone, 
surface,  involv.  7310  ou.  yds.  Class  A 
cone,  (shoulders  and  repairs  to  old 
base);  975  cu.  yds.  removal  of  broken 
concrete  in  existing  base;  14,220  tons 
asph.  cone,  surface: 
Oakland    Paving    Co..    5000 

Broadway,    Oakland    $   98.213.80 

J.   A.    Costello    Jr.,   S.    F 110,734.50 

Warren  Const.  Co.,  Oakland.    110,655.60 

John    Doyle,    San    Jose 129,866.00 

Blanco    &    Taylor,    Vallejo..   137,401.60 
Bates  &  Borland,  Oakland...   144,100.60 

Eniflneer'fl    estimaate,    $120,481.26. 

Kern  County:     Bet.   Junction   Pump- 


ing Station  and  Hart,  17.2  m.i.  to  be 
paved  with  bit.  macadam,  involv.  40,- 
000  cu.  yds.  excav.  without  claasiflca- 
lion;  65,400  tons  broken  stone  (bit. 
macadam);  970  tons  asphalt  Grade  E 
spread  (bit.  macadam);  50  cu.  yds. 
Class  A  cone.  (culverts  and  monu- 
ments); 1230  lin.  ft.  12-ln.,  338  lin.  ft. 
18-in.  and  60  lin.  ft.  24-in.  corru.  metal 
pipe;  78  monuments: 
Kaiser  Paving  Co.,  First  Sav- 
ings Bank  Bldg.,  Oakland.  $380,322.00 
Bates  .<i  Rogers,  Lo.s  Angeles  423,482.00 
Pacific  Constr.  Co.,  S.  F. .  . .  .  531,844.00 
Bates  &  Borland,  Oakland..  707,672.00 
Engineer's  estimaate,  $468,369.50. 
Tulare  County:  Bet.  Three  Rivers 
and  Sequoia  National  Park,  5.8  mi.  to 
be  graded,  involv.  113,000  cu.  yds.  ex- 
cavation without  classification;  285  cu. 
yds.  Class  A  cone,  (culverts  and  monu- 
ments; 332  cu.  yds.  dry  rubble  (retain- 
ing wall);  606  lin.  ft.  12-in.,  1292  lin. 
ft.  8-in.,  294  lin.  ft.  24-in.,  45  lin.  ft. 
30-ln.  and  32  lin.  ft.  36-in.  corru.  metal 
pipe;  1.7  ml.  moving  and  resetting 
property  fences;  860  lin.  ft.  guard  rail; 
180  monuments: 
Nevada  Contracting  Co.,  Fal- 
lon,   Nev $121,173.90 

Gee.  Pollock,  Sacramento...  122,559.70 
P.  L.  Burr,  San  Francisco...  128,981.00 
M'arren  Constr.  Co.,  Oakland  146,399.00 
Palmer  &   McBryde,  S.   F". .  .  .  .    152,673.90 

R.    McLeran    &   Co.,   S.    F 156,352.50 

Guy   S.   Atkinson,    Portland..    158,378.00 

Grant  Smith  Co.,  S.  F 158,779.00 

Isbell  Constr.  Co.,  Fresno..  167,436.00 
Blumankranz     &     Vernon, 

Stockton     173,649.25 

Pacific   Oonstr.    Co.,   S».   P.....    177,951.00 
Engineer's    estimaate.    $109,896.75. 


POMONA,  Cal.— Council  declare  in- 
tention to  improve  Main  St.  bet.  Holt 
Ave.  and  Pearl  St.;  Pasadena  St.  bet. 
Main  and  San  Antonio  Sts.;  Pearl  St. 
bet.  Park  Ave  and  Garey  Ave.,  and  bet. 
Glbbs  and  Eleanor  Sts.;  and  Eleanor 
St.  bet.  Pasadena  and  Eleanor  Sts.,  and 
bet.  Glbbs  and  Eleanor  Sts.,  by  grad- 
ing, paving  with  5-in.  oiled  macadam; 
const,    cone,    curbs.      1911    Act. 

Also,  Alvarado  St.  bet.  Garey  and 
Towne  Aves.,  by  grading,  paving  with 
5-in.  oiled  macadam;  const,  cone  curbs; 
1911   Act. 


MARYSVIIiLE,  Yuba  Co.,  Cal.— Un- 
til June  1,  8  p.m.,  bids  will  be  rec.  by 
Edw.  B.  Stanwood,  city  clerk,  to  im- 
prov  5th  St.  bet.  B  and  D;  6th  St.  bet. 
C  and  A;  D  St.  bet.  5th  and  9th.  except 
intersections,  and  north  half  of  5th  St. 
bet.  B  and  C;  and  south  half  of  6th 
bet.  B  and  C;  removing  83  lin.  ft.  br. 
curb;  placing  48  ft.  6-ln.  sewer  pipe; 
const.  2  catch  basins;  cone,  curb  and 
gutter:  grading  and  paving  in  D  St. 
bet.  8th  and  9th,  and  6th  St.  bet.  A  and 
B,  with  314-in.  bituminous  base  and 
I'i-in.  Warrenite-bit.  surface,  and  in 
6th  St.  bet.  B  and  C,  and  5th  St.  bet. 
B  and  D.  and  D  St.  bet.  5th  and  8th. 
with  a  2^:4 -In.  bituminous  base  and 
l'/4-in.  Warrenlte-bit.  surface.  Imp. 
Bond    Act    1915.      Wm.    Meek,    city    eng. 


HAYWARD,  Alameda  Co.,  Cal. — Un- 
til June  7,  8  p.m.,  bids  will  be  rec.  by 
M.  B.  Templeton,  town  clerk,  to  const. 
rein.  cone,  culvert  top  in  Watkins 
St.  bet.  B  and  C  Sts.  Jesse  B.  Holly, 
town    eng. 


NATIONAL  CITY,  Cal.— Until  8  p.m., 
June  6,  bids  will  be  rec.  by  City  Clerk 
O.  A.  Mullen  to  const.  16-ft.  cone,  pave- 
ment on  certain  streets,  involv.  98,355 
sq.  ft.  5-ln,  and  43,805  sq.  ft.  4-in.  1:2:4 
cem.   cone.      C.   B.  Ireland,    city  eng. 


BAKERSFIELD,  Kern  Co.,  Cal  — 
County  Clerk  F.  E.  Smith  Instructed 
to  call  bids  to  pave  county  road  adja- 
cent to  west  boundary  of  city  of  Taft. 
In  Road  Dist.  No.  4. 


S>AN  BERNARDINO,  Cal. —  County 
Supervisors  declare  Intention  to  im- 
prove Hellman  Ave.  bet.  Olive  St.  and 
17,750  ft.  south.  Work  will  consist  of 
4-ln.  cone,  paving,  24  ft.  wide,  cone, 
curbs,  cone,  wall,  cem.  cone,  culverts. 
Road  Dist.  Imp.  No.  17.  Harry  L.  Alli- 
son, clerk. 


YUBA  CITY,  Sutter  Co.,  Cal— City 
Eng.  Edw.  von  Geldern  preparing  spec, 
to  pave  B  St.  bet.  Plumas  and  Van 
-Vcss.  Trustees  petitioned  to  pave  Or- 
ange and  Olive  and  Chestnut  and  Wal- 
nut   Sts.,    north    of    Forbes. 


LIVERMORE,  Alameda  Co.,  Cal.— 
Until  June  5,  8  p.m.,  bids  will  be  rec. 
iiy  Elmer  G.  Still,  town  clerk  to  clean 
septic  tank.     I...  E.  Wright,  town  eng. 

MARYSVILLE,  Yuba  Co..  Cal.— City 
Council  authorizes  Eng.  Earle  L.  Cope, 
58  Sutter  St.,  San  Francisco,  to  pre- 
pare spec,  to  repair  Marysville  ap- 
roach   to  Feather  River  bridge. 

POMO.N'A,  Cal.— Until  2  p.m.,  June  I. 
bids  will  be  rec.  by  City  Eng.  F.  C 
Froehde  for  sewer  pipe,  approx  2857 
ft.    8-in.;    945    ft.    4-ln.:    53    8x4-in.    wyes. 

WALLA  WALLA,  Wash.— Eng  E  B 
Hussey,  Alaska  Bldg..  Seattle,  com- 
pletes spec,  for  Div.  2  of  water  works 
extension:  approx.  cost  $140,000.  will 
incl.  const,  of  4  mi.  20-in.  pipe  line  and 
gravity  type  dam  ino  ft.  wide  and  16 
ft.  high,  telephone  pole  line  and  wagon 
road. 


HUNTINGTON  PARK.  Cal.— Until  5 
pm.,  June  5,  bids  will  be  rec.  by  City 
?-  iTcr  ^-  "•  Hunter,  for  laying  approx 
1.0.S5J  ft.  water  mains  in  connection 
with  distributing  system  of  the  munl- 
1  ''^  «,,^'*^^'''  ^orks.  Incl.  excav.  and 
baokfllling  of  trenches.  Spec,  on  file 
with    clerk.      Cert,    check    or    bond    lOr^. 

SACRAMENTO.  Cal.— Cost  of  const. 
^  8-ft  strips  of  concrete  road  from 
Greenback  Lane  north  to  Auburn  road 
in  Folsom  District,  approx  5926  ft 
would  cost  $24,960,  according  to  esti- 
mates submitted  to  Supervisors  bv 
County  Surv.  Drury  Butler.  Co.st  con- 
.siflered  tco  high  and  plans  ordered  for 
^    (-ft.    strips. 

PORTLAND,  Ore.— Until  May  31  10 
a.m.,  bids  will  be  rec.  by  <?tate  High- 
way Comm.,  Court  House,  for  high- 
wa.v  projects;  grading,  macadam  and 
paving,    as    follows- 

(Clackamas  County:  Pacific  Highwav 
Polton-Oregon  City.  6.3  mi.  gradinV 
apd   paving.  ^  " 

Coof;  County:  Coos  Bay-Roseburg 
Highway.  Myrtle  Point-Camas  Vallev 
Sec.  Unit  1  (.Myrtle  Point-Bridge)  lis 
mi.  rock  surfacing.  25.5nn  rii.  vds  sur- 
facing. 

Gilliam  County:  Oregon-Washing- 
ton Highway.  Heppner  Junction-Mor- 
row   County    line    Sec.    9.6    mi.    grading 

22.000  CM.  yds.  surfacing. 

Klamath  County:  The  Dalle.s-Califor- 
nia  Highway.  Merrill  Sec.  2.6  mi  grad- 
ing- and  surfacing.  18.nno  cu  vd<r  ex- 
"^^X,-^-^^^    •'"■    y^'^-    surfacing.  " 

Tillamook  County:  Roosevelt  Coast 
Highway.  Hebo-Neskowin  Seo  .  13  mi 
grading  and  rock  surfacing.  (113.000  en' 
'   T^r    «7.«:';^'-^^S."00    cu.    yds.    surfacing.' 

L^^matilla  County:  Old  Oregon  Trail 
Deadmans  Pass-Kamela  Sec.  13.5  mi 
erartlng  and  surfacing.  100. Ono  ou  vds 
excavation,   28.000   cu.   yds.   surfacing." 

,,PI7"i:SBURG.  Centra  Costa  Co..  Cal.- 
UntU  June  6,  bids  will  be  received  bv 
City  Trustees  to  p.nve  Railroad  anil 
iJlack  Diamond  avenues.  Estimated 
<o5.t,    $35,000. 


LOS  ANGELES.  Cal.— Until  11  A.  M.. 
June  5.  bids  will  be  received  bv  tht 
Supervisors  to  construct  disintegrated 
granite  pavement  grading  and  inci- 
dental work  on  streets  in  Road  Imp. 
Dist.  No.  218  Pavement  will  bo  20  ft. 
wide.  6ln.  thick.  EL^timated  contract 
prlc6,  $18,727.70.  Work  will  require 
9197  cu.  yds.  excavation,  13.838  sq.  yds. 
sh.iplng  roadbed.  13.838  sq.  yds.  placing 
surface  and  4612  tons  disintegrated 
granite. 


EUREKA.  Humboldt  Co..  Cal. -Until 
.Tune  13.  2  p.m..  bids  will  be  rec.  by 
Fred  At.  Kay,  county  clerk,  to  scarify, 
grade  and  place  Road-alite  asphaltic 
cement  on  roadway  of  the  Eel  River 
brldRo  at  Fernbrldge,  Road  District 
No.  1.     A.  J.  Logan,  county  aurvcyor. 
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MERCED.  Merced  Co..  Cal. — Supervis- 
ors" reject  bids  for  improvements  In 
first  road  district.  Xe-.v  bids  avIU  be 
optntci  June  5.  Low  bids  presented  by 
FYfd    Hoffman    Co.    at   approx.    1274,000. 

SACRAMENTO.  Cal. — City  Council, 
H.  G.  I-enlon.  clerk,  declares  intention 
to  improve   following  streets: 

4^tli  St.  bet.  Folsom  Blvd.  and  &'.  P. 
ritcht  of  way:  Const,  cone,  curbs  and 
lijtters;  c.  i.  gutter  drains  with  6-in. 
vU.  m.inTinle  connections;  rcconst.  man- 
boles;  extend  6-iii.  sewer  services;  1-ln. 
wattr  inaiti  eoiineftions,  grading  and 
paving     with    5i-jlin.    asph.    cone. 

Tth  Ave  bet.  Sacramento  Blvd.  and 
S;>.n  Carlos  Way:  Cone,  curbs  and  gui- 
t(.-rs;  c.  i.  gutter  drains  with  6-in.  vit. 
manhole  connections;  8-in.  vit.  sewers; 
core.  manholes;  rcconst.  manholes; 
1-in.  water  main  connections;  grading 
and   paving    with    5  ^2 -in.    asph.   cone. 

S^an  Miguel  Way  bet.  D  and  H,  and 
liortions  of  D  St.  and  San  Antonio  Way: 
Cf  nst.  6-in.  vit.  sewer  and  extend  ser- 
vices from  wye  branches  to  curb;  cone, 
manholes:  e.  i.  gutter  drains  with  6-ln. 
vit.    sewer     connections;     D     St. 

Q  St.  bet.  2nd  and  23rd:  Excepting 
(Hriain    intersections,    by    grading. 

Allev  bet.  H  and  I.  24th  and  25th 
•^ts.:  Const.  130  lin  ft.  cone,  curb  wall; 
placing  c.  i.  track  drain  with  6-ln.  vit. 
sewer  connections;  reconst.  manhole: 
grading  and  paving  with  .')-in.  hyd. 
coric. 

1f>th  St.  bet.  C  and  G:  Reconst.  catch 
basins  and  manholes;  paving  with  2-in. 
Msph.  cone;  and  H  St.  bet.  6th  and  19th. 
t-x--cptlng  ceriain  intersections,  remov- 
inc,'  basalt  blocks;  const,  cone,  gutters; 
roc'^nst.  catch  basin.s;  paving  Aith  2-in. 
i.«»ph.    cone. 

Madsrti  .\ve.  from  .sewer  In  Sacra- 
mento Blvd.  to  its  west  end,  bu  const. 
6-in.  vit.  sewer;  evtending  sewer  ser- 
vices to  property  line;  core,  manholes. 
Albert   Glvan.    city   «"ng. 


I'i-in.  W^arrenlte-blt.  surface,  asph. 
cone,  headers:  cone,  curbs  and  gutters; 
8  br.  catch  basins  with  vit.  pipe  drains; 
art.  stone  walks.  1911  Act.  Wm.  Popp, 
city   eng. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Chambers  &  DeGolyer.  Oakland,  at 
f.i!>95  a-vardcd  contract  by  Council  to 
const.  Ii;  portions  of  North  Center,  Ar- 
cade and  Geary  Sts..  2248  lin.  ft.  4-ln. 
sewpr  incl..  103  4 -in.  curved  branches, 
at  "3c  lin.  fi  ;  r.330  lin.  ft.  6-in.  sewer 
ard  103  4x6-in.  wye  branches  at  89c 
lin.  ft  ;  0  1-ft  manholes,  $85  ea.,  and 
.')     4-ft.     manliolcs.     J125    ea. 

lUClIMOND,  Contra  Costa  Co.,  Cal. — 
I>.  1.  I'age.  Itlchmond,  awarded  con- 
ir.ict  by  council  to  Improve  29th  St.. 
allowed  to  withdraw  l)ld  due  to  error 
in  pioc<^ed»rgs.  New  proceedings  v  111 
be    started. 


N.\r'A,  Napa  <>>.,  Cal. — Union  Oil  Co, 
;il  114.60  trjn.  l.o.b.  Napa,  awarded  con- 
iracl  by  Council  to  fur.  1  carload  of 
isi-halt 

CAT.1F<)I;NI.\.  — I'ntil  June  I'l.  2  p.m., 
biutt  \,ni  be  rec.  by  State  Highway 
J'omm..  Forum  KIdg.,  Sacramento,  to 
>:railr'  and  i>a>'e  with  Tort.  cem<'nt  cone. 
10.7  nilf  In  Siskiyou  County.  b«t.  Up 
Ion  and  Shasla  Klver.  Hrr  cnll  'or  blda 
iinrii-r    olflrlnl     prnp'iiHil    >i<m-<Ioii     In    fhia 


.,-..,.      .StanlnlauK      ('>>.,      Cal. — 

r.Mintv  si,rv,  .1.   H    MoKklns.  pr«  p.  apec. 


.\Hi!>i:,sT() 
onnt  V 
(or  I'oiu 


OAKLAND,  Cal. — Oakland  Paving 
Co.,  5000  Broadway,  Oakland,  at  ap- 
prox. $91,525  awarded  contract  by 
coiinc'l  to  improve  Telegraph  Ave. 
from  north  city  limits  to  52nd  St.  by 
grading.  construction  concr.  curbs 
and  gutters,  paving  with  asph.  cone., 
extending  c.  i.  and  concr.  branch  cul- 
verts,   ftC. 


1    «iiiiil\      -»iir\,    .1.     fi.     ri*>^i\iMr».     Ill  <  |r.    ofivi'. 

for  loiu-  highways  from  AN'esllcy  north 
111  Sianl"ilHu««-f<an  Joafpiln  hiuindary 
llni-  and   from   \e«  man   to  IIIHs   Kerry. 

VJK.XMA.  Tulan  Co.  Cul.— City  Bn^. 
r,.  II  (jadnby  romploleii  Hpee.  to  Im- 
prove W.  .\c«'f|ula  ,St  and  portions  ot 
H.  rVinyr  Hi  (Hon  of  Inl  114),  Involv. 
MZ.ftl*  "*<{.  ft.  4-ln.  I'ph.  cauc.  base 
wHli  l'»-ln.  Warrenltc-blt.  .•'urfnc" 
pnv- UM-nt ,  1«r,3  en.  ydn  ur.ndlnR; 
ftl!»7  ^  lln  fl  <onc.  riiib;  '942  lin.  ft. 
♦•on'  i;iili«T»;  r»74  lln  ft.  rnl\<rl;  14 
rul^er'  mnnholrji:  4.in  lln  ft.  b*««lrr 
hoardi:  10  nitrh  baiilni«;  3on  tut  ft  nl- 
Iry  •\n<l  10  iildnw.tik  ariproachfo  I,  II 
r'.-tftuby     city    ftxif. 

lf»RK,    .Snntd    I'lar.i    ('•■.    cUI.-.- 
un.Ii.   Ji  hii    I.  Lynch,  clerk,  da- 

1,  iiMon     to     Imprnvi'     ITMi     Rt. 

I.'  ■  iiid    rioB/i    by   urinWng.   pav 

ll'  111      ,1M||,      ,,,|,,.      I,,..,       y,)\\i 


SALINAS.  Monterey  Co.,  Cal. — W.  A. 
Dontanville,  Holllster,  awarded  contr. 
by    Council    to    Improve    following    sts.: 

Harvest  St.  bet,  South  Main  and  Cal- 
ifornia: Grading,  3c;  concrete  curbs. 
62c;  4-in.  concrete  pavement.  JS^c. 
Total,    117,386.41. 

San  Luis  St.  bet.  Main  and  Front  Sts.. 
grading.  3c;  curbs,  62c;  5-ln.  concrete 
pavement.     2',4c.       Total,     $15,186.11. 

AV  inham  St.  bet.  South  Main  and  Cali- 
fornia, grading,  3c;  curbs.  62c;  4-in. 
conc.    pavement,    IS'^c.    Total,  $14,502.30. 


SANTA  MONICA.  Cal. — J.  D.  Kneen 
I'aving  Co..  Dudley  Bldg.,  Santa  Mon- 
ica, awarded  contr,  by  Council  at  $65,- 
!'32.35  for  paving  14th  St.  bet.  Wilshire 
and  Pico  Blvds.,  Involv.  281. 27S  sq.  ft. 
gradi;ng  at  3.4c  f!.;  284,278  sq.  ft. 
Warrenilo-l.it.  paving  on  aspn.  conc. 
base  at  li>.3c  ft.;  2608.5  ft.  curb  at  C5c 
ft.      Warren    Constr.    Co.    bid    $67,340.31. 


LODI,  San  Joaquin  Co..  Cal. — Until 
.lune  5.  S  p.m.,  bids  will  be  rec.  by  J. 
F.  Blakely,  city  clerk,  to  improve  Lo- 
cust St.  bet.  Tlutchins  and  Schroedor 
Tract  by  grading,  const,  hyd.  conc. 
curbs  and  gutters,  paving  with  2'/4- 
in.  asph.  conc.  base  with  1%-in.  War- 
renlte  surface.  !>.  F.  Barzellotti,  city 
ei.g. 


SA.VTA  MO.NICA.  Cal. — Bids  to  const, 
curbs  and  walks  and  grading  on  15th 
.St.  bet.  Colorado  and  Utah  Sts.,  reject- 
ed by  City  Council.  John  Morton,  city 
eng. 


ItEDONDO  BEACH.  Cal. —Until  8  p. 
rn.,  June  5,  bids  will  be  rec.  by  trus- 
tees to  Improve  Carnellan  St.  bet.  Cam- 
ino  Real  and  North  Helberta  Ave.  by 
grading,  oiling  and  screening;  const. 
5- ft.  conc.  walks,  gutters,  curbs. 
Vrooman   .Act.     Victor  Staheli.  city  eng. 


FL.AGSTAFF\  Ariz.— Council  declare* 
intention  to  improve  Beaver  St..  Agas- 
slz  St..  X'crde  St.,  Birch  .\vc..  Dale 
.\\e.  and  other  .streets,  by  paving  with 
bitum.  wearing  surface  on  bltuni- 
for.c.  base,  bltul.  surface  on  bltum- 
conc  I)HKe.  6-ln.  conc,  or  6V^-ln.  mac- 
adam, constructing  ^^nc.  curbs.  Clar- 
i-nce   T.    I'nlliam.    clerk. 


bid  to  council  to  improve  Yosemlte 
Ave.  bet.  Church  and  Washington  Sts, 
by  grading,  const,  comb.  conc.  curbs, 
gutters  and  walks,  and  paving  with 
4-in.  asph  conc.  base  with  2-ln.  asph. 
conc.   surface.     W.  B.   Hogan,  city  eng-. 


SAN  FRANCISCO.— City  E^ng.  M.  M. 
O'Shaughnessy  completes  spec,  to  im- 
prove Trumbull  St.  bet.  Mission  and 
Congdon  Sts..  est.  cost  $13,725,  involv. 
2000  cu.  yds.  cut;  2008  cu.  yds.  fill;  1733 
lin.  ft.  cone,  curbs;  712  sq.  ft.  art.  stone 
walks;  27,085  sq.  ft.  asph,  conc.  i>ave- 
ment;  7  br.  catch  basins  and  182  lin.  ft. 
vit.    pipe    culvert. 

SAN  FRA.NCISOO— A.  J.  Uaisch,  46 
Kearny  St..  at  $71,873  awarded  contract 
by  Board  of  Pub.  Wks.  to  improve  Mar- 
ket St,  bet.  Mono  and  24th,  and  at  $8454 
to  Improve  Hearst  Ave.  bet.  Baden  and 
Congx). 

E.  J.  Treacy,  Call  Bldg..  at  $8950 
awarded  contract  to  improve  Girard 
St.    bet.    Olmstead    and    Mansell    Sts. 

H.  Treacy.  Call  Bldg.,  at  $119  to 
const.  sidewalks  in  32nd  Ave.  bet. 
Geary   and    Clement. 

C.  B.  Eaton,  407  11th  St..  at  $480 
awarded  contract  to  l-mprove  Joost 
.\ve.   bet.  Acadia   and   San   Jose  Ave. 


P.AKERSFIELD.  Kern  Co..  Cal.— 
Federal  Const.  Co..  Call  Bldg*..  San 
Francisco,  at  $25,862  awarded  ccjntract 
by  council  to  In.ijrove  Sunnier  SI. 
(Street  DIsl.  No.  79).  involv.  118.91S..S 
S(i.  ft.  grading.  82.328  s<|.  ft.  3<»-in. 
asph.  cone,  base  with  I '..^ -in.-  Warren - 
He  lip  pavement;  140  lln.  fl.  corru. 
eiil  vertf . 

H  1:1. O.N  IK)  REACH.  I'nI.  -E.  L  <lar- 
ret.sori  Sl  Son,  7083  Hawthorne  Av«  . 
Los  .Xnpelee,  awanled  contr.  by  tru«'- 
feex.  .-it  $76,602.37.  for  eoiiHt.  pave 
nient.  eiiTie.  walks,  etc.,  on  portions  of 
the  Strand,  Involv.  50,000  gq  ft.  fi-ln. 
eonc  paving  at  2flc  ft.;  .17,«100  b<|.  ft 
.'i-ln.  eone  pnvlng  at  24c  ft  ;  I4.15.'i  sq, 
ft,  4-ln.  walk  at  23c  ft.;  3,'>91  11.  i'lass 
A  curb  ,Ti  «0c  ft  ;  2100  lln  ft  relnf 
I'one,  walk  with  comblneil  curb  on  each 
side  i.r  walk  at  $7  lln  fl  :  l«nn  fi 
2'iln  relnf.  cnnc.  walk  on  wood  forms 
Mupported  on  a  pll«»  bfnlB  with  20-ft 
contern  at  $13  ft.;  29  20.|n.  Ilnhtlng 
Mtnndnrdft  nl  $276  each;  2  storm  drnlnn. 
$700  each,  five  notn  conc.  «fop«.  $UiO 
»iMch;  6RO0  lln.  ft.  heartrrn  i<i  .loe  ff 
^'Irlor  Stnhcli.  clly  eng. 


MARYSVILLE,  Yuba  Co.  C^al  — Yuba 
County  Chamber  of  Commerce  will  pe- 
tition fcupervisors  to  improve  100  miles 
of  primary  loads  in  next  two  years.  It 
Is  hoped  to  accompli.sh  the  work  with- 
out resort  to  a  bond  issue.  Leslie  B. 
Crook,  county   surveyor. 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
— Until  June  5,  1  p.m.,  bids  will  be  rec. 
by  H.  H.  Miller,  county  clerk,  to  Im- 
prove Coast  Road,  Seaside  Road  Dis- 
trict, by  grading,  regraiiui;  and  re- 
pairing and  pjttinvr  in  2  conc.  cul- 
verts. 1  at  Wilder's  Creek  and  another 
at  Baldwin  Creek.  Involv.  26.670  cu. 
yds.  excav.;  550  lin  .ft.  conu.  iron  pipe; 
25.700  lbs,  reinf.  steel  an'l  265  cu.  yds. 
Class  A  conc.  ."-tructures.  Lloyd  Bow- 
ni.in,    Cfiunty    surveyor 


RICHMOND,  Contra  Costa  Co..  Cal. 
— Contract  awarded  to  Ij.  L.  Page  to 
improve  29th  Sf.  bet.  Cutting  and  Po- 
irero  Sts..  withdrawn  by  city  council 
and  new  proceedings  started.  Project 
involv.  972>95  cu.  yds.  excav.;  234.82 
cu.  yds.  fill;  30,630  sei.  ft.  asph.  conc. 
pavement:  8235  sq.  ft.  walks;  2277  sq. 
ft.  gutter;  2322  lin.  ft.  curb;  29  lln. 
ft  curb  bar;  SO  lln.  ft.  corru.  culvert. 
Wingwalls  and  i>orfals  to  be  Incl.  In 
cost  of  culvert.^.  Protests  J\ine  12.  H 
r>.  Chapman,  city  enrr. 


T/ODT.  San  Joaquin  Co.  Cal. — City 
Trustees  contemplate  const,  of  septic 
tank  costing  $75,000.  Prel,  plans  and 
estimates  ^^ ''re  submitted  at  recent 
meeting. 


CAK.SON  CITV.  Nevada.— Until  J\in.i 
14,  2p.m  ,  bids  win  be  rec,  by  State 
Highway  Comm.  to  const,  portion  of 
state  highway  system  In  Churchill 
County  bet,  I  H;  mi.  west  to  3  ly  mi.  east 
ol  Frenchman's,  consisting  of  grading, 
const,  culverts  and  placing  gravel 
."urfnce  fJeo  W  Ibirdin,  State  high- 
way eng  Scr  «'nll  for  blilm  uiidrr  ofH- 
elnl    prn|to<iiil    nrrlhm    In    thin    Inaue. 


NAr.\,    Napa    Co.   Cal.— City   Council 

11.  11.  Thompson,  clerk,  declares  Inten- 
tion to  Improve  Cros«  St.  bet.  PInc 
.ind  Oak.  by  grading,  const,  conc.  curbs 
and  gutters.  p:»vlng  with  2-courao 
asph.  nincadani,  42-ft.  wide;  conc. 
eatch    basin.      1911    Act.      ProtentB   Jane 

12.  H     .\.    Harrold,    city    enir. 


HTOf'KTON.    Snn    .lomiuln   d ,   cnl. 
I'l.irit   ftr    Hr>n«iv   C..nf>l     Co..   »«  .S    .Sulioi 
yi       sii'ikion,    at    $13,825    sHbmlls    onlv 


SANTA  PAHBARA,  Cal  -A  L.  Pen 
ilolii.  f>«nta  Barbara,  awarded  conirnet 
l.y  city  council  at  $5403  78  for  paving 
i:att  Canyon  Pcrdldo  Street,  between 
smte  and  Anncapa  Streets.  The  unit 
prices  were-  25c  rq.  fl  paving  with 
i-ln.  concrete  base  and  IH-'n  asphalt 
.oncrete  we;ii|ng  furfacc.  7Sc  ft.  curb. 
26c  sq.  fl.  concrete  gutter.  20c  sq.  fl 
walk..  $115  sewers  complete.  $30  per 
iatenl  sl<1«>  connection,  $B0  manhole 
complete. 
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CALIFORNIA. — Nevada  Const.  Co., 
Fallon,  Nevada,  at  $121,173  awarded 
contract  'by  State  Highway  Comm.  to 
frrade  5.8  ml.  in  Tnlare  County  bet. 
Three    Rivers    and    Sequoia   Natl.    I'ark, 

Kalaer  Paving-  Co.,  1st  Natl.  Bank 
Bldg-..  Oakland,  at  $380,322  awarded 
contract  to  pave  with  bitumlnizcd  mac- 
adam 17.2  mil.  in  Keitn  County  bet. 
Junction    Pumping-  Station   and   Hart. 

Federal  Construction  Co.,  Call  Blder... 
S'an  Francisco,  at  $59,466  awarded 
contract  to  surface  with  asph.  cone. 
10.9  mi.  in  Kern  County  bet.  Sees.  29 
and  30. 


MERCED,  Merced  Co.,  Cal. — Until  3 
p.  m.,  June  5,  bids  will  be  received  by 
Supervisors  to  pave  with  asphalt  mac- 
adam, 22.5  miles  highway  in  Road  Dis- 
trict Imp.  No.  1,  Merced  Co.,  involving 
50.000  tonsi  rock,  7500  tonsi  screenings, 
and  6500  bbls.  asph.  grading  will  con- 
sist of  shaping  subgrade.  Estimated 
cost,  $249,832.  Fred  Hoffman,  1034  Shat- 
tuck  Avenue,  Berkeley,  submitted  low 
bid  to  supervisors  May  22,  at  $274,000 
for  this  work.  Other  bids  were:  Cali- 
fornia Construction  Co.,  San  Francis- 
co, $276,000.  Standard  Industrial  Engr. 
Corp.,  San  Francisco,  $286,000.  All  bids 
were  rejected  as-  too  high  and  the  work 
ordered    readvertised. 


PORTLAND,  Ore. — Dunn  and  Baker, 
Portland,  at  $78,336  submits  low  bid 
to  District  Eng  ,  U.  S.  Bureau  of  Pub- 
lic Roads,  to  gravel  Sisters  Section  of 
McKenzie  river  highway.  IJecommen- 
dathon  made  to  Washington  to  award 
contract. 


BAKERSFIELD,  Kern  Co.,  Cal. —  Un- 
til 10  a.  ni.,  June  5,  bids  will  be  re- 
ceived by  supervisors,  for  constructing 
concrete  pavement  on  county  road  ly- 
ing vest  of  city  of  Taft,  in  Rd.  Dist. 
No.  4.  Work  includes  15S0  cu.  yds.  ex- 
cav.,  300  cu.  yds.  earth-borrow,  19,- 
103  sq.  ft.  6-in.  concrete  pavement,  57,- 
601  sq.  ft.  8-in.  concrete  pavement. 
Plans  and  specification  may  be  obtain- 
ed at  office  of  Paul  E.  Kressly,  cons. 
engr.,  732.  H.  W.  Hellman  Building,  Los 
Angeles.  Cert.  chk.  or  bond,  10%-  B-  E. 
Smith,   county  clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  June  5,  8  p.m.,  bids  will  be  rec. 
by  C.  E.  Daley,  city  clerk,  to  improve 
portions  of  Main,  East  Main,  Ward, 
Thompson,  Melius,  Willow,  Higliland 
Ave.  and  Huntington  Court,  etc.,  by 
grading  and  paving,  const,  corru.  metal 
oulveris,  cone,  curbs  and  gutters,  br. 
and  cem.  catch  basins;  4,  6  and  S-in. 
sewers.  Variou.s  types  of  pavement  are 
included  in  the  work:  waterbound 
macadam;  cone,  and  asph.  cone,  base 
with  Warrenite-bitul.  surface.  1911 
Act  and  Bond  Ace  1915.  B.  H.  Greene, 
city   eng. 


SANTA  BARBARA,  Cal.— City  coun- 
cil has  granted  petitions  for  improving 
Carrillo  Street,  between  Santa  Bar- 
bar.a  and  Canal  Streets  and  Michelto- 
rena  street,  between  San  Andreas  and 
GiUepsie  streets.  Plans  for  grading 
and  constructing  gutters  on  Gutierrez 
street  in  the  1100  block  were  ordered. 
Other  work  for  which  plans  are  being 
prepared  are: 

Prospect  avenue,  Valerio  west;  4-in. 
concrete  pavement,  curbs,  sewer  con- 
neciions  and  incidentals.  Cost  about 
$8000. 

Pedregosa,  Grand  and  Bonita  ave- 
nues; concrete  paving,  curbs,  sewors, 
walls,    drains.      Cost   about   $45,000. 

Anapamu,  Santa  Barbara  to  Milpas, 
concrete  base  with  asphalt  concretii 
surface;  curbs,  gutters  and  drains.  Will 
cost   about    $45,000. 

Castillo  street,  from  Victoria  to  Ar- 
rellaga;  Arrellaga,  from  Bath  to  Cas- 
tillo, concrete  base  and  asphalt  con- 
crete surface,  with  curbs  and  gutters. 
Will    cost   about   $35,000. 

Gutierrez  .street,  from  Milpas  to 
Around-the-City  Boulevard,  and  Eli- 
zabeth street  from  Montecito  to  Gutier- 
rez, concrete  base  and  asphalt  concrete 
surface,  curbs  and  gutters.  Cost  about 
$36,000. 


BBRKB:LEY.  Alameda  Co.,  Cal.— 
Until  June  9,  10  a.  m.,  bids  will  be  re- 
ceived by  B.  M.  Hann,  city  clerk,  to 
construct  6-in.  vit.  sewer  in  Hearst 
avenue,  from  manhole  in  place  about 
61-ft.  west  of  Sacramento  street,  point 
1 -ft.  east  of  west  line  of  Sacramento 
street,  thence  north  in  Sacramento 
street,  300-ft.,  1  br.  manhole  and  lamp- 
hole.  1911  Act.  C.  L.  Huggins,  city  en- 
gineer. 


TUCSON.  Ariz. — City  council  declares 
inte'ntiou'  to  improve  Toole)  avetiue^ 
and    Driscoll    and   Alameda    Streets. 


VAI,LEJO,  Solano  Co.,  Clal.— C?rane 
Co.,  2nd  and  Brannan  streets,  San 
Francisco,  at  $21,000  awarded  contract 
to  furnish  12-in.  water  main  for  in- 
stallation of  auxiliary  water  system 
from   .Vapa   Junction    to   Suscol   wells. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
Until  June  6.  8  a.  m.,  bids  will  be  re- 
ceived by  M.  M.  Swisher,  city  clerk,  to 
improve  California  street,  between 
.Sudden  and  Lincoln  streets,  by  grad- 
insr,  macadamized  and  oil  with  as- 
phaltic  oil,  construction  concrete  curbs 
and  gutters.  H.  B.  Kitchen,  city  engi- 
neer. 


SACRAMENTO.  Cal.— City  Comm. 
award  street  work  contracts  as  fol- 
lows: 

McGillivray  Const.  Co.,  Capitol  Na- 
tional Bank  Bldg.,  Sacramento,  to  im- 
prove 51st  St.  bet.  Folsom  Blvd.  and 
V  St.,  and  U  St.  bet.  48th  and  51st,  by 
const,  cone,  curbs  and  gutters,  c.  i. 
gutter  drains  with  6-in.  vit.  sewer  con- 
nections, cone  _  manholes;  reconst. 
manholes;  8-in.  "vit.  sewers;  grading 
and    paving    with    5%-in.    asph.    cone. 

Clark  .t  Henery  to  improve  42nd  St. 
bet.  E  and  H  S't.,  by  const,  cone,  curbs 
and  gutters;  c.  i.  gutter  drains  with 
6-in.  vit  sewer  connection;  const,  cone, 
manholes;  reconst.  manholes;  extend- 
ing 6-in.  vit.  sewer  service  connection; 
S-in.  vit.  sewer;  %-in.  water  main  con- 
nection.s;  grading  and  paving  with 
5 14 -in.   asph.    cone. 

Clark  (St.  Henery  to  improve  44th  St. 
bet.  4ih  and  14th  Aves..  by  const,  cone, 
curbs  and  gutters;  c.  i.  gutter  drains 
with  6-in.  vit.  sewer  connections; 
cone,  manholes;  reconst.  manholes;  ex- 
tend 6-in.  vit.  sewer  services;  const. 
8-in.  vit.  sewer  stubs  to  property  line 
and  connect  manholes  with  10-in.  vit. 
pipe;  %-in.  water  main  connections; 
grading  and  paving  -with  5 14 -in.  asph. 
cone. 

Clark  &  Henery  to  improve  Downev 
AVay  bet.  39th  St.  and  pt.  400  ft.  east, 
const,  cone,  curbs  and  gutters;  install 
%-in.  water  connections;  grading  and 
paving    with    5i4-in.    asph.    cone. 

J.  W.  Terrell,  11111  29th  St.,  Sacra- 
mento, to  Improve  41st  St.  bet.  Sth 
Ave  and  pt.  450  ft.  south  by  const,  vit. 
sewer  with  12  6-in.  wye  branches; 
6-in.  vit.  sewer  pipe  services;  1  cone, 
manhole. 


SAN  PABLO,  Contra  Costa  Co.,  Cal.— 
San  Pablo  Sanitary  District,  R.  V. 
March,  secty.,  declares  intention  to 
const.  6-in.  lateral  sewers  in  Church, 
Willow,  Hyde,  Taylor,  Mason,  Powell. 
Stockton,  7th  and  6th  Sts.,  bet.  Dover 
and  north  boundary  of  district;  in  5th, 
Freeman,  Elizabeth  and  Tyler  Sts.  bet. 
Dover  and  north  boundary  of  Rich- 
mond Pullman  Pueblo  tract  No.  2;  8-in. 
vit.  sewors  in  Stockton  St.  bet.  Dover 
and  north  boundary  of  San  Pablo  San. 
Dist.;  br.  and  cone,  manholes,  etc.  Pro- 
tests v/ill  be  heard  June  8.  Ross  L. 
Calfee.  221  S.  22nd  St.,  Richmond,  eng. 
for  district. 


VENTURA,  Cal.— R.  F.  Ware,  2126 
E.  38th  St.,  Los  Angeles,  submitted  low- 
bid  to  supervisors  at  $20,037  for  pump- 
ing plant,  reservoir  and  distributing 
system  at  town  of  Moorpark.  The 
work  involves  1  Pomona  pump  and 
motor;  1  pump  house;  550  ft.  6-in.  riv- 
eted steel  pipe;  3700  ft.  5-in..  1800  ft. 
4-in.,  5050  ft.  3-in..  3410  ft.  2-in.,  1110 
ft.  l>4-in.  and  4000  ft.  %-in.  screw 
pipe;  1  reinf.  cone,  reservoir;  150  serv- 
ices; 150  meters:  12  fire  hydrants;  four 
o-ln.,    one    4-!n..    seven    3-rn.,    five    2-ln 


and  one  1%-ln.  gate  valves.  Bid  taken 
under  advisement,  pending  receipt  of 
money  for  work  from  bond  house. 
Other  bids  were:  Chas.  B.  Frisble, 
$22,277:  Phillips  Constr.  Co.,  $22,886; 
Wattson  &  Hunter,  $24,489;  Thos.  Hav- 
erty  Co.,  $25,673;  Claude  Fisher,  $27,- 
817;    Prendergrast    Constr.   Co.,    $30,524. 


ALHAMBRA,  Cal. — Council  declares 
intention  to  extend  water  mains  as  fol- 
io w.s:  4-in.  water  mains  in  Orange 
St,  bet.  lots  44  and  47,  Koenig  tract; 
alR<;  4-lr..  water  mains  in  S.  Alman- 
f.or  St.  bet.  alley  north  of  Mission  Rd. 
and    Mission    Rd.,    Alhambra. 


MARVSVILLE.  Yuba  Co.,  Cal.— High- 
way Committee  of  Yuba  County  Cham- 
ber of  Commerce  recommend  that  pro- 
posed bond  issue  to  build  paved  high- 
wa\  s  be  delayed  at  this  time,  and  that 
in.'^^t'-ad  a  direct  tax  levy  of  50  cents  be 
impo.scd  to  raise  funds  to  grade,  drain 
and  gravel  the  primary  roads  of  the 
county.  It  was  pointed  out  by  the 
committee  that  $850,000  is  the  build- 
ing limit  of  the  county;  this  would 
provide  40  miles  of  paved  highway,  not 
enough  to  satisfy  the  various  districts, 
and  that  by  a  direct  tax  $85,000  could 
be  raised  this  year  in  which  to  im- 
prove 100  miles  of  highway,  to  be  fol- 
lowed by  a  campaign  of  road  improve- 
ment next  year.  The  plan  is  to  im- 
prove 50  miles  of  road  on  either  side 
of  the  Yuba  River  and  to  do  the  work 
in  .^uoh  manner  that  when  the  time 
cumes  to  pave  the  foundation  work 
wilt    have    been    laid. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  June  5,  8  p.m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  im- 
prove 4th  St.  bet.  Santa  Clara  and  St. 
John  by  grading,  paving  with  5-in. 
cem.  cone,  base,  with  Warrenite-bit. 
surface.   . 

Separate  bids  to  improve  12th  St. 
bet.  Keed  and  Bestor  and  bet.  Bestor 
and  Keyes,  by  grading,  paving  with 
3-in.  asph.  cone,  base  with  li/i-in. 
Warrenite-bit.  surface;  cone,  curbs, 
gutters  and  walks;  3  br.  catch  basins; 
8-in.  vit.  pipe  drains.  1911  Act  and 
Bond  -Act  1915.      Wm.  Popp,  city  eng. 


HERMOSA,  Cal. — An  election  will  be 
called  shortly  to  vote  on  a  bond  issue 
of  $500,000  for  municipal  improve- 
ments, including  a  municipal  water 
distributing  system.  A  complete  hose 
system  for  fire  dept.  will  also  be  in- 
stalled.   • 


ALHAMBRA,  Cal. — Tropico  Potteries. 
Clendalc. ^awarded  contr.  by  city  trus- 
tees at  $1310  for  furnishing  a  quantity 
of  various  size  vit.  sewer  pipe.  Pa- 
cifl";  Clny  Products  Co.,  Los  Angeles. 
bid    $1200. 


TRACY.  San  Joaquin  Co..  Cal. — City 
Engineer  W.  D.  Harrington  completes 
specifier  lion  to  improve  portions  of 
11th    street,   as    follows: 

Between  Orient  and  Eiast  streets,  in- 
volving 21,000  sq.  ft  grading;  26.880  sq. 
ft.  paving:  4  57  cu.  yds.  excavation  and 
16t  cu.  yds.  embankment;  total  cost 
$<^.718. 

lletween  West  Park  and  city  limits, 
involving  20.648  sn.  ft.  grading;  26.748 
.«^q.  ft.  oil  macTdam  paving;  522  cu.  yds. 
excavation  .Td  271  cu.  yds.  embank- 
ment,   total    cost   $0,812.30. 

Between  East  street,  and  West  Park 
f.3.K63  sq.  ft.  grading;  124.570  sq.  ft. 
and  40.989  sq.  ft.  intersection  oil  mac- 
adam pnvine;  7.622  ft.  curb;  5.440  cu. 
yds    excavation,    total   cost    $79,261. 


PHESOOTT.  Ariz. — Morgan.  Ford  & 
Co..  218  O'Neil  Bldg.,  Phoenix,  awarded 
contr.  at  $23,616.75  to  const.  Lvnx 
Creek  section  of  the  Whipple  Bar- 
racks Federal  aid  project  No  36.  Other 
bid.'?:  L.  C.  Lashmet.  $24,614:  Litfle- 
john  A-  Co..  $26,222..=;0:  W.  C.  Bralev. 
*'?7  027.50;  Cashion-Caldwell.  $27,887. 
Henry  Oalbraith.  Jerome.  Ariz..  was 
awarded  contr.  at  $27,800  to  construct 
the    Jerome    Hill    section. 
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$1,000   and    Over    Heported 


The    following    is    an    index    tor    the 
contract*   for    this   issue. 


No. 

:i.'6 
21:57 

213S 
21?!> 
2140 
2141 
2142 
:'143 
2144 
2145 
2146 
2147 
2148 
214S» 
2150 
2151 
2I0:; 
2153 
2154 
21f.5 
2156 
2157 
2158 
2159 
2160 
2161 
2162 
yl63 
2164 
2165 
2166 
2167 
2108 
216» 
21'.<» 
2171 
217L 
L'173 
2174 
217.'i 
2176 
2177 
-178 
217U 
2180 
^181 
21'-2 
2I8a- 
218t 
218.% 
21S6 
2187 
2188 
2isa 
21fO 
2IU1 
21!*^ 
21V3 
2  I'M 

2\:'.r, 

2106 
21!t7 
2I»8 
21'.»tl 
22«Ht 

2;;oi 

2202 
I'Zti.', 
22"4 
220', 

22«7 

22t« 

;<zio 

221  I 
2Z1i! 
2Z1S 
22H 

;'2ir> 


Owner 
Wart' 
Martinelli 
Zellerbach 
Burman 
Lewis 
Traintr 
Kroll 
Collins 
Uamaz/-0"i  ti 
O'Veill 
Heed 
Hebrew 
McPike 
Shflby 
Sii^k 

Mct'crmick 
Ucily 
Case 

Mittelsraedl 
Federal 
Moreii 
Dt  pe  «" 
Kyre 

Hamniersoii 
Barbe 
Glyrn 

S    P  News    Co 
Shea 

Anglo-Loiid(>n 
Same 
Same 
Same 
Foley 
Oyt  11 
We  is.-, 
lirumond 
bchaadt 
Turiifil 
Bill 

OJbboKs 
Pac.    Kml>. 
CoRhlan 
Cohen 
Hosniek 
Collln.-< 
Vciisch 
,)aiin 
Ijlani-hl 
Kothin 
Janpwon 
Hchleicher 
AmHler 
Anderson 
Sock  len 
KocniK 
Mci  riM 
PrcvoHl 
Lang 
Muollcr 
Coym." 
Cohen 

Parkslde   Hlly 
Mayer 
Hpnnner 
Hofmapii 
Hyde 

AlVl'H 

N«'l»ion 
N«<lM«in 
Wr«"tl«»n 
!$l»«'nr( 
KPHtat 
ln<li'|ii-n(li'tM 
( 'alircriild 
l.urle 
|{<  ddy 
Krhulkrri 
Hrhmldi 
WiMNmnti 
Miailiiiik 


Contractor 

Berge 

Olsen 

Owner 

Owner 

Hansen 

("ostello 

Grieb 

Falvey 

Owner 

Owner 

Heed 

New    S.    F. 

.Johnson 

Sa'rtorio 

Swanson 

Stookholni 

Chase 

S-t  even  son 

Zupar 

Ne    Page 

Owner 

Owner 

Taylor 

Owner 

Owner 

Bienfield 

Gilley 

Ferroni 

S    F 

Vermont 

American 

i..emogre 

HamlU 

Owjwr 

Ovyner 

Mitchell 

Owner 

.S    F    Oven 

Tcdliunter 

HonweiliT 

Owner 

I.eiter 

Ingraham 

Spar go 

Kalvey 

Mission 

Marsden 

Dwner 

CahiU 

Owner 

Swcnoon 

Knabersjiuk 

Owner 

Kiiabershuh 

Owner 

Owner 

liammersmilh 

Warden 

Watson 

.Ii-iikins 

I  iigraham 

Owner 

Adler 

F.nnell 

Mar  pel 

ftwniT 

N'l'lsnii 

I  )WMlT 

'  )wf  n<'r 

<  »W   lll'l 

'  iwni-r 

K.'lly 

KeiiiH'll 

Mai  iKiiiMid 


'illloKNv 

(  ri'SM 

Thorup 

.Meyer 

(•■nklii.i 


Amt. 
69011 
soon 
2000 
3000 
SOO'l 
5000 

11000 

10000 

20000 

10000 
4000 
3940 

1693." 
9850 
5265 

1935b 

735 

5307 

5f)00 

935.' .H 
8500 
3000 
1000 
2950 

lOOO'i 
5000 
9643 

15000 
1510 

12684 

48362 

31900 

1350f. 
6000 
284:i 
47<»0 
4011. 1 
1300 
1583 
7500 

3000M 
lOOit 

10000 
376.I 
1200 
843.i- 
3700 
70J0 
4500 
7000 
1800 
4000 

15000 
4000 

12000 
460r 
3490 
4000 
578r> 
1401' 

11950 
4000 

noon 

149K 
5 1(000 
30OO 
r.0011 
6000 
.1000 

3r><i<) 
1 500 
J7no 
4  90 'I 

I6000« 

176011 
7900 
8000 
■^  4000 
0I4.I 
.1701 


22J6 
2217 
2218 
2219 
2220 
2221 
2222 
2223 
2224 
2225 
2226 
2227 
2228 
2229 
2230 
2331 
2232 
2233 
22o4 
223.'> 
2236 
2237 
2238 
2339 
22iO 
2211 


Crocker 

Stanton 

McGlynn 

Same 

Same 

Levin 

Penziner 

Keenan 

Onyoii 

Hemmini^.i 

Crocker 

United 

Pope 

McLean 

Brennan 

Mazzcra 

Lindeman 

OV'onnoi 

Schulken 

Hamburger 

Same 

Same 

McCarthy 

Tucker 

Ponzini 

Kimball 


.Scott 

Warden 

Warden 

Same 

-Same 

I'asiiualetti 

Owner 

Owner 

Owner 

Oivrier 

Samuelson 

Mullen 

Letter 

McLean 

Owner 

Owner 

Lindeman 

Mangels 

Cress 

Coburn 

Fraser 

Klimm 

•Meyer 

Thulin 

Martinelli 

Klalin 


2250 
550O 
4000 
4000 
400(1 
2450O 
100000 
400U 
9000 

toouo 

7800 
1500 
8000 
4000 
4000 
4000 
4000 

10098 
8380 

10950 
1000 
1541 
4500 
1645 

2220e 
3776 


DWELLING 

(3136)      S    MAGELLAN    66    E    Montalvo. 

Two- story      and      basement      frame 

dwelling'. 
Ov  ner — Edward   Ward.   50   Ashbury    St. 

San   Francisco. 
Architect — Haiold   Stoner,    1st   National. 

Bank  Bldg..  San  Francisco. 
Contractor  —  Julian    Berge.    1234    30fh 

Ave..  San   Francisco.  |690O 


FRAME   CORRAL 

(•n:<7/      N    EVANS      AVE    220      E    Lane 

One-story    frame   corral. 
Owner — Julius     Martinelli.     1304     Evans 

Ave..   San    Francisco. 
Xrchilcct — None. 
Coiilractor-Chas.      Olscn,    1237      Evans 

Ave..   San    Francisco.  $5000 


.VLTERATIONS 

(2138)     s\\     <,;ree.\    and    SANSOME. 

Cement  floor  and  plaster  front. 
Owner — Zellerbach    Paper    Co.,    Jackson 

ai.d   Battery  Rts..  San   Francisco. 
Architect — O'Brie;)        Bros..        Inc..        -Jl'i 

Montgomery  St..  San   Francisco. 
T;)ay's    work.  |200o 


I)\\  ELLlNt; 

(2139)  .\-  NEV  200.  E  Congdon.  One- 
story  and  basement  frame  dwellinK: 

Owner — E.  P.  Hurman.  134  Surrey  yt  . 
.San   Francisco. 

Architect  — .N'one. 

.Oay's   work  JSOOO 


FRAME    FLATS 
(2140)      W       TWELFTI 

Gea'y.       Two-story 

frame   (>)   flats. 
Owner-— Aaron    Lewln.      1606 

}{|dg..  San  Francisco. 
Aichltcct — Morrow      A      Oarren 

Chronicle  BM».,  S.  F. 
<'onlrantor--P.    Hansen.    1605    Chronicle 

Bidg.,     San     Francisco.  5000 


AVK       17'.    S 
and     basement 


Chronicle 
1606 


FRAME    FLATS 

(214  1  »      S       TWENTV -EIGHTH       300     I, 

l>oliiri's.      Two-story    ind    basement 

frame  (2)  flat*. 
Owner     John   Trainer,    2580    Folsnm   St., 

•Sun    Fr.inclsco. 
Arinllecl       None. 
Cnnlractor     t'ostollo    liros.,    18    \ey    St.. 

Man    FrunrlMcu.  ISOoe 


Owner — Mrs.  Minnie  Kroll,  1026  Green 
wich  St..  San  Francisco.  '  ■  " 

Aichitect — Milton       W.      Morrison,    716 
4 1st    Ave..    San    Francisco. 

Contractor — Henry    Grieb.    1020    Green- 
wich   St.,    San    Francisco.  $11,000 


RESIDENCE 

(2143)       W    EIGHTEENTH    AVE    100    N 

Lake.      Two-story      and      basement 

frame   residence. 
Owner — J.  J.  Collins,  453  28th  Ave|,  S.  F. 
Architect — A.   J.   Falvey.    2099   Lake   St., 

San  Francesco. 
Contractor — A.     J.    Falvey.      2099    Lake 

St..   San   Franci.sco.  $10,000 


APARTMENTS 

(2144)  S  GREEN  126  E  Polk.  Three- 
story  and  basement  frame  (10) 
apartiTients. 

Owner — Ramazzotti  &  Ghiotti,  1475 
Valltjo  St.  and  1363  Green  St..  S.  F. 

Architect — Morrow  &  Garren.  leOS 
(Chronicle   Bldg..  San  Francisco. 

Day's    work.  $20,000 


STORES  &  LOFTS 
2145)      S  MINNA   275  E  Fourth.      Two- 
story    and     basement     brick    stores 
and  lofts. 

Owner  —  D.    J.    O'Neill,    273    Minna   St.. 
San   Francisco. 

Architect — J.   E.  Kra<ft  &   Sons,   Pholan 
Bldg'..   San    Francisco. 

Day's  work.  $10,00n 


DWELLING 

'2146)  E  TWENTY-FOURTH  AVE  28ri 
S  (^pbrillo.  One-story  and  base- 
ment   fiame   dwelling. 

Owner — F.  Carroll  ICeed.  683  7tli  Ave.. 
San  Francisco. 

.\rchitect — John  Bros.,  1715  Waller  St. 
San  Francisco. 

;'or.tractor — iteet".  P.tos..  t>83  7tl-.  Ave.. 
San   Francisco.  $400(i 


FRAME   FLATS 

(2l42t      W  VAN  NESH  AVK  112  6  8  May 

Two   "tiiry   iind    linHoineni    ft^mo   (2t 
riatw 


IRON   WORK 

(2H7)  LAND  1;DE1>  nv  .MISSION. 
HJver  -Ave.  and  Li.sbon.  Ornamen- 
tal .-ind  miscellaneous  iron  worK 
for    bu'lding. 

Owner — The  Hebiew  Home  for  .\Re.l 
Disabled. 

Architect — S.  L.  Hynian.  FoWroft  Bldg  . 
San  Francisco. 

Contractor— New  Sa*'.  Francisco  Wir. 
&■    Iron    Works. 

Filed  May    19.    22.     Dated  Apr.   28.    22. 

Work    's  com|)leteil $131:: 

All    completed    .*nd    accepted....    131." 

Usual    35   iiays IJI  | 

TOTAL    COST,    $3940 

Bond,    $1970.       Surely.    Fidelity    &     De- 
posit   Co.    of   Maiyhind.      Limit,    hh    fas! 

.i..<  required.      Forfeit,   none.      Plans  and 

spcclflcat  Ions   filfd 

FLATS 

(2148)  W  FOIRTKENTM  AVE  266  S 
B.nll.oii  .T.'.xW     i:'7-6.       ,\ll     woi  k 

for    lw<  -Miory    fr.mje    Hats. 
Owner-  L.    U.  nnd   Llla    L.   MoPlke,   184'.' 

I'aire   St..    San    Francisco. 
.\rchlte<-l      C    O.   I'laiisen.    Hearst    BIUk.. 

San  Franclsoo. 
Contractor— Nels  P.  Johnson.   180  J«hsIi 

St..  .San    Francisco. 
Filed  Mny   19.  '22.      Duted   May   19.  '»C. 

Frame    up $4tR.< 

r.iown    I'oated    .,  4  23;^ 

Completed  and  accepted. ...  .1 ..    42.'<.t 

I'sumI    :\:>    days 4234 

TOTAL  COST,  $IC,9S  ; 
Bond,  tidiie.  Limit.  Oti  days  Forfvli 
n«  lie,      Plan.'    tind   speclfuMt  ions    fllcd 
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STOHE  BL.DG. 

(2J49)     W   GRANT  AVE   107-6   N  Bush 

N    30xW    68-9.        All    work      except 

finish    hardware   for   oiie-story   a,nO 

basement  Class  C  store  bu'lding-. 

Owner— Helen    Shelby,    425    Kearny   St., 

San  Francisco. 
Architect — W.  H.  Crim  Jr..  425   Kearny 

SL,   San  Francisco. 
Contractor — Chas.    Sartorio,    180    Jessie 

St.,   San   Francisco. 
Filed  May   19,  '22.     Dater  May   3,  '22. 

Basement   walls   poured $2462. •'iO 

Brown    coated    2462. ."SO 

Completed    and   accepted 2462.50 

Usual    3.")    days 2462.50 

TOTAL.  COST,  $9850.00 
Bond,  $4925.  Sureties,  C.  Bruchera  and 
Stephen  Guerln.  Limit,  15  days.  For- 
feit, none.  Plan.s  and  specification:! 
filed. 


RESIDENCK 

(2150)      E      CHURCH    111      S      Twenty- 
third    S    25xE    100.       All    work    for 
one-story  frame  residence.         '  ■ 
owner— N.  E.  Sisk,   153  Vick.sburgh 'St., 

San  Francisco. 
Architect — H.  C.  Baumann,   251   Kearny 

St.,   S'an  Francisco. 
Contractor — Ei-nest    Swanson,    180    Je.-^- 

sie    St..    San    Francisco. 
Filed  May  19,  '22.     Dated  May  17,  '22. 
Rustic  and   roof   sheathing  on.. $1316 

Brown   coated    1316 

Completed    and    accepted 131('i 

Usual    35    days 1317 

TOTAL  COST,  $5265 
Bond,  $2632.50.  Sureties,  Wm.  Plcdy 
and  Bragrio  Milano.  Limit,  90  da.ys. 
Forfeit,  nor.e.  Plans  and  specification.'^ 
filed. 


FRAME  BUILDING 

(2151)    NW  PACIFIC  AVE  &  STEINER 

W  34-4iixN  127-81,4.     All  work  for 

two-story      .nnd      basement      framo 

buildinp;. 

Owner — St.    John    E.    and    Josephine    C. 

MoCormick,   2031  Baker  St.,   S.  F. 
Architect — Clarence      A.      Tantau,      251 

Kearny  St..  San   Francisco. 
Contractor — Chas.    Stockholm    &    Sons 

180  Jessie  St..  S'an  Francisco. 
Filed  May  19.  '22,     Dated  May  11,  "?2. 

1st  floor  joists   in $4500.00 

Rough    plaster    on 3500.00 

Job   completed    6516.25 

Usual    35    da>s 4828.75 

TOTAL  COST,  $19,355.00 
Bond.  $9677.59.  Surety,  New  Amster- 
dam CasuaUy  Co.  Limit,  5  montht\ 
Forfeit,  none.  I'lans  and  specifications 
filed. 


CONCRETE   WORK 

(2152)      NW   FAIR  OAKS  &•   TWENTV- 

Sixth      100x60.      No.    222.      Concreif 

work    for    buildings   at    222-224-22S 

Bartlett  St.  to  be  moved. 
Owner — Miss   Mary  C.  and  P.   C.   Reily. 

476   Fair   Oaks   St..   San   B^raneisco 
Architect — Lewis  M.   Gardner,   942   Pino 

St.,  San  Francisco. 
Contractor  —  S.   A.    Chase,    80   Douglas- 

St..   San  Francisco. 
Filed  May  19.  '22.     Dated  May  19,  '22. 

Completed     $400 

Usual   35  days 325 

TOTAL  COST,  $735 
Bond,  ncne.  Limit,  10  days.  Forfeit. 
none.     Plans  and  specifications  filed. 


RESIDENCE 

(2153)     E  TENTH  AVE   100  N  Cabrlllo 
N    25xE    120.      All    work    for    five- 
room   frame   residence. 
Owner — Emma    C.    Case,    826    Buchanan 

St.,  San  Francisco. 
Architect — None. 
Contractor — L.  H.   Stevenson,  45  Wortli 

St.,  San  Francisco. 
Filed  May  19,  '22.     Dated  May  17,  '22. 

Frame  up .....$1329 

Brown   coated is^ii 

Completed .'  ti'/.'j 

Usual   35  days 13'26 

TOTAL.  COK'T,  '$5307 
Bond,  none.  Limit,  90  days.  Forfeil. 
none.     Plans  and  specifications  filed; 


COTTAGE 

(^2154)      W  TWENTY-FIRST  AVE   60   H 
U.      All    work    for    five-room    and 
basement  frame  cottage. 
Owner  —  Oscar    E.    Mittelstaedt,    1187 

Sanchez   St.,    San    Francisco. 
Architect — None. 

Contractor — Wm.    G.    Zupar,    1095    Mis- 
sion St..  San  Francisco. 
Filed  May   19,  '22.     Dated  Apr.  19,  '22. 

-    Roof  on    ...... ." .. ,  .  . $1250 

Brown  coated    1250 

Cohipleled     1250 

Usual    35    days 1250 

TOTAL  COST,  $500" 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


BLEJCTRIC  WIRING 

(2155)      NW    BATTERY    AND    SACRA - 

mento      W    275xN    119-6.        Electric 

wiring    for    seven-storyj    Class     A 

building. 
Owner — Federal  Reserve  Bank  of  S.  F., 

Battery  and  Sacramento   Sts.,  S.    I'\ 

Architect    &    Engineers — Geo.    W.    Kel- 

'    hkm  and  Hunter  &  Hudson,  Sharon 

Bldg.,  .San  Francisco. 
Contractor  —  .Me     Page-McKenny     Co.. 

589   Howard    St.,   San   Francisco. 
Filed  May  19,  '22.     Dated  May  12,  '22. 

On   10th  of  each  month 75% 

L'sual    35    days 25% 

TOTAL  COST,  $93,553 
Bond,  $46,777.  Surety,  United  State.-! 
Fidelity  &  Guaranty  Co.  Limit,  for- 
feit, none.  Plans  and  specificationri 
filed. 


FRAME   FLATS 

(2156)      W  EIGHTH  AVE  325  N  Pulton. 

Two-story  and  basement  frame   (2) 

flats. 
Owner  —  Anna    C.    Moren.    125    Falcon 

Ave..    San   Francisco. 
Architect — None. 
Day's  work.  $8500 


RESIDENCE 

(2157)  W  FAXON  AVE  300  S  De 
Montford.  One -story  and  base- 
ment  frame   residence. 

Owner — Wm.  H.  Depew,  3710  Sacra- 
mento  St..   San    Francisco. 

.'\rcliitect- — None. 

Day's  work.  .?3000 


GARAGFJ 

(2158)      NO.   2U2   PACIFIC   AVE.      One- 
story    frame   private   garage. 

Owner — E.    L.    Eyre.    465    California   St.. 
San    Francisco. 

Architect — Howard      &.      White.       Lick 
Bldg..  San  Francisco. 

contractor  —  Taylor    &    Goericke,    220  ' 
Sharon    Bldg..   S.    F.  -       $1000 


DWELLING 

(2159)  N  PALOU  107-6  E  Lane.  One- 
story  and  basement  frame  dwelling 

Ownei — F.  Hammerson.  1224  Mendei: 
St.,  Sa'n  Francisco.  '  " 

I'lans  by  Owner. 

Day's  work.  |295'fl' 


FRAME   FLATS 

(2160)      N  PACIFIC  AVE  41   VV   Larkin 

Two-story  and  basement  frame   (2) 

fiats. 
Owner — J.  Barbe  and  wife.   1537   Pacific 

Ave.,    S-an    Francisco. 
Architect — Wm.      F.      Gunnison,       1666 

Golden  Gate  Ave..  San  F^rancisco. 
Not  let  yet.  $10,000 


FRAME  DWELLING 

(2161)  W  TWENTY-SEVENTH  AVE 
100  S  Irving.  Two-story  and  base- 
ment frame  dwelling. 

Owner — Edward  C  Glynn,  2937  16lh  St.. 
San   Francisco.  ' 

Architect— Edw.  Young,  251  Kearny 
St.,   San  Francisco. 

Contractor — D.  L.  Bienfield.  1405  Cle- 
,    ment  St.,  San  Francisco.  $5000 


.    .    .  boilc-r .  .plaiit  with,     oil  burners  for 

buildlngr. 
0//ner — The    San    Francisco    News    Co., 

747    Howard    St.,    San    Francisco. 
Architect  —  N.    W.    .Sexton.    C:hronicle 

Bldg.,  San  Francisco. 
Oojitractor-^Gilley-Schmid  Co..  Inc.,  19» 

Otis  St.,  San  Francisco. 
Filed  May  20,  '22.     Dated  Maq  19,    22. 

On  1st  of  each  month 75% 

■  rUsual  ^5   days     ..    .... ...Balance 

TOTAL  COST,  $9643 
Bond,  none.  Limit,  Aug.  15.  Forfeit. 
none.     Plans  and  specifications  filed. 


FRAME    BUILDING 

f2163;  W  MISSION  50  —  Bosworth  S 
30  W  79-11%  NE  42.5  E  49.11%. 
<'-jnfretfe,  grading,  carpenter,  mil!. 
iatli  and  plaster  for  three-story 
frame  buildingT 
Owner — Anges   Shea.   770   5lh   A\e.,   San 

F'ranclsco. 
Architect — Jno.   J.    Foley.    770    5th    Ave.. 

San  Francisco. 
Contractor  —  G.    Fcrroni    ft    Sons.    1926 

Filbert  St..   San   Francisco. 
Filfd  May  20,  "22.     Dated  May  10,  '22. 

Frame     up     $3750 

L'rown   coated    3750 

Completed    and    acceijted 3750 

Usual    35    days 3750 

TOTAL  COST,  $15,000 
Bond,  $7500.  Sureties.  Angelo  Benedetti 
and  Pilade  Carmignani.  Limit.  90  days. 
Forfeit,  none.  Plans  and  specification-^ 
filed. 

CLEANING    SYSTEM 

(2164)      W   SANSOME    46-10%    N   Sutter 

N  'Jl-6xW  122-9.      Vacuum  cleaning 

system  for  one-story  Class  A  bank 

^juilding. 
Ownor — Anglo    &    London    Paris    Nat'l. 

Bank   of  San  Francisco.     Market  & 

Sansome  Sts..   San   Francisco. 
Architpct — Geo.       W.    Kelham.      Sharon 

Bldg.,  San   Francisco. 
Contractor — San    Francisco   Compressed 

Air    Cleaning    Co..    535    Sutter    St.. 

San    Francisco. 
Filed   May   20,   '22.      Dated    Apr.    27.   '22. 

On    10th   of  each  month 75% 

Usual    35    days 25% 

TOTAL  ("O.ST.  $1510 
Bond.  $7.55.  Surety.  London  &  I>anca- 
.«hire  Indemnity  Co.  Limit,  as  re- 
quired. Forfeit,  none.  Plans  and 
sptvMfications    filed. 


(2165;       INTERIOR         MARBLE         AND 

terrazzo   work,   txcent    for   bankinnr 

room,     entrance     lobby,     sta,1rs     to 

.«.-tfc    on   above. 

Contractor— Vermont    Marble    Co..     244 

Brannaix^St.,  San  Francisco. 
Filed  May  20,  '22.     Dated  Apr.  18,  '22. 

Payments    same    as    above 

TOTAL  COST.  $12,684 
Bond.  $6342.  Surety.  Globe  Indemnity 
Co.  Limit,  as  required.  Forfeit,  none. 
Plan.?  and  specifications  filed. 


(2166)      MARBLE    WORK    ON    .\BOVE. 
Contractor — American     Marble     &,    Mo- 
saic Co..  25  Columbia   Square,   S.   F. 
Filed  May  20.  '22.     Dated  May  10.  '22. 

Paynients    same    as    above 

.  ,  TOTAL  COST.  $48.36J 
Bond.  $24, lil.  Surety.  London  fc  Lanca- 
shire Indemnity  Co.  of  America.  Limit. 
30  days.  Forfeit,  none.  Plans  and 
specifications   filed. 


(2167)      ELECTRIC  WORK  ON  ABOVE. 
Contractor, —  Victor    Lemoge,    281    Na- 

tona  St.,  ^'an   Francisco. 
Filed  May  2«.  '22.     Dated  Apr.  26.  '22. 

Payments    same    as   above 

TOTAL  COST,  Cost  plu.^  10%:  construc- 
tion not  to  exceed.  $S1.900. 
Bond.  $15,950.  Surety.  Fidelity  &  De- 
posit (.'o.  of  Maryland.  Limit,  a.s  soon 
as  possible.  Forfeit,  none.  Plans  and 
specifications  filed. 


PLUMBING.    ETC. 

(2162)      N  HOWARD  ST.  at  Hawthornk 

Sewering,  plumbing,  steam  heating. 

domestic     hot     water    systc!n,    ?n1 


FR.A.ME   FLATS 

(2168)  S  FULTON  106-3  E  Cole  25x 
112-6.  Grading,  concrete,  carpen- 
ter, mill,  lath,  plaster  and  roofing 
i<  !■   iwo-story   frame  flats. 
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Owner— Mary    E.    Folay.    770    5th    Ave. 

San  Francisco. 
Architect— Jno.   J.   Foley,    770   6th   Ave.. 

San   Francisco. 
Contractor— Thos.    Hamill,    «140    Geary 

St.    San  Francisco. 
Filed  May  20.    22.     Dated  May  12.  •22.^_ 

Frame   up    •  •  •  ■  -1337. "> 

Brown   coaied    "I? 

(  ompUted    and    accepted 3375 

Usual    35    days 337t 

TOTAL  COST,  113,500 
nond.  none.  Lmiii,  100  days.  Forfeit, 
none.      Plans    and    speciflcaiions    filed. 


FIIAMK    FLA'IS 

(2160)      N      CALIFORNIA      40   W   Nintii 

Ave.         Two-    story    and      basement 

frame   fJ)    flats. 
Ow  ner — O.  M.  Oyen.  67   Carmel  St.,  San 

Francisco. 
.\rc!iite."t— None. 
Dnv's  work.  $6000 


FRAME    FL.ATS 

(L'170;  E  FORTY-EIGHTH  AVE.  bev 
Morasa  and  Noriega.  Two-story 
and  'lasemenc  frame  (2)  flats. 

Owner — Herman  Weiss,  1689  47th  Av*-., 
San    Francisco. 

AK-hitert-  -Nojie. 

l>ays    work.  $2843 


.\LTERATIONS 

(2171)  NO.  1309  FORTY-EIGHTH  AVE. 
Alterations::  and  minor  additions  for 
drug'  store  and   residence. 

Owner — .J.   Hrumond,   Premises. 

Architect-— .Xone. 

Contractor— .r  1>.  Mitchell,  1794  Page 
SI.,   San    Irancisco.  $4700 


DWELLINGS 

(2172)  E  KOWTH  50  and  75  X 
Geneva.  Two  one-story  and  base- 
ment franc  dwtllines. 

Owner — R.  M.  Sciaadt,  ,31  Howth  F-t., 
Ss<n    Francisco. 

Arthi'ect — .None. 

Day's    ^^r.^!<.  $2000    each 


n.\KE  C'VEN 

(2173)  NO.  :;b45  MISSIO.N.  Construct 
oven  in  bakery. 

0>vner — H.    N.    Turn. -11,    Premises. 
Plans  by  Contractor. 

ContrBctor— S.  F.  Oven  Co.  1265  Eddy 
St..    San    Francisco.  $1300 

altp:r.\tions 

(2174)  .NO.  745-749  POLK.  Chang*- 
store  front;  concrete  floor.  Ilrcproof 
walb:  a"id  ceilings;  remove  mezza  • 
nine  floor  and  install  doors  for 
ap.irtine:  Is  and  stnrts. 

(»wner — Mrs.    Teresa    Pell,    709    Market 

St.,  San  Francisco. 
Architect — None. 
Contractor  —  Geo.    C.    Todhunter,    1081 

Ashl'Ury  SI..  San  Francisco.       $16Fa 


RESIDENCE 

(2175)      L(JT     20  BLK      11.  St.     Francit. 

Wood,        Two-Hioiy   and      basement 

frJ«me   residence. 
Owner — Chns.    F*.   (JIbhoiiH  .Jr..   32  Monl- 

IfOinery   St..   San    Fr-iiii:lsco. 
Arrhlltct  —  Harold    Stoner.    1st    Nations! 

Hank    MbU..  San  Frnnclsco. 
C(irilra<  lor     -     T.      .1.      Honweiler,      88<J 

PraK""-    !^'  .    ?*     E  $750f 


STORES 

(:i76)      HE       ELLIS       ANI>       LEAVKN 

worth.      One-story    reinforced    con- 

«Ttl«'   Htor«s 
f»wnPi      Pticlflc     Embrolilqry    '  o,    Rooin 

711.   110  Huilrr  Si..   Hun   Francisco 
ArrhHcct    -AlbiTl      W.       P.urKron.      IPi 

Sutler  HI.,  .Hnii   Frjincli'co. 
Dny't  work.  $10,000 


Architect  —  E.    A.    Mathews,    412    Call 

Bldg.,  San  Frai. Cisco. 
Contraclc-r  —  E.   T.    Leiter   &    Son.   407 

Call  Bldf,-..  San  Francisco.         $10(0 


FRAME   FL.VTS 

(2178)      E   TWENTY-SECOND   AVE   100 

S  Lake.     Two-story     and  basement 

frame    i.2)   flats. 
Owner — Julia    M.    Cohen.    Vc    ArchiteC 
Architect — Arthur    G.    Scholz,    839    Phe- 

lan  Bldg.,  San  Francisco. 
Contractor— M.    C.    Ingraham.    :6a    Fell 

S;..  San  Francisco.  $10,000 


ALTBRATI(»NH 

•  2177)      NO.       2813    hCOTT.         AH,»T    for 

privnir    ff.travo;    coiiorein    llnornK. 

brick   walls,  oio. 
Ownnr — John    P.    CofhUn,    1711    Orem 

M  ,  Hiln  Francisco, 


CONCRETE    WORK.   ETC 

(217F)      S    MCALLISTER    78    E    Webster 

E    59-6.\S    137-6.        Concrete    work, 

cement   work,   reinforce  steel   work 

for  building. 

Owner — A.  G.  and  J.  Sosnick.    %  Archi' 

tect.. 
Architect — Mel  I.  Schwartz.  Nevada  Bk. 

Bldg.,  San   Franci-sco. 
Contractor — J.    Spargo,     240     Montgom- 
ery St.,  San  Francisco. 
Filed  May   22,  '22.     Dated  May  17,  '22. 
Concrete     work    and       reinforced 
steel  below  street  line  poured. $1880 

Completed     9*0 

Usual    35    days 940 

TOTAL  <X>ST,  $3760 
Bond,  none.  Limit,  21  days  after  noti- 
fied. Forfeit,  plans  and  specifications, 
none. 


FRAME  BUILDING 

(2180)      W   EIGHTEENTH      AVE    100   N 
Lake.      All    work      e.xcept      electric 
fixtures    and    wall    paper    for    two- 
story   frame   building. 
Owner — J.   J.    and    Beatrice   Collins,    45;i 

2Sth  Ave..  San  Francisco. 
Architect--  None. 
Contractor — A.      J.    Falvey.      2099    Lake 

St.,  San  Francisco. 
Filed  May  22.  '22.     Dated  May  19,  '22 

Roof  on    $2100 

I'lastered      2100 

StandinK   finish    on 2100 

Completed  and  accepted 2100 

U.Hual    35   days 2800 

TOTAL  COST.  $11,20,* 
Moiid.  limit,  forfeit,  none.  Plans  and 
specilicat  ions   filed. 


IX  FT    BLDG. 

(2181)  NE  CLEMENT  &  ELEVENTH 
Ave  E  80xN  oO.  All  work  except 
glass,  metal  store  front,  sash,  tile 
work,  plaster  ar.d  electrical  work 
for  one-story  loft  building. 
Ow  net-   Ida   Wclisoh  and   'Samuel   Blum. 

Vc  Architect. 
Architect-- A.     H.     Knoll.     Hearst     lUdg  , 

San    Fr.incisco. 
Contractor — Mi,8slon   Concrete   Co..   (:;all 

Bldg..  San  Francisco. 
Filed  May  22.  '22.     Dated  May  16.  '22. 

ICvory     30     days 75'^a- 

Usual    ^5    days 26% 

TOTAL  COST.  $84 5,"? 
Bond,  $4250.  Surety,  American  In- 
demnity Co.  Limit,  60  days.  Forfeit, 
none.      PlaiiH    and    specificnt  Ion;--    fllod. 


FACTTORY. 

([2184)  S  NATOMA  190  W  FIRST. 
One-story  reinforced  concrete  fac- 
tory. 

Owner— F-othin  Real  Estate  Co.,  2« 
Montgom.ery   St.,   San   Francisco. 

Architect — Arthur  S  Bugbee,  26  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Cahill  Bros,,  HO  Sutt«r 
St.,    San    Francisco.  $4500 


ALTERATIO.NS 

(2182)  NO  619  CLAYTON  STREET. 
R<  arrange  two  flats  for  four  apart- 
ments. Alter  for  basement  gar- 
ag«-. 

(iwner — ,Mrs.  C  Jaiin.  619  Clayton  St., 
Snn     Francisco. 

A  rchltect  —  .None. 

(^onlriictor — .1.  W,  Marsden.  507  Cole 
S'.,    .Sjin     Francisco,  »3700 


DWELLINGS. 

(2185)  W  19TH  AVE,  50  AND  75  S 
Cabrillo.  Two  1-story  and  base- 
frame   dwellings. 

Owner — E,  A,  Janssen,  402  Hearst 
Bldg.,    San   Francisco. 

Architect — None. 

Day's  Work.  $3500   each 


KLATS 

(2183)      W     GITHKRRRO      1!»"      S    ISTH. 

Tbr«-e -story     and     basement     frant" 

iS)    flats 
tiwner-  P       HIanchI      and      A     and    M 

Canenga.  55  Onkwood  St.,  .San  Fran 

cisro. 
Architect-    Paul       K        l>eM.trtlnl.       ^<«' 

Hroadway. 
Ihiv's  )V..rK  »••»"" 


REPAIRS 

(2186)     NO.    1124   OFARRELL.      Repair 

fire  damage  to  apartments. 
Owner — A.  F.  Schleicher,  800  Gsary  St., 

S.in  Francisco. 
Architect — None. 
Contractor — Swenson     &    Franzen,     145 

Natoma  St.,  San  Francisco.         $1800 


DWELLING 

(2187)  E  SHOTWELL  110  S  Four- 
teenth. One-slory  and  basem"*ht 
frame   dwelling. 

Owner — Chas.  S.  Amsler,  25  Shotwel! 
St  ,  San   Francisco. 

I'lans  by  Owner. 

Contractor  —  Knabershuh  &  Morrison. 
180    .les.sie    St..    S.    F.  $400<» 


FRAME   FLATS 

(2188)      E    TWENTIETH    AVE    175    and 

200    N   Fulton.      Two    two-story  and 

basement  frame   (2)  flats. 
Owner — P.      G.    Anderson,    114    StUlman 

St.,   San   Franc'sco. 
Architect — Chas.  F.  Strothoff.  .'•274  15th 

St.,    ,San    Francisco. 
Day's  work.  $7500   each 


DWELLING  I 

(2)89)      W    TWENTY-FIFTH    AVE    22.'. 

N    Cabrillo.      Or.e-story    and    base 

nient  frame  dwelling. 
Owner — Theo    Vat.    Sccklcn.    110    Sult<  : 

St..   San  Francisco. 
.Architect— Wm,     F.     Yates,     110    Sutter 

S't.,   San    FranciM-o. 
Contractor  —   Knr.bershiih    •^-    Moirisoii. 

180    .lessie    St..    S.    F.  lUUH) 


FRAME   FLATS 

(^190)      SW    ANZA     AND    FIFTH     A\K, 

Two-story  and   basement    franu    (ti 

flats. 
Owner — Chas.  .1.   U.   Koenlg,   520  Church 

St..  San   Francisco. 
.\rchltect      Wni.      Kocnig.    .520      Church 

SI..  San    Francisco. 
Day's    work,  J12,0i>n 


DWELLING 

(2191)      E     TWENTIETH     .WE     260     N 

Cjibrillo.      One-story   and    h.abement 

fr;imi    dwelling. 
Owner-    A.     T.     Moiris.     501     llth     Ave.. 

Sun   Francisco, 
Archi;ecl  — Noiuv 
Day's  work,  $45iio 


FRAME  Bl'lLDlNt; 

(1:192)  \W  INGALLS  AND  SHAFTEP. 
Ave  yv:  lOOxNE  75  lA)t  I  BIk  JH9 
S.  S.  F.  Ho.  and  R.  R,  Assn,  All 
work  for  (>iie-,stnry  ;iiid  Imsemeni 
frame  bulKMiiK, 
Ownei — lieo.   A,  and   Laura    A,    Prevosl 

1643  Oakdale  Ave,,  San  Francibco. 
.\rchlt<«(      .None 

Contriietor      M.tilden    HniunierHUilth    Ue- 
velopuunt       Co..    530     I  acMlc     KldH,. 
.S.m    Fruneisco. 
K;le(:    May   23,   '22,      IMted   May   9.   '22. 

Krume    up »8iX.5'» 

1st  coat   plaster  on..  ,    873,50 

t.'omploted     .    872.50 

Usual    35    lUys 872.60 

TOTAL  COST,  $8«i0,('O 
llniid,  none.  Limit,  85  days.  Forfoti, 
I'    I,         I'liins    .ind    r<  peel  Ilea  lions    flieii 


yaturday.    May    27,    1922 
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RESIDENCE 

(2193)      S   CARMEL   208-10%    E   Cole    K 

25   S   131-9   W    14-3%    SW    12-9%    N 

139-8%.     All   work     for     one-story 

and  basement  residence. 

Owner — 11.    A.   and   F.  A.   Lang,   4    Twin 

Peak.s  Blvd.,  San  Francisco. 
Architect — O'Brien       Bros.,       Inc.,       240 

Montgomeiy  St.,  San  Francisco. 
Contractor — Fred    Warden,    68    Concord 

St.,  San  Francisco. 
Filed  May  23.  '22.     Dated  May  19,  '22. 

Completed    $1250 

1st  coat  plaster  on 875 

Completed    and    accepted 870 

Usual   35  days 1000 

TOTAL  COST,  $4000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plane    and    speclflcations    filed. 


FRAME  BUILDING 

(2194)  E  ELEVENTH  AVE  200  S  Cle- 
ment E  120xS  25.  All  work  except 
painting-,  shades,  light  fixtures 
and  finish  hardware  for  one-story 
and  basement  frame  building. 
Owner — Frank    and    Irene    A.    Mueller, 

265  Central  Ave.,  San  Francisco. 
.Architect — E.  A.  Neumarkel  544  Market 

St.,   San   Francisco. 
Contractor — G.  E.  Watson,  280  17th  Av.. 

San  Francisco. 
Filed  May  23,  '22.     Dated  May  22.  '22. 

Frame   up    $1425 

Brown   coated    1430 

Completed    and    accepted 1430 

Usual    35    days 1500 

TOTAL  COST,  $.'^.785 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  and  specifications,  none. 


ALTERATIONS 

(2195)  SE  PARK  HILL  AVE  No.  123 
and  125  Park  Hill  Ave.  All  work 
for  alterations  and  additions  to  two 
story  and  basement  frame  resl- 
c^ence. 

Owner — Thos.  and  Mary  Coyne,  125 
Park  Hill  Ave.,   San  Francisco. 

Architect — Lewis  M.  Gardner.  942  Pine 
St..  San  Francisco. 

Contractor — J.  A.  Jenkins,  224  Falcon 
Ave.,  San  Francisco. 

Filed  May  23.  '22.      Dated  Apr.   2,  '22. 
Building-    moved     back     and     en- 
closed      ?700 

Completed    and    accepted 702 

TOTAL    COST,    $1402 

Bond,    $702.      Sureties,    Gesina    Jenkins 

and   J.   F.      Hamann.        Limit,    60    days. 

Forfeit,  none.     Plans  .uid  specifications 

filed. 


FRAME    FLATS 

(2196)  E  TWENTY-SECOND  AVE. 
100  &•  Lake.  All  work  except  finish- 
ing hardware,  electric  lighting- 
fixtures  and  window  shades  for 
two-story  and  basement  frame 
flat  building. 
Owner — Julia      M.    Cohen,      258    Parker 

Ave.,  San  Francisco. 
Architect  —  Arthur    G.    Scholz.    Phelan 

Bldg.,  San  Francisco. 
Contractor — M.    C.    Isigraham,    450    Du- 

boce  St.,  San  Francii^co. 
Filed  May  23,  '22.     Dated  May  20,  '22. 

Readv    for    roofing $2987.50 

Brown    coated    2987.50 

Completed    and    accepted 2987.50 

Usual    35    days 2987.50 

TOTAL  COST,  $11,950.00 
Bond,  $6000.  Sureties,  J.  C.  Moore  and 
J.  C.  Moore  Jr.  Limit,  90  days.  For- 
fent,  $8.     Plans  and  speclttcationb  filed. 


DWELLING 

(2197)  E  TWENTY-EIGHTH  AVE  125 
S  Taraval.  One-story  and  base- 
ment frame  dwelling. 

Owner — Parkside  Realty  Co.,  Crocker 
Bldg.,  San  Francisco. 

Architect— Chas.  F.  Strothoff.  2274  15th 
St.,  San   Francisco. 

Day's   work.  $4000 


Owner— H.    A.    Meyer.      485    22n(]      Ave., 

San  Francisco. 
Architect— K.  Adler,  493  22nd  Ave.,  San 

Francisco. 
Contractor — K.    Adler,    493     22nd    Ave., 

San   Francisco.  $11,000 


APARTMEINT   FLATS 

(2198)     S  ANZA  57-6  E  Twenty-second 

Ave.        Two-3tory     and     basement 

frame  fiats. 


UNDERPIN    BLDG. 

(2199)      NO.   714   DOLORES.     Underepin 

three-story      frame    building      with 

17-in.  brick  wall. 
Owner — J.      H.    Spanner,    321      Valencia 

St.,   San   Francisco. 
Architect — None. 
Contractor  —  Fennell  &  Chisholrn.   180 

Jessie   St..    San   Francisco.  $1498 


FRAME   FLATS 

(2200)     S    FIFTEENTH    150    E    Castro. 

Two-story  and  basement  frame  (2) 

fiats. 
Owner — A.  L.   and  J.  G.  Hofmann,   2245 

15th  St.,  San  FrancLsco. 
Architect — None. 
Contractor — Wm.  Harper,   271    7th  Ave., 

San    Francisco.  $10,000 


ALTERATIONS 

(2201)  NO.  1101  FILBERT.  Remodel 
residence  into  apartments. 

Owner — Geo.    Hyde,    '/c  Architect. 
Architect — Grace    Jewett,    57    Post    St.. 

San  Francisco. 
Days  work.  $3000 

FRAME   DWELLING 

(2202)  SW  FAXON  AVE  AND  WILD- 
wood  Way.  One-story  and  base- 
ment  frame  dwelling. 

Owner — H.  L.  Alves,  1041  Leavenwortti 
St.,    San    Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15tli 
St.,  San  Francisco. 

Contractor  —  Nelson  Bros.,  1375  Ply- 
mouth Ave.,  San  FrancLsco.       $5000 


DWELLINGS 

(2203)      E    PLYMOUTH    AVE     213    and 

243   S  San   Ramon.     Two  one-story 

and  basement  frame  dwellings. 
Owner — Nelson     Bros.,     1375     Plymouth 

Ave.,    San    Francisco. 
Architect — Chas.  F.  Strothoff,  2274   15th 

St.,  San  Francisco. 
Day's  work.  $3000  each 


DWELLING 

(2204)  W  WHSTWOOD  DRIVE  105  S 
Wildwood.  One-story  and  base- 
ment frame  dwelling. 

Owner — Nelson  Eros..  1375  Plymouth 
Ave..    San    Francisco. 

Architect— Chas.  F.  Strothoff.  2274  15th 
St.,  San  Francisco. 

Day's    work.  $3000 


DWELLING 

(2205)  E  LAGUNA  75  N  Green.  One- 
story  and   basement  frame  dwlg. 

Owner — C.  Wreden,  NE  Laguna  and 
Green  Sts.,  San  Francisco. 

Architect — L.  M.  Weismann,  1951  Mar- 
ket St.,  San  Francitico. 

Day's  work.  $3500 


DWELLING 

(2206)      S   REVERE   AVE   75    W   Hawet?. 

One-story      and      basement      frame 

dwelling. 
Owner  —  A.    L.    Stewart,    1258    Revere 

Ave..  San  Francisco. 
Arvjhiteci — None. 
Day's  work. 


$1500 


RESIDENCE 

(2207)  E  TWENTY-EIGHTH  AVE  225 
N  Geary.  Two-story  and  base- 
ment frame  residence. 

Owner— Chas.  P.  Keslar,  ?826-A  22n<i 
St.,  San  Francisco. 

Architect  —  Powers  &  Ahuden,  460 
Montgomery  St.,  San  Francisco. 

Contractor — R.  E.  Kelly,  168  Hancock 
St.,  San  Francisco.  $3700 


FOUNDATION 

(2208)     N    SIXTEENTH    50    W    Church. 

Foundation     and  steel     work     for 

bake  oven. 


Ownft  —  indep^-ndf-nt  CrackT  *;  Biscuit 
Co..    16th   and   Church    St..   S.   F. 

Architect — Arthur  E.  Burfchall.  Mlllr. 
Bldg..  San  Francisco. 

Contractor — Marti:i  M.  Fenne'l.  lRt< 
Jessie   St.,   San   Francisco.  |4900 


APAUTitBNTS 

(2209)  NE  CALIFORNIA  AND  GOUGH 
Seven-story  an<l  Ijasement  (and 
;;ub-basement )  reinforced  concrete 
and  brick  Class  C   (7)   apartments. 

Owner — California  &  Gough  Buildinc 
Ca..  801  Humboldt  Bank  Bldg.. 
San    Francisco. 

Architect — C.  A.  MeussdorfTer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Contractor — MacDonald  &  Kahn,  13'J 
Montgomery   St..    San    Francisco. 

$160.fl00 


MACHINE    SHOP 

(2210)      S  FOLKOM   225    E   Sixth.      One- 

.^tory   hollow    tile  machine   shop. 
Owner  —  Louis    H.    Lurie.    Mills    Bldg  , 

San  Francisco. 
Architect — S.   Heiman,   o7    Post    St.,   .San 

Francisco. 
Segregated    Contract;;    .  SlT.aoii 


STORE   &   FLAT 
2211)    NW   RAILRO-AD  AVE  .53-2%    SE 

Palou.       Two-slcry  and     basement 

frame  store  and  flat. 
Owner — Chas.    F.    Reddy.    1436    Railroad 

Ave.,   San   Francisco. 
Architect — None. 
Contractor — J.     N.     Glllogley,     745     San 

Jose    Ave.,   San   Francisco.  $79'iit 


RESIDENCE 

(2212)  K  SAN  RAFAEL  WAY  150  i' 
Monterey     Blvd.  One-story     and 

basement    frame    residence. 

Owner — H.  A.  Schulken,  650  7th  Ave., 
San   Francisco. 

Architect — Mel.  I.  Schwartz.  Nevada  Bk. 
Bldg..  San  Francisco. 

Contractor — Cress  &  Trobock.  180  Jes- 
sie  St.,   San    Francisco.  $800ty 


DWELLING 

(2213)      E    THIRTY-SECOND    AVE    150 

N  Geary.     Two-story  and  basement 

frame  dwelling. 
Owner — J.   Schmidt.    470    32nd   Ave..   San 

Francisco. 
Designer — J.   H.    Thorup.   654    21st    Ave. 

San  Francisco. 
Contractor — J.  H.  Thorup.  S54  21st  Ave.. 

San    Francisco  $400<t 


COTTAGES 

(2214)      W    TWENTY-THIRD   AVE    200 
and  225  S  Geary.     All  work  for  two 
six-room    cottages. 
Owner  —  Henry    Wissmann.    2251     Cle- 
ment  St..   Ran  Francisco. 
Architect — None. 
Contractor — Meyer     Bros..     5326     Geary 

St.,   San   Francisco. 
Filed  May  24,  '22.     Dated  May  22,  '22. 

Frame    up     $2285.87 

Brown    coated     2285.87 

Completed     2285. 8S 

Usual    36    days 2285.88 

TOTAL  COST.  $9143.00 
Bond,  none.  Limit.  90  days.  Forfeit, 
plans    and    specifications,    none. 


BUNGALOW 

(2215)      E    UTAH    222-6    S    Eighteenth. 

All   work  for  one-story  bungalow. 
Owner — Mrs.    Ethel   EHarbuck.   649   Utah 

St.,    San   Francisco. 
Architect — Non*. 
Contractor — Jenkins      &      Grosse.      221 

Falcon   Ave.,  San  Francisco. 
Filed  May  24,  '22.     Dated  May  22.  '22.- 

Frame  up    $926 

Brown    coated     926 

Accepted    926 

Usual    35    vlays 926 

TOTAL  COST.  $3704 
Bond.  $1852.  Sureties,  Gesina  Jenkins 
and  J.  F.  Harmann.  Limit.  45  days. 
Forfeit,  none.  Plan."  and  specifications 
filed. 
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Saturday.    May    2T.    1922 


APARTMENTS 

(2216)      W  GUERRERO  141-9  S  Market 

N    141-9    SW    149-101^    SE    122-3%. 

Steam      heating      for      three-story 

apartment    building. 

Owner— Mary    Ives    Croclcer,    Insurance 

Exchange   Bldg.,   San   FYancisco. 
Architect  —  Nathaniel      Blafsdell,      2o;. 

California    St..    San    Francisco. 
Contractor— Scott    Co..    243    Minna    St., 

San    Francisco. 
Filed  May   24,   '22.     Dated  May  28.  "22. 

Roughed    in    ....:$835 

Completed   and   accepted :....    835 

Usual    3S    days ■•••   565 

TOTAL.  COST.  $2250 
Bond.  11125.  Sureties  R.  W.  Van  Peli 
and  Wm.  Q  Muther.  Limit,  forfeit,  none. 
Plans    and    specifications    filed. 


RESIDENCE 

(2217)  N  ALMA  117-6  E  SUnyan  N 
ino  E  37  m  or  LS  4°  ')0'  E  100-7>/4 
m  or  1  W  30.  All  work  for  one- 
story  and  basement  frame  resi- 
dence. 
Owner — J.    J.    Stanton,    10    Sharon    St.. 

San  Francisco. 
Architect — O'Brien       Bros..       Inc..       240 

Montgomery   St.. San   Franci-^co. 
Contractor— Fred    Warden.    68    Concord 

St.,  San  Francisco. 
Filed  May  24,  '22.     Dated  May  18.  '22. 

i<^oundations    ir>.    place $1200 

Enclosed    and    roofed 800 

Brown   coated    121.> 

Completed    and    accepted ,.    1375 

TOTAL,  COST.  $5500 
Bond.  none.  Limit.  65  days.  Forfeit, 
none.     I'iaiis  and  specifications  filed. 


RESIDENCE 

(2218)      E  TWENTY-NINTH   AVE   75  N 
Balboa  N  2.')XE   82-0.     All  work  for 
one-story  and  basement  residence. 
Owner — Cecilia  McGlynn. 
Architect    —    O'Brien    Bros.,    Inc..    240 

Montgomery   St..   San   Francisco. 
Contractor — Fred    Warden.    08    Concord 

St..  San  Francisco. 
Filed  May  24.  '22.     Dated  May  23,  '22. 

Building    framed    $1000 

Interior    plaster    on lOCO 

Completed   and   accepted 1000 

Usual  35  day.s 1000 

TOTAL  COST.  $400') 
Bond.  $2000.  Sureties.  Chas.  Monson  A: 
Albln  Warden.  Limit.  90  days.  Forfeit, 
none.      Plans   and   specifications  filed. 


Bond,  J2000.  Sureties.  Chas.  Monscn  & 
Albin  Warden.  Limit,  90  days.  Forfeit, 
ncne.     Plans  and  specifications  filed. 


RESIDENCE  „V 

(2219)      E    TWENTY-MNTli     AVE    100 
N    Balboa    N    25xE    120.      All    work 
for   one-Hlory   and   ba.-^-im  nt    trami: 
residence. 
Owner — Cecilia  McOlynn. 
Architect    —    O'Brien    Dr.-  .,     Inc.,    24<' 
Montgomery  Si..   San   Francisco, 
gomery  St  ,  Sai:   FranclEco. 
Contractor — Fred    Warden.    68    Concord 

St..  San  Francisco. 
Filed  May  24,  '22.     Dated  May  23,  '22. 

Building    framed       |100n 

Interior    plaster    on 1000 

Completed  and  accepted looo 

Usual  35  days 1000 

TOTAL  COST,  $4000 
iiruil.  $2OO0.  ."^urolUs,  r^h.i'  Monson  & 
Albln  W.irden.  Limit.  !»0  .i.iy.i.  Forfeit, 
none.      Plans   and   »p<»l(l'   "      '   '    'll^d 


.W'K  12:. 
All  work 
■  I    rrnmn 


REHIDKNCE 

(2720)      E    TWtiNTV-NINTli 

N    liaWxip    N    :;.>xE    1^0. 

for   onc-Hlory   and   b!.-.-.. 

residence. 
Owner — Cecilia  McClvnv 
Architect      -    O  Bri.  "  l  ' 

MoiiiKomcry   Si 

Contracl(T'-l''r''''    ^'  '  "     '  ' 

Kl..  Han  Frinricry. 
Filed   May  24.  '22      Dated  May  .X,  '22. 
Itullding    frnnn-l  $1000 

Interior    plaster    •  lOOO 

'"ompletrd   iin<l  ft"  ■  lOuO 

Usual  3r,  days lOOO 

TOTAL  COST,  $4000 


THEATRE 

(2221)  NE  OCEAN  AVE  AND  FAXON 
Ave  E  104:7  N  100  W  120  1%  E 
101;6'4.  Lots  15,  16.  17  and  portion 
14.  Blk  3196,  Westwood  Park.  All 
work,  excavation,  concrete  and 
carpenter,  for  a  Class  A  theatre 
building  and  Class  C  stores. 
Owner — Samuel    H.   Levin.    655    Masonic 

Ave.,    San    Francisco. 
Architect — Reid    Bros..     105     Montgom- 
ery  St..    San    Francisco. 
Contractor — O.       B.       Pasqualetti.       746 

Union    St..    San    Francisco. 
Filed  May  24.  1922     Dated  May  4.  1922. 
Payments    on    5th    of    ea.    month.  75% 

Usual    35    days     25% 

TOTAL  COST.  $24,500 
Bond,  $12,250.  Sureties,  Stella  Pas- 
(lualetti,  R.  A.  Bucco.  Forfeit,  none. 
Limit,  as  required.  Plans  and  specifi- 
cations   filed. 


APARTMENTS 

(•i::22)   SE  BUSH  AND  TAYLOR.  Si.N- 

story  and  basement  reinforced  con  • 

Crete    (44)    apartments    and    stores. 
Owner — A.    Penziner,    1032    Balboa    St.. 

San  Francisco. 
Architect — E.  H.  Denke,   1317   Hyde  St.. 

San   Francisco. 
Day's  work.  $100,000 


DWELLING 

(2223)      W    FORTY-FIRS-T    AVE    125    S 

Anza.      One-story      and      basement 

frame  dwelling. 
Owner  —  James   Keenan.    1647    Sanchez. 

St.,   San    Francisco. 
Architect — None. 
Day's  work.  $4000 


FRAME  FLATS 

(2:^24)      E    FRANKLIN    137-6    N    Green. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Florence   L.  Onyon,   1792  Union 

St.,  San  Francisco. 
.\rchilect— Wm.   Koenig,   788    16th   Ave.. 

San  Francisco. 
Day's   work.  $9000 


FRAME  FLATS 

(22251  E  HEM  WAY'  TERRACE  108-4. 
141-8.  175,  208-4  and  241-8  N  TPul- 
ton.  Five  two-story  and  basement 
frame  fiats   (2   fiats   In  each). 

Owner — W.  L.  Hemmlnga,  47  Ashbury 
St  .  San   Francisco. 

Architect — None. 

Day's  work.  $8000  each 


FRAME  DWELLINGS 

(2226)  VV  LONDON  35  and  65  S  .\mazon 
Two  one-story  and  basement  frame 
dwellings. 

Owner — Crocker  Estate  Co.,  526  Crock- 
er Bldg..  San  Francisco. 

Architect — None. 

Contractor — A.  M.  Samuelson.  290 
Rolph   St..   &    F.  $3000   i.acb 


Owner — A.    M.    McLean,    761    17th    Ave.. 

San  Francisco. 
Architect — None. 
Contractor — R.    A.    McLean.    180    Jessie 

St.,    San    Francisco.  $4000 


ALTERATIONS 

CJ:;i;7)  NO.  237  POST.  Construct  win- 
dow backs;  close  up  mezzanine 
floor;  Install  dumb  waiters  and  n  - 
arranige  starts  In  candy  store. 

Owner— United    Candy   Shops,    Prt-m. 

Archlt<ct — None. 

Contractor — Mullen  Mfg.  Co,  «l  Rausch 
St..   San    Francltico.  $1600 


UAi<AUE 

(2;i2«)      N   SEVIBNTEENTll   350   W   Noe. 

OJie-story  brick  Barage. 
Owner  —  Pope.  Estate  Co.,  Kohl  Bldg., 

San   Francisco.         •  > 
i.nlt.ci  — II.    H.    Meyers,    Knhl    HMk  . 

San    l.'r.i  iu-'hco. 
(.Vntrnctor — E.    T.    Lrllcr    &    Han,   '407 

Cull    llldg..    ti.    11.  Iliooo 


FRAME  FLATS 

(2230)  S  ST  MARYS  AVE  107  E  Mar- 
silly.  Two-story  and  basement 
frame  (2)   fiats. 

Owner. — E.  H.  Brennan,  127  St.  Marys 
Ave.,  San  Francisco. 

Arcnitect — J.  V.  Brennan  Jr..  127  St. 
Marys  Ave.,  San  Francisco. 

Day's  -work.  $4000 


DWJClLIN'a  ^        , 

(^229)      W  SEVENTEENTH  X.VR  275  S 

C.tbilllo.     One-story   and  basement 

frame    dwelling. 


RESIDENCE 

(2o31)      SE    PERSIA      AND      NAPLES. 
One-story  and  basement  frame  res- 
idence. 
Owner — Mario     M.izzera.   4o60     Mission 

St.,   San   Francisco. 
Architect— Frederick    G.    Munk    Jr.,    58 
■  e      Francisco    St..    San    Francisco.' 
Day's    work.  $4000 


HUNG ALOW 

(2232)      W     TWENTY-FOURTH       AVE 
184-8  S  Anza  S  25xW  120.     All  work 
for    one-story    bungalow. 
Owner — H.   O.   Lindeman.   232    Anza   St.. 

San  Francisco. 
Architect — .\oi;e. 

Contractor — W.    R.    Lindeman,   530   Bal- 
boa St.,  San  Francisco. 
Filed  May  25.  '22.     Dated  May  16.  '22. 

Enclosed    $1000 

Rough    plaster   on 1000 

Completed     1000 

Usual  35  davs 1000 

TOTAL  COST.  $4000 
Boid,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


DWELLING 

(2233)      LOT      2    BLK       25    St.    Francis 

Wood    lOxtn.    No.    2.      All    work    for 

two-story      and      basement     frame 

dwelling. 

Owner — J.  G.  and  Gabrlelle  C.  O'Connor 

Architect  —  Henry    H.    Gutterson,    274 

Post  St..  San  Francisco. 
Contractor — Mangels    Bros.,    4792    Mis- 
sion  St..   S-an   Francisco. 
Filed  May  2r,,  '22.     Dated  May  22.  '22. 

Frame    up    $2524.63 

Brown    coated    2524.63 

Completed    and     accepted....    2524. ca 

Usual    35    days 2524.62 

TOTAL  COST.  $10,098.60 
Bond.  $5049.25.  Sureties.  Theresa  Gam- 
ma and  Jno.  A.  P.  Steimke.  Limit.  120 
days.  Forfeit,  none.  Pl.ms  and  speci- 
fications filed. 


RESIDENCE 

(2284)     LOT   14   BLK   3251    Balboa   Ter- 
race.    All  work  except  lighting  fix- 
tures, sli.'ides  .and  hci.tlng  plant  for 
one-story   and    basoment    residence. 
Owner — Henrli.  ita    Schulken. 
Architect— Harold  G.  Stoner. 
Supervising  Archilect — Mel  I.  Schwartz 
Nevada  Bank  Bldg.,  San  Francisco 
Contractor — Cress   &   Trobock,   180  Jes- 
sie  St.,   San   Francisco. 
Filed  May  24,  '22.     Dated  May  19.  '22. 

Roof    on     $209.. 

Brown   coated    209 f> 

'   Completed  and  accepted 209.'' 

Usual  35  days 209.'. 

TOTAL  COST.  $8380 
Bond.  none.  Limit.  120  days.  Forfeit. 
nope.     PInni;  and  specifications  flle4. 


RESIDENCE 

(2235)  W  COMMONWE.M.Tll  AVE  40.-> 
S  Euclid  Ave  S  40xW  120.  Oradlnv, 
roofing,  tile.  gla:<s,  hardware.  lath 
:tnd  plaster,  slindcs  and  electric 
work  for  two-story  and  basemen i 
residence. 

Owner — Mrs.  Daisy  Hamburger  wir> 
Henry. 

Architect — T.  Paterson  Rog«,  $10  Call- 
ro:'nlit    >-l.,    San    Franclsco. 

Contractor — Irn  W.  Coburn,  H«Arbt 
Bldg.,  San  Francisco. 

Piled  May  2.'..  '22.     Dated  May  S4.  '22. 

1st  story  joist   In   place $2050 

Hoof  on    2060 


Saturday,    May    27,    1922 
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Brown    coated    .,..,,... 2050 

Completed  and  accepted 2050 

Usual   35   days 2750 

TOTAL  COST,  $10,950 
Bond,  none.  Limit,  100  days.  Forfeit, 
ncne.      Plans    a)id    specificationK    tiled. 


(223C)      PAINTING       TINTING         AND 

papering  on  above. 
Contractor — .1.  P.  Fra.ser  Thonu)«on  Co., 

902    O'Farreli    St.,    San    Francisco. 
Filed  May  25,  '22.     Dated  May  24,  '22. 

Completed    and    accepted 1750 

Usual  35  days 250 

TOTAL  COST.  $1000 
Bond,  none.  Limit,  30  days.  Forfeit, 
?20       Plans   and   specifications   filed. 


(2237)      GAS      FITTING,       PLUMBING- 

and  sewering  on  above. 
Contractor— Frank   J.    Klimm,    221    Oak 

St.,   San   Francisco. 
Filed  May  25,  "22.     Dated  May  24,  '22. 

Plumbing     roughed     in $577 

Compl'it-^d  and   accepted 577 

Usual   35   days 387 

TOTAL  COST,  $1541 
Bond,  none.  Limit,  100  days.  Forfeit, 
$20.     Plans  and  specifications  filed. 


HOUSE 

(2238)      W    SEVENTEENTH    AVE    153- 
11   N    Clement.     All   work   for   five- 
room   house. 
Ov/ner — P.  H.  McCarthy,  153  Upper  Ter- 
race San  Francisco. 
Architect — None. 
Contractor — Meyer    Bros.,     5326     Geary 

St.,  San  Francisco. 
Filed   May   25,   '22.      Datod  May   2,  '22. 

Frame   up    $1125 

Brown  coated    1125 

Completed     1125 

Usual    35    days 1125 

TOTAL  COST,  $4500 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


ALTERATIONS 

v2239)      NO.    912    .A.ND    914    GEARY    ST. 

All   work   for   alterations   to   stores 

in  building. 
Ov.ner — Mrs.   R.  C.   Tucker,  80  Post   St., 

San  Francisco. 
Architect — Andrew      H.      Knoll,    Hearst 

Bldg.,  San  Francisco. 
Contractor — A.  L.  Thulin,  Balboa  Bldg., 

San  Francisco. 
Filed  May  25,  '22.     Dated  May  22,  '22. 
Every  15  days  after  beginning.      75% 

Usual     35     days 25% 

TOTAL  COST,  $1645 
Bond,  $825.  Sureties,  O.  F.  Larson  and 
B.  H.  Peterson.  Limit,  30  days  after 
May    24.      Forfeit,    none.  Plans    and 

.specifications    filed. 


TENEMENT  HOUSE 

(2240)      N  UNION  150  W  Taylor  W   25x 
N   137-6.     All  work   for  three-story 
and   basement  tenement   house. 
Owner — Antonio    Ponzini,    36    John    St.. 

San  Francisco. 
Architect — L.    Traverse,    854    Union    St.. 

San    Francisco. 
Contractor — J.    Martinelll,    1351    Mason 

St.,  &an  Francisco. 
Filed  May  25,  '22.     Dated  May  23,  '22. 
Foundations  finished  and   garage 

jonsts    in    place $4162.50 

Hoof   on U62.50 

Brown    coated    4162.50 

Comoleted   and    accepted 4162.50 

TOTAL  COST,  $22,200.00 
Bond,  $11,100.  Sureties,  Pilade  Car- 
mlgnani  &  Frank  L  Martinelll.  limit. 
100  days.  Forfeit,  none.  Plans  and 
specifications    filed. 


BUILDING 

(2241)  E  SANCHEZ  84  W  Clipper  ?0.\ 
25-11.  All  work  except  electric 
lighting  fixtures  for  one-story  and 
basement  building. 

Owner — George  Kimball  Jr.,  165  Lex- 
ington Ave.,   San  Francisco. 

Plans  by  Contractor. 

Contractor — Arthur  H.  Klahn,  1334  21sl. 
Ave.,   San  Francisco. 

Filed  May  25,  '22.     Dated  May  11.  '22. 


Roof   rafters  /jn $70r' 

Brown   coated    700 

Plastering    completed    700 

Completed    and    accepted 726 

Usual    35    days 950 

TOT^\L  COST,  $3776 
Bond,  none.  Limit.  Sept.  11,  1022.  For- 
feit, none.   Plans  and  specifications  filed 


COMPLETION  NOTICES 


SAN    FRANCISCO     COUNTY 

Recorded  Accepted 

May  24,  1922— S  CALIFORNIA  97  W 
Commonwealth  Ave  48x112.  H  C 
Keenan    to    whom    it    may    concern 

May    23,    1922 

May  25,  1922— S  BALBOA  82-6  W 
20th   Ave   W   25xS      100.     George      S 

Green    to    Bredlow    Green    Cc 

May    25,    1922 

May  25,  1922— NW  MISSION  AND 
Annie  56  on  Mission  by  3  20  on 
Annie.         David    R      Elsenbaoh    to 

Barrett   &   Hilp May   23,    1922 

May  25,  1922— PTN  LOT  16  BLK  16 
at.  Francis  Wood  Extn  No.  2. 
Herbert  N  Thomas  to  Julius  Berge 

May    15,    1922 

May  25,  1922— S  BALBOA  107-6  W 
20th    Ave    W    25xS    100.      George    P 

Green    to    Bredlow    Green    Co 

May    25,    1922 

May  25,  1922 — N  CALIFORNIA  j42-6 
W  Hyde  W  50xN  137-6.  Daniel  Mc- 
Killop  and  Joseohine  McKillop  to 
whom  it  mav  concern.. May  25,  192" 
May  24,  1922— SE  CALIFORNIA  AND 
26th  Ave  E  32-6xS  100.  Fred  and 
Hjalmar  L  Anderson  and  Ivor  D 
Sellman  to  whom  it  niaj    concern.. 

May    24,    1922 

May  24,  1922— W  SIXTEENTH  AVE 
200  S  Anza  25x120.  Mrs.  J  Donnelly 

to  Otto  Anderson May   24.   1922 

May  24,  1922— W  FRANKLIN  25  N 
CJiestnut  N  25xW  100.  Luigi 
Bruchera  to  P  Sartorio.  .May  23.  1922 
May  20,  1922— NO  19  UNION  SQUARE 
Ave.  Baldwin  Bldg.,  SW  Cor. 
Union  Square  Ave  and  Kearny. 
Max  Cahen  &  Co  to  Louis  Cohen.. 

May     18,     1922 

May  20,  1922— W  CAPITOL  AVE  7.t 
N  Grafton  Ave  N  25xW  100.  The 
McCarthy    Co    to    .Tames    Arnott    & 

Son May    20,    1922 

May  23,  1922— NW  PINE  AND  MONT- 
gomery  N  125xW  138-6.  Com- 
mercial Union  Assurance  Co  and 
The    California    Insurance    Co    to    P 

Grassi   &  Co May   22,   1922 

May  23,  1922- E  NINTH  AVE  75  N 
Pulton  N  25xE  81-8.  Michael  Mc- 
Donough    to   whom    it    may   concern 

May    22.    1922 

May  23,  1922— S  OCEAN  AVE  51.77  E 
Capitol  Ave  25.88x124.39  m  or  1. 
Giuseppe    Basile    to    Mangels    Bros. 

Mav   18,    1922 

May  23.  1922— E  BRYANT  70  N  26th 
N23-4xE   100.        Wm   H      Clifford    to 

whom   it  may  concern 

May    22,    1922— N   LAKE    70    W    Third 
Ave    30x120.      Frieda    M    Cochran 

to  C  A  Robert May  22.   1922 

May  22,  1922— SE  PARIS  75  NE 
Russia  Ave  NE  25xSE  100  Ptn  Blk 
20  Excl  Hd  Assn.  Patrick  Horgan 
to  whom  it  may  concern.  May  20,  1922 
May  22,  1922 — SE  PARIS  100  NE 
Russia  Ave  NE  25xSE  100  Ptn  Blk 
20  Excel.  Hd.  Assn.  Patrick  Horgan 
to  whom  It  may  concern. May  20.  1922 
May  22,  1922— NE  FIFTH  AND  Mis- 
sion.    F  Von  Borstel  to  Geo  M  Mer- 

ritt May    20,     1922 

May  20,  1922 — SE  MISSION  160  SW 
Third  SW  77-2%  SE  100  SW  0-9% 
SE  70  NE  83  NW  70  SW  5  NW  100. 
Thomas  Doyle  to  Hayes  Oser  Co.  .. 

May    19,    1922 

May  20,  1922— N  ROLPH  128  E  Ma- 
drid..    P   G   Magnuson    to   whom    it 

may   concern May    18,    1922 

May  20,  1922— NE  POPE  &  MORSE. 
Albln  M  Samuelson  to  whom  it  may 
concern May    10,    1922 


May  20.  1922;  -NE  F^XCEI^.SIOU  T.i  SK 
Madrid.  Knut  Anderson  to  whom 
it  may  coflcern May  20, '1922 

May  20.  1922— NW  EDINBURGH  175 
NE  Excelfior.  Knut  Anderson  to 
whom    it   tpay   concern.. May    20,    1922 

.May  19.  192? — NW  PAIXiU  AVE  225 
NE  Keith  NE  50xXW  100.  Paul 
Messner  to  P  H  Madden.  May  18,  192i; 

May  ID,  1922 — LOT  9  Ptn  Lot  10  Blk 
3133.  Westwood  T'ark.  Walter  E. 
Hansen  to  whom  it  may  concern.. 
May    19,    1922 

May  19,  1922"- SW  CALIFORNIA  AND 
Jordan  Ave  33  on  Jordan  Ave  and 
95  on  California.  E  V  Lacey  to  O 
E   Carlspn- May    19,    1922 

May  19,  1922 — N  NATOMA  75  W  8th 
SW  ZoxNW  75.  Chas  H  Layne  to 
Clarence  C  .Sayre May    19.   1922 


LIENS  FILED 


SAN    FR.ANCISCO     COUITY 


May  25,  1922^LOT  3  BLK  .':112.  West- 
wood  Park.  Incandescent  .supply 
Co  vs  Mary  L  and  Clarence  B  Bean 
$«7.8.'i 

May  19,  1922— S  CLAY  154-2  E 
Franklin  "E  32-7xS  127-8»4.  J  H 
Kruse  vs  Martin  S  Shaw  and  Geo 
D  Merrill  and  Aimee  Merrill.  .$692.14 

May  19.  1922 — E  TWENTY-SEVENTH 
Ave  132-6  S  Balboa  S  25xE  100. 
Western  Roofing  Co  vs  J  M  Jolin- 
son      $84 


Notice  of  Non-Besponsibility 


SAN    FR.ANCISCO    COUNTY 


May  20,  19^2 — SE  XATOMA  14u  SW 
Eleventh.  F  B  Surryhne  as  to  im- 
provements on   property 


<KS>SATIO\    OF    I.AnOK 


SAN   FRANCISCO   COIXTV 


May       2;-.     1£22— S       CLAY        151-3        K 
Franklin   E   32-7xS   127-8t4-      Aimee 
Merrill.      Cessation    occurred    April 

24,    1922. 


BUILDING  CONTRACTS 

ALAMEDA 

CO  V.N  TV 

91000  and  Over  R<>^portrd 

The    following    is 

an    index    fo 

r    the 

contracts  for   this   i: 

ssue. 

No. 

Owner 

Contractor 

Amt. 

2311 

Burnside 

Conrad 

4000 

2312 

Rosie 

Monroe 

450^1 

2313 

Moel 

Owner 

4000 

2314 

Orlzon 

Owner 

4000 

2315 

Magnus 

Bowser 

80011 

2316 

Gastman 

Owner 

6000 

2317 

Meyers 

Owner 

4000 

2318 

Jones 

Mason 

4000 

2319 

Martir 

Mason 

1000 

2320 

Beach 

Owner 

300U 

2321 

Herman 

Perry 

8000 

2322 

Pfrang 

Owner 

4000 

2323 

Marquis 

Owner 

2800 

2324 

Same 

Same 

13200 

2  c,  2  5 

Ball 

Gosselt 

1007? 

2326 

Lawlor 

Rankin 

7950 

2327 

Root 

Hiidebrand 

350U 

2328 

Glickman 

rritchett 

7000 

2329 

Oakland  Cluo 

Olson 

15624 

2330 

Gclz 

Baccus 

1600 

2S:.l 

Vane 

Rankin 

4975 

2332 

Plcardo            Sommarstrom 

12800 

2333 

Wranghaiii 

Tupper 

2200 

2334 

Same 

Same 

4500 

2S35 

Associated 

Owner 

I7.i') 

2336 

Wheeler 

Butterfleld 

7800 

23S7 

Web 

Kidder 

1000 

2338 

Radston 

Texdahl 

5700 

2339 

Dull 

Bigelow 

ll'SOO 

2340 

Perry 

Stewart 

5000 

2341 

Bishop 

Johnson 

2700 

2342 

Moresi 

Lack 

1000 

2343 

Harris 

Owner 

3000 

2344 

Gillespie 

6oryd 

SOOO 

2345 

Hlnch 

OwTier 

8000 

^ 
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2346 

Pach 

Petersen 

2675 

2847 

Blanchaller 

Larmer 

5460 

234S 

Koski 

Owner 

3000 

2349 

Pleitner 

Wells 

5300 

2350 

Theta  Chi 

Henderson 

2341S 

2351 

Cowen 

Rich 

4500 

2352 

Pausch 

H'teman 

290i) 

2353 

Haas 

Boyd 

6600 

2314 

Jean.s 

Livingston 

1100 

2355 

Irwin 

Schwalm 

9000 

2356 

Magoon 

Malley 

4000 

2357 

Luster 

Sims 

3000 

2358 

Florcs 

Owner 

2500 

2359 

Gray 

Taylor 

4550 

2360 

Courtright 

Wishart 

2800 

2361 

McCaftens 

Bluche 

2684 

2362 

Ceremelle 

Owner 

1200 

2363 

Vickerson 

Yerrick 

15000 

2364 

Vickerson 

Yerrick 

15000 

2365 

Rlty.     Syn. 

Frosthell 

1532 

2366 

Haler 

Owner 

6000 

2367 

Zinke 

Owner 

4000 

2368 

Mellman 

Owner 

2'500 

2369 

Anderson 

Owner 

3000 

2370 

Pugh 

Knight 

z  6500 

2371 

Frank 

Scott 

4610 

2S72 

Parocni 

Barigluki 

3000 

2373 

Hirsciibeck 

Fish 

5850 

2374 

Wilber 

Oakland 

4590 

2375 

Pomeroy 

Johnson 

1500 

■Z3'i6 

Coit 

Owner 

3900 

2377 

Tillman 

Anderson 

S225 

2378 

Wilding 

Oresham 

6500 

2379 

Schneckenburger        Owner 

3800 

2330 

Ruedy 

McKerricker 

4250 

2381 

Cohen 

Owner 

1500 

2382 

Mnxheny 

Sharp 

5500 

2  3  S3 

Itutler 

Alattison 

3200 

2384 

Am.     Hank 

T^awton 

'1500 

2385 

Anderson 

Owner 

4000 

2386 

Power 

Oivner 

1000 

2387 

Smith 

Owner 

2000 

2388 

Schuler 

Owner 

3250 

2  389 

Krapp 

Ericsson 

1650 

23S0 

Pollard 

Owner 

3000 

•J391 

Townsend 

Owner 

4900 

•:392 

Bray 

Lucas 

34300 

2393 

Spencer 

Owner 

20000 

2394 

Hart 

Mason 

6500 

2395 

Francis 

Owner 

75001 

2396 

LInd 

Dolan 

3975 

2397 

Brown 

Stenbro 

3600 

2398 

Vieira 

Petersen 

4200 

2399 

Cunningham 

Owner 

3500 

24U0 

Dunbar 

Sherman 

1600 

2401 

Gruubb 

Owner 

4000 

2402 

McDermott 

Fennelly 

4500 

2403 

Mt.    View 

Owner 

20000 

DWELLING  „.     , 

(2311)  NO.  109  RAMONA  AVE.,  Pied- 
mont. One  and  onc-half-story  6- 
room  dwelling. 

Owner— T.   S.  Burnsldc.   3036   23rd   Ave  , 

Oakland. 
Architect— None. 
Contractor — Nflson   Conra<l  J4nnn 

DWELLING  .^.,, 

(2312)  NO.  93  CAMBRIDGE  \VA^. 
Piedmont.  One  and  one-half-atory 
6-room  dwelling. 

Owner — Jas.   H.   Rosle. 
Architect — None. 

Contractor — J.  W.  Monroe,  5538  Ciare- 
mont  Ave..   Oakland.  J4B00 


Architect — A.   M.   Bowser. 
Contractor — A.       M.       Bowser, 
Bldg.,    San    Francisco. 


Hearst 

?8000 


DWELLING 

(2316)  NO.  2310  EUNICE  ST.,  Berke- 
ley.    Two-story  7-room  dwelling. 

Owner  —  H.  H.  Gastman,  1263  Euclid 
St.,   Berkeley. 

Architect — None. 

Days  work.  «l"^l'^' 


DWELLING 

(2317)      NO.   2105   LOS  ANGELES  A\T^. 

Berkeley.      One   and    one-half-story 

7-room  dwelling. 
Owner — Alice     B.     Meyers,     2312     Cedar 

St.,  Berkeley. 
Architect — None. 
Day's   work.  ?4000 


nWK!.,LING 

(2313)      NO.     124  EL     CERRITO     AVE.. 

Piedmont.     One   »nd  onc-half-itory 

«-room  dwrlllnir. 
Owner — J.  Mofl 
Architect — Non<- 
D*y«  work.  I^OO" 

DWKLLINC, 

(t>14)      NO.       130    .MUNNYSILE       AVE-. 
Piedmont.     One-«tory  6-rooni  dwiir. 
QftntT — OrtJion   &  Spunk 
Architect  — None. 
Dayo  work.  14000 

uwi::llinu 

(2316)    no.     256    la    sallio    avu . 
Piedmont.      Two-«tjry    eight-room 

dwi'lllnB. 
Owner — Irvinir    Mnsnuii.    Ka»lon    nidff. 
Oakland. 


ALTERATIONS 

(2318)   NO.   2625   BENVENUE,  Berkeley 

Alter  into  apartments. 
Owner — Prof.  Wni.   Curey  Jones.   Prom. 
Architect — None. 
Contractor — Mason    McDufflc    Co.,    Shat- 

tuck    Ave    and    Addison    St.,    Bkly. 


ALTERATIONS 

(2319)      NO.     2826     KELSEY     ST.,     Ber- 
keley.    Alterations. 

Owner — J.   O.    Martin,   Premises. 

Arcliitect — None. 

Contractor — Mason   McDulIie   Co.,   Shat- 
tuck    Ave    and    Addison    St.,    Bkly. 

$1000 


DWELLING 

(2320)  S  KANSAS  110  W  Laurel.  Oak- 
land.    One-story  5-room  dwelling. 

Owner  —  Beach  &  Noble,  3000  Kanso.'^ 
St.,  Oakland. 

Architect — None. 

Day's  work.  53000 


DWELI.,TNGS 

(2321)      E  LINWOOD  250  and  290  N  E- 

38th,    Oakland.      Two    one-story    5- 

room   dwellings. 
Owner — Mrs.    Herman. 
-Architect — -None. 
Contractor — J.  Floyd  Perry,  733  Haight 

Ave.,    Oakland.  $4000    each 


Bond,  55150.  Sureties,  A.  S.  Weaver  and 
C.  W.  Lannom.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING 

(2£26)  S  LONGRIDGE  ROAD  1200  E 
Lakeshore  Ave..  Oakland.  Two- 
story   7-room   dwelling. 

Owner — Edw.    Lawlor,    San    Francisco. 

Architect — None. 

Contractor — S.  G.  Rankin,  712  Haddoh 
Road,  Oakland.  57950 


DWELLING 

(2322;      W    THOMAS    400    N    Broadway 

Terrace     Oakland.         One-story     5- 

room  dwelling. 
Owner  —  C.    J.    Pfrang.   480   Forest    St  . 

Oakland. 
Architect — None. 
Days  work.  54000 

DWELLING  -^ 

(2323)  W  THlRTi'-NINTH  AVE  40  S 
Carrlngton.  Oakland.  One-story  5- 
room  dwelling. 

Owner — E.  M.  Marqui.s,  3827  Russell  St.. 

Berkeley. 
Architect — None. 
Day's  work.  5280U 

DWELLINGS 

(2324)  W  THIUTY-NINTH  AVE  235, 
265,  oOO,  3.10,  360  and  400  S  Carrlng- 
ton, Oakland.  Six  onc-8tory  4-rooni 
dwcl'  InKs 

Ow  ner— 10.  M.  Marqals,  2827  Russell  St., 

Uerltcky. 
Architect — None. 
Day's  work.  52200  cacli 

DWELLING 

(2325)  PTN  LOTS  52  AND  5.''  BLK  1. 
lynkc-Mhiir.'  HiKhlands,  Oakland.  All 
Work  for  two-Htory  and  bnnomont 
frumo   dwuillng  and  gurafie. 

Owner— N.    A.    Hall.    697    23rd   St.,  Okd. 
Atchlttcl — MllUr    &    Warnccko,    Porry 

r.lilK..  Oakland. 
•  .'ciurartor — Ch.-sler      A.      Ooii»«tt,      327 

PaviM  Couit.  San  Leandro. 
Kll'rt   May    1!'.   "22.     Dated  May  — .  'It. 

Hoof    flhculh.d     M, 

Plaatttcd     Vi 

romplctcd  and  accrptod hi 

PnunI    35    dnya ^ 

TOTAL  COST.  110,078.59 


DWELLING 

(2337)      S'W    FIFTIETH    AVE    A    BOND 

Sts.,  Oakland.       Two-story     6-room 

dwelling. 
Owner — Henry  Root,  Oakland. 
Architect — None. 
Contractor — C.      G.      Hlldebrand,      170C 

Fremont  AVay,  Oakland.  53500 


DWELLINGS 

(2328)      E  107TH  AVE  800  and  837  S  E- 

14th    St..    Oakland.      Two    one-story 

5-rcom   dwellings. 
Owner — Louis  Glickman.  Oakland  Bank 

of  Savings  Bldg..  Oakland. 
Architect — None. 
Contractor — Frank    Critchett. 

53500  each 


CLUB  HOUSE 

(2329)  E  MONTECITO  AVE  150  N  Bay 
Place,  Oakland.  One-story  club 
house. 

Owner — Oakland  Club. 

Architect — A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Contractor  —  Alfred  Olson,  Bverson 
Bldg..  Oakland.  515.624 


ALTERATIONS 

(2330)   SW  ELEVENTH  AND  HAR- 

rison.   Oakland.     Alterations. 
Owner — F.  J.  Getz. 
Architect — None. 
Contractor — AN'.  J.   Baccus.   357   12th  St.. 

Oakland.  51600 


DWELLING 

(2331)      E      EDGEWOOD    AVE    200       N 

Wellington.  Oakland.     One-story  6- 

room  dwelling. 
Owner — L.  H.  Vane.  Casa  Grande  AptR. 

Oakland. 
Architect — None. 
Contractor — S.    G.    Rankin.    712    Haddon 

Read,  Oakland.  54973 


FLATS 

(2332)  AV  WAHFIELD  AVE  260  N 
Wlckson,  Oakland.  Two-story  14- 
room  flats. 

Owner — Mrs.  C.   C.  Ficardo.  Tyler  Ave.. 

Alameda. 
Architect — None. 
'Contractor  —  Axol    Sommaratrom,    109 

Sunnyside    Ave.,    Alaraeda.      S12,80(i 

DWELLING 

(2333)  NOj  14:;i  ARCH  ST.,  Berkeley. 
Onc-«?tory   4-rooin   dwelling. 

Owner — Mra.  J.   B.   Wranjrham.   Prem. 
Architect— L.    F.   Hyde,   2745    26th   Ave. 

Oakland. 
Contractor — Thud  M.  Tupp«>r,  2.^10  Ruh- 

«ell  St.,  Uorkoley.  58200 


DWELLING 

(2334)  NO.  1428  AUCH  ST..  Barkaley. 
One  and  ono-hnlf-story  S-room 
d'A'olllng. 

Owner — Mrs.  J.  B.   Wranffham,   Prem. 

Architect— L.  F.  Hyde,  2745  86th  Av*.. 
Oakland. 

i.'onlractor — Thnd  M.  Tuppcr.  2810  Rus- 
sell St.,  Berkeley.  54500 


SERVICE   STATION 

(233.'>)      NE    Dl'K.VNT      AND     FULTON. 

Berkeley.     .M«rvlo«  station. 
Ownor — AMHociatod    Oil    Co.    1100    Weh- 

■  trr    SI  .    Oakland. 
Arehltoct — Nonr. 
Day'a  work.  |1760 
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STORE 

(2336)     NO.  2141  MILVIA  St.,  Berkeley 

One -story   tile   store. 
Owner — K.  C.  Wheeler. 
Architect — None. 
Contractor — F.      P.      ButtertfleW,    2488 

Shattuck   Ave.,    Berkeley.  $7800 


ALTERATIONS 

(2337)  NO.  2471  SHATTUCK  AVE.. 
Berkeley.     Alterations. 

Owner — Web    Motor    Co.,    Premises. 

Architect — None. 

Contractor— H.  C.  Kiddor,  2108  Addi- 
son   St..    Berkeley.  ?100n 


ALTERATIONS 

(2338)      NO.      2225     SHATTUCK      .WE., 

Berkeley.     Alter  store. 
Owner — C.  Radston. 
.Architect — None. 
Contractor — C.    Texdahl,    5375   Belgrave 

Place,    Oakland.  ?5700 


FLATS 

(2fl39>      NO.    2211,    13.    15,    17   WOOLSEY 

St.,    Berkeley.      Two-story    16-rooni 

flats. 
Owner — Chas.  Dull,   Woolsey  and   Siiat  - 

tuck  Ave.,  Berkeley. 
Architect — None. 
Contractor — John      E.      Bigelow.      2234 

.\therton  St.,  Berkeley.  $11,500 


DWELLING. 

(2340)      N     BROOKLYN      AVE      50     W 

Park    Blvd.,      Oakland.      One-story 

6-room  dwelling:. 
Owner — Mrs.  E.  Perry,  11th  and  Fallon 

Sts.,   Oakland. 
Architect — None. 
Contractor — B.  A.  Stewart,  437  Perkins 

St.,   Oakland.  ..5$$| 


DWELLING. 

(M41)      N    CALIFORNIA     169     W    MA- 

ple,    Oakland).      One-istory    S-room 

dwelling. 
Owner — E.  Bishop. 
Architect — None. 
Contractor — Hans  Johnson,   3328   Abbey 

St.,    Oakland.  $2700 


REPAIRS 

(2342)      NO.  1440  83rd  AVE.,  OAKLAND 

Fire   repairs. 
Owner — J.   Moresi,   1440    83rd   Ave. 
Architect — None. 
Contractor — Geo.  Lack,  944  Eagle  Ave., 

Oakland.  $1000 


STORE   AND   DWELLING 

(2343)      SB    COR    GRAY      AND    HAR- 

ring-ton,   Oakland.     One-story   store 

and    dwelling. 
Owner — A.    J.    Harris,    1575    36th    Ave., 

Oakland. 
Architect — None. 
Days'    Work.  $300,-) 


DWELLING. 

(2344)  N  LERIDA  422  B  ROSAL. 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — Siara  Gillespie,  2820  Cherry  St., 
Berkeley. 

Architect — None. 

sCTcntractor — Robert  Boyd,  5710  Genoa 
St.  $5000 


DWELLING. 

(2345)  N  NEVIL  418  W  38TH  AVE. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — J.  T.  Hinch,  Federal  Bldg., 
Oakland. 

Architect — None. 

Day's    Work.  13000 


DWELLING. 

(2346)      N     OCEAN     AVE     68     W     SAN 

Pablo      Ave.,    Oakland.      One-story, 

4-room    dweling. 
Owner — Mrs.   L.   Pach.    6421   San   Pablo 

Ave,   Oakland. 
Architect — None. 
Contractor — Jenaen    &    Petersen,      3411 

Adeline    St.,    Oakland.  $2675 


DWELLING. 

(2347)  S  PALOMA  AV  130  W  CAL- 
mar,  Oakland.  Two-story  6-room 
dwelling. 

Owner — G.    Blachaller. 

Architect — None. 

Contractor — Edw.  Larmer,  90  Fair- 
view    Ave.,    Oakland.  J5460 


DWELLING. 

(2348)      R   RAMONA    AVE   365   B  PIED- 

mont,   Oakland.     One-story   5-room 

dwelling. 
Owner — Matt     L.     Kcsk!,     35      Ramona 

Ave.,  Oakland. 
Architect — ^None. 
Day's   Work.  $30.)0 


E-16TH 
5-room 


DWELLING. 

(2349)      W    36TH    AVE      522    S 

St.,      Oakland.      One-story 

dwelling. 
Owner— H.    A.    Pleitner.      2919      E-16th 

St.,  Oakland. 
Architect — None. 
Contractor — F.    P.    Welle,    4034 

St.,    Oakland. 


Porter 
$3500 


FRATERNITY   HOUSE 

(2350)  SE  LE  CONTE  225  W  Euclid 
SI.,  being  Lois  10  and  12  Blk  9. 
D.ily  Scenic  Park,  Berkeley.  All 
work  for  building  (two-story  18- 
room   fraternity  house). 

Owner — Theta  Chi  Fraternity  Building 
A.';sociation. 

Architect — W.  R.  Yelland,  414  l.^th  St.. 
Oakland. 

Contractor — B.  F.  Hender.son.  5744 
Keith  Ave.,  Berkeley. 

Filed  May  22,  '22.     Dated  May  S.  '22. 
Fidelity   Mortgage    Securities   Co. 
pays  $20,000,  balance  by  promi- 
ssory   note    

TOTAL  COST,   $23,418 

Bond.    $11,500.      Sureties,   W.    A.    Portei' 

and    W.      J.    Schmidt.      Limit,      Sept.    1. 

Forfeit,    $50.      Plans   and   specifications, 

none. 


DWELLINGS 

(2351)      NO.     2140     AND     2142     EUNICE. 

Berkeley.      Two    one-story    3-room 

dwellings. 
Owner — Cowen.   1180  Oxford  St..  Bkly. 
Architect — None. 
Contractor — James    L.    Rich,    943    42nd 

St,.  Oakland.  $2250   each 


DWELLING 

(2352)  NO.  il637  FRANCISCO  ST.. 
Berkeley.     One-story  5-room  dwlg. 

Ov>-ner — O.  M.  Pausch,  2220  Blake  St.. 
Berkeley. 

Architect — None. 

Contractor — E.  L.  Hiteman.  1217  Cor- 
nell  Ave.,   Berkeley.  $2900 


DWELLINGS 

(2353)      NO.    1518    AND    1522    RUSSELI, 

St.,    Berkeley.       Two    one-story    5- 

room  dwellings. 
Owner — K.   T.  Haas.   363  27th  Ave.,   San 

Francisco,    and    W.     G.    Ahlf.     1513 

Russell  St.,  Berkeley. 
Architect — None. 
Contractor — W.  E.   Boyd,   1820  6th  Ave 

Berkeley.  $3300  each 


ALTERATIONS 

(2354)  No.  1722  SAN  PEDRO.  Ber- 
keley.     Alterations   and   additions. 

Owner — R.  W.  Jeams,  Premises. 

Architect — None. 

Contractor — W.  Livingston,  2918  Ellis 
St.,  Berkeley.  $1100 


DWELLING. 

(2,'?55)      W  ASHMONT  AVE  OPP.  ARD- 

more,  Oakland.     Two-story   9-room 

dwelling. 
Owner — Dr.    S.   V.    Irwin,    Dalziel    Blvd., 

Oakland. 
Architect — W.      E.      Schlrmer  ,    Thayer 

Bldg.,  Oakland. 
Contractor   —   Harry     Schwalm,      1525 

Ct^estnut    St.,    Berkeley,  $9000 


.STORES. 

(2356)      NB  COR  BOND  AND  AVBXAL, 

Oakland.      One-story    stores. 
Owner — L.   B.   Magoon,   premises. 
Architect — None. 
Contractor— H.    Malley,    2941    West    St., 

Oakland.  $4000 


DWELLIMG. 

(2357)      W    COURTLAND    AVE      200    N 

Foothill  Blvd.,  Oakland.     One-story 

5-room  dwelling. 
Owner — Jeanotte    L.   Luster. 
Architect — None. 
Contractor — W.  H.  Sims,  1926  64th  Ave., 

Oakland.  $3000 


DWELLING. 

(235S)      W  84TH  AVE  95  N  A  ST,  OAK- 

land.     One-story  5-room  dwelling. 
Ov/ner — A.  Flores,  1312   84th  Ave. 
Arr-hitect — None. 
Days    Work.  $2500 


DWELLING. 

(2359)      N     EXCELSIOR     AVE      176   W 

Park      Blvd.      Oakland.      One-story 

6-room    dwtUing. 
Owner — Floyd      R.    Gray,    522      Haddon 

Road,   Oakland. 
Architect — None. 
Contractor — G.    Taylor,       1421       Market 

St  ,    Oakland.  $4550 


IJ  WELLING 

(2360)      NE         FORTY-NINTH         AND 

Manila,  Oakland.  One-story  5-rooni 

dwelling. 
Owner — l\Irs.       Annie       Court  right.     6.5  T 

Poirier  St.,  Oakland. 
Architect — None. 
Contractor — John     Wishart.     IO71     62nr< 

St..    Oakland.  $2800 


STORE 

(2361)      NW    FIFTY-NINTH   &    GROVE. 

Oakland.     One-story  store. 
Owner — John   J.   McCaffens. 
Architect — None. 
Contractor — Blucher      Bros..       451     Van 

Dyke  Ave..  Oakland.  $2684 


REPAIRS 

(2362)      NO.    728     FIFTH 

Fire  repairs. 
Owner — G.  Ceremelle. 
Architect — None. 
Doy'.s     work. 


ST.,    Oakland. 


$1200 


FLATS 

(2363)      SW       Gl;OVE       AND       FIFTY- 

second,     Oakland.       Two-story     12- 

room  flats. 
Owner — Dr.  J.  I.  Vickerson.  1551  8th  SI.. 

Oakland. 
Architect — None. 
Contractor — A.  J.  Ytrrick.   5255  College 

Ave..    Oakland.  $15,000 


FLAT.S 

(2364)      W    GROVE    43    S    Fifty-second. 

Oakland.     Two-story  12-room  flats. 
Owner  —  Dr.   J.  I.  Vickerson,   1551   8th 

St..  Oaklaiid. 
Architect — None 
Contractor — A.  J.   Ycrrick.   52.t5  College 

Ave.,  Oakland.  $15.0no 


OFFICE. 

(2365)  SW  MOR.AGA  ROAD  AND 
Hampton  Road.  Oakland.  One-story 
olticc. 

Owner — Realty  Syndicate. 

Architect — Hamilton  Muidock.  Svndi - 
cite   Bldg..   Oai<lai.d. 

Contractor — H.  M.  Fristholm.  S77  Lake- 
shore  Ave..  Oakland.  $1532 


DWELLINGS 

(2366)      W  PERKINS  400  N  Van  Buren. 

Oakland.      Three    one-story    3-room 

tlwellings. 
Owner — H.    W.    Haler.    Syr.dicnte   Bldg.. 

Oakland. 
Architect — None. 
P.iys  work,  $2000  each 
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DWELLING 

(2?67)      N     SIXTIETH     111     K     Adeline. 

Oakland.     One-slory  6-room  dwlg:. 
Owner— .Tos.  Zinke.  873  60th  St..  Okd. 
Architect— Nor  e. 
Days  work.  **000 


DWELLING 

(2368)      "VV    SIXTY-THIRD    AVE    100    S 

Trenor.    Oakland       One -story    flve- 

rooni    dwelling. 
Ouner — Theodore    MtUman,    2803    23rd 

Ave.,   Oakland 
Architctl — None. 
Days   work.  ?2500 

DWELLING. 

(2269)  \V  SIXTV-hJCVENTH  AVE  3.5C 
S  Fairview  Way.  Oakland.  One- 
story   5-room   dwelling. 

Owner— A.  T.  Ander.son,  9?02  Birch  St., 
Oakland. 

.\rc-nitect — Nope. 

Day'.s  work.  $3000 

DWELLING 

(2370)  N  "fPlKSTLE  GLEN  HO  AD  . 

O.ikland.      Two-.stary   6-room  dwlg. 

Owner — A.  M.  Pugh.   388   U'lh  St.,  Okd. 
.Architect — None. 

Contractor— H:irry  C.  Knight,  388  12th 
St.,  Oakland.  $6500 

DWELLING 

(2371)  LOT  22  BLK  5  Map  Steinway 
Terrace-,  Oakland.  One-story  6- 
room   dwelling  and  garage. 

Owner — George  and  Lillian  Frank,  1500 

56th   Ave.,   Oakland. 
Architect — ^None. 
Contractor— G.    A.    Scott.    685    23rd    St., 

Oakland. 
Filed  May  23.  '22.     Dated  May  22.    22. 

Frame   up    $1152 

iirowp   coated    1152 

("ompleted    and    accepled 1152 

Usu.il   35  da>s 1154 

TOTAL  COST.  $4610 
Bond,  none  Limit,  70  days.  Forfeit, 
none.      Plans   a.id   speriflcalions   filed. 

I 'WELLING 

(2.'?72j  NO.  1020  TAYLOK  AVE.,  Ala- 
meda.     One-s!ory    5-room    dwlg. 

(Jwner — P.  Parochi,  i'rcmifces. 

\rfhltect — None. 

(  onlraclor — Barigluki  A-.  Curletto,  1862 
8th   .St.,   Aiameda.  53000 

L  VEIXG   &  CLEANING   SHOP 

(2?73)  NO.  2309  ENi'INAL  AVE.,  Ala- 
mtida.  One-story  dyeing  and  clean- 
ing shop. 

Owner— H.  HIrschhcck,  21  i:;  Alameda 
Ave.,    Alameda. 

Aichilccl — Nojio. 

•••/iitriicfor  -M.  H.  Fish,  l^a.-i  Fountain 
HI..    Alamrda.  $5850 

DWELLING 

(2:«74)      NO.    412    HAV.    Alameda       One- 

Mtory  6-rf.om  dwelling. 
Owner-  L.      A.       Wllber,    55:t      27lh    St,. 

Oakland. 
Architect — S'on<'. 

•  "onirnrtnr— Oakland      Home      Builderx. 

1710   b'iin    P.iblo   Ave..    Berkeley. 

$4600 

ADDITION 

(.'..75)      .NO.     2225     MrrJKK     AVE,     Ber- 

kcl€»y.     Addition. 
Dwnei — Mill.       Malhlldn       B.     I'omeroy, 

Premlxti 
,\r«-hii  cc  1    -.Vone. 
Conlractor-T- Albert     N.     .lohnson       1727 

Hiuart    ei..    BcrkPlc  V  »160'» 

dwelling; 

(2376)      .VO.    707    KNHKNADA,    ILrknloy. 

Oni>-j\lory    ;i-room    dwelling. 
<»»\iu.|    -Hoirer   Colt.    306    Mih    St      (}n\i 

laid     ' 
Xn-lilUrl  —  NoiHv 
D(iy'<«    wtTk.  13900 

DWELLLN'M 

<2I77)  H\V  CHANM.NO  AND  "lUA^'T^ 
l.«MKilf>.     <in«i-Hlcry   fi-room  dwiR, 

•  '  «  I..  .      E.  J.  Tlllimnii,  H'il  Mrnrtt  Av., 

B«rk«l«*y, 


Architect — None. 

Contractor  —  A.  A.  Anderson.  24u7 
Scenic     Ave.     Oakland.  $3225 

r- WELLING. 

(2378)  W  BUCKEYE  AVE  200  N 
Edith  St.,  Oakland.  Two-story  8- 
room    dwelling. 

Owner — A.  W.  Wilding,  Union  St.,  Ala- 
meda. 

.\rchilect — None. 

Contractor — S.  T.  Gresham,  4095  Lin- 
coln   Ave..    Oakland.  $6500 


Owner — Chas.    J.    Schuler,    182    Vernon 

Terrace.    Oakland. 
Architect — None. 
Day's   work.  $3250 


DVELLING. 

(2379)  N  E -SIXTEENTH  ST  485  W 
Fruitvale  Ave.,  Oakland.  One- 
story    5-room    dwelling. 

Owner — C.  Schneckenburger,  2910  E 
16th    St..    Oakland. 

Architect — None. 

Day's    Work.  $3800 


DWELLING 

(23S0>  S  E-31TII  ST  110  E  ELLIOTT. 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner— John  Ruedy,  1065  24th  St., 
Oakland. 

Architect — None. 

Contractor — R.  A.  McKerricker,  3449 
F\iritvale   Ave.^  Oakland.  $4260 


ALTERATIONS. 

(2381)      141S-22    FRANTCLIN    ST.,    OAK- 

land.      Alterations. 
Owner — Daivid     Cohen,     1414     Franklin 

St.,  Oakland. 
Architect — None. 
Day's    Work.  $1500 


DWELLING 

(2382)      NE      COR       51ST      AVE      AND 

Foothill  Blvd.,  Oakland.     One-story 

6-room    dwelling. 
Owi-.er — Chas.    B.    Matheny,    1822    Bridgt 

Ave..  Oakland. 
Architect — None. 
Contractor— A.    C    Sharp,     l.t21     E    28th 

St..   Oakland.  $5500 


DWELLING. 

(2383)  N  NICOL  AVE  80  W  CHAM- 
pion.  Oakland.  One-story  5-room 
dwelling. 

Owner — J.    H.    Butler. 

A'-chltect — None. 

Contractor — E.  T.  Mattison.  3328  Ma- 
ple  Ave.,    Oakland.  $3200 


ALTERATIONS 

.'2384)      40.-,8     PIEDMONT     .AVE..     0.\K- 

land.      Alterntioiis. 
Owner — Amerlc.Tn   Bank. 
.\rchltect — None. 
Contractor — Lnwton  -*   Vezey,    357    I2th 

St.,   Oakland.  $15o.i 


r>VVELLI\G 

(23S5)      NW    COR   PRI.VCE   AND   WAR- 

flcld.    Oakland        One-story     4-rooni 

dwelling. 
Owner  -Victor    Ander.^^on,    462    4Mh    St. 

Oakland. 
.Architect  —  .No  no 
Dnr'fi   Work.  »!»«•" 


ADDITION 

(2r8f)      NO         211c.        SEVENTV-THIKP 

Ave.   O.ikliind       Addition 
Owner — Lnkf    I'owrr. 
Aichllect — None. 
Day'K    work.  $1000 


T>W'ELLIN(3 

(2.';«7)       W    THIRTV-EIGHTH     WE    lOi" 

S  Kitiiiliii^.  Oakland.     One-Hiory   t>- 

room    dwelling. 
Own»»r-    .Mydiuy        .Smith,        375r<        I,<imi. 

VlMhi.    Oakland, 
Afchll»»cl  — N<.i..> 
Dny'K    worU  $20ni. 

tiWELLl.sG 

C.'?HM)      N    VERNON   TERRACE    170    M 

Vernon,    Onkliind.      Ont'-^torjr    rtv - 

room  dwrlllhir. 


DWELLING 

(2389)  NO.  1213  BLAKE  ST..  Berkelev 
One-story  5-room  dwelling. 

Owner — Elmer  Krap,  9Z9  Addison  St.. 
Berkeley. 

-Architect — None. 

Contractor — Carl  Ericsson.  1146  Ma- 
sonic Ave.,   Berkeley.  $1660 


DWELLING 

^2390)      NO.     1402     MERCED    ST.,    Bei - 

keley.      One-story    5-room    dwlg. 
Owner — A.    J.    PcUard,    77    Plaza    Bldg.. 

Berkeley. 
Architect — None. 
Day's   work,  $3000 


DWELLING 

(2391)  NO.  1934  MARIN  AVE.,  Ber- 
keley.     One-story    6-room    dwlg. 

Owner — Fred  Townsend,  840  San  Luis 
Road,   Berkeley. 

Architect — None. 

Day's   work.  $4900 


APARTMENTS 

(2392)      NO.      2515      PIEDMONT      AVE.. 

Berkeley.        Three-story        35  room 

apartments. 
Owner — Mrs.   A.   B.  Bray. 
Architect — W.   H.   Katcliff.   1st  National 

Dank  I>!dg.,  P.erkeley. 
Contractor — L.    L.    Lucas,    555    59th    St.. 

Oakland.  $34,300 


APARTMENTS 

(2393)      SW  COR  AILEEN  AND  GROVE 

Sts..      Oakland.      Two-story    stores 

and    apartments. 
Owner — L.    H.    Spencer,    5625   Grove    St., 

Oakland. 
.Architect — None 
Day's     Wor.  $20,000 


DWELLING 

(2394)  S  BROADWAY  TERRACE  200 
W  I'ark  Road,  Oakland.  Two- 
story    6-room    dwelling. 

Owner — Ruth    M.    Hart,    Berkeley. 

.Ar<?hltect — None. 

Contractor— Mason,  McDullle  Co.,  Shat- 
tuck    and    Mllvia.    Berkeley.      $6500 


DWELLINGS 

(2395)  AV  (X)\C,R1.:.SS  AA^E  1.S6,  450. 
520  N  Ignaclo,  Oakliind.  Threo 
1 -story    .'-room    dwellings. 

■)wner — E,    O.    Francis,    3940    E-14th    St  . 

Oakland. 
Architect — None. 
Day's     AVoTk.  $2500     each 

DWELLING. 

(2396)  S  CALMAR  AVE  100  N  PA- 
loma.  Oakland.  One-story  6-room 
dwelling 

Owner- C.     H.     LInd,    Syndlcaate    Bldg. 

Oakland. 
.\rchltect — None. 
Contractoir — Leo     .1.     Dolan,     Syndbcatt- 

Bldg..    Oakland.  $8976 

DWELLING. 

(L'.''.97)  SAV  COR  EXCELSIOR  AND 
AVoodrulT,  Oakland.  Ono-otory  6- 
room    dwelling. 

owner — Chas.  F.  Brown,  1707  Broad- 
way.  Oakland. 

Architect — None. 

•  'ontrnctcr — A.  Slenbro,  I6O8  Hopkins 
St.,    Oakland.  $3500 


D\\  BLLING. 

'2398)      NK  COR   E   19TH   ST  and   21ST 

Ave.,    Oakland.      Two-atory    7-room 

dwelling 
owner— F.    «'.    Vieira,    1748    21at    Ave, 

Oakland. 
Architect — None 
Contractor — J.    B.    Petersen,    JOBS    ISlh 

Av*..    Oakland.  |4I00 
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DWELLING. 

(2399)     N    GALVIN    ST    200    N    EVBR- 

ett,      Oakland.      l^A -story      7-room 

dwelling. 
Qyrner — R.  B.  Cunningham,  4010  Canon 

St.,  Oakland. 
Architect — None. 
Day's    Work.  $3500 


DWELLING. 

(2400)       N  OUTLOOK  AVE  100  B  64TH 

Ave.,    Oakland.      One-story    3-room 

dwelling. 
Owner— W.    Dunbar. 
Architect — None. 
Contractor — C.    H.    Sherman,    3362    64th 

Ave.,    Oakland.  $1600 


DWELLING. 

(2401)  N  SANTA  RAY  490  E  PALOMA 
Oakland.  One-story  5-rm.  dwell- 
ing. 

Owner — Jas.  B.  Grubb,  Y.  M.  C.  A., 
Oakland. 

Architect — None. 

Day's    Work.  $4000 


DWELLING. 

(2402)  E  33RD  AVE  440  N  FARNUM, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — J.  F.  MoDermott,  1530  33rd 
83rd    Ave.,    Oakland. 

Architect — None. 

Contractor — J.  D.  Fennelly,  2910  E  22d 
St.,  Oakland.  $4500 


VAULT 

(2403)  MOUNTAIN  VIEW  CEME- 
tery,  Oakland.  One-story  cone, 
receiving  vault. 

O'.vnrr — Mountain  View  Cemetery  As- 
sociation,   Oakland. 

Architect — Walter  J.  Mathews,  927 
Broadway,    Oakland. 

Day's    Work.  $20,000 


COMPLETION  NOTICES 


ALAMEDA    COUIVTV 


May  :'.5,  1922— LOTS  1  TO  6  incUi  Blk 
1,  Barker  Tract,  Berkeley,  W^  W 
Whitecotton  by  .Tames  W  TMachek 
to  Scott  Co.  May  25;  Rigney  Tile 
Co,  May  25;  W  P  Fuller  Co,  May  25; 

Cap.itol   Elec   Co May   22,    1922 

May  25,  1922— LOT  28  BLK  10  Map 
Berkeley  Heights,  Berkeley.  H  D 
Dewell  to  C  Mollath  Jr.. May  25,  1922 
May  25,  1922— NE  PARK  &  WEBB 
Ave  50x88,  Alameda.  Associated 
Oil  to  Adam  Arras  Co .  .  May  17,  1921' 
Vlay  25,  1922— N  FOOTHILL  BLVD  88 
E  47th  Ave  B  38xN  125,  Oakland. 
John    A    Stanley    to    whom    it    may 

concern May     3,     1922 

May  25,  1922— LOT  18  BLK  8  Map 
Melrose  Heights,  Oakland.     Joseph 

Giangrasse    to    Oliver   Legault 

April     27,     1922 

May  23,  1922— NO.  1816  YQSEMITE. 
Berkeley.     G   W   Hale    to   whom    it 

may  concern May  23,  1922 

Vlay  24,  1922— NO.  1727  SAN  LOREN- 
ZO Xvv.  Berkeley.  W  R  White  to 
whom  it  may  concern .  .IVIay  24,  19:^2 
IMay  24,  1922 — W  GROVE  45  S  Dela- 
ware S  45x-  WlOO,  Bkly.  Horatio 
F    Barcklay    to   Gustaf   Johansoii.. 

May    24.    192;; 

May  24,  1922 — LOT  !>  BLK  B  Map 
Lakeshoro  Highlands,  Oakland.  H 
■T    Riegelhaupt    to    James    L    Rich 

: May   15,    li»2i 

'lay  23,  1922— SB  Peralta  Ave.  450.5 
NE  Hopkins  St.  NNW  652.24.  SW 
136.78,  S'E  9.72,  SW  16.54,  NE  to 
Pt  begin.,  Oakland.  Board  of  Trus- 
tees Fred  F'inch  Orphanage  to  F 
(•  Stolte,  W  H  Graham...  May  22,1922 
lay  23,  1922 — Portion  Lots  36  and 
'",  Blk  1,  Map  Lakeshore  High- 
lands, Oakland.  John  J.  and  Ma,- 
'ftl  F.  VVellendorf  to  Enoch  Tran- 
'iial    ., May  23,   1922 


May  22,  1922— S  48  LOT  23  BLK  "H" 
Map  Northbrac  Terrace,  Berkeley, 
Vicent   Bellman   to   Jordan    &   Z6lle 

May  20,   192a 

May  22,  1922— LOT  12  BLK  "R"  Map.-  ' 
Central  Piedmont  No.  4,. — ^.  R  H'  ' 
Chamberlain    to    C    E   BqrkB. ......  . 

May    18,.  1922 

May  22,  1922- W  37-6  LOT  8  BLK  3, 
East  Piedmont  Hejghts  Extension, 
Oakland.     W   J   Baker    to    whom    it  . 

may  concern May  22,  1922 

Jlay  22,  1922— LOT  23  BLK  3,  North- 
land   Tract    No.    1,    Berkeley.      Ella 

Dahle    to    A    Hendrickson 

April    25,    1922 

May  22,  1922 — LOT  9  BLK  3,  North- 
lands Tract,  Berkeley.  Olive  D 
Farrar  to  J  F  Meyer.  .  .  .May  15,  1922. 
May  22,  1922 — SW  E-21st  430  SE  5th 
Ave  SE  40xSW  125,  Okd.  Frank 
H   and'  Laura  J   Riggle   to   Fred    N 

Fabing iMay     10,     ^922 

May  22,  1922— LOT  2  BLK  "H"  Map 
Bry.ant  Tract,  Beikeloy.  Emery- 
ville     Investment   Co    to  .    Thomas 

Rutherford May    9,    1922 

May  22,  1922— LOT  19  BLK  "t" 
Golden    Gate    Tract,    Okd.      Amedeo 

Rigall  to  A  C  Sharp May  22,  1922 

May  22,  1922— LOTS-  43,  4  J  and  45  Map 
Sylvan    Crest    Tract,   Olid.      Harvey 
E     Franklin    by      M   G    Kendall    to.     . 
California  Builders  Co.. May  19,  1922 
May    20.    1922— NE    PENNIMAN    AVE   .v 
130     NW    High      NW    33.72xNE    130, 
Oakland.        E   Henning  Edlund     to 
whon\  it  may  concern ..  .May  20,  1922 
May    20,    1922— E    BROADWAY  .193-9 
N  Orchard  Ave  N  31  E  87-7  E  87-7      .. 
S  31    W   91-6   W   91-6.   Okd.      D^nise 

Lacazette    to    S    McPherson ... 

.  . .'.  ." May    15,    19^2 

May  '19,  .1922— LOT  6  BLK  L  Map 
East  Piedmont  Heights,  Oakland. 
B  A  Ohio  to  Ralph  Norris.May  9,  1922 
May  19,  1922 — NE  FOOTHILL  BLVI) 
283.22  SE  Juno  SE  50xNE  150,  Oak- 
land.    James  J  Francis  to  whom  it 

may  concern Mav  15,   1922 

May  19,  1922— PTN  BLK  2,  Shattuck  . 
Tct  No.  2,  Berkeley.  W  W  V/hite-. 
cotton  by  Jamc.-?  W  Plachek  to  Ro- 
chester Bloc.  Co,  May  18;  W  K 
Nottingham,  May  18;  Barrett  & 
Hilp,  May  18  and  Thos  R  Catton..     . 

May    18.    1922 

May  .  19,    1922— LOTS    I  .  TO    6    inclu    • 
Blk  1,  Barker  Tract,  Berkeley.     W 
W       Whitecotton       by     James       W 
Plachek  to  v/hom  it  may  concern.. 
May  .18,    1922 


LIENS  FILED 


.\  LAMBDA    COUNT  Y 


itecorded  Amount 

May  22.  1922— LOT  5.  Map  Woodlawji 
Park,  Oakland.  J  W  GaJia  vs  Vir- 
ginia   Laniberson     .$473.50 

May  20,  1922p-LdTS  25  AI^D;26  BLK, 
70,  Thousand  Oak.s,  Berkeley.  A. 
Hendrickson  vs  Albert  Manzio,.. 
$10bl.6o 

May  19,  1922— LOT  23  and  N  3.97  Lot 
24  Blk  860  Map  Loop  Tract.  Okd. 
F  M  Dreisbach  (Zenith  Mill  & 
Lumber  Co)  vs  John  Rodriguez... 
.$293.5  1. 

JMay_19,  1922— LOTS  21.  22.  23  BLK 
152.  Alap  Pply  Alameda  Countv 
Land    Co.    Oakland.      W    R    Gordon 

vs   Frances   Conrad f500 

♦ —     .         '■<.■ 

RELEASE  OF  LIENS 

.\LAMKDA     COUNTY 

Recorded  Amount 

May    25.    1922— LOT      8    BLK      2    Map 

Fourth    Avenue    Heights.    Oakland. 

Hogan    Lumber   fk   Mill    Co    to   A    T 

Hendricks  and'  W  C  Gardner.  J105.48 
May    1-5.    1922— LOT   38    BLK    2,    Map 

Fourth    Avenue    Heights.    Oakland. 

H  Aronsen  to  A  T  Hendricks,  W  C 

and    Lena    Gardner.:.........    $8811 

May    25,    1922— LOT    38    BLK    2.    Map 

Fourth     Avnue    Heights,    Oakland. 


Rhodes  Jamieson  &  Co  to  A  T 
Hendrick.s'arid  W  C  Gardner ..  $279.90 

May  25,  1922 — N  12%  LOT  21,  S  24% 
Lot  22  Blk  "C"'  Map  McBvoy  Tract, 
Oakland.  Hogan  Lumber  &  Mill  Co 
to'  A  T  Hendricks.  M  and  Annie 
Geraghtv      $321.56 

May  22,  1922— LOT  38  BLK  2.  Fourth 
Avenue  Heights,  Oakland.  Ai  M 
Feary,  •$143.49  A  B  McMurty,  $142; 
Maxwell  Hardware  Co,  $151.98  to  A 
T  Hendricks   and   W   C   Gardner... 

May  23,  ]y22— LOT  14  and  SE  13  Lot 
13  Blk  1,  Lakeshore  Highlands. 
Oaklar.d.  John  P  Maxwell  to  Anna 
and    James   Gartland $499.84 

May  20.  1922— LOT  33  BLK  2,  Map 
Thousand  Oaks  Station  Tract,  Ber- 
keley. Tilden  Lumber  Co  to  Wm 
H  and  Blanche  Wehrlie $690.54 

May  20,  1922 — LOT  33  BLK  2,  Map 
Thousand  Oaks  Station  Tract,  Ber- 
keley. F  and  V  Montano  to  Wm  H 
and    151:uiche    Wehrlie $320 


Notice  of  Non-Besponiibilitj 


ALAMEDA    COUNTY 


May  20,  1922 — SE  DERBY  AVE  AND 
B-14th  St.  98x79,  Oakland.  Derby 
Estate  Co  as  to  improvements  on 
property    


RF.CISSION  OV  BUILDING  CONTRACT 


ALAMBDA    COUNTY 


.Alay  25,  1922— LOT  1  BLK  7,  Bast 
Piedmont  Heights,  Oakland.  Gur- 
iiette  &  Chandler  v.-ith  Phineas  J 
Pickering,  Contractor. 


BUILDING  CONTRACTS 


SANTA  CLARA  COUNTT 


ifiKKM)   and   Over   Reported 


BUNGALOW 

NO.    752    S-FIPTH    ST..    San    Jose.      AM 
work  for  five-room    plastered   bun- 
galow. 
Owner — Roy  W.  Haiiman.  San  Jose. 
Architect — None. 
Contractor — Herbfirt   C.    Jorgensen.    160 

Irving  St..  San  Jose. 
Filed  May  16.    22.     Dated  May  16,  '22 
Concrete      walls    erected      and 

lumber    delivered     $   798.32 

Frame    tip 798.32 

Finish    plaster    on 798.32 

When  ddmpltted    1596.64 

^TOTAL  COST.  $3991.60 
Bond,  none..  Limit,  90  working  days 
from  May  16.  Forfeit,  none.  Plans  and 
specifications  filed. 


BUILDING 

MOU.VTAIN   VIR-W.     All   work   for  one- 
story        reinforced      concrete       and 
frame  building. 
Owner — C.    H.    Segur.    Mountain    View. 
.Architect — Chas.   S.McKenzie,  Bank   of 

San  Jose  Bldg..  San  Jose. 
Contractor — Carl     LIndholm,     Mountain 

View.         .       .. 
Filed  May  17.  .'22. '   Dated  May  10.  '22. 
Foundations      completed        and 

lumbt  r    on  "ground $1676.66 

Concrete      .walls    cribbed      and 

ready'    for    pouring 1676.66 

Concrete    all    poured 1676.67 

Kool   completed    and    inside    of 

building   plastered    1676.67 

••      Whc  n  completed    1676.67 

Lsual    35    days 1676.67 

TOTAL  COST.  $10,060.00 
Bond.    $5030,'  ■     Surety.    E.    D.    Minton. 
Limit,    90   working  .days    from    May    17 
'  1922.     Forfeitv-none.      Plans  and   speci- 
fication's filed.' 


STORE   BUJLDrXG 

MOUNTAIN  VIEW.  All  work  for  one- 
story  reinforced  concrete  and 
frame  store  building.' 

Ow  ner^^S.   McCormack.   Mountain   View 

Architect — Chas.  8.  McKenzle,  Bank  of 
San  Jose  Bldg.,  San  Jose. 
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Saturday,    May    27.    1M2 


Contractor — Carl     Lindholm.   .Mountain 

View. 
Filed  May  17.  "22.     Dated  May  iO.  "22. 
Foundations       completed       and 

lumber   on    ground $1016.89 

Walls       cribbed        and        ready 

for    pouring     1510.89 

<'oncri>te   poured    1516.89 

Roof    completed    and    building: 

pl.aslcrid     ISlC.li!* 

V.ullding    completed     1616.88 

Usual    3.'    days 1516.88 

TOTAL,  COST.  19191.31^ 
Bond.  U3:u.  Surety.  Earl  D.  Mlntou. 
Minlt,  90  working  days  from  May  17, 
.a:i^.  Forfeit,  none.  Plans  and  speci- 
n.;a lions  filed. 


;:ksidknck 

S.\N    .TOSE.       All     wcrk    for    one-story 

frame  residence. 
Owner — J.  P.  Mauchle.  420  Gardner  St.. 

San  Jose. 
.\  rchitr  c  t — None. 
Contractor — J.  Garcia.   1052   S-First  St.. 

.San  Jose. 
Filed  May  17.  "22.     Dated  May  15.  "22. 

Payments    not    given 

TOTAL  COST.  |2939 
Bond,  limit,  forfeit,  none.  Plans  and 
^peciflcations  filed. 


KK.SIDENCB 

S.\N    JOSE.       All     work     for    or.e-stotj 

framr  residence. 
Owner — A.   P.  Jensen.  K-an  Jose. 
Architect — None, 
t'f.ntractor — A.     J.    Nielsen.     156    S-20th 

St.,   Pan  Jose. 
Filed  May   16.  "22.      Dated  May  16.  '22. 
All    studding    &    pl.-xtes    in    place. |82.S 
Roof,    rustic,   electric   wiring   and 

lathing    done    82o 

L'pon    completion     82n 

L'suhI    ih    days 82fi 

TOTAT..  COST.  $83"" 
Bond.  none.  Limit.  50  working  dayi« 
from  May  18.  1922.  Forfeit,  none.  Plans 
and    ppeclhcations   filed 


DWELLING 

T'AI>0    ALTO.      All    work    for    two-sfor.v 

frame   dwelling. 
Ow  ner-  -Alfred  Scale.  Palo  Alto. 
An-hitpct-  -Warren      Skillings.      Garden 

City  Hank   Hldg..  San  Jose. 
Contractor-  -Carl  Lindholm  and  Kdwar<l 

Nelson.    Mountain    N'i«'\v. 
Fil-d   May   16.    22.     Dated  Maj    15,  'ZJ. 

Frame   up   and    enclosed |2900..'>0 

I'lastcrlng    completed     2900.50 

<'ompU'ted    and    accepted 2900.50 

Isunl    z:<    day:< 2900.5" 

TOTAL  COST,  » 11. 002. 0(1 
Itond.  f,>»IOI.  Sureties.  Kiirl  D.  .MInton 
anfl  F.  O.  Pearson.  Limit.  120  working 
days  from  and  after  May  l.'i,  1922. 
Forfeit,  none.  I'Innf  and  .spociflcallon« 
niid. 


GVMNASMM 

SANTA  '  LAKA       Cork  cnr))>t8  for  hiali 

schfC'l    gymnasliim. 
Owner  -Hoard    of    Education    of    Santa 

Cl»ra    High    School    Dinlrict.    Santa 

riMTH. 

Architi'Ci    -W.    H.    WeekN.    369    Pine    St.. 

S.^n    Francl8Co. 
Coi.trnetor  -  D.    N.    A    E.    Walter   *    Co.. 

561t  MiKHlon  St  ,  ^'^n  Franclaco. 
Fllod   May.    17.    22       Dated    May   8,  '22. 

A».    work    proKreNn"N 75% 

I'liual     'Ab    dayh 25% 

TOTAL  <'OST.  |H>»8 
Itond.  IIJKtII.  Surety.  ITMltrd  Stat«r«  Fl- 
•lelliy  ik  Giinriinty  Co  l.'tnH.  eo  worU- 
liiK  rtayr  from  .May  H.  1!>'JL>.  Forfeit. 
»HI    ii    diy  PIhmk    .ind      .vpecldCfltlon* 

fll'd 


HUH  K  WOUK  <":>MPI.i;Ti:.  LNCLIID 
hiK  he«itrr  roitm  (In.  and  rnul  ce- 
ment   iiriianieiil    on    iit>ov<v 

Ci.iiliprlor      Paul     Mf^Miicr.      180     Jeniiio 
St.,    Man    FrHnrl»<eo. 

Filed   May    17.  '22.      Dulrit  Miiy  4,  'ft, 
^.-l)lnl•nl^    pumr    hm    aliovr.  .  ,\.  . . 

TOTAL  COST.   12870 

H'lid.    |2»7»,      Surety     .New     .XniMlxrdnii' 

I'nfuali^   Co      l.lniii.   An    tvoikitiir  itry^ 


from  May  4.   1922.     Forfeit.   |10  a   day. 
Plans    and    sptcifications   ITled. 


BLACKBOARDS  ON    ABOVE. 
Contractor — C.     F.     Weber     &    Co.,    98.^; 

Market  St..  San  Francisco. 
Filed  May   17,  '22.     Dated  May   S.  '22. 

Payments   same    as    above 

TOTAL  COST,  JIOOO 
Bond,  ?1000.  Sureties,  Frank  F.  Weber 
and  J.  W.  Frioke.  Limit,  35  working 
days  from  May  8.  l'.>22.  Forfeit.  $10  a 
day.      Plans  and   si)eciflcatidns   filed. 


PAINTING   ON   ABOVE. 
Contrattoi — Wm.    Loos,    890     Washing- 
ton  St..  Santa  Clara. 
Filed  May  17.  '22.     Dated   May   4.    22. 

Pajmcnts    same    as   above 

TOTAL  COST.  $36'» 
Bond.  $3fO.  K-uretico,  Luis  G.  Fat  jo  and 
H.  L.  Warburton.  Limit.  100  working 
days  from  May  4.  1922.  Forfeit.  $10 
a  day.     Plans  and  specifications  filed. 


ELECTRIC   WORK   ON   ABOVE. 
Contractor — Watts  Electric  Co..   133   4th 

St..  San  Fi.-inclsco. 
Filed   May    '7.   '22.      Dated   May   8,   "22. 

Payments    .«!ame    a.s    above 

TOTAL  COST.  $1680 
Bond,  $1680.  Surety  London  &  Lanca- 
shire Indemnity  Co.  of  America.  Limit, 
85  working  days:  from  May  8.  1922 
Forfeit,  $10  a  day.  Plan.'s  and  specifi- 
cations   tiled. 


GENERAL      CONTRACT      W^ORK      ON 

above. 
Contractor  —  Morrison      Bros..      Santa 

Clara.  Cal. 
Filed   May    17,   '22.      Dat'-d   May    4.   '22. 

Payments    same    as    above 

TOTAL  COST.  $22.88;> 
Bond.  $22,889.  Sureties.  Jas.  H.  Pierce 
and  P.  T.  Pierce.  Limit.  100  working 
days  from  May  I.  1922.  Forfeit.  $10  a 
day.       Plans    and    specifications    filed. 


P'RAME  DWELLING 

SAN  JOSE.      All   work    for   one-story   5- 

room    frame   dwelling. 
Owner — Jo.scph   M.   Bracker.    433   "W-S**!. 

Fern-nnrlo    St..    .San    Jose. 
Aichitect — None. 
Contractor — Wm.   H.    O'Neil.   500    N-16th 

St.,   San   Jo4ie. 
Filed  May   18.  "22.     Dated  May  12.  '22. 

Roof    on     $737.50 

Prown     mortj.  r    on 737.50 

.Notice    of    completion    Hied....    737.50 

Usual    35    days 737. .'"i') 

TOTAL  COST.  $2950.00 
Bond,  limit.  forf«  it.  none.  Plans  and 
specifications    filed. 


OFFICE    IJLDG. 

S-FIRST    ST.,    San    Jose.       All    work    e.\. 

cept    steam  --lieatlnK    for    one-story 

concrete  and   frame  olllcc   building 
0^»np^ — Mutual    Building  A   Loan    ,\sso- 

ciation     of    San    Jp^e    and     College 

Park.    34     K-San    Antonio    St..    San 

Jose. 
Archlleci — Binder    &    Curtis.    2,^5 '4     So. 

First    St.,   San   Jose. 
Contractor   -R.  O.  Kiimmers.   IT   N-Flrst 

St..   .San    Jose. 
Filed  May   '8.  •22.     Dated  May  17.    22. 

As    w.irk    progresses *.....      75% 

l^ual    3r.    davs ». 25% 

TOTAL  COST,  »29.4ltO 
Bond.  $14,706.  Surotlca,  F.  P.  Herrlngrr 
and  Oscar  Promln.  Limit.  140  working 
days  from  May  18.  irt22.  Forfeit,  none. 
Plans  and    spoclflcntlons   filed. 


GAItAGK 

<!ILHf)V.      All    work    for    oii«-Htyr.\     u.\- 

rage   building. 
OwiiKr— J.    Incase.   (Jllroy. 
Aieliliect-    None. 

Contractor    -Wllllftm   Undlke.  t}(lro> 
Fllod    M.iy   20.   -22.      Dated   May   --,    2L' 
Foiindnt  loll/,  and   frame   w-orU   for 

ennri  «>te     lone f  27uil 

WaKn    roughed    In   A    tr«iH«ri«   net    2750 

Sitting   of  completion    filed 27riii 

I'siial    H,'!   (iNyn 4 27.'i<» 

TOTAL  COST.  $ll.0((i 
riyii^.   i|pi|i'.        Llinll.   7V     wurkinn   y^V" 


after   work    is    started.      Forfeit,    none. 
Flans  and  specifications  filed. 


BCNGALOW 

SAN   JOSE.      .\11    work    except    excava- 
tion   and    foundation    for   one-story 
five-room  frame  and  plaster  bunga 
low. 
Owner — Louis    Eruch,     1000     S-Seventh 

St..  San  Jose. 
Architect — W.    W.    Hastings,    524    E-St. 

James  St..  San  Jose. 
Contractor — A.  J.  Bowen.  68   Fuller  St., 

San   Jo«e. 
Filed  May  23,  '22.     Dated  May  23,  '22. 

Frame    up    $862. 

Brown    mortar    on 862. 

Completed    and    accepted 862.50 

Usual    35    days 862.5ft 

TOTAL  COST,  $3450.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


i 


DWELLING 

LOS   GATOS.      All    work    for    one-story 

and    basement    frame   dwelling. 
Owner — John       Traver    and       Faith     E. 

Mahwins,   Los   Gatos. 
Architect — None. 
Contractor — Lawrence      G.    Case,      Los 

Gatos. 
Filed  May   23.  '22.     Dated  May  6.  '22. 

Frame  up    ?933.U 

Plastering     completed 933.10 

completed    and    accepted 933.10 

Usual   t5  days 933.10 

TOTAL  COST,  $3732.40 
Bond.  $2000.  Surety,  Frank  A.  Bell. 
Limit,  90  working  days  from  and  after 
May  6.  Forfeit,  $5  a  day.  Plans  and 
specifications  filed. 


i 


ADDITION 

PALO  ALTO.     All   work   for  addition   to 

City  Hall. 
Owner — Board  of   Public  Works  of   the 

City  of   Palo   Alto.   Palo   Alto. 
Architect — J.  F.  Byxbee  Jr. 
Contractor — Palo    Alto    Engineering    <* 

Constructing    Co    (Co-Partnership' 

Palo  Alto. 
Filed  May  'J3.  '22.     Dated  May  17.  '22. 

As    work    progresses 76' r 

Usual    35    days 25 

TOFAL  COST.    $  18.8s 
Bond.    iu.n<-       Limit.    100    calender   day; 
from   May    17.   Forfeit,  $50  a  day.  Plans 
and   specifications  filed. 

BUNGAIXIW 

HANCHETT  J'ARK.  Sun  Jose.   AH  work 
for  on«--story  6-room  V»ungalow  and 
garage. 
Owner — Eli/a   It.    Voi  urn.   52    Little   Del 

mas   Ave..  San  Jose. 
Architect  —  Wolfe    &    Higgins,    .VuJterai^ 

Hldg..   San   Jose. 
Contractor — E.  E.  Arnott,  San  Jose 
Filed  May  22.  '22.     Dated  May  17.  '22 

Frame    up     $1206 

1st  coat  plabter  &  cement  on   1206. 

Completed    and    accepted 1206. 

Usual     '15    days 1206. 

TOTAL  COST.  $4825  " 
Bond.  $2412.50.  Sureties.  Phliande: 
Arnott  and  H  C.  Leavenworth.  LImli 
90  wcrklng  days  from  May  9,  192.' 
Forfeit.  $5  a  day.  Plans  and  specific;* 
tlons    filed. 


COTTAGE,  seven-room.  $5700;  No.  386 
N-Fir«h  St..  San  Jose;  owner,  Cos- 
mo D'Amlcc;  contractor.  Cnrl 
Maurer.  241   Locust  St..  San  Job«. 

COTTAGE.     5-room      t2550;     No.     868     s 
h\*veiith     St..     San     Jose;     owner. 
Carpenter.       l'r«'mlses;      i-ontracli" 
Wm     M     O'Neil.   500    N-15lh    St. 

COTTAtlE.    5-r«>om.    $3600;    No.    551"    .>■ 
U-'th     St  ,     San     JoHe;     owner,    A.     I" 
Lope.«<:    ••ontractor.    Jerome    Gnrcl;i. 
1052  S-lst  St  .  S.in  Jose. 

COTTAGi;.  4-room.  $1995;  Twelfth  Si. 
n<-Br  .Maltha  .St..  .Sim  .1oh«;  owner 
E.    A.    Hiilierts;   day's   work. 

ALTEHATION.s  $1200.  No.  645  .N-l»t 
St.,  .San  .lose;  owner.  (5.  Lucds 
Downing.  645  .N'-Int  St.,  Han  Joae; 
ontractor.  T  J  l.annin.  312  S-9tli 
.^■•1..   Han   Jose. 


tjRturday.    May    27.    l')2{! 


BUILDINO    AND     ENGINEERING     NEWS 


33 


COMPLETION  NOTICES 


•ANTA  OLABA  GOVIfTT 


Hccorded  •     Accepted 

May  23,  1922 — SAN  JOSK.  United 
States  Products  Corp  to  Ellis  An- 
derson   May    12,     192l' 

May  23,  1922 — PALO  ALTO.  Mrs. 
•Jessie  H  Beatty  to  W  S  Couter... 
May    10,    1922 

May  23,  1922— NEAR  GILROY.  San 
Ysldro  School  District  to  William 
Radtke Ajril    19.    19^2 

May  23,  1922 — NEAR  GILROY.  San 
Yeldro  School  District  to  Anderson 
&  Dougherty May   10,    192!^ 

May  16,  1922— PALO  ALTO.     Mary  A 

Connolly   to   W    S   Couter 

May    10,    1922 

May  16,  1922— N  STEVENS  CREEK 
Road  W  from  the  Cupertino  Union 
School,  Cupeitino.  Charles  Ijowe 
to  F  G  Williams May  1."!,  1922 

May  17,  1922— PALO  ALTO.  Mabel  S 
Laumeister  to  George  Jacobsen.. 
May    10,   I9:i2 

May   17,    1922— SAN   JOSE.      J    A   and 

Arvlda    Qulst    to    C    Carlson 

May    16.   1922 


LIENS  FILED 


SANTA    CLARA    COUNTY. 


Recorded  Amount 

May  20,  1922— SUNNYVALE.  The 
Sterling  Lumber  Co  vs  Frank  Terro 

$167.34 

May  17,  1922— COR.  STORY  &  KING 
Road,  near  San  Jose.  Southern 
Lumber  Co  vs  L  G  Bradshaw.?756.52 


BUILDINa  OONTBAOTS 


■AcmAmurro  cwvmPT 


92,500  and   Over  Reported 


DWELLING,  one-story  5-room,  J2500; 
No.  2329  Thirty-ninth  St..  .Sacra- 
mento; owner,  M.  R.  Peterson,  505 
18th   St.,   Sacramento;   day's  work 

RAISE  AND  REMODEL  three  flats, 
14500;  No.  1015  22nd  St.,  Sacra- 
mento; owner,  Mrs.  W.  J.  Appleton, 
Premises;  contractor,  A.  Tellstrom. 
3838   Sacramento  Blvd. 

GFJNERAL  REPAIRING,  $3500;  No. 
816  20th  St.,  Sacramento;  owner. 
Z.  W.  Wharton  Estate,  824  30th  St.. 
Sacramento;  contractor,  P.  F.  Reed, 
2545  28th  St.,  Sacramento. 

DWELLING,  one-story  5-room.  12500; 
No.  2756  Marshall  Way,  Sacramento 
owner,  B.  H.  Bill,  3252  Marshall 
Way,   Sacramento;   day's   work. 

DM'ELLING.  one-stcry  6-room,  |5000; 
No.  1365  43rd  St.,  Sacramento;  own- 
er, Ella  Smith,  1317  G  St.,  Sacra- 
mento; contractor,  A.  E.  Krickson. 
N-Sacramcnto  Road,  Sacramento. 

TWO  FLATS,  4  rooms  each,  15900;  No. 
2816  G  St.,  Sacramento;  owner,  R. 
W.  Plerson,  2814  G  St.,  Sacramento 
conti actor,  Chas.  Peterson,  Sacra- 
mento. 

GENERAL  REPAIRS,  $3500;  No.  3538 
Second  Ave.,  Sacramento;  owner.  J. 
Zraggen,  3538  2nd  Ave..  Sacra- 
mento; contractor,  E.  L.  Brust,  620 
J   St.,   Sacramento. 

DWELLING,  one-story  5-room,  $3000; 
No.  3909  Downey  Way,  Sacramento; 
owner,  F.  A.  Jensen,  1947  3Bth  St., 
Sacramento;  day's  work. 

WAREHOUSE,  6-story,  $125,000;  No. 
601-9  L  St.,  Sacramento;  owner. 
John  Breuner  Co.,  600  K  Pt.,  Sac- 
ramento; architects.  Dean  &  Dean. 
City  Library  Bldg.,  Sacramento; 
contractor,  Betz  &  Mabrey,  Ochsner 
Bldg.,   Sacramento. 

DWELLING,  two-story  7-room.  $7900; 
No.  1301  42nd  St.,  Sacramento: 
owner,  Lawrence  Knauer,  426  22nd 
St.,  Sacramento;  contractor,  J.  T. 
Ranadall,   1065   4l8t   St.,   Sacto. 


DWELLING,  one-.story  6-room,  $6000. 
No.  2931  B  St.,  Sacramento:  owner. 
Mrs.  F.  Parlanerno.  2929  E  St. 
Sacramento;  contractor.  J.  W.  Lat- 
tin,  1043  39th  St.,  Sacramento. 

DWELLING,  2-story,  9rm3.,  $7900;  3160 
If  St.,  Sacramento;  owner,  F.  P. 
Basler,  11  La  Hermosa  Apts.,  Sac- 
ramento.     Day's    work. 

FLATS,  2-story  (2)  flats,  5  rooms  ea. 
and  garage,  $6500;  1515  28th  St., 
Sacramento;  owner,  O.  A.  White, 
1914  29th  St.,  Sacramento;  con- 
tractor,   Herman    Horn,    Red    Bluff. 

DWELLING,  ,  2-story  6  rooms,  $6200; 
2525  Dohner  Way,  Sacramento; 
owner,  L.  M.  Ferguson,  1416  11th 
St.,  Sacramento;  contractor,  C.  H. 
Chatterton,  2420  F  St.,  Sacramento. 

DWELLING,  2-story  6  rooms,  $5400; 
25S3  DonVier  Way;  owner,  L.  Tra- 
cy, 1416  11th  St.,  Sacramento;  con- 
tractor, C.  H.  Chatterton.  2420  F 
St.,    Sacrdn;ento. 

BUILDING,  |2850;  Tract  32,  Edward 
J.  Coyle  .Sub.,  Sacramento;  owner, 
Thomas  '  Beneto,  2985  35th  St., 
Sacramento;  contractor,  EJd  Malt- 
by,  Sacramento.  Dated  May  15, 
1922.     Filed   May    19,    1922. 

DWELLING.one-story  4-room  and  ga- 
rage. $2500;  No.  264f>  30th  St.,  Sac- 
ramento;'owner,  R.  M.  Smith,  26.^3 
30th  St.,  fJacramento;  day's  work. 

FLATS,  (2)  I  two-story  and  garage, 
$7350;  No.  2905  I  St.,  Sacramento; 
owner,  Mr.=.  L.  Morrill.  2631  I  St., 
Sacramento;  contractor,  W.  R. 
Saunders,  2516  I  St.,  Sacramento. 

FLATS  (4)  two-story  and  garage,  $14,- 
000;  No.  ,  3931  J  St.,  Sacramento; 
owner,  F.  M.  Siefer,  Farmers  & 
Merchant^  Bank  Bldg.,  Sacramento; 
contractor,  W.  R.  Saunders,  2516  1 
St.,  Sacramento. 

DWELLING,  one-story  5-room  and  ga- 
rage. $4500;  No.  2320  22nd  St..  Sac- 
ramento; owner,  W.  J.  Kamenzind, 
1926%  l_lth  St.,  Sacramento;  con- 
tractor, H.  J.  Harlow,  54th  and  .1 
Sts.,  Sacramento. 

DWEl^LING,  one-story  5-room,  sleep- 
ing porch  and  garage,  $4400;  No. 
2740  Portola  Way,  Sacramento; 
owner,  R.  W.  Everett,  2760  5th  Ave.. 
Sacramento;  contractor,  P.  R. 
Opdyke  Route  Box  60-A,  Sacra- 
mento. 

DWELLING,  two-story  8-room  and  ga- 
rage, $12,000;  No.  1440  40th  St., 
Sacramento;  owner,  P.  T.  Burtis,  7e 
Hale  Bros.  Store,  Sacramento;  con- 
tractor, Wm.  Theilbahr,  M.  R.  Box 
155,    Sacramento. 


BUILDINa  OOHTEACn 


■AN  JOAaVOr  OOVIITY 


92,600   aud   Over   Reported 

RESDEINCE,  $8000;  N  Sutter  St., 
Stockton;  owner,  J.  A.  McAfee, 
1217  E.  Market  St.,  Stockton.  Day's 
work. 


PIERCE- BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  PlacervUle, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


RE3SIDENCE,  $.o200.  W  Vin-  St.,  Stock- 
ton; owner,  D.  M.  Hayes,  Stockton; 
day'B  work. 

RESIDE.NTE,  $8300;  Vernal  Way. 
.Stockton;  owner.  Neil  I.  RohS.  54-' 
W-I>oplar  St.,  .Stockton;  day  3  work 

RESIDE.N'CE,  $8200;  W-Vine  St..  Stock- 
ton; owner,  Edw.  X.  D'Oyly,  1237-.\ 
N-San  Joaquin  fit.,  Stockton;  day's 
work. 

RESIDENCES,  (10)  at  $4900  each  anu 
(10)  garages  at  $20o  each;  W- 
Adam  St.,  Stockton;  cWner,  Ster- 
ling BldV  Co.,  Sec.  21  S-.San  Joa- 
quin, .Stockton;  day's  work. 

SCHOOL,  two-story  brick,  concrete  aiio 
frame,  $126,213;  Victory  School 
Site  Loj  1  Suh.  No.  6,  Stockton 
Acres;  owner,  Board  of  Education. 
City  of  Stockton;  architect,  Lose- 
kann  &  Clowdsiey,  Elks'  BlUt... 
Stockton;  contractor,  O.  H.  Cham 
Farmer*  &  Mcrchant.s  Hank  B!clp  . 
Stocktoi^.  Filed  May  18,  '22.  Dated 
May  Id.  'i'2;  Limit,  190  days 
— • 

LIENS  FILED 


•AIT  JOA%UIir  OOUIITT 


Recorded  Amount 

May  17,  1922— PARCEL  OF  NW  Vi 
of  Sec.  33.  T.  1  S.,  R  1  E.,  being 
E  Vz  of  Lots  7  and  8  Blk  1,  Manteca 
Irrigated  Farms,  Stockton.  Home 
Lumber  Co,  a  cptn.,  vs  Joe  Ventura 

and  Joe  Escobar $155.80 

May  18,  1922— LOTS  15,  16,  17  AND 
18,  Small  Farms  Improvement  Tot. 
Division  G,  Stockton.  John  Stewart 
V8    William   and   Kdith    Epstein .  .$25<i 


BUILDING  CONTRACTS 

SAN  MATEO  COLNTY 


STORE. 

LOT    ],   BLK    11,   BURLINGAME.      Fur- 
nish   and   construct   one-story    con- 
crete   store    building. 
Owner— Mrs.     W.     G.     Hitchcock,     Bur- 

Dngame. 
Architect — Oliver  Thomas. 
Contractor— T.     J.     Broderick,     Burlin- 

game. 
Filed  May    17,   "22.     Dated   May    11,    '22. 
Wood  frames  and  steel  in  place  $2200 

oncrete    walls    placed 220'> 

Completed  and  accepted    2200 

L'atial   35   days    2174 

TOTAL  COST.  $8774 
Bond,  $4000.  Sureties,  Jos.  V.  Gaffey 
and  Joseph  Grimes.  Forfeit,  none. 
Limit,  on  or  before  July  11,  1922.  Plans 
and    ««peclfications    filed. 


TWO    1 -STORY    BLDG&. 
LOT    10,    BLK    1    and    LOT    10,    BLK    3, 
Pacific  City.    Furnish  and  construct 
two    one-story    buildings. 
Owner— E.    R.    Burger,    Burllngame. 
Architect — None. 
Contractor  — William       R.       Thompson. 

416    Bayswater,    Burling.ime. 
Filed  May  16,  1922.     Dated  May  15,  '22. 
Frame  completed  and  rustic  on. $1800 

Completed  and  accepted 99$ 

Usual    36    days    950 

TOTAL  COST,  $3743 
Bond,  none.  Sureties,  none.  Forfeit. 
$2.50.  Limit,  30  working  days.  Plans 
and    specifications    filed. 


ONE-STORY    BLDG. 

LOT  R.  BOARD  WALK,  PACIFIC  CITY 
Cal.  Furnish  and  construct  a  one- 
story    building. 

Owner— E.    R.    Burger.    Burlingame. 

Architects — Kuhn  and  Ekiwards,  asso- 
ciated, 833  Market  St..  San  Fran- 
cisco. 

Contractor — (Charles  G.  Adams,  109 
Arundel,  Burllngame. 

Filed  May  16,  1922.     Dated  May  16,  '22. 
When  completed,  all  bills  being 
»»»'*     |19«4 
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Saturday,    May     27,     1922 


Bond,  none.  Sureties,  noiie. "  "'Porfelt, 
12.50.  Limit,  none.  Plans  and  speclfl- 
catlon.s    filed. 


BUNGALOW 

LOT  3.  BLK  33,  SAN  CARLOS.  Fur- 
■nish  and  construct  one-Story  bun&- 
a!  ow.  \'    ' 

Owner — Mary    J.    and  Andrew   J.   John- 
son,  San    Mateo   Co..   Cal. 
Architect — None. 
Contractor — Ben  Zimmerman,   Redwood 

Citv,    Cal.  ., 

Filed  May  22.  1922.     Dated  l^fay.  ;9.  1922. 

Rafters   on    t,u- .-  ■  J1275 

rlaster   complt-ted    ....;.:..-.;.:>.■..    1275 
Completed    and    accepted.    ..;.....-.>    1275 

Usual    35    day.s ,;..i:.    1275 

TOTAL  COST,'  $5150 
Bond,  $2575.  Sureties,  Carl  JkloHer  and 
Henry  Marcus.  Forfeit,  none.-  Limit, 
90  working:  days.  Plans  and  specifica- 
tions  filed.  -- .    . 


ORADING,    ETC. 

ROOSEVELT      SCHOOL.      VANCOUVER 
and   Broadway,  TBurlingame.     Grad- 
ing,  excavatins^  and  drainage. 
Owner — Trustees      Burlin^ame      Gram- 
mar School. 
Architect — None. 
Contractor — C.    A.      Buck,      Burlingame 

Scuare.   Burlingame. 
Filed  May  20,  1922.     Dated  May  12i  1922. 
Excavating,   grading  and-driiln^ 

age    ditches  completed.;.;;...    $544 
Completed   an   accepted    ..'.....■.■*   544 

TJsual    35    days ...'   544 

-  TOTAL  COST,  $1450 
Bond,  $750.  Sureties,  Walter.,  Vincent 
and  Joseph  Grimes.  Forfeit  $10  Limit, 
30  working  days.     Plans  and  spec,  filed. 


BUILDINGS 

PACIFIC  CITY,  Lots  No.  2  and  4,  Board 
Walk  Blk  4,  Map  No.  2,  San  Mateo. 
All  work  for  two  one-stbfy  build- 
ing.s. 

Owner — Fred  D.  Barne.';.  San  Francisco, 
and   James  W.   Kelly.   Burlingame. 

Architect — Alfred  Kuhn  and  Thomas  M. 
Edwards.   833   Market  St..  S.  F. 

Contractor  —  Charles  G.  Adams.  Bur- 
lingame 

Filed  May  16.  '12.     Dattd  May  15.  "22. 
On   completion,    all    hills    paid ...  $21,7" 
TOTAL    COST.    $2170 

Bond.    none.     Limit.    30   working    da^'s. 

Forfeit.  $2.50.      Plan.s  and  speciflcat  ion.-^ 

filed 


COMPLETION  NOTICES 


SAIV    MATEO   COUlfTY 


LIENS  FILED 


»*.>  MA'n:o  ( ()i  \T\ 


Recorded  s  Amount 

,M«y  19.  ii>;:z  -LOT" i  rJT.H  13. 

Amondfd  Mnp  o.  I'MwIn 

H«nton      Fox   nn<i  .    .      Klllluin 

McNulty,    ('opnrtiii  I H    (;ui    Fvx-Mc- 


Niilty     Lumber  Co)     vs  Mercantile 
Trust  Co  and  Fred  &  Mary  Rosen- 
dtein      .  .  : .  .   h  ■  ■■ $416.44 


Recorded  '       Accepted 

May  23,  1922— LOT  W  BLK  4,  Bur- 
lingame Terrace,  Burlingame.  D 
Houle  to  whom  It  iii.iv  concern... 
May  18.    192:' 

Mey  20,  1922— Lot  210,  .«?an  Mateo 
Park,    San    M.iteo.      Jf-an  'B.    Stev- 

enaon    to   Arthur   Duwcnberry 

, May   2,    1922 

M:.y  22.1922— Lot  :i.  P,lk  29,  2nd  Add 
Burlingame.  P.iirllnKanif.  Ann  Day 
Pray  to  A.  Dunen'irti  y    .  .Mjiy  18,  1922 

May  22.  1922— r  iiifornia  Hnnlforlum. 
1^  jnllPM  w<-«>ierly  from  town  of 
Belmont,  ("nlirfirnl.i  Sfmltorlum  to 
L.   ninguardl    ..    M«y   If..   1922 

May  16,  n>22  — M)T  lu  I  l,K  2fl.  Lyon 
A  Iloag  Hub.  DurlingiuiK-.  Chariot* 
OeorKe  Adiinin  lo  wiixni  It  may 
concern .May    J.'l.    i'.' 


BUILDINa  CONTEACTS 


CO'THA    COST.*.    COUNTY 


PUBLIC  GARAGE,  hollow  tile.  $5000; 
Fifth  St.  bet.  Macdonald  Ave.  and 
Bisscll  St..  Richmond;  owner,  O.  R. 
Ludwig.  512  Macdonald  Ave..  Rich- 
mond; contractor,  Sinnett  &  Faurot 
315    25th   St.,   Richmond. 

PUBLIC  GARAGE,  brick,  $9000;  S  Mac- 
,.    .     donald   Ave.    bet. -4th    and   5th    Sts.. 

.■  ,.  Richmond;  o-wm^r.  E.  M.  Chase.  San 
..Francisco;  contractor.  John  Odling. 
2352    Esmond   St,,    Richmond. 

D^y■ELLING,  fram?,  $2500 ;,E  Fifth  St.. 
bet.  Penn  and  Lucas  S:ts..  Rich- 
mond; owner,  G.  F.  Coin,  460  10th 
St.,   Richmond;   day's  work. 

FINISHING  two  upper  floors  of  brick 
building  (40  roohis),  $9425;  N  Mac- 
donald Ave.  bet.  6th  and  7th  Sts., 
Richmond;  owner."  John  Lesielle, 
■  329  6th  St.,  Richmond;  architect, 
Albert  -Pabre.  110  Sutte.--  St..  San 
Francisco;  contractor,  Carl  Overaa, 
2t05    Roosevelt   Ave.,    Ricbmcnd. 

DWELLING,  $3100;  No.  435  Baloh  Ave., 
Fresno;  owner,  Ernest  Russell, 
.  Fresno;  day's  work. 

OARAGE.  IIOCO;  No.  3303  Tulare  St., 
Fresno;  owner,  J.  E.  Ward.  3321 
Iowa  St.,  Fresno;  contractor.  Fred 
Jones.   444   Inez  St..  Fn^sno. 

DWELLING.  $2500;  No.  3618  Nevada 
Av«..  Fresno;  owner,  J.  A.  Putman. 
Fresno;  ccniracior.  Jolly  &  Jolly. 
18U1    Belmont    St.,    Fresno. 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


i|t.%,<M)0  nud  Over  Hcported 

FRAME  BUILDING 

LOTS   1   AND  2   BLK  25,  Belmont  Addi- 
tion.  Fresno.     One-story  &#id   base- 
ment   brick   and   frame   building. 
Owner — Bravos  Bros. 
Architect — Coates  &  Travcr,  627  Rowell 

Bldg.,  Fresno.  ■ 

Contractor — V.alley   Const r.    Co.,   Mattel 

Bldg.,   Fresno. 
Filed  May  18.  "22.     Dated  May  — ,  '22. 
Excavation  and   foundation   in.. $2000 
Walls     completed,     roof,      etc., 

framed  ■   200C 

;{oof  on,  pl.iHterlng  completed..    2019 
Completed    aillT  "R'ceeptcd  .  . .  . .". .    29l^c" 

Usual    35   days 2975 

TOTAL  COST,  jn,8.94 
Bond.  $5947.  Surety,  Rei)ul)lic  <'it.><ualty 
Co.  Limit.  40  working  day^s.  Forfeit, 
$10.      Plans   4od,;»i;QClficattpns    filed.. 

.SCHOOLS       ,,  I 

MONROE  ELEMENTARV  SCHOOL 
Dlstilcis,  Fresno  County.  All  work 
for  one-story  6-room  concrete, 
brick  and  frame  school  building 
.and  remodeling  old  building  al 
Monmouth. 

Owner — Board  of  Trustees  of  Monroe 
Elementary  School  Districts,  Fres- 
no   County. 

Arihllect  -  Ernest  J.Kump  Co,  '207 
llowclL  Bldg..  Freeno.  •     ■ 

(•(-ntninor— J.  H.  Hart.  946  Snn  Pablo 
Ave..   Fresno. 

Filed  May  22.  '22       Dated  May  19.  '22. 
.\liitilli1v     )i;i  \-mc  II  tH     of ~t>% 


J.  A.  MOHR  &  SON 

(General  I'nintlaa;  Contraetor* 

KpcclnllulB   In 

Cf)-Ti)re>se(l  Air  Painting 
and  Sand  Blasting 

110    Jeaile    .St.,    2210    Fltlmurv    Si 
tlan  Franciaoo 


Usual     35     days 25% 

TOTAL  COST,  $36,826 
Bonds^  'to  material  m6ir,  "  $18,413;  to 
owne:.  $3682.66.  Surety,  Hartford  Ac- 
cident &  Indemnity  Co.  X>imlt. 
Sept.  1,  1P22.  Forfeit.  $10.  Plans  and 
specifications    filed. 


APARTMENT  HOUSE,  $7000;  No.  46S 
Yosemite  Ave..  Fresno;  owner, 
Clara  Walkins,  Fresno;  contractor. 
Chas.  M.  Hall,  Fresno. 

DWELLING,  $7000;  No.  3318  Hunting- 
ton Ave.,  Fresno;  owner,  Anna 
Kahn.  1248  J  St..  Fresno;  contrac- 
tor, L.  S.  Piletz,  Fresno. 

DWELLING,  $12,500;  No.  1019  Weldoii 
St..  Fresno;  owner.  Emil  Kehrleln, 
Fresno;    oontractor,    Ray    Carter. 

DWELLING,  $5500;  No.  TO^  Terrace  St  . 
Fresno:  owner,  J.  R.  Segeaser,  154 J 
L  St.,  Fresno;  day's  work. 


COMPLETION  NOTIOBB 

FItESNO    COUNTY 

Recorded  '  Accepted 

May  i;2,  19:2 — LOT  14  BLK  3.  Boule- 
vard Gardens  No.  2,  Fresno.  O  W 
Wood  to  whom  it  may  concern... 
May   — .    192L' 

May  23.  1922— LOTS  19  TO  23  BLK 
8,  Fresno  Heights  No.  2,  Fresno.  S 
S  Miller  to  whom  it  may  concern.. 
May    22,    1922 

May  20.  1922 — E  75  FT.  LOT  1. 
Meridian      Heights.    Fresno.        F    G 

Roth  to  whom  it  may  concern 

May    17,   1922 

May  20,  1922 — LOT  36  BLK  21,  Bel- 
mont Addition.  Fresno.  Wm  E 
Smith  10  whom  it  may  concern... 
May    17,    192-' 

May  19,  1922— LOT  8  BLK  23,  Altn 
Vistn  Tract,  Fresno.  L  N  Paterson 
to  whom  It  may  concern. May  17.  1922 

May  19,  1922— PTN  LOT  5.  South 
Villa  Tract."  Fresno.  Fete  Hanolan 
to  whom  it  may  concern. May  15,  1921' 

May  19,  1922 — ICE  PLANT  AT  Calwa. 
Fresno    Co.      Pacific    Fruit    Express 

Co  to  whom  it  may  concern 

May   9.    lyJ.' 

May   16,  1922— LOTS  15  AND  16  BLK 

4.  Van  Ness  Heights.  Fresno. 
Gertrude  E  Bolen  to  whom  It  may 
concern May     11.     1922 

May  17,  1922— LOTS  28  AND  29  BLK 

5.  riackstone  Park,  Fresno.  Mike 
S'edcres  to  whom  it  may  concern. 
May    16,    192'i 

May  18,  1922— LOTS  17  AND  18  BLK 
28,  K.  B.  Heights,  Fresno.  O  Set  to 
et  ux  to  whom  It  may  concern .  . . 
May    15.    1922 

May  18.  1922— LOTS  31  AND  32  BLK 
3,  Lelrldge  Park.  Fresno.  Wm  B 
Watson  to  whom  it  may  concern 
May    17.    1922 


LIENS  FILED 


FHF,S\«»    rOI  >TY 


Recorded                                                Amount 
May   16,   1922 — LOTS  38   AND   39   BLK 
3,    Lincoln       Terrace,    Fresno. 
Rosenberg  v.<?   S  B   CJoodman   and 
«.'*     l.,arson $- 


MMITII-noOTII-IttlliKR    ISSUES 
rillCF.D    i^lHlCK    Bl'IXETIN 


1 


Ubts  of  construction  equlpm 
and  machinery  will  bo  Interested  In 
the  PrIcfd  Stock  Bulletin  Ju.-^t  Issued 
by  the  Smlth-Booth-Usher  Company  of 
T.oB   Angclen   and   Snn    Francisco. 

In   line   with   the   policy   of   that  com- 
pany,  the  price   of  each  stock   Item,  and 
this    means    something    over     100    in.i- 
rhlncs,     excluding    auppllcs,    la    ahov 
together    with    the    location     (T^os    A 
i;<lr«   or    Snn    Franel.sco). 

The  conipletenosH  •)f  the  Smlth-Boolli- 
U»her  Conipnny'ii  stocka  aa  shown  In 
the  Prlof'd  Stock  Bulletin  la  very  Im- 
proMMlvc,  and  aa  n  "buyer**  suldo"  the 
Bulletin    ahould    prove    Invaluable 


J 


Saturday,    May    27,    192li 


BUlLDlNG     AKD     ENGINEERING     NEWS 


A  'Tlttsbnrg*  Antomatic 
Go«  Wot«r  Heater  In- 
8 lulled  in  the  Home  indi- 
cfltes  high  quality 
llironghont. 

Recommended  and  specl- 
fltd  by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
winlt." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STORAGE  SYSTEMS 
and  "LION"  TANIC  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  ttiawing 

No  lealcing 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  TEON   BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Tel.  Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contractor 

221  OAK  ST.  San  Francisco 


Dorite  Stucco 


Lot  our  Contracting'  Department  Figure  your  Stucco  Plans 
WE  MAY  GIVE  I'OU  A  BETTER  FIOIRE 
We  linow  wo  'will  giTe  yov  a  Better  Job 


IVFlW    YORK 


DORITE  MANUFACTURING  COMPANY 

ll«    UTAH     ST..    .SAN    FUANClSfO 
Phone   Park   3838 


LO.S     ANGKLES 


A  Fibered  Ojrp«um  Plaater 
Board  that  will  not  shrink, 
WHrp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MABKET  6767 
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Wipe 


WopR 


Wo   manufacture   WIRE   \VORK    for    the   followinpr   purposes: 

Window    guards    for    Residences.    Warehouses   and    Manufacturing-   Plans. 

Overhead    guards    for    Elevator    Shafts. 

Elevator  Enclosures. 

Freight  Elevator  Cars  and  Doors. 

Pkylight    Covers,    Vents^ 

I'roi potion   guards   for   Sidewalk    Doors. 

Machinery    safety    guards. 

Autx>   truck    Enclosures   and    Doors. 

Locker    Doors,    Stall    Guards. 

Partition   Screens  for  Offices,   Garages. 

Warehouses,   etc. 
Wire   signs   for  Buildings,   etc.,  etc. 


WRITE    FOR    LEAFLET. 


Tenth   and 

Harrison 

Streets 


Michel  &  Pfeffer 

Iron  Works 


Phone 
Market 


SlarsFU  Couatrurtion  Srpnrta 

Issued  every  l)usiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
500   MISSION   STRKET  SAN   FRANCISCO,  OAI^. 


Reinhart  Lumber  and  Planing  Mill  Company 

(ao.MCUAI.    M  MBER  YARD 

Dry  Kiln  Capacity,  lo  Million  Feet  per  Annum 
(irnrrnl    Mill    niul    C'nlilnrt    Work.    Stork    Doon,    Saab 

Krniiirn    niul    MonldinRii 
17TH    *    KANSAS    STS.  -  SAN    FRANCISCO 

I'll. .IK-   Market  1067 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busli  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchsnf  e 


T'honc    MinHloii    280/ 

XKfn.   Phono  Ml;n|r>n   522^ 

Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

Kalainwin,      (Oppor     tinil      llronse 
liooTu  mid  Trim 

Orniinirninl    i:nlmn<-ra 

Skcrt    Mrtal    Work    of    lOvrry 
llrarrlplinn 

CHAS.    ,min;i/i-m;is.    Mgr 
Sli7-.itiw  T^vi-:\Tii;Tii  sniKirr 

near    llnrrlaon   SI, 
SAN     KHA%»iN<0,    TAI-ir. 

Lewis  Roofing  and 
Asbestos  Works 

180  JBSIIB]  ST.  S.  P. 

Phone  Sutter  6700 

Branrk— 30SS  Unlverelty  Ave., 
Hrrkeley— Phone  Bork.  4J60 

Hoof   Palnta — Itooflnc    R»palra 
ShliiKlr     Mr«al     (travel 

Aabratna      and      Maovpala      Straai 
IMpe  nii4  Poller  CoTn-las 

JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Membera  Bulldera'  BTzohenre) 

lOftS   MAIUUCT  ST. 

Phone  Market  S91     Smh  Pranoleco 
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Publication    Office 
SOO     Mission      Street 
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Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR   SAI.K   BY   AIiL   I.UMBE».  AND   BUILDING    MATERIAL    DETALERS 


CINCH  ANCHORING  SPECIALTIES 


THE  principal  employed  in  constiructing  the  Cinch 
anchoring  specialties  is  scientificallr  sound.     It 
is  based  on  the  wedge,  the  screw  and  the  lever. 

A  Cinch  anchorage  bites  quickly  and  positively. 
Properly  installed,  it  simply  cannot  pull  out  or  work 
loose.  Its  lead-composition  parts  get  a  complete 
surface  grip,  filling  even  the  shallowest  irregulari- 
ties in  the  wall  of  a  hole.  As  the  pull  increases,  the 
push  against  the  side  of  the  hole  increases  more 
than    proportionately    on    account    of    the    wedging 


action  of  the  iron  cones.    The  greater  the  load  sus- 
tained, the  stronger  the  hold  obtained. 

A  Cinch  anchorage  can  be  used  on  any  machine 
bolt  or  machine  threaded  attachment  device.  It 
consists  of  two  or  more  lead-and-iron  expansion 
units,  as  explained  below.  A  two  unit  anchorage 
is  sufficient  to  carry  ordinary  loads.  The  smallest 
Cinch  anchorage,  3-16  of  an  inch,  has  carried  a 
weight  of  over  one  thousand  pounds  in  numerous 
tests. 


Points  of  Superiority 


1.  stronger  than  the  Strong- 
est Bolt. 

Cinch  anchoring  specialties 
give  the  only  anchorage  gu- 
aranteed to  hold  beyond  the 
tensile  and  shearing  strength 
of  any  wrought  iron  or  steel 
bolt,  as  well  as  the  breaking 
strength  of  the  nut.  They  will 
not  crush  or  otherwise  mar 
the  face  of  masonry.  Vibra- 
tion will  not  loosen  the  grip 
of  the  anchorage. 


2.  Cut   Drilling  Costs 

Cinch  anchoring  specialties 
require  a  hole  of  less  depth 
than  any  other  expansion  de- 
vice, affording  a  great  saving 
of  labor  and  time  in  drilling, 
and  a  substantial  saving  of 
material  because  of  the 
shorter  length  of  bolt  needed. 


3.  Easy  to  Install  In  Any  Po- 
sition. 

Cinch  anchoring  specialties 
are  easy  to  install  in  any  po- 
sition. They  can  be  set  in  ma- 
sonry with  the  head  of  the 
bolt  out  of  or  in  the  hole. 
Expansion  can  be  completed 
before  work  is  lifted  into 
place  and  bolted  fast. 


A  two-unit  plain  Cinch  anchor  consists  of  a  two- 
unit,  plain,  cinch  anchorage  fitted  on  a  standard 
machine  bolt  with  nut.  Figure  1  shows  a  two-unit 
Cinch  anchor,  before  expansion.  Note  that  the  order 
of  the  parts  is  iron,  lead,  iron  load. 


A  two-unit  Threaded  Cinch  anchor  consists  of  a 
two-unit  Cinch  anchorage  threaded,  fitted  on  a 
standard  machine  bolt.  Fig.  2  shows  an  anchor  be- 
fore expansion. 


Cinch  Drive  Sleeve  Expansion  Bolt 


Here  is  the  Cinch  Drive  Sleeve 
Expansion  Colt-  a  bolt  that  can 
be  Installed  as  quickly  and  easi- 
ly as  driving  a  nail. 

No  calking  tool  is  necessary 
to  Install  this  bolt  All  that  Is 
to  be  done  Is  to  drill  the  bole, 
drop  the  bolt  Into  It  and  a  few 


raps  with  a  hammer  drives  the 
shield  securely  Into  the  mason- 
ry. 


We  carry  a  complete  line  of  Cinch  Anchoring  Specialties. 


The  anchorage  Is  permanent 
and  will  not  vibrate  loose.  When 
the  bolt  Is  Installed  simply  place 
the  work  in  position  and  screw 
bolt  Into  the  shield. 


This  bolt  Is  also  supplied 
without  the  drive  sleeve  and  the 
shield  Is  expanded  by  using  an 
ordinary  Iron  pipe. 

If  you  are  Interested  please  communicate  with  us. 


^^ Everything  for  the  Contractor 
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ENGINEERS   ENDORSE  PLAN    OF 

HARDING   FOR   GOVERNMENT 

REORGANIZATION 


The  professional  engineers  of  the. 
country,  through  the  American  Engi- 
neering Council  of  the  Federated 
American  Engineering  Societies,  meet- 
irig  in  Pittsburgh,  May  27,  pledged 
thoir  suport  to  President  Harding  in 
his  plan  of  government  reorganization. 

In  adopting  the  report  of  its  com- 
mittee on  public  afRairs  the  executive 
board  of  the  council  determined,  in 
event  of  failure  of  the  President's 
efforts  to  bring  about  greater  economy 
and  efficiency  in  national  affairs,  to 
press  independently  a  nationwide 
movement  for  establishment  of  a  de- 
partment   of    public    works. 


WESTINGHOUSE    HAS    i^lOO ,000,000    IN 
SALES  FOR  ONE  YEAR 


Sales  of  the  Westinghouse  Electric 
and  Manufacturing  Company  amounted 
to  almost  exactly  $100,000,000  durin^r 
the  past  year,  as  shown  by  its  an- 
nual report,  as  of  March  31.  This  is 
the  largest  volume  of  businer-s  han- 
dled by  the  company  except  during  the 
abnormally  acti^•e  previous  three 
years. 

The  expense  of  development  work 
and  about  $1,500,000  for  depreciation 
of  inventory  were  charged  against 
manufacturing  costs,  so  that  the  in- 
cre.'ise  in  surplus  was  slightly  greater 
than  the  amount  paid  out  in  divi- 
dends. 

.  The  "'cash  i-.ct-ition"  of  the  company 
is  !!hown  by  tiie  fact  that  Its  current 
assets,  including  cash,  United  States 
securities  and  accounts  and  notes  re- 
ceivable, total  $41,700,000,  while  its 
current  liabilities — accounts  payable, 
dividends  unpaid  and  accrued  Inter- 
est, etc. — are  only  $11,400,000.  In  ad- 
dition the  company  possesses  lan  In- 
ventory of   $55,000,000. 


The  Federal  Power  Commission  and 
the  State  Department  of  Public  Works, 
division  of  power  right.s,  will  hold  n 
joint  hearing  in  Baxersfield  on  June  15 
on  the  application  of  the  City  of  Lof. 
Angeles  for  a  dam.  storage  reservoir, 
conduit  &nd  power  bouse  on  the  south 
fork  of  the  Kern  river,  in  Tulare 
County. 

San  Joaquin  valley  industrial  and 
civic  interests,  which  at  the  first  meet- 
ing in  Fresno,  of  tne  power  boards  0)i 
I..0S  Angeles  water  power  filings  in  the 
San  Joa<)uii\  Valley,  began  a  deter- 
mined fight  to  prevent  alleged  usurpa- 
tion of  valley  resources  by  the  south- 
ern metropolis,  will  .join  with  Kern 
County  protestants  at  the  Bakersfleld 
hearing  in  argument  for  denial  of  the 
application. 

The  hearing  at  Fresno  was  concerned 
with  filings  by  Los  Angeles  on  dam. 
reservoir  and  powerhouse  sites  on  the 
Kings  river.  Valley  representatives  said 
after  ihe  meeting  that  they  had  cause 
to  believe  that  the  apulication  of  Lo.> 
Angeles  would  be  denied. 

The  B.akersfield  hearing  June  15  will 
be  attended  by  delegates  from  chambers 
of  commerce,  civic  associations,  busi- 
ness men's  clubs  and  similar  organiza- 
tion, for  opposition  to  the  Los  Angeles 
application,  and  by  representatives  of 
the  City  of  Los  Angeles  who  will  pre- 
sent the  case  in  favor  of  granting  the 
application. 

F.  H.  Fowler,  district  engineer,  U.  S. 
Forest  service,  representing  the  federal 
power  commission;  and  H.  A.  Kluegel, 
chief  of  the  division  of  water  rights, 
state  dep.artment  of  public  works,  will 
cor.duct    the    Bakersfield    hearing. 


UNIVERSITY    STUDENTS    TO    LEARN 
L.-VTEST    IRRIGATION     3IETHODS 


As  a  means  of  bringing  the  sludent.s 
into  closer  touch  with  the  irrigation 
methods  and  equipment  in  the  teach- 
ing of  irrigation  practice  the  Univer- 
sity of  California  College  of  Agricul- 
ture has  Jufct  completed  (he  installatioi. 
of  a  field  laboratory  of  irrigation  ap- 
pliances at  the  University  farm  at 
Davis. 

This  equipment  i.s  so  arranged  that 
at  the  time  it  is  in  operation,  various 
methods  of  orchard  irrigation  may  ba 
demonstrated  with  a  study  of  the  re- 
sulting effects  of  moisture  distribu- 
tion  tnrough  the   soil. 

With  this  laboratory  in  operation  it 
is  possible  to  illustrate  in  the  field  the 
theory  taught  in  the  classroom.  It  will 
be  especially  valuable  at  this  time 
when  instruction  to  freshmen  and  so- 
phmores  is  given  at  the  University 
farm  for  the  first  time,  beginning  in 
August. 

In  the  meantime  it  is  hoped  that  this 
installation  will  be  of  material  as- 
sistance in  demonstrating  to  visitors 
and  in  advising  prospective  purchaser? 
of  irrigation  t^quipment  the  type  of 
equipment  Avhich  may  be  best  adapted 
to  their  old  conditions  of  soil  type, 
grade  of  land  and  available  head  of  ir- 
rigation water. 


It  is  necessary  for  bank  gravel  to 
show  7S  per  cent  of  the  relative 
strength  of  the  standard  1-3-5  mix  to 
make  it  acceptable  for  construction 
work  In  Portland,  Ore.,  according  to 
Commissioner  of  Public  Works  Bar- 
bur. 


SIMPLIFICATION     NEEDS     SURVEY 

TO    BE   UNDERTAKEN   BY   A. 

E.    S.   COMMITTEE 

At  the  request  of  Secretary  Herbert 
Hoover,  of  the  Department  of  Com- 
merce, the  American  Engineering 
Standard.s  Committee  will  undertake 
at  once  a  canvass  to  determine  what 
simplification  in  manufactured  prod- 
ucts is  most  needed  and  most  desira- 
ble. This  canvass  will  be  conducted 
through  the  engineering  and  technical 
bodies  having  representatives  on  the 
committee  or  co-operating  with  its 
work.  The  survey  of  simplification  or 
standardization  needs  and  possibilities 
will  extendi  into  almost  every  industry 
in    America. 

This  assignment  to  the  American 
Engineering  Standards  Committee  is 
one  of  Secretary  Hoover's  steps  to  re- 
trieve for  American  industry  a  few  of 
the  many  billions  of  dollars  wasted 
annually,  as  revealed  in  the  report  on 
waste  in  industry  which  was  made  not 
long  ago  by  a  committee  also  appoint- 
ed by  Mr.  Hoover  while  he  was  chair- 
man of  the  Federated  American  En- 
gineering Societie«.  The  latter  com- 
mittee found  that  waste  in  industry 
was  due  largely  to  an  over-multiplic- 
ity in  number  of  products  as  well  as 
to   inefficiency  in   process. 

Of  equal  significance  is  the  fact 
that  Mr.  Hoover's  request  that  the 
American  Engineering  Standards  Com- 
mittee conduct  this  survey,  and  the  ac- 
ceptance of  the  assignmtent  by  the 
committee  indicates  a  co-ordination  of 
the  work  in  the  simplification  of  man- 
ufactured products,  sponsored  by  Sec- 
retary Hoover,  and  the  work  of  the 
American  Engineering  Standards  Com- 
mittee in  the  unification  of  standards 
on  a  national  basis. 

What  should  be  the  relationship  be- 
tween the  simpliflcaation  work  of  the 
Department  of  Commerce  and  the  stan- 
dardization work  of  the  American  En- 
gineering Standards  Committee  has 
been  the  subject  of  considerable  dis- 
cussion. It  is  clear  now  that  there  will 
be  no  duplication  or  overlapping. 
There  seems  to  be  general  recognition 
of  the  fact  that  simplification  of  prod- 
uct and  improvement  of  process  are  to 
a  large  degree  only  other  words  for 
standardization;  that  they  are  stan- 
dardization put  to  work.  The  joint 
movement  for  standardization  and  sim- 
plification may,  therefore,  be  said  to 
have  begun  its  work  in  its  own  house- 
hold by  standardizing,  simplifying  and 
unifying  its  own  machinery  and  pro- 
cesses. 

The  Executive  Committee  of  the 
A.  E.  S.  C.  has,  by  resolution,  pledged 
the  co-operation  of  the  committee  to 
the  Department  of  Commerce.  Rep- 
resentatives of  the  committee  recently 
held  a  conference  on  the  subject  with 
Mr.  Hoover  at  Washington.  Subse- 
quently an  arrangement  was  made  for 
permanent  exchange  of  representatives 
between  the  two  organizations  so  that 
there  may  be  the  closest  possible  co- 
operation between  the  Commerce  De- 
partment's Division  of  Simplified  Prac- 
tice and  the  American  Engineering 
Standards  Committee. 


Herbert  Hoover  evidently  believes 
that  the  proper  pronunciation  of 
"construction"  does  not  place  the  ac- 
cent on  the  first  syllable. 


BUILDING     AND     ENGINEERING     NBW8 


Saturday    June     3.     1922 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


llu.-iiiKss  i-i  till-  rw-'lfth  Fedora.! 
llcst^rve  Disirkt,  i;s  reported  by  Join- 
I'trrrin.  Federal  Rtserve  Agent,  during 
lUe  month  of  April,  i.s  summed  up  ay 
roliows:  Improvement  in  lumber  in- 
dustry was  outstanding;  feature.  Pro- 
duction during::  April  as  at  95  per  cen' 
ot  ihe  estimated  normal  capacity  of  re- 
porting mills  and  during  the  first  two 
wef^ks  of  May  reached  normal  capacity. 
Order;;  receive(i  during  April  exceeded 
production  by  27.1  iier  cent,  thi.s  being 
the  tlfth  consecutive  month  in  which 
demand  has  exceeded  current  produc- 
tion. Building  i)erniits  issued  duriiit;- 
April  give  further  evidence  of  excei;- 
tlunal  activity  iri  construction  an<: 
ouildii'g.  Pfrmits  issued  were  16. .5  per 
cent  great<-r  in  number  and  r-1.6  pot- 
cent  greater  in  value  than  in  Ap;-;l. 
li>21.  and  were  ai)proximately  equal  to 
ibe  peiniits  issued  in  the  record  month 
of  -March.    192J. 

Close  co-operation  between  the  Lin- 
coln Highway  Association,  with  head- 
(juarlers  at  Detroit,  Mich.,  and  the 
Keno,  Nevada,  Chamber  of  Commerce, 
in  l)ringing  to  prompt  completion  the 
Lincoln  Highway  across  Xovada,  is  as- 
sured by  two  appointments  made  by 
the  National  Headquarters  at  the  rec- 
ommendation of  the  lleno  Chamber  of 
CommtTce.  whereby  two  members  of 
its  Board  of  Directors  take  important 
posts  in  the  Lincoln  Highway  organ- 
ization. John  Blum,  manager  of  the 
Nevada  Packing  Company,  has  accept- 
ed the  appointment  as  "Washoe  County 
consul  and  will  be  assisted  by  A.  C. 
Frcdich.  manager  of  the  Commercial 
Soap  Company  as  Reno  consul,  both 
men  co-operating  with  the  Associa- 
tion's State  Consul  in  Nevada,  Senator 
W.    P.    Harrington    of   Carson    City. 


Twenty-ou'>  members  of  the  Dredg- 
urmen's  Union  are  out  of  work  as  a 
rcBult  of  a  disagreement  between  the 
union  men  and  Fred  Frank  Co.,  con- 
tractors, in  Keclamation  District  2047. 
In  Glenn  and  Colusa  Counties.  Ac- 
cording to  H.  O.  rh.irles,  the  company 
violated  its  c'ontract  with  the  unions 
by  letting  a  8ul>-contract  to  Leo 
Jackson,  who  in  turn  <ljscharged  the 
union  men  on  the  dreilger  and  put  in 
n.>n-union  men.  Charles  holds  that 
this  was  virtually  a  lockout,  and  forced 
men  on  other  dredgers  to  quit  work. 
i'harleM  also  says  that  the  union  asked 
the  company  odlcials  to  submit  the 
matter  to  urbiirulion,  but  (he  propoHul 
woM   rejected. 


SulUvun  A.  WheeUr  ;ind  Harry  S. 
U  heeler.  pInmtMTH  <»r  Cornlnif,  Cal.. 
doing  l>ii-ii  ■  I    ilic  namt  of  A.  J. 

\\  he«  l.r  nil  (I    a    petition    In 

v<>lunt;ir>  y    witli    Ueferoe    In 

Bankruptcy  iiichard  T.  Wheeler  of 
Corning.  The  application  reoites  that 
the  partn<  rHliI]!  h;in  been  dlxNolved,  but 
final  net  ihincnt  hai*  not  been  made 
The  flrm'K  HubllltleM  ri-acli  JKvr,.',  with 
aasetii  eatlmalrd  at   t4si- 


Conitru'  ' '  •     '  ■  I  .  ilro    I  »ntii, 

the    It. 00"  t!,.     Modcato- 

Turlock       I  ri.  iM    on     the 

Tuolumne  Itiver  abuvf  l.u  <iranco,  In 
half  rompleiod.  Koup  hntidrcd  men  *re 
•■rnploy«d  <>ii  lie  work  I'  in  oxpi-cted 
Ihnt  Ihc  dlHlrlctM  will  linvi«  t  ho  linnrflt 
of  ZH.OOO  uero  fi>f>t  of  Hlored  water 
whlr-h  th*  dam  will  lini'.iind,  for  thn 
192.1  erop  Bcnaon. 


'"^hargiTig  that  the  Mathews  Con- 
struction Co.  has  violated  its  contract 
for  the  construction  of  the  Sacra- 
mento High  School  and  also  Its  agree- 
ment with  the  union,  union  painters 
en:ployed  on  the  high  school  have  quit. 
Six  painters  are  affected.  Officials  of 
the  Painters'  Union  say  the  men  quit 
because  the  contractor  introduced  a 
paint  spraying  machine  on  the  job. 
Tney  said  that  this  is  a  violation  of 
the  agreement  with  the  unions.  They 
also  hold  it  violates  the  contract  for 
tht  building  because  this  calls  for  the 
use  of  a  priming  coal,  whereas  the 
paint  now  is  sprayed  upon  the  bare 
walls. 


Greater  co-operation  with  all  classes 
of  business,  as  well  as  greater  devel- 
opment of  the  construction  Industry 
towards  the  establishment  of  high 
standards  of  efhciency  is  expected  be- 
cause of  the  election  of  Arthur  S.  Bent 
of  Los  Angeles  as  director  of  the  Civic 
Development  Department,  Chamber  of 
Commerce  of  the  United  States.  Bent 
Is  president  of  the  Associated  General 
Contractors  of  America  and  is  engaged 
as  senior  partner  of  Bent  Bros.,  en- 
gineering  construction,    Los    Angeles. 

Due  to  increased  building  activities 
In  Oakland  and  to  the  additional  fact 
that  certain  organizations  are  endeav- 
oring to  send  expert  workmen  out  of 
the  city,  Oakland  faces  an  acute  short- 
age of  plasterers.  According  to  J.  E. 
■Schilling  of  the  Alameda  Builders'  Ex- 
change Employment  Ollice.  there  is 
need  at  the  present  for  more  than  75 
plasterers,  with  no  immediate  signs 
of  relief.  .Many  plasterers,  it  is  said, 
.•:re  receiving  $11,   fl2  and  $13   a  day. 


The  Wisconsin  Industrial  Commis- 
sion has  recently  published  some  ini- 
l)ortant  vital  facts  relating  to  the 
losses  sustained  by  the  contracting  In- 
dustry through  preventable  accidents 
which  sliow  th.at  the  construction  iii- 
duttry  sustained  1.7H  accidents,  thirty 
of  which  resulted  in  death.  Total  days 
lost  numbered  272,071,  of  which  180. (too 
days  were  estimated  as  the  loss  due  to 
deaths  and  19or*71  days  to  recoverable 
.-iccidents. 


The  Dry  Zero  Corporation  of  Oak- 
land, which  plans  to  manufacture  re- 
frigerators, has  been  authorized  by  the 
State  Corporation  Department  to  sell 
one  share  of  Its  capital  stock  to  each 
of  its  five  Incorporators  in  exchange 
for  services  rendered  and  to  sell  400 
shares  to  Harvey  B.  lilndsey  In  ex- 
change for  certain  considerations. 
Tlie.Mo  shares  are  to  be  escrowed. 


Caplain  Albert  J.  Caproii  and  l{.  K 
Dosge  of  the  San  Fr.inolsro  Chapter  of 
the  American  Art.'<oclaflon  of  Kngtnoors 
have  been  selected  as  dolcgalcH  from 
this  dfy  to  the  elgrhth  annual  conven- 
tion of  the  asftnclntlon,  to  ho  held  tii 
.'^alt  Lake  City  from  June  fi  to  Juih-  7 
The  two  local  debg-ilos  arc  goln^  f" 
make  every  effort,  they  say.  to  hrliiK 
Ihc  llt24  natlnnni  convention  to  8nn 
Kraiu-lMco. 


The  ,Mta  District  Lumber  Co.  hav 
piirt-laiHi'd  the  pl.tiinlnx  mill  and  prop 
crty  of  Unndolph  *  rthr  uldlce  at  1>I- 
nuba  and  will  coni«lruct  new  lumber 
nhodN  ar.d  M'ar^houaea  and  overhaul  the 
machinery. 


The  Orange  County  Concrete  Lumber 
Co.  will  shortly  commence  operations 
at  Anaheim,  Cal..  to  manufacture  con- 
crete lumber.  The  company  plans  the 
erection  of  300  five-room  bungalows 
within  the  next  twelve  months,  to  be 
sold  for  $5000  each,  with  small  initial  ,  \ 
payment  down,  easy  monthly  payments  I 
thereafter.  S.  L.  Allen  is  president  of 
the  company. 


The  t^anadian  Good  Roads  Associa- 
tion will  hold  its  ninth  annual  con- 
vention at  Victoria.  B.  C.  on  June  1  :> 
to  16.  It  is  the  intention  to  give  wnl' 
scope  to  the  experience  gained  durinu 
the  past  two  years  of  federal  aid  froiti 
Dominion  sources,  and  there  will  be 
general  discussions  as  to  costs,  financ- 
ing and  the  economics  of  highway  con- 
struction and  maintenance. 


According  to  press  reports  the  Long- 
Bell  Lumber  Co.  of  Kansas  City,  Mo., 
heavy  southern  pine  operators,  also  in- 
terested in  tile  Weed  Lumber  Co.  of 
Weed,  Calif.,  and  with  large  fir  tim- 
ber holdings  on  the  Columbia  river, 
will  put  in  a  million  dollar  plant  on 
the  east  side  of  the  north  channel,  Los 
Angeles    harbor. 


The     Clintor.     Ketrigei  atint;     Co..     <■ 
Cl'.nton.    Iowa,    has    leased    quarters    a 
2023    Mono    street.    Fresno.      The    lea.--' 
was  closed  through  Wm.  Wishart.   vice 
president    oi    the    company    and    E.    11. 
Duffey,    president    of   the    E.    H.    Duffey 
Co.,  refrigerating  engineers  of  Los  An 
geles,     western     representative    of    th 
Clinton   Co. 


Pacific       iClectrlc      Clock       Co.,      an- 
nounces   the    lemoval    of    its    olflccs    !■ 
714-717    AV'ells   Fargo   Bldg ,   San    Frai 
Cisco,    Phone    Douglas    1796.      The   con, 
l)aiiy  handles  a  complete  stock  of  ele( 
trie    ciock    systems    for    schools,    publi. 
buildings,    industrial      plants,      electric 
lower,   street   and   program   clocks. 


Captain  John  D.  Bouret,  U.  S.  N.,  con- 
struction officer  at  Mare  Island  Navy 
Yard,  has  been  recommended  to  tlv 
Senate  by  President  Harding  for  ai 
pointment  as  chief  naval  constructor 
and  chief  of  the  Bureau  of  Construc- 
tion   and    Repair. 


The  Bullet  Proof  and  Non-Shattei 
able  Glass  Corporation,  25  West  <?:• 
s-treet  New  York  City,  N.  Y..  desires  <■ 
secure  representation  for  their  pr, 
duct  in  this  territory.  Bullet  proi> 
ginss  Is  used  In  banks,  etc..  and  non 
shatterablc  irlass  is  w.m  d  foi-  .-nit.' 
mobiles. 


James  Hyslop,  formerly  connected 
with  the  Gl.addlng-McBean  plant  at 
Lincoln.  Placer  County,  has  leased  the 
Coast  Brick  Company's  plant  In  Rich- 
mond for  the  manufacture  of  high 
grade   glased   and   colored    file. 


Carl  Chrlstensen,  ropreoentlng  th- 
WashlnB^ton  Iron  Works  of  Los  An 
geles.  manufacturers  of  "Washington 
sanltnry  porcelain  cnamolware,  has  ri 
iiirnrd  to  that  city  after  a  thre«-d.i' 
business    visit    In    San    Francisco. 


Arthur    L.    Johnson,    special    Invest i 
gator   for    the  CommlwMlon    of   IinnilKi 
tlon    and     Hou.slng    for    the    pa.^t    fon' 
years,  retired   from   that  position   Jum 
1   to  become  Deputy  State  Labor  Com- 
mlsaloner. 
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ALONG  THE  LINE     Lumbermen  Urge  National  Program 

for  Simplification  of  Practices 


J.  J.  Haley,  purchasing  agent  for  th.; 
City  of  Sacramento,  has  resigned  t" 
accept  a  position  in  the  Water  Rights 
Division  of  the  State  Department  ot 
Public  Works  it>  charge  of  estimate 
checking. 


Yuba  County  contemplates  the  im- 
provement of  100  miles  of  priinary 
roads  within  the  next  tw^o  years,  li 
is  proposed  to  complete  the  work  v/ith- 
out   resort    to    a    bond    issue. 


Albert  de  Ruiz,  civil  engineer  and 
former  Government  geographer  and 
mining  engineer  stationed  at  Stockton, 
and  recently  city  engineer  of  Long: 
Beach,  died  May  29  at  Long  Beach. 


The  Tuolumne  Lumber  Company, 
with  maiii  oflices  in  the  town  of  Tuol- 
umne, has  filed  a  certificate  of  de- 
crease of  capital  stock  from  $300,000 
to    $10,000. 


For  thv^  third  time  voters  in  the 
Washington  Union  High  S'chool  District, 
F'rcsno  County,  failed  to  authorize  a 
$200,000  bond  issue  to  finance  construc- 
tion   of   new    school    buildings. 


Oakland  Paving  Co.,  at  approximate- 
ly $92,000,  awarded  contract  by  Oak- 
land City  Council  to  pave  Telegraph 
Ave.  between  52nd  street  and  north 
city    limit."^. 


F.  A.  Ca.'jtetter,  F.  A.  Stearns  and 
Bessie  C  Tripp,  all  of  Los  Angeles. 
have  incorporated  the  Oregon  Lumljcr 
Agency  with  a  capital  stock  of  $20,00(i. 


A.  II.  Monroe,  assistant  city  engineer 
of  San  Diego,  has  resigned  that  posi- 
tion and  accepted  an  offer  from  th-; 
City  of  Los  Angeles. 


15ugene  McCaffery,  surveyor  of  Sac- 
ramento, war,  drowned  May  2.'i  when 
he  fell  from  a  wharf  at  Hood  while 
working  with  a  surveying  party. 


The  Turlock  and  Modesto  Irrigation 
Districts  of  Stanislaus  County  will 
construct  a  $90,000  stc-el  bridge  in  the 
Hetch  Hetchy  District. 


The  Yuba  Manufacturing  Co.  ot 
Marysville  has  been  awarded  contracts 
to  build  two  large  gold  dredgers  for 
shipment  to  Alaska. 


The  Glendora  Lumber  Co.  of  Glen- 
dora  has  incorporated  with  a  capital 
stock   of  $25,000. 


Pacific  Asbestos  Co.,  contemplates  the 
erection  of  storage  and  sales  ware- 
houses at  Rivorbank. 


Petitions  for  street  paving  coslinsr 
approximately  $1,000,000  are  being  cir- 
culated  in   Santa   Monica. 


W.  C.  Earle,  fornierly  of  San  Diego. 
has  been  appointed  city  engineer  and 
superintendent   of  streets  of  Pasad°n.». 


>     &anta    Cruz   County   Supervisors    con 
template   the  appointment   of  a   county 
purchasing   agent. 


The  four-day  preliminary  confer- 
ence of  American  lumbermen,  called 
at  the  suggestion  of  the  National 
Manufacturers'  Association  by  Secre- 
tary Hoover  to  standardize  trade 
nomenclature  and  grades,  to  eliminate 
unnecessary  varieties  and  to  guarantee 
and  protect  the  quality  and  tally  of 
lumber  to  the  consumer,  adjourned 
May  27.  With  its  numbers  largely  in- 
creased -by  representatives  of  whole- 
sale and  retail  associations,  of  archi- 
tects, engineers,  contractors  and  other 
consumers,  such  as  the  railways,  the 
manufacturers  passed  a  number  of 
resolutions  strongly  supporting  a  na- 
tional program  of  simplification  of 
practices  in  the  industry.  The  Con- 
ference as  a  whole  also  voted  unani- 
mously to  accept  the  agency  of  the 
National  Manufacturers'  Association 
in  securing  properly  appointed  repre- 
sentatives of  all  groups  interested  in 
lumber  production  and  conversion, 
with  a  view  to  the  definite  adoption 
of  standardized  nomenclature,  grades, 
quality,    markings    and    practices. 

The  hope  of  the  Department  in  call- 
ing this  preliminary  conference  was 
provision  of  a  system  throughout  the 
country  for  inspection  and  guarantee 
of  the  quality,  quantity  and  grade  of 
lumber  with  a  view  to  affording  all 
possible  protection  to  the  consuming 
public;  that  ways  would  be  found  to 
simplify  the  types  of  consumers  with 
a  view  to  eliminating  waste,  decreas- 
ing cost  of  distribution;  and  to  see 
that  agencies  for  accomplishing  these 
purposes  should  be  set  up  by  the  lum- 
ber   industry    itself. 

The  Secretary  of  Commerce  proposed 
that  a  national  system  of  inspection 
and  certification  should  be  created  by 
the  industry  to  embrace  all  of  the 
lumber  trade;  that  descriptions  of  the 
different  species  of  lumber  as  to  grade 
and  quality  should  be  made  as  uni- 
form as  possible  throughout  the  coun- 
try;  that   the   inspection   service   should 


he  open  to  consumers  in  settlement  of 
all  disputes;  and  that,  in  order  better 
to  establish  the  reputation  of  Ameri- 
can lumber  products  abroad,  this  sys- 
lem  (if  inspection  and  certification 
should  lif-  extended  to  foreign  coun- 
tries. The  Secretary  emphasized  the 
fact  that  all  these  ideas  are  being  ap- 
plifcd  and  are  in  linvited  operation  in 
the  lumber  industry  in  different  parts 
of  the  country,  that  other  industries 
have  been  able  themselves  to  establish 
for  the  use  of  their  own  members  and 
the  public  such  a  system,  and  that  the 
desire  of  the  Department  is  to  aid  in 
securing  the  consolidation  of  the  va- 
rious organized  units  in  the  industry 
to  the  extent  of  establishing  a  na- 
tional inspection  and  certification  sys- 
tem, to  be  maintained  by  the  industry 
itself,  for  the  protection  of  all  con- 
sumers as  well  as  to  avoid  unneces- 
sary confusions  in  the  trade  itself. 
Such  an  organization.  Mr.  Hoover 
pointed  out,  would  soon  eliminate 
many  current  complaints  by  provid- 
ing practical  guarantees  as  to  quality 
and  quantity  to  the  consumer,  and  the 
same  plan  would  lend  itself  to  the 
eventual  establishment  of  research 
work  by  the  industry  for  the  devel- 
r>pment  of  better  utilization  of  ^yood 
products,  of  large  economies,  and  bet- 
ter adaptability  in  the  manufacture  of 
raw  materiaL  The  plans  embrace  no 
clement  of  control  of  distribution  or 
price,  but  essentially  service  on  be- 
half of  the  consumer  in  guarantees  of 
quality  and  character  of  lumber  sold 
and  thereby  the  lifting  of  all  ethical 
standards  in  the  industry.  The  unan- 
imous action  of  this  preliminary  con- 
ference and  the  organization  set  up  to 
advance  these  ideas  by  the  trade  itself 
promise  success.  The  summer  months 
will  be  employed  in  the  necessary  tech- 
nical investigation  in  discussion  in  the 
various  branches  of  the  trade,  and  it 
is  expected  thai  a  final  conference 
may  be  held  in  the  early  fall  for  cre- 
ation   of    the    definite    organization. 


P.\I>r<:K       MODKLS       AID       CONCRKTK 
lltlLDEHS 


FlXnS    AVAITv.\BLE    FOR    XEVAD.\ 
nOADS 


By  making  paper  models  and  study- 
ing them,  designers  of  concrete  struc- 
tures can  save  themselves  work  and 
produce  better  buildings,  according  to 
experiments  conducted  by  George  Erie 
Beggs,  associate  professor  of  civil  en- 
gineering  of   Princeton    [Jniversity. 

Close  observation  of  the  deflections 
of  model  elastic  structures  and  esti- 
mates of  thrir  reactions,  moments, 
shears,  and  thrusts  will  avoid  the  ne- 
cessity of  tedious  disheartening  calcu- 
lations by  complicated  formulae  which 
have  kept  Am.erican  engineers  from 
making  as  strong  economical  struc- 
tures as  those  of  European  designers. 

"If  the  analysis  of  elastic  model.s 
is  demonstrated  to  be  a  pr.^ctica! 
method  of  solving  tlie  most  difflculr 
problems  in  concreie  structures,  and 
further  if  the  designer  may  be  assured 
of  the  strength  and  uniformity  of  tbo 
concrete,  the  hope  may  bf  expressed." 
says  Professor  Beggs.  "that  in  Iht  near 
future  tl.e  designer  \\  ill  be  more  ready 
to  mold  the  most  atUipt.-tlilo  of  ma- 
terials —  concrete  —  into  a  greater 
variety  of  stiff,  strong,  and  economical 
structural  forms  than  have  yet  beei. 
conceived  or  attempted. 


Expenditures  totaling  $166,000  of 
National  Forest  Highway  funds  for  the 
construction  and  repair  of  twenty-four 
miles  of  roads  in  Nevada  have  received 
the  approval  of  Secretary  of  Agricul- 
ture A\'allace.  Thi.s  money  was  made 
available  for  roads  serving  the  na- 
tional forests  and  for  roads  within  or 
adjacent  to  the  forests,  which  are  of 
primary  importance  to  States,  counties 
and  communities.  The  amount  ap- 
proved by  the  Secretary  will  be  allot- 
ted to  two  roads  in  the  Toiyabe  Na- 
tional Forest  in  Lander  County  and 
one  in  the  Nevada  National  Forest  in 
AVhite    Pine    County. 

Ninety-six  thousand  dollars  will  be 
expended  on  the  survey  and  construc- 
tion of  eight  miles  of  the  Elkhorn 
Road,  one  of  the  main  eaE:t  and  west 
routes  through  Ne\-ada.  and  $10,000 
for  repnirs  to  the  12  miles  of  highway 
between  Austin  and  the  Big  Smoke 
Valley  Road.  Both  projects  are  within 
tht    Toiyabe    National    Forest. 

In  White  Pine  County,  the  Forest 
Service  plans  to  expend  $60,000  on  the 
llllpah  project,  extending  from  the  east 
to  the  west  boundaries  of  the  Nevada 
^'ational    Fprest, 
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Master  Plumbers  Convene  at  Sacramento 


The  twenty-first  state  convention  of 
the  State  Association  of  Master  Plum- 
bers was  held  in  Sacramento,  May  22, 
24  and  25,  with  an  attendance  of  about 
three   hundred  delegates. 

The  convention  opened  in  Eaks  Hall 
with  ii  reception  to  the  members  and 
their  wives.  The  invocation  was  giv- 
en by  the  Rev.  William  Harrison  of 
Sacramento,  followed  by  an  address  of 
welcome  by  Mayor  Albert  Elkus  and  p. 
talk  on  "Our  City"  by  A.  S>:  Dudley, 
secretary  of  the  Sacramento  Chamber 
of  Commerce.  H.  Dixon  of  Sacramen- 
to, president  of  the  State  Association, 
followed  with  a  brief  talk  on  the  aims 
and  accomplishments  of  the  Associa- 
tion and  congratulated  the  members  on 
the  lines  of  co-operation  which  all 
were    working. 


.\.    IV    HK.NIODICT,   Vlcu-rresident 


Colonel  \N  llllitm  A.  Archer  of  the 
.N'Ktional  Trad*'  Extonnion  Bureau  of 
KvanHvllIc,  Ind,,  In  a  f(/rceful  talk 
ple.-tded  for  highor  standardH  of  sanita- 
tion and  urK<'<l  an  educational  cam- 
palKn  to  demonHtrnte  to  the  public  the 
Importance    of    the    plumberw"    work. 

Spcnklng  on  the  vocational  training 
■yfilem  ')f  Ihf  Htalo  of  ('nllfori.ia  anil 
itM  advantugfH  In  ih<'  mechanical 
tradeH,  J.  C  BoHwick,  nnp<  rliit<'n(lent 
of  Indunlrlal  Kducatlon,  addromtod  the 
convention,  <-x|ilalalng  In  a  general 
wiiy    the    work    of    hlH    depart  iiient. 

A  featnri-  of  the  convt-ntlon  wan  u 
demoiiitlrntlon  of  thi-  progrcHM  mad'* 
In  the  nne  of  gnt«  hh  a  meanit  of  illu- 
riiinallon  iind  (or  hruting  piirpoHen,  ac- 
i-ompiinled    by    an    ediicai  umiil    talk. 

Ki'Mi.lnl  loiiM     railing      iip"Il      iIik     Stati< 


D.  A.  DEACON.  President 


I..eKisiature  to  enact  uniform  laws  of 
health  and  sanitation;  the  Xation.il  As- 
sociation to  adopt  a  definite  appren- 
ticesliip  program  in  the  trade;  closer 
relaticns  between  the  m,ainifactiirer, 
jobber  and  merchant  plumber  and  the 
discouragement  of  the  dumping  of  in- 
ferior goods  on  the  California  market 
by  Kastern  firms  were  adopted  in  the 
final  business  session.  The  1^24  con- 
vention was  voted  to  Pasadena.  It  is 
yet  to  he  determined  where  the  1923 
convention   will   bt    held. 

On  \\'ednesday  evening.  May  24,  a 
banquet  was  held  in  Elks  Hall,  at 
which  snappy  and  instructive  talky 
were  made  by:  Chas.  H.  ,Iulian  and 
Sam      Williams      of     San    Diego;    P.    K. 


Howard  of  the  Trenton  Pottery  Co., 
and  Wm.  Fitz'.rerald  of  the  California 
Steam  and  Plumbing  Supply  Co.,  of 
San  Fraitcisco;  Mr.  Slater  of  the  Plum- 
bers' Trade  Journal;  Al  Wilson  of  San 
F'rancisco;  Harry  Xoble  of  the  Ameri- 
can Radiator  Co.,  of  San  Francisco; 
Geo.  Stack  and  Thos.  Scott  of  SVott, 
Lyman  and  Stack  of  Sacramento  and 
Mr.  Dugdell  of  the  Sacramento  Appli- 
ance Company.  Jas.  Britt  of  San  Fran- 
cisco and  talent  secured  by  the  Sa- 
cramento delegation  assisted  in  pass- 
ing a   pleasant  evening. 

Closing  the  convention  a  picnic  was 
held  at  Coloma.  where  gold  was  first 
discovered  in  California.  The  trip  was 
made  with  automobiles  furnished  by 
the  Sacramento  delegation.  At  Coloma 
the    delegates    and    their    friends    were 


K.    A.     WILSON.    Tiea..ure 


taken  over  the  grounds  by  thy  care- 
laker  and  shown  all  pcunts  of  iiiter- 
e«tt.  following  which  an  elaborate 
luncheon  was  had.  Three  rou.sln»; 
clKMTs  for  Saeiainento  delegation  and 
(O'uinltlres  in  charge  cf  the  convention 
cl(  sed.  li.e  (lelegale.s  say.  ihe  most  suc- 
cessful gatheiing  (he  ;i.s,soclatlon  has 
vet    CI. lied 

The  following  officers  were  elected 
to  serve  for  the  coming  year:  1),  A. 
l>i-acon  of  San  Diego,  president;  A.  P. 
Meiii'dlct  of  Pasailena.  vice-president; 
.lolin  L  !■;  I'"iiniin  of  San  Kianclsco. 
vecretary;  I-'.  A.  W  llt»on  of  .S'an  l-'ran- 
elHco,  treasurer;  \V,  H.  Co\  of  KreMUo. 
H.  <i.  NewniBn  of  <.>Mkland  unxl  W.  Qosh 
of  San  Kratiolsco  were  elected  to  (III 
Nucinclen  on  the  State  Rxecudvo 
|«o.\rd. 


JOHN    J. 


KIUMIN,    SeerotHry 


Saturday.    June    3,     1932 


BUILDING     AND     ENGINEERING     NEWS 


Lincoln  Highway  Association   Closes   Contrads  for 

Roads  in  State  of  Nevada 


Contracts  involving'  the  prompt  un- 
dertaking: of  $1,500,000  worth  of  im- 
provement on  the  Lincoln  Highway 
acro.sis  Nevada  have  been  sig'ned  by 
.1.  N.  Gunn,  president  of  the  Lincoln 
Highway  Association,  following  their 
approval  by  the  Association's  Execu- 
tive Committee.  The  contracts  which 
were  negotiated  early  in  the  year  be- 
tween George  W.  Borden,  State  High- 
way Kng-ineer  of  Nevada  and  official 
of  the  Association,  had  been  previously 
unanimously  approved  by  the  Nevada 
Highway  Commission  and  the  Attor- 
ney General  of  Nevada,  under  date  of 
April    19. 

The  closing  of  these  contracts,  which 
involve  $100,000  of  the  Association's 
funds,  required  to  assist  the  State  of 
Nevada  in  meeting  the  Federal  Aid 
provided  under  the  terms  of  the  Fed- 
eral Highway  Act  for  interstate  high- 
way construction,  is  of  national  inter- 
est, as  representing  another  step  to- 
ward the  final  completion  of  the  Lin- 
coln Highway  across  the  continent 
and  the  opening  of  a  satisfactory 
through   road   to    the   Paoiflc  Coast. 

All  through  traffic  reaching  the  Pa- 
cific Coast  north  of  the  Colorado  Kiver 
and  south  of  the  Clumbia  River  must 
cross  Nevada,  a  State  half  the  size  of 
France,  the  north  boundary  of  which 
corresponds  with  the  north  boundary 
of  Illinois,  while  its  southernmost  tip 
is  on  a  line  with  the  north  boundary 
of  Mississippi  and  Alabama.  It  is  as 
far  across  Nevada  by  motor  as  it  is 
from  New  York  City  to  Cleveland,  via 
I'ittsburgh,  and  in  this  vast  area  are 
less  than  80,000  people.  The  Lincoln 
Highway,  traversing'  central  Nevada, 
is  the  shortiest  and  most  direct  link 
across  that  State  on  the  road  from 
Salt  Lake  City  to  Reno.  It  is  of  vital 
importance  to  the  entire  nation  that 
this  road  be  properly  completed  as  soon 
as  possible,  providing  uninterrupted 
service  for  tliat  vast  volume  of  traffic 
from  every  section  of  the  Union  headed 
to  and  from  Pacific  Coast  points,  from 
Los   Angeles    to    Portland. 

federal    Aid    Makes    Possible    Cain- 
iilction    of    'Way 

The  Lincoln  Highway  Association 
has  for  years  been  conversant  with 
the  problems  to  be  met  in  providing 
the  important  Nevada  link  in  the 
transcontinental  road.  Previous  to  the 
recent  passage  of  the  Federal  Highway 
..\ct,  which  provided  long  needed  re- 
lief to  the  Western  States  of  large  area 
and  small  population,  the  Association 
had  recognized  the  necessity  of  out- 
side assistance  if  the  old  trail  of  the 
pioneers  across  Nevada,  now  the  Lin- 
coln Highway,  was  to  be  put  into 
proper    shape    for    motor    travel. 

In  1919  the  Association  first  of- 
fered the  State  of  Nevada  $115,000  to 
aid  ir  the  improvement  of  the  worst 
sections,  which  were  serving  as  bar- 
riers to  all  thro'Ugli  travel.  Two  of 
the  directors  of  the  Association  liad 
brought  about  through  their  interest 
the  contribution  of  funds  totalling 
*ir>n,000  to  aid  the  Western  States.  W. 
C.  Durant,  then  president  of  the  Gen- 
eral Motors  Corporation,  was  respons- 
ible for  the  contribution  of  $100,000  to 
the  Association  from  that  corporation, 
and  Mr.  John  N.  Willys,  president  of 
I  lie  Willys-Ovorland  Company,  nuide 
possible  the  contribution  of  $50,000 
from  that  comipanj--.  It  was  from  these 
funds  that  the  $115,000  was  offered  to 


Nevada,  and  the  money  was  placed  in 
escrow  in  Carson  City  to  be  paid  over 
to  the  State  as  the   work  progressed. 

Even  with  this  aid,  Nevada  found  it 
difficult  to  carry  through  the  program 
outlined,  and  when  the  contracts  ex- 
pired the  first  of  this  year  but  one  of 
tlie  stretches  toward  which  the  Asso- 
ciation had  made  funds  available  has 
been  undertaken,  and  that  had  not 
been  fully  completed.  In  accordance 
with  the  terms  of  the  contracts,  the 
funds  offered  to  Nevada  automatically 
reverted  to  the  Association  .January 
1,  1922. 

Under  the  termis  of  the  Federal 
Highway  Act,  every  thousand  dollars 
wortli  of  highway  construction  un- 
dertaken on  approved  projects  in  Ne- 
vada will  entitle  the  State  to  $5^72.30 
from  the  Federal  Government,  tho 
State  thus  paying-  but  $127.70  as  its 
share.  Even  this  small  proportion  of 
the  total  cost  of  each  road  project, 
amounting  to  a  little  more  than  one- 
eighth,  is  a  severe  strain  upon  the 
finances  of  the  Stiate,  and  the  State 
Highway  Commission  of  Nevada,  which 
has  exerted  every  effort  to  bring  about 
the  early  improvement  of  the  road 
earnestly  petitioned  the  Board  of  Di- 
rectors of  the  Lincoln  Highway  Asso- 
ciation for  extended  aid  at  this  time, 
when  it  was  particularly  effective  due 
to  tho  large  amount  of  Federal  Aid 
money   it   commanded. 

\ew     r«»ntr:»rts     KfVee<     "^((n-e     IiuprsM'O- 
nient 

Under  the  terms  of  the  arranjremeiii.s 
just  closed  with  tho  State  of  Nevada 
the  A.'^sociation  makes  available  to  the 
State  the  balance  of  tho  $45, .''.O'". 
originally  offered  for  tlie  completion  of 
the  Fallon  Sink  in  Churchill  County  of 
vhich  amount  the  State  lias.  to  date, 
used  but  $26,500.  The  contracts  further 
provide  for  .$10,000  aw  aid  in  the  ccn- 
stiuction  of  Mie  famous  Fronchrnrin'r 
Station  Mud  Flats  in  the  .'same  County 
and  $44,500  additional  to  provide  for 
the  CDiJi-truction  between  Westsate  ai-il 
-Vustin.  In  consideration  of  the  A.-^so- 
ciai ion's  total  contribution  of  $IO0.non 
under  the  existing  arrangements  th.-^ 
State  undertakes  to  bring  to  comple- 
tion before  June  1924,  all  of  the  pres- 
ent poor  sections  of  the  Lincoln  High- 
way between  the  Utah  State  line  and 
Reno,  utilizing  in  many  of  the  Forest 
Reserves  crossed  by  the  Lincoln  High- 
way the  special  Road  Fund  provided  by 
the  Federal  Highway  Act  for  improve- 
ment within  these  districts.  The  total 
imnrovement  on  the  Lincoln  Highway 
which  will  result  from  the  arrange- 
ments perfected  will  amount  to  abou. 
11,500.000  this  year.  Tho  Association's 
$100,0()0  commands  practically  $700,000 
of  Federal  Aid  which  the  State  woulil 
have      difficulty    in      meeting — probably 

.  could  not  meet — without  this  fis- 
sistance.  The  remaining  $15,000  tenta- 
tively     held    for      further    use    on     -the 

;^l.Jrico!n  Highway  in  Nevada,  it  is:  ex- 
pected, will  assist  improvement  work 
.between  Fallon  and  Reno.  Fal'on  an<l 
Ca'rson  City,  and  hotn'ten  lOiy  and  I'tah 
State  line  at   Ibapah.  ' 

Gover'ior  CoyU  oi  Nevada  and  tlie 
State  Highway  Commission  are  a  unit 
■with  tho  Board  of  Director.-;  of  the 
Lincoln  Highway  A.'^sociation  in  thoir 
desire  to  see  the  liincoln  Hiuhway 
.'ici'oss  tiie  State  brought  to  comijletion 
as  pron:ptIy  as  possible.  During  the 
construction  detours  will  not  be  neces- 
sary. 


i/eaveM   Ijitnt   <>a|>   in    L  lah 

W'-rc  it  not  for  the  lack  of  co- 
')|;irai  ion  in  Utah,  to  which  State  the 
A';'^o'!iation  contributed  $12'. 000  to  pro- 
vii'ii  the  completion  of  the  link  between 
Salt  l^ake  City  ami  the  Xevad;;  State 
liM'-,  the  entiri  Linroln  Highway  from 
Salt  Lake  City  to  Reno  would  now  be 
on  the  road  to 'cosnpletion.  IJnfortu- 
/i.:lel\  the  State  of  1,'tah  has  not 
<-arri(:d  out  its  contract  with  the  Ijin- 
coln  Highway  Association  and  the  im- 
provement of  any  road  in  l.'tah  west  of 
Salt  Lake  City  thi.«  year  will  doubtles.s 
be  delayed,  awaiting  the  final  decision 
of   the    Federal   Government. 


I'.\(  IKIC    COAST    .\RCHITECT.S    WII.,L. 

Jl  lUiE    HAWAII    AVAR    MEM- 

ORI.AL,    I'LA.NS 


Three  architects,  Bernard  R.  May- 
beck  of  San  Francisco,  Ellis  F.  Lawr- 
ence of  Portland,  Ore.,  and  W.  n.  Wil- 
cox of  Seattle,  Wash.,  have  been  chos- 
en by  the  committee  on  competition 
of  the  American  Institute  of  Archi- 
tects to  pass  judgment  on  the  Hawai- 
ian territorial  war  memorial  plans. 
They  will  sail  for  Honolulu,  Wednes- 
day. June  7,  on  the  Matson  liner  Mat- 
sonia.  The  memorial  for  which  plans 
have  been  submitted  and  for  which  the 
territorial  government  of  the  islands 
h.'-s  voted  $175,000.  will  be  in  the  form 
of  a  r.atatorium  in  Kapiolani  Park: 
Honolulu. 


I' 


*    H.    ISSl  KS    BIL-LETIX    OS 
E«ll  IP.ME.VT 


Bulletin  57-X.  just  published  by  the 
Pawling  ,};;  Harnischfeger  Co.  of  Mil- 
•>\'auk>'e,  describes  and  illustrates  in  its 
36  pa.ges  P  &  H  gas-driven  "S-ln-1  " 
excavators  of  various  sizes  and  types, 
including  full  circle  swing  gas  shov- 
els, draglines,  grab  bucket  cranes, 
material  handling  cranes,  and  other 
rius  to  be  used  with  this  machine,  as 
the  skimmer  scoop  and  pile-driving 
riy.  and  sijch  accessories  as  may  be 
used  with  these  cranes,  as  the  back- 
filling scraper  bucket,  hook  and  sling 
chairs,  and  electro  magnet.  This  bul- 
letin supersedes  No.  56-X  with  addi- 
tional information  on  the  208  and  210 
excavators.  These  larger  machines 
are  also  mounted  on  the  P  &  H  cor- 
iluioy     traction. 


WILLIAM    C.    EDES.    RAILROAD 
BVILDER.   DIES 

^^'^ll^am  C.  Edes,  railroad  construc- 
tion engineer,  died  in  a  Southern  Pa- 
cific train.  May  25.  He  was  returning 
from  a  trip  to  the  Yosemite  when 
stricken.  Edes,  who  came  to  Califor- 
rit  thirty  years  ago  from  Boston,  re- 
cently resigned  as  chairman  of  the 
.Maska  Railway  Commission,  where  he 
e.Kcrted  his  infiuencc  in  solving  the 
tr.^nsportation  problems  of  the  Terri- 
tory. For  many  years  Edes  .  was  as- 
sociated with  William  Hood  ontheen- 
uinocring-  staff  of  the  Southern  Pacific 
and  was  considered  one  of  the  nation's 
authorities  on  railroad  construction. 
Later  he  served  as  chief  engineer  of 
the  Northwestern  Pacific,  and  built  the 
l.\st  link  of  tho  line  to  Eureka.  He 
was  a  graduate  of  Harvard  Univer- 
<'lty  and  the  Boston  School  of  Tech- 
nology, 


BUILDING    AND     BNGINBBBING    NEWS 


Saturday    June     3.     1922 


APARTMENT  HOUSES 


Plans   Being   Figured. 
^LTERVTIONS  Cost,    $8000 

SAN    FRANCISCO.      2169    Green    St 
\lter    2 -room    and    basement    from    lo- 
room  residence  into  flat  and  apart- 
ments. 
Owner — Not  given. 

Architect— O.    R    Thayer,      110      Sutter 
St.,    San    Francisco. 
Figures  are   being  taken   for  a   gen- 
eral  contract,   plumbing,   heating,   elec- 
trical work  and  painting. 


Plans   Being  Figured.  ,,„„„„ 

APARTMENTS  Cost.    $40,000 

SAN  FR.\NCISCO.     Pine  and  Joyce  Sts. 

bet.    Powell    and   Stockton. 
Three -story    frame    and    plaster    apart- 
ment house  (18  2  and  3-room  apts.) 
Owner — Withheld. 

Architects— G.  S.  Ashby  and  A.  J.  Ev- 
era.  1st  Natl.  Bank  Bldg.,  San  Fran- 
cisco. 

Contract  Awarded.  ,,^r,nn 

STORE   AND   APTS.  Cost     fl<, 000 

DURLINGAME,      San    Mateo      Co..    Cal. 

Main  Street. 
Two-story      reinforced    concrete      store 

and    apartment    building    (2    stores 

and  4   3-room  apts.) 
owner— A.   S.  Dandistcl.  t,„,k^o 

Architect— Ernest    L..    Noiberg.    Balboa 

Bldg.,  San  Francisco. 
Contractor — Chas.     Pcdersen.     118     lOtn 

St.,  San  Mateo. 

STORE^'&^'aPMNTS.  Cost.    $100,000 

BAKERSFIBL.D,  Kern  Co.,  Cal.  SE 
Eighteenth  and  H  Streets. 

Two-story  and  basement  flreproot 
store  and  (16  3-room)  apartments, 
*6xll5.  „   ,         _   , , 

(jwner — McMahan    Bros.,    Bakersfield. 

Architect — Not   Stated. 

Owner  to  Take  Figures.  ,,onnn 

APARTMENTS  Cost     $48,000 

SAN  KK.\NCISCO.     Leavenworth  Street 

mar  Eddy. 
Four-story    reinforced    concrete    apart- 
ment houfo   (24   2-room  apts.) 
Owner — C.   F.   Ernst.  ^    ,  .       „ 

\rchltcct8 — J.  H.  Powers  and  John  H. 
Ahnden,  460  Montgomery  St.,  San 
Francisco. 

Completing     Plans.  „r  nnn 

APARTMK.NTS  Cost    $25,000 

MARYSVII..L.E,    Ynha    Co.,    Cal.      E    and 

Two-utory  frame  apartment  house  (8 
3    and    4-room    apartments). 

Owner — Arthur   C.    Powell. 

.Supervlfilng  Architect  —  AugniBt  G. 
Headman.  Call  Bldg..  San  Ftan- 
cl«co. 


Contract   Awarded.  ..,„„„ 

APARTMENTS  <''>»<l.   $14,000 

FREBNO,  Frenno  Co..  Cal.     1561   Wlirhon 

Av»>. 
Ownor — B.    U    I..ord.    3120    Huntlnifton 

Bt.   Freano. 
f'ontractor — J.  D.  Braae.  FrcBno. 

Coil'  .ixded. 

Xj.  IS  Cost,    $17,000 

UI.;i    ,  Alam«da    Co.,    Cal.       2118 

lirarm    .St. 
Twr.-ntory    fram«-    (tO-room)    ap.irtmeni 

houiie 
owner-    ■  -lo  Bvanii.   lloi.l  CJarl- 

ton 
Archil*''  ^'"n- 

Contractor— C.    .M       K»«rr.    Jdit      D.-U 

war«   St..    norkolny. 


Co 
AI- 

MBA 


•I.    tlOQ.OOO 


Owner — E.   R.   Butterworth   &    Sons. 
Architect — Chas.  Haynes,  Melhorn  Bldgr 

Seattle,   Wash. 
(Contractor  —  Arvosen    &   Lidral,    Hogc 

Bldg.,  Seattle.  Wash. 

I'laiis   Bi'mg  Prepared. 

APARTMENTS  Cost,    $100,000 

PORTLANTD.    Ore.      N'E   Hawthorne   and 

50th  St. 
Two-siory     and     basement   cone.    (36    2 

and   3-room)    apartments. 
Owner — Jason  C.  Moore. 
Architect — Edw.    A.    Miller.    517    Henry 

Bldg..    Portland.    Ore. 


Cost.  $45,000 
Leavenworth 


Plans   Complete. 

APARTMENTS 

SAN     FRANCrSCX).       W 

137:6    N    Turk. 
Four-story     and     basement     reinforced' 

concrete  (23)  apartments. 
Owner — Carl    F.    Ernst.    633    Hayes    St.. 

San    Francisco. 
Architect — E.   H.   Denke,   1317   Hyde  St., 

San   Francisco. 


Contracts    Awarded. 

FRAME   BLDG.  Cost.   $ 

SAN    FRANCISCO.      E   Dolores   St. 

Three-story     frame     building. 

Owner — D.   C.    H.    Schultz. 

Architect — A.      J.      Horstmann,      Anglo 

Bldg.,    16th    and    Mission    Sts. 
Genrral    Contract    to    M.    C.    Ingrraham, 

165    Fell    St.,    $9200. 
Pliimblni;   to   Geo.    Renn,    $2695. 
Kxcnviitinie>  8:rn(linK'.  <M>ncrete   footings 

nnd  concrete  vrork  to  A.  Lynch.  180 

Jessie  St.,  $1175. 


Contract  Awarded. 

APARTMENT  Cost,   $17,500 

OAKLAND,    Cal.       NE    Park    Blvd.    and 

Everett  Ave. 
Two-story     frame     20-room     apartment 

house    and    store    building. 
Owner — Fred   Brunette.   2301    12th   Ave., 

Oakland. 
Architect — None. 
Contractor — John   Almqulst,   5356   Trask 

St.,    Oakland. 


Plans  Being  Prepared. 

ADDITION  Cost.    $35,000 

SAN    FRANCISCO.        NE    Mission      and 

Seventeenth  Sts. 
One-storj'  addition  to  present  one-story 

store   building    (7   stores   nnd    12   2- 

room  apts.) 
Owner — G.  Lachman. 
Architect — S.  Helman.   57   Post   St.,   San 

Francisco. 


Completing   Plans.    ^ 

.\PARTMENTS  Cost.    $l.'i.(lOO 

HERKP:LEY,    Alameda    Co..    Cal.      Col 
lege    Ave.    and    Ashby. 

Two-8t«jry  frame  and  plaster  apart- 
ment liouRO  building  (2  7-room 
apartments). 

Owner — Dr.    Campbell. 

Architect  — VV.  II.  Weeks,  369  Pine  St.. 
San    Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $7500 

.SAN    JOSE,    Simla    Clara    Co.,    Cal. 
One-story      frjimo     duplex     apartment 

building. 
Owner — Miss    M.     Roth.    79     Devino    St., 

San   Jo«K>. 
Architect— Chas.   S.   MnKenzlo.   Bank    of 

Han    JoHc    Uldg.,   San    Jose. 
Contractor — II.     Jorgensen,     160     Irvlns 

.Ql  ,    Snn     JoHi- 


Threr-itory      reini;rt«le       ( buii'iiioril    bh- 
rayo)  mortuary  nnd  apart ttionls. 


Experienced  Ornamental  Iron 
I)raiiK>itsmnn  wuntrd  for  part- 
ner in  lonu  c-iital>lished  businesii. 
Box  10,  Huildinu  and  Rn({ineer- 
InK  News. 


SEATTLE,  Wash. — Architect  John  A. 
Creutzer,  Leary  Bldg.,  taking  bids  for 
excavation  work  in  connection  with 
proposed  6-story  fireproof  apartments 
house,  to  be  erected  for  L.  C.  Trouthon 
at  East  Howell  and  Belmont  Sts.  Est. 
cost,   $210,000. 


BANKS 


Contract    .Vwarded. 

BANK  BUILDING.  Cost,  $40,000 

SUNNYVALE,   Santa  Clara   Co.,   Cal. 

One-story  brick  or  reinforced  concrete 
bank    building. 

Owner — Bank    of    Italy. 

Architect — Edw.  T.  Foulkes,  Crocker 
Bldg.,   San    Francisco. 

Contractor — Barrett  &  Hllp,  918  Har- 
rison   St.,    San    Francisco. 


Contract   to   Be   Awarded. 

BANK  Cost,    $ 

SACRAMENTO,   Cal.     SW   Sixth   and  K 

Sts. 
One-story    Class    A    bank    building. 
Owner — Bank    of   Italy. 
Architect — Geo.   C.    Sellon    &   Co.,   Mitau 

Bldg.,    Sacramento. 
Low    Bidder — K.    E.    Parker   Co.,   Clunie 

Bldg..   San    Francisco. 
The  Parker  Company  submitted  a  bid 
at  approximately  $120,000   for  all  work 
except    the    interior    bank    fittings    and 
mechanical    equipment. 


Completing  Plans. 

BANK    BLDG.  Cost,    $50,000 

SAN    FRANCIS(X).      SE    Broadway    and 

Columbus    Ave. 
One-story      and      basement      reinforced 

concrete   bank   building. 
Owner — Italian-American    Bank. 
.\rchitect — Italo      Zanolini.    604      Mont- 
gomery St..  San   Francisco. 
The    contract    will    be    awarded    on    a 
percentage     basis     to     a     selected    con- 
tractor. 


Completing    Plans. 

BANK  BUILDING  Cost.  $100,000 

BEHKKLEY.   Alameda   Co.,  Cal.   Fulton 

St.   opposite  Klttredge  ?t. 
Two-story      and    basement      reinforced 

concrete  bank  building. 
Owner — Federal   Lar.k   Bank. 
.\rchltect — Jas.   W.   Plachok.   -iil4   Shal- 

tuck   Ave.,   Berkeley. 
Plans  will  be  completed  in  about  ten 
days. 


BONDS 


TRACY,  San  Joaquin  Co..  Cal  Juno 
-l  Is  date  set  In  Banta-Carbona  Irrt- 
K'atlon  district  to  vi'te  bonds  of 
$696,090  to  purchase  water  rights  nnd 
finance  construction  works  In  district. 
The  amount  of  the  bonds  is  lui.sed  on 
the  estimate  of  Engineer  V.  P.  Mc- 
Cray.      New    construction    will    cost    In 

I  he   neighborhood   of    $500,000. 

EAST  SAN  PI  EGO,  CkI. — An  elec- 
tion   will    bo    held    Jiine    20    to    vote    on 

II  $260,000    bond    Is.^iio   for  a    water   dis- 
tributing !»y8tom. 

TAFT,  Korn  Co..  Cal. — n«ndi«  of  $80,- 
"iio  voled  to  (Inance  construotlon  of  ad- 
litlonal   Kraminar  school  butldlnffs. 


AfADEUA.    Mndera      Co.,    Oil. — Bond.s 

■f  $30,000  voted  In  Madera  Grammar 
.-hool  I>lKlrl<M  to  finance  srhool  Im- 
ii-ovomenfs. 


LIVE    OAK.    Hutl.r    Co.    Cal  — BundH 
r   $4C.U0(>  voted   In    Live  Oak  Grammar 
-chonl    Dlnlrlct    to   flnanre   construction 
f  new  school. 
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VISALIA,  Tulare  Col,  Calf— Super- 
visors sell  $150,000  bond  issue  of  Tu- 
lare Union  Hieh  School  District  for 
premium  of  $11,487,  and  the  Taurusa 
School  District  bonds  of  $6000  for  pre- 
mium of  $205.  Proceeds  of  sales  will 
finance  school   improvements. 


VISALIA,  Tulare  Co.,  Cal. — Election 
will  be  held  June  20  In  Wildflower 
School  District  to  vote  bonds  of  $20,- 
000  for  school  Improvements.  Trustees 
of  district  are:  Helen  L.  Post,  H.  P, 
Burum,    Mrs.    Alvine    Piepgrass. 


MKRCKD,  Merced  Co.,  Cal. — ^City 
Trustees  will  call  election  to  vote 
bonds  of  $77,500;  of  this  amount  $60,000 
for  enlarging-  and  improving  sewer 
system  and  $17,500  for  development  of 
municipal  auto  camp  on  Bear  Creek. 
T.    D.    Martin,    city   eng. 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 
— Bonds  of  $40,000  voted  in  Brentwood 
.School  District  to  finance  construction 
of  new  grammar  school.  Plans  are  be- 
ing prepared  by  Architect  Jas.  T.  Nar- 
bett. 


FRESNO,  Fresno  Co.,  Cal. — The  third 
election  held  in  the  Washington  Union 
High  .School  District  to  vote  bonds  of 
$2C0,0C0  to  finance  construction  of  a 
new   high   school   failed   to   carry. 


CHURCHES 


Plans  Being  Figured. 

ALTERATIONS  Cost,   $22,000 

SAN    FRANCISCO.        SE    Seventh      and 

Cleveland   Streets. 
Reniodel  church. 

Owner — Greek    Community    Church. 
Architects — J.   H.   Powers  and  John   H. 

Ahnden,    460    Montgomery    St.,    San 

Francisco, 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Jewish  residents  of  Santa  Rosa  appoint 
N.  Levin,  M.  Sugarman,  I.  Klein,  M. 
Shapiro  and  M.  Freed  as  a  committee 
to  i-ecure  plans  for  the  proposed  syna- 
gogue to  be  erected  on  Third  street. 
Funds  are  being  raised  to  finance  con- 
struction of  which  $2,400  is  on  hand. 

SAN  JOAQUIN,  Fresno  Co.,  Cal. — The 
Methodist,  Baptist  and  Episcopalian 
denominations  propose  to  erect  a 
community  church  building  here.  A 
committee  has  been  appointed  to  in- 
vestigate sites. 


FACTORIES  &  WAREHOUSES 


Plans  Being  Prepared. 

WAREHOUSE  Cost,    $80,000 

PITTSBURG,    Contra  Costa   Co.,   Cal. 

One-story  frame  and  corrugated  iron 
warehouse  80x350  ft.  with  87-ft. 
5-story    mill    20x40    in   center. 

Owner — California  Bean  Growers'  As- 
sociation, 120  Battery  St..  San 
Francisco. 

Engineer — MacDonald  Engineering  Co., 
149    California    St.,    San    Francisco. 


Plans  Being  Prepared. 

SHOP  BLDG&.  Cost,   $400,000 

BAKERSFIELD,  Kern  Co.,  Cal.  20 
acres. 

Machine    shop    buildings. 

Owner — Atchison,  Topeka  &  Santa  Pe 
Railway. 

Architect — Engineering  Dept.  of  Own- 
er, R.  B.  Ball,  Los  Angeles. 

Contract  awarded. 

WOOLEN  MILLS  Cost,   $12,000 

EUREKA,  Humboldt  Co.,  California, 
Broadway  and  Whipple  streets. 

Two-story  Addition   to  Woolen  Mills. 

Owner — Eureka  Woolen  Mills,  Frank 
E.  McGee,  Vice-President,  Broad- 
way and  Whipple  sstreets,  Etireka, 
California. 

Architect — ^None. 

Contractor — Mercer-Fraser  Co.,  Eure- 
ka, Colifornia. 


Plans  to  be  Prepared. 

MOTION  PICTURE  PLANT  Cost,    $- 

SACRAMENTO,   Cal. 

Motion  picture  plant. 


Owner — Saciamento  Pictures  Cptn..  J. 
G.  Hunter,  Mgr.  of  Godarts  Thea- 
tre, Sacramento,  Forrest  White  & 
W.   H.   Jobelman. 

Architect — Not  Selected. 


Plans   Being  Figured. 

WAREHOUSE  Cost,  $ 

)X)S  ANGELAS,    Cal.      Los   Angeles   St. 

Between  Second  and  Third  Sts. 
Four-stcry  Class  A  warehouse,   ."j5x180. 
Owner — Hoffman   Hardv.are   Co. 
Architect — Albert    C.    Martin,    430    Hig- 

gins  Bldg.,  Los  Angeles. 


Contract  Awarded. 

WAREHOUSE  Cost,     $39,179 

OAKLAND,    Alameda    Co.,    Cal.       Park 

Ave.   and  Hubbard   St. 
Concrete  warehouse. 
Owner — Jay  C.  Mills. 
Architect — Albert    C.    Martin,    Higgins 

Bldg.,   Los  AngePes. 
Contractor — Lawton      &      Vezey,      Call 

Bldg.,  San  Francisco. 


Plans    Being    Prepared. 

ADDITION  Cost,    $60,000 

.SAN  FRANCISCO.  Sacramento  St.,  In 
wholesale    district. 

Three-story  and  basement  Class  A  ad- 
dition, 20x120  ft.,  to  present  three- 
story    mercantile    building. 

Owner — Not    given    . 

Architect — A.  A.  Cantin,  68  Post  St., 
San  Francisco. 


Contracts  Awarded. 

MACHINE   SHOP  Cost,    $15,000 

SAN  FRANCISCO,  S  Folsom  St.,  bet. 
Fifth    and    Sixth    Streets. 

One-story  brick  and  hollow  tile  ma- 
chine shop. 

Owner — ^Louis  R.  Lurie. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 

Concrete  Work  to  L.  Vannucci,  16th 
and  Church  Sts. 

Brick  Work  to  H.  Drake,  180  Jessie  St. 

Carpeuter  W^ork  to  Louis  Cohn,  110 
Sutter  St. 


Contract  Awarded. 

INDUSTREAL  BLDGS.   Cost,   $5000   each 

SAN  FRANCISCO.  Natoma  St.  bet.  1st 
and  2nd  Sts. 

Two  one-story  and  mezzanine  reinforc- 
ed  concrete    industrial   buildings. 

Owner — Bothin   Real  Estate  Co. 

Architect — Arthur  S.  Bugbee,  26  Mont- 
gomery St.,  San  Francisco. 

Contractor — Cahill  Bros.,  110  Sutter  St.. 
San  Francisco. 


OAKDALE,  Stanislaus  Co.,  Calif.— 
F.  Longlis,  owner  of  Union  Steam  Laun- 
dry, granted  permit  by  city  trustees 
to  erect  $8,000  brick,  32  by  80 -ft.  laun- 
dry building.  H.  B.  Himes  has  con- 
tract. 


PORTL.4ND,  Ore. — Architects  Glaus- 
sen,  Maoleay  Building,  taking  bids  for 
1-story,  86xl92x42-ft.  mill  construction 
factory  for  Bergman  Shoe  Co.  Bids 
close  June   3. 


RIVERBANK,  Stanislaus  Co..  Cal.— 
Pacific  Asbestos  Co.,  contemplates  erec- 
tion of  storage  and  sales  warehouses 
in  this  town.  Rlverbank  Booster's  Club 
has  appointed  committee  to  make  com- 
pany offers  of  free  sites.  Committee 
consists  of  R.  W.  Hobart,  D.  H.  Grant 
••^nd  Dr.  O.  I.  Bemis. 


.OAKLAND,  Cal.— Until  June  8,  12  m., 
hlds  will  be  rec.  hy  Eugene  K.  Sturgis, 
city  clerk,  for  fur.  and  del.  lumber 
for  wharf  construction  at  Quay  Wall, 
^ond  of  $2000  required  of  successful 
bidder.  Spec,  may  be  had  from  clerk. 
Ralph   Boebee.   harbor  eng. 

SAN  DIEGO,  Cal— San  Diego  Consol- 
idated Gas  &  Electric  Co.  has  been 
j^uthorlzed  by  the  Railroad  Commission 
to  issue  and  t.ell  $535,700  of  its  7% 
cum.  pfd.  stock  at  not  less  than  par. 
to  provide  funds  to  construct  an  addi- 
tional   gas    holder   and   accessories. 

BAKERSFIELD,   Kern   Co..   Cal.— The 

«  ,/  '"If.'^J;  °^  ^^^  ^'^"fa  ^«  *n  Bakers- 
tif^Id  will  have  its  capacitv  doubled  hv 
ine  erection  of  a  new  building  The 
capacity  of  the  present  plant  is  5000 
tons.  The  new  plant  will  cost  $40,000, 
*?  *i.^  "  fee  constructed  to  take  care 
of  the  greatly  enlarged  fruit  business 
of  this  section. 


I'ETALUMA,    Sonoma    Co.,    Cal. The 

Potaluma  Co-operative  Creamery  Com- 
pany has  purchased  the  lot  on  West- 
ern Ave.,  adjoining  their  present  plant 
and  are  planning  to  erect  an  addition' 
to    their    building. 


PLATS 


Tn'Xi^.,r.       K      ^     .       ^°^^-  »8<>00  ea«b 
lo   be   done   by   day's   work. 

SAN  FRANCISCO.  E.  Hemwiay  Ter- 
race  108-4,  141-8,  175,  208-4  and 
241-8  N  Fulton.  Five  two-story 
and   basement   frame   flats    (2    flats 

in   each.) 

Owner— W.  I.  Hemminga.  47  Ashbury 
Street,  San   Franci.'vco. 

Architect — None. 


Plans  Being  Prepared. 

SA^r^NCISOO.      Hartfo?°d"'st*'''"^ 
Two-.story    and      basement    frame    and 

plaster  flat  building  (2  5-room  flats 

and   basement   garage) 
Owner — Not    given. 
Architect— Richard   R.    Irvine,    607    Cill 

Bldg.,  San   Francisco. 


Plans    Being   Prepared. 
FLAT    &    STORE  Cost     17000 

SAN   FRANCISCO.      Richmond   Dl.tHcL 
Two-story  frame   store  and   flat  bulld- 

ing    (1    3-room   flat   and   store). 
Owner — Not   given    .  ' 

Architect— Richard  R.   Irvine,   607  Call 

Bids.,    San    Francleco. 

S?  A^^  Done  by  Day's  Work. 


FLATS 


Cost,  $10,000 


SA^^FTIANCISOO.      SW    Iflt    Ave    and 

Two-story    and    basement     frame     (4) 

Owner— Wm.  A.  Miller,  638  6th  Ave. 
San  Francisco. 

Contract  Awarded. 

BERKELEY,    Alameda    Co?°C^l.'"22j? 

Two-story  frame  12-room  flats. 

°""sT.rge%k^ey^-   ^'"^'   ""   ^"^^- 

''°"Avr,°^BTr^el?y.^'-^^^'^'    "''    ^«^'>^ 

FI^AT  ^®'°^   Figured. 

SAN  FRANCISCO.  B  FrSkHn^frS 
Francisco   St. 

Three-story   frame   (3)    flats 

Owner— A.      Finocchio,      Rlvoli      Hotel 

*     u<r*1'   ^"*'®-    San    Francisco. 

Architect— Italo  Zanollni,  504  Mont- 
gomery   St.,    San    Francisco 


GARAGES 


Plans  Being  Prepared. 

PR?^vn-,r  ^•^''    *25,000 

FRI^N^^^resno    Co.,    Cal.      E  L  St   50 

'^"'"l^^O^xTso'''"'*'^    ^"'^    concrete   garage. 
Owner — E.  Y.  Foley. 

Lessees— Hamilton      and       Robert      M 

Munden. 
Architect — Npt  given. 


Contract  Awarded. 

GARAGE  Cost     i<i  nnn 

OAKLAND.    Alameda    Co..    cV\       S    E- 

Fourteenth  St.   50  E  35th  Ave 
One-story  tile  garage 

"^"'"an:r'lA    ^.v,'^'**^*'"-    S^'    33rd   Ave. 
A     K.?^  »^°x^'*"'*    Blvd..    Oakland. 
Architect — None. 

*^'"^^RMI.'"■77^^'^'■^'1'■*"    *    ^3urks.    Bacon 
Bldg.,  Oakland. 


GOVERNMENT    WORK 
SUPPLIES 


AND 


SAN  DIEGO.  Cal.— Until  U  a.m.  June 
ll,  bids  will  be  rec.  by  Bureau  of  Yards 
and  Docks,  Washington  D.  C,  for  the 
construction  of  reinf.  cona  bulkhead 
X-  ^?fr,**°  Diego  Naval  Base.  Spea 
Vi?-  ,*^^lvP*y  *>e  obtained  from  Public 
Works  Ofllcer,  Loma  PorUl,  San  I>i«rtt. 
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-■PORTLAND^.  Ore. — Until-  June  9.  10 
a.in.,  bids  viU  be  rec.  by  C.  H.  Pur- 
cell.  District  Eng..  U.  S.  Bureau  of  Pub- 
lic Roads,  316  Posloffice  Bldg-.,  to  sur- 
face Sfc  2  cf  Mt  Hood  Loop  road,  lo- 
cated portlv  in  Oregon  Xational  Forest. 
approx.  10  miles.  Involv.  20.000  cu.  yds. 
crushed  rock  :ind  gravel.  Separate 
b'ds  same  date,  to  surface  Sec.  1  of 
same  road,  involv.  20.000  cu.  yds. 
crushed  ruck  and  ffravel.  Separate  bids 
same  dale,  to  const,  and  ijnprove 
nifwett  Pas'?.  Soc.  1.  Xational  Porest 
project  locatfed  in  Kittitas  County,  ap- 
l)rox.     10.3    miles    in    lenpth. 

SAN  D1K<"tO.  Cr.]. — TTntil  11  a.m..  June 
H  bids  will  be  roc.  by  Bureau  of  Yards 
and  Dicks.  Xavy  Dept..  Washing-ton. 
D.  C.  frr  constructiner  five  double-sec- 
tion hanerais.  erection  shop,  pump- 
house,  oil  nnd  vlant  storehouse,  one 
40.000-gal.  pasoline  tank  and  oil  tanks, 
hand  r.nerated  and  inotor  driven 
pumps,  cone,  roads,  irasoline  distrib- 
uting lines,  water  mains,  electric  lines 
etc  for  San  Diegro  Xavnl  Station.  Spec. 
Vn  4581  mav  be  obiainod  from  Public 
Works  Officer.   Lom;i   Portal,  San  Dieg-o. 

WASHINGTOX,  D.  C.  —  Bids  are 
wjinted  bv  Bureau  of  Supplies  and  Ac- 
counts, Xavy  Department,  for  furnish- 
ing niateri.iis  to  Xavy  Yards;  date  for 
opening  bids  noted  at  the  end  of  each 
paragraph 

Schedule  9661.  Eastern  and  western 
yards  16  boiler  feed  pumps,  motor- 
driven,  with  spare  parts  and  wrenches, 
for    battleships,    June    13. 

Schcd.  9665  Eastern  and  western 
yards,  9  motor-driven  fuel  oil  pumps 
with  motor  and  control  panel  and 
.spare  parts  for  battleships;  June  13. 

Sched  9667  p:astern  and  western 
yards,  20  centrifugal  separators  and 
electrical  and  mechanical  spare  parts, 
includini?  motors  and  control  panels 
for    battleships;    June    13. 

Sched.  ;t670.  Eastern  and  western 
yards,  miscellaneous  various  kinds  of 
packings:   June   30.  -,   ,      , 

Sched.  9674.  For  San  Diego,  Cal.,  1 
motor-driven     sqrew     machine     No.     3; 

Sched.  9680.  Vot  Mnrc  Island  f-nd 
Puget  Sound.  6*?.000  gals,  raw  linseed 
oil;    June    2". 


WASHINGTON',  D.  C,  Bureau  of 
Yards  and  Docks,  Xavy  Dept. — Bitls 
are  wanted  until  June  14,  Spec.  4624, 
for  mooring  dolphins  and  timber  piers, 
at  San  Diego,  Cal.  Deposit  for  plans, 
$10.      Address   above. 


SAX  DIEOO,  Cal. — Bids  for  the  con- 
struction of  a  creosoted  pile  pier  at 
the  l.oma  Portal  naval  training  station 
will  be  called  for  early  In  June.  Plans 
have  been  approved  and  forwarded  to 
the  Bureau  of  Yards  and  Docks  An 
approprlatif.n  of  lin.OOO.  for  a  1000-ft. 
seawall  at  North  Island  air  station,  has 
been  made  by  the  bureau  of  aeronaut- 
ics, navy  department. 

WASHINGTON.  J}..  .  C,  Bureau  of 
Yards  and  Docks:  Navy  Dept.— Bids 
are  wanted  until.  .JUJie  14,  Spec.  4646. 
for  .oiiHtrucUnB  landing  platform  at 
San  Diego.  Cal.  Deposit  for  plans,  |10. 
.Address    above. 


WA.«-'H1XOTON,  D.  C,  Bureau  of 
yards  and  Docks.  Xavy  Dept.— Bids 
are  wanted  until  .luiie  14.  Spec.  4636, 
for  ronJ-tructlng  wards  and  service 
bulldlnn  at  the  Naval  Hospital,  San 
Diego     <*al.      Address    above. 

TP.EASrUY  I)K1'.\KT.MKXT,  Super- 
vising   Archlieri's    oillce.     Washington. 

i>    c     ^^"y   2t',    nc    -si:,\mcii    puo- 

I'OS\'kS  will  be  ..i>'Imm|  in  this  olllce 
iit  3  p.m.  JiMi.'  :.'<.  1^''.-'-.  l'"r  a  Sewage 
|.i.,.ci«Al     I'lant     III     lb.      I   Tilted     State!* 

..■-,"■    11. .......1     .1    • Ti.   Arl/ona, 

;    may    be 
Superln- 

,e„. ..-..>       .1  ^^  i  'U    ,<f»2       >"• 

O.     Ilulldlnit.    San  <  "b,    '>r 

from  thl*  ofllci-  In  i  I'.n   of  Ihf 

Supi-rvlsInK    Areblii  '  ■  .^,^^        ; 

J  AH      A.     WKTMORS,        '; 

Actlntf    SiiiMivi-InK    Architect.  . 

MAKE   IHI-A  Is    were    r^ 

cclved  as  fnll.  •    Ih.-  Public 

Work*  IMI.   .  1.    for   «"f- 

nUhlMK     .■  ...Jtlmately 

IH.Oao    loll  '"'■     "['}' 

iiouril  fa<  e  1  r 
4«ri3       Dnnlel   ' 
krt    St.,    H«n     I  i 

I.M.it  IM.  tUiyn.  lle.illN -I  i.llt^  <-..nM 
iV.  ,  Hfch  KrnncNco,  Jl.98  i-er  ton.  JW 
(lays. 


MO.XTEREY.  Cal.-^Bids  were  re- 
ceived May  31  by  the  U.  S.  Govern- 
ment for  the  construction  of  39  mess 
kitchens,  44  bathrooms.  44  latrines  and 
an  incinerator,  to  be  erected  at  the  Del 
Monte  Camp  in  Monterey  County.  (Cap- 
tain I..  I.  Cook.  Presidio  of  Monterey, 
is    in    charge   of   the   work). 

.\1I    Work    Except    Incinerator 
Hannah    Bros.,    142    Sansome    St., 

San    Francisco    $10,970- 

I.    L.    Codd    11,406 

P.    H.    Dean    14,893 

G.    M.     Latta 15,244 

Lange    it    Berg<6trom,    S.    F 15,296 

McCrearv    &    Millar    16,923 

W.   P.  Sweeney    18.646 

Incinerator 
Chas.    D.    Casper    and    Louis    Da- 
vis,   Monterey    $950 

John     Pausner     1050 


FORT  MASON,  Cal. — The  following 
bids  were  received  on  May  15,  1922,  by 
the  Constructing  Quartermaster's  Office 
at  Fort  Mason  for  the  construction  of 
a  one-siorj'  and  basement  reinforced 
concrete  storehouse  46x140.  Bids  were 
forwarded  to  Washington.  Bids  were 
received  on  the  following  propositions: 
(1)  Construction  only;  (2)  electric  wir- 
ing; (3)  electric  fixtures. 
Union   Construction   Co.     Balfour   Bldg., 

(1)    $19,438;    (2   and  3)    $972. 
Wm.    Martin,    San    Francisco,    (1)    $21,- 

324;    (2)    $1172;    (3)    $130. 
Schuldcr   &   McDonald,   <1)    $20,687;    (2) 

$342;    (3)    $168. 
Louis  Cohn.  San  Francisco,   (1)   $22,865; 

t2  and  3)   . 

M.    E.    Ryan,   Sand   Francisco,    (2)    $852; 

(3>    $117. 
Severin    Electric   So.,   San   Francisco,    (2 

and    3)    $975. 
F.   E    Xewberv  Electric  Co.,  San   Fran- 
cisco.  (2)   $1033;   (3)   $150. 
A.    W.    Howard,    (2)    $1172;    (3)    $130. 


MARE  ISLAND.  Solano  Co.,  Cal.- -Un- 
til June  14,  lla.tn.,  bids  will  be  rec. 
by  Public  Works  Officer,  Mare  I&Iand 
\a\y  Yard,  under  Spec.  4660.  for  dredg- 
i'lg  ai  'he  Naval  Coal  Depot  (Califor- 
nia City  point)  Tiburnn.  California. 
Se«'  o.nll  for  liids  under  ottlrlnl  propoMnl 
nertioii    III    thin    IsMnr. 


I/ALLS  AND  SOCIETY  BUILD 
INOS 


Cost,  $so,oon 


Plans  Being  Figured. 
CLITP  HOUSE  <JOsi,  » 

GLENDALE.  Los  Angeles  Co..  Cal 
Brick  and  holloiv:  tile  club  house 
Owner — Tuesday    Afternoon    Club. 
Architect  —  Alfred    F.    Priest,   618   Fay 
Bldg.,  Los  Angeles. 
Separate    bids    on    general    contract, 
wiling,    heutlr.g    and    ventilating,    elec- 
tric  fixtures,   decorating,    lawn    yprink 
ling  system. 


HOTELS 


I'orinit   Applied  for 

LODGING    HOUSE  Cost,    $45,000 

.KTfM'KTOX,     San     Joaquin     Co.,     Calif.. 

East    Main    street. 
Sioro    and    lodging    house. 
Owner— Hattio  Gall.   126   E   Vine   sir.. 
.Architect — Not    given.    Stockton 

I'rtl'l.nln.irv  Plans  Being  Prepared. 

HOTEL  Cost.    $l.''>»i  ' 

LOS    ANGELES,    CaJ.       W    Qcesn      \ 

■  ■rtrir     Arnr>r1pnn     Av 


In    .Vwnrdeil, 

Cost,   t 
i;ANClSCO.     SW   Eddy  and   Ma- 

■  ..n    SIS. 

C.inplite    n-sfory    find    basement    brWli 
hotel  and  Btor*  building,  168  rooms 


(only     the     four    walls    and    parti- 
tions  have    been   completed). 

Owner — J.    K.    Prior  Estate. 

Lessee — Delia  Steele. 

Managers      of       Construction — Kenneth 
MacDonald    and    Maurice    Couchot, 
234    Pine    St..   San    Francisco. 
For    seven    years    the    structure    has 

stood  an  uncompleted  and  unused  shell 

Architect  Earle  R.  Scott,  deceased,  pre- 
pared   the    original    plans. 

Strnctiiral  .steel  etc.  awarded  to  Dyer 
Bros..    17th   and   Kansas   Sts..    $8500 

Kxcnvntlng,  concrete,  carpentry  and 
milMvork  to  Barrett  &  Hilp,  91'^ 
Harrison    St.,    $44,725. 

loathing  and  plastering  to  MacGruer  i,^- 
Simpson.    266    Tehama    St..    $28,056. 

PInnibing  nnd  heating  to  F.  E.  Hooper, 
3606    20th    St.,    $26,211. 

Elevntorw  to  Otis  Elevator  Co.,  Beach 
and   Stockton    Sts..    $11,000. 

I'ainting  nnd  decorntlnsr  to  D.  Zelin - 
sky   &   Sons.   180   Jessie  St..   $7175. 

CilniM  and  glnr.ing  to  W.  P.  Fuller  \ 
Co..  Beale  and  Mssion  Sts.,  $1600. 

Ornanientnl   Iron   work   to   C.    J.    Hillard 
<S:     Co..    19th    and     Minnesota    Sts 
$3106. 

Marble  work  to  J.  E.  Back  &  Co.,  153S 
San    Bruno   Ave.,    $1185. 

Composition  flooring  to  Malott  &  Pete- 
son,   2412   Harrison   St.,   $1498. 

Tile  work  to  Rignty  Tile  Co..  2148  Tel- 
egraph Ave.,  Oakland,  and  180  Jes- 
sie St.,   San   Francisco,   $564. 

Lobby  'ronts  to  Cobbledick  &  Klbbe. 
175   Jessie    St.,    $245. 

Electrical  work  to  Collonan  Elec.  Mfg. 
Co.,   l<211   Mission   St..   $4060. 


.•^ketches   Prepared. 

HOTEL  Cost,    $300,000 

MARYSVILLE,    Yuba    Co.,    Cal. 
Six-story   fireproof   hotel    (150   rooms). 
Owner — Chamber    of    Commerce    Hotel 

Committee. 
Architect — Ward    &    Blohme,    454    Calt- 

fornia    St.,    San    Francisco. 
•   The    money    is    now    being    raised. 


Cost,    $25, On 
Taylor     an. 


Contracts   Awarded. 

ALTERATIONS 

SAN      FRANCISCO.      XW 

Eddy  Sts. 
Alter    five-story    fireproof    hotel    (alter 

stores,    new    store    fronts,    etc.) 
Owner — Ritz  Hotel. 
Architect — A.    H     Knoll.    Hearst    Bldg.. 

San    Francisco. 
Millwork    to    National    Mill    &    Lumber 

Co.,    318    Market   St. 
Carpenter  work    to   L.    Fontanella,    168 J 

Eddy    St. 
Marble    work   to    J.    E.    Back,    1533    San 

Bruno    Ave. 
Store    fronts    to    Pacific    Builders'    Sup- 
ply Co..   ISO  Jessie  St. 

Plans  Being  Figured. 

HOTEL  Cost,    $17S.OOO 

LOS   ANGELES,   Cal.     Fourth    St.    near 

I^os   .'Vngeles  St. 
Seven-storv      and    basement      Class    A 

hotel   building,  60x120. 
Owner — Salvation   Army. 
Architect — Arthui  S.  Ilelneman,  831  San 

Fernando    Bldg,   L^s   Angeles. 


PUBLIC  BUILDINGS 


Cemmlssloned    to    Prepare    Plans. 

CITY     HALL.  Cost,    $600,000 

STOCKTON.  San  Joaquin  Co..  Cal. 
We'bt  r    Ave.    and    American. 

.Six  or  seven -story  Class  A  City  Hall 
building. 

Owner — City    of    Stockton. 

,\rehltect — J     Pcarco     of     Davis-Holler- 

Pi'orce   Co.,  Jos.   Losekann   of  Lose- 

kann    .t   Clowdsley,    and    Pete    Sala, 

Delta    Bldg.,    Stockton    (as    a    firm). 

The    bonds    have    been    voted. 


liESIDENCES 


ICxeavatniK    and   Conorele   Contracts 

Awarded. 
KESIDKNCI-:  Cost.  $20,00( 

SAX    FHA\CIS<M       SI.    Francis   Wood. 
One-Hlory    frunie   and   stucco   residence. 
Owner — ilnrt    Weaver. 
Ar(bliect      M    .    11.    Gulterson. 
Kxcnvntlng    awarded    to    Jas.    I^eonard 

18t'    Jeasle    .St  .   San    FVanclsco. 
Conorefo  work   (>i    It.   .Milnno  A  Son,   441 

Bellevue    Ave.,    San    Franolaoo. 
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Contract  Awarded. 

RESIDENCE  Cost,    117.000 

SAN    MATEO,   San    Mateo   Co.,    Cal. 

Two-story  and  basement  frame  and 
plaster  residence  wih  tile  roof  (10 
rooms,  sleeping  porch  and  garage). 

Owner— Carl   H.   Beal. 

\rchitect — John  K.  Branner,  251  Kear- 
ny   St.,    San    Francisco. 

Contractor— C.  H.  Bessott,  660  Market 
St.,    San    Francisco. 


Contract    Awarded. 

RB&IDENCE  Cost,    19000 

SAN    F'RANCISCO.      Santa    Clara    Ave., 

*  St    Francis  Wood. 
Two-story  frame  and  plaster  residence 

(7  rooms  and  garage). 
Owner — Harold  M.  Dinsmore. 
Architect— O.      R.      Tha,yer.    110    Sutter 

St     San   Francisco. 
Contractor   —    A.      C.      HJamerton,      475 

Dewey    Blvd.,    San    Francisco. 

Contract   Awarded. 

AliTFRATIONS  <^ost,    $3000 

SAN  RAFAEL,  Marin  Co.,  Cal. 

\lter   residence. 

Owner — Mrs.   Watkins. 

\rchitects— Welsh  &   Carey,  Merchants 

National  Bank  Bldg.,  S.  P. 
Contractor — Peter    Hamilton,   Lansdale. 

To   be   Done   ty  Day's  work.         „,..„„ 
ALTERATIONS  Cost.    $10,000 

SAN   RAFAEL.,   Marin  Co.,   Cal.  _ 

Alter  two-story  frame  residence  wnich 

was    erected    in    1855,    into    modern 

bungalow. 
Ownor — Tompkins. 
Architects — Welsh  &  Carey,  Merchants 

National    Bank     Bldg.,    S.    F. 

Contract  Awarded.  „    „ 

RESIDENCE  Cost.  $16,000  approxi- 
mately. ^,        ^,   , 

SAN  RAFAEL,  Mann  Co.,  Cal. 

Two-story  frame  and  plaster  residence 
with  tile  roof  (10  roome  and  i 
bathrooms). 

Owner — M.    M    Tompkins. 

Architects— Welsh  &  Carey,  Merchantb 
National  Bank  Bldg.,  S.  F. 

Contractor— Peter  Hamilton,  La^isdale. 
Plumbing  awarded  to  W.   Q.  Googin, 

San  Rafael. 

Plans  Being  Figured. 

RESIDENCE  Cost,  $9000 

SAN   RAFAEL,  Marin  Co.,   Cal. 
Two -story  frame  and  plaster  residence. 
Owner — James  Hyde. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket   St.,    San    Francisco. 

Contract  Awarded. 

RESIDENCE  Cost,    $7173 

OAKLAND.  Excelsior  Ave  in  Lake- 
shore   Highlands. 

One-story  frame  and  plaster  resi- 
dence. 

Owner — V.  T.   Buckley. 

Architect — Chas.  W.  McCall,  Central 
Bank   BId.g.,   Oakland. 

Contractor — J.  A.  Marshall,  6320  Florio 
St.,  Oakland. 


Plans  Being  Prepared — To   be  Done   by 

Day's  Work. 
RESIDENCES  $19,000     each 

SAN   FRANCISCO.      Thirtieth   Ave.   bet. 

Lake    and    El    Camino    del   Mar. 
Four  two-story  frame  and  plaster  resi- 
dences. 
Owner — Allen  Sc  Co. 

Architect— Earle  Bertz,  168  Sutter  St., 
San  Francisco. 
Steel  beams  and  girders  arc  to  be 
used  in  the  fr.amework  so  as  to  leave 
the  basements  free  from  posts  and 
allow  for  the  turning  of  an  auto- 
mobile in  the  free  space.  This  is  in- 
tended to  .solve  a  problem  often  en- 
countered by  the  housoholder  wlio  uses 
his  basement  for  a  garage. 

Contract  Awarded, 

KESIDENCE  Cost,  $12,000 

W'OODLAND,  Yolo  Co.,  Cal.     Fifth  and 

Cross  Streets. 
Two-story   frame   and   stucco    residence 
Owner — J.    I.   McConnell,    Woodland. 
Architect — Not  Given. 
Contractor — E.    L.    Younger,   Woodland. 

Contract   Awarded. 

liBSIDENCE  Cost,    $125,000 

SEATTLE,    Wash.      Harvard   and   Boyl- 

ston    Aves. 
Three-story    and    basement    (brick    and 

concrete     (30    rooms)     residence. 


Owner — B.  A.  Garber. 

Archlit'edt— (SchaJoK.     Young    &     Mljiers, 

Lippy    Bldg.,    Seattle    Wash. 
Contractor — Western    Construction   Co., 

Seaboard  Bldg.,  Seattle,  Wash. 

Contract  Awarded. 

RESIDENCE  Cost,    $ 

SAN   FRANCISCO.     St.   Francis   Wood. 
Two-story  frame  and  plaster  residence 

(Italian    style). 
Owner — Edw.   L.    Dial,   Kohl   Bldg.,  San 

Architect — C.    A.    Tantau,    251    Kearny 

St.,   San    Francisco. 
Contractor — Mangels  Bros.,  4  792  Mission 

St.,   San   Francisco. 

Contract  Awarded. 

RESIDENCE  Cost,   $13,290 

BERKELEY,  Alameda  Co.,  Cal.  Lot 
47,   Blk    3,    North    Cragmont. 

Two-story  frame  residence  and  gar- 
age   f7    rooms). 

Owner— F.  T.  and  E.  C.  Bioletti.  1708 
Main    St.,    Berkeley. 

Architect — Lillian   Bridgeman. 

Contractor — Conner  &  Conner,  Berke- 
ley  and    Shattuck    Aves.,    Berkeley. 

Contract  Awarded. 

ADDITION  Cost,    $15,000 

SAN     FRANCISCO.       3020     Pacific    Ave. 

Addition    to   residence. 

Owner— Andrew  G.  Grlffln,  311  Califor- 
nia   St.,    San    Francisco. 

Architect — Bliss  &  Faville,  Balboa  Bldg 
San   Francisco. 

Contractor — D.  B.  Farquharson,  1760 
Ellis    St.,    San    Francisco. 


SCHOOLS 


Contract  Awarded. 

RESIDENCE  Co.'.t,     $10,000 

OAKLAND,  Alameda  Co.,  Cal.  S  Vernon 

200    E    Santa    Rosa. 
Two-story  10-room  frame  residence. 
Owner — Mrs.    Ella    E.    Richardson,    461 

Vernon   St.,  Oakland. 
Architect — None. 
Contractor — J.      Dawson,    2121      Durant 

St.,    Berkeley. 


Owner  Taking   Figures. 

RESIDENCE  Cost,  $14,000 

SAN   JOSE,   Santa  Clara   Co.,  Cal.     The 

Alameda. 
Two-story  frame  and  plaster  residence. 
Owner — Frank  King. 
Archittct--Chas.   S.   McKenzie,   Bank    of 

San  .jose  Bldg.,  San  Jose. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $25,000 

WOODBRIDGE,    San    Joaquin    Co.,    Cal. 

Two-stcry   brick    residence    . 

Owner — D.  C.  Woodworth,  Woodbridge. 

Architect  and  Contractor — Davis-Hel- 
ler-Pearce  Co.,  Delta  Bldg.,  Stock- 
ton. 


Sketches  Being  Prepared. 

ALTERATIONS.  Cost,  $ 

SAN  FRANCISCO.  1150  Sacramento  St. 
near   Taylor. 

Alter  2-story  concrete  and  brick  resi- 
dence. 

Owner — Wm.  Sproule,  President  South- 
ern  Pacific  Co. 

Architect — Bliss  &  Faville,  Balboa 
Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

ALTERATIONS  Cost.    $7000 

SAN  MATEO,   San  Mateo  Co.,  Cal.     No. 

100  West  Poplar  St. 
Alter    and    add   to    frame    residence. 
Owner — Mrs.  John  L.  McGinn. 
.\rchltect — Miss   Grace   Jewett,    57    Post 

St.,  San  Francisco. 


A.   E.  Leitch 


FYed  Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Succesaora  to  Ei,  B.  Warner 

Office  and   Warehouse: 

1116  SBCOND  ST,.  SACRAMKNTO 

Phone    Main   736 


SAN  MATEO,  Cal.— The  Board  of 
Trustees  of  the  San  Mateo  Granamar 
School  District  in  San  Mateo  received 
the  following  bids  on  May  29,  for  the 
constructing  of  two  frame  grammar 
school  buildings  from  plans  prepared 
by  Architects  J.  J.  Donovan,  Perry 
Bldg.,  Oakland,  and  S  Schnaittacher. 
233  Post  St.,  San  Francisco,  associated. 
All   bids  were  taken  under  advisement. 

Chas  Pedersen,  118  10th  Ave.,  San 
Mateo:  Central  School,  $72,600;  Poplar 
School,  $61,900;  total.  $134,500.  Alter- 
nate   (1)    $4200;    (2)    $3200    (3)    $3565. 

Barrett  &  Hilp,  San  Francisco: 
Central  School,  $87,169;  Poplar  School, 
$76,;i98;  total,  $164,667.  Alternate  (1) 
$58044;    (2)    $3025;    (3)    $4354. 

Jas  L.  McLaughlin.  San  Francisco: 
Central  School.  $77,000;  Poplar  School, 
$73,000;  total,  $150,000.  Alternate  (1) 
$4800;    (2)   $5800;    (3)    $4000. 

Mathies  &  Gale.  San  Francisco: 
Central  School,  $81,235;  Poplar  School. 
$74,978;  total,  $156,213.  Alternate  (1) 
$4880;    (2)    $2289;    (3)    $3850. 

West  Coast  Constr.  Co.,  San  Francis- 
co: Central  School,  $74,438;  Poplar 
School,  $73,600;  total,  $148,038.  Alter- 
nate   (1)    $4574;    (2)    $3686;    (3)    $1761. 

T.  F.  Reilly,  San  Francisco:  Central 
School,  $77,800;  Poplar  School.  $64,900; 
total,  $141,900.  Alternate  (1)  $5400; 
(2)    $4600;    (3)    $3900. 

Ward  &  Jones,  San  Francisco:  Cen- 
tral School,  $75,490;  Poplar  School. 
$64,260;  total,  $139,750.  Alternate  (1> 
$4744;    (2)    $3750;    (3)    $3790. 

Hannah  Bros.,  San  Francisco:  Cen- 
tral School,  $72,500;  Poplar  School, 
$69,500;  total,  $142,000.  Alternate  (1) 
$4500;    (2)    5600;    (3)   $3500. 

Heating:  and  Plomblng: 

E.  C.  Cottier,  San  Mateo:  Central 
School.  $12,872;  Poplar  School,  $10,453. 
Total     $23  325. 

Carl  T.'  Doell,  Oakland:  Central, 
$13,423;   Poplar,   $11,374.     Total,   $24,797. 

J.  F.  McOowan,  San  Francisco:  Cen- 
tral, $14,698;  Poplar,  $10,921.  Total 
$25,139. 

Electrical    \¥ork 

Watts  Electric  Co.,  133  4th  St..  San 
Francisco:  Central  School,  $3020;  Pop- 
lar   School,    $3150.      Total    $6170. 

M.  E.  Rvan,  San  Francisco:  Central, 
$3185:    Poplar,    3535.      Total,    $6720. 

Xewbery  Electric  Co.:  Central,  $3436; 
Poplar,   $3464.      Total   $6900. 

Smith  Electric  Co.:  Central,  $3614; 
Poplar,    $3445.      Total,    $7059. 

J.  A..  Foster:  Central,  $3765;  Pop- 
lar,   $3765.      Total,    $7520. 

Standard  Electric  Co.;  Central,  $4500; 
Poplar,   $4000.     Total,   $8500. 


SAN  FRANCCSCO. — Following  bids 
received  by  Board  of  Public  Works  to 
construct    Andrew    Jackson    School: 

General  Conatmctlon 
O.    Monson,    251    Kearny    St. 

flow)     $125,330 

Louis  J.  Cohen    131,321 

Robt.    Trost     137,618 

Anderson     &     Ringrose     129,170 

Bid  of  P.  F.  Reilly  not  considered,  aa 
certified  check  was  not  10%  of  amount 
bid. 

Electric  Work 
Standard    Elec.    Const.    Co.,       80 

Natoma  St.  (low)    $4870 

M.    E.    Ryan    5200 

Globe    Elec.    Wks 6600 

Butte    Elec.    &    Equip.    Co 6229 

Severin   Elec.  Co 6300 

Heating  and   Ventllatlair 

Scott  Co..  243  Minna  St   (low) $6760 

A.   Lettich    8414 

J.    O'Mara    7790 

r.    J.    Enrlgfit    «900 

Plnmbinar 

A.  LoLtich,  365  Fell  St.   (low) $7077 

Thos.    Skelly    8008 

.T.    O'Mara    8300 


Figures    to    be   Taken      in    About      Two 

"W^  C  G  )c  S 

ADDITION  Cost,     $125,000 

CONCORD,  Contra  Costa  Co.,  Cal. 
T\\o-:tory     reinforced     concrete     addi- 
tion to   high  bcliool. 
Owner — Mt.  Diablo  High  School  District 
.\rohitcct — W.   H.   Weeks,    369    Pine   St.. 
San  Francisco. 
Bonds  to  the  amount  of  $125,000  were 
sold   in  March. 
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Flans   r.eine  Figu'-cd — Bid?  Close  June 

9,   1022,   9  A.   M. 
SCHOOL  Cost,   1275.000 

LO«?     VNIELES,    ChI.      SE    Fourth    and 

Fickett       Sts.       (Kooscvell        HigVi 

School.)  ,    .   ,      . 

Two  and  three-stcry  briek.  terra  cotta 

and    plESter      school,    132x856,       (ib 

rooms  and  an  auditorium). 
Owner — L.    A.   Board    of   Education. 
Architects — Hunt      *;      F.urns,    Luughlin 

Bldg.,  Los  Anyeles.  , 

r.ids  will  be  taken  separately  on 
general  construction,  plumbing,  painl- 
ing,   healing  and  Axirin;;. 


Contract   Awarded.  ,,n  cnn 

ADDITION  Cost,   110.800 

CUPEUTIXO,   Santa  Clara  Co..  Cat. 
Frame      '.'-room      addition     to     present 

school.  _  .       , 

Owner  —  Cupertino    Grammar     School 

District.  „      ,       , 

Architect— Chas.   .T.   McKenzie,  Bank   of 

San   Jose   Bldg.,   San   Jose,   Cal. 
Contractor — ^Vm.  Myers.  Cupertino. 


Contract  Awarded.  ,  «c,  i,- 

SCHOOL   ANNEX.  Cost,    $63, 13a 

STOCKTON,    San    Joaqu'"    <--0.,    Cal. 
Brick    and    concrete    S-room    annex    to 

Jefferson    School. 
Owner — Stockton   Board   of  Education. 
Architect— Peter      Sala,      20S      Wllhoit 

Bildg.,    Stockton. 
Supervising     Archltlects — Davis-Heller- 

Pearce  Co.,  Delta  Bldg..  Stockton. 
Contractor— Chutes  &  Zinck,  Stockton. 
HcatlnB  system  awarded  to  E.  L.  Gne- 

kow,   647    E.   Main   St..   Stockton,  at 

110.278.  

Plans    Being    Prepared.      Bonds   Voted, 
SCHOOL.  Cost.   140.000 

LIVE  OAK,  Sutter  Co..  Cal. 
One-story      frame     and     brick      veneer 

school.  ^  .       , 

owner — Live      Oak      Grammar      School 

District. 
Architect- W.    H.    Weeks,    369    Pine   St., 

San   Francisco. 


Date    of   Opening    Intended. 
rian.s    Being    Fipurod— Bids    Close 

June    19.    1922.    8    p.m. 
SCHOOL  Cost.   $25,000 

SANTA    ROKA.    Sonoma    Co..   Cal. 
One-storv    frame    and    stucco    school    (4 

classrooms   and   an   a«!embly  hall) 
Owner — Lewis   School    District. 
Architect    —  Normnn      P..      Coulter,      46 

Kearny    St.,    San    Franclscj. 
The    date    has    been       extended    from 

June  10  to  June  19. 


OAKLAND,  Cal. — Bids  were  received 
as  follows  on  June  1  by  the  Oakland 
Board  of  Education  for  the  construc- 
tion of  iwo-etory  brick  school  build- 
ing to  bo  known  as  "Elmhurst  School." 
to  be  located  on  98th  .Ave.  and  Birch 
St.  yMl  bldn  were  taken  under  advise- 
ment: 

Cirneral   Contrnct 
M.   E,  Hopper  &  Son.  1117  Webster  St.. 

Oakland,    $54.9SO;    $9000;    $21,580. 
J.   M.    Bartlett.  Oakland,   $5.'').600;   $7990; 

$13,462. 
West  Coa«t  Const.   Co..   San   Francisco, 

$57,714;   $89S6:   $12,722. 
W     G.    Thornalley.      Oakland,    $58,440; 

$7820;    S12.674. 
It.      W,      Llltincld.      Oakland,      $58,490; 

$.'.000 :    1904 S. 
John     Motion.    San     Francisco,    $62,426; 

$10,684;   $25,818, 

PlambInK 
J.  B.  Cruz.  889  20lh  St  .  OiUland,  $5246; 

$80;    $327. 
Hcott   Co,   Oakland,   $r,82f.;   $128;   $687. 
Carl    T.    Doell.      Oakliind,    $t'..T80;      $278; 

$619. 
A.    Feldhammcr.    Alam'dn,    $7888;    $200, 

$500, 

llrnllnic 
F      L      WKrner  il)lo     Avr,, 

Oakland.    I    ■  " 

Bcolt    Co  ,    fsi  . 

Carl    T.    I'  .    $779, 

W,   K.   K'.t'  |r,6fl;   $666. 

Oakland  SI.      :  ).,  $8711;  $482; 

$879. 

Klrr«rlral    Work 
Htandard   Blcc.   Conitr.   Co..   80   Natotn* 

Ht„    8an      Franclaoo,      $87t<:    1413; 

tiise. 


F.    E.    Newbery.    $9049;    $504;    $2010. 
Kings    Elec.    Co.    $9200;    $350;    $2290. 
Roberts    Mfg   Co..    $10,700;    $475;    $2525. 
M.     E.     Rvan.     San       Francisco,     $8954; 

$152:    $2159. 
Turner    Co..    $9830;    $2,50;    $2710, 
Lathins    and    Plastering: 
A.   Knowles.   Call   Bldg..  San   Francisco, 

$6900;  $880;  $870. 
Geo.  Dixon,  $7387;  $1247;  $2247. 
T.    D.    Sexton,    $7747;    $1220;    $2566. 

Brick   Work 
White   &  Gloor.   Monadnock  Bldg.. 

San    Francisco     $8445 

Mealev  &   Collins.   San   Francisco.    9270 
Herbert    Beekwith    944a 


LOS  A.VGELES.  Cal. — Until  9  a.m., 
June  7,  bids  will  be  rec.  by  board  of 
education,  729  Security  Building,  for 
air  compressor  set  at  Manuel  Arts  high 
school.  Specification  on  file  with  Wm. 
A.  Sheldon,  secretary.  Cert,  check  or 
bond  5%. 


LOS  .\NGELES.  Cal.— The  following 
l)ids  were  received  by  the  Board  of  Ed- 
ucation for  erecting  boys'  and  girls' 
gymnasiums  at  L.  A,  high  school  site: 
.lohn  C,  Austin.  1125  Baker-Detwiler 
iildg.,  archt.  Generai  Contract — K.  R. 
Bradley  Const.  Co.,  $73,250  for  boys' 
gymnasium  and  and  $82,998  for  girls' 
gymnasium;  'leo.  P.  Barber.  $75,650  and 
$85,700;  Bavin  &  Burch  Co..  $79,768  and 
$8c,6.^0;  J.  F'.  Kobler.  $S0.464  and  $S8.- 
695.  riumbins — W.  S.  Goodrich,  $6410 
and  $6850;  Arthur  Htss.  $6609  and 
$6857;  E.  W.  Crowell  Co..  $7069  and 
$7327.  Wirlng^ — Renard-Stary  Elec.  Co., 
$1725  and  $1200;  Prewitt  Elec.  Co., 
$1747  and  $1197;  Woodill-i'atterson  Co., 
$1810  and  $1254;  Newbery  Elec,  Corp., 
$1836  and  $1414;  American  Blec.  Const. 
Co.,  $2113  and  $1521.90.  Painting — D. 
Zelinsky  &  Son.  $2712  and  $3652;  Ar- 
enz-Warren  Co..  $2926  and  $3526;  Al- 
hambra  Wall  Paper  &  I'aint  Co..  $2931 
and  $3821;  H.  H.  Mann.  $4450  and  $5898. 
Hiating — (a)  !fl0.975  for  boys'  gym; 
(b)  $6992  for  girls'  gym;  (c)  $11,926 
for  new  boiler;  (d)  both  bldgs..  $17.- 
7S7;  J,  Hokom  fa)  $9458;  (b)  $6375;  (c) 
$10,367;  (d)  both  bldgs.  and  boiler. 
$2.'), 739;  F.  J.  Donnelly  (a)  $9762;  (b) 
$6599;  (c)  $12,600;  (d)  both  bldgs.  and 
boiler,  $27,410;  Frank  Davidson  (a) 
$11,410;  (b)  $7120;  (c)  $11,109;  (d) 
bo'ih  bldgs..  $13,580.  Hoagland-Lakin 
Cc  fa)  $11,190:  (h)  $7180;  (c)  5969.); 
fd)  $13,135.  Llewellyn  Iron  Works 
subraiUcd  a  bid  of  $5940  for  furnishing 
new  boih-r  only.  Bids  were  also  sub- 
mitted on  a  number  of  alternate  prop- 
ositions which  could  affect  the  relative 
siand'ng  of  the  bidders  if  accepted  bv 
the  board.  .Mao  in  several  instances 
the  contractor  who  was  lew  on  one 
bldg.  was  not  low  on  the  other.  Bids 
taken  under  advisement. 


LOS  ANGETjES,  Cal. — Richardson 
Bldg,  Xt  Engineering:  Co..  1127  Story 
Bldg,  L.  A.,  was  low  bidder  at  $53,700 
on  gen.  contr.  Tor  new  building  at 
Cheremoya  school  site:  Harwood  Hew- 
itt, 1130  Van  Nuys  Bldg.,  archt.  Low 
biflders  on  oth'^r  contracts  were  T,oh- 
miin  Brr.s.  on  plumbing,  at  $5100;  Tlios. 
Havorty  Co.  on  heating  at  $377,1;  i;. 
nard-Stary  Electric  Co.  on  wiring  at 
$1950;  and  D.  Zelinsky  &  Son  on  paint- 
ing $2925.  Brick  const..  2-8tory.  111x73 
ft.,  plas.  exter  ,  tile  rf.,  pine  trim,  m.i- 
ple    floors 


LOS   ANGELl-'.S,    Cal, -Jacobs    Constr. 
Co.,    H,    W.    HcUman    Bld^..   L,    A.,    was 
low    bldd<T   at    $65,964    on   Keni>ral    emit 
for    new    Castelar    SI.    BChool    luilldiiM; 
Plerpont    and    Walter    S.    Davis,    .ir.i.i- 
tect«.      Low    Mdilers   on   other  r^ 
woro:      Lohninn    Bros,    on    plun 
$7,150;  It,  Zelinsky  on  pHlntlng  ,ii 
F.    B.    roftrr    Elec.    Co.    on    wiring       i 
$2475.     Two-Ktory.   182x96  ft,.   12  rootnu. 
brick    conKt..    pU«.    exter.    tile    rf..    pin.' 
I  rim,  maple  floora. 


BAKEIlSFlKLn.      K.»n      Co.,      Cal 
Until   June   .'i,   8    1*.    M..   b»da   will    hi-    i 
rclvetl    bv    W.    J.    Walterit,    ClerU.    K.  i  i. 
County    Union    llUh   Sdiool    DIsliiil 
Inmnlf  llirhiing  flxturcH  In  Liidd. n   11. ii 
«.f    the    high    M(ho.>l.      Chun.    II.    ItljfK.n. 
405  Klral  National  Bank  Bldg.,  Baker,* 
neld.  Architect. 


SAN  FRANCISCO, — Until  June  5.  10 
A.  M.,  bids  will  be  received  by  M.  R. 
Norris.  Secretary  Board  of  Education. 
287  City  Hall,  for  frarnishing  shades  for 
Guadaloupe.  McKinley  and  I'arkside 
scnools  and  shades  and  stafee  curtain 
for  Bernal  School. 


TURLOCK.  Stanislaus  Co.,  Cal. — Rob- 
en  Dalziel  Jr..  218  1st  St..  San  Fran- 
cisco, submitted  the  lowest  bid  at  ap- 
proximately $5500  for  furnishing  and 
installing  of  an  extra  heating  plant 
for  the  Hawthorne  Grammar  School, 
in  accordance  with  plans  and  specifi- 
cations heretofore  made  by  Leland  & 
Haley,  engineers,  58  Sutter  St..  San 
Francisco. 


LOS  ANGELES.  Cal.— J.  B.  Dawson. 
Fay  Bldg.,  L.  A.,  was  low  bidder  at 
$46,640  on  gen.  contr.  for  new  school 
bldg.  on  Manchester  Ave,  school  site. 
Train  &  Williams,  architects.  Low 
bidders  on  other  contracts  were: 
Dresher  &  Heinsbergen.  on  painting  at 
$2790;  American  Elec.  Const.  Co,  on 
wiring  at  $1048,30;  Thos.  Haverty  Co. 
on  heating  at  $2836;  and  E.  W.  Crow- 
ell Co.  on  plumbing  at  $2169,  Brick 
const..  2-story.  10  rooms,  select  com- 
mon brick  facing,  comp.  rf..  pine  trim, 
maple  floors. 


KEENE.  Kern  Co..  Cal. — Until  June 
10.  11  a.m..  bids  will  be  rec.  by  B.  A. 
Korf.  clerk  Keene  School  District,  to 
const.  1-room  frame  school  building. 
J.  M.  Saffell.  924  19th  St..  Bakersfleld, 
architect.  See  call  for  blda  under  of- 
ficial  proitosal    colantn   in    thia   issue. 


CROCKETT.  Contra  Costa  Co..  Cal. 
— Until  June  15,  8  p.m.,  bids  will  be 
rec.  by  J.  C.  Andersen,  clerk  Caniuinez 
School  District,  lo  const.  1 -classroom 
addition  to  Valona  School,  Plans  may 
be    had    from    clerk    at    Crockett. 


RAYMOND,  Madera  Co..  Cal. — Until 
June  12,  bids  will  be  rec.  by  E.  L.  Mc- 
Capes,  P,  O.  Box  103,  Raymond,  to 
erect  building  at  Raymond  high  school 
Plans  on  file  in  office  of  County  Supt. 
of  Schools  at  Madera, 

SAN  FRANCISCO,— Until  June  7.  3  p 
m..  bids  will  be  rec,  by  Board  of  Public 
Works  for  electric  work  for  Mission 
High  School  temporary  buildings  at 
18th  and  Dolores  Sts,  Est.  cost.  $2000. 
Spec,  may  be  had  from  Bureau  of  .\rch- 
itecture,  2nd  floor.  City  Hall. 

CAMPBELL,  Santa  Clara  Co.,  Cal. — 
Until  June  14,  S  p  m.,  bids  will  be  rec 
bv  (^has.  DeSelle,  clerk  Campbell  Union 
Grammar  School  District,  for  fur.  1000 
opera  chairs  for  school  auditorium.  See 
rnll  for  bidn  under  ollictal  proposal 
itectioii  in  this  issue. 


SACRAMDN*TO,  Cal,— The  State  De- 
partment of  Engineering  received  the 
following  bids  on  May  81  for  the  con- 
struction of  a  two-siory  reinforced 
concrete  structure  with  tile  roof 
(training  school  and  locker  room 
building)  to  be  erected  at  the  San 
Diego    Teachers'    College: 

A,  E.  Key.i.  San  Diegx),  $19,880;  time, 
90  davs;  Campbell  Bldg.  Co.  of  Utah, 
$20,947,  90  days;  W.  E.  Kicr  Const.  Co., 
San  Diego.  $21,979.  130  days;  Wright  & 
Doran.  San  Diego.  $23,000.  100  days; 
I.,ang  &  Bergstrom.  San  Diego  and  S. 
F,.  $24,000.  120  days;  de  Waard  &  Cob- 
ham.  San  Diego.  $26,947.  120  .lays: 
P.rawn.r  &  Hunter.  $28,896.  120  daya; 
Kckles.  Lowerlson  &  Wolalenoroft. 
$29,200,    130    days. 

SANTA  CLARA.  Cal— The  following' 
bids  will  be  received  on  May  29  by 
the  Board  of  TrusteoH  of  tht>  Santa 
Clara  High  .School  District  for  shades 
for  the  high  Bchool  building  now  un- 
der conntrucllon.  No  bids  were  received 
for  the  plumbing  on  tlie  gytunnslum, 
and  bids  have  been  readvertlsed  for  to 
be  opened  on  June  19,  W,  H.  Weeki, 
869  Pine  St.,  San  Frnnclsco,  H  the 
architect, 

nkadea 
Stewart  Sales  Ca..  San  Francisco. $1286 

n,  N.  &  E.   Walter  Co,,  S.  F 1498 

W,    *    J.   eloane.    S.    F. 1680 
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W15LDON,  Kern  Co.,  Cal. — Until  June 
10.  10  P.  M.,  bids  will  fc  rec.  by  A.  J 
Alexander,  clerk  South  Fork  Union 
Orammar  School  District,  to  erect  3- 
room  cement  school  building:.  J.  M. 
Saffell,  924  19th  St.,  Bakersfield,  archi- 
tect. See  call  for  bl<l!»  under  official 
]>roiM>.<>nI    ffcctlon    in    this    iHDue. 


ALHAMBRA,  Los  Angeles  Co.,  Cal.^ — 
Architects  Hunt  &  Burns,  701  Laughlin 
Bldg.,  Los  Ang^ftles,  have  been  commis- 
sioned to  prepare  plans  for  a  new  audi- 
torium building,  and  academic  Ijuild- 
ing  at  Alhambra  High  School.  Af 
election  will  be  held  .Tune  6  to  voU 
bonds   in   the   sum   cf  $350,000. 


LOS  ANOKLES,  Cal.— The  Los  An- 
geles Board  of  Education  has  awardfd 
the  following  contracts  for  school  im- 
provements: 

CHERRMOYA  SCHOOL— Richardson 
Bldg.  &  Eng.  Co.,  1127  Story  Bldg., 
Los  Angeles,  was  .awarded  the  general 
contract  at  ?53,700  for  erecting  a  two- 
story  building  at  Cheremoya  school 
site.  Harwood  Hewitt,  IISO  Van  Nuys 
Bldg.,  Architect.  Plumbing  to  Lohman 
Bros,  at  $.'5100;  heating  to  Thos.  Hav- 
erty  Co.,  $3773;  painting  to  D.  Zolinsky 
&  Sons  at  $292,'S,  and  wiring  to  Renard 
&  Stary  Elec.  Co.  at   $1950. 

MANCHESTIOR  AVE.  SCHOOL — J.  B. 
Dawson,  Fay  Bldg.,  Los  Angeles,  was 
awarded  the  general  contract  at  $46,340 
for  erecting  a  two-story  brick  build- 
ing at  T\Tanchester  Ave.  school  sit". 
Train  &  Williams,  226  Western  Mutual 
Bldg.,  Architects.  Plumbing  to  E.  W. 
Crowell  Co.  at  $2169:  heating  to  Thos. 
Havorty  Co.  at  $2836;  painting  to 
Dresher-Heinsbergen  Co.  at  $2790,  and 
wiring  to  American  Elec.  Constr.  Co.  at 
$1048.30. 

CASTELAR  ST.  SCHOOL — Jacobs 
Constr.  Co.,  H.  W.  Hellman  Bldg..  Lo:-; 
.A.ngeles,  was  awarded  the  general  con- 
tract at  $06,869  for  erecting  a  two- 
story  brick  building  at  Castelar  St. 
school  site.  Pierpont  and  Walter  S. 
Davis,  Architects.  Plumbing  to  Loh- 
man Bros,  at  $73.50;  painting  to  R. 
Zclinskv  at  $2342,  and  electric  work  to 
F.  B.  Potter  Electric  Co.  at  $2475. 

BERENDO  JUNIOR  HIGH  SCHOOL— 
H.  H.  Hinds.  351  S.  Hoover  St..  Los  An- 
geles, was  awarded  the  general  con- 
struction at  $56,975  for  erecting  a  two- 
story  and  basement  brick  building  at 
Berendo  Junior  High  School  site.  John 
P.  Krempel  and  Walter  E.  Erkes,  Brad- 
bury Bldg..  Los  Angeles,  Architects. 
Plumbing  to  W.  S.  Goodrich  at  $5288; 
painting  to  H.  H.  Mann  at  $2142;  elec- 
tric work  to  Newbery  Elec.  Corp.  at 
$1597.  The  bids  for  heating  were  re - 
.lected  and  the  work  will  be  re-advcr- 
tised. 

FRANKLIN  LIBRARY  BUILDING— 
Hubert-Wardall  Constr.  Co.,  1210  W. 
68th  St.,  Los  Angeles,  was  awarded  the 
general  contract  at  $64,172  for  erecting 
a  new  two-stury  11-i-ooni  brick  library 
building  at  Frank'in  High  School  site. 
Jeffery  &  .Sehaefer,  1106  ICcrckhoft 
Bldg.,  Archit'icts.  Painting  to  D.  Zel- 
insky  &  Sons  at  $2700.  and  wiring  to 
Pewitt    Electric    Co..    $1474, 


SAN  FRANCISCO. — O.  Monson,  251 
Kearny  St.,  at  $125,330  awarded  con- 
tract by  Board  of  Public  Works  for 
construction  of  Andrew  Jackson 
School.  Standard  Elec.  Co.,  80  Na- 
toma  St.,  at  $4870  awarded  electric 
work.  Scott  Co.,  243  Minna  St.,  at 
$6760  for  heating  and  ventilating;  and 
plumbing  to  A.  Lettich  365  Fell  St., 
$7077  

DINUBA,  Tulare  Co.,  Cal. — Until 
June  15.  7:30  P  M.,  bids  will  be  re- 
ceived by  A.  T.  White,  Clerk,  Dinuba 
Elementary  School  District,  to  erect 
an  elementary  school.  Ernest  J.  Kump 
Cc  Rowell  Bldg.,  Fresno,  Architects. 
See  call  for  liidN  under  offlcini  itroposal 
mection  In  tliia  Innuc. 

LOS  BANOS,  Merced  Co.,  Cal. — Until 
June  5,  3  P.  M.,  bids  will  be  received 
by  S.  B.  Dismukes.  Clerk,  West  Side 
Union  High  School  District,  to  con- 
struct classroom  annex  to  the  West 
Side  High  School.  Plans  may  be  had 
from  the  clerk. 


STORES  AND  OFFICES 


Contract  Awarded. 

ADDITION  Cost,    $50,000    approxi- 

mately. 

SAN  FRANCISCO.     3  BuSh  N  ot  Kearny 

One-story  reinforced  ccncrele  addition 
to  present  telephone  exchange  bldg. 

Owner — Pacific  Tel.  &  Tel.  Co. 

Architect — Sng,  Dept.  of  Owner,  E.  V. 
Cobby,   in   Sharge. 

Contractor — MacDonald  &  Kahn,  l-A> 
Montgomery   St  ,  San   Francisco. 

Contract  Awarded. 

ADDITION  Cost,  $11,000  approxi- 

mately. ^   , 

BERKELEY.    Alameda   (  o.,   Cal. 

One-story  Class  C  addition  to  tele- 
phone exchange  building. 

Owner — Pacific  Tei.  &  Tel.  Co 

Architect— Eng.  Dept.  ol"  Owner,  E.  V. 
Cobby,  in  Charge. 

Contractor— W.  G.  Thornally,  3:>1  12th 
S't.,  Oakland. 

Plans  Being   Prepared.  .  .rn  ««•% 

LOFT  &  STORE  BLDG.       Cost.  $250,000 
LOS  '-VNGELES.  Cal.      Hill   St.   Between 

Sixth  and   Seventh   Sts.  .    ,    ,^ 

Eight-story  t^nd  basement  Class  A  loit 

and  s,tbre  bui'ding. 
Owner — Starr  Piano  Co. 
Architects — Stanton,    Roed    &    Hibbard, 

620  Metropolitan  Bldg.,  Los  Angeles 

Low   Bidders.  .„„  „„^ 

STORE  BLDG.  Cost,  $22,89. 

PALO    ALTO,    Santa    Clara    Co.,    Cal. 

One-story  reinforced  concrete  store 
building    (7   stores). 

Owner— B.  V.  Harrier. 

Architects— Chas.  W.  McCall.  Chas.  T. 
Davis  and  Birge  Clark,  associated, 
Central  Bank  Bldg.,  Oakland,  and 
Palo   Alto. 

Contractor — Walters  &  Grove,  Monad- 
nock  Bldg  ,   San   Francisco. 


REMOVAL  NOTICE 

"SUPERBO" 

Automatic  Storage  Gas 
Water  Heaters 

Formerly    located    at    104    Olive    St. 
Removed    to 

393  SUHER  ST. 

SUPERBO  MANUFACTURING  CD. 


See  "SUPBRBO" 
In  action,  or  send 
this  ad  and  get 
free     Information. 


»93   SUTTER    STREET 


Phone    Garfield    942 


San  Francisco,  Cal. 


Plans  Being  Prepared. 

STORE  <t  LOFT  BLDG.  Cost,  $ 

1-.OE'  AN  ;eLES,  Cal.  Broadway  near 
Sixth  Street. 

Six-story  Class  A  store  and  loft  build- 
ing,   40x115. 

Owner — South    Broadway    Building^   Co. 

Architect — Edwin  Bergstrom,  Citizens 
National  Bank  Bldg.,  Los  Angeles. 


Plans   Being   Prepared. 

BLDG  Cost,   $450,000 

SAN  FliANOISCO.  W  Hill  St.  bet. 
7th  and  8th. 

Six-story  Class  A   building. 

Owner— E.  Tropp,  W.  C.  Crittenden 
and  A.  M.  Bluraenthal  of  San  Fran- 
cisco. 

Architect — G.  Albert  Lansburgh,  709 
Mission     St.,     San     Francisco. 


Plans   Being  Figured. 

STORE  Cost,  $17,000 

OAKL.^ND,  Cal.     E  14th  St.  near  High. 

Two-.story  frame  and  plaster  apart- 
nient  and  store  building  (4  apart- 
ments of  2  and  3  rooms,  and  2 
stores). 

Owner — Mr.  Heagerty. 

Architect— Chaa.  W.  McCall,  Central 
Bank    Bldg.,   Oakland. 


Contract    Awarded. 

STORE   FIXTURES  Cost.   $4815 

SAN  FRANCISCO.  NW  Grant  Ave  and 
Geary   St. 

Store  Fixtures. 

Owner— Gantner  &  Mattern,  Geary  and 
Grant    Ave.,    San    Francisco. 

.Architect— L.    M.    Upton,    452    Montgom- 
ery St.,  San   Francisco. 
"nt'-actor--The   Fink   &  Schindler  Co., 
226   15th  St.,  San  Francisco. 

Contract   Awarded. 

STORE  co'it    Hi  !>nn 

SAX  FRANCISCO.  SW  cfar'ion'^Ave 
and   Mission   St.,   San   Francisco 

Iwo-story  and  basement  reinforced 
concrete  store  and  apartment  build- 
ing  f3)    apartments. 

Owner— E  Staffln.  2146  Mission  St  , 
ban    Francisco. 

-Vrchitect— Evans  &  Co.,  2569  Mission 
ot.,  San  Francisco. 

Contractor— H.  T.  Ludwig.  636  Jessie 
ot.,  San  Francisco. 


'^on tract   Awarded 

STORE   BLDG.  Ccsf     1940.) 

BURLINGAME,  San  Mateo  Co.    C^l    NW 

Broadway    and    Laguna. 
One-story      reinforced     concrete     store 

building. 
Ow.ner— Annie  AtKins,  Burlingame. 
Architect— Grace     Jewett,  57     Post  St.. 

San  Francisco. 
Contractor— Chas.    Pederson.     118     10th 

St..  Burlingame. 

Contractor   Taking   Sub-Figures. 

^A^VT^^'i^r^l^^'^   fL^°-  Cost,    $36,813 

SA.NTA    ROSA,    Sonoma    Co.,    Cal       Ex- 
change Ave. 
Two-story      concrete     restaurant     (de- 
signed   for    five    stories). 
Owner— O.  F.  Leppo  and  J.  W    Church- 
man. 
Lessee — Geo.    Edwards. 
Archi^tect— Reese    &    Kuykendall,     1438 

McDonald    St.,    Santa    Rosa, 
contractor— Alfred    H.    Vogt,    185    Stev- 
enson   St.,    San    Francisco. 
Mr.    Edwards   will    spend   about    $12.- 
000  on  the^ interior  fittings  and  decora- 
tions  of   the   restaurant. 

Plans   Being  Prepared 

OFFICE   BLDG.  Cosi     $50  000 

\VATSO.\VlLLE,  Santa  Cruz  Co     Cal 
Two-story  reinforced   concrete  store"  & 

olfice  building. 
Owner— Otto  Stossor,  Watsonville. 
ArchUecc— A\.   H.    Weeks.    369    Pine   St, 

S:mi  Francisco. 


THEATRES 


'^^'jl\V:'^\,.^''''''^''^^^~^^^'^y'ilioix  Started 

V\v    TolmTTx-    1^  .   ^'"'^*-   »50.000 

SA.N    JOAQUIN,   Fresno    Co.     Cal 

'^"^'^^t■^L^I}^Ky'^^'^^^'^  ='"<J  (6)"  stores 
jOxiOO   f t  :    theatre   seating    300 

Owi.er — .San  Joaijuin  Farm  Lands  Co. 
i^;')!    .Toaquin,  Calif. 

I  (Siun-r  &  Oontraclor — W.  H.  Jonei:!, 
>a)i  Joaquin,  Calif, 
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Saturday     June     3,     192i! 


For  the  Conntruction  of  an  Klenientary 
School  Bnildjng:,  Le^ria  District,  Santa 
Roma. 


«One-«torT    Frame    and    Plaster    Struc- 
ture.     Estimated    Cost.   »25.000) 

Notice  is  hereby  given  by  the  Board 
(  £  Trustees  of  the  Lewis  School  Dis- 
trict at  Santa  Rosa.  Sonoma  County. 
California,  that  bids  will  be  received 
by  said  Board  for  the  erection  and  con- 
struction of  a  new  Elementary  School 
Building  at  Santa  Rosa  in  said  District. 

Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Santa  Rosa  or  from  the  Architect. 
Norman  R.  Coulter,  at  46  Kearny  St.. 
San  Francisco,   California. 

A  deposit  of  Ten  (Sin. 00)  Dollars 
will   be  required  for  each   set   of  plans. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  10th  day  of 
Jnne,  1922,  at  eisht  o'clocli  P.  M,,  at 
the  residence  of  Archie  Lockhart  and 
all  bids  must  be  delivered  to  Mr.  Archie 
Lockhart,  (  lerk  of  said  Board,  before 
said  hour,  enclosed  in  sealed  envelopes 
and  marked  on  the  outside  "Bids  for 
construction  of  Elementary  School 
Building  at  Santa  Rosa." 

All  bids  mu&t  be  accompanied  by  a 
certified  check,  cash,  or  a  certificate 
of  deposit  equal  tc  ten  (10)  per  cent  of 
the  amount  bid:  checks  or  certificates 
of  deposit  to  bo  made  payable  to  th^ 
Board  of  Tiustees  and  to  be  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  Is  accepted  upon  his  enter- 
ing into  a  contract  with  the  said 
School  District  and  giving  such  bonds 
as  may  he  required  by  law  or  said 
Board. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

ARCHIE    LOCKHART, 
Clerk   of   the   Board   of  Trustees  of  the 
Lewis   .School   District,   Santa   Rosa. 
Sonoma   County,   Calif. 


BIDS    WANTED    FOR    DREDGING 


NOTICE    TO    CONTRACTORS 


SF:ALED  rROPOS/\LS,  indorsed  "Pro- 
posalH  for  Dredging,  Specific.it ion  No. 
H6Bf>"  will  bo  recoi\ed  .it  the  office  of 
the  PuMIc  Works  Officer,  Navy  Yard, 
Mare  Inland,  California,  until  II  o'clock 
A.  M.,  June  If.  ir>22.  and  then  :ind  there 
publicly  opened  for  diedghij^  at  the 
Na\al  Ccal  Depot.  (California  City 
Point)  Tlhiiron,  California.  Drawings 
.and  Rp<-clf1cat  ion  No.  4660  may  be  OD- 
talnod  or  application  to  the  Comman- 
dant, Navy  Yard,  Mare  Inland.  Cali- 
fornia. Doponit  of  .1  check  or  postal 
mrney  order  for  $10.00,  payable  to  thfc 
Chief  of  the  Burf-aii  of  Yards  and 
Dockn.  Is  required  an  security  for  the 
•afe  return  of  the  drawings  and  speci- 
fication. L.  K.  (;Rr:'!Oi;Y.  Chief  of 
Burrau.   May   ".I.   192-* 
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niDS     WANTED     FOK      SCIIOOI, 
NOTU  E    TO    CO.NTItACTORS 


(South  Fork  School) 


Notice  Is  hereby  given  that  scaloil 
bids  will  be  received  by  .)  M  Saffell 
nt  Ills  office  In  Bakcrfllrld.  Kern 
Cotinty.  '"allfornla.  n|t  to  ih«-  hoar  of  4 
V.  M..  of  the  lOtb  dnr  of  Jiinr.  If>22,  fo' 
the  fiirnlnhlng  of  all  iii,C.ililH  and 
labor  noc'osHary  for  the  eniilon  and 
rompl'llon  of  n  Ihrre-rorHn  cement 
^rhf.'-l  l.',ii'<.  fir  the  Month  Koi  k  Union 
fjriir  I  '.ol    TMnlrlet.    as   ii<  r  planf 

wn'l  •  lonN    on    fllf    In    llu'    ofTlC'' 

of  •   .  iiffill,   Arrhltfcl.  ".iJ4   19th 

Ptrci-t,    r.il'.f  r.ifield.    K<rn   County    Calif. 

All  MdM  rniiHt  lie  lirrompnnle'l  by  tt 
rertlfled  «h«  ik  piyiible  to  Arthur  .T. 
Klexander.  Clrrk  of  TrwnteeH  of  sal<l 
i-V-hool  nistrlcl,  for  the  nutn  of  nt  leoKl 
ten  per  o<-nt  of  tie*  arruMinl  of  Idd.  to 
be  forfeited  should   the  HurceMrul    bid 


A  call  for  bids  published  In 
this  section  Indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


(Opera  Chairs) 


der  fail  to  give  a  .'satisfactory  bond  of 
fifty  per  cent  of  contract  price  and 
enter  into  a  contract  with  the  trustees 
of  the  South  Fork  Union  Grammar 
.School  District  within  10  days  after  the 
awarding  thereof,  should  it  be  required 
by  the  trustees. 

Bids  will  be  opened  at  Weldon,  June 
12th,  at  1   P.  M. 

All  bids  must  be  Inclosed  in  sealed 
envelopes  and  addressed  to  J.  M.  Saf- 
fell  and  marked:  "Proposals  for  Erec- 
tion of  South  Fork  Union  Grammar 
School   Buildings." 

The  right  reserved  to  reject  any  and 
all  bids  for  said  work.  Said  works 
must  be  completed  not  later  than  Au- 
gust 25,  1922. 

A.    J.    ELEXANDER. 

Clerk. 
MRS.    ESTELLE    BARBKAU. 
MRS,    CHARLES    S    POWERS. 
ROBERT     PALMER,     Pres. 
JAMES     L.     ROBERTSON, 
Board  of     Trustees  South  Fork     Union 
Grammar   School   District. 


BIDS     WANTED    FOR     SCIIOOI, 


NOTICE   TO    CONTRACTORS 
(Keene  School) 


Notice  is  hereby  given  that  se.ilcfi 
bids  will  be  received  by  J.  M.  Saffell 
at  his  office  In  Bakerslield,  K<>rn 
County.  California,  up  to  the  hour  of  II 
A.  M.,  of  the  inth  day  of  June.  lOr:.  r<M- 
ihe  furnishing  of  al^^nateI•i.^l  and  laboi 
necessary  for  the  erection  and  comple- 
tion of  ,1  one-room  frame  school  bouse 
for  the  Keene  School  District,  as  per 
plans  and  speclfic.itlons  on  file  In  the 
office  of  said  J.  M.  Saffell,  Architect. 
924  19th  Street,  Bakersfleld.  Kern 
('ounty.    California. 

All  bids  must  be  accompanied  by  a 
certified  check  payable  to  B.  A.  Korf, 
Clerk  of  Trustees  of  said  school  district, 
for  the  sum  of  at  least  ten  per  cent  of 
the  amount  of  bid.  to  be  forfeited 
should  the  nuccpssful  bidder  fall  to  give 
a  failsfactory  bond  of  fifty  per  cent 
of  contrnct  price  and  enter  Info  a  con- 
tract with  the  trustees  of  the  Keene 
School  DlMtrl<-l  within  ten  days  after 
the  awarding  thereof,  should  It  he  re- 
•inlred   by   the  Trustees. 

Bids  will  be  opened  .it  Kerne  af  3:15 
P    M..  June   lOih.   1922. 

All  bldn  must  be  lnclose<l  In  sealed 
eiivelopcH  and  addrenm-d  to  J.  M.  Saf- 
foll  and  rnarkid:  "PropoKnls  for  Erec- 
tion   of    Keene    School    Buildings   " 

Thc'  right  reserved  to  rejict  any  and 
ill  bIdM  for  snld  work  Said  works  must 
lie  romilot.il  not  later  than  August 
::r,,  1922. 

B.   A.  KORF. 

Clerk. 
MUS    J     K.    UICK.«». 
MHH      KOSF     KIItKHAM, 
II    urd   of  TriiHto.r"  of   Ihi-   Ket-iic  .S«?h«»o| 
niatrlot. 


Opera  chairs  for  School  Auditorium 
— 1000,  more  or  less.  Subject  to  sam- 
ples submitted  for  examination.  Fur- 
ther information  furnished  on  to  Sec- 
retary  of  Board. 

All  bids  to  be  In  by  8  o'clock  pju., 
June  14,  1022,  when  bids  will  be  opened 
at  Grammar  School.  Check  for  10%  of 
amount   of   bid    to   accompany   same. 

By  order  of  the  Board  of  Campbell 
Union   Grammar  School. 

CHAS.  E.  DeSELLE,  Clerk. 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORNIA  HIGITWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  ofiice  of  the  California 
Highway  Commission,  51S  Forum 
Bnlidinflr,  Sacramento,  Cal.,  until  2 
o'clock  P.  M„  on  Jnne  2<>.  1922.  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  constructioh  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Colusa  County,  in  the  town  of  Wil- 
liams (III-C0I-7-B  and  15-A),  about 
three-tenths  (0.3)  miles  in  length,  to 
be    surfaced    with    asphalt    concrete. 

Marin  County,  between  Alto  ami 
Belvedere  Crossing  (IV-Mrn-.'i2-.\). 
about  three  and  five-tenths  (3.5)  mile.s 
in  length,   to  be  graded  and   graveled. 

imperial  County,  between  Rl  Centre, 
and  Imperial  (VII-Imp-2fi-l>'').  about 
two  (2.0)  miles  in  length,  to  be  graded 
and  paved  with  Portland  cement  con- 
crete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
offlce  and  they  may  be  seen  •  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  In  which  the  work  Is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Wlllits,  Dunsmuir.  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno   and   L*s  Angeles. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  bo   done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  tha 
right  to  reject  any  or  all  bids  or  fo 
accept  the  bid  deemed  for  the  best  In- 
terest of   the  State. 

NEWELL  D.   DARLINGTON, 
CHARLES   A.    WHITMORE. 
GEO.    C.    MANSKIET-n. 
California  Highway  Commission 
AUSTIN    B.    FLETCHER, 

State   Highway    Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
Dated  May  29,   1922. 


NOTICE    TO    CO>Ti«  ACTORS 


<  DInubn   ElemenlHrj    Srhool.  Two-story 
\lne-room    Ilrii  k    SInirtMre.      Esti- 
mated    Cost,     »OII.(NN>) 

.Notice  in  henby  «ivon  that  the 
Board  of  Trt'ste.,s  of  the  DinubH 
Elementary  School  l>lHlrlcl,  DInuba, 
Tulare  County,  California,  will  re- 
.  clvc  scaled  bldn  for  all  labor  nnd 
materials  necennary  In  the  erection 
and  compbilon  of  an  deinentar.v 
n'hool  bulblluK  Including  works.  In 
accordance  with  pinnn  and  sneclfioa- 
tlons  and  negreKiited  bids  nnked  ^)r 
iin  prepared  by  the  Dlntrlois  Archi- 
tects,  the    lOrnenl    .1.    Kump  Co,    Fresno. 

S«ld      nealed    bids    \^">    '•"      r-.c-lved 


Saturday,    June     3,    1922 
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UD  to  and  including  7:30  P.  M.  of  tlic 
15th  day  of  June,  1922,  by  the  urider- 
'^igned  Clerk  of  the  Board  at  Dinuba, 
Tulare    County,    California. 

Said  sealed  bids  must  be  accom- 
panied by  a  certified  check,  Cashier's 
check  or  bidder's  bond,  in  a  sum  e<iual 
at  least  to  10%  cf  the  amount  of  bid 
to  do  the  work  me.itioncd,  and  made 
payable  to  the  undersigned  Clerk  of 
the  Board,  as  a  guaranlec  that  the 
bidder  will  execute  the  proper  con- 
l rafts  and  bonds,  in  case  the  contract 
is  awarded  to  him  or  them,  by  reason 
of  his  or  their  bid. 

Plans  and  specifications  are  on  fib- 
at  the  offices  of  the  undersigned  Clerk 
of  the  Board— and  additional  copies 
may  be  secured  at  the  (,fflces  of  lb'" 
District's  Architects,  the  Kniest  .i. 
Kump  Co.,  207-8  Howell  Bldg.,  Fresno. 
California.  ^  ■  .  ,      , 

Ail  bids  lo  be  made  out  on  blank 
forms  furnished  by  the  Architects.- 

T"he  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum 
of  50^5^  covering  labor  and  material." 
and  an  additional  10%  bond  for  faith- 
ful performance  as  fully  set  forth  in 
Sppcincations.     ,     „        ,  «  tu        t-,- 

The     Board  of     Trustees  of  the.    Di- 
nuba    Elementary    School    District,    as 
Owners,    reserve    the      right   to      award 
any    branch    of    the    work,    either    as    a 
whole    or    part    or    both,    as    segregated 
in  specifications,  and  reserve  the   right 
to    reject    any    and    all    bids,    proposals 
or    alternate    bids,    or    award,    or    any 
part  or  parrs  of  any  bids,  proposals  and 
alternates,      and      reject      the      balance 
thereof.     And  to  waive  any  informality 
in   any  bids,     proposals     or     alternates 
received.                                       ,      ^         .     m 
All   bids     to  be  addressed     to     A.   T. 
White,  Clerk  of  the   Board  of  Trustees 
of   the   Dinuba  Elementary  School   Dis- 
trict,  Dinuba,   Tulare   County,   Calif. 
By   order   of   said   Board   of  Trustees: 
A    T    WHITE,   Clerk   of  Board. 
♦ 

bids   avanted  for  sewage 
oisposal,  plant 

noti(;e  to  contractors 

TRFASl'HY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  Mav  20,  1922.— SEALED  PRO- 
POSVIiS  v,ill  be  opened  in  this  office 
at  3  p.m.,  June  20,  1922,  for  a  Sewage  . 
Disposal  Plant  at  the  United  States 
Veterans'  P.ospital  at  Tucson,  Arizona. 
Drawings  and  specifications  may  be 
obtained  from  Supervising  Superin- 
tendent J.  W.  Roberts,  Room  402  P. 
O.  fJuildinur.  San  Francisco,  Cal..  or 
from  this  office  in  the  discretion  of  the 
Supervising   Architect. 

JAS.     A.     WBTMORE, 
Acting    Supervising    Architect. 
« 

NOTICE   TO    CONTRACTORS 

(Cole     Sehood     Alterations) 

Office  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland. 
Sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  City  of  Oak- 
land. City  Hall.  Oakland,  California, 
until  Monday,  tlie  13th  day  of  June, 
1U32,  at  4:30  P.  M.,  at  which  time  said 
bids  will  be  opened  for  the  Alterations 
to  two-story  flat  building  for  the  Colo 
School,  of  the  Oakland  School  District, 
located  on  the  southeast  corner  of  12th 
and  Poplar  Streets,  Oakland,  Calif. 
Bids  will  be  received  for; 
General  work,  including  Excavating 
and  Concrete  Work,  Carpentry,  Plaster- 
ing, Painting-  Plumbing  and  Electrical 
Work.  etc. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  the  Ar- 
I  hitect  for  rhe  Board  of  Education,  2149 
I'.roadwav,   Oakland,    California. 

On  a  deposit  of  Twenty-five  (#2.';) 
Dollars,  said  plans  and  specifications 
may  be  had  by  any  prospective  bidder 
for  one  of  the  branches  of  the  work 
above  listed.  These  plans  and  speci- 
fications may  be  retained  as  follows: 
^^eneral  work,  ten  (10)  days. 
If  the  plans  and  specifications  are 
not  returned  to  the  Architect  wnthin 
Uie  time  above  specified,  or  are  re- 
turned in  a  mutilated  or  damaged  con- 
dition, the  deposit  will  be  forfeited  and 
^vin  be  immediately  used  for  the  pur- 
.hase  of  a  new  set  of  blue  prints  and 
speciflcatiouL'. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architect, 
ard  be  signed  by  the  bidder,  acconi- 
nanied  bv  a  ceitrficd  chock,  certified  16 
by   .some"  responsible    bank    or    bankori 


and  made  payable  to  J.  W-  .^J^P" 
mond.  Secretary  of  the  Board  of  Edu- 
cation, to  be  retained  by  the  said 
School  Districts  as  agreed  and  liMUidat- 
cd  damages  should  the  party  or  parties 
to  v/hom  the  contract  should  be  award- 
ed fail  to  enter  into  the  contract  after 
the  award,  or  to  give  oonds  required 
for  the  faithful  performance  of  the 
contract,  or  any  bond  required  by  law. 
The  amount  of  r.aid  check  shall  not. 
exceed  Five  Thousand  ($5,000^  Dollars, 
but  for  all  bids  oi  less  than  Fifty 
Thousand  (?50.000)  Dollars,  said  check 
shall  be  for  at  least  ten  (10%)  per  cent 
of  the  amount  of  the  bid.  I'-ach  bid 
shall  be  accompanied  by  an  affidavit 
executed  on  a  form  that  can  be  ob- 
tained  from    the   Architect. 

Bid':  will  be  opened,  by  .tne  Board  of 
said  Districts  on  Monday,  the  12th  day 
of  June,  1922,  at  the  hour  of  4:.50  P-  M- 
in  the  Board  Room,  -211  Second  Floor 
of  said  City  Hall,  in  said  City  of  Oak- 
land The  Board  reserves  the  right 
to    reject   any   and    all    bids    or  any    or 

.ill  items  of  such  bids. 

an  ncms  o  ^^^^   ^^     EDGEMOND, 

Secretary     of  the  Board     of  Education 
of  Oakland.   California. 

NOTICE    TO    CONTRACTORS 

(Uaulpment   Work-.\lexander  Hamilton 
Junior    Hijfb    School) 

Office  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland 
Sealed  bids  will  be  received  iJy  the 
Board  of  Education  of  the  City  of  Oak- 
land. City  Hall.  Oakland.  California. 
until  Monday,  the  ISHh  day  of  Jniie. 
ift""  at  4:30  P.  M.,  at  which  time  .saiu 
bid^/will  be  opened,  for  the  equipment 
work  for  the  Alexander  Hamilton 
.Tunior  High  School,  of  the  Oakland 
•School  District  and  Oakland  High 
School  District,  located  at  3ath  and 
Galindo  Streets,  Oakland,  t  alifornia. 
Dids   will   be   received    for:  ,     ,     „ 

General  Equipment  Work,  including 
Cabinet  WoVk,  ^Mill  W'ork.  Rough 
Hardware,  Finished  Hardware.  Sheet 
Metal  Work,  Miscellaneous  Iron  W9rl^. 
Miscellaneous  "Work.  Glass  ana  Glazing, 
Painting.   Gas   and   Electric  .Ranges. 

Plans  and  specifications  for  sf  id  wojj; 
are  on  file  at  the  office  of  the  Architect 
for    the      Board      of      Education,      214J 
■  Broadway,    Oakland.   California. 

On  a  deposit  of  Twenty-five  ($25) 
Dollars,  said  plans  and  specifications 
mav  be  had  by  any  prospective  bidder. 
Ther-e  plans  and  specifications  may  be 
retained  for  ten   (10)    days  „    ,^„ 

If  ihe  plans  and  specifications  are 
not  returned  to  the  Architect  within 
the  time  above  specified  or  are  re- 
rurned  in  a  mutilated  or  damaged  con- 
dition the  deposit  will  ^^f?'-'^l\f^'J^"/^ 
will  be  immediately  used  for  the  pur- 
chase of  a  new  set  of  blue  prints  and 
specifications.  „„.,i^  „k 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architect, 
and  be  signed  by  the  bidder,  accom- 
nanied  bv  a  certified  check  for  at  least 
lO'-',  of  the  bid.  certified  to  by  some 
responsible  bank  or  banker,  and  n>acle 
payable  to  John  W.  Ed^emond.  Sec- 
retary of  the  Board  of  Education  to 
be  retained  by  the  saui  School  r)istrict 
as  agreed  and  liquidated  damages 
should  the  pi.rty  or  parties  to  whom 
the  contract  should  be  awarded  tail  to 
enter  into  the  contract  after  the 
award,  or  lo  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract, or  any  bond  required  by  law. 
Each  bid  shall  be  accompanied  by  an 
affidavit  executed  on  a  fcrm  that  can 
be  obtained  from   the   Architect. 

Bids  will  be  opened  by  the  Board  of 
said  district."-  on  Monday.  -Tune  19.  19--- 
iit  the  nour  of  4:30  P.  M..  in  the  Board 
Hoom.  211  Second  Floor  of  said  <^it.. 
Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  ii~n> 
and  all  bids  or  any  or  all  items  of  sucn 
bids.  ^ 

NOTICE   TO   BIDDERS 
(Opera   Chairs) 

Opera  chairs  for  School  Auditorium 
—  1000,  more  or  less.  Subject .  to  sam- 
ples submitted  for  examination.  Fur- 
ther information  furnished  on  to  Sec- 
retarv   of  Board. 

All.  bids  to  be  in  by  8  o'clock  u.m., 
June  14,  W£i.  when  bids  will  be  opened 
at  Grammar  School.  Check  for  lOVc  of 
amount    of  bid    to   aecompaiiy   .same. 

By  order  of  Ihe  P.oard  of  (Campbell 
Union   Grammar  Soboot. 

(7HAS.  E.  DeSBLIVF,  Clerk. 


INVITIKG   SEALED   PROPOSAL.* 


Kor  the  t  oniitruction  of  an  Kiementary 
School  llnlidine,  Lewin  Dintrlot,  ♦*nnia 
RoMa. 


(Oi>e-Mtory    Frame    and    Piaster    Strue-   ( 
ture.     Estlnuited   Cofit,  y:£5,O0O) 


Notice  is  hereby  given  by  the  Board 
of  Trustees  of  the  Lewis  School  Dis- 
trict at  Santa  Ilosa.  Konoma  County. 
California,  that  bids  will  be  received 
by  said  Board  for  ihe  erection  and  con- 
struction of  a  new  ?:ienientary  School 
Building  at  Santa  Rosa  in  .said  District. 
Plans  and  speciflcaticns  may  be  ob- 
tained from  the  Clerk  of  the  FJoard  at 
Santa  Rosa  or  from  the  Architect, 
.N'orman  R.  Coulter,  at  46  Kearny  St.. 
San    I'rapcisco,   California. 

A  deposit  of  Ten  (JIO.OO)  Dollars 
will  be  required  for  each  set  of  ijlan.s. 
All  bids  will  be  opened  I)y  the  said 
I'.card  of  Trustees  on  thi-  lOlh  «lay  of 
June,  1022.  at  eight  o'«-lo€k  I».  M.,  ar 
the  residence  of  Arcoie  Lockhart  and 
all  bids  muHt  be  delivered  to  Mr.  Archie 
Lockbart,  (Jlerk  of  said  Board,  beforf 
said  hour,  enclosed  in  scaled  envelopes 
and  marked  en  tiie  outside  "Bids  for 
construction  of  Elementary  School 
Building  at  Santa  Itcsa." 

All  bids  must  be  i>ccompanied  by  a 
certified  check,  cash,  or  a  L-eriiflcale 
of  deposit  equal  to  ten  (10>  per  cent  of 
the  amount  bid;  che'.'ks  or  certificate-^ 
of  deposit  to  be  made  payable  to  the 
Board  of  Trustees  and  to  -be  returned 
lo  the  party  or  parties  whose  bid  or 
bids  are  not  accepted.  ?nd  to  the  party 
whose  bid  is  accepted  upon  his  enter- 
ing into  a  contract  w'th  the  said 
School  District  and  givng  such  bonda 
as  may  be  required  by  law  or  r>ai>l 
Board. 

The  Board  cf  Trustees  reserves  the 
riglit  to  reject  any  and  all  b'ds. 

ARCHIE    LOfKHART. 
Clerk   of  the   Board   of  Trustees   of  the 
Lewis   School   District.   Santa    Rosa. 
Sonoma  County    Calif. 


BIDS    WANTED    FOR    ELECTRIC 
MGHT,    POWER    AND    TEL- 
EPHONE   SYSTEM 

NOTICE   TO    CONTRACTORS 

TREASURY  DEPARTMENT.  Super 
vising  Architect's  Office.  Washington. 
D.  C.  :May  15.  1922. — .'■'KALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  p.m.,  June  15,  1922,  and  in  the  office 
of  the  .Superintendent  of  Construc- 
tion, IT.  s.  Veterans'  Hospital,  Whipple 
Barracks,  Prescott,  Arizona,  at  1  pun., 
June  l.'..  1022,  for  electric  light,  power 
and  telephone  systems,  at  the  U.  S. 
A'etcrans"  Hospital,  at  Whipple  Bar- 
racks. Prescott,  Arizona,  in  accord- 
ance with  specification  and  drawings, 
copies  of  which  may  be  had  at  this 
oiTice.  or  at  the  office  of  the  Superin- 
tendent of  Construction,  at  Whipple 
Barracks.  sPrescott,  Arizona,  in  the  dis- 
cretion of  the  -Supervising  Architect. 
Jas.  A.  Wetmore,'  Acting  Supervising 
Architect. 


NOTICE     TO     BIDDERS 


(Madera     HJjsh     School      .Vililitlonx) 

The  Board  of  Trustees  of  the  Madera 
'■nion  High  School  will  receive  bids 
up   to  T:.10   P.   M.,   of   Thnrndny.  June   9. 

10:i2,    fci     the    following    building    con- 
struction. 

(.Ml  bids,  based  on  i)lans  and  speci- 
fications for  addition  and  alteration  to 
Madeia  Union  High  School  shop  build- 
ing, prepared  by  Swartz  &  l?vland.  Ar- 
chitects. Fresno.  Plans  mav  be  secured 
from  the  principal  of  the  Madria  Union 
Hitrh  School,  at  his  office  on  deposit  of 
$5.00). 

1. — All  brick  work  yet  to  be  done  to 
complet  e  W(irk. 

■-. — .Ml  mill  work  and  lumber  to  be 
furnished    to  complete   plans. 

"■ — .Ml  heating  and  plunibi,ig  v.-ork 
to  be   done  to  complete   plan.s. 

Bid-^  are  to  be  made  separately  and 
each  is  lo  be  accompav.ied  bv  a  cer- 
tified check  for  1U%  of  the  amount  of 
the  bid.  ^''heck  to  be  made  payabK 
to  the  Secretary  of  the  Board  of  Trus- 
tees of  the  .Madera  Union   High   School. 

(Sis-nfd) 

GEORGE  MARCHBAXK. 

President. 
G.  M.  SHEDD. 

Secretary. 

Board  of  Trusti'cs  of  th»'  Madera 
I'hion   H^Sfh  School. 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


OAKLAND,  Cal. — Bids  -nill  be  rec. 
until  June  S,  1922,  at  12  o'clock  noon 
by  the  city  clerk  of  Oakland  for  fur- 
nishing- 2400  piles  and  about  2.500,000 
feet  of  lumber  (Douglas  flr)  to  be  used 
in  the  construction  of  a  pier  and  wharf 
shed  to  be  erected  on  the  Oakland  wa- 
terfront at  the  foot  of  Market  St.  Est. 
cost,  J225,000.  Work  will  be  done  by 
dav's  labor  under  the  supervision  of 
Ralph   Beebe,  harbor  engineer. 

TURLOCK,  Stanislaus  Co..  Cal. — Mo- 
desto and  Turlock  Irrigation  Districts, 
artlng  jointly,  will  construct  Steel 
bridge  over  Six  Bit  Gulch  In  the  Hetch 
Hetchy  district  to  elevate  the  railroad 
tracks  above  the  dam  to  permit  flood- 
ing of  the  section.  R.  V.  Meikle  Is 
chief  eng.  for  the  Turlock  district 
and  Percy  Jones  eng.  for  the  Modesto 
district.  

&AXTA  BARBARA,  Cal. — W.  M.  Led- 
better  &  Co.,  759  P.  E.  Bldg.,  Los  An- 
geles, submitted  low  bid  to  supervis- 
ors at  $6660  to  const,  reinf.  cone, 
comb,  culvert  and  check  dam  on  Surf- 
Lompoc-Buellton  Road  in  Loanpoc 
permanent  road  division.  Other  bids 
were:  Mercereau  Bridge  and  Const. 
Co.,  Los  .\ngeleR,  $6779.  J.  P.  Hunter, 
Alhambra.   $6990. 

TX>S  ANOELKff.  Cal. — Kurt  O.  Wet- 
zel. 604  Rio  St.,  awarded  contr.  by 
Board  of  Pub.  Wks.  at  $763  for  fur. 
steel  floor  beams  for  the  4th  St.  viaduct 
across  the  Los  Angeles  Rivver.  Time, 
30    days. 


SAN  DIKfK),  Cal. — Hydraulic  Eng.  H. 
N.  Sa^.-age  is  preparing  detailed  plans 
for  the  work  necessary  to  enlarge  the 
spillway  at  the  Morena  dam.  Est.  cost 
of   work    will   be   $100,000. 

SANTA  AN.\,  Cal. — Mercereau  Bridge 
A  Constr.  Co.,  313  N.  Ave  22,  Los  An- 
freles,  awarded  contr.  by  supervisors 
at  $.SH72  for  repairing  highway  bridge 
across  Santiago  Cre^k  on  S.  Glassell 
St.,  in  4th  road  dist.  Bid  includes  1000 
ft.    B    M.    D.    lumber    at    $75    per   M. 

SAN  BER.N.XRDINO.  Cal.— Plans  for 
the  Jrd  St.  bridge  over  Warm  Creek 
have  been  completed  by  City  Eng.  C. 
E.  Johnson  and  have  been  forwarded 
to  the  Pa<lflc  Electric  general  offices 
for  appproval. 

SANTA  BARBARA,  Cal  -W  M.  r..ed- 
better  A  Co,  759  P.  E  Bldg.,  Lo«  An- 
Kelcn,  awardt-d  contr.  at  $6660  ot  const, 
relnf-  ronr.  roinblnatlon  culvert  and 
check  dam  on  Surf-Lompoc-Bltielltoa 
fid  In  I/ompoc  permanent  rnad  divi- 
sion. 


SAN  JOHE.  R&nta  Clara  C;..  Cal.  - 
Until  June  in,  11  a.m..  bids  will  bo  rec. 
by  Henry  A.  Pflirtor.  ronnly  <ierk,  to 
ronst.  rein,  cone  bridge  on  f'.'ild waller 
Av«..©vcr  Dry  Creek,  SupervlHor  Dint. 
No.  2.     Irving  Ryder,  eounty  Hurveyor. 

YUBA  CITY,  ffutler  Co,  C.il.— Rio 
(t^o  flood  Roads  Club  to  urge  fruper- 
vlnors  to  tnk»>  early  nclinn  on  the  pro- 
poned   Vuba-ftutler    bridge. 


lURKlATION  PROJECTS 


\A)»  HANOK,  Merced  Oo..  Cul  --St..p»« 
lo  form  A  water  c«>ns«rv«tlf.n  dlstrtet 
for  the  weal  aide  of  the  Hm-i  .loaquln 
Valley    Imi.t«    be«n    taken    nt   L'>'i    Banoa 


with  the  presentation  of  a  petition  of- 
fered by  Miller  &  Lux  et  al.  The  peti- 
tion will  be  checked  by  State  Engineer 
W.  P.  McClure.  Included  in  the  pro- 
posed district  is  an  area  of  515,000 
acres. 


SAX  P.ERNARDINO,  Cal. — City  Eng. 
C.  E.  Johnson  has  complete<d  plans  for 
A  St.  drainage  project.  The  total 
length  of  the  pavement  will  be  13,113 
ft.,  8764  ft.  of  which  lies  within  the 
city.       Est.     cost,    $115,000. 


LOS  ANGELES'.  Cal. — Residents  of 
the  western  end  of  West  Adams  dis- 
trict have  petitioned  city  council  to 
have  estimates  prepared  showing  cost 
of  drainage  system  to  care  for  area 
bounded  by  Montolair,  Baldwin  Hills, 
junction  of  West  Washington  and  Ad- 
ams Sts.,  and  Washington  St.  A  bond 
is.sue    is    proposed. 


LIGHTING  SYSTEMS 


FULLERTON,  Cal. — C.  W.  Sparks, 
457  S.  Lake  street,  Los  Angele«,  sumit- 
ted  low  bid  to  trustees,  at  $26,412.56 
for  constructing  ornamental  lighting 
system  requiring  156  reinforced  con- 
crete posts  with  Novalux  lighting  units 
Other  bids  were:  A.  C.  Rice,  Los  An- 
geles, $26,457;  R.  H.  Walker  and  P.  G. 
Martin  Fullcrton.  $27,000;  Newbery 
Elec.  Corp.,  Los  Angeles,  $27,044;  H.  H. 
Walker,  Los  Angeles.  $27,879;  So.  Cal. 
Elec.  Co..  Los  Angeles.  $28,303;  Jas. 
C.  Perry,  Los  Angeles,  $28,142;  J.  O. 
Robertson  Elec.  Co..  Santa  Ana,  $31,- 
275,    taken    under   advisement. 


MACHINERY 


LOS  ANGELES,  Cal. — Until  3  p.m.. 
June  27.  bids  will  be  rec.  by  Public 
Service  Comm.,  207  S.  Broadway,  for 
steel  pipe  and  rivets.  Spec.  No.  P-263. 
Jas.    P.    Vroman,    secty. 


PETALUMA,  Sonoma  Co.,  Cal.— CJon- 
eral  Motors  Co.,  San  FYancittco, 
awarded  «:ontr.  by  lioard  of  Education 
to  fur.  2  C!  M.C.  trucks  to  transport 
pupils  in   rural  districts. 


OAKLAND,  Cal.— rmtil  Juno  8.  12  m., 
bids  will  be  rec.  by  Eugene  K.  S'bur- 
gls,  city  clerk,  for  fur.  and  del.  new 
Douglas  flr  piles  for  wharf  construc- 
tion. Bond  of  $1000  req.  of  successful 
bidder.  Spec,  may  be  had  from  clerk. 
Ralph    Beeber.    harbor   engineer. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     are     FACTORY     distributors 
—  for  — 

MIM»rR\  TARBTDE  FLAKE 
LIGHTS 

for    IVlHTbt    Work   HOO  -    1S/MN>  r.   p. 

Ecoiiomlc.il     and     Eltlclent 

MllilU  lt\   OXY-ACKTYLKNK 

>VKMUN(i    AND    CrTTINU 

\rr  A  RATIOS 

for     KfitnlrliiK    mill     Conatrartliir 

Let   \in  Kind    you    full    Information 


E.  D   BULLARD 

268   MArk«>t   St,   San    Fnndfoo 

^k<»n»    n»avl*'    11  in 


MARYSVILLE,  Yuba  Co.,  Cal.— The 
Yuba  Mfg.  Co.  has  been  awarded  con- 
tract to  build  two  big  gold  dredgers 
for  use   in  Alaska. 


STODDARD.  Stanislaus  Co..  Cal. — 
Until  June  17,  8  p.m.,  bids  will  be  rec. 
by  H.  E.  Pitts,  clerk,  Stoddard  School 
District,  to  const,  tank  house  and  tank 
with  necessary  connections  with  a  wa- 
ter pump.  Spec,  may  be  had  from 
clerk. 


SACRAMENTO,  Cal.— J.  J.  Haley,  city 
purchasing  agent  has  resigned  to  ac- 
cept a  position  with  the  Water  Rights 
Division  of  the  State  Department  of 
Public  Works,  in  charge  of  estimate 
checking. 

LOS  ANGELES,  Cal.— General  Elec- 
tric Co.  was  awarded  contract  by  pub- 
lic service  commission.  May  26,  at  $142,- 
103,  for  furnishing  synchronous  con- 
densers. 


LOS  ANGELES,  Cal.— Ohio  Brass  Co. 
(H.  G.  Holabird,  agent)  awarded  con- 
tract by  public  service  commission,  at 
1972,  f.  o.  b.,  Barberton,  Ohio,  for  furn- 
ishing four  110,000  volt,  high  voltage 
horizontal  wall  entrance  bushings. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Supervisors  contemplated  the  appoint- 
ment of  a  purchasing  agent  to  pur- 
chase supplies  required  by  various  de- 
partments. 


TvOS  ANGELES.  Cal. — Boyle-Dayton 
Co.,  5190  Santa  Fe  Avenue,  awarded 
contract  by  public  service  commission. 
May  26,  at  $450  for  furnishing  one  5- 
gal.  gasoline  pump  and  one  1000-gal. 
.storage  tank;  immediate  delivery. 

LOS  .ANGELES,  Cal. — Pacific  Pipe  & 
Supply  Co.  submitted  low  bid  to  Pub- 
lic Service  Comm.  for  fur.  c.  1.  pipe  as 
follows:  (1)  225  pes.  12-ft.  lengths, 
8-in.  "D"  I.  B.  &  S.  pipe  at  $50.10  per 
ton;  (2)  192  pes.  fi-in.  at  $50.10  (3)  42 
pes.  6-in.  at  $50.10;  (4)  235  pes.  at  $54.10; 
all  f.o.b.  Birmingham,  Ala.,  with  full 
freight  allowed  to  Soldiers'  Home  spur. 
Sawtelle.  Other  bids  were:  R.  D.  Wood 
&  Co. —  (1)  $57.96;  (2)  $57.96;  (3)  $57.96- 
(4)  161.98;  delivorv  of  4-in.  and  6-in. 
in  10  days.  8-in.  in  July.  U.  S.  Cast 
Iron  Pipe  &  Kdy  Co.  (1)  $50.80;  (2) 
$50.80;  (3)  $50.80;  (4)  $54.80;  delivery, 
middle   of  July. 


LOS  ANGELES,  Cal.— Art.  Concrete 
Works,  Pasadena,  awarded  contract  by 
public  service  commission.  May  26.  nt 
$«1850  for  f\irnlsbing  10,000  No.  1  con- 
crete   tneter  boxes. 


FIRE  EQUIPMENT 


EL  CKKKITO,   Contr.j    Oosta   Co..  Cal. 

Following  lild^  rec.  by  town  tTiistees 
Tor  tiro  apparatus-  .\inerioan  L.h 
France  Co.,  Ford  fire  truck,  $1314; 
I.ouls  E.  Davis,  Ford  Are  truck,  $1127: 
K  W.  Johnson,  Ford  chassis,  $348;  R. 
II  Coxxens,  Ford  chassis,  $848.  Taken 
Milder  advlsennMit 


SEWERS,    STREET     WORK, 
ROADS   &    WATER   SYSTEMS 

M(>l>l'>;'rt>.  ■S'tiiiil.MhuiH  <'o.  <*al  Pn- 
lil  June  14,  S  pni.  bills  will  be  re.-,  by 
I<  A.  Love,  citv  clerk,  lo  linproyo  5i:i 
.>^i  bet.  F  and  II  Sts.,  Involv.  48,283.18 
■"I  ft.  grading;  45, 620. Hi  sq.  ft.  24-ln 
.inph.  cone,  bafe  with  I'i-ln.  Wnrren- 
iie-hltnl  surface  imvlng:  2661  2S  mj.  ft. 
rntter;  17A7.1S  lln.  ft  curb;  221  lln.  ft. 
hearter,      Est.    cost.    $12,859,83. 
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Separate  bids,  same  date,  to  improve 
Sycamore  Ave.  bet.  Needham  and 
Stoddard  Ave.,  involv.  58,134.30  sq.  ft. 
grading;  54,461.78  sq.  ft.  2  Ms -in.  aspii. 
cone,  base  with  l^/^-in.  Warrenite-bitul. 
surface  paving;  3672.52  sq.  ft.  gutter; 
2302.9  lin.  ft.  curb;  144  lin.  ft.  headers; 
9  No.  700  Marbclite  standards  and 
foundations;  9  No.  104  G.  E.  globes;  9 
No.  1104  G.  E.  canopies;  9  G.  E.  elec. 
bands  for  same;  9  G.  E.  acorna  for 
same;  10  pull-in  boxes;  1242.2  lin.  ft. 
1-in.  and  220.5  lin.  ft.  %-in.  conduit 
and  4347  lin.  ft.  No.  10  R.  C.  wire.  Geo. 
Preitas,    city    eng. 


MODESTO,  Stanislaus  Co.,  Cal.— City 
Eng.  Geo.  Preitas  completes  spec,  and 
protests  will  be  heard  June  14  for  fol- 
lowing street  improvements: 

Kimble  St.  bet.  Downey  Ave.  and  Lu- 
cern  Ave.,  involv.  97,984.33  sq.  ft.  grad- 
ing; 90.273.62  sq.  ft.  paving;  7687.47 
sq.  ft.  gutter;  5037.93  lin.  ft.  curb;  412 
lin.  ft.  headers;  18  No.  700  elec.  stan- 
dards and  found;  18  No.  104  G.  E. 
globes;  18  No.  1104  G.  E.  canopies;  18 
elec.  bands  for  same;  18  G.  B.  acorns 
for  same;  19  pull-in  boxes;  2654.21  lin. 
ft.  conduit;  362  !in.  ft.  %-in.  conduit; 
9046.63  lin  ft.  R.  C.  No.  10  wire.  Est. 
cost,    $28,829. 

Constructing  storm  water  sewers  in 
District  No.  4,  involv.  16,069  cu.  yds. 
excavation;  3701.2  lin.  ft.  8-in.,  2604.45 
lin.  ft.  10-in.,  and  639.68  lin.  ft,  12-in. 
and  1691.66  lin.  ft.  14-in.  vit.  pipe; 
2556.36  lin.  ft.  IS-in.,  2839.31  lin.  ft. 
24-in.,  871.36  lin  ft.  30-in.  and  2213.14 
lin.  ft.  36-in.  rein.  cone,  pipe;  14  lin. 
ft.  30-in.  corru.  iron  pipe  No.  10  g'auge; 
36  br.  manholes;  2  (special)  br.  and 
cone,  manholes;  87  cement  cone,  storm 
water    inlet.s.      Est.    cost,    $60,000. 

Jones  St  bet.  John.son  and  Kimble, 
involv.  21,079.72  sq.  ft.  grading;  19,- 
153.24  sq.  ft.  paving;  1926.46  sq.  ft. 
gutter;  1213.75  lin.  ft.  curb;  160  lin.  ft. 
header.s.      Est.   cost,   $5821. 

I  St.  bet.  17th  and  Downey,  and  18th 
bet.  I  and  Downey,  involv.  20,176.40 
sq.  ft.  grading;  19,933.35  .sq.  ft.  pav- 
ing; 160.815  lin.  ft.  curb;  67  lin.  ft. 
headers;  243.05  sq.  ft.  gutter.  Est.  cost. 
$4700. 


OAKLAND,  Cal. — Bates  &  Borland, 
Oakland  Bank  of  Savings  Bldg.,  Oak- 
land, awarded  contr.  by  council  to  im- 
prove Bond  St  bet.  45th  and  46th 
Aves.  Grading,  4c  sq.  ft.;  cone,  curb, 
70c  lin.  ft.;  cone,  gutter,  24c  lin.  ft.; 
oil  macadam  pave.  .115c  sq.  ft.;  ce- 
ment  walks,    15o   sq.    ft. 

VENTURA,  Cal. — No  bids  rec.  by  su- 
pervisors for  macadamizing  3  mi.  on 
Middle  Road,  in  4th  road  dist.,  running 
out  of  Santa  Paula,  northward  from 
the  Cummings  property.  The  work 
will    be   done   by  the   county. 


WALLA  WALLA,  Wash., — Until  June 
6,  10  a.m.,  bids'  will  be  rec.  by  City 
Comm.  to  const.  2nd  div.  of  water 
works  extension:  (1)  Diversion  dam 
and  intake  on  Mill  Creek  with  struc- 
tures and  equipment,  and  excavating 
and  back  filling  of  trench  or  bench 
for  approx.  4  mi.  of  pipe  line,  and  mis- 
cellaneous items.  (2)  Approx.  4  mi. 
of  20-in.  diameter  to  2i8-in.  diam.  pipe 
furnished  and  laid.  Bids  will  be  rec. 
on  creosoted  wood  stave,  concrete  and 
stet-l  pipe,  and  miscellaneous  items.  E. 
T.  Churchill,  city  clerk.  E.  B.  Hussey, 
Ala.eka    Bldg..    iSeattlc,    Wash.,    eng. 

TORRANCE',  Cal. — Until  8:30  p.m.. 
June  6.  bids  will  be  rec.  by  city  trus- 
tee^ for  "\^'illite  paving  on  Arlington 
and  Car.son  Aves.  in  Torrance.  All 
bids  reo.  May  16  were  rejected,  due  to 
error  in  proceedings.  The  paving  is 
estimated  to  cost  $100,000  and  bond^ 
have  been  voted  for  half  this  amour:t. 
the  remainder  to  be  paid  by  property 
holders   direct.      H.   R.    Vostle,   city  eng. 

CARSON  CITV,  Nevada — Until  June 
14,  2  P.  M..  bids  will  be  received  by 
.'^tate  Highway  Commissioner,  to  con- 
struct portion  of  State  highway  in 
Churchill  county  from  lM>-mil.  west 
of  Frenchman's  to  3% -mil.  east  of 
Frenchman's.  Project  involves-  25.- 
000    cu.    yd<!.    excavation    without   elas.s- 


iflcation;  80  cu.  yds.  Class  A  and  15 
cu.  yds.  Class  B  concrete;  70  lin.  ft. 
15-in.,  44  lin.  ft.  18-ln.  and  44  Un.  ft. 
24-in.  corru  metal  pipe  (in  place);  14 
monuments;  2  S'gn  posts;  5  miles  pre- 
pare sub-grade  and  shoulders;  5610  cu. 
yds.  loading  and  23,200  yd.  mi.  hauling 
gravel;   5610  cu.  yds.  spreading  gravel. 

FRESNO,  Fresno  Co.,  Cal. — City  En- 
gineer Wm.  Stranahan  completes  spe- 
cification to  construct  1190  lin.  ft.  6- 
In.  vlt.  clay  pipe  sewer  and  2  manholes 
in  Blocks  19,  20  and  21,  Grand  Avenue 
Park.  Bids  will  be  asked  about  June 
15  th. 


PHOENIX,  Ariz. — Bids  rec.  by  Thos. 
Maddock,  Statt  eng.,  for  surfacing  with 
2-in.  asph.  cone.  5  mi.  of  the  Bank- 
head  highway  18  ft.  wide,  running 
east  of  Tombstone  toward  Bisbee, 
with  figure  for  an  additional  5  mi.  to 
be  built  later,  were:  Borderland  Const. 
Co.,  Tucson,  93c  yd.,  total  $49,104; 
compl.  in  60  days.  No  bid  for  extra 
5  mi.  White  and  Miller  Co.,  Phoenix, 
98c  yd.,  total  $76,032;  extra  5  mi.,  89c; 
compl.  120  days.  McPeak,  Burton  & 
Bruckman  Co.,  Los  Angeles,  99c  yd., 
total  $52,272;  extra  5  mi.,  99c  yd.; 
compl.  90  days.  Phoenix  Temple  Stone 
Co,  Phoenix,  $1.44  yd.,  total  $76,032; 
extra  5  ml,  $1.31 1/^  yd.;  compl  120  days. 
El  Paso  Bltulithic  Co.,  $1.59  yd.,  total 
$83,952;  extra  5  ml.,  89c  yd.;  compl. 
100    days. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Spencer  D.  Miller.  Manteca,  at  $10,340 
awarded  contract  by  suupervisors  to 
improve  E.  J.  Mettler  road.  No.  525, 
in   Fifth   Road  DIst. 


CADIF'ORNIA.— Oakland  Paving  Co., 
5000  Broadway,  Oakland,  at  $98,213 
awarded  contract  by  State  Highway 
Comm.  to  pave  10  miles  in  Alameda 
CoHnty  bet.  east  boundary  and  Green- 
ville with  cem.  cone,  shoulders  and 
asph.   cone,    surface. 


LONG  BEACH.  Cal. — J.  W.  Butters, 
651  Stanley  Ave.,  Cong  Beach,  awarded 
contr.  at  16 %c  sq.  ft.  to  grade  and 
pave  with  one-cotirse  cone.  Del  Rey 
Ct.  bet.  8th  and  9th  Sts.,  and  at  16%c 
sq.  ft.  to  grade  and  pave  with  one- 
course  cem.  cone,  alley  north  of  7th 
St.    bet.    Raymond    and    Junipero    Aves. 

OXNARD,  Cal. — ^Southwest  Paving 
Co.,  415  Washington  Bldg..  Los  An- 
geles, submitted  low  bid  to  citv  trus- 
tees at  $128,363.45  to  pave  portions  of 
four  city  streets,  involv.  327.591  sq.  ft. 
6-in.  cone,  on  5th  St.,  79,191  sq.  ft.  5-in. 
cone,  on  East  6th  St.,  52.812  sq  ft.  5-in. 
cone,  on  Meta  St.,  and  56,106  sq.  ft. 
5-in.  cone,  on  Enterprise  St.  Fairchild- 
Gilmore-Wilton  Co.  bid  $136,228.50. 
Bids  taken  under  Pdvisement.  Bids 
were  received  from  L.  A.  Paving  Co. 
and  Dillon.  Patterson  &  Downs,  but 
were  rejected  as   too   high. 


PHOENIX.  Ariz.  —  Twohy  Bros.. 
Phoenix,  awarded  eontr.  by  Maricopa 
Conntv  hig*hw.Ty  comm.  at  $108,093.50 
($26,364.27  per  mi.",  to  const,  highwav 
project  No  3  (Federal  aid  project  No 
47).  4.1  nil..  IR-ft.  cone,  pavement.  6-in. 
thick  with  9-in.  edges,  involv.  2200  cu. 
yds.  excav.  at  90c  yd..  5150  cu.  yds. 
earth  borrow  at  90c  vd.,  215  cu.  yds. 
struc.  excav.  at  90c  yd..  175  cu.  yds. 
Class  .A  cone,  at  $20  vd..  6000  lbs.  rein, 
"tef-l  at  6c  lbs..  43x000  .sq.  vds  cone. 
(Alternate  1)  at  $2.25  yd.  Bid  snec. 
start  in  10  days,  finish  Sept  1.  Other 
bld.s   were: 

Pacific  Constr.  Co..  .^an  Franc'sco — 
SI  excav..  i^l  liorrow.  S2  slruc.  oxcnv.. 
S2,<!  cone.  7c  steel.  $'28  hitiil.  paving 
(.Mtcnatp    r>):    total.    S111.R24. 

.T.  T,.  Hoones.  Miami.  Ariz. — SOc  rx- 
cav..  SOc  borrow.  ROc  struct,  excav..  S22 
conv.  7c  .oteel,  $2.43  vd.  cone,  paving 
(Alternate    1):    total.    $115,541. 

LOS  ANGELES.  Pal. — Conntv  Siiner- 
visors  have  instructed  Georsre  "V^^  Jones 
to  nreparr"  soec.  for  improvement  work 
'n  Rd.  Dlst.  Imp.  No.  225  (Rav  Lanf« 
bet.  ea.<4t  boundarv  of  Long  Reach  and 
Av--      1!1) 


SAN  DIEGO,  Cal. — Council  declares 
intention   to  improve  following  streets: 

Texas  St.  bet.  Lincoln  and  University 
Aves.,  by  paving  with  asph.  cone,  wear- 
ing surface  on  asph.  cone.  base.  1911 
Act. 

Edgemont.  Ash,  Beech  and  Slst  Sts., 
by  grading;  const,  cone,  walks,  curbs. 
1911   Act. 

J^ortions  of  Myrtle  Ave.,  Herbert, 
Albert  and  Richmond  Sts.,  by  grading; 
const,  cone,  walks,  curbs,  cem.  pipe 
culverts,   catch    basins.      1911    Act. 

K  St.  bet.  32nd  Sit  and  200  ft.  east, 
by  grading;  const,  curbs,  and  70  ft. 
fence.      1911  Act. 

Alky.s  In  Block  25,  H.  M.  Higgins 
-Add.  1  et.  A  and  B  Sts.,  by  grading 
and  p.iving  with  one-course  cone,  and 
cement   house  sewer.s.      1911  Act. 


OAKLAND.  Cal.  —  Hutchin.son  Co.. 
50(10  Broadway,  Oakland.  awarded 
contr.  by  council  to  improve  49th  Ave. 
bet.  E  12th  and  E  14th  SUs.,  by  grading, 
.0325  sq.  ft.;  cone,  curb,  75  lin.  ft.; 
cone,  gutters.  .25  lin.  ft.;  oil  macadam 
pave..  .135  sq.  ft.;  cement  walks,  .16 
sq.  ft.;  2x3-ft.  cone,  culvert,  4.25  lin. 
ft.:  cone,  culvert  taper  section,  5  ft., 
$30  ea.;  cone,  inlet  with  c.  i.  top,  $30  ea. 


SANTA  ANA,  Cal. — Steele  Fir:ley, 
Santa  Ana,  awarded  contr.  by  .super- 
visors at  $29,662.56  for  resurfacing 
with  4-in.  a.sph.  cone.  6900  lin.  ft.  of 
Huntington  Blvd.  and  approx.  2700  lin. 
ft.  of  Westminster  Blvd.  Bids  were 
taken  on  4-in.  asph.  cone,  and  both 
4-in.    and    5-in.    reinf.    cone. 


SANTA  MONICA,  Cal. — Petitions  for 
street  paving  costing  approx.  $1,(K)0.000 
have   been  put  in   circulation. 


FILLMORE,  Cal. — Action  on  call  for 
new  bids  for  street  paving  has  been 
del.'iyed  by  trustees  pending  spec,  from 
City  Eng.  Edw.  M.  Lynch.  Central 
Bldg.,  Los  Angeles.  Bids  will  be  asked 
on    asph.    cone,    paving. 

OCEA.V  BEACH.  Cal.— An  extensive 
program  of  rock  and  oil  paving  for 
res.  sections  is  recommended  by  City 
Mgr.  F.  A.  Rhodes,  who  states  that  the 
work  can  be  done  at  a  considerably 
lower  cost  after  city's  paving  plant  is 
Installed. 


CALIFORNIA. — Following  bids  red. 
May  29  by  State  Highway  Commission 
to  surface  with  asph.  cone.  4.3  mi.  of 
highway  in  Sonoma  County  bet.  Wil- 
low Brook  and  1  mi.  south  of  Peta- 
luuma: 

A.  G.  Kaisch,  San  Francisco.  $25,885.20 
J.  A.  Costello,  S-an  Francisco.  28.585.50 
Warren    Constr.    Co..    Oakland  30,024.50 

Engineer's    estimate,    $27,401. 

BAKERSFIELD,  Kern  Co..  Cal. — City 
Eng.  W.  D.  Clarke  completes  spec,  and 
bids  will  be  asked  about  June  15  to 
pave  streets  in  St.  Dlst.  No.  445  (Oak 
St.).  Involv.  129,600  sq.  ft.  8-in.  oil 
macadam  pavement,  7200  Un.  ft.  in 
length,  18  ft.  wide.  Total  cost  $30,000. 
City  will  pay  $15,000,  remainder  to  be 
assessed    to   property. 


SAX  DIEGO.  Cal.— Until  10:30  a.m.. 
.Tunc  5.  bids  will  be  rec.  by  city  coun- 
cil for  street  work  under  1911  Act,  as 
follows: 

Portions  of  Herman  Ave.  and  Thorn 
St.,  to  be  improved  by  paving  with 
asph.  cone,  surface  on  asph.  cone, 
base;  const,  curbs,  walks,  cem.  pipe 
culverts. 

Grape  St.  bet.  2nd  and  5th  St,  and 
portion  of  Front  St.,  to  be  improved 
by  paving  with  asph.  cone,  surface  on 
asph.  cone,  base,  cont.  walks,  curbs, 
cem.  pipe  culverts  and  a  portion  of 
one -course  cone. 

Third  St.  bet.  Walnut  and  Univer- 
sity Aves.,  to  be  improved  by  paving 
with  asph.  cone,  surface  on  asph.  cone, 
base. 

State  St.  bet.  Quince  and  Redwood 
Sts..  by  gradlTig  and  paving  with  cem. 
cone;  const.  cone,  curbs.  F.  A. 
Rhodes,   city   eng. 
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ALAMEDA  COUNTY.  —  Hutchinson 
Co,  Hutchinson  Bldg  .  Oakland,  award- 
td  cont.  bv  Southern  Tacific  Co.  to 
reiiair  and  place  new  pavement  .  In 
^treet8  running  through  Oakland,  Ala- 
mi  da.  Berkeley  Albany.  Emeryville 
and  San  Leandro:  4-in.  cone,  pave- 
ment. 26c  per  sq.  ft.;  2-in.  asph.  sur- 
face. 15c  per  sq.  ft.;  3-in.  cone,  pave- 
ment. 20c  per  ."q.  ft.;  4-ln.  cone,  pave- 
mert.    25c    per    sq.    ft. 

S\N  FRANCISCO.— Until  June  21,  3 
p  m  .  bids  will  be  rec.  by  Board  of 
Public  Works  to  const.  Pulgas  Tunnel 
in  Iho  Peninsular  Division  of  the  Hatch 
Hetchv  Aqueduct.  Contract  No.  85,  of 
Heth  "Hetchv  Water  Snapply  Project 
Est  cost.  $760,000.  Deposit  of  $50  req. 
for  planp.  Involves  8500  lin.  ft.  lined 
tunnel-  .3500  lin.  ft.  permanently  tim- 
hrrod  tunnel;  500  cu.  yds.  additional 
excavation  in  tunnel;  500  cu.  yds.  addi- 
tional cone,  in  tunnel;  15.000  cu.  yds. 
earth  excavation  in  open  cut;  2000  cu. 
yds.  rock  excavation  in  open  cut;  750 
lin  ft  lO-ft.  3-in.  rein.  cone,  pipe;  1000 
cr.  vds.  canal  lining;  106  cu.  yds.  mass 
oonc.  in  niipc.  structures;  100  cu.  yds. 
rt'in  cone,  in  misc.  structures;  500  cu. 
vd.<i  embankments;  200  bbls.  extra  ce- 
ment- 10.000  lbs.  rein,  steel;  20,000  lbs. 
placing  metal  work  (furnished  by  city). 
Spec  may  be  had  from  office  of  City 
Eng.  M.  M.  O'Shaughnessy.  3rd  floor. 
City  Hall.  

FLAGSTAFF,  Ariz. — Warren  Bros. 
Const  Co.  awarded  contr.  by  State 
hi«hwav  dept.  at  $25,381.45  for  paving 
wi'.h  bitulithic  »4  mi.  of  the  Old  Trails 
highway  in  town  of  Flagstaff.  The 
cost  will  bo  divided  between  property 
owners    and     Federal    aid. 

OAKLAND.  Cal. — Until  June  8,  12  m.. 
bids  will  be  rec.  by  Eugene  K.  Stur- 
gis.  city  clerk,  to  const.  30-in.  cone, 
sewer  in  Harrison  St.  bet.  5th  St.  and 
point  30  ft.  north  of  2nd  St..  reconst. 
old  and  const,  br.  and  cone,  manholes, 
hi*,  catch  basins,  removing  old  sewers, 
••tc. 

S">parate  bid?,  same  date,  to  Im- 
)>ri>vp  portions  of  west  half  of  Grove 
f<l..  I)y  grading.  cf)nst.  cone,  curbs  and 
iruttcrs.  i,a\ing  with  asph.  cone.  1911 
Act.      W.    W.    Harmon,    city    eng. 

SANT^  MONICA,  Cal. — Commissioner 
W.  H.  Carter  has  announced  estimates 
of  cost  of  opening  2nd  and  3rd  Sts. 
Ilirough  S.  P.  and  I'ico  Blvd.,  a  Jolnf 
pr-'lrcl  of  Santa  Monica  and  Ocean 
Park,  at  $44,362  for  Irtnd  and  $31,234 
for    ])aving. 

WUITTIKK.  Cal. — Until  7:30  p.m.. 
.luno  r>.  bids  will  be  rec.  by  City  Clerk 
Clareric'-  O.  Trueblood,  for  grading  and 
p-M-ing  with  .'>-in.  cone.  th<'  alley  bet. 
''omsfock  and  Milton  Aves.,  from  Col- 
l.-i.-«-  m.  to  J'enn  St,  mil  Act.  Paul  E. 
T"d(I.    city    eng. 

MVKKP.A.NK.  StanlHlau.s  Co..  Cal.- 
ThoniaM  Uaverly.  Sth  antl  Maple  St.. 
l.oM  AngeU'B.  has  been  awarded  contr. 
at  $2&.nno  fo  const,  sewer  and  water 
works  Mystem  at  rilvcrhank  for  A.  T. 
&    S.    F.    By. 


EL  MONTE,  Cal.- Until  8  p.m..  June 
L*i,  lilcis  will  be  rec.  by  board  of  trus- 
ic«>H  for  Improving  portions  of  Colum- 
IiIh,  Amudor.  WaHhIngton,  Lexington. 
M«<yL  Cl.nilnHon  and  Tybr  St..  Grn- 
HMfla.  Br'ckway  and  Los  Flores  Aves., 
l-;i  .Monlf,  jnvolv.  24.'), .''.40  n(|.  ft.  5-ln. 
cone.  pavlriK;  22.790  lin.  ft.  "A"  cone, 
curb";  'i1.7hO  n<i.  ft.  e.-ni.  w.ilk;  102,378 
H(|.  ft  oil  lamped  paving;  7245  sq.  ft 
'-on»'.  gutter;  800  H(|.  ft.  cone,  swales. 
)4.'<2T,  en  yds  cxenv.;  4B2  lin.  ft.  H-ln. 
\  It.  •<  iv<T.  I  manhole  and  t  (lush  tnnk. 
I'lans  Mnrt  spec  on  flle  at  odioe  of  city 
>  liTk  or  may  Uf  obtnlnrd  from  City 
Kn«.  ().  A.  JJIirllch.  2<i;t  Natl.  Bank 
nidg  .  Monrovia,  uiion  diponlt  of  tC 
C«rt    rhk.   ^0%.     U    i:    Moore,  city  clerk, 

GLKNI»ALIC.  Cal.-  Napl.r  &  Hlmp- 
swn,  .SsM  Kc-nandn,  sul>tiiltti'd  low  hid 
l»  clly  triittten.  at  nboiil  J77«2.7(l,  for 
paving  three  blucks  of  Kenilworth 
Vve  .  In  volvlng  Ki.irt  lin.  ft  grading. 
1Z.7!iii  Hi|  ft.  oIIIpk  and  pitvliiK.  )!«94  ft 
eorfi.  ft74.'i  ■(!.  ft  walk  and  100?  fi  jay. 
Ing    4-ln    CliiOT   (•   IV    I.    plp«« 


SAN  JOSE.  SanU  Clara  Co.,  Cal. — 
Council,  John  J.  Lynch,  city  clerk,  de- 
clares intention  to  improve  James  St. 
bet  San  Pedro  and  River  Sts.,  by  grad- 
ing', paving  with  3-in.  asph.  cone,  base 
with  l»4-in.  Warrenite-bit.  surface; 
cone,  curbs,  gutters  and  walks;  4  br. 
catch  basins;  8-in.  vit.  pipe  drains.  1$11 
Act  and  Bond  Act  1915.  Protests  June 
12.      Wm.    Popp,    city   eng. 


OXNARD,  Cal. — Southwest  Paving 
Co.,  415  Washington  Bldg..  Los  An- 
geles, submitted  low  bid  to  city  trus- 
tees at  $128,363.45  to  pave  various 
streets  of  Oxnard.  involv.  518.000  sq. 
ft.  grading;  320. SOO  sq.  ft.  4-in.  asph. 
cone,  with  l',2-in.  asph.  cone,  wearing 
surface;  43,340  sq.  ft.  4-in.  cem.  cono. 
base  with  li-j-in.  asph.  cone,  surface: 
78,020  sq.  ft.  6-in.  cem.  cone;  64,230  sq. 
ft.  o-in.  cem.  cone;  11,610  sq.  ft.  4-in. 
cem.  cone.;  9100  ft.  curb;  26,000  sq.  ft. 
gutter;   5000  sq.   ft.   walk. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— W. 
L.  Proctor  of  Santa  Rosa  submitted 
the  only  bid  at  $29,537  to  supervisors 
to  const.  Valley  Forge-Freestone  road, 
I  mi.  oil  macadam  pavement.  Involves 
10,800  cu.  yds.  unclassified  excavation; 
1600  cu.  yds.  crushed  rock  base  course-, 
68  lin.  ft.  12-in.,  72  lin.  ft.  15-in.,  and 
48  lin.  ft.  24-in.  corrugated  or  concrete 
culvert;  1330  cu.  yds.  rock  surfacing; 
32.200  cu.  yds.  asphalt  surfacing;  50  cu 
yds.  concrete  for  headwall  and  cul- 
verts. The  bid  was  rejected  and  work 
ordered  done  by  day's  labor.  Engin* 
eer's  estimate,  $23,500. 


BAKERSFIELD,  Kern  Co..  Cal. — City 
Eng.  W.  D.  Clarke  completes  spec,  and 
bids  \\-ill  be  asked  about  July  1  to  im- 
prove streets  in  St.  List.  No.  77,  in- 
volv. 46,060  sq.  ft.  cone,  walks;  10,977 
lin.  ft.  14-in.  and  1188  lin.  ft.  10-in. 
cone,  curbs;  1270.75  lin.  ft.  (standard) 
and  3f>7.61  lin.  ft.  (special)  eorru.  and 
cone,  culvert;  44,023  sq.  ft.  cone,  gut- 
ter and  512,763  sq.  ft.  3i;^in-.  asph. 
cone,  base  with  l^^-in.  Warrenite  top 
pavement.      Est,    cost,    $155,000. 


SAN  DIEGO,  Cal.— Until  10:30  a.m., 
June  5,  bids  will  be  rec.  by  city  coun- 
cil for  sewer  work  in  the  following 
streets: 

Titus  St.  bet.  Pringle  St.  and  345  ft. 
southeast:  6-ln.  cem.  cone,  sower  pipe 
with     brick     drop    manhole.       1911     Act. 

Arizona  St.  bet.  Adams  and  Collier 
.•\ves.,  and  portion  of  Collier  Ave.: 
6-ln.  cem.  cone,  sewer  pipe  with  three 
brick    manholes.      1911   Act. 


CKIAH.  Mendocino  Co.,  Cal.— Until 
June  13,  10  a.m.,  bid.s  will  be  rec.  by 
Hale  Prather,  county  clerk,  to  const 
8850  ft.  of  road  from  Hta.  119-1-00  to 
Sta.  208  i  00,  a  portion  of  Nash  and 
Highway  Ud.,  we«t  end.  In  Sees.  27 
and  24,  Township  23.  E.  H.  Sn\ith. 
eeunty   surveyor. 


WATTS.  Cal— Until  7:30  p.m.,  .lune 
'13,  new  bId.s  will  be  rec.  by  city  trus- 
tees for  eontsrueting  a  sewer  system 
for  the  city,  all  bids  rec.  May  9  hav- 
ing Ix'cn  rejected.  The  project  will  in- 
volve 64,746  ft.  6-ln,,  41,186  ft  8-in., 
17,926  ft.  10-in,,  19,996  ft.  12-in,.  S.-iaS 
ft.  15-ln.,  2552  ft.  18-ln.,  and  5660  ft, 
20-ln.  cement  jiipr;  369  manholes;  ,'i."i 
flush  tanks  and  6-ln,  wye  for  each  lot. 
Wf>rk  v.-!ll  be  done  under  1911  .\et  and 
1916  Bond  Act,  Koebig  &  Koebig,  con- 
sulting engs,.  Title  Ins,  Bldg,,  Los  An 
geles.  A'lam  D.'ilmatln  submitted 
lowest    bid    May    9    at    $47.'i.nO0. 

PASADENA,  Cal— City  Directors  ile- 
I  larc  Ititertion  to  grnd>  and  i  avc  wlih 
7-ln  c.ific  iin<l  const,  mr  n  llJbJc  n'li- 
ters  with  asph,  e«>ne,  surf.iei>  on  C(.|o 
rado  St,  bet,  .Marengo  St.  and  I'oa  ft 
east    of  Mentor  St.      1911   Act. 


KRESVO,  Krenno  Co.,  Calif  - -Calif.. r 
nia  Ud  and  St.  Imt).  Co.,  Bank  <  f  Italy 
It<illdlnc,  Krcuno.  at  »2S,0?4  awarded 
ronirnet  by  eotincll  to  Improve  Monte- 
elto  avenue,  between  Haselwood  and 
4lh  streets.  Involving  8«,574  r(|  ft 
grading;  111,190  nt}  ft.  2H-ln,  block  have 
with  1H-ln  Wnrrenlle  top  pavement, 
;iir.  Iln  ft  curb;  fi'io  sq.  ft,  gutter 
722n  sn  ft.  walks";  320  Iln.  ft.  12-ln  iin<i 
304    Iln     ft     |s-|ii,    I'orruKftted   culvets 


SAN  FRANCISCO.— Until  June  22,  S 
p.m.,  bids  will  be  rec.  by  U.  S.  Bureau 
of  Public  Roads,  C.  H.  "Sweetser,  dist. 
Eng.,  to  const.  Big  Bear  Valley  road 
in  Los  Angeles  National  Forest,  ap- 
prox.  10.4  mi.,  involv.  547  stations 
clearing  and  grubbing;  325,000  cu.  yds. 
unclassified  excavation;  170  cu.  yds, 
dry  rubble  masonry;  530  sq.  ft.  eenicnt 
rubble  ma.oonry;  118  cu.  yds.  Class  A 
concrete;  21,100  lbs.  rein,  steel;  ."650 
lin.  ft.  eorru.  metal  o  rconc.  pipe  cul- 
verts; C30  cp.  yds.  hand  placed  em- 
l,.ankm«nt.  Bureau  will  lurnish  eorru. 
metal  or  cone,   pipe  for  pipe  culverts. 


AZUSA.  Cal.— Until  7:30  p.m.,  June 
5,  bids  will  be  rec.  by  J.  O.  Durrell. 
clerk,  for  itnproving  portions  of  Dal- 
ton  Ave.  bet.  11th  St.  and  500  ft.  south 
and  for  improving  portions  of  Angeleno 
Ave.  bet.  centre  ajid  Sth  Sts.,  involv. 
approx.  21,."i00  sq.  yds.  oiled  macadam 
pavement 


SANTA  ROSA,  Sonoma  Co.,  Cal. — City 
Council  petitioned  to  pave  Ellis  St.  bet. 
Santa  Rosa  Ave.  and  South  Davis  St.; 
also  to  const,  curbs  and  gutters  in 
Washington  St.  bet.  5th  and  9th.  L. 
U.   Mills,   city   eng. 

PASADENA,  Cal.— Fred  Stahlhuth. 
380  S.  Pasadena  Ave.,  Pasadena,  award- 
ed contr.  by  city  directors  to  grade, 
co-nst.  curbs  and  gutters  on  Kenyon 
St.  bet.  Fair  Oaks  and  Kirkwood  Aves.. 
at  70c  lin.  ft.  grading,  40c  ft.  curb. 
and   20.5c  sq.   ft.   gutter. 

TOIMBSTONE,  Ariz— Miller  &  White 
awarded  contr.  to  const,  paving  through 
Tombstone  on  the  Tombstone-to-Ben- 
son  highway,  being  built  under  county 
bond    issue. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Until  June  13,  10  a.m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  eltrk,  to  improve 
N,  Center  St.  bet.  Castle  and  Arcade, 
and  portions  of  N,  El  Dorado,  Adams. 
N.  Hunter  and  San  Joaquin  Sis,,  Ar- 
cade, Geary,  Noble  and  N.  Sutter  St., 
by  grading,  const,  comb.  cone,  curb.s 
and  gutters,  cone,  sidewalks;  paving 
with  4-in.  gravel  base  \\-ith  2-in,  asph. 
macadam  surface  and  for  grading,  full 
width.  Pine  and  Cleveland  Sts.  bet.  N 
Sutter  and  west  boundary  ol^  McCloud's 
Addition.  Imp,  Act  19irand  B.md  Act 
1915,     W.  B.  Hogan,  city  eng. 

MERCED,  Merced  Co.,  Cal— I'd  ii  lon.-^ 
are  being  circulated  for  paving  twelve 
blocks  of  streets  in  the  Santa  Fe  rail- 
road section.  It  is  proposed  to  Improve 
21st  bet.  Q  and  K;  22nd.  P  to  P;  23rd. 
M  to  R.  and  25ih  K  to  G.  C.  D.  Martin, 
city   eng. 

PHOENIX,  Ariz. — Secly.  of  Agricul- 
ture Greely  has  recommended  the  ex- 
penditure of  $484,500  for  si.N  Arizona 
road   projects   for   1922-1'.'23.     Tluy  are: 

Prescott-  White  Sp.ar  road  from  Pres- 
eott  lo  the  west  boundary  of  the  Pres- 
cott   Natl.    Forest.    IS    ml.;    $145,000. 

Clifton-Soringervllle  road.  front 
Greenlee  Co.  section.  44  ml.;  $10.00ii 
to  supplement  an  allotment  of  $230,00ii 
made  for  this  project  under  a  previous 
allotment    from    the    fund. 

Camp  Vcrde-Fossll  Creek  road  from 
Camp  Verde  to  Fossil  Creek.  11  ml.; 
177.000. 

Strnwberry-P'ossll  Creek  road  from 
Strawberry  to  Fossil  ("!reek,  II  ml,; 
$77,000. 

Salt  River- I'leasant  Valley  road,  Soe. 
1  from  MiFadden  Mill  to  Pleasant  Val- 
ley.   IS    ml.;   $77,000. 

Flagst;ifr-Angel  roiid  from  Flagtitafi' 
to  the  east  boun<I.Mry  of  the  forest,  22 
ml.:   $125,000. 


RK.NO.  .Nevada. —City  Council.  J,  II, 
Ki'pse,  eb-rk,  will  h«>ar  protests  .luno 
12  agnlnnt  gr.-idlim.  const  byd.  eon*', 
"•urbs,  Kulter."  .-Mid  w.ilks  In  l-'irwl, 
l-'ourth  and  Sl.\th  Wiir<ls.  Marry 
Clilsm,    elty    eng. 


LOS  AN<1ICLI*«,  Csl.— C.  W.  Shafer, 
1614  Temple  St..  submitted  low  bid  to 
llonrd  of  Public  W.irkM,  nt  $6721.11  to 
grade  and  oil  37th  SI,  bet.  Western 
Ave,  and  St,  Andrews  PI,,  Involv.  41G 
.iq  ft.  cMine.  paviDH.  22.106  sq.  ft,  grad- 
ing and  itillnK.  1*32  ft,  curb,  N322  sq. 
ft,  wiilk   Jin«l  .^472  sq.  ft.  cone    gutter. 
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Areata,  Humboldt  Co.,  Cal. — City 
Trustees  order  sale  of  $20,000  bonds  to 
finance  extension  of  main  outfall  sewer 
on  Butcher's  Slough  and  $5000  to  ex- 
tend main  sewer  system  to  Anderson 
Addition  and  Bull  Tract. 


LOS'  ANGKL-ES,  Cal. — Fairchild-Gil- 
more-Wilton  Co.,  L,.  A.  Ry.  Bldg.,  sub- 
mitted low  bid  to  Board  of  Public 
Works  to  improve  portions  of  Palos 
Verdes  and  other  streets,  San  Pedro, 
involv.  200,447  sq.  ft.  grading-  to  finish 
STjb-grade,  200447  sq.  ft.  asph.  paving, 
2138  .sq.  ft.  cone,  paving,  590  ft.  curb, 
5216  sq.  ft.  cem.  walk,  10,155  sq.  ft. 
cono.  gutter,  storm  drain  complete, 
$3800;  .sanitary  sewer,  $S'00;  2350  ft. 
hose  cennections;  realigning  cem.  curb, 
$330. 


VISALIA,  Tulare  Co.,  Cal. — Until 
.Tune  12,  8  p.m.,  bids  will  1)6  rec.  by  Ida 
Markham,  city  clerk,  to  improve  por- 
tions of  West  Acequia  and  Oonyer  Sts., 
involv.  142,068  sq.  ft.  4-in.  asph.  cone, 
base  with  I'/^-in.  Warrenite  bit.  sur- 
face pavement;  3853  ou.  yds.  grading; 
5197.6  lin.  ft.  cono.  curb;  5942  lin.  ft. 
cone,  gutters;  574  lin.  ft.  culvert;  14 
culvert  manholes;  430  lin.  ft.  header 
boards;  10  catch  basins;  300  sq.  ft.  al- 
ley and  10  sidewalk  approaches.  L.  H. 
Oadsby,  city  eng. 

VENTURA,  Cal.— R.  P.  Ware,  2126  E. 
38th  St.,  Los  Angeles,  submitted  low 
bid  to  soipervisors,  at  $20,037,  for 
pumping  plant,  reservoir  and  distrib- 
uting system  at  Moorpark  involv.  1 
Pomona  pump  at  $3975;  const,  of  res- 
ervoir, $3200;  550  ft.  6-in.  riveted  pipe 
at  70c  ft.,  or  6-in.  screw  pipe  at  $1.25; 
3700  ft.  5-in.  pipe  at  84c  ft.;  1800  ft. 
4-in.  pipe  at  68c  ft.;  5050  ft.  3-in.  pipe 
at  48c  ft.;  3410  ft.  2-in.  pipe  at  31^:0 
ft;  1110  ft.  IJ/^-in.  pipe  at  2'6c  ft.;  4000 
ft.  ?4-in.  pipe  at  17c  ft.;  12  fire  hy- 
drants at  $17  each;  150  IVi-in.  serv- 
ices at  $10  ea.;  1-in.  service®  at  $6.50 
and  '4 -in-  services  at  $4.50;  150  meters 
as  follows:  I'/^-in.  at  $52;  1-in.  at 
$31.50;  and  %x%-in.  at  $17.50;  gate 
valves  as  follows:  5-in.  at  $15.75;  4-in. 
at  $11.75;  3-in.  at  $8.75;  2-in.  at  $7; 
and  li/^-in.  at  $3.25.  Other  bids  were: 
Chas.  G.  Frisbie  Co.,  $22,277;  Phillips 
Electric  Co.,  $22,886;  AVattson  &  Hunter, 
$25,673;  Thos.  Haverty  Co.,  $25,673; 
Claude  Fisher,  $27,817;  Prendergast 
Const.  Co.,  $30,524.  Taken  under  ad- 
visement. 


MERCED,  Merced  Co.,  Cal.— Until 
.June  12,  8  p.m.,  bids  will  be  rec.  by  C. 
D.  Martin,  clerk  Merced  Union  High 
School  District,  to  roll  and  compact 
after  ample  screenings  have  heen 
added  to  the  present  base  of  about 
10,260  sq.  ft.  and  surfacing  the  same 
with  a  3-in.  asph.  cone,  wearing  sur- 
face with  seal  coat.  Also,  grading, 
rolling  and  macadamizing  with  3  in. 
crushed  rock  and  screenings,   and   sur- 


facing with  3-in.  asph.  cone,  wearing 
surface  with  seal  coat  about  2760  sq. 
ft.  of  to -ft.  roadway.  S-pec.  may  be  had 
from  C.  E.  Redesen,  Shaffer  Bldg.,  Mer- 
ced. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  Council,  A.  L.  Bank®,  clerk,  de- 
clares intention  (No.  701)  to  Improve 
streets  in  Searchlight  Addition:  Por- 
tions of  Marsh  St.,  Alma  Ave.,  E. 
Church,  E.  Hazelton  Sts.,  B.  Scotts 
Ave.,  Taylor  St.,  McDonnell  and  Sha- 
ron Aves.,  by  grading,  const,  comb, 
cone,  curbs,  gutters  and  walks;  pav- 
ing with  4-in.  cementing  gravel  base 
with  2-in.  asph.  macadam  surface.  Imp. 
Act  1911  and  Bond  Act  1915.  Protests 
June   20.      W.    B.   Hogan,   city   eng. 

CALlFOIiNIA. — Until  June  26,  2  p.m., 
bids  will  be  rec.  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
to  surface  with  asph  cone.  0.3  mi.  in 
ColiiNa  County,  in  Town  of  Williams; 
grade  and  gravel  3.5  mi.  in  Marin 
County  bet.  Alto  and  Belvedere,  and 
grade  and  pave  with  Port.  cem.  cone. 
2  mi.  in  Iniperlal  County  bet.  El  ('en- 
tro  and  Imperial.  Austin  B.  Fletcher, 
State  highway  eng.  See  call  'or  bldn 
under  ofticial  proposal  section  in  thin 
Issue. 


CAISSON  ClTy,  Nev. — M.  Fransden, 
Reno,  submitted  bid  of  $2.95  per  ton  to 
Nevada  state  highway  commission  for 
furnishing  39,000  tons  crushed  rock. 
The  bid  was  rejected.  No  decision  has 
been  reached  regarding  call  for  new 
bids. 


BAKERSFIELD,  Kern  Co.,  Cal  — 
Bid.s  will  be  received  until  June  12, 
1922,  H  p.m.,  by  the  Council  of  the  City 
of  Bakersfield  for  improving  Street 
District  No.  31  (Oak  St.)  by  grading 
and  a  3-in.  oil  macadam.  Pavement 
129,600  sq.  ft.,  grading  172.800  sq.  ft. 
Est  cost,  $30,000.  City  to  pay  $15,000 
cash.  W.  D.  Clarke,  City  Hall,  Bakers- 
field,  is  city  engineer. 


LOS  ANGELES,  Cal. — Fairchild-Gil- 
more-Wilton  Co.,  L.  A.  Ry.  Bldg.,  sub- 
mitted low  bid  to  board  of  public 
works  for  improving  portions  of  Palos 
Verdes  and  other  streetis,  San  Pedro, 
involv.  200,447  sq.  ft.  grading  to  finish 
subgrade  at  4c  ft.;  200,447  sq.  ft.  asph. 
paving  at  22. Sc  ft.;  2138  sq.  ft.  cone, 
paving  at  22.8c  ft.;  590  ft.  curb  at  70c 
ft.;  5216  sq.  ft.  cem.  walk  at  22c  ft.; 
10.155  sq.  ft.  cone,  gutter  at  24c  ft.; 
storm  drain  complete,  $3800;  sanitary 
sewer,  $S00;  2350  ft.  house  connections 
at  $1.60   ft.;  realigning  cem.   curb,  $330. 

NAPA,  Napa  Co.,  Cal. — Until  Juno 
12,  7:30  p.m.,  bids  will  be  rec.  by  H. 
H.  Thompson,  city  clerk,  to  improve 
Pine  St.  bet.  Jefferson  and  Walnut 
Sts.,  involv.  65,672  sq.  ft.  asph.  mac- 
adam   pavement;    842    cu.    yds.    excava- 


tion; 282  cu.  yds.  burrow;  2412  lin.  ft. 
curbs;  2  cateh  basins;  3  manholes..  H. 
A.    Harold,   city    eng. 

SA.X  DIFXJO,  Cal. — David  H.  Ryan. 
1615  Fern  St.,  San  Diego,  submitted 
low  bid  to  city  council  at  148,662.82  for 
paving  second  section  of  lioosevelt 
Memorial  Drive.,  but  award  was  held 
up  pending'  certain  legal  proceedings 
affecting  plan  of  assessment.  The  bid- 
involves  2S27.5  cu.  yds.  earth  excav.  at 
60c  yd.;  4.529.3  cu.  yds.  earth  embank- 
ment at  90c  cu.  yd.;  121,070.8  sq.  ft. 
5-in.  cone.  pave,  at  27.7c  sq.  ft.;  13,- 
02o.4  sq.  ft.  5-ln.  cone,  beams  at  27.7c 
sq.  ft.;  2001.5  lin.  ft.  8-in.x3-ft.  cone. 
curtPii  wall  at  $1.71  ft.;  254  lin.  ft. 
wood  rail  guard  fence,  complete,  $508; 
122  liii.  ft.  18-in.  and  24-in.  corru.  iron 
pipe  culvert,  complete,  $1365;  exten- 
sions to  existing  culverts  and  additions 
to  wing  wuUs,  complete,  $2070.  Cali- 
fornia Constr.  Co.,  gan  Diego,  bid 
$49,764  66.  On  a  prior  call  the  latter 
comp.iny  was  the  only  bidder  at  $50,- 
283.09. 


SAN  DIEX30,  Cal.— David  H.  Ryan. 
San  Diego,  submitted  low  bid  to  city 
council  at  $35,511.01  for  paving  Tor- 
rey  Rd.  and  one  section  of  Roosevelt 
Memorial  Dr.,  but  award  was  held  up 
pending  legal  controversy  regarding 
asses.sment  plan.  The  bid  involves 
98,716.78  sq.  ft.  5-in.  cone,  paving  at 
30.4c  ft.;  2301.14  ft.  cone,  curb  at  70c 
ft.;  8601.4  sq.  ft.  walk  at  22c  ft.;  213 
ft.  IS-in.  and  24-in.  corru.  iron  cul- 
verts, complete,  $1998.  Calrfornia  Con- 
.struction  Co.,  San  Diego,   bid  $36,293.11. 


SANTA  ANA,  Cal. — B.  R.  Ford,  407 
W.  17th  St.,  Santa  Ana.  awarded  contr. 
by  city  trustees  at  $33,197.09  for  pav- 
ing portions  of  E.  16th  and  17th  Sts.. 
involv.  138,231.29  sq.  ft.  grading  and 
paving  with  6-in.  cone,  with  belt  finish 
surface  at  23%c  ft.;  175.5  ft.  curb  at 
70c  ft.;  450  ft.  6-in.  house  sewers  at 
80c  ft;  flush  tank,  $100  ea.  Other  bids 
were:  Wells  &  Bressler,  $35,405.12; 
Napier  &  Simpson.  $37,558.36;  Geo.  R. 
Curtis.   $34,036.12. 


The  steam  plant  cf  the  San  Joaquin 
L'ght  and  Power  Corp..  at  Butlonwil- 
i.o'w,  Kern  County,  is  being  enlarged 
with  another  unit,  110  by  200  feel, 
costing  $1,250,000,  according  to  A.  J. 
Black,  c  instruction  engineer  in  charge 
of   the    work. 


The  Oregon  State  Irrigation  and 
Drainage  Securities  Commission  has 
refused  for  the  second  time  to  approve 
plans  for  the  proposed  development  of 
the  JeffersQn  Water  Conservancy  Dis- 
trict,   Which    includes    106.000    acres. 
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BUILDING  CONTRACTS 

SAN    FRANCISCO    COCMTT 

The    following    is    an    index    for 
lontracts    for   this    issue. 


No 

■yuz 

2LM4 
2245 
22^6 
2247 
224S 
2249 
2250 
22;"1 
2252 
J  253 
2254 
2255 
225<. 
i257 
2258 
2269 
22fc0 
2261 
22f2 
2  2B3 
22fi4 
22».5 
2^66 
2*67 
226S 
22bi« 
2270 
2271 
2271; 
2273 
2274 

2276 

2278 
227!) 
22vO 
2281 
2282 
2283 
2284 
2':85 
2286 
2287 
2288 
22k".' 
22;tO 
225>1 
2292 
2ZH3 
22U4 
2  2S»5 
2M« 
2  21-7 
24tt8 


OwTier 
IJenjamin 
Medu.s 
Herlihy 
Hymson 
Beard 
California 
Curran 
Allen 
I..ang 
Findlay 
W  alley 
Richardson 
Sm  i  t  h 
Calmon 
Dunn 
OXeill 
r.eard 
Colin 
Heyman 
Stoff 

Sweet    Sixteen 
Meanwell 
Heyn-.an 
Ellen 
Locssel 
Pfeiffer 
Home 
S   r  Co 
S   I'   Co. 
Kpadero 
Pac    T     *    T 
M.-icMillan 
Nelson 
Same 
Allen 
Dyi 

Barne.s 
Ernst 
Grimn 
FlaniBan 
Stfllln 


Miller 

Kroll 

Mey«r 

I'rior 

Same 

Same 

Sa:ni- 

Sam*' 

Same 

Sanio 

Sam«- 

Same 

Sam*' 

Sam«- 

Same 

Sami' 

Samr 
2800   Van    Heoker<n 
2101       KlnrK'-rhlo 
2302      l{tv«rdal< 
23«.3 
2304 

2306 
2307 
23C8 
2309 
2310 
2311 
2312 


Contractor 
Cahill 
Owner 
Owner 
Urfer 
Watson 
Mission 
Wocker 
Owner 
Parker 
Owner 
Fink 
Millcrick 
Owner 
Nelson 
Knabenshuh 
Nilson 
Watson 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Hamerton 
Higginson 
Mangels 
Wegner 
Zelinsky 
Draga 
MacDonald 
MacMi'lan 
Owner 
Same 
C)wncr 
Owner 
Little 
Owner 
Kartiuharson 
Si>irz 
liVidwig 
Owner 
(Jrieb 
Adler 
Barrett 
Dyer 
Hooper 
Macfiruer 
Zelinsky 
Fuller 
Otis 
l'<Tcy 
Millard 

Back 
Malott 

uiKii«*y 

Cobhledlck 

Collonan 

Knaben.shuh 

(jwner 

ll'.yt 


Von    «I<T    UelhiTn    tialihcr 


M«-y<r 

I'ljoniiifon 

WriKhl 

\N  i/tj<rniiii 

Ht^ddy 

Par.   T  «£   ■ 

Scliullx 

Same 

S«m«- 


Owner 

M.y..r 

Ownor 

.Mryor 

•  illloKley 

MHc-I)(iiiald 

I  MKraham 

l.y  iirh 

I :i  iin 


the 

Amt. 

1900 
5500 
1000 
2500 
5000 
9175 
8250 
60  OO 
8000 
9000 
2000 
3500 
2500 
9000 
2000 
2285 
9250 

10000 
3000 
2800 
500. > 
3000 

10000 
1800 
6500 

10070 

16638 
2990 
2524 
3000 

48000 
3000 
4000 
4000 

40000 

3000 

2000 

45000 

15000 

3417 

14200 

10000 

12625 

11200 

44725 

8500 

28056 
7175 

leoo 

11000 
118 -) 
3106 
2197 
1498 
6(>4 
24.'i 
4060 
4000 
12000 
8000 
3500 
8000 
300U 
30OO 
6000 
7900 
48172 
9200 
1176 
2695 


FRAME    FLATS 

(2243)  WLEAV'ENWORTH      57-4      S 

Broadway.  Two-story  and  base- 
ment  frame    (2)    fiats. 

Owner — Bertrand  Medus.  2506-A  Polk 
St.,  San  Francisco. 

Architect — None. 

Day's   Avork.  $5500 


\LTi;UATI(»NH 

rJ342)      NO.   74.'    KOIITV-NKVKNTH   AV. 

Remove    |>orllon    of   roof   and   add    i 

roomN  to   r«*Hld<'nrp. 
owner     Edward  II.  Itonjamln.  I'remliMi 
\rch<terl     -Ntiiic. 
Ccnlraelor-   <'«hlli   Mr--      mh    ■iiiit..r  Ml  . 

Man  KmnclKco.  fioo'i 


FOUNDATIONS 

{?.1A\)  NO.  3274  TWENTY-FOURTH 
St.  Construct  concrete  founda- 
tions and  straighten  up  building, 
stucco  front. 

Owner — James  Herlihy,  Premises. 

Architect — None. 

Days    work.  |1000 


REPAIRS 

(2245)      NO.   401-409   THIRD   St.,    Repair 

fire  damage   to  stores  and   rooming 

house. 
Owner — Marie  Hymson,  San  Jose. 
Architect — None. 
Contractor — Chas.     E.    Urfer,     134     Hal- 

leck   St.,  San  Francisco.  $250(' 


FRAME  FLATS 

(2246)    S  CALIFORNIA  82-6   E   Funston 

Blvd.      Two-story      and      basement 

frame    (2)    flats. 
Owner — Frank  Beard,  %  Contractor. 
Architect — None. 
Contractor  —  G.    E.    Watson,    280    17th 

Ave.,  San   Francisco.  J5000 


DWELLINGS 

•2250)      W    EIGHTH    A\T5    232    and    265 

N   I'acheco.        Two      one-story     an!l 

basement    frame   dwellings. 
Owner — Lang   Realty   Co..    1st   National 

Bank  Bldg.,  San  Francisco. 
Architect — Harold    Stoner,    First    Nat'l. 

Bank   Bldg..   San  Francisco. 
Contractor — C.  F.  Parker,  1315  6th  Ave., 

San  Francisco.  ?4000  each 


CLASS'   C    BLDG. 

(2247)      SK    HOWARD    AND    LANGDON. 
All     work     for    two-story    Class    C 
building. 
Owner — California    Wood    Cui'ving    Co.. 

144   8th  St.,  San   Francisco. 
Aicliit«-ct — None. 
Contractor — Mission    Concrete    Co.,    517 

New  Call   Bldg..   San   Francisco. 
Filed  May  26,    22.     Dated  May   11,  '22. 
Concrete   poured   to   2nd  floor .  52500.00 

Fire    w.ill.s    poured 2300.00 

Completed   and    accepted 2081. 2.'> 

Usual    35   days 2293.7:> 

TOTAL  COST,  59175  00 
Dond,  none.  Limit,  90  days.  Forfeit. 
plans  and   speciflcations,   none. 

THEATRE 

(224S)      .S*    GEARY  1^7:6    W    MASON    S 
106    X    Wrt7:6.      Painting    and    dec- 
orating  for  Class  A  Theatre   hnlld- 
ing. 
Owner — (Turran    Theatre   Co.,    Ellis    and 

Stockton    StB.,    San    Francisco. 
Architect — Alfred       Henry     Jacobs,     110 

Sutler    St.,    San     Francisco. 
Contractor — .\.    C.    Wocker,    1370    Suiter 

St.,    San    Francisco. 
Filed  May  26,  1922.     Dated  May  24,  1922 

'4    completed    $200m 

'i    completed    2000 

Completed    and    accepted    200(i 

iTsual    35    days    .    2250 

TOTAL  COST,  »8250 
Bond,  $8250.  Sureties,  Fidelity  *  De- 
posit Co.  of  .Maryland  Forfeit,  none 
Lirtif,  80  d.TVN  aftor  notice  to  ticgin 
Plans    and    speclflsatlons    flled. 

ItKSini.NCK 

(2241»)      N    (   ALIKOUNIA    181-3    K   S.  ..i  I 

Three-story      an<l   basrmenl      frnni" 

riiildepcf 
owner— Mrs.  K.  C    Allen,   1328  Hcolt   Si 

Han  Francisco. 
Archlti'ci      Kdward        K.        Vounnc.       -••I 

Keano   .si.,  .S;in   Knuicihco. 
Day's   work  »«""" 


FRAME   FLATS 

(2251)      N    FULTON    102-6    E    Sixteenth 

Ave.        Two-story      and      basement 

•frame    (2)    flats. 
Owner — Mrs.      Paul    Findlay,    784      17th 

Ave.,  San  Francisco. 
Designer — Helen   Findlay,   784   17th  Av., 

San    Francisco. 
Not  Determined.  $9000 


ALTERATIONS 

(2252)  E  FILLMORE  bol.  Sutter  and 
Post.  Remodel  store  fronts  and 
erect    mezzanine    floor    in    store. 

Owner — Mrs.  E.  E.  Walley,  1742  Fill- 
more St.,  San  Francisco. 

Architect — V.  \V.  Houghton,  218  13th 
St.,  San  Francisco. 

Contractor — Fink  &  Schindlcr  Co.,  218 
13th  St.,  San  Francisco.  J2000 


ALTERATIONS 

(.2253)  NO.  2033  HOWARD.  Remodel 
residence   for  ap.'xrtments. 

Owner — Walter  Richardson,  140  Cort- 
land Ave.,  San  Francisco. 

Architect — None. 

Contractor — John  Millerick,  815  Edin- 
burgh  St.,   San   Francisco.  $3500 


DWELLING 

(2254)  .\E  PALOU  32-6  SE  Lane.  One- 
story    and    basement    frame    dwig. 

Owner — Thos.  R.  SuiUh,  1505  Palou  Ave. 
San  Francisco. 

.Architect — Nont-. 

Day's   work.  J2500 


FRAME    Fi„\TS 

(2255)      E   PRKSIDIO  AVE   87-0   S  I'ine. 

Two-siory  and  basement  frame  (2) 

flats. 
Ownei — E.   Calmon   and    wife,   6iO    Pri>- 

sldio   Ave.,   San    Fiancisco. 
Architect     --     Win.     F.     Gunnison,     1666 

Golden  Gate  Ave.,  San  Francisco. 
Contractor — E.    K.   Nelson    Bldg.   (.'o..   7< 

0'F.irroll  St..  S.   F.  |9000 


ADDITION 

(2256)      NO.    2780    UNION.      Addition    of 

one-story  to  residence. 
Owner — .Vrthur    Dunn,     2232    Hyde    St.. 

San    Francisco. 
.Vrchltect — Knabenshuh  &  Morrison,  180 

Jessie  .St,,  fan   Francisco. 
Contractor — Knal.en.shuli     &     Moirison. 

IhO  .Ics.sic   St  ,  San    Francisco.   $2000 


CLASS  C  BLDG. 

(5257)      SE    MINNA    510    SW     fhlrd    SU 

4O\.S10     70.       Plain     ami     ri  Inforiid 

( oncr<  to    work    for    two-story    and 

hast  nient    Class    V    brick    and    con- 

iii-te  building, 
owner-    Daniel    O'.N' ill.    27y    Minna    St., 

San  Franc Isco. 
.\tcliltei-i — I.   K.    Kntiri  i\i   Sons,   Pholar. 

l!ldg.,   San    Francisi'o, 
I'ontraeter — (huK.    II.   .N'llscii,    180  Jessie 

^'^t.,  San  Krancl.sco. 
KIleo  May  27,  '22.     Dated  May  25,  '22. 

v'ompletid   and   accepted |1685 

7«    «l«>«    uHcr 60.1 

TOTAL  COST,  $228:. 
Mend.  JIUiO,  Surely.  .Maryland  Casiiiilty 
t'o.  Limit,  wllhoui  delay.  Korfclt. 
tone.      Pl.ins  and  si»>'cl(le.it  lon.s  til' d 
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I!UII--DJNG 

(22.58)    S  CALIKOltNlA   82-(:    E   Fun.slon 
Ave.  2.5x120.     All  work  for  building. 
Owner — Frank  Beard,  ',o  Contractor. 
Architect — None. 
Contractor— G.  E.  Wat.son,  280  17th   \v., 

San   Francisco. 
Filed  May  27,  '22.     Dated  May  27,  '?2. 

Signing-   contract    $1000 

Rough    frame   up    1500 

J^ough    plastered     1500 

Completed     1500 

Together   with    deed   of   trust    for 

$22.50   with   interest  at  7% 

U.sual   o5  day.s 1500 

TOTAL,  COST.  $9250 
liond,  none.  Limit,  100  day.s.  Forfeit, 
none.      Plans   and    specifications,    none. 


paper   for   a    2-story   and    basement 
frame    flat    building. 
Owner — Emilie   I.  and  Otto  H.   Pfelffer. 
Architect — Walter      C.    Falch,       Hearst 

Bldg.,   San   Francisco. 
Contractor — Wm.    E.    Higginson. 
Filed  May  29,  1922.  Dated  May  27,  1922. 
Frame  up  and  roof  boards  on  $2517.50 

Brown  coated    2517.50 

Completed  and  accepted   2517.50 

Usual    35    days    2517.50 

TOTAL  COST,  $10,070 
Bond,  $5025.  Sureties,  J.  H.  McCal- 
lum,  Edw.  M.  Pttney.  Forfeit,  none. 
Limit,  100  days.  Plans  and  speciflca- 
tions  filed. 


STORKS 

(2259)      NW    EIGHTH   AVE   &    IRVING. 

One-story         reinforced        concrete 

stores. 
Owner — Geo.  Cohn,   9   Stockton   St..  San 

Francisco. 
Architect — L.  Heiman,   57    Post   St.,   San 

Francisco. 
Dav's  work,  $10,000 


DWEI^LTNG 

(2X60)  E  FIFTEENTH  AVE  150  t5 
Cfibrillo.  Two-story  and  basement 
frame  dwelling. 

Owner — Oscar  Heyman  &  Bro.,  742  Mar- 
ket S't.,   San   Francisco. 

Architect — Alvin  J.  Stern,  742  Market 
St.,   San  Francisco. 

Day's  work.  $S000 


DWELLING 

(2261)      E    MOULTRIE    100    S    Crescent 

Ave.        One-story      and       basement 

frame  dwelling. 
Owner — .John     Stoff,     822     Moultrie    St., 

San   Francisco. 
Architect — None. 
Day's    work.  $2800 


ALTERATIONS 

(2262)      NO.    882    MARKET.  Change 

front;  lower  mezzanine  floor,  etc. 
Owner — Sweet    Sixteen    Co.,    Premises. 
Architect — None. 
Day's  work.  $5000 


RESIDENCE 

(2263)  NVV  TWENTY-SEVENTH  AND 
S.inchez.  One-story  and  basement 
frame    residence. 

Owner — Herbert  G.  Meanwell,  910  Eliz- 
abeth St.,  San  Francisco. 

Plans   by   Owner. 

Day's   work.  $3000 


DWELLINGS 

(2264)      W       TWENTY-SECOND       AVE 

99-9,   132-7,   198-2   &  165-5  N  Irving 

Four       one-story       and       basement 

frame  dwellings. 
Owner — Oscar       Heyman       &    Bro.,    742 

Market  St..  San  Francisco. 
Architect — Alvin    J.    Stern,    742    Market 

St.,    San    Francisco. 
Day's     work.  $2500    each 


I'lan.s   by  Owner. 

Contractor — MacDonald  Ac  Kahn,  Kialto 
Blflg..  San  Francisco.  $48,000 


DWELLING 

(2265)      W    TWENTIETH     AVE     275    5 

Lawton.      One-story   and    basement 

frame   dwellir;g. 
Owner— H.  J.  Ellen,  3923  19th  St.,  S.  F. 
Architect— H.   Ellen.    3923    19th    St..   San 

FrancioCO. 
Day's  work.  $1890 


(226«)  NE  YERBA  BUENA  AVE  IJ 
NE  from  Int  with  dividing  line 
Lots  36  and  37,  Block  26,  N  67' 
55'  25"  E  85.54  S  8°  28'  E  117.31  NW 
127.90  Ptn  Lots  36  and  37  Blk  26, 
St.  Francis  Wood  Extension  No.  2. 
NE  Yerba  Buena  15  NW  from  int 
dividing  line  Lots  36  and  37  Blk  26 
NE  85.54  SW  103.78  S  12.12,  thence 
to  left  23.67  SE  16,  Ptn  same.  All 
work  for  a  frame  residence  and 
and  garage. 
Owner — Homes  Loan  Corporation. 
Architect — Clarence      A.      Tantau,      251 

Kearny  St.,   San   Ftancisco. 
Contractor — Mangels    Bros.,    4792    Mis- 
sion   St.,    San    F'rancisco. 
Filed  May  29,    22.     Dated  May  26,  '22. 

Frame    up     $4159.50 

Brown    coated     4159.50 

Completed    and    accepted 5159.50 

Usual    35    days 4159.50 

TOTAL  COST,  $16,638,00 
Bond,  $8319.  Sureties,  Theresa  Gamma 
and  Jno.  A.  F.  Steimke.  Limit,  120 
days.  Forfeit,  $5.  Plans  and  speciflca - 
tions  tiled. 


DWELLING 

(2266)      E      TWENTIETH    AVE    125      S 

Irving.      Two-story     and   b.asemenl 

frame  dwelling. 
Owner — Hermann    H.    C.    and   Flora    H. 

Loessel.  1318   24th  Ave.,  S.  F. 
Architect — None. 
Contractor — A.  C.  Hamerton,  475  Dewey 

lUvd..   San  Francisco.  $6500 


VAULT 

(2269)      FOURTH       AND    BERRY.       All 
work    for    reinforced    concrete    and 
brick  fireproof  vault  in   freight  of- 
fice of  railroad. 
Owner  —  Southern    Pacific    Co..    S.     P. 

Bldg.,  San  Francisco. 
Architect — None. 
Contractor — A.  Wegner,  593  Market  E-t., 

San   Francisco. 
Filed   May   29,   '22.      Dated   May    15,   '22. 

Monthly   payments   of 75% 

Usual    35    days 25% 

TOTAL  COST,  $2990 
Bond,  $2250.  Surety,  Maryland  Casu- 
alty Co.  Limit,  forfeit,  none.  Plans 
and    specifications    filed. 


ALTERATIONS 

(2273)  NO.  2641  HOWARD.  Remodel 
two-Htory  frame  building  into  8 
apartments. 

Owner — Josephine  MacMillan,  151  Dun- 
can St,  San  Francisco. 

Architect — None. 

"ontractor — R.  S  K.  MacMillan,  151 
Duncan  St.,  San  Francisco.         $3000 


FLAT   BLDG. 

(2267)  E  21ST  AVE  275  S  CALIFOR- 
nia  S  25  E  120.  All  work  except 
electrical  work,  shades,  finish 
hardware,    light    fixtures    and    wall 


DWELLING 

(2274)      W  FORESTSIDE   198-4   S  Ulloa. 

Two-story     and      basement     frame 

dwelling. 
Owner — Fernando   Nelson   &  Sons,   Inc., 

2   West  Portal  Park,  S.  F. 
Architect — None. 
Day'.s    work.  $4000 


PAINTING,   ETC. 

(2270)  THIRD  AND  TOWNSBND 
Sfts.,  San  Francisco.  All  work 
painting  and  redecorating  of  main 
waiting  room  and  dining  room  in 
station. 

Owner — Southern  Pacific  Co.,  S.  P. 
Bld.g.,  San  Francisco. 

Architect — None. 

Contractor — D.  Zelinsky  &  Sons,  180 
Jessie  St.,   San   Francisco. 

Filed  May  29.  1922.  Dated  May  23,  1922. 

Monthly   payment    75% 

Usual    35   days    25% 

TOTAL  COST,  $2524 

Bond,   $1895.     Sureties,  National  Surety 

Co.        Forfeit,      none.      Limit      25    days. 

Plans  and  specifications  filed. 


DWELLING 

(2271)      N  BOSWORTH  100  E  Diamond. 

One-story      and      basement      frame 

dwelling. 
Owner — Fortunate    Spadaro,   3R    Wilder 

St.,  San  Francisco. 
Architect — None. 
Contractor  —  A.    Draga,    21    Broughton 

Ave.,   San   Francisco.  $3000 


13  WELLING 

(2275)  W  TWENTY-EIGHTH  AVE 
U08-4  S  Lincoln  Way.  Two-siory 
and    basement    frame    dwelling. 

Owner — Fernando  Nelson  &  Sons.  Inc  , 
2    West  Portal  Park,  S.   F. 

Architect — None. 

Day's   work.  $4000 


RESIDENCES' 

(2276)      E    THIRTIETH      AVE      71-0%. 

108-0%.  145-0»4  and  182-OVt  N  Lako. 

Four      two-story      and       basement 

frame    residences. 
Owner— Allen  &  Co.,  168  Sutter  St.,  San 

Francisco. 
Architect — E.    B.    Bertz,    168    Sutter    St.. 

San   Francisco. 
Contractor — Allen  &  Co.,   168  Sutter  St., 

San  Francisco.  $10,000  each 


DWELLING 

(2277)      E      THIRTIETH      AVE    225      S 

Taraval.     Two-story  and  basement 

frame  dwelling. 
Owner — M.    Dye,    3148    San    Bruno   Ave, 

San   Francisco. 
Plans  by  Owner. 
Days  work.  $3000 


DWELLING 

(2278)  E  THIRTY-FOURTH  A.VE  34<i 
N  Taraval.  One-story  and  base- 
ment frame  dwelling. 

Owner — C.  Barnes  and  wife.  407  Col? 
St.,   San   Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco. 

Contractor — Moses  Little.  857  39th  Ave. 
San   Francisco.  $2000 


(2279)  W  LEAVENWORTH  137:6  N 
Turk.  Four-story  and  basement 
reinforced  concrete  (23)  apart- 
ments. 

OwTier — CTarl  F.  Ernst,  633  Hayes  St., 
San   Francisco. 

Architect — E.  H.  Denke,  1317  Hyde  St., 
Srn   Francisco. 

Day's    Work.  $45,000 


(2280)  NO.  3020  PACIFIC  AVE.  Ad- 
ditions to  rear  of  present  resi- 
dence. 

Owner — Andrew  G.  Griffin,  311  Califor- 
nia St.,  San  Francisco. 

Architect — Blls.s  &  Faville.  1001  Bal- 
boa Bldg.,  San  Francisco. 

Contractor — D.  B.  Farquharson,  1760 
Ellis  St.,   San   Francisco.  $15,000 


REPAIRS 

(2281)      NO.      241    ASHBURY.         Repair 

fire  damage  to  flats. 
Owner — S.    Flannigan,    Premise.'*. 
Architect — None. 
Contractor — Gustave   S?pirz,   56   Langton 

St.,  San  Francisco.  $3447 


ADDITIONS 

(2272)      NO.    333    GRANT    AVE.      Addi- 
tions and  alterations  to  main   tele 
phone   offices. 

Owner — The  Pacific  Tel.  &  Tel.  Co.,  383 
Grant    Ave.,    San    Francisco. 


APARTMENTS 

(2282)  SW  CLARION  AVE  &  MISSION 
Two-story  and  basement  reinforced 
concrete  store  and   (3)  apartments 

Owner— E.  Steffin,  2146  Mission  St.. 
San  Francisco. 


ri  ri  i- 
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Architect— Evans    &    Co..    2569    Mission 

St.,  San  Francisco. 
Contractor  —  Herman    T.    Ludwie,    636 

Jessie  St.,   San   Francisco.        ^14,200 


FRAME  FLATS 

(2283)  S\V  FIRST  AVE  AND  BALBOA 
Two-story  and  basement  frame  (4) 
flats. 

Owner— Wm.    A.    Miller,    638    5th    Ave.. 

&an  Francisco. 
Architect — None. 
Day's  work.  ?  10,000 

FLATS 

(2284)  W  VAN  NEbS  AVE  112-6  S  Bay 
S      25x    WI23.        A41    work      except, 
electric    fixtures      and    hot      water' 
heater.s    fcr   two-story     and      base- 
ment  frame   flat  building:. 

Owner — Mrs.  Minnie  Kroll,   1026  Green- 

wich  St.,  San  Frsncisco. 
Architect — Milton    W.      Morrison.      716 

41st  Ave..  San  Francisco. 
Contractor — Henrj    Grieb,    1020    Green- 
wich St.,  San  Francisco. 
Filed  May  31,  '22.     Dated  Maiy  17,  '22. 

Rough    frame    up 13156.25 

Uougrh   plastered .    3156.25 

Roof    completed     3156.25 

Usual    35    days 3156.25 

TOTAL  COST,  |12,625.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 

APARTMENTS 

(2285)  b  ANZA  57-6  E  Twenty-second 
Ave  E  25xS  100.  All  work  for  two- 
story  and  basement  frame  apart- 
ment  buildiny. 

Owner  —  Henry    A.    Meyer.     485     22nd 

Ave..   San   Francisco. 
Plans   ty    Contractor. 
Contractor — Klaus  Adler,    493    22nd   St., 

San  Francisco. 
Filed  May  31,  •22.     Dated  May  26,  '22. 

Roof  on ?2800 

Brown    coated     2800 

Completed  and  accepted 2800 

Usual    35    days 2800 

TOTAL  COST,  $11,200 
Jiond,  none.  Limit,  90  days.  Forfeit, 
plans   and   specifications,    none. 


HOTEL 

(2286)  SW  EDDY  AND  MASON.  E.\- 
cavatlon.  concrete,  carpentry  and 
mill  work  for  completion  of  hotel 
buildinpT. 

Owner — ^Mary  Prior,  Josephine  Metzner, 
Margt.  Delger,  Lester  and  Leland 
Prior  and  Jas.  K.  Prior  Jr.  afld  Ma- 
tilda  Andrews. 

ManagcrH  of  Constr. — Ktnnet^  Mac- 
Donald  Jr.  and  Maurice  C  Couchot. 
110  Sutler  St..  San  Friinclsco. 

Contractor — Barrett  &  Hllp.  918  Har- 
rison  .St..   San   Francisco. 

Filed  May  31.  '22.     Dated  May  24.  '22. 

Monthly   payments   cf 76% 

Usual     3."^     days 257c 

TOTAL    COST.    144.725 

Bond.     122.400.  Sureties.     Harry     W. 

Gaetjen.   R.   A.    Farrar  and   T.    B.    I..aw- 

rence.     Limit,   120  days.      Forfeit,   none. 

IManH  and  speclllrattonH  filed. 


(2287)      STRUCTURAL        STEEL        ON 

above. 
Contractor — Dyor     Bro.'*.     f;oldan'    West 

Iron    W'orkH,    17th    and    Kansas   St., 

Han    Francl»eo. 
Filed  .May  SI,  'XZ.     Dated  MiVy  24,  '22. 

Paymcntii    naOK-    a.s    above 

TOTAL  COST,  |850O 
rtoiid.  14250.  SuntleH.  G<-o.  H.  Dyer 
and  R.  W.  Dyer.  L(mll,  60  ilafs.  For- 
rcl,t  none  PliiiiM  niiil  upecinoatlnnH 
tiled. 


AND 


(22b8>      JNHT.XLL       PLl'MUINO 

heating  on  nbov 
Conlriictor — F.    K.     H  S'npl.    3600 

20ih    .St..    Han    1 
Fllod  May  81.  '22.      i  y   24,  '22. 

Paymonta   name   ah   iii....... 

ACTUAL  COST  |»)V«  ICX 
Pnnd.  |18.tOB.r.O  HurilUH,  f.  T.  l>h- 
II.  .1.1..  M.  K.  Flaherty  and  L.  A.  Or«low. 
I. It-Ill.  roifKlt.  none.  PlaiiM  and  Mpocl- 
fiLutloiiH  nidi. 


(2289)      LATHING     AND    FLASTERINr. 

on  above. 
Contractor — MacGruer   &    Simpson,    266 

Tehama  St.,  San  Francisco. 
Filed  May  31,  '22.     Dated  May  24,  '22. 

Payments    same    as   above 

TOTAL  COST.  $28.0:.« 
Bond,  $14,028.  Surely,  The  Fidelity  & 
Casualty  Co.  Limit,  90  days.  Forfeit. 
none.     Plans   and   specifications  filed. 


(:'290)      PAINTING      AND      PAPERING 

"on  above. 
Contractor — D.    Zelinsky    &    Sons,    180 

Jessie   St.,   San   Francisco. 
Filed  May  31.  '22.     Dated  May  24,  '22. 

Payments    same    as   above 

TOTAL  COST,  $7175 
Bonw.  $3587.50.  Surety,  National  Surety 
Co.  Limit,  30  days.  Forfeit,  non.  . 
Plans  and  si)ecifications  filed. 


'2291)      GLASS       AND      GLAZING      ON 

above. 
Contractor — W.    P.   Fuller  &  Co.,   Bealc 

and  Mission  Sts.,  San  Francisco. 
Filed  May  31,  '22.     Dated  May  24,  '22. 

Payments    same    as   above 

TOTAL  COST,   $100(i 

Bond,    $800.       Soirety,    The    Fidelity    .fe 

Casualty   Co.   of   .New    York.      Limit,    30 

days.     Forfeit,   none.      Plans  and  speci  ■ 

"  fications   filed. 


(2292)  ELEVATOR  WORK  ON  ABOVIO 
Contractor — Otis    Elevator    Co.,    Beach 

and  Stockton  Sts.,  San  Francisco. 
Filed  May  31,  '22.     Dated  Apr.   3,  '22. 

J'ayments    same    as   above 

TOTAL  COST,  $11,000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 

(2293)  SHEET      METAL     WORK      ON 
above. 

Contractor— Percy    Sheet  Metal   Works, 

Inc.,   348   Guerrero   St.,  S.  F. 
Filed  May  31.  '22.     Dated  May  24,    22. 

Payments    same    as   above 

TOTAL  COST,  $1185 
Bond,  $592.50.  Surety.  The  Fidelity  & 
Casualty  Co.  of  New  York.  Limit,  for- 
feit, none.  Plans  and  specifications 
filed. 


(2294)      ORNAMENTAL     IRON     WORK 

on  above. 
Contractor— C.  J.  Hillard  Co..  Inc..  19th 

and   Minnesota  Sts..   San  Francisco. 
Filed  May  31.  '22.     Dated  May  24.  '22. 

ravments    same    as   above 

TOTAL  ("OST.  $3106 
Bond,  $1563.  Surety.  United  States  Fi- 
delity &  Guaranty  Co..  Limit,  for- 
feit, none.  Plans  and  specifications 
filed.  ^ 


(£295)      MARBLE    WORK    ON    ABOVE. 
Contractor — J.    E.    Back    Co.,    1533    Sail 

Bruno   Ave..   .San    Francisco. 
Filed  May  31.  '22.     Dated  May  24.    22. 

Payments    hame    a.s   above 

TOTAL  COFfV.  $21't7 
Bond.  $1098.50.  Surety.  United  Slates 
Fidelity  &  Guaranty  Co.  Limit,  30 
days.  Forfeit,  nore.  Plans  and  specl- 
ficallons    filed. 


(2296)      COMPOSITION    FLOORING    ON 

above. 
Contractor — Malott    &     Pctcrnon.     2412 

Harrlnoii    St.,   San    FranclHOd. 
Filed  May  ill,  '22.     Dated  May  24.  '22. 

Payments    same   a«   above 

TOTAL  COST,  $H!iM 
Bond.  $749.  Surety.  New  Ainstcrdani 
Casualty  Cn.  Limit.  forfeit,  none. 
Plana  and  spoolficatlons  filctl. 


(t2»7)     TILE    WORK    ON    ABOVE 

Cohtrnctor— The    RIgney  Tile  Co.,   2H» 
Tel,Krni)h    Ave..    Oakland    and    INO 
JiUMie   St..   San    Francisco. 
Filed  .May  31.  '22.      D-ilod  May  24,  '22 

PuyniciilH    name    um   above 

TOTAL  COST,  $51'  I 
Bond.  $2H2.  Surely,  Hartford  Accident 
A  Indemnity  Co.  Limit,  forfeit,  none 
I'laiiN    and    sperineutlonH    filed. 


(2298)      LC>BBY"  FRONT  ON  ABOVE. 
Contractor  —  Cobbledick    Kibbe    Glass 

Co.,    175   Jessie    St.,   S.    F. 
Filed  May  31,  '22.     Dated  May  24,    22. 

Payments    same    as    above 

TOTAL  COST,  $245 
Bend,  $122.50.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  10 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(2299)  ELECTRICAL  WORK  OX 
above. 

Contractor  —  Collonan      Electrical      & 

Mfg-.  Co..  3211  Mission  .St..  S.  F. 
Filed  May  ;:i,    22.     Dated  May  24,  '22. 

Payments    same    as   above 

TOTAL  COST.  $4060 
Bond,  $2030.  Surety,  The  Fidelity  & 
Casualty  Co.  Limit.  60  days.  Forfeit, 
none.      Plans    .ind    specifications    filed. 

RESIDENCE 

(2300)  W  TWEXTY'-FIFTH  AVE  225 
N  Cabrillo  N  25xW^  120.  All  work 
except  grading  for  one-story  and 
basement  residence. 

Owner  —  Ferdinand  Van   Heekeren,  63 

Eureka    Ave..    S.    F. 
Architcct--Wm.    F.    Yates,    1718    Larkin 

.St..   San  Franci.'ico. 
Contractor — Knabenshuh     &     Alorrison, 

180  Jessie  St..  San  Francisco. 
Filed  May  31,  '22.     Dated  May  — ,  '22. 

Frame   up    $  760 

Enclosed   and   roof  on 760 

Plaster    completed     750 

Completed    750 

Usual    35    days 1000 

TOTAL  COST.  $4000 
Bond.  none.  Limit.  90  days.  Forfeit. 
$3.     Plans  and  specifications  filed 


FRAME    PLATS 

(2301)  E  FRANKLIN  40  S  Francisco. 
Three-story  frame  (3)  fiats. 

Owner — .\.  Finocchio  ,  IMvoll  Hotel. 
San   Francisco. 

.■\rchilect — Italo  Zanolini.  504  Mont- 
gomery St..  San  Francisco. 

Day's   work  $12,000 


GARAGE 

(2302)  N  OFARRELL  oet.  Scott  and 
Dlvisadero.  One-story  hrlck  private 
garage. 

Owner — Riverdale  Creamery,  1412  Dl- 
visadero  St.,  San  Francisco. 

Architect — None. 

Contractor — H.  P.  Hoyt,  Monadnock 
Bldg..  .San  Francisco.  $8000 


DWELLING 

(2-J03)  S  TARAVAL  107-6  W  23rd 
Ave.  One-story  and  basement 
frame  dwelling. 

Owner — H.  Von  der  Wethern.  410  Jer- 
sey  St..  Sun   Francisco. 

.Vrchltect-— None. 

Contractor — Rcy  Gallher,  3650  Mission 
St..   San  Francisco.  $3500 


FRAME  FLATS 

(2304)      E      TWENTY-SEVENTH      AVE 

300    .*•'   Lake       Two-story   and   ba.«»e- 

ment  frame  (2)  Hats. 
Owner — Meyer    Bro.o..     5826    Geary    St  . 

San  Francisco. 
.\rchllect — None. 
Day's  work.  $80oo 


DWELLING 

(2305)  W  T\\  ENTY-SEVKNTll  AVi: 
175  N  Balboa  Oiie-story  and  base- 
ment   frame  dwelling. 

Owner — C.  I'.  Thompson.  410  24th  Ave., 
San    FranclHCii. 

Arch  1 1  CO  I — None. 

Contractor — Meyer  Bioa..  5326  Geary 
St  ,  .San  Frjir<i.HCO.  $3000 


DWELLING 

(2306)  W  TWENTY-SEVENTH  AVK 
125  N  Balboa.  One-alory  and  base- 
ment   friime   >l\velllng. 

Owner-  .M.  J.  Wri»rht.  3302  Clement  St.. 
San  Froncleco. 

Architect — None. 

Conlractor — Meyer  Bros.,  6326  Geary 
St..  San  Franrlnco.  $3000 
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(2:J07)  W  TWENTY-SECOND  AVE 
200  and  225  S  Geary.  Two  one- 
story  and   basement   frame   dwlgs. 

Owner — H.  Wissman.  2256  Clement  St., 
San    Francisco. 

Architect — -None. 

Contractor — Meyer  Bros.,  5326  (Jeary 
St.,   San  Francisco.  $3000   each 


FRAME    BLDG. 

(230S)      COM  AT  PT  125  NE  QUESADA 

Ave  and  500  SB  Newhall  NE  25  SE 

8S    SW    26    more    or    less,    NW    97, 

Ptn    Lot    23,    Case    Tract,    Blk    330. 

All    work    for    a    two-story      frame 

building-. 

Owner — Chas.    F.    and    Mary    E.    Reddy, 

1436    Railroad   Ave,    San    Francisco. 

Architect — None. 

Contractor — .T.    W.    Gillogley,    745    San 

Jose    Ave.,    San    Francisco. 
Filed  June  1,   1922.   Dated  May  23,   1922. 

Rough    frame    up    $1481 

Brown    coated    1481 

AVhole    coated    1481 

Completed  and  accepted    1482 

Usual    35    days    197B 

TOTAL  COST,  $7900 
Rond,  none.  Sureties,  none.  Forfeit, 
none.  Limit  90  days.  Plans  and  spec- 
ifications   filed. 


ALTERATIONS 

(2309)  NO.  445  BUSH.  All  work  for 
alterations  and  additions  to  office 
building. 

Owner — Pacific  Telephone  &  Telej?raph 

Co.,    333    Grant   Ave.,   S.   P. 
Eng-ineers  —  E.    V.    Cobby    and    C.    W. 

Burkett,   333  Grant   Ave.,  S.  F. 
Contractor — MacDonald    &     Kahn,     r30 

Montg^omery   St.,   San   Francisco. 
Filed  June  1,    22.     Dated  May  25,  '22. 

Cn  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST.  $48,172 
Bond,  $24,086.  Surety,  National  Surety 
Co.  Limit,  80  days  after  June  1.  For- 
feit, none.  Plans  and  specifications  filed 

APARTMENTS  """""" 

(2310)  E  DOLORES  83-3  N  Fifteenth. 
Carpentry  and  mill  work  for  three- 
story   frarr;e   apartment    building'. 

Owner    —    Dr.    C.    Harrington    Schultz, 

Anglo  Bldg.,  16th  and  Mission,  S.  P. 

Manager   of   Constr. — A.    J.    Horstmann, 

Anglo  Bldg.,   San  Francisco. 
Contractor— M.    C.    Ingraham,    165    Pell 

St.,   San   Francisco. 
Filed  June  1,  '22.     Dated  May  27,  '22. 

Rough    frame    up >^ 

Exterior  mill  work   in  and  window 

and    door    frames   set >4 

Completed    and    accepted M 

Usual    35    days 14 

TOTAL  COST,  $920(1 
Bond,  $4600..  Sureties,  J.  C.  Moore  and 
J.  C.  Moore  Jr.  Limit,  75  days.  For- 
feit, $20.     Plans  and  specifications,  none 

,2311)   EXC.A.VATION,   GRADING,   CON- 
crete    footings    and    concrete    work 
on  above. 
Contractor — Andrew   Lynch,    180    .Tessie 
i  St.,  San  Francisco. 

''        Filed  June  1,  '22.     Dated  May  22,  '22. 
Grading    and    concrete    retaining 

walls  and  footings  in i,4. 

Concrete    work    done.  . % 

Usual     35    days % 

TOTAL  COST,  $1175 
Uond.  $587.50.  Sureties,  Thos.  Carroll 
and  VVm.  H.  Sullivan.  Limit.  14  days 
after  notified.  Forfeit,  $20.  Plans  and 
specifications,  none. 

(2312)     SEWERS,  GAS  SERVICE,  Fix- 
tures,   showers,    pipe   anchors,    etc., 
on  above. 
Contractor — Geo.  Renn. 
Filed  June   1.  '22.     Dated  May  23.  '22. 

Roughing   in   done 14 

All    fixtures   installed V4 

Jsual    35    days % 

TOTAL  Cost.  $2695 
Bond,  $1347.50.  Surety.  M.  O.  Bohr. 
Limit,  60  days.  Forfeit,  $20.  Plans  and 
specifications,   none. 


DWELLING 

W  SEVENTEEN'rW  AVE  154  N  Cle- 
ment. One-story  and  basement 
frame   dwelling. 

Owner — P.  H.  McCarthy,  3827  24lh  St., 
San   Francisco. 

Architect — il.  C.  Baumann,  251  Kearny 
St.,  San  Franci.sco. 

Contractor — Meyer     Bros.,     5326     Geary 

St.,    San    Francisco.  $3000 

NOTE: — Recorded    contract    reported 

May  26,   1922,   No.   2238. 


COMPLETION  NOTICES 


SAN    FRANCISCO    COUNTT 


Kecorded  Accepted 

June  1,  1922 — W  SEVENTEENTH  AV 
275  N  Pulton  N  25x\V  120.  A  M 
McLean  to  R  A  McLean.  May  31.  192'; 
June  1.  1922— W  TWENTY-&E(."OND 
Ave  200  N  Balboa  50x120.  Thos  E 
Mohler   to   whom    it   may   concern.. 

June    1,    1922 

June  1,  1922— S  MISSION  75  E  Sixth 
E   50xS  80.     J  S  Morgan   &   Sons  to 

Scott    Co May     26,     1922 

June  1,  1922— S  MISSION  75  E  Sixth 
E   50xS  80.     J   S  Morgan   &   Sons   to 

Chas    Sartorio May    25.    1922 

June  1.  1922 — S  GEARY  63  E  16th 
Ave  E  25xS'  75.  John  E  Hanson  to 
whom  it  may  concern.. May  20,  1922 
May  31,  1922 — SE  VIENNA  175  NB 
Brazil  Ave  NE  25xSE  100.  Gustaf 
Johnson    to    whom    it   may    concern 

May    2-1.    1922 

May  31,  1922 — N  BOSWORTH  25  E 
Lippard  Ave  E  25xN  105.  Otto  N 
Hllken    to    whom    it    may   concern. 

May    31,    1922 

May   31,   1922 — W   FOURTEENTH   AV 

100    N   Fulton    31x127-6.      John    Mc- 

Carron  to  Emil  Nelson.. May  31,   1922 

May  31,  1922 — NW  ARGUELLO  BLVD 

and  California.     Louis  May  to  Wm 

Martin .....May     31,     192:; 

May  31,  1922 — SW  TWENTY-SECOND 
Ave  and     Geary.     Louis  T     Perrera 

and  G  Mcscone  to  Meyer  Bros 

May    25,    1922 

May  29,  1922— E  VALEISrCIA  235  N 
20th    N    50xE    80.       Paul    Marty    to 

George    Bos May    26,    1922 

May  29,  1922 — W  THIRTY-THIRD 
Ave  100  &  125  N  Ulloa  N  25x117-6: 
W  34th  Ave  275  N  Ulloa  N  25x120. 
Parkside     Realty    Co     to     whom     it 

may  concern May   27,   192!: 

May  29,  1922— S  FLOOD  AVE  100  W 
Edna  W  25xS  112-6  Lot  40  Blk  18, 
Sunnyside.  Henry  W  Austin  to 
James  Arnott  &  Sen.... May  24,  1922 
May  2'J,  1922-E  TWENTY-SEVENTH 
Ave  258-6  S  California  S  41-6xE  120. 
David  Leigh  to  whom  it  may  con- 
cern  May   29,    1922 

May  27.  1922— N  RICHLAND  AVE 
278-7  E  Leefie  25x100.  Ben  Hegrlin 
and  Carl  Erickson  to  whom  It  may 

concern     ". 

May  27,  1922— N  CLEMENT  125  W 
Arguello  Blvd.  No.  26  and  28  Cle- 
ment.    Leon  J   Henrotte   to   Chas  £■ 

Delaney    May   27.    1922 

May  27,  1922 — SE  FOURTH  AVE  & 
Clement  36x68.  C  C  Graeber  to 
whom  it  may  concern.  .May  25,  1922 
May  23,  1922— W  24  th  Ave  20O  S 
Geary  S  25xW  120.  Prank  W.  and 
Emma  I.  Theobold  to  whom  it  may 

concern    May  23,   1922 

May  26,  1922 — NE  TWENTYISIXTH 
Ave    and    Geary.      B.    Hanretty    to 

Meyer  Bros May  26,   1922 

May  26,  1922 — N  FELL  200  W  GOUGH. 
Luther  and  W  Hilton  Sm.ith  to  E. 

K.  Building  Co May  24,  1922 

May  26,  1922— W  T^VENTY -SECOND 
Ave  260  N  Fulton  B  25  x  W  120. 
Nicholas    Hammingra     to     whom    it 

may  concern May  Z9,  1922 

May  26.  1:122— E  9TH  AVE  75  S  IRV- 
ing   S    26  X  E    95.      Johanna    Fox    to 

Ira  W.  Colburn    May  26,   1922 

May  26,  1922— N  %  of  W  %  of  S  ^ 
of  N  H  of  Blk  bounded  by  Con- 
necticut,  Arkansas,    IBth,    17th  St«. 


P  N  Hlk  235  frontage  on  16th  SI. 
200,  Connecticut  100,  Arkansas  200. 
described  as  S  16th  and  W  Con- 
ncctiTcut,  200  to  E  Arkansas  S  along 
E  Arkansas,  200  E  100  N  100  E 
100  to  W  Connecticut  N  along  W 
Connecticut  100  to  S  16th  to  beg. 
Ptn  P.  N  235.  Real  Estate  Devel- 
opment  Co.    to   Geo.    Wagner 

May   15.    1923 

May  26,  1922— S  POWERS  AVE  130  E 
Mission.  Catherine  A  Taylor  to 
Wm    H    Giahn May    18.    1922 


LIENS  FILED 


SAN  FRANCISCO  COUNTY 

Recorded  Amount 

June  1,  1922— S  CLAY  154-3  E  Frank- 
lin E  32-7xS  127-8"^.  T  H  Dahl 
vs  G30rge  D  and  Aimee  Merrill  add 

Martin   S  Show >66« 

May  31,  1922 — NW  MONTECITO  AV'K 
10.'  SW  Monterey  Blvd  SW  35xNW 
90.     Willism  Smith  Co  vs  Mrs  Mary 

L  and  Clarence    B  Bean $391. X6 

May  29,  1922— S  ("LAY  154-3  K 
Franklin  E  32-7  S  127-8  W  32-7 
N  to  beg.  Marshall  <x  .Stearns  Co 
vs  Geo  D  Merrill  and  Almee  Merrill 

5112 

May  29,  1922 — N  ALMA  147-6  E  Stan- 
yan  153-10  W  Shrader  30x120.  J  W 
Marsden   vs  I  and   Minnie  Grant... 

$316.31 

May  2;t,  1922— W  STAN Y AN  40  N 
Rivoll  N  35xW  120.     H  C  Norlle  vs 

H    L   Walkup $60 

May  27,  1922—3  CLAY  154-3  K 
Franklin  E  32-7xS  127-8»4.  Chas 
W  Hlggins  vs  Aimee  Merrill.  . .  .$14  26 
May  27.  1322— NW  JACKSON  AND 
Embarcadero  N  60  W  85-6  S  20  E 
20  »  40  E  65-6.  San  Francisco 
Motor  Drayage  Co  vs  VVellman 
Peck  &  Co,  Hannah  Bros  and  H  N 

McClure     $1531 

May  26,  1922— S  CLAY  154:3  E 
Franklin  B  32:7  x  S  127:  8%.  R. 
Oner  as  Wedel  Electric  Co.  vs. 
George    D.    Merrill,    Almee    Merrill, 

Martin    ST^ow $615.00 

May  26,  1922 — S  CLAY  154:3  E 
Franklin  E  32:7  xS  127:8%.  C.  W. 
Withington    vs^   Martin    Show,    Geo. 

1>.     Merrill,     Aimee    Merrill $480 

May  26,  1922— E  RANCHO  LAGUNA 
de  Merced,  at  intersection  with  S 
Ocean  House  Road.  76  S  Post  33 
of  Survey  Rancho  S  60°  21'  E  255.2 
ft.  S  17'  E  96. S  more  or  less,  W 
231  N  ^*  15'  E  223.25  more  or  le«s, 
containing  .837  acre.  Paul  Bey- 
gran     vs.     Harry    Lorentzen.     Jane 

C.    Peabody $453.35 

♦ 

RELEASE  OF  LIENS 

SAN  FRANCISCO   COUXTY 

Recorded  Ameant 

May  31,  1922— SW  FOOTE  AVE  50 
SE  Ellington  E  25xSW  80.  Rob- 
bies &  Gogen  to  J  A  Bauman.  $252.50 

May  27,  1922— S  LAKE  82-6  E  12th 
Ave  E  25xS  100.  J  E  lliggins 
Lumber  Co  to  Thos  J  Blight  Jr. 
Wni  O  Snell  (as  San  Fr.motsco 
Hardwood    Floor   Co)     

BUILDINa  CONTRACTS 

ALAMEDA     COUNTY 

The    following  Is    an    index    for    th» 
contracts  for  this  Issue. 

•No.     Owner  Contractor  Ami. 

2404  Bowman  Kulchar  3000 

2405  Henry  Owner  1500 

2406  Werner  Owner  2000 

2407  Romie  W'ilson  lOCOo 

2408  Retser  Healy  5600 
.'409     Penzien  Davlsson  3000 

2410  Lanza  G-arello  2000 

2411  Reed  Webb  4500 

2412  Whalen  Owner  7000 

2413  Am.   Bank  Scott  1500 
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2414 

Frank 

Scott 

4600 

2415 

Walker 

California 

20000 

24ie 

IJaker 

Vaughn 

5185 

2417 

Blanding 

Scott 

8000 

2418 

S.    P.    Co. 

Hutchison 

2419 

Kaiser 

Davis 

4225 

2420 

Saroni 

Pond 

2800 

2421 

Same 

Same 

5600 

2422 

Same 

Same 

2800 

2423 

McCausland 

Owner 

3000 

2424 

Hinch 

Owner 

3000 

2425 

Orton 

Owner 

2500 

2426 

Hoagensen 

Bigelow 

4500 

2427 

Mattick 

Scott 

3085 

2428 

Buckley 

Marshall 

7173 

2429 

Head 

Sorensen 

3500 

24S0 

Siefert 

Owner 

1000 

2431 

Evans 

Starr 

17000 

2432 

Paul 

Owner 

2500 

2433 

Huioff 

Fields 

8000 

2434 

Wagner 

Henderson 

1500 

2435 

Amberger 

Williams 

3500 

243K 

Harth 

Owner 

2500 

2437 

Maleton 

Woodard 

3500 

2438 

Hahl 

Bocrner 

3500 

243» 

Schrader 

Maasberg 

4150 

2440 

Goranson 

Owner 

3600 

2441 

Christenson 

Owner 

2000 

2442 

Strahel 

Owner 

1500 

2443 

Fricke 

Houch 

450C 

2444 

Bain 

Valleroy 

2850 

2445 

Goodwin 

Woodard 

4O00 

2447 

Pray 

Poulsen 

1865 

2448 

Pray 

Lucas 

34564 

2449 

Bioletti 

C  onner 

13920 

24i.O 

Bromlage 

Owner 

4000 

2451 

Brazier 

Owner 

2500 

2452 

Caldwell 

Peppin 

5800 

2453 

Walson 

Marshall 

9000 

2454 

McLean 

Dip.gwell 

2650 

2455 

Mo  ran 

Knight 

4500 

2456 

Sllva 

Owner 

3000 

2457 

Burgk 

Johnson 

3700 

2458 

Meyers 

Hudson 

3200 

2459 

Ferria 

Piere 

3000 

2460 

Standard 

Owner 

4000 

2461 

Same 

Same 

4000 

2462 

Ness 

Bratset 

3740 

2463 

Rollins 

Owner 

3000 

2464 

Baumann 

Owner 

30u0 

2465 

Sinclair 

Furlong 

3950 

2466 

Enterprise 

Ogden 

25t00 

2467 

Richardson 

Dawson 

10000 

2468 

Durant 

Neal 

2880 

2469 

Hills 

Lawton 

39 179 

2470 

Reed 

Lassen 

390lj 

2471 

Shrader 

Maasberg 

4150 

2472 

Anderson 

Owner 

9000 

2473 

Sack 

Yerrlck 

7000 

2474 

Pac  T   &   T 

Thornalley 

10000 

2475 

Clark 

Brasch 

11500 

2476 

Baker 

Pfrang 

5250 

2477 

Anderson 

Owner 

2400 

2478 

Thornton 

Butzke 

4500 

2479 

Ahnefeld 

Owner 

3800 

24  SO 

Cuccsa 

Schroeder 

1700 

2481 

Bennett 

Slack 

1000 

24?2 

Juster 

Wright 

1500 

2483 

Short 

Short 

2500 

2484 

Baker 

Vaughn 

5186 

2485 

Wright 

Kick 

5000 

2486 

Walts 

Owner 

8000 

2487 

Joiner 

Stanley 

4000 

2488 

WcbfT 

Hambloton 

-     3925 

2489 

HolT«chncidor 

Owner 

3800 

2490 

Hannum 

Marshall 

2260 

2491 

Warbulon 

Anderson 

lOOO 

2492 

Valentc 

Owner 

3200 

2493 

Woodl>uin 

Owner 

7000 

2494 

r«ter!:oii 

McCllne 

3200 

2495 

HlgginH 

.Jordan 

5000 

2196 

Brunt-It*" 

AlmqulBt 

17500 

2497 

Kchwiirl/. 

.lohnson 

9502 

2498 

4th    (Church 

Mission 

38302 

2499 

HauK 

<  lordon 

3600 

'Shoct 

Hnm« 

Kimball 

3871 

2501 

Karru; 

Wode 

1867 

2602 

Bnme 

Mual 

2181 

Owner— W.   W.   Henry  Co..  Inc.,  Prem. 

Architect — None. 

Day's   work.  $1500 


i.,i 


DWELLING 

(2400)  NO.  2312  SEVENTH  ST.,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — Jchas.  A.  Werner,  2416  10th 
St.,  Berkeley. 

Architect — None. 

Day's    work.  |2000 


ALTERATIONK 

(2404)      NO.    33(1     AnKIJ.NE    ST.,    Bcr- 

k^lcy.      AIUrnil'iiH 
owner — Bowinnn  DruK  ''<•. 
Archltcot-  .N'oiip. 
Contrnrior     ».  Kulcbar  *  Co,   8th   Av 

and    K-iOth    St..    Oakland.  fSOOO 


STORES 

(2407)      NO.    2330    TELEGRAPH    AVE.. 

Berkeley.  One-story  concrete  stores 
Owner — F.  E.  Romle,  418  Newton  Ave., 

Oakland. 
Architects — Hutchison    &   Mills,  Albany 

Bldg.,  Oakland. 
Contractor. — Leslie      R.      Wilson.      2216 

Blake    St..    Berkeley.  $10,000 


DWELLINGS 

(2408)  S  NEVIL  120  and  160  E  Har- 
rington, Oakland.  Two  one-story 
5-room   dwellings. 

Owner — Wm.  Retzer,  Federal  Bldg., 
Oakland. 

Architect — Nore. 

Contractor — P.  J.  Healy.  $2800   each 


DWELLING 

(2409)  E  NINETEENTH  AVE  35  S  K- 
26th  St.,  Oakland.  One-story  5- 
room  dwelling. 

Owner — I.  Penzien.  3947  Vale  Ave., 
Oakland. 

Architect — None. 

Contractor — D.  B.  Davisson,  513  Fair- 
fax Ave.,  Oakland.  $3000 


ALTERATIONS 

(2410)      NO.   4507   GROVE  ST..  Oakland. 

Alterations  and  additions. 
Owner — Luigi    Lanza,    4536    Grove    .'-'•t., 

Oakland. 
Architect — None. 
Contractor — P.     GartUo.     870     47th     St., 

Oakland.  $2000 


DWELLING 

(2411)  W  PARK  BLVD  165  N  Welling- 
ton, Oakland.  One-story  6-roorn 
dwelling. 

Owner — W.  H.  Reed.  1622  Bridge  Ave.. 
O.ikland. 

Arc  hit  Oct — None. 

Contractor — Thos.  W.  Webb,  4663  Fair 
Ave.,    Oakland.  $4500 


DWELLINGS 

(2412)  E  MANILA  AVE  50  and  90  S 
Forty-ninth  St.,  Oakland.  Two 
one-story  5-room  dwellings. 

Owner — Whalen  &  Carlos,  Federal  Bldg 
Oakland. 

Architect — None. 

Day's  work.         ^  $3500   each 


ALTERATIONS 

(2413)      NO.  3446  E-FOURTEENTH  ST., 

Oakland.     Alterations. 
Owner — American  Bank. 
Architect — None. 
Contractor — G.    A.    Scott,    685    23rd    St  , 

Oakland.  $1500 


)Door.<5   and   windows    in 

Completed    and    accepted.... 

TOTAL  COST,  $20,00 1 
Bond,  none.  Limit.  120  days.  Forfeit 
plans  and  specifications,  none. 


DWELLING 

(2416)      LOT  29  BLK  8,  Rockridge  Park 
Oakland.      All    work    for    five-room 
dwelling  and  garage. 
Owner — James    I.    Baker.    29101^    Ben- 
venue  Ave.,  Berkeley. 
Architect — J.  C.  Hare. 
Contractor — W.  T.  Vaughn,  381  51st  St., 

Oakland. 
Filed  May  26,  '22.     Dated  May  24.  '22. 

1st  floor  laid 1.4 

Roof    on    i,i 

Plastered    1^ 

Usual    35    days '^ 

TOTAL  COST,  $5185.50 
Bond,  none.  Limit,  60  days.  Forfeit, 
plans  and  specifications,  none. 


ALTERATION.'* 

1 2405)      NO.    1809    KfCMD    AVE..    Ber- 
keley.    AltcratloiiH 


DWELLING 

(2414)  E  ROSEPALK  AVE  210  S 
Mcru,  Oakland.  One-story  fi-rooin 
dwelllnR. 

Owner — George    F'rank.    1600   56ih    Av(>., 

Oakland. 
Architect — None. 
Coptruclcir — (J.    A.    ScofI,    68,'.    23ril    .vt  . 

Oakland.  $4t;(M) 

mriLDiNc, 

(2415)  LOT«  48  AND  49  Snnia  Fe  Tr.i.-t 
Berkeley.  All  work  for  two-story 
biilldlnK  .ind  6  iraraRcn  and  Mlon  - 
room. 

Owner — ci«ud«»   L.   Walkfir. 

Architect — Nono. 

Contractor  —  California  Bulldrrs  c<>  , 
1534   Franklin  Pt.,  Oakland. 

Filed   May    26,  '2:!.      Dated   Apr.  7,   '22. 

J<oui{h   iiiiktei  lal  on   vround >; 

Ivuoi'   tramed    M 

LathtHK  started    % 


STORE   BLDG. 

(2417)      E  PARK  50  N  Webb  Ave  N  50 
xE  87-6.  Alameda.     All  work  for  one- 
story   brick   store   building. 
Owner — H.    B.    Blanding,    Concord. 
Architect — M.    V.    Politeo,    1st    Nationa'. 

Bank  Bldg.,  San  Francisco. 
Contractor — G.    A.    Scott.    685    23rd    St., 

Oakland. 
Fiied  May  26,  '22.     Dated  May  24,  '22. 
On  1st  and   15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $8000 
Bond,  $4000.  Sureties,  C.  M.  MacGregor 
and  Carl  T.  Doell.  Limit,  75  days. 
Forfeit,  $5.  Plans  and  speciflcationa 
filed. 


REPAIRS 

(2418)  OAKLAND.  ALAMEDA,  BER- 
kcley,  Albany,  Emeryville,  San  Le- 
andro.  All  work  for  repairs  to 
pavement  and  new  pavement. 

Owner — Southern   Pacific  Company. 

Architect — None. 

Contractor— Hutchinson  Co..  Hutchin- 
son Bldg.,   Oakland. 

Filed  May   26,  '22.     Dated  May  1,  '22. 

Each    month    TS-jj. 

Usual     35    daj's 2b% 

TOTAL  COST— 4"  concrete  pavement, 
26c  per  sq.  ft.:  2"  asphaltic  surface, 
15c  per  sq.  ft;  3"  concrete  pave- 
ment, 20c  per  sq.  ft;  4"  concrete 
pavement,    25o    per   .'jq.    ft. 

Bond,    *5000.      Surety,   Globe   Indemnity 

Co.     Limit,  May  1,  1923.     Forfeit,  plans 

ar.d   specifications,   none. 


DWELLING 

(2419)  E  FRUITVALE  AVE  100  N 
E-Twenty-ninth  Ave..  Oakland 
One-story   5-room   dwelling. 

Ownei — Fred    Kaiser. 

Architect — None. 

Contractor — Geo.  B.  Davis.  3283  Hyde 
St..    Oakland.  $4225 


DM  ELLING 

(2420)      N       HAVENSOOURT       100        X 

Flora,  Oakland.     One-story   6-rooiii 

dwelling. 
Owner— L.   Saroni,  806   Howard  St.,  San 

Francisco. 
Architect — None. 
Contractor — ('.    P.    Pond.    1163    A.shm.  ; 

Ave.,  Oakland.  $2s 


1>WELLI\G 

(2421)      S   IlAVKN.SCOriJT   420   and    : 

N    Flora.   Oakland.      Two   one-sin 

ri-rociin   dwelliiiKH. 
Owner— L.   ^"^^oni,  80(1   lIo\v,ird  St.,  .'-^ 

Framlsco. 
Alchlloct — None. 
Contr.Tctor— C.    p.    Pond,    1163    A.-ihniont 

Ave,.    Oakland.  $2800    c.-K-h 


DWELLING 

(2422)      K    SI.\TV-EIGIiTH    AVE    ar.e    ^ 

Flora,     Oakland.      One-story     II  \ 

room   d.v.lliin;. 
Owner-  L.   .*-\\ronl.  806   Tloward  St.,  San 

FranclBco. 
Architect --Noi.e. 
Contractor — C.    P.    Pond.    1168   Ashmont 

Ave,   Oakland.  |3800 
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DWELLING 

(2423)      W    SIXTY-FIRST    AVE     150    N 

Scenic   Way,    Oakland.        One-story 

5-room   dwelling. 
Owner — Martha  McCausland,   1512   ri2nO 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  $3000 


DWELLING 

(2424)      N       THIRTf-FOURTH       76       R 

West,   Oakland.      One-story   5-room 

dwelling-. 
Owner  —  J.    T.    Hinch,    Federal    Blrtg:., 

Oakland. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(2425)      N    TENOR      35    E      GSth      Ave.. 

Oakland.     One-story  4-rooin  dwlg-. 
Owner  —  A.   E.   Orton,    ti^iSG    68th    Ave.. 

Oakland. 
Architect — None. 
Day's  work.  $2500 


AVE      150 
Two-story 


6- 


DWELLING 

(2426)      W      LINWOOD 

Hempel,     Oakland. 

room  dwelling'. 
Owner — H.  Hcagensen,  1800  E-38th   St.. 

Oakland 
Architect — None. 
Contractor — W.    S.     Bigslow,    821    13tli 

St.,   Oakland.  ?4500 


BUILDING 

(2427)      NO.  220  GRAND  AVE,  Oakland 
All    work    for      domestic    and      hot 
water      heating      for      three-story 
frame  building. 
Owner — W.  L.   Mattick. 
Architect — L.  H.  Thomas. 
Contractor — Scott     Co.,     Inc.,     381     11th 
St.,   Oakland.     • 

Piled  May  27,  '22.     Dated  . 

Roughing   in   pipe  system ...  ..H028. 34 

Completed    and    accepted 1028.34 

Usual    35    days 1028.34 

TOTAL  COST,  $3085.00 
Bond,  limit,  forfeit,  none.  P'ans  and 
specifications,    none. 


DWELLING 

(2428)      LOT      li)    BLK    17,      Lake.shore 
Highlands,  Oakland.     All   work   for 
two-story  frame  dwelling. 
Owner — D.    T.    Buckley,    5.';6    Fairbanks 

Ave.,  Oakland. 
Architect — None. 
Contractor— Alex  F.  Marshall,  1136  10th 

Ave.,   Oakland. 
Filed  May  27,  '22.     Dated  May  26,  '22. 

Frame    up     ?1344.75 

Roughed    in   and    brick   chimneys 

up     :.  .    1344.75 

All  interior  and2nd  coat  exterior 

plaster   on    1344.75 

Completed    and   accepted   and    all 

bills   paid    and   released....    1734.93 

TOTAL    COST,    S7173.3.'. 

Bond,   50%.     Surety,  Fidelity  &  Deposit 

Co.      Limit,    forfeit,    none.      Plans    and 

specifications  filed. 


ADDITION 

(2429)      JiOWDITCH    AND    CHANNING. 

Berkeley.     Addition   to  school. 
Owner — Miss   Head   School,   Bremises. 
Architect — None. 
Contractor  —  Walter      Sorensen.      3221 

Ellis  St.,  Berkeley.  $3500 


ALTERATIONS 

(2430)      NO.       2004       DELAWARE       ST.. 

Berkeley.     Alter  dwelling  into  fiats 
Owner — Mary  G.  and  E.  J.  Siefert,  263! 

Fulton   St.,   Berkeley. 
Architect — -None. 
Day's  wcrk.  $1000 


APARTMENTS 

(2431)  NO.  2118  HEARST  AVE..  Ber- 
keley. Two-story  20-room  apart- 
ments. 

Owner — Mrs.  Lizzie  M.  Evans,  Hotel 
Carlton,    Berkeley. 

Architect — None. 

Contractor — C.  M.  Starr,  ?019  Delaware 
St.,  Berkeley.  $17,000 


DWELLING 

(2432)      NO.     1422     KAINS    AVE.,     Ber- 
keley.    One-story    4-room   dwelling 
Owner— B.  M.   Paul,  558   16th  St.,  Okd. 
Architect — None. 
Day's  work.  |2500 


DWELLING 

(2433)  NO.  823  MENDOCINO  ST.,  Ber- 
keley.    Two-story  9-room  dwelling. 

Owner — G.  A.  Hutoff,  McKinley  Apts., 
Berkeley. 

Architect — B.  E.  Remmell,  Peralta 
Apts.,  Oakland. 

Contractor — W.  B.  Fields.  3866  14th 
Ave.,    Oakland.  $8000 


DWELLING 

(2434)  NO.  1632  RUSSELL  ST.,  Ber- 
keley.    One-siory   4-room   dwelling 

Owner — Mary  M.  Wagner,  3407  Adeline 
St.,  Berkeley. 

Architect — None. 

C^ontractor — B.  M.  Henderson,  3407  Ado- 
line   St.,   Berkeley.  .?1500 


DWELLING 

(2435)      NO.      1403      SACRAMENTO      S., 

Berkeley.     One-story   5-room   dwlg. 
Owner — Theodore     R.     Amberger,     2313 

Bush  St.,  San  Francisco. 
Architect — None. 
Contractor  —  Chas.    C.    Williams,    1524 

Franklin    St.,    Berkeley.  $3500 


DWELLING 

(2436)      NO.     1809     SACRAMENTO     ST.. 

Berkeley.     One-story  5-room  dwlg. 
Owner — Samuel    Harth,    1578    Delaware 

St.,  Berkeley. 
Architect — None. 
D.ay's  work.  $2500 


DWELLING 

(2437)   E  ARROYUELLO   tOO  S  Entrada 

Oakland.     One-story  5-room  dwlg. 
Owner — Mrs.  M.  W.  Maleton. 
-A.rchitect — None. 
Contractor — E.    W.    Woodard,    535    Met- 

ritt  Ave.,  Oakland.  $3500 


ALTERATIONS 

(2438)  NO.  2340  EIGHTH  AVE.,  Oak- 
land;    Alter  into  apartments. 

Owner — Linni  Bahl,  1615  High  St.,  Okd. 

Architect — None. 

Contractor — F.  Boerner,  2929  Foothill 
Blvd.,  Oakland.  $35or. 


DWELLING 

(2439)  N  EL  CENTRO  100  E  Dolores. 
Oakland.     One-story  6-room  dwlg. 

Owner — W.  H.  S\;hrader,  479  63rd  St., 
Oakland. 

Architect — -None. 

Contractor — E.  Maasberg,  1420  Wel- 
lington Ave.,  Oakland.  $4150 


DWELLING 

(2440)      W      FIFTY-FIFTH  AVE      74    N 

Brookdale,   Oakland.     One-story    .S- 

room  dwelling. 
Owner — H.  (Joranson,  3476  Laguna  Ave., 

Oakland. 
Architect — None. 
Day's    work.  $3600 


DWELLING 

(2441)  N  FOOTHILL  BLVD  50  W  Har- 
rington, Oakland.  One-story 
dwelling   and    garage. 

Owner — H.  Christenson,  2350  E-27th  St.. 
Oakland. 

Architect — None. 

Day's  work.  $2000 


DWELLING 

(2442)      E      MAGEE      137    N      Hopkin.s. 

Oakland.     One-story  4-room  dwlg. 
Owner — N.    M.    Strahc!,     1325    Fruitvalo 

Ave.,  Oakland. 
Architect — None. 
Day's    work.  $1500 


DWELLING 

(2443)      NW      PARK    BLVD.    AND      EL 

Centre,  Oakland.  One-story  6-room 

dwelling. 
Owner— F.    H.    Fricke.    2415    25th    \xe.. 

Oakland. 


AJchitec! — None. 

Contractor — H.    L.    Houch,    4445    Evans 
Ave.,  Oakland.  $4500 


DWELLING 

(2444)      W       REDDING      200       S    Loma 

Vista,  Oakland.     One-story  4-room 

dwelling. 
Owner — R.    B.   Bam,      3320    E-14th      St.. 

Oakland. 
.\rchitect — None. 
Contractor — H.  L.  Valleroy,   3636  Maple 

Ave.,    Oakland.  $2850 


DWELLING 

(2445)      SE    SUNNTSLOI'E    AND    .IKAN 

H.s.,   Oakland.        Cne-story      6-rooin 

t'lvelling. 
Owner — i':sther  S.   Goodwin. 
Architect — None. 
Contractor's.   W.    Woodard,    535    Mer- 

litt  Ave.,  Oakland.  $4000 


ALT  i:  RATIONS 

(2446)      NO.     521     THIRTY'-THIRD    ST.. 

Oakland.      Alter    into    apartments. 
Owner — C.   Gitteri,  Premises. 
Architect — None. 
Days  work.  $4500 


APARTMENTS 

(2447)  E  PIEDMONT  AVE  J  20  S 
Dwight  Way  S  75xE  135,  Berkeley, 
('ertain  work  for  three-story  frame 
apartments. 

Owner — Mrs.  Anne  B.  and  Fanny  .1. 
I'ray. 

Architect — W,  H.  Ratcliff,  Jr.,  1st  Na- 
tional  Eank   Bldg.,  Berkeley. 

Coniractor — A.  M.  Pculsen,  616  41st 
St.,  Oakland. 

Filed  May  29,  '2.     Dated  May  27,  '22. 

Roughed    in    $865 

Completed   and    accepted Balance 

TOTAL  COST,  $1865 

Bond,  none.     Limit,  .as  soon  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 

(2i48)  GP.ADING,  CONCRETE,  BRICK, 
tile,  plaster,  carpenter,  mill,  hard- 
ware, fixture,  .shad'is.  glass,  paint- 
ing, electric  work,  plumbing,  sheet 
metal,  iron,  roofing,  patent  beds 
on  above. 
Contractor — Lawrence     L.     Lu^as,     555 

59th   St.,  Oakland. 
Filed   May    29,   '22.      Dated    May   27.   '22. 

Root     boarded     $8636.50 

Brown    coated 8636. ."^0 

•;onipleted    and   accepted 8636..">tj 

Usual   35   days , 8636.50 

TOTAL  COST,  $34,564.00 
Bond,  $18,000.  Surety,  Globe  Indemnity 
Co.  Limit.  -^90  days.  Forfeit,  none. 
Plans  and  specifications  filed. 

DWELLING 

(2449)      LOT  47  BLK  3  North  Cragmont 
Berkeley.      All      work    for      seven- 
room  frame  dwelling  and  garag**. 
Owner — F.    T.   and    E.    C.    Bioletti,    170S 

Marin   St.,  Berkeley. 
Architect — Lilian     Bridgeman. 
Contractor— Conner    &    Conn-^r.    Berke- 
ley  and   Shattuck   Aves.   Berkeley. 
Filed  May  29,  '22.     Dated  May  27,  '22. 

Frame  up    i^ 

Brown   coated    14 

Completed    and    accepted 14 

Usual  35  days 14 

TOTAL  COST,  $13,290 
Bond,  none.  Limit,  100  days  after  May 
31.  Forfeit,  $1.  Plans  and  specifications 
filed. 


DWELLING 

(2450)  NO.  1841  CATALI.XA  ST.,  Ber- 
keley.     One-story    6-roon:    dwelling 

Owner — E.  D.  BromlaRo.  2226  Haste 
St.,  Berkeley. 

-Architect — None. 

Day'st  work.  $4000 


DWELLING 

(2451)  NO.  2307  DERBY  ST..  Ber- 
keley.     One-story    5-rooni    dwelling 

Owner — Jas.  W.  Bra.iier.  11-12  Bl.<\ke  St., 
Berkeley. 

.\rchitect — None. 

Day  s  work.  $250-) 
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DWELLING  Owner— E.    E.    Rollins,    357    Athol   Ave.,  Coated     1000 

("45'>^      S       BKOOKSIDE       ROAD       150  Oakland.  30    days    900 

Trestle   Glen    Road.    Oakland.  Two-  Architect— None.  TOTAL  <X)ST.  $3900 

storv   8-room  dwelling.  Day's    Work.                                              13000  Bond,    none.      Sureties,    none.      Forfeit, 

Q^^.^gP ."p    jj     Caldwell.    143S    Franklin  $2.00  day.     Limit,  50  days  from  Mar.  25. 

St     Oakland.  Plans  and  specifications  filed. 

Vrchitect Xone  DAVELLIXG.  -^^— ^^-^— 

(•ontractor-"-J     B     Peppin.    1432    Frank-  (2464)      E  77TH  AVE  225  N  HILLSIDE,  DWELLING 

lin  St     Oakland.                              »5800  Oakland.     One-story  5-room  dwell-  (2471)     N   EL  CENTRO   100    E   Dolores 

iin  SI..  KjAi^i^   u  ^^^  g^    being  Lot  32  Blk  h  Map  Fourth 

G\RAGE  Owner— Fred  Baumann,  2000  45th  Ave.,  Aye    Terrace      E.Ktension.    Oakland. 

r2453)      S   E-FOURTEENTH   50    E    35th  Oakland.  A"  ..^O'"*^      f^*-     o"e-story      frame 

Ave.,   Oakland.     One-story    tile   &a-  Architect— None.  .^„.„i7^ av"^tt     <5h.nH.r     4-c>    fiirfl    st 

ra?e.                                               ,_    ,  Day's    Work.                                              $3000  '^^"A-^„^"-    Shrader.    4.9    63rd    St., 

(,„.ner— A.  S.  Wat.son.  SW  Cor.  33d  Ave  _  /^:^'"''^"t" 

and   Foothill   ]!lvd.,   Oakland.  Archiloci— None 

and    hocimii   j-ivu.,   v./  nvvvT  t  Tvr  Contractor— E.     M.aas'.jerg.     IJ^O     We'l- 

\rchitect — Ncnc.  DV\  ii,J.,LlNtj.  .                            r\   i  •      X 

Oak-and.     Alter  into   apartments.  Architcct-None.  TOTAl'c6sT  'snSO 

C)wn<.r-Mrs^^   .1.    McLean.    Premiaes.  Contractor-Thos.    F.    Furlong,   61   Echo  ^^^^     ^^,_^       Limit     60    days       Forfeit 

;\',ntrL'c'to7-^J     H.    Dingwell.    2006   West  ^ve..    Oakland^ $39.50  „„^,       p,^„,   and   specifications   filed. 

S'-     Oakland^ «2650  RESIDENCE 

^:^^''r..Z7Z....       200       F  (-ter'N^I^Tlj  ST.   100   W  WEBSTER.  ^'^^l^^^^^^^i^^^,^^,,^:^. 

(£405)      S       FlhT  i -I-OL  UiM       ^uu       r.  Oakland.     Two-storv  6-room  apart-  r^,„„^^      t     r.     A„/i^^e,„ 

GaskiU.    Oakland.      One-story    five-  „„„tji.  Owner— J.    R.  Anderson. 

r-r^f^r^-,    .UvOline  mcniB.                       „    „       »          -    ,.  Architcct — None. 

room    ''.«    '""f                      Wo....    «!t  Owner— Enterprise      Hall      Association.  ,->-.^,„    -.vork                                               jqooo 

Owner— Philli])    Moran.    blO    Watts    St.  ^^^    Francisco.  Days    \\  ork.       JfyuUL' 

Oakland.  Architect— E.   C.   Bangs,   1st  Natl.  Bank 

Architect— None.  .p.,          j.         Vrtnr\^rn  RBlSIDENCh, 

Contractor— Harrv   C.    Knight.   388   12lh  Bldg..   ban    Francisco.  (2473)      23    GREENBANK    AVE.,    Pied- 

b"    Oakland.                                     $4500  Contractor--R.    C^  Ogden.      Monadnock  ^^^^      Qne-story  7-room  residence.      « 

Bldg.,    San    Francisco.               $25,000  owner— Herbert    H.    Sack.     403S     Pled- 

DWELLLNG  t^^ittt  i  rvr.  mont   Ave..   Piedmont. 

.•J456)      S    HOPKINS       150     W       Bruc".  ^o.-^^^vfrvov  ■'00  E  SANTA  ROSA  -Architect— None. 

Oakland.     One-story  .Vroom  dwlg.  (246.)     S  VERNON  200  E  SANTA  RObA  Contractor- A.  J.  Yerrick,   5255  College 

Owner-Joe     Silva.     1377     Hopkins    St..  Oakland       Two-story    10-rm    dN%ell-  ^^,^      Oakland.                                 $7000 

Oakland  ing.  __^___^_. 

.\rchitect— None.  Owner- Mrs.    Ella    E.    Richardson,    461  vi^djtioN 

Days    work.                                              $3000  Vernon   St.,  Oakland.  2112   BANCROFT  WAY.   Berke- 

— . Architect— -None.  ^           Addition 

DWELLING                                  „     ,    „,    ^  Contractor-J.    Dawson.      2121    Durant^  Owner-Pacific   Tel.   &   Tel.   Co. 

(2457)      N  HAMI'EL  195  W   Park   Blvd..  Berkeley.                                            $10,000  .vrchltect- None 

Oakland^    One-story    5-room    dwlg.  "contractor-W.  G.  Thornalley,  357  12th 

Owner— R.    Burgk.    1908    28th    St.,    Okd.  PAINTING.  ^.      Oakland              •                     $10  OOO 

.architect- None.  (2468)      NE   E-14TH  ST  and  NW  STAN-  ^^-    Oal^lanO^ »ui.uuo 

Contractor— L.  Johnson.  223  Greenbank  jpy  Ave..  NW  781.80  NE   1032.40,  SE 

Ave..   Piedmont.                                 $3700  7'^0.90    SW     1031.60.       Painting       for  f./ij-s)      09 1"      CED\R        ST       r.rleloy 

,.v,-.  ,  ,  TN-r. two-story    and    basement    adminis-  "    'Two'-storv    12-r*oom   tiats. 

I>\\  KLMi^ii  tration    building.  /^,,  nor     r>r    \v     v    ri-.ik     lOii    Culion 

(24.-8)      N   MONTANA   235   E  Champion.  ov.ner-Durant      Motor     Co.      of        Cal..  ^'^  "^[-g^Velev 

Oakl.ir.d.      One-story    5-room    dwlg.  „rtmis.v-  .      /*./'    f*^'!?^'*^^- 

i.vin..r     F-rivth    Mvera  prtmi.s<s.  Architect— None, 

owner — ii.ayin    aiyera.                                                Aiohitort None  .~.      .         ^          ••»      n      ■,                               ^          . 

^^^-  OaklamL $3200  ^^.^^^-^    -^^^  ^o.  1922.  Dated  May  23,  1922.  mVELLlNG. 

DWELLINC  Tenth    day    of    each    month 75^^  (24761      1031    COLl%S.\,    Berkoley.      Ono- 

(245S»)    E   NINETIETH   AVE   200  S  Hill-  ^'-^"'^l  ^5  days   ■■■■■■■■■■-■■:■  J^^^  story    6-room    dwelling 

side.     O.ikland.       Onc-Htory     5-room  ,      .^       „       TP       V,        1       ,    o!!  0^^^uer—^.    Baker. 

dwellinc  Bond.    $1440.      Sureties,    Maryland    Cas-  Architect— None. 

Ov.iier— Man'u.-I   Kerria    22:19  92nd  Ave.,  "R'ly    Co.      Forfeit,    none.      Limit,    July  Controctor— C.     J.     Pfrang.     ISO     Forest 

Oakland.  IS-      Plans   and    specifications    filed.  j-j      Oakland.                                     $5250 

Airhltect — None.  

Contractor- Jame.s    Pirrc.    1351    Bay   St..  W.AREHOUSE  DWELLING. 

Alameda.                                               $3000  (2469)      PARK      AVTE     and      HUHBARD  (2177)      163.-.    JAVNRS.    Berkeley.      One- 

^——  St.,    Oakland        All    work    on    con-  story    5-room  dwelling. 

KTATIO.N  crcto    warehouse.  Owner— H.    A.    Anderson,    1405      Spring 

•  2480)      NE    r.UtJADsVAY    .t    MATHER.  Owner— Jay    C.    Hills.  Way   .Berkeley. 

Ohklar.d.      One-Htory    stoel    service  Architect — Albert    C.     Martin.     Higglns  Architect — None. 

atatioB.  nidg..    Los   Angeles.  Day's    Work                                              $2400 

Owner — Standard     OH     Co                            '  Contractor —   Lawton      &      Vczey,     Call  

.\rchltect — None.  Bldg.,    San    Frandsco.  DWELLING. 

I>Ry'»   work.                                               $4000  pjied  May  31,  1922.  DrUed  May  29,  1922.  (247S)      1756    MARIN.    Berkeley.      One 

iB'   andlSth   of   ea.   mon 76%  story    6-room    dwelling. 

^   Bi/  vir  Piv-nvinN-T   Avn  MnKTirit  U-unl85days    26%  Qwner— J.     S.     Thornton.    3161     College 

(*.61)    NE  PIEDMONT  AND  MON  TELL  TOTAL    C508T,    $89,170  Ave.,    Berkeley. 

?,t)}!^!!         One-story    »teel    service  ^^^^    |19.58^  50,     Sureties.  U.  S.   Fidel-  Archltecf-None 

o«,J«r     Ht,n^,,r^     rtii     fr.  Itv    &    Guaranty    Co.       Forfeit,     non.v  Contractor— O.  H,  Butike.  1316  66th  St.. 

Archlt^Tt-iN^nc  Limit.    90    day«.      Plans    and      ,peclfl,,-  Berkeley. $4500 

>^«>>   ^"'■X HOOO  tlon.    filed.           DWELLINGS. 

DWKI  I  L\G  STORE  (2479)      1735    and    1733    MADERA    AVE. 

(••'«"*'  's    PLKAKANT    "30    W    FRCIT-  ( 2470 »  '   N   C()LI.E( :  K   A  VE    1 80  S  LA  W  Herk.ley.       Two       l-story       5-rooni 

v,.l.-,      Oakland.      On-slory      6-room  (on    Ave.    S    |0    W    73.75.    N    42.10    K  dw.  Ilin«s. 

.Iwclllng  60  34,   Oakland       All    work    on    .«n.  ■  owner  -Marry     Almefeld,    2123     1  arkei 

e>wn«T      Peter    Nisii.    1229    K    19th    St  '''ry   '"'"■<"   ""''    Karage.  St..    B.rkelley. 

Arrhlff.rt-.Sone.  owner  -M       R-d.      ('..U.^gc     and      l.'.fi  ArchUoct-Nonc. 

Contractor-A.     K.     Drat^rt,     2129     •4th  A>r*.    Oakland  Day  s    \\  ork. $3800    eac  . 

Ave.,  Oakland.                                $874..  Ai.hltect-  N..ne  ,,,..,,,, v.- 

Conlrnctor-  H.   *    C    Lasnen.   6323    C..1  D\\  l.l.LlNt. 

DWRLMNG, I'g..   Ave.  Oaklnnd  (2480)      1114    ORICCWN      Berkeley.  One 

.21«3>      H   PKINCKTON  RT   80   K  KAIR-  Klled  May  31,  1922.    fiat.d  Mnr.   IS.  192J  "'"""^  *"'"""A  ,    '1       »7ar      WAllac 

fax,      Oakland         on-sl..rv      n-.....„.  ».'rPmonp      »10".i  ,)wncr_Annn     Cuecw,     2786      Wallace. 

dw.lllng  i'la«trr.d                                             .1000  JJerkeloy. 
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Architect — None. 

Contractor — A.   G.   Schroeder,    1099    66th 
St.,    Berkeley.  $1700 


GARAGE. 

f2481)      1637    WALNUT,   Berkeley.  Gar- 

a.?e. 
Owner — Mr.s.    Oscar    M.    Bennett,    prem 

ises. 
Architect — None. 
Contractor — E.    F.    Slack,    2121      Cedar 

St.,   Berkeley.  $10,000 


REPAIRS 

(24S2  2328  WARRING,  Berkeley. 
Fire    repairs. 

Owner — Juster    &    Baird. 

Architect — None. 

Contractor — Curtis  Wright,  2716  Tele- 
graph Ave.,  Berkeley  $1500 


DWELLING 

(2483)      N     ALLENDALE     AVE     140     E 

35th    Ave..    Oakland.      One-story    4- 

rooni   dwelling. 
Owner — Loui.se      H.    Short.      574      Rosal 

Ave.,  Oakland. 
Architect — None. 
Contractor — C.   W.   Short.  $2500 


DWELLING 

(2484)      N    BROADWAY    TERRACE    20 

W    Golden      Gate      Ave.,      Oakland. 

One-story  5-room  dwelling. 
Owner — James    D.    Baker,    2910y2    Ben  • 

venue   Ave.,  Berkeley. 
Architect — None. 
Contractor— W.     T.     Vaughn,     .''.81     51st 

St.,    Oakland.  $5186 


DWELLING 

(2485)      N      BROOKDALE   AVE      175    E 

Kingsland.   Oakland.     One-story   6- 

room  dwelling. 
Ov/ner — Mrs.    Sophie   Wright,    2795    26th 

Ave.,   Oakland. 
Architect — L.  F.   Hyde, 
•'ontractor — Kick  &  Steele.  $5000 


DWELLING 

(2486)  S  CLARENDON  CRESCENT 
479  E  Mandana,  Oakland.  One  and 
otie-half-story    7-room    dwelling. 

Owner — .A..  Roscoo  Watts,  1225  Broad- 
way, Oiikland, 

Architect — Harris  Allen,  Central  Bank 
Bldg.,  Oakland. 

Dry's  work.  $S00O 


DWELLING 

(2487)      NI<:  EIGHTY-THIRD  AVE  AND 

B   SI.,   Oakl  iiul.     One-story   6-roon» 

dwelling. 
Owner — F.  and  A.  .ioiner. 
.\rchitect — None. 
Contractor — J.     A\     Stanley,     1436     45th 

Ave.,  Oakland.  "  $4000 


-M.TERATIONS 

(L'188)  NO.  1200  E-THIRTY-NINTH 
St.,  Oakland.  Alterations  and  ad- 
ditions. 

Owner — Mrs.  Weber,  Premises. 

Architect — None. 

Contractor— Fred  Hambleton,  3737  13th 
Ave..    Oakland.  $3925 


STORES    AND    APTS. 

(2489)  .SW  FORTIETH  AND  TELE- 
graph  Ave.,  Oakland.  Three-story 
frame   .=tores  and   apartments. 

Owner — Geo.  Hoffsclineider,  Nevada  Bk. 

Bldg.,   San  Francisco. 
Architoci — Sidney  B.   &  Noble  Newsom. 

Nevada  Bank   Bid:?..  San   Francisco 
Day's    vork.  $3800 

DWELLING 

(2490)  S  FOOTHILL  BLVD  37  W  39tl. 
Ave,  Oakland.  One-story  store  and 
dAvclling. 

Owner — J.  T.   Hannum,  San  Francisco. 
Architect — None. 

Contractor — J.  S.  Marshall,  3521  E-18th 
St..  Oakland.  $2250 


DWELLING 

(2491)      N    HILLGIRT    CIRCLE    250 

Wesley.    Oakland.        Two-story 

room  dwelling. 


Owner — Alfred  Warburton. 
Architect — None. 

Contractor — A.       Frederick       Anderson. 
2800  Delaware  St.,  Oakland. 

$7000 


DWELLING 

(2492)      W    LOCKSLEY     50    N    Cavour. 

Oakland.      One-story    5-room    dwlg. 
Owner — M.    E.    Valente,    1015    Channlng 

Way,    Berkeley. 
Architect — None. 
Day's    work.  $3209 


DWELLING 

(2493)  E  PROSPECT  AVE  80  N  Had- 
don  Road.  Oakland.  Two-story  8- 
room  dwelling  and  garage. 

Owner — P.  E.  Woodburn.  3965  Green- 
wood Ave..  Oakland. 

Architect — None. 

Day's   work.  $7000 


DWELLING 

^2494)      E   SIXTY-FOURTH  AVE    340   N 

Fairview,    Oakland.      One-story    5- 

room    dwelling. 
Owner — Geo.    F.    Peterson,    1315    Fruil- 

vale  Ave.,  OakLa-nd. 
Architect — None, 
("ontractor — R.  O.  McCline.  $3200 


DWELLING. 

(2495)  N  WELDON  AV  200  W  Lake- 
shore,  Oakland.  One-story  6-rm. 
dwelling. 

Owner — Mrs.    M.    E.    Higgins. 

Architect — None. 

Contractor —  Jordan  &  Zelle,  5844 
Broadway,    Oakland.  $5000 


APARTMENTS 

(2496)  NE  COR  PARK  BLVD  and  Ev- 
erett Ave.,  Oakland.  Two-story 
20-room   apartments  and   stores. 

Owner — Fred  Brunette.   2301   12th  Ave., 

Oakland. 
Architect — None. 
Contractor — John  Almquist.  5356  Trask 

St.,    Oakland.  $17,500 

DWET,LING. 

(2497)  NW  COR  BOULEVARD  WAY 
and  Grand  Ave  NE  59.90  NW  111.30 
SW  26.55  &■  120.96,  Oakland.  One- 
story  dwelling. 

Owner — J.      and     Rose     Schwartz,     415 

Euclid    Ave.,    Oakland. 
Architect— A.    W.    Smith,     1010    Broad- 
way,  Oakland. 
Contractor — Louis    and    Edward    John- 
son,   223      Greenbank     Ave.,      Pied- 
mont. 
Filed  June  1,  1922.  Dated  May  31,  1922. 

Frame    up    $2250 

Brown   coated    2250 

Completed  and   accepted    2500 

Usual    35    days    2502 

TOTAL  CXDST,  $9502 
Bond,  $5000.  Sureties.  Mrs.  Annie  E. 
Johnson  and  Mrs.  James  Anderson. 
Forfeit,  $5  day.  Limit.  Sept.  30.  Plans 
and   specifications   filed. 

CHURCH. 

(249S)  LOT  30  and  PTN  LOTS  20.  31. 
28,  29,  Blk  152  Map  Property  Ala- 
meda County  Land  Co.,  Oakland. 
Carpenter,  concrete,  mill,  stair, 
tile,  roofing,  sheet  metal,  glazing, 
etc.,  for  reinforced  concrete  church. 

Owner— Fourth  Church  of  Christ  Sci- 
entist  in  Oakland. 

Architect— Carl  Werner,  Call  Bldg. 
San   Francisco. 

Contractor— Mission  Concrete  Co.,  Call 
Bldg.,    San    Francisco. 

Filed  June  1,  1922.  Dated  May  18.  1922. 

1st  day  each  month 750^, 

Usual    35    days     25% 

TOTAL  COST,    $38,302 

Bond,      $19,151.      Sureties,    Stephen      I. 

Guerin    and    Edwin    Peterson.      Forfeit 

J5    day.      Limit,    120    days.      Plans    and 

specifications    filed. 


(2499)      PAINTING    ON    ABOVE. 
Contractor — C.    E.    Gordon,     180    Jessie 

St.,    San    Francisco. 
FUed  June  1,  1922.  Dated  May  18,  1922. 
Payment  same  as  above. 

TOTAL  (X>ST,  $3600 
Bond,  $1800.  Sureties,  Harrison  Barto 
and  F.  J.  Rcilly.  Forfeit,  $5  day. 
Limit,  30  days.  Plans  and  specifica- 
tions filed. 


( 2.^^00)      ELECTRIC  WORK  ON  ABOVE 
Contractor — Kimball    Electric    Co.,    526 

13th    St..   Oakland. 
Filed  June  1,  '22.     Dated  May  18.  '22. 

Payments    same    as   above 

TOTAL  CO.ST,  $3871 
Bond,  $1936.  Sureties,  W.  B.  West  and 
Mr.s.    Edna    K.    Angsburg.  Limit,    30 

days.     Forfeit.  $5.     Plans  and  specifica- 
tions filed. 


(2G01)      PLUMBING  ON  ABOVE. 
Contractor — Wade    &    Miller.   3355    17th 

St..    San    Francisco. 
Filed  June  1,  '22.      Dated  May  18,  '22. 

Payments   same    as    above 

TOTAL  COST,  $1857 
Bond,  $929..  Sureties,  R.  W.  Kinney  and 
Fred  Braun.  Limit,  30  days.  Forfeit, 
$5.      Plans   and   specifications   filed. 


(2502)      HEATING      &      VENTTL.ATINO 

on  above. 
Contractor  —  Ideal    Heating    Co..    1736 

Mission  St..  San  Francisco. 
Filed  JuITe  1,  '22.     Dated  May  18.  '22. 

Payments   same   as    above 

TOTAL  COST,  $2181 
Bond.  $1091.  .Sureties,  R.  J.  O'Brien  % 
T.  F.  Kiernan.  Limit.  30  days.  Forfeit 
$5.      Plans   and    specifications    filed. 


COMPLETION  NOTICES 


aLiAmed.4l   county 

Recorded  Accepted 

May  31,   1922— E  GROVE  ST   50 

S E  90,  being  Lot  3  Blk  2110 

—    .      M.    R.    Foubert    to 

Fred   Hambleton May   27.   1922 

May  31,  1922 — LOT  25  and  SW  10  LOT 
-2,  Blk  C,  Boulevard  Park  Tract, 
Oakland.  Alta  S.  Junker  to  J.  S. 
Marshall    May  17.  1922 

May  31,  1922 — SW  Colusa  Ave  419.70 
NW  Portland  Ave  NW  40  SW  100. 
Berkeley.  J.  A.  Wilson  to  whom  it 
may    concern     May    27,    1922 

Juno  1,  1922 — IX)T  31  BOULEVARD 
Park  4th  Ave  Heights.  Oakland. 
Karherine  Houck  to  H.  L.  Houck 
June    1.    1922 

June  1,  1922 — S  30  LOT  9  and  N  10 
Lot  10,  Blk  H.  Map  Boulevard 
Heights.  Oakland.-  Maria  J.  Nils- 
son    to    W.    Johnson ...  .May    26.    1922 

June  1.  1922 — LOT  5  BLK  E  MAP 
Blks  A  and  E,  Crystal  S'prings 
Tract,  Berkeley.  Julia  A.  Martin 
to   J.   W.  Krafft    May   27.1922 

June  1.  1922— LOT  12.  BLK  13  North- 
brae,  Berkeley.  A.  J.  Pollard  to 
whom   it  may  concern    .  .^lav  27,  1922 

May  29.  1932- LOT  102  Amended  Map 
Alta  Piedmont  Tract.  Oakland  Tp. 
MP  Brasch  to  whom  it  may  con- 
cern  May    29.    19?!' 

May  29,  1922 — PTN  6  AND  S  BLK  9. 
Daley's  Scenic  Park.  Berkeley. 
Bessie  Gallagher  to  John  Foran... 
....May    20.    1922 

I\Iay  3j„  1922 — W  MYRTLE  110  S  21st 

S   30  ,   Oakland.      Nora    Britt   to 

whom   it  may   concern.. May   18.   1922 

May  31.  1922— LOT  4  BLK  "N"  Vernon 
Park.  OaklS>nd.  Max  Reed  to  H  & 
C    Lassen Mav   25.   1922 

May  31.  1922 — LOT  35  Map  Highland 
Tract  Addition  to  Town  of  Hay- 
ward.  M.ary  Jane  Hacsebrouck  to 
whom   it  may  concern.  ..lunc   30.   1921 

Ma.\  3L  1922— LOTS  17  AND  18  Map 
Tract  B  Berkeley  L.  T.  I.  Assn.. 
r.erkeley.  T  W  Moran  to  C  M  Mac- 
Gregor May   27,    1922 
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Saturday     June     3,     1922 


May  31,  1922— PTN  LOTS  3  AND  4 
BIk  3  Barker  Tract,  Berkeley.  B  K 
Denbigh  bv  James  W  Plachek  to 
Jepsen  Bros.  May  31,  1322:  W  C 
Autitin May     31,    1922 

Alay  31,  1922 — LOTS  1  TO  6  inclu  Blk 
1  Barker  Tract.  Berkeley.  W  "W 
Whitecotton  by  James  W  Plachek 
to  H  McCullough  &  Son,  May  31; 
George  Sietter May   31,  1922 

May  26,  1922— W  THIRTY-THIRD 
Ave  l.')l  SE  E-16th  S  64xW  110, 
Oaklai.d.  Ernest  E  Silva  to  F  J 
Schneider May    20.    1922 

May  27.  1922 — SHATTUCK  A'^'E  bet. 
Uancrctt  and  University  Ave.,  Ber- 
iielty.  Southern  Pacilic  Co  to 
Hutciiin&on  Co May   23,   1922 

May  26,  1922 — S  LINCOLN  AVE  65  E 
Willow  E  25xS  50,  Alameda.  An- 
c'ero  Petersen  to  whom  it  may 
concern May    25,    1922 

May  £6,  1322 — AV  COLLEGE  AVE  100 
S  Wool5>ey,  Berkeley.  R  E  McMann 
lo    Sommar^trom    Bro.s..May    26,    1922 

May  26,  1322— LOT  31  and  S  y^  Lot 
32  BJk  27  Amended  Map  Regents 
Park.  Berkeley.  Herbert  Green  to 
whom    it   may   concern.. May    25,    1922 

-May  26,  1922— W  WEBSTER  380  S 
21st  W  192.44  S  50.07  E  189.79  N  50, 
Oakland.  F  Baker.  G  B  Hengen 
and  N  R  Ostbern  lo  F  A  Muller.  .  . 
May    20,    1922 


LIENS  FILED 


ALAMEDA    COUNTY 

Recorded                                                Amount 
May  23.   1922— LOT  11  BLK  "O",  Oak- 
land   Highlands,    Oakland.      Eureka 
Mill   &   Lumber  Co   vs  J   V  Syming- 
ton  and    Mrs.    M   Oakley J77.29 

.May  26.  1922— LOT  11  BLK  "D"  Map 
Lakeshore  Terrace,  Oakland.  A 
Jaronski  vs  Charles  Rogeis,  A  H 
Luebekeman  and  Central  National 
bank     |13o 


RELEASE  OF  LIENS 


ALAMRDA     COUNTY 

Recorded  Amount 

May  .^1.  1922— LOT  14  BLK  31  Kel- 
(^rsbergers'  Map  of  Oakland.  Henry 
Cowcll   LInte   &   Cement  Co.  to  Hy- 

man     Davis     1685.45 


Notice  of  Non-Besponsibillty 


AI^AMKOA   COINTY 


M:ty  27.  1322— PTN  LOTS  169  AND 
173.  Ro-shdvn  BIk  D  and  Ptn  Lots 
S2.  K5.  77  and  83  Re-Hbdvn  Hlk  C, 
.\I»"«>k  Estsite  Orch.nrd.s.  Oakl.ind.  W 
W  M('-k  iChtnte  as  to  iniprovemerttn 
en    pr<)pcri  V    

May  27.  1322— LCtT  77  Rc-Hhdvn  Blk 
c;  Lot  163  Re-wbdvn  Blk  n.  Meek 
EHt»«c  CrrhardH.  H  W  Meek  B«t 
aa    in   imj.rovemcnlK   on    property.. 

May  27.  1922— Ptn  Blk  15.  May  Key 
Route  Ilelffl.tp.  Alanuda  InVBt  Co 
r.f>    to    •mprovcmontH   on    property.. 

May  %!.  1922— LOTH  161  AND  182  Re- 
Bbdvn  rUk  L»,  M.'ok  Ent  Orciiarda. 
Alomida  Invenlment  Co  a.s  to  Im- 
provements on   properly 

May  J7.  1922— LOTS  C  AND  6  BLK  24, 
Key  Route  HelRhta  Alameda  In- 
i-oBtmrnt  Co  ,18  lo  Improvcmvnt*  on 
proprrty      

BUILDINO  CONTRAOTB 


%\Ti    MATRO    roilNTT 


PTX  LOTS  2«  AND  27.  Itl.K  3,  OLKN- 
wood  I'nrk,  IlurllnKtmr  Kurninh 
and  coriBlnirt  <>nf>-i.|.,ry  frnmc 
dwelling'  nnil   KurnK* 

•  iwnrr — John  nnd  Dnlay  .\f  TiinnlcUfTe, 
33(>3    MiNHlon    HI  .    Snn    KninrlHoo. 

Nrihlli-ct  -Charlen  !•  HtroibolT.  2276 
IMh    HI  ,   San    Krnn<  i«.  .. 


Contractor — Oscar   Wilson   and  Andrew 

J.    Benson    as      Wilson    &    Benson, 

co-partners.    336    Ashton    Ave.,    San 

Francisco. 

Filed  May  23.  1922.  Dated  May  22.  1922 

Frame    up    and   sheathed $156S.75 

Brown   plaster  in  and  outside  1868.75 
Completed    and   accepted    ....    1868.75 

Usual    35    days    186S.75 

TOTAL  COST.  $7475.00 
Bond.  f3740.  Sureties,  Charles  MonsoTi 
Limit.  90  working-  day.";.  Plan?  and 
specifications    filed. 


DWELLING. 

NORTHERLY      50      FT      BURLINGAME 
Heights   Burllngame.     Furnish   and 
construct    one-story     frame    dwell- 
ing. 
Owner — Sarah      L     Boekenoogen,      San 

Francisco. 
Architect — Charles      F.    Strothoff,    2276 

15th    St.,    San    Francisco. 
Contractor — Wilson       &       Benson.       336 

Ashton    Ave..    San    Francisco. 
Filed  May  23.  1922.  Dated  May  22.  1922. 

Frame    up     and     sheathed $1175 

Plaster    inside    and    outside 1175 

Completed   and   accepted    1175 

Usual    35    days    1175 

TOTAL  COST.  $4700 
Bond.  $2350.  Sureties,  Chas.  Monson 
and  Edwin  T.  Peterson.  Forfeit,  none. 
Limit,  none.  Plans  and  specifications 
nied. 


DWELLING. 

PTN  LOTS  26  ANTD  27.  BLK  3.  GLEN- 
wood  P.ark.  Burllngame.  Furnish 
and  construct  one-story  and  base- 
ment frame  dwelling  and  garage. 
Owner — Henry  W.  and  Gladys  Flora 
Boekenoogen,  3579  19th  St.,  San 
Francisco. 
Architect — Chas.       F.       Strothoff,       2276 

15th   St.,  San   Francisco. 
Contractor — Wilson       &       Benson. 
Ashton    Ave..    San    Francisco. 
Filed  May  ?3.  1922.   Dated  May  22. 

Frame    up    and    sheathed    $1625 

Prown    Plapter   inside  and   out..    1625 

Completed   and   accepted    1625 

Usual   35   days    1625 

TOTAL  CO.ST.  $6500 
Bond.  $3250.  Sureties,  Chas.  Monson 
and  Edwin  T  Peterson.  Forfeit,  none. 
TJmlt.  90  days.  Plans  and  specifli'a- 
tionr    filed. 
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1922. 


BUNGALOW 

BURLINGAME.      All    work    for    Imncra 
lo^^    and  frarape. 

Owner — (jU.**.   A.    .\hrudrath. 

Arrhilect — None.        .^ 

Contractor-   Alfred   C.  Dahl. 

Filed  May  23.  '22.     Dated  May   17.    22 

Signing,    contract    $     50 

Fountlallon    in     30n 

Raft'TB     In     place 125(: 

Brown    plaster    on 1250 

completed     12r.ii 

Usual    36    days 1250 

TOTAL  COST.   $535.) 

P.ond.   none.      Limit,   on   or  before   Sep! 

20.    1922.        Forfeit,    none.        PlanB    niul 

Hpeclflcationn   filed. 


PIMNO   FOUNDATION 

PACIFIC    CITY.    Sin    Mateo.      All    work 

for    piling    foundation    for    d.ancin*; 

pavilion 
f)«  ner — C.     W.     Ivernon.     Hotel    Tiirphi. 

.San   FrnnrUcfi. 
.\sHorlnted    Ar<  hitertf—  .Mfred    Kiihii    it 

T.   M.   EilwardK.  833   Mnrkot  .«-"t..  San 

Fran<-lN«-o 
Coiilrarlor — c.iorBi-    \.  Itenner  inn  Ken 

ner    )'\)unilallon    Co.),    44    Lloyd    .St.. 

Kan    Kranclnco. 
Klled  May  23,    22.     Dnied  May  13,  'S2. 

•  omi>li'led    nnd    fnrnlNliIng    ren'ipt- 

•  [|    lilllh   for  nil    labor  and   mnterialn 

TOTAL  <  {>,ST.  $25(111 
Itoiid.  none.  l<lniM.  8  dayn.  Forfril. 
m>ne       PlniiH  iitid   .<p<r  inonl  ion*  filed. 


DWELLING 

LOTS  13  &  14  BLK  1.  Glenwood  Park. 
Burlingame.  All  work  for  one- 
story  and  basement  frame  dwelling 
and  garage. 
Owner — Charles  W.  and  Elizabeth 
Stoflfers,  3159  16lh  St..  San  Fran- 
cisco. 
Architect — Charles     F.      Strothoff.    2276 

15lh  St..  San  Francisco. 
Contractor — Wilson  &  Benson,  336  Ash- 

lon  Ave..   San   Francisco. 
Filed  May  23.  '22.     Dated  May  22.  '22. 

Frame  up  and   sheathed $1900 

i^rown   pl.ister    inside   and   out..    190r- 

Completed      1900 

Usual    35    days 1900 

TOTAL  COST  $7609 
lUnd  $3800.  Sureties,  Chas.  Monson 
and  Edwin  T.  Peterson.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


APARTMENT 

AVEST  SIDE  MAIN  ST,  near  Burlin- 
game Ave.  Burlingame,  Cal.  Fur- 
nish and  install  plumbing  on  a 
two-story  reinforced  store  and 
apartment   buildinp:. 

Owner — A.  &'.  Daudistel,  1120  Burlin- 
game   Ave..    Burlingame. 

Architect — Ernest  R.  Norberg,  595  Mar- 
ket   St.,    San    Francisco. 

Contractor — W.  C  Palamountain.  1213 
Burlingame    Ave.    Burlingame. 

Filed  May  23.   1022.   Dated  May  24,  1922. 

5th    of   each    month    60% 

And  at  completion  not  to  exceed  75% 

Usual    35    days    25% 

TOTL  COST.    $1637 

Bond,      $820.      Sureties.    Fred      Lawton 

and    F.    S.    Wilkinson.       Forfeit,    none. 

Limit,    105    working    days.      Plans    and 

specifications   filed. 


BUNGALOW. 

LOT    7    BLK    18.    LOMITA    PARK.    Cal. 
Furnish      and      construct    one-story 
fr.ime    stucco    bungalow. 
Owner — Miss    Grace    Fritz. 
Designer — R.    F.    de    Sanno. 
Contractor — Thomas      A.      Cuthbertson. 

1766    I2th    Ave.,    San    Francisco. 
Filed  May  26.  1022.   Dated  May  20.  1922. 

Frame     up     $833 

Brown   coated  and   plastered....      883 

Completed   and  accepted    833 

Usual   35   days    834 

TOTAL  COST.  $3333 
Bond.  $1700.  Sureties.  J.  H.  McCalliini 
and  E.  O.  Bennor.  Forfeit,  $1  day. 
Limit,  7C  working  days.  Plans  and 
specifications   filed. 


COMPLETION  NOTICES 


HAN    MATEO   COrNTT 


Recorded  Accepted 

.May  23,  1322 — LOT  3  BLK  3,  Kn^ion 
Addlti'-n.  Burllngame.  D  P  Ilar- 
klns  to  E  C  Harklns.  .  .  .May  26.   1322 

May  29,  1922— LOT  11  BLK  8.  Bur- 
lingame Park  No.  2.  Burllngame. 
Mnngin,  Ellon  and  Nick  Athas  to 
whom    It   may   concern .  ..May   24,    1922 

.May  26,  1922— LOT  2  BLK  11  BUR- 
llngamo.  Harry  S.  Miller  to  I.,nr- 
s.n  &  SlegrlBt  Co May  25,   1922 

.\I:i.v    :•«,    1322      LOT    .'.    IILK    3.    Glen- 
wood   P.irk.    KurllngHme.      Adelndrl 
H   nnd    M    DonnldNon    lo   Unit    Build 
I  in    May   11.    UijJ 

.\lHV  21.  192:'— COR.  SAN  MATEO 
.\vc  (now  El  (Terrlto  Ave.)  nnd  V'A 
Cerrlto  Terrac-e  (now  itnndnlph 
Ave  )  Philip  S  llUMh  to  J  C  Baker 
May    23,     13:':' 

.May    25.    1922— LOT    K    HLK    7.    Bur 
llnKnine  Terrftce.   llurUn|{Hnir.     (;<••. 
\\    .Miinit  to  wlioni  11  ma.v  oon«'prn  .  . 

May     16.     1922 


Saturday,     June     3,     1932 


LIENS  FILED 
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SAN   MATEO   COUNTT 


Recorded  Amount 

May  27,  192— LOT  25  BLK  1.5,  Vista 
Grand  No.  2,  Daly  City.  .las  H 
Wiikfatrom    vs    James    Rixen    ct    al 

$55 

May  24,  1922 — LOT  3  BLK  13,  Town 
of  San  Carlos.  Thomas  D  RugRles 
vs  Fred  Roscnstcin,  .lane  Doe  et  al 


BUILDING  CONTRACTS 


FltKSNO    COUNTY 


$5,000  and  Over  Reported 


COTTAGE 

SE    COR.    SEC.    18,    14-22,    Fresno.      All 

work   for   frame   cottage. 
Owner — San    Joaquin    Light    &    Power 

Cptn..   1801   Tulare   St.,   Fresno. 
Archi  tect — None. 
Contractor — Chris     Sehrt,     2027     Fresno 

St.,   Fresno. 
Kiler  May  24,  '22.     Dated  May  15,  '22. 

Frame    ccmpJetcd     $70S 

Plastered     708 

Completion      70(i 

Usual    35    days 70S 

TOTAL  COST,  |2832 
Bond.  $1416.  Surety,  American  Surety 
(^o.  Limit,  60  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


SCHOOL 

PARLIER  SCHOOL  DISTRICT,  Fresno. 

All    work    for    two-story    masonry 

sciiool  building. 
Owner — Parlier  School  District,  Fresno 

Co.,  Calif. 
Architect — Swartz     &     Ryland,  Rowell 

Bldg.,  Fresno. 
Contractor — Robert  W.  Brown   &   P.   M. 

Stafford,  Madera,  Calif. 
Piled  May  23,  '22.     Dated  May  22,  '22. 
Payments    semi-monthly    for    work 

and   material    furnished 75% 

Usual    35    days 25% 

TOTAL  COST,    $52,000 

Bond,    $ .      Surety,    National    Surety 

Co.      Limit,   Oct.   15,    1922.      Forfeit,   $25. 
Plans  and  specifications  filed. 


DWELLING,  S5000;  No.  2960  Ventura 
St.,  Fresno;  owner,  Montgomery 
Thomas,  Griffith  McKenzie  Bldg., 
Fresno;    day's   work. 

APARTMENT  HOUSE,  $8000;  No.  736 
Vassar  St.,  Fresno;  owner,  L.  P. 
Peterson,  Fresno;  contractor,  J.  S. 
Hodge,  Fresno. 

OFFICE  BLDG..  eight-story  brick  and 
reinforced  concrete,  $525,000;  J  & 
Tulare  Sts.,  Fresno;  owner,  Fresno 
Bldg.  &  Invst.  Co.;  architect  and 
contractor,  R.  F.  Feuchlin,  Bank  of 
Italy    Bids.,    Sacramento. 

APARTMENT  HOUSE,  $14,000;  No.  1561 
Wishon  Ave..  Fresno;  owner,  E.  L. 
Lord,  3120  Huntington  St.,  Fresno; 
contractor,   J.   D.  Brase,  Fresno. 


COMPLETION  NOTICES 


FIIB8NO   COVNTT 

Recorded  Accepted 

May  26,  1922 — LOT  1  BLK  42,  Sierra 
Vista  Addition,  Fresno.  Fresno 
Bldg  Cptn  to  whom  it  may  concern 
May    25,    1922 

May  27,  1922— LOTS  20  AND  21  BI-K 
6  Van  Ness  Heights,  Fresno.  E  B 
Walthall  to  whom  it  may  concern 
May   27,    1923 

May  27,  1922— LOT  4  BLK  11,  Wilson 
North  Fresno  Tract,  Fresno.  L  J 
Trembly  to  whom  it  may  concern 
May    25,    1922 

May  24,  1922 — E  112.4  FT.  OF  W 
224.8  ft.  of  N  387.54  ft.  Of  E  5  acres 
of  Lot  120,  Montpellier  Tot,  Fresno. 
Conrad  Q  Young  to  whom  it  may 
concern May    23,    1923 


May  24,  1922— I'TN  BLK  87,  San 
Joaquin.  San  Joaquin  Light  & 
lower  Cptn  to  whom  it  may  con- 
oern May   20,   1922 

May  24,  1922— LOTS  25  AND  26  BLK 
7,  .Sierra  Vista  Addition,  Fresno. 
j£.cob  A  Schlotthauer  to  whom  it 
may    concern May    22,    1922 

May  25,  1922 — LOTS  19  TO  22  BLK  2 
and  Lotfi  2;'.  to  28  Blk  8,  Wood- 
ward Addition,  Fresno.  W  J 
Moore  to  whom  it  may  concern... 
May    18,    19'^2 

May  25,  1922— LOTS  31  AND  32  BLK 
2,  Cleveland  Tract,  Fresno.  Frank 
English  et  al  to  whom  it  may  con- 
cern  May    6,    1922 


LIENS  FILED 


FRESNO   COUNTY 


Recorded  Amount 

May  27,  1922 — LOTS  29  AND  30  BLK 
b.  Dean  Park,  Fresno.  J  B  VVel- 
liver  vs  J   A  Bondon $118 

May  24,  1922 — LOTS  34  AND  35  BLK 
13,  RoedinK  Addition,  Fresno. 
Victor  J  Cox  vs  Jose  Edgertnn  and 
R    U    Mcintosh $502 

May  24,  1922— LOTS  23  AND  24  BLK 
11,  North  Park  Terrace,  Fresno  L 
Rosenberg  vs  Alice  M  Dorsey.  . .  .$264 


BUILDING  CONTRACTS 


SAN   JOAaUIN    COUNTY 


92,500    and   Over   Reported 


SCHOOL 

BLOCK.  102,  E  CENTER  ST,  STOCK- 
ton  Brick,  concrete  and  frame  ad- 
dition to  Jackson  Grammar  School 
building. 

Owner  —  Board  of  Education  of  the 
City    of    Stockton,    Stockton,    Cal. 

Architect — Wright  &  Sattcrlee,  Bank 
of  Italy  Bldg.,  Stockton. 

Contractor — R.  W.  Moller,  Call  Bldg., 
San   Francisco. 

Filed  May  26,  1922.  Dated  May  23,  1922 
TOTAL  CX)ST.   $55,442 

Bond,    none.      Sureties,    none.      Forfeit, 

none.     Limit,  100  working  days.     Plan* 

and    specifications    filed. 


HEATING  SYSTEM 

W  NORTH  ST.  AND  SACRAMENTO 
Road,  Stockton.  Heating  and  ven- 
tilating plant  for  addition  to  El 
Dorado  School  building. 

Owner — Stockton  Board  of  Education 
of  the   City  of  Stockton. 

Architect — Frartk  Mayo,  Yosemite  Bldg. 
Stockton. 

Contractor — Miller  Hays  Co.,  125  N- 
California  St.,  Stockton. 

Filed  May  27,  '22.     Dated  May  15,  '22. 

Payments  not  given 

TOTAL  COST,    $6423 

Bond,    none.      Limit,    90    working   days. 

Forfeit,  none.     Plans  and  specifications 

none. 


PIERCE -BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 

1 


HEATING    rLA>T 

BLK  102  E-  CENTER  ST.,  Stockton. 
All  work  for  heating  and  ventilat- 
ing for  addition  to  Jackson  Gram- 
mar School  building. 

Owner — Board  .of  Education  of  the  city 
of  Stockton. 

Architect — Wright  &  Satterlee,  Bank  of 
Italy   Bldg.,    Stockton. 

Contractor — Edward  L.  Gnckow,  647  F- 
Main  St..  Stockton. 

Filed  May  27,  '22.     Dated  May  17,  '22. 

Payments  not  given 

TOTAL  COST,  $9516 

Bond,    none.     Limit.    90    working    day.s. 

Forfeit,   none.     Plans  and  fcpeciflcations 

none. 


REPAIRS.  $3000.  S  San  Joaquin  St, 
Stockton;  owner,  W.  E.  French. 
722    N.    Harrison    St.,    Stockton. 

RESIDENCE  and  garage,  $3300.  N 
East  St,  Stockton.  Owner,  C.  Nel- 
son,   1421   E.   Channel   St.,   Stockton. 

STORE  and  Lodging  House,  $45,000. 
E  Main  St  ,  Stockton.  Owner, 
Hattle  Gall,  125  E.  Vine  St.,  Stock- 
ton. 

RESIDENCE,  $2500.  W  5th  St.,  Stock- 
ton. Owner,  Allle  Lopez,  South- 
well-Hunter  Auto   Co.,   Stockton. 

RESIDENCE  and  garage,  $4500.  W. 
Regent  St.,  Stockton.  Owner.  G. 
Maddock,  California  Bean  Growers' 
Association.   Stockton. 

RESIDENCE  and  garage,  $5200.  N  Ba- 
ker St.,  Stockton.  Owner,  S.  H. 
Hall   740   W   Acacia,   Stockton. 

RE.SIDENCE  and  garage,  $3500.  W. 
North  St.,  Stockton.  Owner,  Ern- 
est   Stuart,    207    W.    Poplar,    Stockton. 

STABLE  ^d  Avagon  shed,  $3500.  S. 
Stanislaus  St.,  Stockton.  Owner, 
Hener,^  jSp  Worcester,  139  E.  Wal- 
nut,  Stockton. 


UENS  FILED 


SAN  jo.\ariN  corxTY 


Recorded  Amount 

May  25.  1922 — Lots  2.  11,  13,  14,  15, 
16,  21  and  22  &  N  18.4  ft.  Lot  24 
Escalon  Farms,  Stockton.  Edward 
Van  Vranken  vs.  J.  C.  Hoover  et 
a!    $176.77 


BUILDING  CONTRACTS 


sXpTTA   CLARA   COUNTY 


$1000   and   Over   Reported 


BUNGALOW 

SAN   JOSE.      All    work    for    frame    bun- 
galow. 

Owner — Lulu    L.    Murch.    San    Jose. 

Architect — None. 

Contractor — A.    J.    Nielsen,    156    S-20th 
St..    San    Jose. 

Filed  May  24.  '22.     Dated  May  20.    22. 
All  studding  and  nlates  in  place. $77'i 

Roof,    wiring   and    lathing    finished  77ri 

Upon    completion    775 

Usual   36   days 775 

TOTAL    COST.    $3100 

Bond,    none.      Limit.    60    working    days 

from     May    20,     1922.         Forfeit,       none. 

Plans  and  specifications  filed. 


BANK  BLDG. 

SUNNYVALE.     All  work  for  reinforced 

concrete  bank  building. 
Owner — Bank   of  Italy,    Sunnyvale. 
Architect — Edward  T.  Foulkes,  Crocker 

Bldg.,  San  Francisco. 
Contractor — Barrett    &    Hilp,    918    Har- 
rison St..  San  Francisco. 
Filed  May  24.  '22.     Dated  Apr.  19,  '22. 

As    work    proerresses 75% 

Usual     35     days 25'"o 

TOT.\L  COST,  $28,289 
Bond,  $14,144.50.  Sureties,  Albert  Lach- 
man  and  J.  T.  Casey.  Limit,  on  or  be- 
fore Oct.  1.  1922.  Forfeit.  $26  a  day. 
Plans  and  specifications  filed. 
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BUNGALOW 

SAN    JOSE.       All     work     for     one-stxtcy 

shingle   roof,  stucco   bungalow. 
Owner — Margaret  J.   Mason.  San  Jose. 
Designer — William  J.  Mason.  98   S-16th 

St.,   San   Jose. 
Contractor — K.    13.    Arnott.   Catripbell. 
Piled  May  29.  '22.     Dated  May  29.  '2^. 
Frame  up  and  sheathing  on  .  .?1369.37 

1st   coat   plaster   on 1369.37 

Accepted    and    notice    of    comple- 
tion   filed    1369.37 

Usual    35    days. 1369.37 

TOTAL  COST,  $5477.50 
Bond.  J2800.  Sureties,  Philander  Arnott 
and  Marv  Williams.  Limit.  90  workinfe- 
days  after  May  2'J.  1?22.  Forfeit,  none. 
Plans  and   specihcation.s  filed. 


RESIDENCE 

SAN  JOSE.      All   work   for  ore-story   5- 

room    frame   and  plaster   residence. 

Owner — Mrs.  H.  B.  Moore,  416  S-6th  St.. 

San  Jose. 
Architect — Wolfe    &    Higglns.    Auzefals 

Bldg..   Stin   Jose. 
Contractor — E.   E.   Arnott.  Campbell. 
Filed   May   31.  '22.      Dated   May   25.   '22. 

Frame  up   and  plaster  on J1250 

1st   coat   plaster   inside   and    out   12.'>0 

Completed  and  accepted 1250 

Usual    35    days 1250 

TOTAL  COST.  J5000 
Bond.  ?2500.  Sureties.  Philander  Arnott 
and  Mary  Williams.  Limit.  75  working 
days  from  May  25,  1922.  Forfeit,  none. 
Plans  and  specifications  filed. 


COTTAGE. 

NO.    466     AL'ZERAIS     ST,    SAN     JOSE. 

Five-room     cottage. 
Owner — J.    P.    Mauchle.      420      Gardner 

St..    San    Jose. 
Architect — ^None. 
Contractor — Jerome   Garcia,    1052   South 

First  St.,   San   Joae  $2940 


ALTERATIONS. 

NO.  217  S.   ELEVENTH  ST.  SAN  JOSE. 

Alter    garage    to    apartment. 
Owner— L.  T.  Clark.  54  S.   15th  St.,  San 

Jose. 
Architect — None. 
Contractor — L.    A.    Smith,     129     S.    19th 

St..    San    Jose.  $120n 


COTTAGE 

NO.  1176  MASTIC  ST..  San  Jose.  Four- 
room    cottage. 

Owner— Wm.  II.  O'Nell.  500  N.  15th  St.. 
San    Jose. 

Architect — None. 

Day's    Work.  $1760 


COTTAGE,  five-room.  $3100;  Seven- 
t(!enth  St..  noar  Jack.^on.  Sait  Jofe; 
owner.  L.  Murch.  311  S-I9th  St., 
San  Jose;  contractor.  A.  J,  NIclson. 
358  N-Fourth  St..  San  Jo.sc. 

COTTAGE,  five-room.  $3950;  15th  St.. 
near  Wllltam.  San  Johc;  owner.  J. 
A.  Wagner,  320  S-15lh  St..  San  Jose 
day's  work. 

COTTAGE,  four-room.  $2900;)  2th  Sf. 
near  William.  San  Jose;  owner. 
Goo.  Frost.  .IfiO  K-Willlam  St..  San 
Jr)Ht;  tronlra<Mor.  Jan.  I,.  MIeux,  5S7 
S-Hlxlh    St..   .Srin   J(>b.v 

COTTAGE,  four-room.  $1500;  San  An- 
tonio near  Thirtieth;  owner.  J.  P. 
jAnp^r,  1421  E-8an  Anionfo  *Sf.. 
■         :   da.v'H  work. 

CO  our-rooMi.    $1990;    No.    1»C 

1"  ry  St.,  Kim  Joho;  ownor. 
AiiKt  lu  Turlnn.  9  OlliTHon  St.,  S»n 
JOHC,  contractor,  (i.  W  llumpnrfty. 
363  I'ri-voHt  St.,  ,San  .lose;  day's 
work. 

COTTAGE.  B-room.  $2!>&o.  JNa..  11*1 
Shrr'iinn  St..  Sun  Jono;  ciwncr.  Jon 
U     narlMlM.   ,  •.hi  i.irtor,    W.   II.  0'N<'ll 

4f>r,    N-r.:iii   :^t  .   s.m   .ioh<'. 
COT'TAiJK.    7-roc.in.    $7ooit;    Kourt-ot^nth 
Ht.  near  Haii  Curlon.  i*i\t\  Jouv';  O^rn- 
4r.    V      ■■      ""    •■-  •  '  ::7fl    fT-Flfth 

HI   ,  Wnlfo     6t 

Hit(>  '   .  .s>iu  Jv«r; 


contractor,  F.  J.  Huxtable,  37  7  S- 
6th  St..  San  Jose. 

COTTAGE.  6-room.  $3300;  Third  and 
Martha  Sts.,  San  Jose;  owner.  A.  P. 
Jensen;  contractor.  A.  J.  Nielsen, 
358    N-Fourth    St..    San    Jo&e. 

BUSINESS  BLDG..  concrete,  $29,400; 
First  Sc.  near  San  Antonio;  owner. 
Mutual  B'dg.  &  Loan  Ass'n.,  Alex- 
ander Bldg..  San  Jose;  architect. 
Binder  &  Curti.*,  257  S-lst  St..  San 
Jose;  contractor,  li.  O.  Summers. 
17  N-lst  St..  San  Jo.>^c. 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

May  29.  1922— SAN  JOSE.  Clyde 
Alexander  to  whom  it  may  con- 
cern  May   25.   1922 

May  29.  1922 — SAN  JOSE.  Anthony 
G  Schutle  to  Wm  Regel.May  26.   192:; 

May  29.  .  1922— SAN  JOSE.  William 
Regel  to  whom  it  may  concern... 
May    26.    192: 

May  31,  1922— SAN  JOSE.  E  V  Fuchs 
to  T  J   Lannin May   29,   1921; 

May  25.  1922— N-SIXTEENTH  ST.. 
San  Jose.  J  T  Walsh  to  whom  it 
may  concern May  24.  192:; 

May  24.  1922— SAN  JOSE.  A  M  Elliott 
to  A  M  Elliott May  23,  1922 


LIENS  FILED 


SANT.\    rL.\H.\   COl  XTV 


Recorded  Amount 

May  31.  1922 — NEAR  SANTA  CLARA. 
The  Minton  Co  vs  Frank  L  Hoyt 
and   Geo   E    Pattoii $40.-i0.71 

RELEASE  OF  LIENS 


SANTA    CLARA    COUNTY. 


Recorded                                             Amount 
May       24.     1922 — NEAR       MOUNTAIN 
View.     Adams  Lumber  Co  to  Justin 
Madercs     $2514.75 


BUILDINO  CONTRACTS 


CONTRA    COSTA    COUNTY 


SCHOOL,  two-story  frame  grammar. 
$34,000;  W-12th  St.  bet.  Florida 
and  Virginia;  owner  .  Richmond 
School  Board.  Ollice  Lincoln  School, 
lOth  and  Macdonald  Ave..  Rich 
mond;  architect.  J.  T.  Narbclt.  9th 
and  Macdonald  Ave.,  lilohmond; 
segregated  contracts. 

SCHOOL,  three-story  concrete  and  til< 
Union  High.  $443,000;  S  Bissoll. 
bet.  8th  and  9th  "bts..  Richmond, 
owner.  Richmond  School  Board. 
Richmond;  architect.  J.  T.  Narbiii. 
9th  and  Macdonald  Ave..  Itlchmoiul; 
segregated   contracts. 


BUILDINO  CONTRACTS 


SACIIAMF.NTO     COUNTY 


9XSOO    anil    Over    Reported 


DWELLING,  l-story.  5-room.  $3500. 
724  San  Miguel.  Sacramento.  Own- 
er. Mrs.  M.  Place;  contrnctor,  P 
R.  Opdykc,  Rto  1.  Box  60a.  S.irrn- 
m«*nto. 


J.  A.  MOHR  &  SON 

OenrrMl  PalntUiK  Contractor* 

Kpcrlnllfita  In 

Com)resse(i  Air  Painting 
and  Sand  Blasting 

110   Jesilo    St..    2210    Fillmore    St. 
San    Franclico 


DWELLING,  cne  and  one-half -story  6- 
room  and  garage,  $3000;  No.  834 
36th  St..  Sacramento:  owner.  M. 
Watson.  1014  21st  St..  Sacramento; 
day's   work. 

FLATS  (2)  two-story  and  garage.  $5000 
No.  1015  V  St..  Sacramento;  owner, 
J.  Foster.  11th  .and  R  Sts..  Sacra- 
mento; contractor.  Watson  &  Ben- 
nie.    1014    21st    St.,    Sacramento. 

DWELLING,  two- story  3-nat.  SSO.iO; 
No.  2(a4  26th  St..  Sacramento,  own- 
er. Mrs.  L.  Leal.  317  U  St.;  contrac- 
tor. Vanina  &  Son,  2022  M  St..  Sac- 
ramento. 

DWELLING,  oue-siory  6-room  and  ga- 
rage. $5250;  No.  931  42nQ  St..  Sac- 
ramento; owner,  Anna  E.  Wiliam?. 
4440  San  Benito  St..  Sacramento; 
day's  work. 

TWO  FLATS,  4  rooms  each  and  garage. 
$4800;  No.  2,")20  W  St..  .Sacramento; 
owner,  C.  J.  Hopkinson.  1318  25th 
St.,  Sacramento;   day's  work. 

DWELLING,  one-story  5-room  and  ga- 
rage. $S00C;  No.  650  San  Antonio 
St.,  Sacramento;  owner.  Mamie 
Fernandez,  4:?30  8th  Ave..  Sacra- 
mento; day's  work.i 

DWELLING,  one-story  5-room.  $3000; 
No.  708  53rd  St..  Sacramento;  own- 
er. Joe  Fanger.  R.  F.  D.  No.  2.  Box 
509.    Sacramento;    day's    work. 

DWELLING,  one-story  .'■>-room  and  ga- 
rage, 52600;  No  4028  Sherman  Way. 
Sacramento;  owner,  W.  L.  Wilson. 
Premises;  contractor.  F.  O.  Noel. 
3023  Sacramento  Blvd..  Sacramento 

ALTERATIONS,  raise  house  and  finish 
lower  floor  into  4-room  flat  and  re- 
model upper  flat,  $2500;  No.  1616  N 
St.,  Sacramento;  owner,  A.  Farros, 
Premises;  contractor,  C.  Vanina. 
2022  M  St..  Sacramento. 

ADD  one-story.  $800(i;  No.  901  L  St.. 
Sacramento;  owner.  L.  G.  Siller, 
1617  13th  St..  Sacramento;  contrac- 
tor. Silier  Bros..  1617  13th  St..  Sac- 
ramento. 


COMPLETION  NOTICES 


SACRA.MENTO    COl'NTY 


Recorded  Accepteo 

May  31,  1922—3101  C  ST,  Sacramento. 
George   Coleman    to    whom    it    may 

concern    May    31,    1922 

May  29,  1922 — SOUTHERN  PACIFIC 
Shops,  Sacramento.  Southern  Paci- 
fic Co  to  whom  it  may  concern... 
May    24.    1922 


LIENS  FILED 


S.\rU\MKNTO     JOINTY 


Recorded  Amount 

•May  31.  1922 — S  »*  LOT  5,  F,  G, 
16th  and  17th  Sts.  Sacramento.  J. 
W.    Brown    vs.    A.    V.    Wilde.  $1689.00 


LUMBER    FIHM    FINED    FOR    WORK- 
ING   MEN    M\E    HOURS 


The  Loyal  Legion  of  Loggers  and 
Lumbermen's  Bo.ird  of  Trustees  in 
session  at  I'ortland,  Ore..  May  17.  Im- 
posed a  fine  of  $2,''iO  upon  thf  Wheeler 
Lumber  Company,  oiicratlng  at  Whcel- 
(>r.  Ore.,  on  a  conviction,  according  to 
the  procedure  of  the  Loglnn.  of  hav- 
ing worked  its  sawmill  and  logging 
•  mployes  on  nine-hour  shifts.  In  vio- 
lation of  the  Logion'n  standard  of  nn 
I'ight-hour    i\ny. 

The  Wheeler  Company  Is  direoted 
from    hondnunrterH    In    Pennsylvania. 

It  Ifl  s.nid  that  onb'  one  other  mem- 
tii>r  of  the  Loglon  remains  to  he  dla- 
I'lpllned  for  nn  ofTerse  similar  to  that 
ilNRCd  ngnlnst  the  Wheeler  Lumber 
Company,  and  out  of  about  200  lumber 
producing  concerns  In  the  Paclflo 
NnrtluvcHt  only  eleven  arc  working 
their  employes  nine  instead  of  eight 
lio^irs.  The  other  companies  aro  mem- 
bars  of  the  Lotion. 


.Saiurday,    Juno,     li,     I'.^'i'Z 


BUILDING     AND     ENGINEERING     NEWS 


31 


A  •Tlttsburg^  Automatic 
Gas  Water  Heater  In- 
stalled  in  the  Home  Indi- 
cates higli  quality 
tliroughont. 

Recommended  and  specl- 
fUd  by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
ot  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STOKAGB  SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Tel.  Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contractor 

221  OAK  ST.  San  Francisco 


Dorite  Stucco 


Let  our  Contracting  Department  Figure  your  Stucco  Plan* 
WE  MAT  GIVE  TOD  A  BETTER  FIGIJEE 
We  know  we  will  give  you  a  Better  Job 


1V1^;W   YORK 


T>ORITE  MAJnJFACTUmNG  COMPAFI 

116    UTAH     ST..    SAN    FRANOISfO 
Phone  Park  3838 


liOS     .4\'GKI-KS 


LIBEIITy 

WALiSMRD 

MANUlfACTUREO'^BV 

KEY- HOLD  PLi^TER^ATH  (company 


A  Fibered  Gypsum  Planter 
Board  that  will  not  abrink, 
warp  or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 
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Work 


Wo   manufacture   WIRE   WORK    for   the  following   purposes: 

Window    guards    for    Residences,    Warehouses   and    Manufacturing-   Plans. 

Overhead    guards    for    Elevator    Shafts. 

Elevator   Enclosures. 

Freight  Elevator  Cars  and  Doors. 

Skylight    Covers,    Vents. 

rroloction    guards   for    S'ldewalk    Doors. 

Machinery    safety    guards. 

Auto   truck    Enclosures   and   Doors. 

].,ocker    Doors,    Stall    Guards. 

Partition   Screens  for  Offices,   Garages, 

AVarehouses,   etc. 
Wire   signs   for  Buildings,   etc.,  etc. 


WRITE    FOR    LBAPLET. 


Tontli   and 

Harrison 

Streets 


Michel  &  Pfeffer 

Iron  Works 


Phone 
Market 


7t0 


IGarsFU  (EnuBtrurttntt  S^pcrta 

Issued  every  lousiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500   MISSION   STUKKT  SAN   FRANCISCO,  OAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

(;i:\r.r(.\ii  mimdbii  yaku 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
t;enrr«I    Mill    nnd    Cnbinet    Work.    Stork    Doom.    Saah 

Krninrn    nnd    MonldliiKs 
17TII    A    KANSAS    STS.  -  SAN    FRANCISCO 

I'hoMo    Market    10r>7 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  ExchanKe 


Phone    MlHHion    260/ 

«"•<    r-hono  MlM'4|on   B229 


Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

Knlnmvln.      <'<>|i|><>'      nnal      llrcMor 
I  loom  II  nil  'I'rim 

Ornaiiirninl    l':nlmaeMi 

Sheet    Mrtiil    A\  ork    of    ICvery 
Drarrlpt  Ion 

rMIA.«.     S<'Mr!    11  I  i:iS.     Mgr. 

aii7-niiu  T^vr.Ni  ii.rii  sthickt 

nrar  liurrUon   St. 
SAN    KUANCIH*  O,    CAMF. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JESSIE  ST.   S.   F. 

Phone  Sutter  6700 

lirnneh — SOU  Unlveralty  Ave., 
Ml  rkelcy — Phono  Herk.  4360 

lionf   Painte— nooflnc   Repairs 
Shlnslr    Mrlal     firaTel 

Aabraloa     and      Mncaeal*      Steam 
l*tp«  ■■«  Boiler  CoTerlas 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   RhEohsnffe) 

10R3    MARKET  ST. 

I'hone  Market  891     &«in  Francisco 


Publi 
560      M 
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Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  IIS  Townsend  St.      Branch  Office:  210  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR   SA1.E   BY   ALL    LUMBER   AND    B  I'lLDING    MATERIAL    DEALERS 


KOE.MRJ  N  G 


Heavy  Du^ 
Mixer 


Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete — «and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Conatruction  Mixer§:     10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Paver$:     7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.     Write  for 

CataioR  P  000. 
Dandie:     Linht  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoUt.     Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


Ml  LWAU  KE  E 


WISCONSI  N 


(l)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  rtverscd  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  tn  charging  side  for 
r«p«ated  trips  through  mixing  process. 
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lt,017    MILES    OF    ROAD    BUILT    BY 
FEDKRAL    AID    SINCE    1»1« 


The  Bureau  of  Public  Roads  of  the 
United  States  Department  of  Agricul- 
ture reports  that  on  March  31  there 
had  been  com,pleted  since  1916,  11,017 
miles  of  Federal-aid  road  and  gives 
the  mileage  of  each  type  and  the  av- 
erage cost  per  mile.  The  figures  are 
based  on  a  large  volume  of  work  and 
are  the  most  recent  and  reliable  fig- 
ures giving  average  costs  for  the  whole 
of  the  United  States.  The  figures 
cover  the  entire  cost  of  construction, 
excluding  large  bridges,  and  in  a  few 
cases  the  cost  of  engineering  is  not  in- 
cluded: 

Cost  per     Miles 

Type —  Mile      Const. 

Graded  and  drained    . . .   $9,200         1,762 

Sand-clay     6,850  1,338 

Gravel     9,230  4,389 

Waterbound  macadam    .    14,000  294 

Bituminous    macadam    .    25,720  383 

Bituminous    concrete    .  .    43,500  511 

Concrete     36,600         2,104 

Brick     46,875  224 

These  figures  are  based  on  the  en- 
tire period  of  operation  of  Federal  aid, 
but  the  major  portion  of  the  work  has 
been  done  since  1918. 

♦- 

ARCHITECTS        SK1,KCTED       FOR 
STOCKTON'    CITY    HALL 


Architects  J.  Pearce  of  Davis-Hel- 
ler-Poarce  Company.  Joseph  Losekann 
of  Losekann  &  Clowdsley  and  Pete 
Sala  have  been  selected  by  the  Stock- 
ton City  Council  to  prepare  plans,  for 
the  new  City  Hall  i.uildinfi-.  Bonds  to 
the  amount  of  $600,000  have  been  vot- 
ed and  the  site  selected,  which  is  on 
Weber  avenue  and  American  street. 
The  structure  will  be  six  or  seven 
stories    high    of    Class    A    construction. 


HIGH'WAYS    DEVELOP   RESOURCES 
OF    COUNTY 


(By  Laurence  Moye,  County  Surveyor, 
Vlaalia,  Calif.) 
Tulare  county  holds  many  recordi. 
It  Is  the  fourth  county  in  the  ITnlted 
States  in  the  value  of  farm  property, 
having  a  1920  census  rating  of  $198,- 
984,821  for  its  59,031  people.  It  Is  the 
third  county  in  the  number  of  farms 
and  third  In  the  number  of  Improved 
acres  within  its  borders.  Besides 
these  and  other  interesting  re- 
cords which  support  its  claim  as  one 
of  the  foremost  counties  It  also  claims 
the  greatest  mileage  of  paved  high- 
ways of  any  county  In  the  United 
States. 

It  makes  this  assertion  In  spite  of 
the  fact  that  Its  highway  accomplish- 
ments were  not  heretofore  generally 
known.  To  date  there  have  been  con- 
structed under  county  supervision,  237 
miles  of  paved  highway,  of  which  167 
miles  are  plain  concrete  and  70  miles 
are  concrete  with  asphaltic  surfacing. 
Contract  for  3.7  miles  additional  have 
already  been  awarded  for  1922  con- 
struction, making  the  total  mileage  of 
the  county  highways  system  240.7 
miles.  State  highways  constructed 
within  the  county  add  63  miles  of  plain 
concrete  highway  and  bring  the  total 
to  108.7  miles  of  durable,  paved  high- 
way. 

To  build  this  highway  system,  Tu- 
lare county  first  voted  bonds  to  the 
amount  of  $2,200,000.  The  balance 
necessary  to  expend  and  complete  the 
original  system  was  obtained  by  di- 
rect property  tax  over  a  period  of  two 
years,-  making  a  total  expenditure  of 
nearly  $2,500,000,  exclusive  of  funds 
used  for  the  construction  of  the  state 
highways. 

The  county  highway  system  connects 
the  six  incorporated  citle«  within  the 
borders  of  the  county  and  makes  each 
of  these  cities  li  point  from  which 
pared  highway  radiate  into  the  sur- 
rounding district.  Particular  attention 
was  paid  to  subgrade  conditions,  and 
where  adobe  soil  was  encountered  a 
special  subgrade  design  was  adopted. 
This  consisted  of  rock,  preferably 
lime  stone,  rolled  into  the  adobe,  filling 
the  voids  with  fine  rock  and  covering 
with  a  sand  cushion.  Twenty-four 
concrete  bridges,  ranging  In  length 
from  20  feet  to  1100  feet,  span  the 
streams  and  rivers  in  the  county  and 
provide  ornamental  as  well  as  durable 
links  in  the  chain  of  hard  surfaced 
roads. 

Tulare  county  Is  Justly  proud  of  its 
paved  highways  and  of  the  mileage 
record  It  has  established.  Over  these 
highways  the  produce  of  this  produc- 
tive community,  moves  to  market,  and 
through  them  the  county's  resources 
have   been   developed. 


SAN    JOSE    LAROR    UNIONS    WIN 
COURT   DECISION 


Labor  unions  of  San  Jose  and  Santa 
Clara  County  were  returned  victors 
when  Superior  Judge  P.  F.  Gosbey  or- 
dered dismissed  the  $25,000  suit  brought 
againsc  them  by  the  Pacific  Manufac- 
turing Company  of  Santa  Clara.  The 
suit  has  been  under  way  for  several 
days,  growing  out  of  the  strike  con- 
ditions now  existing  at  the  P.  M.  com- 
pany's plant  as  a  result  of  th©  opera- 
tion   there    of    the    American    Plan. 


Judge  Gosbey  ordered  dismissal  of 
the  suit  following  a  motion  for  non- 
suit on  the  part  of  Attorneys  Grant 
Bennett  and  A.  L.  O'Grady,  represent- 
ing the  unions,  on  the  ground  that  the 
prosecuting  attorneys,  H.  Ray  Fry  and 
D.  T.  Jenkins,  had  not  proved  that  acts 
complained  of  by  them  were  committed 
by  union  man.  He  declared  the  plain- 
tiffs had  failed  to  prove  that  the  union 
leaders  had  called  either  a  strike  or  a 
walkout. 


MORE    THAN   300.000    NEW^    HORSE- 
POWER INSTALLED   IN    CANADA 
LAST  YEAR 


Hydro-electric  development  in  Can- 
ada was  very  active  durtng  the  past 
year,  and  as  a  result  nearly  300,000 
horsepower  was  installed,  bringing  the 
total  in  operation  to  2,775,980  horse- 
power, acording  to  figures  of  the  Cana- 
dian Pacific  Railway.  Of  this  amount, 
Ontario  accounted  for  174,000  horse- 
power, or  a  total  installlation  of  1,121,- 
650;  Quebec  90,000,  1,015,885;  Manlto- 
lia  14,000.  97,247;  Nova  Scotia  13,000, 
46.94S;  New  Brunswick  9000,  30,180. 
In  British  Columbia,  Alberta,  Prince 
Edward  Island,  Yukon  and  Northwest 
territories,  while  there  was  little 
power  actually  installed,  several  plants 
were  In  the  course  of  construction  or 
under  consideration.  The  amount  of 
turbine  installlation  in  horsepower  in 
these  provinces  in  1921  was  305,315, 
.13,187,  1S69  and  13,199,  respectively. 
An  idea  of  th©  amount  of  hydro-elec- 
tric power  installed  in  Canada  may  be 
gleaned  from  the  fact  that  at  the  end 
of  1920,  according  to  the  Dominion 
Water  Power  branch,  there  was  194 
per  cent  more  developed  water  power 
per  capita  in  Canada  than  In  the 
United   Staates. 


S.\N    JOSE    FACE.S     BIGGEST    BUILD- 
ING   YEAR 


San  Jose  is  showing  a  steady  and 
nealthful  growth  rather  than  a  build- 
ing boom,  according  to  M.  C.  WoodrutT. 
City  Building  Inspector.  During  the 
month  of  May  78  permits  were  Issued 
for  new  structures  and  alterations  to 
standing  buildings.  Work  carried  on 
under  these  permits  totaled  $166,640. 
Of  these  45  were  for  new  structures 
and  33  for  alterations.  Home  build- 
ing is  a  feature  of  the  San  .lose. ac- 
tivities. 

"Construction  undertaken  during  the 
hve  months  of  this  year  totals  $S13.- 
105,"  says  Woodruff  in  his  report.  "Of 
this  $709,360  is  for  new  work  and  $103.- 
745  fcr  repairs  ri:ul  alterations.  The 
new  work  includes  a  hospital  costing 
$172,280,  business  buildings,  $137,485. 
living  apartments  $381,120.  including 
125  single  family  houses,  and  7  for  two 
or  m.^re  families,  totaling  33  apart- 
ments. The  balance  for  private  ga- 
rages and  miscellaneous  construction. 
It  will  be  seen  by  the  above  that  pro- 
visions is  made  for  158  more  families 
and  while  perhaps  a  score  of  fhese  are 
for  temporary  buildings.  the  per- 
manent homes  will  follow  in  the  near 
future.  These  figures  include  work  in- 
side the  city  limits  only  and  a  con- 
servative estimate  of  the  work  just 
outside,  which  is  almost  wholly  resi- 
residential,  would  undoubtedly  equal 
that  for  the  same  class  of  ^\■o^k  in- 
side. It  is  <iuit>  generally  conceded 
that  only  for  the  labor  trouble,  that 
the  at)ove  amounts  would  be  much 
larger.  It  is  safe  to  predict  this  year 
to  be  the  largest  since  records  have 
been   Icept." 
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ALONG  THE  LINE     I 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


As  compared  witli  figures  for  April,  iht-  rOUowins  I'acific  Coast  cities 
show  an  increase  in  building  operations  for  the  month  of  May:  San  Fran- 
cisco, Sacramento,  Fresno,  Oakland,  San  Diego,  Cal.;  Portland,  Ore.;  Seattle. 
Tacoma  and  Spokane,  Wash.  Los  AnRPles  shows  a  loss  of  $3,632,182,  and 
Lonp  Beach  a  loss  of  $973,046.  Buildlnj?  operations  in  the  leading  Pacific 
(oast    cities    for    the    past    three    months    follow: 

March  April  May 

San   Francisco    $3,289,251  $3,993,720  $4,377,066 

Sacramento     813,737  532,303  560,695 

Fresno     607,966  641.474  993,500 

Oakland    1,925,577  1,850.160  2,243,745 

Los    Angeles     10,964,829  12,659,6S6  9.327.504 

San     Diego     l,068,7O(i  S21,446  1.028,883 

Long   Beach    1,154,083  2,475,597  1,502,551 

Portland.     Ore 3,162,<J55  1.865,970  2.916,755 

Seattle,   Wash 1,791,671  1.632,175  1,643,030 

Tacoma,   Wash 309,431  291.715  777,933 

Spokane,    Wash 302,418  359,190  395,817 

Orders       for       Eahricated       structural  i;es(.lutions       urging     lower       freight 

steel   placed   during   April    were    almost  rates    on     road     materials    and     equij)- 

•qual     to  the  capacity     of     fabricating  ment.    open     competition     bet^\een     all 

Mrni.s.  according  U  reports  made  to  the  ipyos       of     paving       construction,       in- 

PcpartmeiU  of  Commerce  by  firms  com-  cre.ises   in  compensation   for  competent 

prising     two-third;-:    of    the    fabricatiner  engineers   so   as   to    attract    to   highway 

capacity    of    the    United    States.       Sales  work    the    best    knowledge    and    ability 

reported    during      AiTil    amounted       to  and    membership    by    the    United    State:- 

115.24V    tons    by    75    firms    having   a    eft-  in    the    Permanent    International    Asso- 

pacity    of    li 6.918    tons,    or   at    the    rate  ciatirn      of      Road      Congresses.      were 

of    99    per    cent    of    capacity.      At    thi.-:  adopted   by   the   Asphalt  Association   at 

rate,    the    total     .>ales    throughout     tho  its    recent    annual    convention    in    New 

United    Stales,    based     on    a    total    ca-  York. 

pacity    of    180,000      tons,    were      177,600  

tons  in  April.     This  compares  with  139.-  A  concrete   brick    v.hich    the   inventor 

300    tons    rei)oi  ted    for    March    by    the  claims   can    be   sold   at   about   the   same 

Uridgt    .Uuilders    aaid     Structural     So-  price  as  clay  brick  nnd  which  he  claims 

ciety.    based      on    reports    of      64    firms  will  save  200  out  of  2000  brick  custom 

showing    srtles    at     77    per    cent    of    ca-  arily     required  for     a  rowlock  wall,     is 

pacity.  being  made  at  Friant.  Cal.     The  methoii 

of    manufacture     involves    a     vibratin.u- 

Offi'^ialj*    of    the    Clolumbia    Sieel    Co.  process    which    eliminates    all    air    and 

after    a    series    of    conferences    held    in  surplus    water    and    produces    a    den^e 

Pltlsbuig,    Calif.,    and    data    developed  concrete   which    has   been    tested    up    to 

at    a    series    of    meetings    held    in    Salt  :i0,000  lbs.  per  si\.  inch.     Bruce  R  Dake 

Lake  City,  Utah,  have  decided   to  erect  of  Fresno  is  the  inventor. 

the  giant  manufacturing  and  steel  .stor-  

age     plant     of     the     company     for     the  Smith-lleadley      Company      Inc..      has 

I'acific    Coast     territory    at    Pittsburg,  opcne-I      offices    at    308      Columbia      St.. 

Contra   Costa   County.      The   decision    is  Seattle.  Officers  of  the  concern  are   Lee 

the  culmination   of  many   months   work  a.    .Smith    and    .lames    D.    Headley.    both 

In  merging  Pacific  steel  interest;;  into  a  fonnerly    connected     with     the    General 

$^5,000,000    steel    corporation.      Offlcials  Fir^pjooflnf?    Company    of    Youngstown. 

of   the   company   pronounce    the   merger  Ohio.      The   new   company    is   to   deal    In 

complete.      W.   E.   Creed   is  president  of  steel    office   equipment   and    general    of- 

the    Columbia      Steel     Co.    and       J.    W.  flee    supplies      and    will     be       e.vrlusiy. 

Hatchforrt,    managing   dirctor.  a^eIlts    for    the    output    of    the    C.eiieral 

Flri|)ro(iflii(;    CompJni.A 

"Harbors    and    Terminals:    The     Port  

FHCllilies    of   San    Francisco    Bay,"   will  Increa.'ed  meiiibtrBhip  and   the  active 

be  the  subject  of  an   address  by  Frank  iiuildiiig   program   Tf»i\\     under   wa.v    has 

O.    White,    chief    engineer.    State    Board  c.iused    the    Ulchmond      P.ullders'      lOx- 

of    Harbor    Commissioners,    before    the  ch.nnge    to    tiike    ovc^i    more    floor    si)ace 

members    of    the    San     Francisco    Post,  In    Iho    present    <iunrter.«<    at    914    Mnc- 

AiTierlcan     Military     Kngineors,     at     the  ■IhikikI  avenue.     In  the  enlai-ge  (juarteis 

June  meeting  of  the  Post,  Monday  eve-  prnvlston    will    l-e    made    for    a    displ.iy 

nlng,   June    12,   at    the    Engineers'   Club,  >t    building      materials.      The      present 

57   Post   street,  San   Francisco.     Major-  <iuartcrs    will    be    given    over    to    con- 

Oenrral     Lnnnint;     H.     Beach,    Chief    of  sullatlon    and    estimating    rooms. 

Knglneers,        United       Stnates        .\rmy,  ^— — — 

Wushlngfon.    D.    C,    In    expected    to    be  A    fifth    election    held    In    the    Turlock 

present    at    the    meeting.  High    .'■'chool    District    to    authorize    the 

Issuance    of    $175,000    In    bonds    to    coni- 

The  California  Civil  Service  Commis-  pletu    the    high    school    failed    to    carry. 

slon  announces  an  cxamlnntion   will   be  The    declaration    of    the    School    Trus- 

held   III   San   Francisco  and   L(.b  Angeles  tees    io    finance   iho    work    by   direct    tax 

for    lh«-    poiiHiori    of    Archltertural     De-  should    the    election    fall,    depends    upon 

signer.  Crnde  V,  a  position  paying  from  a    favornbli'    decision    <>f    the    Altornev 

|2Sri   to    %Zf)«   a    month.     Time    for   flllnit  (lOneral. 

applle^iitlons  nl   .Sacramento  closes  June  

17.     Application    blanks  may   bo   had  at  Th»!  city  of  Munteca  lost  a  suit  In  tin 

771      Howard     St  ,     San     I'Vanclsco;     401  .^up«  rior  Court    to    P.    Monlaguu   of  San 

Tenth   St  .   Oakland:    176  So    Market   Rl..  Fram-lHco       for     $1,235.11'.         MonlaK"'' 

Son    .lose,    ;iir.    ii    St.,    Fresno;    200    Ho.  slgneil  :.  contract  with  the  city  to  con- 

tmn      Joa«|uln      St.,    Sto<kf""      'ifwi    206  struct    15,700    feet    of    sewer    and    aft<i 

Court  tit,   Loa  Angeloa.  comiib  ting  606  feet  of  the  projcsct   the 

— — —  city  Hiilslud  the  work.     Montnguo  sued 

Diillrlinu    pernillM    Ikhih  <l    m     \  I  ,  rnoda  to     collect       for       thu     work       he       hal 

during  the  month  f>f  May  :ir»  the  ^arg-  actually  done. 

»st    slr.rr>    April    l»2n       Flfiy-elghl    per-  

mifa     tvere     Uaucd     fur     Improvementa,  The    Pacific    Mallrablff    Iron    Co.    will 

totNllng   $129,383.  erect  u  foundry  at  (iresharn.  Oregon. 


\\  .  t".  LarK.  furnieily  c.:.iisulting  en- 
gineer of  San  Dicgo.  has  been  appointed 
chief  of  the  consolidated  departments 
of  city  engineer  and  superrntendent  oi 
ftroeis  of  Pa.sadena.  The  new  joint 
"Hice  will  be  known  as  the  city  engi- 
neer and  superintendent  of  streets  de- 
partment. The  change  is  effective  Juno 
1.  Former  City  iSngineer  Dewey  will 
be  retained  as  special  engineer  oii 
St  wage  disposal   works. 


Architect.'?  Dean  .and  Dean  of  Sacra- 
mento, to  operate  as  the  Architectural 
and  Engineering  Commission  of  the 
Board  of  Education,  have  been  commis- 
sioned by  thai  body  to  prepare  plans 
for  the  completion  of  the  Sacramento 
school  building  program  under  the  re- 
cently   authorized    $400,000    bond    issue. 


The  Fresno  Traction  Co.  at  P'resno. 
Calif.i  has  definitely  decided  to  con- 
struct extensions  of  its  system  Into 
the  residential  sections  of  the  city,  ac- 
cording to  F.  W.  Webster,  general  man- 
ager. More  th.iii  SI  07.000  will  be  ex- 
pended ill  th(  work,  all  of  which  will 
\>e  done   by  company  creu.s. 

.1.  C.  Mever  of  Heno.  Nevada,  has 
been  elected  president  of  the  Nevada 
State  Master  Plumbers  Association, 
rhas.  C.  Smith  was  elected  vilce-presl- 
dent;  Chas.  Westover,  treasurer  and 
Leonard   C.   Savage,  secretary. 


Itoy  A.  Murray  of  San  Francisco  on 
June  2  assumed  the  position  of  secre- 
tary of  the  State  Illghwa.v  ("ommis- 
sioii,  .succeeding  John  Galvin  who  re- 
signed to  becon;e  a  member  of  the 
State  Civil  Service  Commission. 


After  fourteen  years  of  service,  R. 
H.  Macbeth,  building  inspector  of  Al- 
bany (Alameda  County)  has  resigned 
to  enter  the  contracting  business.  A. 
Anderson  has  been  temporarily  ap- 
pointed   to    fill    the   vacancy. 


V*.  C.  Greene.  f,>r  twelve  years  asso- 
ciated with  the  Johiis-Manvllle  Com- 
pany, Se;it;le,  has  severed  h!s  con- 
M(-ctlons  with  that  concern  and  taken 
over  the  m.'inngenient  of  the  Indepen- 
ileiit  Sheet   Metal  Company  In  that  city. 


.\rlhui  11.  Kelly,  manager  for  the 
Tulare  County  Lumber  Company  at 
Vli'alln.  has  resigned  after  fifte.'.i 
years  service  and  proposes  to  open  up 
.1  yard  July  1  In  South  Bridge  street. 
VIsalla. 


C'.  J.  Corcoran  has  been  named  su- 
fierlntendent  of  the  SI.  Helena  munici- 
pal water  system,  which  the  city  re- 
cently purchased  for  $60,000.  Improve- 
ments   costing    $10,000    arn    planned. 


The  Stockton  Builders'  F!xchango  has 
leased  quarters  at  110  Ni<rth  Hunter 
street,  Stockton,  formerly  oecufilcd  by 
thi-    "Fifty    Club." 


Henry  Newmcyer,  formerly  of  Marys- 
vllle,  Calif.,  has  purchased  the  Learned 
Lumber  Company  at  Pasadena. 


Saturday.    June    10,    1922 


BUILDING     AND     ENGINBBRING     NEWS 


Working  Agreement  for  Fresno  Building  Interests  Accepted 


The  Fresno  Building  Trades  Council 
on  Jun*^  G  ratified  without  change  or 
modification  the  fourteen  demands 
comprising-  the  agreement  formulated 
by  a  joint  conference  board  of  the 
Fresno  Trades  Council  and  the  Fresno 
Builders'  Exchange  regarding  working 
conditions  in  the  building  industry  of 
Fresno.  The  agreement  is  effective 
immediately  and  means  there  will  be 
no  tieup  in  the  city's  building  program 
this  year.  The  present  existing  wage 
&cale   will   remain    unchanged. 

The  full  text  of  the  agreement  is  as 
follows: 

Whereas,  under  date  of  May  17,  1922, 
a  letter  was  addressed  to  the  Fresno 
Building  Trades  Council  by  the  Fresno 
Builders'  Exchange,  wherein  it  was  set 
forth  that  public  opinion  demanded 
certain  revisions  in  the  relations 
which  exist  or  are  reputed  to  exist  be- 
tween emr)loy£r  and  employe  in  the 
building    industry    in    Fresno,    and 

Whereas,  the  Builders'  Exchange 
further  asked  the  Building  Trades 
Council  to  name  a  committee  of  five 
to  meet  with  the  Industrial  Relations 
Committee  of  tlie  Builders'  £;xhange  to 
negotiate  and  enter  into  an  agreement 
setting  forth  revised  working  rules 
which  shall  in  the  future  govern  both 
employer  and  employe  in  the  building 
industry,    and 

Whereas,  said  Building  Trades  Coun- 
cil has  appointad  a  committee  of  five 
as  recjuested  by  the  Builders'  Exchange 
and 

Whereas,  the  two  committees  here- 
inbefore referred  to  have  met  and  dis- 
cussed   the    questions    in    hand. 

Now    therefore,    the    respective    com- 
I      mittees    in    consideration    of    the      per- 
I      formance,    by    each    of    the    contracting 
parties    of    the    mutual    promises    con- 
tained hereinafter,  dc  agree  as  follows: 

(a)  The  two  committees  hereinbefore 
referred  to  shall  continue  as  a  per- 
manent committee  and  shall  be  i^nown 
as  the  Joint  Conference  Board,  repre- 
senting the  Builders'  Exchange  of 
Fresno  and  the  Fresno  Building  Trades 

'  Council.  The  committee  shall  here- 
after be  called  the  "Joint  Conference 
Board." 

(b)  The  working  rules  hereinafter 
enumerated  shall  become  effective  im- 
mediately upon  the  execution  of  this 
agreement  and  shall  be  enforced  among 
their  respective  member.s  by  the 
Fresno  iiuilders'  Exchange  and  the 
Fr<  sno  Building  Trades  Council,  and 
by  all  local  unions  aHiliated  with  the 
F'resno     Building    Trades    Council. 

(c)  The  present  existing  wage  scale 
now  being  paid  in  the  building  in- 
dustry in  Fresno  shall  be  continued 
during  the  life  of  this  agreement,  with 
I'ne  understanding  however,  that  if 
coiiditions  arise  during  the  life  of  this 
agreement  which  tend  to  jeopardize  the 
building  industry  in  this  community, 
then  the  Joint  Conference  Board  shall 
have  the  power  to  effect  a  readju.st- 
ment  consistent  with  conditions  then 
prevailing. 

',d)  This  agreement  shall  remain  in 
fullforce  and  efl!ect  for  a  period  of  one 
year    from    date    hereof. 

(e)  The  working  rules  hereinbefore 
.'■eferred  to  are  as  follows: 

■'(1)  Any  employer  using  three  jour- 
neymen or  more  shall  be  permitt'.'d  to 
employ  one  apprentice  for  every  tliree 
journeyinen  or  major  fraction  thereof; 
however,  no  employer  shall  use  more 
apprentices  than  journeymen  en  any 
"ne   job   at   any    one    time. 

"The  maximum  age  liiiiit  for  start- 
ing apprentices  in  any  trade  shall  be 
twenty-five  (25)  years,  with  the  un- 
derstanding that  should  any  special 
eases  arise  where  anyone  desires  to 
become  an  apprentice  who  is  older 
than  twenty-five,  the  Joint  Conference 
Board  shall  have  the  final  power  to 
dispose  of  the  case. 

'The  wages  of  apprentices  during 
the  first  year  of  apprenticeship  shall 
l)e  arianged  between   the  employer  and 


his  apprentice,  but  the  Joint  Confer- 
ence Board  shall  be  informed  of  the 
wages  being  paid  any  apprentice 
should    it    desire    the    information. 

"After  the  first  year  the  apprentice  s 
wages  shall  be  subject  to  the  approval 
of    the     Joint    Conference    Boar  1. 

"\nv  employer  having  less  than 
three  journevmen,  desiring  an  appren- 
tice, shall  file  application  with  the 
Joint  Conference  Board,  and  if  the 
board  after  investigation  determines 
that  conditions  in  the  case  are  such 
that  an  apprentice  can  properly  learn 
his  trade,  the  board  shall  have  the 
power    to    grant    the    apprentice 

"(2)  It  shall  be  optional  with  any 
contractor  whether  or  not  he  carries 
a  union  card,  and  he  may  work  on  any 
job  which  he  has  under  contract, 
whether  or  not  he  carries  a  card,  pro- 
viding he  uses  at  least  one  journey- 
man. 

"One  member  of  any  firm  of  con- 
tractors shall  have  the  right  and  priv- 
ilege of  working  on  any  job  which  the 
firm  has  under  contract  whether  or  not 
he  carries  a  card,  but  should  more 
than  one  member  of  such  firm  desire 
to  wrk,  all  but  one  must  carry  a  card, 
with  the  understanding  however  that 
at  least  one  journeyman  must  be  em- 
ployed   on    the    job    at    all    times. 

""(?,)  Employers  shall  be  privileged 
to  select  their  own  men  and  the  men 
shall  be  privileged  to  v/ork  for  any 
employer.  The  men  shall  not  be  placed 
by  a  business  agent  unless  an  employer 
expressly  requests  a  business  agent  to 
assist    him    in    finding    help. 

'•(4)  There  shall  be  no  restriction 
whatever  as  to  the  amount  of  work  a 
man   may   do   in    a    day. 

"(5)  All  manufactured  articles 
which  now  require  the  union  label, 
shall  hereafter  be  installed  by  union 
mechanics,  either  with  or  without  the 
label,  providing  that  such  article:^  are 
manufactured  by  factories  working 
the  same  number  of  hours  and  paying 
a  wage  that  is  not  less  than  One  Dol- 
lar ($1.00)  per  day  below  the  Fresno 
scale   for   the    same   work. 

"(6)  The  employer  shall  have  the 
full  nower  to  determine  what  size  and 
what  kind  of  tools  shall  be  used  in 
doing  any  piece  of  work.  Any  jour- 
neyman should  be  permitted  to  use 
in  hi«  work  tools  of  any  other  trade. 
Tools  used  shall  not  be  injurious  to 
health  in  the  judgment  of  the  Joint 
Conference    Board. 

"(7)  Employer  shall  have  full  power 
to  determine  how  any  piece  of  work 
shall  be  done,  and  there  shall  be  no 
rules  and  reijulations  made  or  enforced 
bv  the  locals  specifying  the  method  of 
doing  work.  This  shall  not  be  con- 
strued to  prevent  the  locals  from  main- 
taining the  standard  or  quality  of  their 
work. 

"(8)  If.  in  the  opinion  of  the  em- 
ployer, it  would  be  uneconomical  to 
use  a  laborer  or  helper  to  assist  a 
journeyman  mechanic  in  executing  a 
certain  piece  of  work,  then  the  me- 
chanic shall  work  without  the  assist- 
ance  of  a  helper 

"(9)  That  small  tasks  of  not  more 
than  two  hours'  duration  in  any  one 
day  belonging  to  any  one  trade  may 
be"  performed  by  any  other  tr,ade  at 
the  discretion  of  the  employer,  pro- 
viding that  such  work  is  paid  for  at 
the  rate  of  pay  of  the  trade  to  which 
it    rightfully    belongs. 

"(10)  It  is  understood  that  in  the 
event  of  any  jurisdictional  dispute 
arising,  the  particular  cratr  which 
started  any  piece  of  wark.  shall  con- 
tinue same  until  a  decision  from  the 
National  Board  of  Jurisdictional 
Awards   is   available. 

"(11)  Employes  must  not  refuse  to 
be  employed  on  account  of  any  em- 
ployer's membership  in  any  organiz- 
ation   whatsoever. 

"(12)  In  the  event  of  the  scarcity 
of  tinion  help,  the  Building  Ti;ides 
Council  shall  issue  permits  to  other 
men  until  such  time  as  union  help 
can  be  obtained,  providing  however 
that   forty-eiffht   hours'   notice   is   given 


to  the  business  agents  of  the  Building 
Trades   Council    that  help    is   wanted. 

"(13)  Any  employer  shall  have  the 
fill  right  and  privilege  to  use  any 
union  mechanic  he  sees  fit.  regardless 
of  the  mechanic's  place  of  residence, 
providing  however,  that  if  local  men 
are  available,  there  shall  be  at  least 
one  local  man  used  for  every  out  of 
town    man,    at   all    times. 

••(14)  The  Joint  Conference  Board 
shall  from  time  to  time  review,  and 
if  necessary,  redraft  any  existing 
working  rules,  and  the  Boanl  shall 
:igree  r.n  any  future  rules  and  regula- 
tions of  any  kind  before  same  are  put 
into  effect." 


KAST  BAY  WATER  COMPANY  SEEKS 
TO  IMPROVE  HOLDINGS 


An  attempt  to  negotiate  with  the 
east  bay  cities  for  the  purpose  of  mak- 
ing 12,245,793  additions  to  the  plant 
has  been  made  by  the  East  Bay  Water 
Company  in  a  letter  sent  to  the  city 
councils  of  Oakland,  Berkeley,  Ala- 
meda, Richmond.  Piedmont  and  San 
I.eandro.  The  letter,  signed  by  Edwin 
().  Edgerton,  president  of  the  company, 
sets  forth  that  there  is  need  for  the 
improvements,  but  the  failure  of  the 
State  Railroad  Commission  to  permit 
the  expenditure  to  be  included  in  the 
rate  base  prohibits  the  company  from 
going  ahead  on  the  improvements.  The 
letter   follows: 

Several  months  ago  at  the  request 
of  the  oflficial  representatives  of  the 
several  municipalities,  East  Bay  Water 
Company  prepared  and  presented  to 
them  plans  for  additions  to  its  system, 
designed  more  adequately  to  produce 
water  for  fire  protection  and  other  pur- 
poses. 

Thereafter,  in  a  proceeding  before 
the  Railroad  Commission,  involving  the 
rates  of  East  Bay  Water  Company. 
those  same  plans  and  estimates  of  cost 
were  presented  to  that  body  and  the 
compan}-  announced  its  willingness  to 
make  these  additions  involving  an  ex- 
penditure of  approximately  $2,245,793, 
provided  this  sum  would  be  added  to 
the  rate  base  and  rates  so  fixed  as  to 
szive  the  company  a  reasonable  return 
ujion    this   investment. 

'L'hc  commission  in  its  Decision  Xo. 
10347,  dated  April  22,  1922,  definitely  ex- 
cluded this  proposed  expenditure  from 
the  rate  base  and  announced  that  it 
would  not  at  this  time  fixe  rates  which 
would  include  any  allowance  for  these 
additions  The  suggestion  was  made 
in  the  opinion  preceding  the  order  in 
that  case  that  East  Bay  Water  Com- 
lianv  and  the  municipalities  should  en- 
deavor to  work  out  some  mutually  sat- 
isfactory   solution    of    the    problem. 

While  East  Bay  Water  Company  is 
under  no  legal  obligations  to  furnish 
fire  protection  service,  nevertheless 
there  are  places  in  your  community 
where  there  is  a  real  need  for  addi- 
tional water  supply  for  fire  protection 
;ind  other  purposes,  and  we  reiterate 
our  statement  heretofore  made  that  we 
;ne  willing  to  make  these  additions  to 
lilant  aii-.1  invest  the  necessary  money 
tliere^'or  provided  the  company  receives 
a  reasonable  return  on  this  investment. 
In  view  of  the  fact  that  the  oflRcial 
leprcsentatives  of  your  municipality 
liavc  publicly  announced  that  these  ad- 
ditions are  desired  and  as  the  com- 
mission has  decided  against  fixing 
rates  to  include  any  iirovision  for  these 
additions  and  has  suggested  the  cities 
and  the  company  make  some  arrange- 
•nent: 

East  Bay  Water  Company  stands 
loidy  at  any  time  to  negotiate  with 
you  for  the  purpose  of  making  it  pos- 
silde  to  Install  the  contemplated  addi- 
tion to  plant  with  the  resulting  in- 
.  lease  of  service. 
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WICKMTrnK       SPENCER       COKP.       TO 

TAKE    OVEK    CLINTON    WELDED 

FABRIC    AGENCY 


The  L.  A.  Norns  Company,  136  Town- 
send  St..  San  Francisco,  for  many  years 
exclusive  selling  agents  on  the  Pacific 
Coast  for  Clinton  Electrically  Welded 
Fabric,  retired  as  an  active  distributer 
on  June  1st,  and  that  part  of  its  busi- 
ness taken  over  by  the  Wickwlre 
Spencer  Steel  Corporation,  manufac- 
turer of  Clinton  Electrically  Welded 
Fabric,  Clinton  Wire  Lath.  Clinton 
Welded  Sheathing,  "Wire  and  wire  pro- 
ducts of  all  kinds. 

The  change  is  announced  b>  Allan 
Fraser,  general  sales  m.inager  of  the 
Wickwire  Company  nnd  was  n^utually 
agreed  upon  after  twenty  years  of  the 
most  intimate  and  harmonious  relations 
possible,  and  is  made  for  what  is  be- 
lieved to  be  the  best  interests  of  both 
companies  concerned. 

Mr.  Henry  A.  Larsen,  who  has  been 
associated  with  the  L.  A.  Norris  Com- 
pany for  many  years,  will  continue  in 
the  same  capacity  in  charge  of  the 
structural  products  department  ot  the 
Wickwire  Spencer  Steel  Corporation 
for   the   Pacific  f'oast  District. 

In  order  to  meet  the  growing  de- 
mands of  the  business,  the  Wickwire 
Spencer  Steel  Corporation  will  short- 
'y  move  into  a  large  and  modern  ware- 
house building  now  being  specially 
constructed  for  it  at  140  Townsend  St. 
by  the  L.  A.  Norris  Company,  where, 
with  greatly  increased  facilities  for 
warehousing  and  selling,  the  Wick- 
wire Spencer  Steel  Corporation  hopes 
to  develop  its  service  tc  its  customers 
to   an   extent   not    heretofore   possible. 

The  present  yards  of  the  LAtourrette- 
Fical  Company,  at  the  foot  of  I  street, 
will  be  maintained.  The  purchase  of 
the  Millc^r-Enright  property  was  occa- 
sioned by  the  need  for  larger  quarter.s 
because  of  the  expanding  business  of 
the  firm,  which  is  at  present  engaged 
in  completing  contracts  throughout  Su- 
perior California  and  at  several  points 
in  the  San  Joaquin  Valley  and  in  the 
Coast    counties. 

It  1p  the  endeavor  of  the  officials  of 
the  firm  to  make  Sacramento  a  head- 
quarters for  electrical  and  mechanical 
work. 

The  Mlller-Knrlght  Company  has 
been  one  of  the  well-known  wholesale 
hardware  and  plumbing  supply  firms 
of  Sacramento   for   a    number   of   years. 


Continuation  of  Experimental  Road 
Work  at  Arlington  is  Announced 


l-ATOl  RIlirnE-FICAL    COMPANY 

fl  RCHA.SKN   IHILLER-ENRIGHT 

COMPANY    OF    SACRAMENTO 


The  Latourrette-Flcal  Company  of 
Sacrampnto  has  purchased  the  entire 
Htork.  bulldinir  and  buHiness  of  the 
Mlller-Enrlght  Company,  007-917  Front 
Htreet,  Sacramento.  The  purchasers 
will  eBtaMlwh  their  place  of  bu.Hlness  at 
the  Mlller-Knrlght  qiinrterB,  moving 
their  mtabll.Mhment  from  2761  Sacra- 
mento   Houlevnrd. 

11  In  ntated  that  approximately  $200,- 
000  Is  Involved  In  the  deal,  which  makes 
the  I^nioiirrelte-Flrnl  Conipanv  the  sole 
ownrrH  of  the  properly,  eonHlHlIng  of  a 

•  hree-story  brick  building  and  a  con- 
xiderahle  utock  of  hardware  ;,n.l  plumb- 
ing Bupplles, 

The  piirehnan  of  the  property  Is  made 

•  ■n  the  iwenty-nfth  annlverHary  of  the 
eKlHblisM'Tnrnl  In  Hacrnmento  of  the  T..a- 
loiirretfe-Klcnl  Company.  Tlie  firm  Is 
eiitrnfred  In  mechanlpnl  and  eiPrtrlral 
'oritra.'tlng,  nnd  In  thf  muIo  of  ine- 
eluinlral  and  «'l<Ttrlc  siippiioM  The 
.Miller  Knrlghl  Company  was  rondnct- 
UiK  a  wholcsnlo  Jobblnic  business  In 
liardwnr<>    nnd    plumbing    Miippllos. 

The  now  owners  announce   they  have 

i.'i    dpflnile     pliins    ill     present     for    the 

oiitlniisilon  of  Ihia  phase  of  Ihe  huM|r 


A  comprehensive  program  of  road- 
biillding  research  and  investigation 
during  the  coming  season  at  Arling- 
ton Experimental  Station  near  Wash- 
ington, D.  C,  is  announced  by  the  Bu- 
reau of  Public  Roads  of  the  United 
States  Department  of  Agriculture.  Im- 
pact tests  on  pavements,  subgrade 
studies  and  other  experiments,  which 
last  year  aroused  much  interest  among 
engineers,  will  be  continued,  as  well 
as  several  other  lines  of  work  under 
way  last  year  and  new  ones  to  be 
started. 

Bituminous  wearing  surfaces  are  to  be 
investigated  to  determine  the  reason 
for  the  formation  of  waves  and  irreg- 
ularities and  to  settle  mooted  ques- 
tions concerning  the  proper  mixture 
and  the  proper  m.lneral  aggregates  to 
be  used  in  bituminous  roads.  More 
than  thirty  sections  of  different  types 
of  bituminous  construction  will  be 
built.  These  will  include  mixture  of 
different  mechanical  grading  and  with 
different  percentages  of  bitumen  of 
several  degrees  of  hardness.  Sections 
are  being  constructed  on  a  circular 
track  about  600  feet  in  circumference, 
the  roadway  being  13  feet  wide.  On 
this  roadway  will  be  operated  a  flve- 
ton  army  truck  equipped  with  solid 
tires.  The  truck  will  be  operated  in 
a  varying  path  so  as  to  cover  pra«- 
tically  the  entire  width  of  the  road- 
way and  will  travel  at  a  speed  of  from 
12  to  15  miles  an  hour  for  five  or  six 
months,  or  until  some  results  are  ob- 
tained leading  to  the  solution  of  the 
j)roblems   involved. 

RrHistance    to   Wear 

There  is  considerable  discussion  as 
to  what  is  the  proper  criterion  to  be 
used  in  selecting  and  judging  concrete 
aggregates  that  will  offer  the  greatest 
amount  of  resistance  to  wear.  At  the 
present  time  judgment  is  based  on 
wear  tests  made  in  the  laboratory  and 
upon  the  compressive  strength  of  con- 
crete, also  tipon  the  structural  strength 
of  concrete  beams  constructed  and 
broken  in  the  laboratory.  The  com- 
parison of  wear  of  concrete  In  actual 
use  on  road  surfaces  with  the  indica- 
tions obtained  in  laboratory  experi- 
ments   '.s    not    wholly    satisfactory. 

To  throw  more  light  on  this  .sub- 
ject, a  wear  test  is  to  be  made  with 
the  conditions  approximating  those  ac- 
tually foun<l  on  the  >oad.  This  test 
will  include  about  alxty-flve  sections 
of  concrete  wearing  surface,  each  aee- 
tion  being  of  a  diiTerent  quality  of 
concrtte,  the  qualities  being  varied  by 
virtue  of  the  different  aggregates  used, 
diflerent  proportions  In  the  mixture 
and  amout  of  mixing  water.  These 
sectlonn  are  to  be  constructcil  on  a 
circular  runway  about  650  fret  In  cir- 
cumference, the  runway  being  4  feet 
wide, 

Un  this  runway  will  bu  operated  a 
Mp?cla1ly  constructed  car  with  two 
truck  wheels  equipped  with  fiolld  rub- 
ber tires  nnd  load  to  represent  a  truck. 
The  car  will  b<'  guided  by  small  rail- 
road rallH  to  hold  It  In  position,  the 
power  bflng  applied  by  means  of  an 
eb'ctrlc  ni'>lor  to  the  rear  wheel.  This 
apparatus  vlll  be  operated  around  thd 
circular  runway  nt  a  speed  of  proba- 
bly I'venly  .nlles  an  hour.  The  test 
will  Involve  the  use  of  truck  wheolM 
e«iulpppd  with  different  kinds  of  tires 
and  will  Include  the  u#e  of  non-skid 
chnlnr  A  stcel-ilred  wheel  will  prob- 
ably airo  he  u«ted  to  gel  the  effect  of 
.'in    nccelerand    wear    teHt, 

The  object  of  thin  experiment  Is  tn 
(lelernilnv  th*"  re|«tive   wjMir  of  the  dir< 


ferent  concrete  sections  when  subject- 
ed to  traffic  equipped  with  different 
types  of  wheel,  also  to  furnish  a  com- 
parison between  actual  service  condi- 
tions and  laboratory  tests.  This  test 
will  be  in  operation  continuously  be- 
ginning  some    lime    in    June. 

Impact  on  Roads  Studied 
In  a  rather  elaborate  series  of  ex- 
periments, the  Bureau  has  studied  im- 
pact of  trucks  on  roads,  and  has  deter- 
mined approximately  the  magnitude  of 
impact  force  under  different  truck  and 
road  conditions.  The  effect  of  such  im- 
pact on  concrete  pavement  and  several 
types  of  road  on  concrete  base  was 
studied  and  reported  on  last  year.  This 
series  of  experiments  is  to  be  contin- 
ued and  enlarged.  Over  120  road  sec- 
tions or  slabs  have  been  constructed 
in  duplicate  series.  One  series  is  on  a 
carefully  drained  dry  subgrade;  the 
other  series  is  on  the  same  kind  of 
subgrade  except  that  it  is  kept  wee 
and  as  nearly  saturated  as  possible  by 
means  of  an  underlying  drain  tile  and 
side   ditches   filled    with   water. 

The  testing  of  these  slabs  began 
some  time  in  May,  and  will  be  by 
ineans  of  a  new  impact  machine  now 
bemg  constructed  which  simulates  the 
action  of  the  rear  wheel  of  a  truck. 
On  this  machine  may  be  mounted  truck 
wheels  of  different  sizes  and  weights 
carrying  different  kinds  of  truck  tires. 
This  apparatus  may  be  so  operated  as 
to  reproduce  the  different  loading  and 
equipment  conditions  of  a  large  vari- 
ety of  trucks.  The  slabs  will  be  ham- 
mered by  means  of  this  machine  in  the 
center,  on  the  corners,  and  on  the  sides 
so  as  to  obtain  the  relative  strength 
under    these    different   canditions. 

Subsoil  investigations  are  being  con- 
tinued for  the  purpose  of  studying 
and  investigating  relative  stability, 
moisture  condition  and  supporting 
value.  Different  methods  of  determin- 
ing the  bearing  value  of  soils  are  also 
being  studied,  that  is,  as  to  whether 
small  or  large  areas  should  be  used  in 
determining  the  relative  bearing  value. 

The  warping  effect  of  temperature 
and  moisture  conditions  on  concrete 
pavements  is  also  being  investigated. 
Temperatures  and  movement  are  be- 
ing recorded  graphically  on  continu- 
ous charts.  In  addition  to  these  tem- 
perature and  movement  moa,surtMnents 
the  pres.sures  on  the  suligrade  under 
the  concrete  slab  are  obtained  by 
means  of  soil  pres.sure  cells.  This  in- 
vestigRllon  will  give  some  definite  in- 
formation concerning  the  suiH>ort  of- 
fered by  suligrades  to  rigid  concrete 
roads.  This  Investigation  has  been 
under  way  for  some  time  and  will  con- 
lintie   probably   for   a   year   or   more. 

The  transmission  of  load.s  through 
different  types  of  pavenients  to  the 
subgrade  is  being  invest  igined  by 
meauK  of  hoII  pressure  cell»  placed 
oil  the  subgrade  under  the  pavements. 
This  test  will  also  m-rve  to  show  the 
relative  support  offered  to  brick  and 
other  types  of  block  pavement  by  con- 
crete banes  and  brokt-n  stone  bases, 
Thl.s  liiveHtlKJttlon  has  been  under  way 
for  about  one  year  and  will  continue 
tor  some   lime    to  come. 

A  large  number  of  prominent  en- 
KhieerH  and  others  Interested  In  road 
u.  rU  have  vlsltid  the  .Xrllngton  ICx- 
perlmentnl  Station  to  wltncs.i  the  jirep- 
Mr:itlon  and  conduct  of  these  experi- 
ments. J«  In  Intended  to  have  all  these 
projects  In  full  operation  by  the  mld- 
<lli'  of  .luntv  \°lHltorN  are  always  wel- 
coiii»,  and  tho»H>  In  charge  of  the  work 
are  always  glad  to  give  any  Informal 
IV'"   d^frfd  abouf   Ihe  cxperltnenls, 
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WHO'S    WHO    Al>iD    WHY— THK 
PLASTERING     CONTRACTOR 


The  plastering-  contractor  is  a  man 
who  makes  a  living-  by  taking  con- 
tracts to  plaster  other  people's  house--; 
belo-\v  cost.  Some  of  them  make  an 
easier  living  than  others,  because  they 
take  more  contracts.  The  plastering 
contractor  believes  that  charity  begins 
at  home,  but  his  usually  begins  at 
some  other  fellow's  home.  If  he  finds 
out  that  another  plastering  contractor 
has  put  In  a  certain  figure  on  a  job  his 
charitable  nature  will  not  let  him  rest 
until  he  puts  in  a  lower  figure.  Thus 
he  makes  sure  the  poor  owner  wl'.l 
receive  a  large  donation.  About  all 
the  plastering  contractor  makes  on  a 
job    is    a    deficit. 

One  plastering  contractor  does  not 
love  another,  and  they  scorn  to  get 
together  to  "get  theirs,"  although  they 
find  the  material  men  getting  good 
prices  for  their  goods  and  the  mechan- 
ics organized  to  get  high  wag-es  for 
their  labor.  There  may  be  500  lath- 
ers, plasterers  and  laborers  in  a  town 
all  belonging  to  their  unions  boost- 
ing there  wages,  but  who  ever  heard 
of  25  plastering  bosses  forming  an 
association  and  sticking  together? 
Nothing  doing  —  it  would  interfere 
with   their  charity. 

The  business  of  plastering  is  very 
simple.  The  plastering  contractor  sel- 
dom stops  to  inquire  where  his  money 
is  coming  from  before  he  takes  a  con- 
tract. Ho  just  steps  in  and  cheerfully 
spreads  several  tons  of  nice  sticky 
plaster  over  an  acre  or  two  of  lath  and 
trusts  to  Inck  for  his  pay.  After  he 
has  done  his  work,  all  the  other 
trades,  such  as  electricians,  steam  fit- 
ters, plumbers  and  carpenters,  Imme- 
diately run  a  race  to  see  who  can  make 
the  most  holes  in  it.  Then  the  plaster- 
ing contractor  goes  back  and  patches 
it  all  up  again  just  as  nice  as  it  was 
before,  of  course,  making  no  extra 
charge    for    this    service. 

The  increasing  cost  of  living  does 
not  seem  to  bother  the  plastering  con- 
tractor. It  may  cost  50  per  cent  more 
for  labor  and  materials  now  than  it 
did  five  years  ago,  but  he  does  not  raise 
his  prices  accordingly.  The  lower  he 
figures,  the  less  he  loses.  The  plaster- 
ing contractor  figures  that  if  he  live^ 
at  home,  carries  his  office  in  his  hat, 
and  works  ten  hours  a  day  On  the 
scaffold,  he  has  no  overhead  expense 
except  his  telephone.  If  some  plaster- 
ing contractors  allowed  themselves 
fair  wages,  when  they  get  through 
with  a  job  they  would  owe  themselves 
money. 

Thus    we    see   why    it    is    that   for   all 
the      plastering      contractor's      charity, 
there    are   no   public   libraries   with   his 
name  over  the  front  door,  nor  memor- 
ial   church    windows    dedicated    to    his 
memory.     His  money  is  all  inside,  cov- 
ered  up   where   no  one   can   see   it. 
(No<e — The    above    statement    was    re- 
ceived   from    a    contracting    plasterer 
in  reply  to  the  question  "Why  cannot 
the     contracting    plasters    co-operate 
with   the   journeynr^n's   unions   in    do- 
ing    work     to     the     highest     possible 
standard?"      The    reply    has    a   lot    of 
truth    in    it,    in    addition    to    its    sar- 
casm.— Editor.) 


the  water  the  proposed  district  intends 
to    use. 

Attorney  E.  F.  Treadwell  of  .San 
Francisco,  representing  Miller  &  Lux, 
insisted  upon  a  determination  on  the 
petition,  but  Engineer  McClure  re- 
quested further  time  and  more  infor- 
mation on  the  new  district  before  he 
would   act. 

Included  in  the  proposed  district  is 
an  area  of  515,000  acres  of  land.  It  is 
likely  the  hearing  will  be  continued 
for   sixty   or    ninety    days. 

« 

STOCKTON     BUILDERS'     EXCHANGE 

APPOINTS    STANDING 

COMMITTEES 


PETITION    PRESENTED   FOR   IRRI- 
G.VTION    DISTRICT 


The  first  active  step  in  the  formation 
of  a  water  conservation  district  for 
the  west  side  of  the  San  Joaquin  Val- 
ley was  taken  at  I,os  Banos  May  2fi 
with  the  presentation  and  approval  of 
a  petition  offered  by  jMiller  it  Lux  and 
other  person.-!.  State  Engineer  McClure 
found  the  petition  sufficient  in  regard 
to  signatures  and  assessed  valuation  of 
land  In  the  proposed  district.  The  Ma- 
dera Irrigation  District  jiresented  a 
protest  to  the  State  Ens'ineer,  claim- 
ing that  the  district  had  »n  intereMi   }n 


Following  the  first  meeting  of  the 
Stockton  Builders'  Exchange  in  its  new 
quarters  at  110  North  Hunter  street, 
announcement  was  made  that  the  next 
step  toward  completion  of  the  organ- 
ization will  be  the  election  of  dele- 
gates to  a  central  council  b>-  the  va- 
rious crafts  represented  in  the  mem- 
bership. Craft  meetings  will  be  held 
immediately  and  council  organized  as 
soon    as    possible. 

At  the  last  meeting  of  the  exchange 
the  following  committees  were  ap- 
pointed: Finance,  O.  H.  Chain,  L.  A. 
Banner,  AV.  F.  O'Keefe;  Rooms,  Ed- 
ward Riley,  Charles  Rich,  Owen  Miller; 
Publicity,  William  Murphy,  J.  T.  Low- 
is,  George  Willard;  Entertainment, 
Frank  Tucker,  A.  F.  Flanagan,  E.  L. 
Morrison;  Grievance,  O.  H.  Chain,  Ed- 
ward Grogan,  George  Davis,  John  T. 
Grant,  M.  Meehan;  Membership, 
Charles  Rich,  Owen  Miller,  William 
Murphy.  .1.  H.  Killian  has  been 
named    secresatry    of    the    Exchange. 


INDUSTRIAL     ASSOCIATION     WEL- 
COMES  V.    S.    INVESTIG.ATION 


The  Industrial  Association  of  San 
Francisco  welcomes  an  investigation 
of  its  activities  with  respect  to  alleged 
complaints  made  to  the  Attorney  Gen- 
eral against  San  Francisco  material 
dealers,  according  to  Max  Kuhl,  gen- 
eral counsel  of  the  Association,  who 
issues    the    following    statement: 

"The  Industrial  Association  of  San 
Francisco  courts  the  fullest  investiga- 
tion of  all  its  activities.  It  believes 
today,  as  it  has  always  believed,  that 
the  public  interest  is  paramount.  To- 
protect  that  interest  it  is  determined 
today,  just  as  it  has  always  been,  to 
talco  such  proper  and  lawful  means  as 
the  exigencies  of  the  situation  may  de- 
mand. 

"The  situation  of  which  complaint  is 
alleged  to  have  been  made  is  not  of 
the  Industrial  Association's  creation. 
It  is  wholly  the  result  of  voluntary 
action  taken  by  certain  San  Francisco 
labor  unions  of  those  crafts  in  which 
the  combined  number  of  union  and 
non-union  men  available  was  not  suffi- 
cient to  meet  the  demands  of  building 
construction. 

"Those  unions  without  any  justifica- 
tion at  all,  without  any  demand,  no- 
tice or  communication  of  any  kind 
whatsoever,  and  at  a  time  when  this 
city — freed  from  the  incubus  of  clas.s 
•lomination — was  in  tlie  midst  of  the 
biggest  building  boom  in  its  history, 
called  off  their  members  from  every 
job  in  San  B'rancisco  on  which  a  non- 
union   man    was    employed. 

"Such  an  unjustified  and  unprovoked 
assault  upon  ihc  prosperity  and  order- 
ly progress  of  the  community  could 
not  be  permitted  to  go  unchallenged. 
It  has  been  challenged  by  the  sober, 
dominant  sentiment  of  the  community. 
.And  this  sentinioni,  based  upon  a  set- 
tled conviction  of  the  .success  of  the 
.'\merican  Plan,  no  doulU.  has  induced 
building  material  dealers  to  refuse  (as 
they  had  and  have  a  perfectly  legiti- 
mate liusiness  right  to  do)  "to  deal 
with  firms  or  individual.-^  who.  for 
their  own  selfish  benefit,  seek  to  pro- 
cure a  return  to  those  conditions  which 
for  a  quarter  of  a  r.'u'atry  l;iia  San 
Francisco  in  industrial  serfdom,  and 
the  return  t>>  which  would  unquestiou- 
aHiy  moan  o  cessation  of  building  ac- 
tivity." 


HOI  SE    COOLING    SYSTEM    PLANT    IS 
SAN    FR.*NCI8<0    PRODUCT 

'onsaructlon  will  begin  in  Han  Kran- 
cisto  soon  on  a  tostlng  plant  for  an 
invention  by  which  it  is  to  be  possible 
to  convert  heatiT.g  pipe.«  in  homes  an<J 
buildingt-  into  distril-utors  for  process- 
cooled  air   for   hot   summer   months. 

The  invention,  for  which  patents 
werf^  recently  granted,  ha.s  atiracteU 
i.aiional  attention.  Once  introduced  on 
;.  large  scale,  it  is  .'■aid  that  by  its  ust- 
a  temperature  of  70  degrees  can  be 
maintained  in  buildings  in  the  hottest 
tropical  regions  or  the  Orient. 

The  inventor  is  Willard  Wilson 
!!rf>wn,  inanager  of  Feather  River  Inn 
niairsden,  who  formerly  managed 
Humorous  large  liosieiries  in  the  East 
The  apparatus  is  the  result  of  five 
years'  experimenting  and  consulting 
v/ith  engineers. 

its  possibilities  ,von  the  approval  of 
iJi-.  Alexander  Bell,  upon  whose  recom- 
nundation  the  United  Stales  Senate  re- 
quested trown's  invention  installed  In 
th<  Senate  chamber  last  spring.  As 
patents  had  not  oeen  granted  at  the 
time,  the   request  was  held  up. 

The  process  i.s  an  improved  systcn 
of  cooling  and  ventil.atiiig  that  can  be 
ii)f-.tal!ed  in  buildings  to  provide  a  con- 
stant supply  of  cool  air  to  individual 
rooms  It  is  also  applicable  to  re- 
frigerating plants  for  cold  storage  pur- 
poses. 

In  Brown's  invention  small  stream-* 
of  .air  .are  sent  through  refrigerated 
fliiiil  in  the  cooling  tank,  coming  our 
of  the  fluid  cooled  ;ind  cleansed,  to  be 
(li^lfibuted  through  the  pipes  of  the 
hoating  systen-i  to  the  various  rooms  of 
a  liuilding  or  house.  Moisture  in  the 
codled  air  is  removed  by  passing 
through  a  layer  of  oil  on  the  fluid':-; 
'-urlace. 

The  idea  w-as  corceived  seven  ycar,s 
ago.  while  Brown  sal  and  broiled  in  a 
theatre  in  New  i'ork  City  on  a  stifling 
summer  night.  The  tliought  occurred 
to   him: 

--\Ve  heat  our  houses  in  winter,  why 
not  cool  them  m  summer?" 

That  iiight  Brown  had  in  consulta- 
tion his  two  engineers,  the  Rogers 
Prother.s   of  Weehawken,    N.   J. 

Out    of    that    confcrHiico    rta.-^    resulted 

thi    invention. 


MIIJIO.N    DOLLAR    PROJECT    HELD 
UP    HY     COIRT     ACTION 


-\  temporary  restraining  order,  issued 
by  Judge  H.  D.  Gregory  at  Orovllle. 
hold  up  an  election  scheduled  for  June 
fi  lo  decide  upon  a  bond  issue  for 
$1000,000    in    Reclamation    District    833. 

A  hearing  to  decide  the  issues  in- 
volved in  the  action  filed  by  John  C. 
l^i,-hardson,  Carl  Haack  and  a  lont^ 
list  of  other  landowners  in  the  dis- 
trict, has  been  set  by  Judge  Gregory 
for  June  13th.  Owing  to  the  faot 
the  principals  in  the  action  refused  to 
so  stipulate.  Judge  H.  D.  Gregory  will 
not  hear  the  suit,  but  will  ask  the 
Governor   to   send    in    an    outside  jurist. 

The  opponents  of  the  bond  issue, 
who  obtained  the  order,  claim  certain 
of  the  acts  of  the  directors  of  the  dis- 
trict are  illegal,  and  that  the  bonds 
aro  unnecessary,  as  the  district's  proj- 
ect is  now  completed.  The  opponents 
of  the  bonds  also  claimed  in  their  pe- 
tition for  the  restraining  order  that  the 
voting  of  bonds  to  defray  maintenance 
e\|ioiises  of  the  project  for  a  period  of 
iwt-nty  years,  as  proposed  in  the  issue. 
t-    illrsal. 


Til,'  Corning  Chamber  of  I'omnierce. 
To:iama  County,  has  appointed  a  com- 
mit tec  to  secure  data  for  the  forma- 
tioM  of  an  irrigation  district  adjacent 
to  Corning  that  water  might  be  fur- 
nished the  territory  between  the  ri\-er 
iiid    I  tie   foothilla  to   the    w^t. 
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APARTMENT  HOUSES 


Plens  Being  Prepared. 
Owner    will    tak    segregated    figures 
within   the   next  30   days. 

.\PARTMKXTS  Cost,    I 

SACRAMENTO,    Cal.      North    side    of    1 

St.    bet.    16th   and    17th   Sts. 
Two-story     frame     and     .stucco     apart- 
ment   building     (12    apartments    of 
3    rooms    each)    and    garage    build- 
ing   for    7    machines. 
Owner — Edith      L.    Grove,      820    P      St., 
Sacramento. 
Shingle    roof.      All      modern    built-in 
features.  Wall    beds.  Tiled   bath    rooms. 
Gas    heating    plani.       Excavated    base- 
ment,   cement    floor    throughout. 


Cost,    $35,000 
NE       Clement    St. 


Contract  Awarded 

APARTMENTS 

SAN     FRANCISCO, 
and    26th    Ave. 

Three-story  and  basement  frame  stores 
and    10   apartments. 

Owner — Ray   Carr,    334    22nd   Ave.,    San 
Francisco. 

Designer — Jos.    F.    Rogers.    4234    Mont- 
gomery  St.,    Oakland. 

Contractor — A.    Cohn    and      S.    Spaarin, 
105    55th  St.,   Oakland. 


Contract    .\warded. 

APARTME.VTS  Cost    $150,000 

SEATTLE,   W.4SH.      Fourth  Avenue. 

Three-story  mill  construction  (62  2  and 
3-room)    apartments    108x120. 

Owner — Chstrlisgate  Apartment  Co.,  % 
C.  O.  Radford,  18  W.  Lee  St.,  Seat- 
tle,  Wash. 

Architect— E.  T.  Osborne,  325  Leary 
Bldg.,    Seattle,    Wash. 

Contractor — J.  B.  Murphy,  Arcade 
Bldg.,    Seattle    Wash. 


Work  Started. 

APARTMENTS  Cost.    $60,000 

SANT.\   UO.SA.  Sonoma  Co  .  Cal.     B  and 

Eighth    Sts. 
Two-siorv    Class     A   apartment      house 

(12   4-room   flats  A.   4   3-room   apts.) 
Owner — C.  A.  Bertolaui. 
Architect — Chas.  C.  Casey.  Santa  Rosa. 
Contractor — A.    M.    Hildebrandt.    Santa 

Roaa. 


Contract  Awarded. 

APARTMENTS  Cost.  $60,000 

SAN    FllANCISCO.      W      Hyde      87:6      3 

Oeary. 
Four-story     and     basement       reinforced 

conTPif    apartment    house,    25x100. 

(16   2   and   3-room   apartments). 
Owner — Adolph    Stock. 
Architect— Henry      Shormund.       Hearst 

Bldg.,   San    Francisco. 
Contractor — W.    S.    King,    Hearst    Bldg.. 

San    Francisco. 

Contract    Awarded. 

APARTMENTS.  <"oHt.    $12,130 

SACRA. MIONTO.  Cal       20:o  J   St. 

Onp-ntory  frame  apartments  (5  3-room 
apartments). 

Owner-  Alex  K.  Ansen,  2020  J  St.,  .Sac- 
ramento. 

Architect — Not   given. 

Contmclor — A.  W.  Nnrrls.  T'oopli-n  Hank 
BldC-,    Sacramento. 

'rcntTiil  Conirnci  Awarded. 

APARTME.VTS.    I'TTC.  Cost.  $85,000 

.SAN  FKANcnflCK).  K  Huttor  Ht  K  Tay- 
lor. 

Three-i<tory  nnd  baupment  reinforced 
roncret*  studio  apartment  ami 
■  torr    building    <10    !!  pari  men  In). 

f>wncr      Mortimer   A.   SaiiiiM«l. 

Hupervlslng  ArchltPOt  —  Augtiat  O 
Hnndmon.    Cull    Bldv.,    Sun       l-tan 

CISCO. 

»onirnctor--0.  P.  W.  Jen»«n.  :)20  Mar- 
ket  Bt.,   San    Kranclaco. 


Plans    Complete. 

APARTMENTS.  Cost,    $20,000 

SAN  FRANCISCO.  SE  12th  Ave  and 
Geary   St. 

Three-story  and  basement  frame  store 
and  apartment  building  (7  apart- 
ments). 

Owner — Walter  G.  Vodden.  760  Cole  St., 
San   Francisco. 

Arohiiect — E.  E.  Young,  251  Kearny 
St.,    San   Francisco. 

Contract  Awarded. 

Plans    Complete. 

APARTMENTS  Cost,    $25,000 

SAN    FR.-VNCISCO.      N    Union    247:6    W 

Steiner. 
Three-story    and    basement    frome    (6) 

apartments. 
Owner — Jos,   Arata,   3001   Buchanan   St.. 

San   Francisco. 
Architect — John  J.   Foley,  770   5th  Ave., 

San    Francisco. 

APARTMENTS  Cost.   $600,000 

LOS  ANGELES.  Cal.     SE  Wilshire  Blvd. 

and  Carondelet   St. 
Six-story   and  basement  Class  A  apart- 
ment     house,    135x155      (281    rooms. 
130   apts.) 
Owner — Julius  Berman  and  D.  Tratcncr 
Architects — Russell    ,t    Alpaugh,    Story 
Bldg..  Los  Angeles. 


BANKS 


Figures   to   Be   Taken   Next    Week. 

BANK  Cost,    $30,000 

OAKLAND,  Fruitvale  Ave.  and  Hop- 
kins   St. 

One-story  reinforced  concrete  bank 
structure. 

Owner — American    National    Bank. 

Architect — Edv.'ard  I.  Foulkes.  Crocker 
Bldg..    San    Francisco. 


I'lans    Being    Figured. 

BANK  Cost.    $250,000 

LONG    BEACH.    Cal.      SP:    Fourth    and 
Pine   Streets. 

Three-story   Class   A   bank   building. 

Owner — First    National    Bank    of    Long 
Beach. 

Architect.': — John   *   Donald   B.   Parkin- 
son. Title  Ins.  Bldg.,  Los  .\ngeles. 
Bids  are  being  taken  on   granite  and 

terra  cotta.     Bids  on  general  and  other 

contracts   will    be    taken    shortly. 


Plans    Being    Prepared. 

BANK  Cost.    $ 

WHITTIEK.   Los  An«>les  Co..  Cal. 
Two-story   sliel    fratm?  and   brick   bank 

building    (terra    cotta    and    granite 

facing). 
Owner — First    National    Bank. 
.\rohltects — John    &   Donald    B.    I'arkin- 

son.    Title    Ins.    Bldg..    I.,os   Angele.s. 


BONDS 


SAN  LUIS  OBISPO,  Cal.— FollowlPK 
bond  issues  were  authorized  at  a 
recent  eleollon:  St-ptle  lank.  $l.">.n(t(i; 
sewer  lniprovein<Mil.'<.  $20,000;  culvrrls. 
$8,500.  Art-  appariitui*.  $10,000.  bildgrs. 
$15,000. 


SANTA  HARBARA.  Santa  Barl.nr.i 
Co.  Cal. --City  Council  sets  July  6  us 
dalf  to  vote  l)onds  of  $110,000  to  finance 
ri'i>-'''rH    to    <!llir:iltar    Dam. 


Experienced  Ornamen'al  Iron 
Drauuhtaman  want(><1  for  part- 
ner in  Ionic  ('Nlal)iiishod  business. 
Box   10,  Hulldintr  and  Ennineer- 

inK  NewN. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Trustees  of  Aromas  School  District 
will  call  election  to  vote  bonds  to 
finance  construction  of  a  4-room  school 
building. 


RL  CENTRO.  Imperial  Co..  Cal. — 
Bonds  of  $7,500,000  voted  in  Imperial 
Irrigation  District;  $5,000,000  will  be 
u<!Od  to  purchase  and  consolidate  ex- 
isting water  companies  and  $2,500,000 
for    improvements    and    extenalons. 

LARKSPUR,  Marin  Co..  Cal.— Elec- 
tion will  be  held  June  24  in  Larkspur 
School  District  to  vote  bonds  of  $25.- 
000  to  fin.ance  school  improvements. 
Trustees  of  district  are:  Jas.  A.  Fay, 
Geo.    L.    Ha  user    and   Laura   D.    Eckert. 


MADERA.  Madera  Co..  Cal. — Election 
will  be  held  June  23  in  Fairmead  School 
District  to  vote  bonds  of  $16,000  fof 
school  improvements.  Trustees  of  dis- 
trict are:  W.  O.  Martin.  Harry  Ed- 
wards and   J.   C.  Arnott. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Election  will  be  held  June  23  in  Tele- 
graph School  District  to  vote  bonds  of 
$11,000  for  school  improvements.  Trus- 
tees of  district  are:  M.  B.  Smithson. 
A.  W.  Andrews  and  Jas.  Pierce. 


SANTA  ROSA.  Sonoma  Co.,  Cal.— Un- 
til June  16  bids  will  be  rec.  by  County 
Supervisors  for  purchase  of  $241,000 
bond  issue  of  City  of  Santa  Rosa  School 
District;  proceeds  of  sale  to  flnanc*- 
school  imprvenients.  plans  for  which 
are  being  prepared  by  Architect  W.  H. 
Weeks,    369    Pine    St.,    San    Francisco. 


SACR-\MENTO.  Cal— Byrne  &  Yoat, 
2512  N  St.,  Sacramento,  at  $41,950 
awarded  contr.  by  Supervisors  to  const, 
cone,  highway  beg.  600  ft.  east  from 
Sacramento  River  at  Vorden.  running 
east  to  Von  Loben  Sels  Ranch.  Drury 
Butler,    county    surveyor. 

TUkLCX^K.  Stanislaus  Co..  Cal.— Fifth 
election  held  in  Turlock  High  School 
District  to  authorize  the  issuance  of 
$175,000  in  bonds  to  finance  completion 
of  the  high  school  failed  to  carry. 
Trustees  of  the  district  prior  to  the 
election  declared  if  the  issue  failed  to 
carry  they  would  levy  direct  tax  to 
finance  the  work.  This  action,  how- 
ever, depends  upon  a  favorable  decision 
of  the  attorney   general. 

SACRAMENTO.  Cal.— The  $200,000 
bond  issue  for  construction  of  muni- 
cipal wharves  have  rec<'tvod  the  ap- 
proval of  bond  exports  am!  the  City 
Commissioners  plan  to  proceed  with 
llic  work  immediately.  Albert  Givan. 
City  Engineer. 


SKLMA.  Fri'sno  Co..  Cal. — Bonds  of 
.«S."iO.00O  have  been  voted  In  Consoll- 
d.'ited  Irrigation  District  for  the  pur- 
rh.ise  and  repair  of  the  Consolidated 
Canal  Co.'s  system.  Of  thr  total  suni 
voted.  $775,000  will  be  n.sed  to  pur- 
chase the  ''yr.tem  and  the  reinaininR 
$".'>  000    will    finance    ImprovemiMits. 


MADERA.  Madera  Co..  Cal.— ITntll 
.Inly  3  bids  will  be  rec.  by  Supervls- 
ore' for  purch.iso  of  $15,000  bond  Issue 
of  Chowchlll.n  Sch(>ol  Plsirlct  and 
$2.^(l0  issue  of  Central  .School  IMstrlcl 
and  $80,000  l.ssne  of  Madera  City  School 
District;  proceeds  of  saleii  to  finnnco 
vi'liool  Improvements. 

••-•yVLINAS,  Monterey  Co.,  Cal. — &u- 
|M  ivlnors  .sell  $40,000  bond  Issue  of  Pa- 
.  nil'  Orovf  High  .s'.'hool  nintrlcl  for 
pt.iiilum  of  $ioos.  proieeds  of  sale  lo 
iliiaiio©  school    Improvements. 


FERNPALE.  Iluinholdl  Co.  Cal.— 
i;i<itlon  held  to  voii-  boiidH  lo  llnanci 
<"oi,Btructlon  of  new  Kininniur  school 
failed  to  carry. 
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FRESNO,  Fresno  Co.,  Oal. — Kuper- 
visors  sell  ?15,000  bond  issue  of  Bowles 
School  District  for  premium  of  UUo; 
procceda  of  sale  to  finance  school  Im- 
provements. 

SAN  .TOSE,  Santa  Clara  Co.,  Cal. — 
County  Supervisors  have  sold  following 
school  district  bond  issues,  proceeds  of 
the  sale  in  each  instance  to  finance 
school  improvements.  Milpitas  dis- 
trict, $3000;  Saratoga  district,  $55,000; 
Campbell  Union  High  district,  $25,000; 
Morgan  Hill  district,  $44,000;  Los  Al- 
tos district,   M7.0Q0- 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  .July  3  bids  will  be  rec.  by  Coun- 
ty Supervisors  for  purchase  of  $35,000 
bond  issue  of  San  Martin  School  Dis- 
trict and  $180,000  bond  issue  of  Gllroy 
School  District;  proceeds  of  the  sales 
to  finance  school  improvements.  W.  H. 
Weeks,  369  Pine  St.,  San  Francisco,  is 
the  architect  for  the  San  Martin 
School  and  Wyckoff  &  White  of  San 
Jose  on  the  Gilroy  School. 

MAKYSVILLE,  Yuba  Co.,  Cal.— Elec- 
tion will  be  held  June  29  in  Feather 
River  Union  School  District  to  vote 
bonds  of  $25,000  to  purchase  site  and 
erect  two-classroom  and  auditorium 
school.  Trustees  of  the  district  are: 
Geo.  Shaver,  J.  E.  Strain,  W.  A.  Beard, 
C.  O.  Mann  and  G.  W.  Parsons. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  June  19,  bids  will  be  received 
by  the  Supervisors  for  the  purchase  of 
$1500  bond  issue  of  Ravenswood  School 
District;  proceeds  of  sale  to  finance 
school   improvements. 

WOODLAND,  Y'olo  Co.,  Cal.— Super- 
visors sell  $50,000  bond  issue  of 
Knights  Landing  School  District  for 
premium  of  $510;  proceeds  of  sale  to 
finance  construction  of  new  school 
building. 


Contract  Awarded.  ,.„  „«.. 

WAREHOUSE  _       „   „        '"''^•JKV'^ 
SAN   FRANCISCO.      N   Townsend    80    W 

Stanford. 
Three-story      and    basement      Class      B 

warehouse,    60x275.  ,  ^^ 

Owner — L.  A.  Norris,  136  Townsend  St., 

San    Francisco. 
Architect — H.   C.  Baumann,  251   Kearny 

St.,  San  Francisco. 
Contractor  —  Clinton    Constr.    Co.,    140 

Townsend   St.,   San    Francisco. 


Plans  Being  Figured. 

FACTORY    BLDG.  Cost,    $3500 

VALLEJO,   Solano  Co.,   Cal.     Porter  St. 

near  S.  P.  Tracks. 
One-story  factory  building,  60x80. 
Owner — Solano  Mfg.  Co.,  Vallejo. 
Architect — None. 

Plans  Completed — Figures  to  be  Taken 

in  About  Ten  Days. 
WAREHOUSE  ^'^^*- IKl^S?^ 

SACRAMENTO,  Cal.     Front  and  M  Sts. 
Four-story     reinforced  concrete     show 

room  and  v/arehouse  building. 
Owner — Crane   Co.  ^        ,     ^t        i 

Architect  —  Woollett  &  Lamb,  Hagel- 

steln  Bldg.,  Sacramento. 

Plans   Being   Prepared— Getting    Ready 

to    Purchase    Materials. 

RACE  TRACKS  BDDGS.  Cost,  $- 

S'AN  BRUNO,  San  Mateo  Co.,  Cal.     Tan- 

'oran.  ,     ^      ,       ,    ^ 

Race  track,  barns,  grand  stands,  club 

houses,   etc. 
Owner — Pacific  Coast  Jockey  Club,   J13 

Ist  National   Bank   Bldg.,  S.   F. 
Architect— G.      A.      Applegarth,      Claus 

Spreckels    Bldg.,    San    Francisco. 
Superintendent   of   Construction — A.   M. 

Allen,  Monterey,  Cal. 


CHURCHES 


EUREICA,  Humboldt  Co.,  Cal. — The 
Christian  Church  of  this  city  will  erect 
a  $40,000  brick  and  stucco  edifice  on  H 
street.  The  auditorium  will  scat  800. 
Preliminary  plans  have  been  prepared. 


Contract  Awarded. 

KL\TS  Cost,    $14,000 

.SAX  FRANCISCO.  W.  Webster  St.  lOO 
N  Hayes. 

Two-story  and  basement  frame  (4> 
flats. 

Owner — E.  Leopold  and  wife,  627  Web- 
ster   St.,    San    Franclaco. 

Architect — Tohn  J.  Foley,  770  5th  Ave., 
San   Francisco. 

Contractor — W.  J.  Smale,  16  Ford  St., 
San   Francisco. 


Commissioned   to   Prepare  Plans. 

SYNAGOGUE  Cost,  $500,000 

LOS  ANGELES,  Cal.  NE  Wilshire  and 
Hobart  Blvds. 

Class  C  synagogue  150x210,  auditorium 
to  seat  2000  people. 

Owner — Congregation   B'nai   B'rith. 

Architect — A.  M.  Edelman,  726  H.  W. 
Hellman  Bldg.,  Los  Angeles,  and 
S.  Tilden  Norton,  325  Pacific  Fi- 
nance   Bldg.,    Los   Angeles. 


FACTORIES  &  WAREHOUSES 


BAKERSFIELD,  Kern  Co.,  Cal.-- 
Currle  &  Dulgar,  Kern  County  Land 
Bldg.,  awarded  contract  by  Standard 
Oil  Co.  to  erect  distributing  plant  at 
Johannesburg  consisting  of  ware- 
house, garage  and  olnce  and  erecting 
several  steel  tanks,  largest  of  which 
will  have  20,000  gallon  capacity. 


FLATS 


Contract    Awarded.  ^     ^    , 

WAREHOUSE  .    „  ,,    £°^\  'w 

SAN  FRANCISCO.  N  Fell  Street  W 
Gough  Street. 

T-wo-fjtory    Class    C    warehouse. 

Owner — Louis  R.  Lurie,  Flatiron  Bldg., 
San  Francisco.  n»„.,t 

A.rchitect— O'Brien  Bros.,  240  Mont- 
gomery  St.,   San    Francisco. 

Contractor— L.  Vannucci,  I6th  and  Mis- 
sion Sts..  San  Francisco. 

Segregated    Figures    to    Be   Taken    in 

WAREHOuIr"-  cost    *200.000 

SAN  FKANCISCO.  SW  Van  Ness  Ave 
and  McAllister  St. 

Eight-story  reinforced  concrete  ware- 
house. .     ,.-       ^  t 

Owner— Lyon  Fireproof  Warehouse,, 
3430   Broadway,   Oakland. 

Architect— W  Knowles,  Hearst  Bldg.. 
San   Francisco.  . 

Contract  Awarded.  tm  nnn 

WAREHOUSE  Cost,  $10,000 

SAN     FRANCISCO.       NW     Fourth     and 

Perrv  Sts. 
One-slorv   brick    warehouse. 
Owner— Wayne   Oil   Tank  &   Pump  Co., 

premises.  _      .„  „  ,. 

Architect — Bliss      &      Faville,      Balboa 

Bldg..    San    Francisco. 
Contractor — Dinwiddle   Constr.   Co.,   518 

Crocker    Bldg.,    San    Francisco. 


Contract   Awarded.  ,,n-nn 

FRAME  FLATS  Cost,   $13,(00 

SAN  FRANCISCO.     Fui.stcn  Avenue  N 

Geary    Street. 
Two-story    and     oasement    frame    and 

plaster     fats  (1  6-room     and     1   <- 

room.) 
Owner — Chas.   Schmitz. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,  San  Francisco.  ,   „  „ 

Contractor — J.  E.  Barker,  1219  Page  St.. 

San  Francisco. 

Plans  Being  Revised.  ,,aaa,> 

FLATS  Cost,     $10,000 

SAN  FRANCISCO.     W   Churtih   St.   ne.ir 

Twenty-eighth    St.  ,„v   -    . 

Two-story  frame  flat  building  (3)  flats 
Owntr — Mr.  Firenze. 
Architect — H.  C.  Bajmann,  251   Kearn> 

St..  San  Francisco. 


Contract   Awarded. 

FRAME  FLATS  Cost,   $11,500 

SAN  FRANCISCO  N  Francisco  100  W 
Franklin. 

Two-story  and  basement  frame  flats. 

Owner — Angelo  Carretti  &  N   Armanini 

Architect — Chas.  Fantonl,  550  Mont- 
gomery St..  San  Francisco. 

Contractor — G.  Chlappe  and  L.  Coppel- 
Icttl,   515   Broadway. 


Cost,  $11,100 
W    8th    Ave    150    S 

frame    (2) 


Contract   Awarded. 

FLATS  Cost,    $11,500 

SACRAMENTO.    Cal.      2200    H    &t. 

Two-story    frame    (3)    flata. 

Owner— E.    H.    Sprague,    717      17th    St., 

Sacramento. 
-Architect — Not   given. 
Contractor — G.    E.    Harvle,    2212    T    St., 

Sacramento. 


GARAGES 


Contract    Awarded. 

GARAGE.  Cost.    $16,000 

SAN  FRANCISCO.      N  Union  St.   149    E. 

Franklin. 
Two-story    concrete    public    garage. 
Owner — J.    Pasqualettl,    785    Market    St. 

San     Francisco. 
Architect — None. 
Contractor — American       Concrete       Co,, 

785    Market   St.,    San    Francisco. 

Plans  Being  Prepared. 

GARAGE  Cost.    $30,000 

SAN  FRANCISCO.     SW  Dlvisadero  and 

Grove  Streets. 
One-story     and     mezzanine     reinforced 

concrete   garage.    100x100. 
Owner — Frank  Clark 
Architect — H.  C.  Baumann.   251    Kearny 

St.,  San   Francisco. 


Contract  Awarded. 

FLATS 

SAN    FRANCISCO. 
Noreiga. 

Two-story    and      basement 

flats.  .^  ,  „. 

Owner — Maria    Agerup,    71    Dehon    t>t., 
San    Francisco. 

Architect — David   G.   Coleman,   110  Sut- 
ter   St.,    San    Francisco.  „    „„    ^ 

Contractor — S.    R.    Anderson,    4002    22nd 
St.,    San    Francisco. 

Contract  Awarded.  «,„,.„„ 

FLATS  Cost,  $10,500 

SAN   FRANCISCO.      W   12th   Ave    100    & 

Geary. 
Two-story  frame   flat  building. 
Owner — Aaron   Lewis. 
Architect    and    Contractor — Morrow     & 
Garren,  Chronicle  Bldg.,  San  Fran- 
cisco. 


Contract   Awarded.  ,      _..„ 

PLAT  BLDG.  Cost,   $10,868 

SACRAMENTO.    Cal.      No.    821    P    St. 

Two-story  frame  flat  building  (4  4- 
room  flats). 

Owner— Mary  Duffy,  1419  F  St..  Sac- 
ramento. 

Architect — None.  „.  ,.,  ^. 

Contractor — M.  F.  McKenzle.  1126  T  St.. 
Sacramento. 


Contract  Awarded. 

GARAGE  $16,800 

FRESNO.  Fresno  Co  .  Cal.     Cor.   E  and 

Merced  Streets. 
Garage. 
Owner    —    Jersey    Farm      Dairy.      1920 

Tuolumne  St.,  Fresno. 
Architect — None. 
Contractor — Pilchard  Bros.,  Blackstone 

and  McKinley  Sts..  Fresno. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
June  26,  bids  will  be  received  by  the 
County  Supervisors  for  furnishing  and 
Installing  equipment  In  the  county  ga- 
rage  building  at  Second  and   J  Ets. 


GOVERNMENT    WORK    AND 
SUPPLIES 


Pla'ns    Being    Figured. 

Bids   Close   June    14,    1922,    11    a.m. 

ADDITION.  Cost,$ 

MARE    ISLAND,    Cal. 

One-story    addition     to    present    power 

house.   36:6x35:2x19,   Spec.    4662. 
Owner — U.  S.   Government. 
Architect— Owner. 

See   enll    for   bids   under   ofllclaJ    pro- 
liosald. 


Plans  Being  Figured — Bids  Close  June 

2C,    1922.    12    Noon. 

PLTMF    HOUSE.    ETC.  Cost.    $ 

SAN    FRANCISCO        Marine    Hospital. 
Pump  house,   pump  equipment  and   Are 

protection    system. 
Owner — U.  S.  Government. 
Architect — Owner. 

Plans  may  be  seen  at  the  ofRce  of  J 
W.   Roberts.   Post   Office   Bldg..   7th  and 

Mission   Sts.,   San    Francisco. 

Plans   Bring   Ficrured — Bids   Close    Aug. 

2.    1922,    11    A.    M. 

ORDINANCE    BLDGS.  Cost.    $ 

KUAHUA.   Pearl   Harbor.   T.    H.      Naval 

Operating  Base. 
Six  ordinance  buildings,  railroad  track 

and  water  main  extensions. 
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Saturday,    June    10.    1922 


Owner — V.    S-.    Government.    Bureau    uf 

Yards   and    Docks.    Navy    Dept. 
Architect — Owner. 

Plans  m.ny  be  obtained  from  Mart- 
Island  or  P-arl  Harbor  on  a  deposit  of 
$10. 

FORT  B.A.YARD,  N.  M — R.  F.  McKee. 
Kl  Paso,  Texas,  submitted  low  bid  to 
supervising  archt..  Treasury  Dept., 
Wnshingrton,  D.  C.  at  $37,400  for  ex- 
tension and  remodeling  of  the  sewage 
tar.k  and  filter  beds  at  U.  S.  Veterans" 
Hospital  So.  55.  at  Fort  Bayard.  The 
bid  specified  deduction  of  $450  if  gravel 
is  used  for  filter  beds  in  place  of 
crushed  rock,  and  deduction  of  $950  If 
siphons  for  sand  filters  are  omitted. 
Johnson  &  Marke,  Silver  City,  N.  M., 
bid  $48,765.  Bids  are  in  the  hands  of 
the  supervising  archt.,  from  whose  of- 
fice  the   award   will   be  made. 


WASHINGTON,  D.  C— Bureau  of 
Yards  and  Docks,  Navy  Department, 
preparing  specification  (No.  4666)  for 
radio  towers  to  be  erected  at  Hilo.  T. 
If.      Bids  will   be   opened   at   that   point. 


SAN  FRANCISCO.— Until  June  14.  11 
a.m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  240  Montgomery  St.,  for 
fur.  and  del.  Rio  Vista,  Solano  County, 
lumber:  2000  pes.  2x6-ln.  x  14-ft.,  O.P. 
X<>.  2,  Commrn;  1500  pes.  3x4-in.  x  18- 
ft.  redwood,  construction  grade;  1500 
res.  3x4-in.  X  IS-ft.  redwood,  construc- 
tion grade;  1500  pes.  3x4-in.  x  12-ft. 
redwood,  construction  grade;  1  pc.  No. 
2  clear  O.P..  34-ft.  long  to  be  milled  to 
4^-ln.  thick,  with  one  face  5%-in.  wide 
and  the  other  f.ict  7%-in.  wide;  1  lig- 
num vitae,  not  less  than  6*4 -in.  dia.. 
by   4  ft    long,  and  10  bundles  of  lathe. 


WASHINGTON,  D.  C— Bureau  of 
Yards  and  Docks.  Navy  Department, 
preparing  Speclflc.itlon  No.  4665  for 
quarters,  mpss  hall,  etc.,  to  be  erected 
at    San    Diego. 

SAN  DIEGO,  Cal.— W.  E.  Kier  Con- 
struction Co..  San  Diego,  at  $43,45S 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  to  construct  American 
Rod    Cross    dispensary. 

WASHINGTON.  D.  C— Bids  are  be- 
ing rec.  by  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  for  fur. 
and  del.  materials  to  Navy  Yards  as 
follows:  Dr.te  for  opening  bids  as 
noted  at  end   of  each   paragraph: 

Schedule  9600,  for  eastern  and  west- 
ern yards,  redwood  and  Douglas  fir, 
July    5. 

Sched.  OfiOl.  for  Mare  Island  and  Pu- 
gent  Sound,  cedar,  pine  and  spruce, 
July   5. 

Sched.  '1603,  for  eastern  and  western 
jards,  oak,  July   6. 

Sched.  9604,  for  e.Tstern  and  western 
yards,  white  anh,  July  5. 

Sched.  9607,  for  M.nre  Island,  10.000 
pounds  lignum  vltae,  and  for  eastern 
and  western  yards,  miscellaneous  pop- 
lar.  July   5. 

Sched.  065i3,  for  Atlantic  South  At- 
lantic, <5ulf  .Tnd  Pacific  Coasts,  nilscel- 
laneout*    furniture,    ,rune    27. 

Sched  96«4.  for  San  Diego,  Cal. 4  6 
milling    machln<'S.    June    20. 

Sched.  98R5.  for  San  DIcgo,  Cal.,  1 
bufting  and  pollsbing  m.'ichlno,  2  up- 
right sliding  he.nd  drills,  1  plain  radio 
drill.  2  emery  grinders,  2  wet  tool 
grinders,  1  universal  cutter  and  ream- 
er machine  and  2  power  hack  snwa, 
June   20. 

Sched.  96^7.  for  enstern  and  western 
yards,  3«2.010  01  ft.  acetylene  g»%, 
Junr  17 

Schtd  9«HR,  fur  e.THlern  and  wenforn 
ysrds.  coinDreFP«'(l  oxygon  gaii.  June  27. 

Sched  96«9.  1  ,v  i.aHtorn  ,nnd  woptern 
yards,  mltct'llaneous  mineral  oil.  June 
17. 

Rrh*d.  9691,  fnr  San  DI<ko.  Cal..  S 
motor-driven  crank  shnpera,  1  motor- 
drlvon  centering  machine,  1  pinner  and 
1    drilling    m.Trhlno.    .Tunc<    20 

Schr.d  36'i2.  for  f^an  DW  ro,  Cnl.  13 
iiioN.r-rtrlvcn    Inthes,    Juno    20. 

Sched.  9tltS.  for  Mnro  Island.  42j0  ft. 
linen    fire    ho»f.    tmilnfd.   Juno    2? 


•  1 


HAN   FIlANriSCO.— I'nill    .It 
,\    M  ,  bids  will  ho  roi.Mv.  (I   1. 
(Inrer      Office     240      Moiii».'( 
under  Order  377I/H    I'    7.   for    f .■■  n  -in  1  r n 
:ind  dcllvfrlng  Hlo  Vlata.  .^oliino  County 
lulKcellanoous   hardware   and    aupplloa. 


DFJNVER,  Colo. — Until  June  15,  2  p. 
m.,  bids  will  be  rec.  by  U.  S.  Reclama- 
tion Service  for  fur.  corru.  metal  cul- 
verts, under  Spec.  276-D,  for  the  Sun 
River  Project.  Montana,  and  the  Klam- 
ath Project,  Oregon-California.  About 
127.000  lbs.  of  metal  work  is  required. 
Spec,    will    be    fur.    on    request. 

SAN  FRANCISCO.— Until  June  16,  11 
a.m.,  under  Order  No.  3772/SP7,  bids 
will  be  roe.  by  U.  S.  Engineer  Oflice. 
240  Montgomery  St.,  for  fur.  and  del. 
Rio  Vista,  Solano  County:  10,000  ft. 
Duplex  telephone  wire.  No.  14  gauge, 
twisted  weatherproof  braid;  50  ft.  elec- 
tric portable  cord.  No.  14  gauge;  24 
rolls  friction  tape,  %-lb.  rolls;  for 
furnishing  and  delivering  to  U.  S. 
Snagboat  "Bear"  via  river  steam- 
ers, Colusa,  Calif.,  2  S.  P.  pendent  cap, 
vert,  buttons,  6A-125V;  20  ft.  fiexible 
elcc.  light  cord,  silk  covered;  3  car- 
bons, positive  %-in.  x  7V6-in.  cored,  for 
searchlight;  3  carbons,  negative,  %-in 
X  5-in..  solid,  for  searchlight;  10  fuses, 
30   amp.   250   volt.   Type   D,   No.   3020. 

SAN  FRANCISCO.— Until  June  17,  11 
a.m.,  bids  will  be  rec.  by  U.  S.  Engin- 
eer Office.  240  Montgomery  St.,  under 
Order  No.  3779/SP7,  for  fur.  and  del 
Rio  Vista.  Solano  County:  12  grease 
extractor  frames,  size  12xl4-ln.,  with 
centre  hole  3-in.  dia.,  made  of  mining 
wire  cloth.  6x6  mesh.  No.  14  wire,  ends 
arid  sides  bound  with  No.  20  gauge 
galv.  iron,  l-in.  wire,  around  edge; 
lenter  hole  to  be  reinforced  with  2  iron 
rings,  3/16-ln.  thick  and  IVi-in.  wide, 
riveted    through    wire    cloth. 

S.\N  FRANCISCO.— Until  June  19,  11 
a.m..  bids  will  be  rec.  by  U.  S.  Engi- 
neer Office,  240  Montgomery  St..  under 
Oorder  No.  3778/SP7,  for  fur.  and  del. 
Rio  Vista.  Solano  County,  misc.  steam 
packing,  etc.  Spec,  will  be  furnished 
on  request. 


PEART,  HARBOR,  T.  H.— Louis  R. 
Smith,  1576  Pensacola  St.,  Honolulu,  T. 
H.,  at  J,">S,278  awarded  contract  by  Bu- 
reau of  Vards  and  Docks,  Navv  Dept 
Washington,  D.  C,  to  construct  roads 
at  Pearl  Harbor  under  Spec.  4575;  time 
for  completion,  125  days. 

.  WASHINGTON,  D.  C— The  following 
IS  the  lowest  bid  received  by  the  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment, on  June  7,  for  completing 
the  machine  shop  at  Naval  Operating 
Rase  (^Naval  Station),  Pearl  Harbor 
Hawaii,  under  Specification  No.  4518 
W.  F.  Martens.  Rochester,  Item  1,  $194  - 
677;    (2)    $1.S5.366. 


WASHINGTON.  D.  C— Bids  were  re- 
ceived by  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  for  construc- 
tijn  of  several  frame  buildings,  29x41 
ft.,  to  bo  erected  at  Mare  Island  under 
Specification  No.  4632: 
Unmn    Corstructlon    Co.,    Balfour   Bldp 

San  Francisco:     Item   (1)   $4950:   (2) 

(2)   $9850;   (3)    $14,»«0;   (4)   $18,900 
S.    H.    Averill.    Vjillcjo,    $5167    each. 
John    ''ringlo,    Vallejo:      (1)    $7000;    (2) 

$13,000:    (3)    $19,000;    (4)    $25,000. 
W.    F     Martens,    Rochester:    (1)    $9000- 

(2)    $16,000;    (3)    $21,600;    (4)    $24,400. 


flALLS  AND  SOCIETY  BUILD 
IN08 


Plaii.s  lioliig  I'rop.irod. 

TEMPLE    HLDO.  Coat.    $ 

HUNTIN'ITON      HKAi'M,      Orange      Co. 

«'hI       5th   St.  and    Walnut    Ave. 
Three-Hiory    bri<'k    tomple    building. 
Owner — Masonic    Lodge    No.    380,    F.    fti 

A.   M. 
ArchltoctH — Train  &  Williani.i.  Westorii 

Mutual  LIfd  I3ldK.,  liOs  AngeloH. 

i<\i)'  Solectfd — Plan<i   to   He    IToparod. 
LODtlK    HLDO  Coat,    |1.0(l0,0or 

HAN    KRANCi.Qro.      Pago.    Foil   and    Hu- 

k-r    Sin.    (I'ollsnum    «lto). 
CUiHH    A    Scottish    Rite    Cathedral 
Owner-    '"iillfornln   bodies  Hcnttlsh   Rite. 
Ar<lilt'  .  I      Wo.kH  St   Day,  Pholan   HIdg., 

San    Frnncl.>»co. 


Three-story      and      basement      Class    A 

clubhouse   90x120. 
Owner — Los   Angeles     Countv     Medical 

Association. 
-Architect — Harry  L.  Pierce,  301   Wright 

&   Callender  Bldg.,  Los  Angeles. 

Plans  Being  Prepared. 

WOODLAND,      Yolo      Co..    Cal.      Corner 

College   and   Bush   Sts. 
Lodge  building. 

Owner — Woodland  Elks  Lodge  No    1299 
Architect — W.    H.   Weeks,    369    Pine   St.. 

San  Francisco. 


Preliminary    Sketches    and    Estimates 

Prepared. 
CLUB  BLDG.  Cost.  $75,000 

ALAMEDA,    Alameda      Co.,    Cal.       Bay 

Farm    School. 
Two-story    frame    country    club    build- 
ing. 
Owner— Encinal       Golf      and      Country 

Club. 
Architects — Ashley    &    Evers,    58   Sutter 
St..    San    Francisco. 
Construction   will   not   be   started  un- 
til  p-all. 


HOSPITALS 


Contractor  Selected — Contract  to  Be 
Awarded    Shortlv. 

?P-?^^'^->L  Cocst,   $400,000 

SACRAMENTO,    Cal.      L    St.    bet    28th 
and  29th   Sts. 

Owner — Sutter      Hospital      Corporation. 

Engineer— r     H.    Snyder. 

-■Vrchltect— Meyer   &    Johnson,    Bankers' 
Inv.    Bldg..    San    Francisco 

Contractor— George  Wagner,   251  Kear- 
ny   St.,    San    Francisco. 


HOTELS 


I'lans   Being   Prepared. 

HOTEL  Cost,   $125,000 

LOS  ANGELES.   SE  Second  &   Figueroa 

Streets. 
Three-story   Class   C   hotel.   100x125    (68 

rooms.   40   bathrooms  and   9  stores) 
Owner — Kass  &  Ruben. 
Architect— E.  B.    Rust.  527  Black  Bldg, 

Los    A.ngeles. 


PUBLIC  BUILDINGS 


I'r.'limiiiary    Plan.*;   I'oniiiloted. 

"MUSEUM    BLDG.  Cost,    $ 

OAKLAND.    Cnl       Lakeshore      Blvd.    on 

Lake  Merrltt  Shore. 
Toncrofe    museum    building.    240x250. 
Owner — City  of  Oakland. 
\rchUect — Howard   (iilkcv    (Citv  Land- 
scape   Engineer),    City    Hall,    Okd. 

.\fter  making  a  survev  of  museums 
ihhoughout  the  United  States  and 
Europe  it  is  proposed  that  the  Oak- 
land structure  bo  entirely  without 
natural  lighting  and  that  the  entire 
lighting  .•>f  the  building  be  by  elc- 
tricitv. 


Commltnlonod    to    Prepare    Plana. 
CLTTRHOI  KE  Cost.  $260,000 

LOS    ANfJFLEfc,    Cal.      NW    Orange    Si. 
and  WvDtlak*  Ave. 


.STOCKTON.  San  Joaquin  Co.,  Cal.— 
Uliels  A  Van  Tils.  RIpon,  at  $10,500 
I  warded  (additional)  contract  by  su- 
peivisors  to  const,  poultry  barn  at 
<  'Minty   fair  grounds. 

SAN  BERNARDINO,  Cal —Until  12 
noon,  June  SO,  bids  will  be  rec.  by 
City  Council  for  municipal  auditorium 
in  Pioneer  Park,  to  co.st  approx.  $200.- 
1100  Archl.  H.  E  Jones.  Kata  Bldg.. 
San  Bernardino,  prepared  the  plans. 
Main  auditorium  will  be  100x126  ft., 
with  facade  75  ft  wide,  with  cols.  .10 
ft.  high,  portico  40x20  ft.,  with  80  ft. 
<eni.  terraces  on  each  side;  stage  2€xU)1 
ft.,  with  gridiron  82  ft  above;  comnilt- 
li'o  rooms,  m<'n'f»  and  women's  rooms. 
lollefs,  etc  ;  rein.  cone,  and  steel  const 
t'.xn  stone  cols,;  jicoustic  tile  Infer 
w.ill.s,  fireproof  stnlrwaya;  $86,000  or- 
gan   and   110,000   stage   equipment. 

lU'ULlNGAMK.    H:\u    M.tl.-o    ('o..    C:,! 

Th.'  BurllnKiiMi.'  Hoaid  of  Trusi-o^ 
liav.-  rejoc'od  I  ho  bids  received  for 
I'oiiHt  ructliiK  It  Kiandstniid  and  blcach- 
oro  on  the  Public  Park  and  will  do  the 
work  by  days  labor.  Estimated  cost. 
$6000 


Saturday,    June    10,    1922 
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RESIDENCES 


Contracts    Awarded. 

RESIDENCE.  Cost,    ?13,000 

SAN  FRANCISCO.  St.  Francis  "Wood 
on  Santa  Clara  Ave.  near  St.  Fran- 
cis  Blvd. 

Two-story    frame    residence. 

Owner — W.  A.  Garlick. 

Architect — Smitli  O'Brien,  742  Market 
St.,    San    Francisco. 

Genei-nl  contrnct  to  Mattock  &  Fea- 
sey,    251    Kearny    St.,    $10,990. 

Heatlnii:  to  Ace  Slieet  Metal  Works, 
1500   Guerrero   St. 

Plnmhtnis  to  Albach  &  Mayer,  85  Dor- 
land. 

Paintlns   to   Neal   Co.,    538    Hayes   St. 

Eiectric  work  to  H.  S'.  Tittle,  766  Fol- 
som   St. 


Owner  Taking  Figures.  To  Be  Done 
by   Days   Work. 

RESIDENCES  Cost,    $5000    each 

SAN  FRANCISCO.  E  48th  Ave.  bet. 
Cabrillo   and  Fulton   Sts. 

Seven  1-story  and  basement  frame  res- 
idences. 

Owner — Thos.    Barry. 

Architect — C  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 


Segregated  Figures  Being  Taken. 

ADDITIONS  Cost,    | 

HILLSBOROUGH,    San    Mateo   Co.,    Cal 

Edgehlll. 
Extensive  alterations   and   additions   to 

2- story,   basement   and  attic  frame 

residence. 
Owner — W.    H.    Talbot. 
Architect — J.    E.    Krafft    &    Sons,    Phe- 

Ian    Bldg ,    San    Francisco. 


Figures  to  be  Taken  Shortly. 

RE.SIDENCE  Cost,    $30,00C 

SAN  FRANCISCO.     West  Clay  Park. 

Two-story  frame  and  plaster  residence 
(about    10   rooms). 

Owner — Withheld. 

Architect — Louis  M.  Upton,  452  Mont- 
gomery St.,  San  Francisco. 

Plans  Being  Figured. 

RESIDENCE  Cost,   $15,000 

BERKELEY,  Cal.     Claremont  District. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Sumner   Clement. 

Architect — W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 

Figures   to  he  Taken   Shortly. 

RESIDENCE  Cost,  $35,000  to  $40,000 

SAN   FRANCISCO.     West   Clay  Park. 

Two-story,  basement  and  attic  concrete 
and  frame  residence  (about  12 
rooms  and  basement  garage  for  3 
cars). 

Owner — Withheld. 

Architect — Louis  M.  Upton,  452  Mont- 
gomery St.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $24, 36V 

PALO  ALTO,   Santa  Clara  Co..  Cal. 
Two-story   brick   and   frame   nine-room 

residence  and  separate  garage. 
Owner — C.    W.    Marwedel,    76    First    St., 

San  Francisco. 
Architects  —  Edgar    A.    Mathews    and 

Horace  G.  Simpson,  Call  Bldg.,  San 

Francisco. 
Contractor — E.    T.    Leitcr    &    Sons,    Call 

Bldg.,   San   Francisco. 

Contract    Awarded. 

BUNGALOWS  Coil,    $U.348 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 

Two    one-story      frame      and      plaster 

bungalows. 
Owner — E.  Mailand. 
Architects — J.   G.  Luebben  and   E.   IMai- 

land,  843  Delmas  St.,  San  Jose. 
Contractor — T.  H.  Herschbach,  Bank  of 

San  Jose  Bldg.,  San  Jose. 

Contract  Awarded. 

RI'^SIDENCE  Cost,    $10,720 

SAN  FRANCISCO.  E.  Santa  Ana  130 
S.   St.   Francis  Blvd. 

Two-story  and  basement  frame  resi- 
dence, except  plumbing,  heating 
and  mantel. 

Owner — R  J  Cooper,  750  Monadnock 
Bldg.,    San    Francisco. 

Architect — Macdonald  &  Couchet,  354 
Pine   St.,    San    Francisco. 

Contractor — Taylor  &  Jackaon,  290  Te- 
hama St.,  San  Francisco. 


Cost,   $15,000 
E    11th    Ave    125    S 


Contract  Awarded 
RESIDENCE. 
SAN   FRANCISCO. 

Lake. 
Two-story,    basement    and    attic    frame 

Owner — Geo.  '  E.    Mitchell,    216    4th    St., 

San  Francisco. 
Architect — None. 
Contractor — Sandberg   &    Essmann,    501 

4th    St.,    San    Francisco. 


$7500 
Commonwealth 


Plans   Being    Prepared. 

ALTERATIONS 

SAN         FRANCISCO. 
Ave. 

Alter    two-story    frame    residence. 

Owner — A.   Samuel. 

Architect — Arthur  S.   Bugbee,   26   Mont- 
gomery St.,   San  Francisco. 


To    Be    Done   by    Day's   Work. 

6  DWELLINGS  Cost,  $4000   ea. 

SAN    FRANCISCO.      SE    Pt.    Lobos    and 

46th    Ave,    and    NE    46th    Ave.    and 

Gearv,   E  46th   Ave,   35,   67,   100  and 

132    N    Geary. 
Six    one-story      and      basement      frame 

dwellings. 
Owner — J.    V.    Campbell,     1040     Bryant 

St.,    San    Francisco. 
Architect — None. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $11,000 

BERKELEY,  Alameda  Co.,  Cal.  Clare- 
mont District. 

Two-story  and  basement  frame  and 
plaster   residence    (8    rooms). 

Owner — Wm.   A.    Powell. 

Architect — Morrow  &  Garren,  Chron- 
icle  Bldg.,   San   Francisco. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $12,000 

WALNUT   CREEK,   Contra   Costa  Co. 
Two-Story    frame    and    store    residence. 
Owner — C.  P.  Howard. 
Architect — Albert  Farr,  68  Po.st  St.,  San 
Francisco. 


Plans    Being    Figured. 

RESIDENCE  Cost,    $ 

MT.   DIABLO,   Contra  Costa  Co.,    Cal. 
One-story  frame   country   residence. 
Owner — R.  M.  Sims. 

Architect — Albert  Farr,  68  Post  St.,  San 
Francisco. 


Contract    Awarded 

RESIDENCE  Cost,  $10,000 

REDWOOD  CITY,   San    Mateo   Co.,   Cal. 
Two-story  frame   and  plaster  residence 

and     garage      Avith      tile      roof      (9 

rooms). 
Owner — L.  Otzen. 
Architect  —  N.     W.     Sexton,    Chronicle 

Bldg.,   San   Francisco. 
Contractor— Gus  Waller,  Redwood  City. 


Plans  Being  Figured. 

RESIDENCE  Cost,    $10,000 

PALO   .4LTO,    Santa   Clara   Co.,    Cal. 

One-story  frame  Spanish  style  resi- 
dence with  tile  roof,  separate  gar- 
age. 

Owner — R.    E.    York. 

Architect — Chas.  E.  Rogers,  Phelan 
Bldg.,    San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $11,470 

SAN  JOSE.  Santa  Clara  Co.,  Cal.     14th 

and    Clayton    Ave. 
Two-story   frame    residence    (8    rooms). 
Owner — F.    Lyne,    452    E.    Santa    Clara, 

San   Jose. 


A.  E.  Leitch 


Fred  Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Snccesaora  to  EL  8.  IVamer 

Office  and  Warehouse: 

1116  SBK70ND  ST^  SACRAMENTO 

Phone    Main   728 


A'lhitect — Wolfe    &    Hlgglns,    Auzerale 

iJldg.,  San  Jose. 
C-.>ntractors — Petrie      &      Furtwangler, 

San   Jose. 
This   contract    includes   all    work    ex- 
cept the   roof  tile. 


Cost,   $100,000 


Contract  Awarded. 

iiESIDEyCE 

HA.N'    DlEiGO,    Cal. 

Two-story  and  basement  brick  resi- 
dence   (17   rooms,    7    bathrooms). 

Owner — Mra.   A.   W.   Mitchell. 

Architect — John  &  Donald  B.  Parkin- 
son, 420  Title  Ins.  Bldg.,  Los  An- 
geles. 

'-'ontractor — Brawner  &  Hunter,  San 
Diego,    Cal. 


1  ACIFIC  GROVE,  Monterey  Co.,  Cal. 
—Until  June  21,  8  P.  M.,  bids  will  be 
recfiived  by  E.  S.  Johnston,  Ciiy  (Jlerk. 
to  construct  cottage  in  Municipal  Park. 
i'l.ans  may  be  obtained   from   the  clerk. 


SCHOOLS 


Plans   Being  Figured. 
Bids    Close    June    21,    1922,    9    a.m. 
SCHOOL    BLDGS.  Cost,    $118,000 

SAN    PEDRO,      Los   Angeles    Co.,      Cal. 

San   Pedro   High   School   site. 
I'wo    2-story   and   basement   brick    high 

school    buildings. 
Owner — Los   Angeles    Board   of    Educa- 
tion. 
Architect — Frank    G.    Krucker,    Fergu- 
son  Bldg.,   Los  Angeles. 
Sfci>arate    bids    are    being    taken    for 
the  general  contract,  paiting  and  elec- 
tric  wiring. 

Date    of    Opening    Bids    Postponed. 
MANUAL   ARTS'  BLDG.        Cost,    $20,000 
WILLOWS,    Glenn   Co.,    Cal. 
One-story    reinforced    concrete    manual 

arts    building. 
Owner — Glenn      County      High      School 

District. 
Architect — W.   PI.   Weeks,    369    Pine   St., 

.San    Francisco. 
The    new    date    for    opening    the    bids 
will   be   announced   later. 

Figures  are  being  taken  for  a  gen- 
eral contract.  Plans  may  be  obtained 
from    the   architect's   office. 


Plans  Being  Figured — Bids   Close  June 

30,   1£22,  8  P.  M. 
SCHOOL    BLDGS.  Cost,    $450,000 

REEDLEY,  Fresno  Co.,  Cal. 
.Six    school    buildings    (4    brick    and    2 

frame  and  plaster  structures). 
Owner — Reedley      Joint      Union      High 

School  District. 
.Vrchitect — Norman       F.       Marsh,       211 

Broadway,  Los  Angeles. 
Mgrs    of    Constr. — Trewhitt    &    Shields, 

Rowellv^Bldg.,  Fresno. 
Plans  may  be  obtained  from   the  Ar- 
chitect of  Managers  of  Construction  on 
a   deposit    of    $50    for   genera)    contract 
plans  and  $25  for  segregated  contracts. 


Cost,   $- 


Contracts  Awerded. 

SCHOOLS 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Cen- 
tral School  Site  and  Poplar  Ave. 
between    C   and   D    Sts. 

T'vo   frame   grammar   school    buildings. 

Owner  —  San  Mateo  Grammar  School 
Di.strict. 

Architect — J.  J.  Donovan,  Perry  Bldg.. 
Oakland,  and  S.  Schnaittacher,  233 
Post  St.,  San  Francisco. 

'JoiiernI  contract  to  Chas.  Pederseh, 
ns    lOth   Ave.,   S.in   Mateo,    $145. 4«5.' 

Hoatingr  and  plnntbliij;  to  E.  C.  Cot- 
tier,   San   Mateo,    $23,325. 

Electrical  i[\ork  to  Watts  Elec.  Co.. 
$6170. 


All  Bills  Rejected.     Plans  to  Be   Revised 
SCHOOL  Cost,    $300,000 

llEn^VOOD   CITY,    San    Mateo   Co..   Cal. 

State    Highway    and    Broadway. 
T'lri'o    one-story     reinforced      concrete 
and    frame    school    buildings    (main 
building,    auditorium      and    gymna- 
sium). 
Owner — Sequoia      Union      Hish      School 

Iiistrict. 
Ar.  hiiects — Carl  Werner  &  A.  I.  Coffey. 
Humboldt    Bank    Bldg.,    San    Fran- 
cisco. 
I?ids    opened    on    June    3    ran    to    ap- 
proximately     $100,000.      Plans    will    be 
revised  and  new  bids  called  for  shortly. 
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Saturday,    June    10.    192? 


f'i>ntraot    Awarded. 

SCHOOL  Cost.    ?5835 

SANTA    ROSA.    Sonoma   Co..   Cal. 

Two-room    frame    school. 

Owner — Oanfield   School    District. 

Architpct — W.  Herbert.  City  Hall.  Sanfa 

Rosa.  Cal. 
Contractor — Ole         Kolen,       Sebastopol, 

Cal. 


Plans   Being-   Prepared. 
ADDITION  Cost,    $45,000 

ISLETOX.  Sacramento  Co.,  Cal. 
Frame  and  plaster  addition  to  school. 
Owner — Isleton  Union  Scliool  District. 
Architect — Geo.  C.  Sellon  &  Co.,  Mitau 
Rldg..  Sacramento. 
Two  bids  were  rcc.  by  County  Su- 
pervisors for  purchase  of  $45,000  bond 
issue  of  Isleton  Union  School  District, 
offering  premiums  of  $.5910  and  $3750. 
Taken  under  advisement.  Proceeds  of 
the  sale  are  to  finance  school  improve- 
ments. 


Working    Drawii.gf  P.ei.ig  Prtpaied. 
SCHOOL  Cost.    $600,000 

ItLENDALE.  Los  Angeles  Co.,  Cal. 
Four      r?inforced    concrete      and    brick 

high   school    buildings. 
Owner — Glendale      Union    High      School 

District. 
Architects' — John      (  .      Austin.      Bakcr- 

Detwiler    Bldg..    Los    Angeles,    and 

Geo.  M.   Lindsey,  Glendale. 


Plans   Complete. 

SCHOOL  Cost,    $15,000 

PITTSBURG,    Contra    Costa    Co.,    Cal. 

Complete  i:iterior  of  two-story  rein- 
forced concrete  school.  (The  walls 
are   up). 

Owne: — Pittsburj?    School    District. 

Ar«'hitect — \\m.  C.  Hays.  First  National 
Bank    Bldg.,    San    Francisco. 


Bids  to  Be  Asked  Within  Next  Few 
Days. 

AUDn'ORlUM  Cost,   $40,000 

BIOLA.    Fresno    Co..    Cal. 

One-story  frame  and  plaster,  brick 
base,  clay  tile  roof,  school  audito- 
rium,  seating   350. 

Owner — Biola    School    District. 

Anhitcet  —  Swartz    &    Uyland.     Rowell 
Bldg..    Fresno,    Cal. 
Ponds  have  been   voted. 


Plans    Being    Figured. 

Bids  Close   June   27,   1922,   8:30   a.m. 

SCHOOLS  Cost.    $175,000 

PASADENA,  Cal.  Washington  .School 
Bite    on    Monk    Hill. 

Two    brick    schools,    8    rooms    each. 

Owner — I'asadena  Board  of  Education, 
525  Chamber  of  Commerce  Bldg., 
Los   Angeles. 

Architect — Allison  &  Allison,  1405  Hi- 
bernian    Bldg..     L.     A. 


Contracts    Awarded. 

SCHOOL  Cost.    *  109,000 

OAKLAND,    Alameda   Co.,   Cal.      Ninety- 
eighth    Ave.    (Elmhurst    School). 
Two-story  brick  school. 
Owner — <jakland     Board    of    Education. 
Supervising    Architect — C.     W.     Dickey, 

85  7  U'lh  St..  Oakland. 
Contract*  were  awarded  on  June  6 
fcr  111!  wfirk  except  the  h(^'iting  and 
vtintllatirig.  which  were  rejected  and 
new  bIdH  will  l>e  advertised  for  imme- 
diately. 
<a«n<>riil  CoNtriicl  — M.  E.  Hopper  &  Son, 

1117    WibHter   St.,  Oakland,   $64,980. 
riunibinir-'J      K.    Cruz,       689       20th    &t., 

<):tklan<l.   $5246. 
Klerirlcnl   Work — Htandard  Elec.  Const. 

Co,    HO   Natoma   St.,   Sun    Francisco, 

I878S. 
l.nlkliiK    unil     I'lnnlrrlnic — A.      KnowleS, 

<'i,li     r.l.lK      Han    Fran<-lHcr..    $6900. 
Ilrirk    Uork       White    Ht.    Gloor.       Monad- 

n'lrk    HIdv..   .San    Krnnclsco.   $N44S. 


KiKuros   to   Be   Taken    Immediately 
yCHrxiL  Cost,  lio.ogo 

FRANKLLN,    Hacrftmenio.   Co.,    Cal. 

Ono-MfoiN     fin  III.     nml    plaster    school. 

Ovi  i.r.oi    District. 

A  r  lion    «c   Co  ,   MItau 


Crinlrsclii   Awarded. 
HCMOOL 
WJHANVn.l 
Ouf-Hlory 

ichool    I 
Ownrr— -Xuwuii  vtUt     JCIonn'Htary     School 

District 


Co. I.  I 

Co..    CmI. 

concrete    (Kroom 


Arr-hitect— Wuollett  &  Lamb  and  Ralpl 

D.    Taylor     Associated.    211    Hagel- 

steln    Bldg..    Sacramento    and    Sus- 

anville. 
General    Contract      a\\  aided      to    J.      J. 

Wood\\'ard  and  W.  Grebe  of  Susan - 

ville.    $45,440. 
l<"lectrle  \Vork  to  Wm.  C.  Gill  Electrical 

Co.   of  Reno.  Nevada.  $1353. 
PivmbiiiK    to    Jacob      Meyer      of      Reno. 

$2966 
Heating  and  ventilating  not  yet 
awarded  as  F.  L.  Warner  of  Oakland, 
the  low  bidder,  claimed  an  error.  Hi;; 
bid  was  $5892.  the  next  lowest  bid  was 
submitted  by  Lupin.  Hawley  &  Thing, 
of  Sacramento,  at  $7070. 


Completing       Plans— Figures       to       be 

Taken   Shortly. 
SCHOOL  Cost.     $140,000 

STOCKTON.  San  Joaquin  Co..  Cal.   Bur- 

kett  Acres. 
Class    C    13-room      and    assembly      hall 

school    (corridors   to   be   of  Cla.ss   A 

construction). 
Owner — City  of  Stockton. 
.\rchitect — Franklyn    K.    Warner.    BeUl- 

Ing   Bldg..   Stockton 


Completing  Plans —  Figures  to  be 
Taken   Shortly. 

SHOP    BLDG.  Cost,    $25,000 

STOCKTON.  San  Joaquin  Co.,  Cal.  Higi'. 
School  Grounds. 

Brick,  frame  and  concrete  shop  build- 
ing and  alter  old  shop  building 
Into  girls'  gymnasium. 

Owner — City  of  Stockton. 

Architect — Louis  Stone,  Belding  Bldg.. 
Stockton. 


SAN      FRANCISCO.— Following      bids 
rec.  by  Board  of  Public  Works.  June  7: 
VERBA  BUENA  SCHOOL 
Rencrnl    Construction 
Andert^on     &     Ringrose.     320     Mar- 
ket St $73,291 

John    Morton     75,460 

G.    K.    Jensen    78,140 

Electric   Work 
The    Turner   Co.,    218    Natoma   St..  $1972 

Butte    Elec.    Equip.    Co 2165 

Standard    Elec.    Const.     Co 2350 

M.    E.    Kyan    2400 

Heatins   and    Ventllatlnsr 
P.  J.  Enright,  2720  McAllister  St..  $4900 

Scoit   Co 5070 

A.   Lettich    6474 

Pluniblnfir 

A.   Lettich,    365   Fell  St $7752 

J.     F:.     O'Mara      9677 

MISSION    HIGH    SCHOOL    ADDITION 

Elertrlc   Work 

I-.    M.    Radclflnger,    142    4th    St. ...$1345 

F.    E.    Newbery     1485 

Watts    Eke.   Co 1750 

M.    E.    Ryan    2110 

Standard  Elec  Const.  Co 2247 

IMPROVE    JAMES    LICK    SCHOOL 

PLAYGROUND 

Ander.=?on  ti  RIngroae,  320  Market.  $5657 

Chas.     llaggana     5787 

.luhn  Spargo   7000 

Louis    J.    Cohn     871? 

AUDITORIUM  TOILET   ROOMS 

A.     Lettich,    365    Fell    St $3074 

J.     FJ.     O'Mara     3927 


ORANGK  (X)VK.  F're.M.io  Co,  Cal  - 
Until  lune  14.  7:30  p.m.,  bid.s  will  be 
roc  by  .1,  H,  Wr.tith.  clerk  Orange 
f'ove  Union  Grummar  School  District, 
for  nlteriitlons  and  additions  to  .school 
bulldinK.  Coales  &  Traver,  626  Row- 
ell PMir.  Fresno,  ardiltectn.  See  onll 
for  bIdM  under  ofllelnl  propomil  nrrtlnn 
ill    thin    laMiir. 

VISALIA.  Tulare  Co..  Cal,— ITntil 
June  13,  10  am,  bids  will  be  roc,  by 
.T.  O.  Hicks,  clerk  Taurnpa  School  Dis- 
trict, to  erect  2-rofim  fintne  Hclionl. 
Cli.TH.  Mulis.  architect.  Sec  mil  for 
lildx  under  nfllrini  iiropoani  nrrllon  In 
Ihlx     Innlir. 

LOS  ANGIOLKR,  Cal  Wabih  .SI  fjiiii. 
Mori.  416  I'loneer  Drive,  Glendale,  weir 
low  lii(l<i<  rw  at  $22,000  for  conHtni.  i 
InK  an  addition  and  remodollnir  the 
Terminal  .S.hool  building  at  Terminal 
Itlrtud.  Pacific  G.m  l{n<liator  Co.  wa.M 
low  o'l  heating  al  $1109  und  A  Quandt 
St  .^on    low  on   painting  at    t2iiRn 

Illl.l.SI  l)i:  .SCHOOL  ADDITION  - 
Wli'  t    Co.,    254   K,    a7«h   St..   I.,o8 

Am  low    bidder   at    janjiOM    f..r 

(•<M-  II    .1,1, nil. Ml    and    mnodil- 

InK    Hill  1.10    K   Avr 

3B.      Lo\'.  '       contriK't.'. 

were;       I  .. lift    on    paint  - 

luK     Hi    i^;::iK.'>     ,ind   i<'.   J.   Donnelly     on 
•team  heatlnf  at  f2l90. 


BERKELEY.  Cal. — Bids  were  receiv- 
ed on  June  6lh  by  the  Berkeley  Board 
of  Education  for  the  construction  of  a 
two-story  17-room  brick  school  build- 
ing to  be  erected  at  the  Longfellow 
School  site.  Plans  were  prepared  by 
Architect  W.  «.".  Hays,  First  National 
Bank  Bldg..  San  Francisco.  All  bids, 
were  taken  under  advlssmskt. 
Ii^xeavatlni;;,  Grading  &  Concrete  W^orli 
Schuler    i<:    .McDonald.    Oakland  ..  513.567 

Barrett    &    Hilp.    S.    F 17,348 

Carpenier   and    MilUvork 
Walter    Sorensen,     3221     Kills    St.,    Ber- 
keley   (a)    $26,574:    (b)    add    $2863; 

(c)  add  $U.59. 
Conner    ,<t    Conner,    Berkeley $26,825 

(b)    $2840;    (c)    $1425. 
John  Morton,   Saii    Francisco ....  $28,290 

(a)   ?2609:   (b)    J1533. 
Schuler    &    McDonald $28,480 

(a)    $2997;    (D)    $1S07. 
Mathew    Morton,    Berkeley $28,897 

(a)     $3349;     (b)     $1307. 
West  Coast   Constr.   Co.,   S.    F $29,676 

(a)    $2996;    (b)    $1836. 
Barren  &   Hilp,  San  Francisco.  .$29,705 

(a)    $3800;    (b)    $2400. 

E.  T    Leiter   &   Son.  Oakland $30,315 

(a)    $4337;    (c)    $3067. 
Collman   X-   Speidel.   S.    F $31,94'i 

(a)  $3144;    (c)    $1567. 
KooflnK    and    Sheet    Metal    W^ork 

Heidt    Cornice    Wks.,     152    1st    St., 

San    Francisco     $1576 

Brown    Roofing    Co.,    Oakland 1650 

Gullfov    Cornice    Wks.,    S.    F 1679 

Walter     Mork,     Oakland     1761 

Darling  Sheet  Metal  Wks 2484 

Strnctnral  Steel 

F.  S.   Herrlck,   foot   of  Adeline  St., 

Oakland     $2859 

Golden   Gate    Iron   Wks.,  S.   F 3000 

Pacific   Rolling  Mill,   S.   F 3119 

Judson  Mfg.  Co 3630 

Minneapolis  Steel  Co 4691 

Klectrlcal  Work 
Spencer   Electric  Co.,   351    12th   St., 

Oakland     $283iJ 

(b)  $117;   (c)   $100. 

Capitol    Elec.    Co 2850 

(b)    $147;    (c)    $97. 
Berkeley  Elec.  Co 2929 

(a)  $180;    (c)    $79. 

Newbery    Elec.    Co 2996 

(b)  $111.50;    (c)    $75.45, 

M.    E.    Ryan     3613 

(a)    $290;    (c)    $69. 

Heating  and  Ventilatlns 
F.   L.    Warner.    696    20th    St.,    Oak- 
land      $2280 

(a)    $258.60;    (b)    $153.80. 
Scott    Co 2674 

(a)   $282;   (b)   $158. 
P.  J.  Enright.  San  Francisco 3046 

(a)    $205;    (b)    $107. 
W.  K.  Nottingham,  Oakland    3580 

(a)    $237.80;    (b)    $143. 
Carl    T.     Doell     3895 

(a)    $243;    (b)    $176. 
I'lnmbinc 
Carl   T.   Doell,  467   21st  St..  Oakd..$&678 

Thos.    R.    Catton,    Berkeley    582S 

Scott    Co M67 

J.    E.    O'Mara    6900 

Brick   Work 
White  &  Gloor,  Mon.adnock  Bldg., 

San    Francisco    $22,460 

Schuler  &   McDonald    23,673 

Mealy  *  Collins   24.900 

I.nlhInK    and    Plnatrrlns 
M.     Eblnger.     1063     Alcatraz     Ave., 

Oakland    $8086 

$1776:   $684. 
Leonard  Bosch,  San  Francisco  ....    6125 

$17S0;   $740. 
Geo.    Dixon    6427 

$2700;    $1000. 
A.     Knowles      7650 

12160;    $839. 

PnlnflnK 
D.    Zellnsky.      18(i   Jcsnle      St..   San 

Franclhco.    $2077;    $605;    |8B2. 
\     QuRiidt.    San     Francisco $2266 

$70(1;    $3.';r.. 
1!    ZelliiHkv   .  San   Francisco $2360 

$886;    $335. 
1      R.    KIssell $3661 

«696;   $319. 

Hkadr* 
W     &   J.    Sloane   Co.     S.    K.  $343 

$106;    $63.50. 
D    N.    .4    E     Walter   Co..   S.    F $369 

$86;    $129. 


ARBl  <"KLK,  ColUHU  Co..  Cal.— Until 
June  15.  1  311  P  M.  bids  will  bi>  re- 
ceived by  T.  li.  Mumniii.  Clerk.  John" 
i;i<'mi'nt!>rv  School  Dmlilct.  to  iH(i 
new  school  Imlldlng.  Cliei4trr  Uolo, 
Waterliind-Hio(»liiii«r  llldg.,  Chlco.  .\r- 
<-hltect,  !*«^  eiill  tur  Itiiik  under  tifllriiil 
propoaal   arrtion    In    fhU   laaiir. 
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NAPA,  N'apa  Co.,  Cal. — Bids  were 
opened  on  .lunft  5  by  the  Board  of 
Trustees  of  the  Napa  Union  High 
School  District  for  the  construction  of 
a  reinforced  concrete  high  school 
building-  from  plans  prepared  by  Archi- 
tect W.  H.  Weeks,  369  Pine  St.,  San 
Francisco  Bids  were  taken  under  ad- 
visement. A  complete  list  of  the  bids 
follow: 

General    Contract 
Larsen-Siegrist    Co.,    Claus      Spreckels 

Bldg..    ,San    Francisco,    (1)    $262,777; 

(2)    .«932;    (3)    $375;    (4)    $1639;    (5a) 

$2200;       (5b)    $840;       (6)    $4385;    (7) 

$3405'    (S)    % 

Robert  Trost,  San   Francisco,   (1)    $272,- 

000;    (2)    $900;    (3)    $400;    (4)    $650; 

(5a)    $4000;    (5b)    $1000;    (6)    $7750; 

(7)    $1750;    (8)    $200. 
Wm.    Reed,    Sacramento,    (1)     $289,112; 

(2)    $1100;    (3)    $652;   (4)   $1346;    (5a) 

$4600;     (5b)     $1367;     (6)     $4978;     (7) 

$3350;   (8)  $— . 
Chas.   St'ockholm  &   Son,  San  Francisco, 

(1)     $290,400;     (2)     $1120;     (3)     $368; 

(4)  $1560;  (5a)  $3600;  (5b)  $1275; 

(6)  $4276;  (7)  $3200;  (8)  $ . 

Cobby  &  Owsley,  San  Francisco,  (I) 

$297,300;  (2)  $750;  (3)  $452;  (4) 
$1750;  (5a)  $2375;  (5b)  $1262;  (6) 
$4573;  (7)  $3752;  (8)  $ . 

Herndon  %;  Finnigan,  Sacrmento,  (1) 
$304,500;  (2)  $1352;  (3)  $732;  (4) 
$1430;  (5a)  $3965;  (5b)  $1671;  (6) 

$5672;  (7)  $3198;  (8)  $ . 

Heating:    and    Ve>ntlIatinK 

Hateley  &  Hatelcy,  Sacramento 
$22,130;  (2)  $990;  (3)  $2S50; 
$1010;  (5)  $23,285;  (6)  $965; 
$30,230;    (8)    $985. 

Luppin,    Hawley   &   Thing,    Sacramento, 

(1)  $22,997;  (2)  $1100;  (3)  $29,777; 

(4)  $1150;  (5)  $23,623;  (6)  $1100; 

(7)  $30,300;  (S)  $1150. 

.1.  E.  O'Mara.  San  Francisco,  (1)  $23,177; 

(2)  $1137;  (3)  $30,474;  (4)  $1137;  (5) 
$24,077;  (6)  $1262;  (7)  $31,638;  (8) 
$1237. 

Scott  Co.,  San  Francisco,  (1)  $23,460; 
(2)  $1250;  (3)  $28,360;  (4)  $1290; 

(5)  $24,880;    (6)    $1130;    (7)    $30,200; 

(8)  $1165. 
liatourrette-Fical    Co.,    Sacramento, 

$23,500;     (2)     $900;     (3)     $9750; 

$900;      (5)      $24,300;     (6)      $920; 

$30,500;    (S)    $920. 
Carl   T.    Docll,   Oakland    (1)    $24,802 

llfiO:     (S)     $33,182;       (4)     $1141;     ,., 

$25,295;    (6)    $1160;    (7)    $33,955;    (8) 

$1141. 
Robert  Dalziell   .Jr.,   S'an  Francisco,    (1) 
$25,567;       (2)     $1157;       (3)     $32,997;     (4) 

$1077:     (5)     $26,417;    (6)     $1057;    (7) 

$33,947;     (8)     $1057. 
Painting: 
D.  Zelin.sky  &  Son,  180  .Tessie  St.. 

San    Francisco     $6700 

n.    Zelinsky,    San    Francisco    7862 

F.  1..  Tessin,  Napa    8400 

^^'^l.   Bernstein,   San   Francisco....    9250 

Cramer  Bros..  San  Francisco 9665 

Larson-Sie.£?rist.    San    F'rancisco .  .  .    9375 

I'roj:r:nn    Clocks 
St.i.ndard    Elec.    Time    Co.,    S'.    F.. 
Pacific    Klec.    Clock    Co.,    S.    F. .  . 
International  Time  Recording  Co., 

San   Francisco    1545 

Special    Fitittires 
O.   F.  Weber  Co.,  S.  F'.,  Prop   (1)    $14,350 

Alternate.    $1495;    Prop.    2,    $3150 
Fink  &  Schindler,  S.   F..   Prop.  (1)  $20,000 

Alternate,   $ ;   Prop.   (2)    $7000. 

I..  &  E.  Emanuel,  Prop.  1  and  2,  $33,000 

Alternate.    $444. 


(1) 
(4) 
(7) 

(2) 
(5) 


.$1460 
.    1500 


MADERA,  Madera  Co.,  Cal. — Until 
.Tune  19,  10  a.m.,  bids  will  be  rec.  by 
W.  H  .Hall,  clerk  Howard  School  Dis- 
trict, to  construct  school  building. 
Plans  obtainable  from  County  S'upt.  of 
.Schools,   $5   deposit,  at  Madera. 


SACRAMENTO,  Cal. — Architects  Dean 
&  Dean,  to  operate  as  the  Architectural 
and  Engineering  Commission  of  the 
Board  of  Education,  have  been  com- 
missioned by  that  body  to  prepare 
plans  for  the  completion  of  the  Sacra- 
mento school  program  under  the  re- 
cently authorized  $400,000  bond  issue. 
This  work  cor.si.^ts  of:  Lincoln  School, 
construction  of  fireproof  exit;  Jefferson 
School,  2-rm.  addition,  $12,000:  New- 
ton Booth  School,  4-rm.  addition.  $37,- 
500;  Highland  I'ark  School,  4-rm.  ad- 
dition. $37,500:  Elmhurst  School.  2-rm. 
addition.  $166,000;  El  Dorado  School. 
2-rm.  addition,  $16,000;  Stanford  School. 
4-rm.  addition,  $26,000;  Bret  Harte 
School,  4-rm.  addition.  $26,000;  Frj*. 
mont  School,  auditorium,  ?40,00() 


REDWOOD  CITY,  San  Mateo  Cu., 
Cal. — Bids  were  received  as  follows  on 
June  3  by  the  Board  of  Trustees  of 
the  Secjuoia  Union  High  School  Dis- 
trict in  Redwood  City,  for  the  con- 
struction of  three  one-story  reinforced 
concrete  and  frame  buildings  from 
plans  prepared  by  Architects  Werner 
&  Coffey,  Humboldt  Bank  Bldg.,  San 
Francisco.  Estimated  cost,  $300,000. 
All  bids  were  taken  under  advisement. 
General    Contract 

C.  L.  Wold,  185  Stevenson  St.,  S.  F. 

$265,000;    alternate     (1)     $9000;     (2) 

$7500;    (3)    $5000. 
P.    F.    Rcilly $274,000 

(1)   $10,500;   (2)   $4140;   (3)   $9626. 
Ward   &  Jones $282,000 

(1)   $11,500;   (2)   $3700;   (3)   $7000. 

Platiterins 

A.  Knowles,  Call  Bldg.,  S.  F $54,000 

alternate,    $2500. 
J.    F.    i-'mith $61.20u 

alternate,  $1800 

Plumblne 
Christensen   &   Anderson.   Palo  Alto 

$30,462;    alternate,    $345. 
Carl  T.  Dcell,  Oakland.  .$34,901;   (1)$403 

Fainting: 
J.    P.    Fraser-Thoinpson    Co.,    902 

O'Farrell  St.,  S.  P $  9,990 

L.  B.  Wtniger,  Redwood  City.  ..  .    26,312 
R.    Zelinsky,    S.    F 14,421 

D.  Zelin.sky   &   Son,   S.    F 14.000 

Klectrical    Work 
M.  E.  Ryan,  Clunie  Bldg.,  S.  F.  ..$15,750 

P.  B.  Newbery   Elec.   Co 16,22.'. 

Heating:   and   Ventilating: 
J.   F.  McGowan,      150-A     St.,   San 

Mateo    $34,391 

J.    E.    OMara 34,644 

Burnham   Plumbing  Co.,   S.   P....    35,000 

Wm.   P.   Wilson,   S.   P 35,026 

W.   K.   Nottingham 36,888 

Christensen    &    Anderson 38,982 

Carl    T.    Doell 37.273 

Blackboards    (Slate) 

Stewart    Sales    Co.,    S.    F $2898 

C.   P.   Weber   Co.,   S.    F 2950 

Rucker-Puller  Co.,  S.  F 3136 

SA.VTA  AiSiA,  Orange  Co.,  Cal. — Na- 
tional Constr.  Co.,  602  Story  Bldg.,  L. 
A.,  awarded  the  general  contr.  at  $105,- 
597  for  erecting  two  new  school  bldgs. 
at  Santa  Ana.  Theo.  C.  Kistner,  San 
Diego,  and  P.  H.  Eley,  Santa  Ana,  assoc. 
archts.  The  contract  for  heating  was 
let  to  George  Cocking,  Santa  Ana,  at 
$7386.  Other  bids  were:  Bowman  & 
Preble,  Santa  Ana,  $51,346  for  E.  4th 
St.  building  and  $66,213  for  So.  Flower 
St.  bldg.;  George  Barrows,  Santa  Ana, 
$57,000  on  E  4th  St.  bldg.:  John  Simp- 
son &  Co.,  $118,000  for  both  bldgs.  The 
bldgs.  will  be  of  brick  construction. 
(41761)      1st    report   Mar.    23,    1922. 

BERKELEY.  Alameda  Co.,  Cal.— 
Until  June  20,  4  P.  M.,  bid:s  will  be 
received  by  Clyde  Blanchard,  Acting 
Secretary,  Board  of  Education,  2133 
Allston  Way,  for  furnishing  and  de- 
livering lumbei-  and  physical  education 
supplies,  for  school  year  ending  June 
30,  1923.  Specifications  will  be  fur- 
nished  on    reque.-jt. 

ORLAND,  Glenn  lo.,  Cal. — Bids  were 
received  on  June  3rd  by  the-  Board  oC 
Trustees  of  the  OrJand  High  School 
DiFtrict  for  the  consti'uction  of  a  two- 
story  reinforced  concrete  addition  to 
the  High  School  to  iie  known  as  the 
"Domestic  Science  Building"  Plaiiis 
were  prepared  by  Architect  W.  H. 
Weeks,  369   Pine   St..  San  Francisco. 

The  contract  was  awarded  to  the 
Campbell  Construction  Co.  of  Sacr.a- 
mento.  A  complete  list  of  the  bid.- 
follow: 

General    <:onstructiou 
Campbell  Constr.   Co..   Sacto $37,777 

alternate  ndd   $2777. 
AV.    R.    Zumwalt,    Willows    $38,800 

add  $1SU0. 
J.   L.   Webster,   Chico    $39,245 

Add   $2000. 
F.    H.    Nielson.    Orland     $40,702 

Add    $1728. 
Cobby  &  Owsley,  San  Francisco.  $41,344 

Add    $2000. 
.lohn   Berlinger  and  D.   A.   Brown. 

Orland     $48,719 

.Add   $1400. 
AI.    C.    Vaughn,    Oakland $52,000 

Add    $3000. 
Heating     Rids     returned     unopened. 


.STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  June  21,  7:30  p.m..  bide  will  be 
rec.  by  Ansel  S.  Williams,  secty.  Board 
of  Education,  to  const,  addition  to 
'^onst.  addition  to  North  School.  Davls- 
Heller-Pearce  Co.,  Delta  Bldg.,  Stock- 
ton, architects.  See  call  for  bid*  un- 
der ortlcial  proponal  aectlon  In  thia  U- 
Hiie. 


STOCKTON,  San  Joaquin  C3.,  Cal. — 
Until  June  21,  7:30  p.m.,  bids  will  be 
rec.  by  Ansel  S.  Williams,  secty.  Board 
of  icilucation,  for  remodeling  Grant 
School  Franklyn      Warner.      Bflding 

l;l(ig.,  .'^tockton,  architect.  .See  call  for 
l>ld>«  nnder  ofllcial  proponal  »ectlon  In 
this    lanue. 


EUREKA.  Humboldt  Co.  Cal.— H. 
G.  Ackerman.  Eureka,  .it  $li.;;S7  (noi 
including  plumbing)  Sul>mita  only  bid 
to  the  Board  of  Eout-ation  to  construct 
gymnasium  for  th-^  Eurek;;  High 
*^cb()ol.      lii(|    taken    tinder   fidvisement 


SANTA  MONICA,  Cal. — J.  F.  KobU-r. 
US  \V.  Sth  St.,  Los  Angeles,  web  low 
bidder  at  $70,996  on  general  contr.  for 
erecting  new  McKinley  school  bldg.  at 
Santa  Monica'  Allison  &  Allison,  140.5 
Hibernian  Bldg..  L.  A,.  architects. 
Low  bidders  on  other  contracts  were: 
St.  Louis  Cornice  Works,  on  sheet  metal 
work,  at  $998;  Johns-Manville  Co.  on 
comp.  rfg.  at  $112.83;  J.  A.  Drummond, 
Douglas  Bldg.,  on  tile  rfg  at  $3585;  E. 
E.  Harding:  on  plastering  at  $7250;  T. 
N.  Fierce  on  blackboards  at  $182.75; 
A.  Qnandt  &  Son  on  painting  at  $3447; 
Quandt  Hardware  Co.,  .Santa  Monica, 
on  hardware  at  $2197;  Arthur  Hess  on 
l)lumb!ng  at  $6890;  Golden  Slate  Elec- 
tric Co.  on  wiring  at  $2297:  and  Arthur 
Hess  on  heating  at  $7902.  Bids  taken 
under  advisement  Two-story,  13  rms., 
brick  const.,  plas.  exterior,  tile  rf.,  pin.- 
trim,  pine  and  maple  floors.  The  bids 
were:  Gencml  Contract — J.  V.  Kobler, 
$70,996;  Robert  E.  Millsap.  $74,490; 
Lfckwood  &  G.auger,  $76,172;  Frank 
Hudson,  $S3,700.  Sheet  Metal — St. 
Louis  Cornice  Wks.,  $9i»8;  Venice  Sani- 
tary Plumbing  Co,  $1410;  C.  J.  Strang- 
man  Co..  $1566:  Arcade  Cornice  Wks., 
$1702.66'.  Coiup.  Rtg. — Johns-Manville 
Co..  $112. S3;  Standard  Roof  Co.,  $114: 
Atlas  Roof  Co..  $125;  Warren  &  Bailey, 
$127.  nie  Rfg:. — J.  A.  Drummond, 
$3585:  R.  G.  Blessing.  $4000;  C.  L.  Pass- 
mere,  $4000;  1'la.xterinf; — E.  E.  Hard- 
ing. $7250;  Jos.  B.  Rickert.  $7920;  E.  V. 
Fallgren,  $S311.  Blackboards — T.  N. 
Fierce.  $182.75;  J.  E.  Jouvenat.  $280; 
C.  F'.  Weber  Co.,  $440.  Painting — A. 
Quandt  &  Son.  $3447;  Arenz- Warren 
Co,  $3969;  Alhambra  Wall  Paper  & 
Paint  Co..  $4200:  D.  Zelinsky.  $4600; 
Wormell  &  Drawbaugh,  $5195;  E.  A.. 
Lindgreen,  $5445.  Hardware — Quandt 
Hardware  Co.,  $2197,  Bennett-Mont- 
nomery  Co..  $2273.  Plumbing: — Arthur 
iless.  $6S<)0;  Lohman  Bros..  $7080;  Thos. 
Haverty  Co.,  $7500:  P.  J.  Donnelly. 
$7500;  E.  P.  Xittinger,  $7675:  Venice 
Sai.itarv  Plbg.  Co..  $8130;  Jos.  C.  Ham- 
ilton. $8345.  Electric  Wiring: — (.;olden 
State  Electric  Co..  $2297:  .Newbery  Elec. 
Corp..  $2358;  Prewitt  Elec.  Co..  $2739: 
"  D.  S.  McEwen.  $2751;  So.  Cal.  Electric 
Co..  $2828:  Woodill-Patterson  Co.. 
$2889:  Hall  &  Son.  $2944.  Heating: — 
.\rthiir  Hess.  $7902;  Frank  Davidson. 
$sl37;  Thos.  Hovcrty  Co..  $8250;  P.  J. 
Donnelly.  $8330;  W.  S.  Goodrich,  $8481; 
E.  P.  Xittinger,  $9214. 

Central  Avenue  School 
J.  F  Kobler.  918  W.  Sth  St..  Los  An- 
geles, was  low  bidder  at  $81,902  on 
gen.  contr.  for  erecting  new  Central 
Ave.  school  building.  Low  bidders  on 
other  contracts  were:  St.  Louis  Cor- 
nice Wks.  on  sheet  metal  work  at 
?1062-  John.«-Manville  Co.  on  comp. 
rfg.  at  $112.83:  J.  A.  Drummond  on  tile 
rfg  at  $4700:  Gust  Johnson  on  plaster- 
ing at  $8164:  T.  N.  Fierce  on  black- 
boards at  $171:  A.  Quadnt  &  Sx)n  on 
p.-.inting  at  $4145;  Quandt  Hardware 
Co..  Santa  Monica,  on  hardware  at 
$2695;  Thos.  Haverty  Co.  on  plumbing 
at  $7700;  Newbery  Elec.  Corp  on  wir- 
ing at  $2379:  and  Thos.  Haverty  Co.  on 
heating  at  $8284.  Bids  taken  under  ad- 
visement. Two-story.  13  rms..  brick 
const..  plas.  exteri..  tile  roof,  pine 
time,  pine  and  maple  floors.  The  bids 
were:  General  Contract — J.  F.  Kobler 
$81.9'>2:  J.  L.  Moser.  $88,750:  Robert 
F.  Millsap.  $88,990:  Farley  &  Farley. 
$92.4^2  Sheet  Metal — St.  Louis  Cornice 
Wks..  $1062:  Venice  Sanitary  Plbg.  Co.. 
$20sl;  Main  Cornice  Wks..  $3585;  Ar- 
cade Cornice  Wks..  $2043.26.  Cooa^p. 
Rfjr.  —  Johns-Manville  Co..  $112.83; 
Standard  Rfg.  Co,.  $130:  Warren  &- 
llailey.  $146.50:  Atlas  Rf.  Co.,  $150. 
Tile  Kfir. — .1.  A.  L'rummond.  $4700;  K. 
a.  r.lessina,  $5200:  C.  L.  P»ssmore, 
$5300,     PlaMtertiiic — Gust   Johnson,  Sl64; 
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E.  V.  Fall&ren,  $8220;  E.  E.  Hardingr, 
$82S0;  J.  B.  Rickert.  $864S.  Blackbda. — 
T.  N.  Fierce.   fl71;  J.  B.  Jouvenat,  |285; 

C.  F.  Weber  Co.,  $455.  Painting — A. 
Quandt  &  Son,  $4145;  Arenz-Warren 
Co.,  $4227;  R.  Zelinsky,  $4782;  Ahlam- 
bra    Wall    Paper    &    Paint    Co.,    $4844; 

D.  Zelinpkv,  $5200;  Wormell  &  Draw- 
bau&h.  $5771;  E.  A.  Lindgreen,  $5792. 
Hardivarc  —  Quandt  Hardware  Co., 
$2695;  Bcnnett-Montg-omery  Co.,  $2973. 
Plomblnt; — Thos.  Haverty  Co.,  $7700; 
Lohman  BroF.,  $7897;  Arhtur  Hess. 
$7994;  F.  J.  Donnelly,  $8300;  Venice 
Sanitary  Plumbing  Co.,  $8820:  E.  P. 
Xittinsrer.  $9261.  Klectrlc  Work — 
..ewbcrv     Elec.     Corp.,     $2379;     Golden 

State  Eiec.  Co..  $2446;  Prewitt  Elec. 
Co.,  $276:-;  D.  S.  McEwen,  $2874;  Hall 
&  Son.  12954;  Woodill  &  Patterson, 
$2996;  So.  Cal.  Elec.  Co.,  $3131.  Heat- 
Inj? — Thos.  Haverty  Co.,  ?S284;  Frank 
Davidson,  $8727;  F.  J.  Donnelly,  $9200; 
W.  S.  Goodrich,  $9426;  E.  P.  Nittinger, 
$9808. 


SAX  FRANCISCO.  —  Anderson  & 
Rin^rose  at  $73,291  awarded  contract 
by  Board  of  Public  Works  to  const, 
annex  and  make  alterations  to  Terba 
Buena  School;  electric  workk  to  Tur- 
ner Co..  $1972;  heating^  and  ventilating 
to  P.  J.  Enright,  $4900;  plumbing  to  A. 
I.ettich,    $7752. 

Contract  for  electric  work  for  Mis- 
sion High  school  temporary  buildings 
awarded  to   S.  M.   Radelfinger  at   $1345. 


MARICOPA,  Kings  Co..  Cal. — Until 
.Tune  22.  10  a.m.,  bids  will  be  rec.  by 
H.  E.  Osburn,  clerk  Paleto  School  Dis- 
trict, to  erect  1-room  frame  school.  J. 
M.  Saffell,  924  19th  St..  Bakersfield. 
architect  Cert,  check  10%  payable  to 
clerk  req.  PlanB  may  be  had  from  arch. 


STORES  AND  OFFICES 


Contract  .Awarded. 

.STORE    lil-OC  Cost,    $23,160.50 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 

One-story  reinforced  concrete  store 
building    (7    stores). 

Owner — V.  V.  Harrif?r,  Palo  Alto. 

'Vrchitcct.s — Chas.  W.  McCall.  Chas.  T 
Davis  and  Birge  Clark.  Associated. 
Central  Bank  Bldg.,  Oakland,  and 
I'alo  Alto. 

Contractor — Walters  &  Grove.  Monad- 
nock  Bldg.,  Sail  Francisco. 

Plins   Being  Figured. 

Bids   Closr    June    12,    1922. 

OFFICE  BLDG.  Cost.  $750,000 

IX)NG  BEACH,  Los  Angeles  Co.,  Cal. 
Third  St.  .nnd  Pine  Ave. 

One-story  and  mezzanine  Cla.os  A  bank 
and   ofRce   building. 

Owner — Farmers   &   Merchants   Bank. 

Architect — Aleck    E.   Curlett   and   Claud 
Bet-lman,    408       Union    Bank     Bldg., 
Los   Angfiles.   and    W.    Horace   Aus- 
tin   of   Lng    Beach,    associated. 
Separate   bids   are   lining   taken    for  a 

Kcneral  contract,  structural  steel,  terra 

cotla,    ornamental     Iron      and      bronze, 

plumbing,   heating  and   wiring. 

Sffi  liR-ures   Being  Ttakcn. 

AT,  N'K  Cost,    $20,000 

OAl  '"^1.       17th     bet.     Franklin 

and    r.f'.idw.'iy. 
.\lt«r    i)nr-stf<ry     brick     store     building 

fInHtall    new      Biore      fronts,    terra 

cotta   and   brick   walk). 
Owner — M     C.    Capwrll. 
.\rchltect — Wm    KnowlfH,  Hi-arsi    nidj?., 

San    Francisco,    and    Central    Bank 

lOdK..    Oakland. 


PI  I'r.p.ir.d 

«'!■  '  ' ;.  <v>Kt.    $50,000 

KA. IHCO,     E  Knmonl  St  187:6 

■S.     J<n|«(im. 

Three -Jitorv    and    liaiicment    brick    ■tor* 

'    1"    hiilUllnir. 

Ow  n    l{'-ftl    Kniaic'    r.. 

At'  iihiir  G.    r.uKlx-'-,   26   Moni 

t  '  MM  ■  >     .Ht.,    .San    FraiiclMco. 


AiKrnKn.H'&    Flffureii    to    bi>   TakfU    Next 

Work. 
MTOUES  A   IXIFTH  f'oU.   |60,000 

OAKLAND.     Alanii'du    Co..    •'al.  NK 

T-..    .    1  .  .  W.         .  .    .1       V^   ,.^,ut^^,        ••■ 

Tv- 

Ih  ;ii    I    Hid*;.. 

I  nnil    «'«nli  'I     BaiiK 
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Grading  Bids  Being  Taken. 

OFFICE    BUILDING  Cost.    $400,000 

OAKLAND,  Alameda  Co.,  Cal.     NE  19th 

and  Franklin  Ste.,   125x66. 
Eiijht-story    and    basement     reinforce.! 
concrete   building   to    be    known    as 
the    "Physicians    Building." 
Owner — Dr.   Robert  Dunn. 
Architect — Willis   C.   Lowe.    782  Monad- 
nock  Bldg..  San  Francisco. 
Contractor — P.   A.    Palmer.    782    Monad- 
neck  Bldg..  San  Francisco. 
Grading    bids    are    now    being    taken. 
The  reinforcing  steel  has  been  awarded 
to    Edw.      L.    Soule    Co.,    Rialto      Bldg. 
£«gregatid   bids  on    the   balance  of  the 
work  will  be  taken  .shortly. 

I'he  basement  will  be  used  as  a  stor- 
age room  for  the  doctors'  automobiles 
and  will  have  a  'arge  freight  elevator. 
Construction  will  be  started  in  about 
30  days. 


Plans  Being  Prepared. 

OFFICE   BLDG.  Cost,    $85,000 

SAN  FRANCISCO  SE  22nd  and  Val- 
encia   Sts. 

Four-story  and  mezzanine  reinforced 
concrete    store   and    office    building. 

Owner — Not   given. 

-\rchitect — Arthur  G.  Bugbee,  26  Mont- 
gomery   St..    San    Francisco,    Cal. 


Contract  Awarded. 

STORE  Cost,  $31,000 

OAKLAND.     SW  23rd  St  and  Telegraph 

Ave. 
Owner — Phillip    Vetter,    444    Moss    Ave.. 

Oakland. 
Architect — None. 
Contractor — Fred        Hambleton,        3737 

13th   St.,   Oakland. 


Plans    Being   Prepared — Contract 

Awarded   on   a    Percentage   Basis. 

ADDITION'  Cost,    $20,000 

SAN  FRANCISCO.      325  Bush  St. 

Two-story  addition  and  extensive  al- 
teration   to    building    for    officers. 

Owner — Wm.  B.  Wagnon,  45  Montgom- 
ery   St.,    San    Francisco. 

Supervising  Architect  —  August  G. 
Headman,  Call  Bldg.,  San  Fran- 
cisco. 

Contractor — Barrett  &  Hllp,  918  Har- 
rison  St.,   San   Francisco. 


Figures  to  be  Taken  in  About  a  Week 
OFFICE   BLDG.  Cost,   $20,000 

MARTINEZ,  Contra  Costa  Co.,  Cal.     Las 

.Juntas  and  Esccbar  Sts. 
Two-story      concrete,    brick      and      tile 

office  building. 
Owner — Contra   Costa  Abstract   &   Title 

Co.,  Martinez. 
Architect — W.    A.    Doctor,    314    Main   St.. 

Martinej;. 


To    Br    Done   by   Day's  Work. 

ALTERATIONS  Cost,  $5000 

SAN  FRANCISCO.  S  O'Farrell  87  E 
Powell. 

Alterations    for    store. 

Owner — A.  C.  Morrison  and  F.  Sey- 
forth.  165  O'Farrell  St.,  San  Fran- 
cisco 

.Architect — M.  V.  Pollteo,  First  National 
Bank   Bldg.,  Saiv-  Francisco. 


•  •untrnct    Awarded. 

STORE  Cost,    $10,600 

."^A.V    FRANCISCO.      N    Geary   St.    30    W 

15th    Ave. 
One-story     frame    store    building. 
Owner  -Anton    Despol,    525    23rd    Ave., 

San    Francisco. 
Architect- -A.   H.  Jacobs,   110  Sutter  St.. 

San    Fr;inclsco. 
Contractor — S.  Montanl.  1753  (iroenwich 

St.,    San    Francisco. 


l.n    bldi: 


<'omplotlrig    1  lans. 

STOU);-,   BLD(;.  Cost.   $30,000 

FKKSN'O,    Frepno      Co.,    tal.   Van      NeK;4 

Ave.   and   Merced    St. 
On«-Hiory     flrt-nroof    store    building     (9 

store).      Black    marble    banc,    plate 

ghiHM    frontH,    red    tile    roof,    etc. 
OwiKT  - -K  liii-ma    lnv«>slnn<nl    Co. 
Arcliltert — H.       Kalael      Lake,      Balbon 

IMdu.,   Han   Francisco. 

Contriii-i    Awarded. 

nniLDING  CoBt.    $22.0(10 

SAN     !-|.  ANcn.SCO.       .SW     Howard    and 

MosM   Sin. 
Concretr    wurU.  ric.,   for  two-ntory  and 

bacoiiirni  rolnforrod         concri»ti' 

bulldliiK. 
Owner — K    V.   Lacey  and   V.   Kannio,   IRO 

JeHMle   HI..    Han    FmnrlHCo. 
.\rchltert      Nune. 
('onl  rnrtfir  •— Mliinlon    r'nnrret*'   Co.,   <'mII 

Hld»r, ,   .Saii   Frnnclnco. 


Saturday,    Jane    10,    1922 


Contract   Awarded. 

S'TORES  Cost.   $35,000 

SAN   MATEO.  San  Mateo  Co.,  Cal.     SW 

Second  Ave.  and  B  St. 
One-story  Class  A  steel  and  brick  ston 

building   (4   stores). 
Owner — C.   E.   Cook. 
Architect — None. 
Contractor — Leadlev    &    Wiseman.    207 

2nd   SH.,    San   Mateo. 


Contract   Awarded. 

STORE   AND   LOFT  Cost.   $32,000 

SAN  FRANCISCO.     N  E  Minna  and  7th 

Sts. 
Two-story  and  basement  concrete  store 

and  ioft   building. 
Owner — Walter  N.   Brunt 
Engineer  &  Contractor — J.  H.  Hjul,  850 

Monadnock    Bldg.,    San    Francisco. 


Architect   to   be   Selected  Shortlv. 

OFFICE    BLDG.  Cost,    $750,000 

FRESNO.  Fresno  Co.,  Cal.  NW  J  and 
Tuolumne  Sts. 

Ten-story  Class  A  steel  and  brick  of- 
fice building,  75x150. 

Owner — San  Joaquin  Light  &  Power 
Co..  1801  Tulare  St.,  Fresno. 

Architect — To   be  selected   next  week. 


Plans  Being  Prepared. 

ADDITION  Cost.    $500,000 

PORTLAND,  Ore.  Blk  Bded.  by  Wash- 
ington, Stark,  West  Park  and  10th 
Streets. 

Six-story  addition  to  present  two-story 
portion  of  Pittock  Office  Building. 

Owner — Fleishhacker  Interests  of  San 
Francisco. 

Architect — A.  E.  Dovle.  Worcester 
Bldg..   Portland.  Ore. 

Sketches   Figured. 

TERMINAL  BLDG.  Cost,  $1,900,000 

OAKLAND,    Cal.       14th    and       Franklin 

Sts. 
Six-story   Clfiss  A  office,  club  and  ter- 
minal building. 
Owner — Athens   Athletic   Club,    Norman 

De    Vaux,    president. 
Architect — Bliss      &      Faville,      Balboa 
Bldg.  .San  Francisco. 

Two  committees  were  appointed  re- 
cently at  the  meeting  of  members  to 
arrange  the  details  that  are  necessary 
preliminary  to  immediate  construction 
work. 

On  the  finance  committee  are  Er- 
nest Tanner.  Frank  MacHugh,  A.  J. 
Mount  and  Senator  Arthur  H.  Breed; 
on  the  club  arrangements  committee 
are  Will  Dickey,  Herbert  Hauser  and 
Warren    Tucker. 

Kidder-Peabody  &  Co.,  bonding  firm 
of  N.  Y.,  has  agreed  to  take  6  per 
cent  bonds  to  the  value  of  $2,200,000, 
with  a  par  value  of  approximately  $93. 

Segregated  F'lgures  Being  Taken. 
STORE  BLDG.  Cost,  $20,000 

WATSONVILLE.  Santa   Cruz  Co..  Cal. 
Two-story    reinforced      concrete      store 

building. 
Owner — John    P.   Por'.er. 
.Architect — Wyckoff    &    White.    (Srowers 

Bank   Bldg..   San  Jose. 


Figure*  to  Be  Taken  End  of  This  Week. 

MARKET  BLDG.  Coat.  $16,000 

FAIRFAX.    Marin    Co.,    Cal.       Main    St. 
and    Bolinas   ltd. 

Two-story    concrete    and    brick    market 
and    hall    building. 

Owner — Not   given. 

Architect — A.    J.    Porporato,    619    Wash- 
ington   St..    San    Franftisco. 
Figures   will    be   taken    for   a   general 

contract. 


THEATRES 


Contract    to   Be    -Awarded. 

THEATKK  Cost.    $150,000 

S.VN    FKANCISCO.      S    Market    bet.    Srd 

and    4th    St.    (Portola    Theatre). 
K'bulld    Theatre,     Clans    "A"    construc- 
tion 
Owner — Market    Street     Ueally    Co. 
Architect — Alfred       Henry    Jacobs,     110 

Sutter  St,  San  Francisco. 
Contractor — It.  Mcl.eran  Co.,  Ifearst 
nidg..  .San  I''rancl«co. 
All  the  Interior  will  be  torn  out  and 
rebulU,  the  exterior  remodeled  In  Span- 
Inh  style  of  iirchlleetiire  The  name 
will  he  .'hanKed  from  Portola  to  Do- 
loree  The.ntre.  and  in  to  be  a  replica 
of   the  Cnmeo  Theairr  In   New   York. 


Saturday,    June    10,    1922 
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Official    Proposals 


NOTICK  INVITING  SIOALED  BIDS  FOR 
JOHNS  KI.KMKNTARY  SCHOOI, 
BUILDING     C'ONSTKUCTIOM     WOUK 


Purtiuant  to  a  resolution  «t  the 
Board  of  Trustees  of  .]ohii«  I'^lein'^n- 
tary  .School  District,  Arljucklf,  Cali- 
fornia, adoijted  in.  adjourned  regular 
session,  notice  is  hereby  given  thai 
the  said  Board  of  Trustees  will  re- 
ceive sealed  bids  for  the  construction 
work  of  the  Johns  EJemontary  School 
Building',  until  the  hour  of  1:;{0  o'clock 
P.  M.,  of  June   15th,  WZ2. 

Said  sealed  bids  or  proposals  siiall  be 
for  furnishing  all  materials  '".nd  labor 
necessary  for  the  entire  construction 
work  in  accordance  with  the  plans  and 
specifications  made  and  ijrovidud  by 
Chester  Cole,  Architect  of  said  work. 

Each  bid  shall  be  accompanied  by 
a  certified  check  in  the  amount  of  ten 
per  cent  of  the  aggregate  of  the  bid. 
certified  by  a  responsible  bank,  payable 
to  the  order  cf  the  Board  of  Trust<!es, 
Johns  Elementary  School  District,  to 
insure  the  entering  into  of  a  contract 
with  said  Board  and  the  furnishine  of 
bond  guaranteeing  Lhe  performance  of 
the  work.  Said  contracts  and  bonds 
to  be  executed  within  ten  days  after 
written  notice   of  av/ard   of  contract. 

All  plans  and  specifications  for  this 
construction  work  may  be  seen  at  the 
residence  of  T.  H.  Mumma,  Clerk,  or  at 
the  ofiice  of  the  (Jounty  Superintendent 
of  Schools,  Colusa,  Calif.,  and  may  be 
obtained  of  Chester  Cole,  Architect, 
Chico,  Calif. 

Bids  must  be  in  writing  in  accord- 
ance with  the  proposal  in  the  official 
specifications,  sealed  and  marked  on 
(he  outside  of  the  envelopes  as  to  the 
contents,  and  delivered  to  T.  H. 
Mumma,  Clerk  of  said  School  Board, 
at  the  oflice  of  the  County  Superinten- 
dent of  Schools,  Colusa,  Calif.,  before 
the  hour  of  1:30  o'clock  P.  M.,  June 
15th,  1922. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids.  Check.s  of  un- 
successful bidders  to  be  returned 
upon    the    rejection   of   their   bi'ls. 

By   order   of    the    Board    of    Trustees, 
Johns    Elementary    School    District. 
T.  H.   MUMMA,   Clerk, 

Arbuckle,    California. 


BII>S    WANTED    FOR    ADDITION    TO 
POWER   HOUSE 


NOTICE    TO    CONTRACTORS 


SEAIvED  PROPOSALS.         indorsed . 

"Proposals  for  extension  to  Power 
House,  Building  No.  393,  High  Power 
Hadio  Station,  Mare  Island,  California, 
Specification  No.  4664,"  will  be  re- 
ceived at  the  office  of  the  Public  Work.s 
Oflicer,  Navy  Yard,  Mare  Island,  Cali- 
fornia, until  11  o'clock  a.m.,  June  14, 
3  922,  and  then  and  there  publicly 
opened  for  a  one-story  addition  to  the 
present  power  house,  approximately 
36'  6"  X  3.5'  2"  X  19'  0"  story  with  con- 
crete floor,  brick  walls  and  felt,  as- 
phalt and  gravel  roof.  Drawings  and 
specification  No.  4664  may  be  obtained 
on  application  to  the  Bureau  of  the 
Commandant,  Navy  Yard,  Mare  Island 
California.  Deposit  of  a  check  or 
postal  money  order  for  $10,  payable 
to  the  Chief  of  Bureau  of  Yards  and 
Decks  is  required  as  security  for  the 
safe  return  of  the  drawings  and  speci- 
fication within  five  days  af'.er  the 
award    of    contract. 

L.     E.     GREGOKY. 
Chief    of    Bureau. 

May    31,    1922. 


?\OTICE     TO     CONTRACTORS 


(2-Roont    .School) 


By  authority  of  the  Board  of  Trus- 
ttcp  of  Taurusa  Scliool  District,  notice 
is  hereby  .t;iven  that  the  Boarl  of 
Trustees  of  said  Taurusa  School  Dis- 
trict, in  the  County  of  Tulare,  State 
pf    Cialifornia,    will    receive    up    to    the 


A  call  for  bids  published  in 
this  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


hour  of  10  o'clock  a.m.,  of  Tuesday, 
the  13ih  day  of  June,  1922,  sealed  bids 
for  the  performance  of  all  the  work, 
and  the  furnishing  of  all  materials 
necessary  for  the  construction  and 
completion  of  a  two-room  frame  school 
building  for  said  Taurusa  School  Dis- 
trict, excepting  such  materials  as  shall 
be  furnished  by  said  District,  according 
to  the  plans  and  specifications  for  said 
building  which  have  been  prepared  bv 
Charles  Muhs,  architect  engineer,  and 
which  are  on  file  with  said  Board  of 
Trustees.  Said  bids  must  be  upon  the 
following   propositions: 

PROPOSITION  No.  1:  Plumbing 
will  be  under  separate  bid,  and  will 
include  the  water  pressure  system  and 
plumbing  complete. 

PROPOSITION  No.  2:  Electric  wir- 
ing and  fixtures  will  be  under  sepa- 
rate bid,  and  will  include  the  wiring 
and  connection  for  the  motor  pressure 
pump. 

PROPOSITION  No.  3:— The  balance 
will  be  bid  in  general,  and  to  cover 
every  item  except  the  Propositions  1 
and    2. 

Bids  shall  be  delivered  to  the  un- 
dersigned. Clerk  of  the  Board  of  Trus- 
tees, before  the  hour  above  named, 
and  the  Board  of  Trustees  hereby  re- 
serves the  right  to  reject  any  and  all 
bids  and  t."  accept  such  propositions 
which  may,  in  the  judgment  of  the 
Board,  be  for  the  best  interests  of  said 
District. 

All  bids  must  be  accompanied  by  a 
certified  check  to  the  amount  of  ten 
(10'/^)  per  cent  of  the  sum  bid,  drawn 
to  the  order  of  the  Cl-ark  of  said 
Board,  and  the  suooossful  lidder  will 
be  required  to  execute  wUhin  10  days 
after  the  acceptance  of  his  bid,  a  con- 
tract for  the  performance  of  said  work 
subject  to  the  approval  of  the  Dis- 
trict Attorney  of  Tulare  Countv,  and 
shall  also  execute  and  fuviiisli  a  surety 
bond  to  the  amount  of  fifty  (50%>  per 
cent  of  the  contract  price,  said  bond 
to  be  conditioned  for  the  faithful  per- 
formance of  said  work,  and  for  the 
payment  of  material  men  and  laborers 
m  accordance  with  a  certain  Act  of 
the  Legislature  of  the  State  of  Califor- 
nia, entitled.  "An  Act  to  secure  the 
payment  of  the  claims  of  persons  em- 
ployed by  contractors  upon  public 
work,  etc.."  approved  May  10,  1919, 
Stats.    1919,    page    487. 

Dated    May    29,    1922. 

J.   G.   HICKS, 

Clerk    of    the    Board    of    Trustees    of 
Taurusa    School    District. 


NOTICE    TO    CONTR.4CTOR.S 


(Telephone    Uiie) 

Sealed  bids  will  be  received  bv  the 
Directors  of  the  Grenada  Irrigation 
District.  Siskiyou  County,  t'alifornia.  a( 
their  ofTice  ir.  (Grenada,  (^aliforijia.  ni> 
lo     1:00     P.     M.,     WeilneMdny,     June     21. 


1922,  for  the  construction  of  about  six 
and  one-half  (6%)  miles  of  telephone 
line. 

At  the  time  and  placo  named,  the 
liKj.s  will  be  publicly  opened  and  read 
ard  the  work  vvill  be  let  to  the  lowe.';t 
r<  sponsible   bidder. 

Plans,  specifications  and  form  con  • 
iract  can  be  seen  at  the  ofDce  of  the 
District  at  Grenada,  or  at  the  office  of 
'he  District's  Engineer.  Fred  H.  Tib- 
ijetts,  in  the  Alaska  Commercial  Build- 
ing. San  Francisco. 

Full  sets  may  be  taken  out  on  the 
depo.sit  of  $5.00  to  insure  return. 

Each  bid  shall  be  accompanied  by  a 
c'-riified  check  for  not  less  ihan  10% 
of  the  bid,  made  payable  to  the  Presi- 
dent of  the  Board  of  Directors  of  the 
tJrenada  Irrigation  District,  to  be  held 
,-is  security  for  the  execution  of  the 
contract  by  the  bidder  If  the  work  is 
awarded  to  him. 

The  District  reserves  the  right  to 
award  a  contract  for  any  or  all  of  the 
work  herein  described. 

The  District  reserves  the  right  to  re- 
ject any  or  all  bids. 

By    order   of    the    Board    of    Directors 
of    the    Grenada    Irrigation    District. 
J.   G.   HADDOCK, 

President. 
VICTOR    BOVO. 

Secretary. 

• 

STATE       OF       CALIFORNIA 


DEPARTMENT      OF   PUBLIC      WORK.S 


CALIFORNIA  HIGHW^AY  COM.MISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS'  will  be  re- 
ceived at  the  office  of  The  Cfiliromin 
HiglMTny  Conimiaiiion,  niS  Fomin 
Bulliling,  Sacrnoiento,  Col.,  antll  2 
o'clock  P.  .M.,  on  Julj  .'{,  1W22,  at 
whi^;h  time  they  will  be  publicly  open- 
ed and  read  for  consiruciion  In  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Santa  Barbara  County,  l>etween 
Canada  de  las  Llagas  and  Los  Chi- 
qucros  Creek  (V-SB-2-F  and  G).  about 
ten  and  eight-teiul's  (10.8)  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete  shoulders  and  an  asphalt 
concrete   wearing   surface. 

Orange  County,  botwien  Kasierlv 
Boundary  and  San  Juan  Creek  (VII- 
Ora-2-A).  about  eigi.t  and  eight-tenth.s 
(8.8)  miles  in  length,  3.2  inile.s  to  be 
paved  with  Portland  cement  concrett- 
and  5.t"  miles  to  In  paved  with  Portland 
cement  concrete  shoulders  and  an  as- 
phalt  concrete  wearing  surface. 

I'lans  may  be  seen  and  forms  of  pro- 
l)Osal.  bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  nay  be  seen  at  the 
ofTiccs  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
oflice  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated- 
The  Division  Engineer's  otTices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramen- 
to, San  Francisco.  San  Luis  Obispo. 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
■•.\oticc  to  Contractors  "  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  .Department  of  Public  AVorks, 
acting  bj  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest   of  the   State. 

NEWELL    D.    DARLINGTON. 
CHARLES  A.   WHITMORE. 
GEO.    C.   MANSFIELD, 
California   Highway   Commission. 
AUSTIN    B.    FLETCHER. 

State   Highway   Engineer. 
K,  A.  MUKUAV. 

Scci ctar\ 
l>;itt  d  Jvjiie  :•,  1922 
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STATE    OF    CALIFORNIA 


DEPAUTMENT   OF   PL'BLIC  \%'ORKS 


CALIFORNIA  HJGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Fomm 
liOildlnK,  Sacramento,  Cal.,  nntil  2 
'>'cIo«k  P.  M.,  on  .luMC  10.  1022,  at 
which  time  Ihey  will  be  publicly  open- 
ed and  read  tor  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  Is 
made,  portions  of  State  Highway  as 
follows: 

Siskiyou  Countv.  between  Upton  ana 
Shasta  River  (II-Sis-3-A  and  B),  about 
ten  and  seven-tenths  (10.7)  miles  In 
length,  to  be  graded  and  paved  with 
Portland  cement  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
•offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
oiflce  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  Ip 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done.    etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  leserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest of  the  State. 

NEWELL    D.    DARLINGTON. 

CHARLES    A.    WHITMORE. 

GEO.    C.    MANSFIELD, 
California    Highway    Commission. 

AUSTIN  B.  FLETCHER, 

State    Highway   Engineer. 

C.   C.   CARLETON, 

Acting  Secretary. 
Dated   May   22.   1922. 

• 

BIDS     W.VlVTEn     FOR     STOCKTON 
.SCHOOL 


(llrlrk.    Frame    and    Concrete 
ConntTUction 


Kntimated    CoM.   $00,000) 

NOTICE   TO   lUDnERS    OIV   NORTH 

Hf^IOOL  ElfillT-ROOM 

.\nniTION 


Notice  to  bidders  Is  hereby  given 
that  bids  on  North  School  .\ddltion 
general  constrnrtlon  and  al.«<n  heating, 
plumbing  and  wiring  gmnp,  as  per 
plans  and  sped firat ions  on  file  at  the 
offirp  of  the  architects.  D.Tvls-Heller- 
Pcaroe  Co.,  Delta  P.iiilrllnp.  Stoekton, 
Cal..  will  he  opened  on  Wcdnntday, 
June  21nt.  1I»Z2,  at  7:00  i>.m..  .it  the  of- 
■flro  of  thf"  Tloard  nf  Tvdiir-;!  t  inn,  cor- 
n«-r  of  T/lnds;iv  and  San  .Tn,i(|uln  streets. 

Bidders  may  bid  upon  the  general 
consfruc'lon  work  or  ui)nn  the  heat- 
ing,   plumbing    and    wiring    group. 

The  Hoard  of  Education  roHorvcs  the 
right     to    reject    any    or    all    bids. 

A  certified  cheek  of  ten  per  cent  of 
the  amount  hid  mtist  accompany  aald 
hid. 

I>ntrrt    .Tune    7th,    1922. 

nv   ordrr   of   the   Bunrd    of   Educjitlon. 
By    AN.sTEL    S.    WTLM.AMS, 

.Secretary. 

NOTIt^lC     TO     CONTRACTOR* 


(Oransr    CoT*    flekool    Addltlona) 


I'urMiant  to  an  order  of  tii>  Hoard 
of  Trust'-fs  of  the  Orange  Cove  .Joint 
Union  (irammar  School  iJlnirlot,  duly 
paMed  and  ont«red  In  itn  inlnutoH  on 
Miiy  Ist.  Nineteen  Mundrid  Twonty- 
two.  notlr«>  la  herc-liy  glvxii  that  aald 
boxrd  will  rerolve  aeuled  proposal* 
for   ttio   following  work: 

1.  Additions  and  altorallonH  to  the 
pr<<neni  Orammar  Hohool  liiill<llng  In- 
cludinK  altnratlona  and  additions  ta  the 
Auditor  lum 

i.  Additional  and  nlterntliinN  to  Iha 
preoeni    Orammap    School    Hulldlng   ex- 


clusive  of  additions  to  the  Auditorium. 

.3.     A  separate  bid  for  heating-  plant. 

Plans  and  specifications  are  on  file 
with  Clerk  of  said  Board.  Copies  may 
be  obtained  at  the  office  of  Coates 
and  Traver,  Architects.  626  Rowell 
Building,    Fresno,    California. 

All  bids  must  be  in  the  hands  of  J. 
H.  Wraith,  Clerk  of  the  Board  of  Trus- 
tees, at  the  School  Building,  Orange 
Cove,  California,  before  7:30  p.m.,  June 
14th,    1922 

A  certified  check  or  bidders  bond 
equal  to  10  per  cent  of  the  amount  of 
the  bid  submitted,  must  accompany  the 
propo.sal. 

All  bids  must  be  sealed  and  name  of 
bidder  and  branch  of  work  must  be 
marked    on    outside    of   envelope. 

BOARD    OF    TRUSTEED, 

Orange    Cove    Joint    Union    Granxmar 
School    District. 

J.    H.    WRAITH,    Clerk. 


BIDS    "WANTED    FOR    STOCKTON 
SCHOOL 


Cost   -Vpproximately  930,000 


NOTICE    TO    BIDDERS    ON    THE    RE- 
MODELING   OF    THE    GRANT 
SCHOOL  BUILDING 


Notice  to  bidders  is  hereby  given 
that  bids  en  the  remodeling  of  the 
Grant  School  building,  also  heating 
plant,  as  per  plans  and  specifications 
on  file  a(  the  office  of  the  architect, 
Franklyn  Warner,  Belding  Building, 
will  be  opened  on  'Wednesday.  June 
21.st.  1922,  at  7:30  p.  m..  at  the  office 
of  the  Board  of  Education,  corner  of 
Lindsay  and  San   Joaquin    streets. 

Bidders  may  bid  upon  the  general 
construction  work  or  upon  the  heating 
and    ventilating    plant. 

The  Board  of  Education  reserves  the 
right    to    reject    any    or    all    bids. 

A  certified  check  of  ten  per  cent  of 
the  amount  bid  must  accompany  said 
bid. 

Dated   June   7th,    1922. 

By  order  of  the  Board  of  Education. 
By   ANSEL    S.    WILLIAMS, 

Secretary. 


NOTICE    TO    CONTRACTORS 


BIG    BEAR    VALLEY    ROAD 


Sealed  proposals  for  constructing 
the  above-named  National  Forest 
Ro;.d  Project  located  within  the 
Angeles  National  Forest.  County  of 
S:m  r.ernardino.  State  of  California, 
will  be  received  by  the  District  En- 
gineer, Bureau  of  Public  Roads.  U.  S. 
Department  of  Agriculture,  at  881  Mills 
Building,  San  Francisco.  California, 
until  2  o'clock  p.m.,  on  the  22nd  day 
of  June,  1922,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 
Tlie  right  is  reserved  to  reject  any  and 
all  bids,  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained to  be  experienced  and  respons- 
ible. 

The  length  of  the  project  to  be  con- 
structed i^  approximately  10.4  miles, 
aij'l  the  principal  items  of  work  are 
upproxiniat<'ly  as  follows: 
Clearing  and  Grubbing  ....')47  Stations 
Excavation,  Unclassified,  325,000  cu.  yds. 
Dry     Hubble     Masonry...  170  cu.  yds. 

(dement   Rubble   Masonry.  530   sq.  ft. 

Class    "A"    Concrete 118  cu.  yds. 

Kelnforcing  Steel    21.000   lbs. 

Corru.   Metal   or  Concrete 

Pipe    Culverts    5,«50   lln.  ft. 

Hand       placed       ICmhnnk- 

mi  nt     630  cu.  >  df<. 

The  wi>rk  embraced  In  thl«  contraci 
8hall  be  started  within  ten  dayw  :ifl«r 
notice  of  signing  of  contract  by  the 
Secretary  of  Agriculture  ban  been  glv- 
<n  the  ffmlrnrtor  by  the  DlHtrlct  En- 
gineer, and  shall  Ix-  oomple^*»d  within 
200  woiklng  diiys  after  Bald  notice  has 
been    given. 

The  contract  form  and  the  uuidh, 
plans,  Kpeelflcatlona  and  oatlmates  of 
(|iiant  Itli  .s  may  bi'  examined  liy  ri>- 
MI>on«lblc  contractors  at  the  following 
addressi's: 

SRI  Mills  Hulldlng,  8nh  Francisco. 
Califoinla 

Afirr  Jun.'  H,  1923  J.  H.  Obermul- 
Icr.   <5riiTi    Valli-y    Calif. 

After  .lime  X.  H''-'2  C.  K.  Tnit,  Bill 
KodernI    nidg  ,    \.<>n    Angelen,    Calif 

yUv    Hnrewii    of      Public      lloads    will 


furnish  Corrugated  Metal  or  Concrete 
Pipe  for  pipe  culverts.  The  Bureau 
also  has  available  for  loan  to  contrac- 
tors on  a  rental  basis,  equipment  as 
listed  in  the  specifications.  Bidder  will 
state  in  his  bid  the  Government  equip- 
ment that  he  will  use  during  con- 
struction and  the  minimum  time  re- 
quired. The  estimated  rentals  will  be 
deducted  from  the  total  of  the  con- 
struction items  and  award  will  be  made 
on  bid  to  best  advantage  to  the  Gov- 
ernment. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  upon  deposit  of  a  certified 
check  for  $10.00.  payable  to  the  Secre- 
tary of  Agriculture  of  the  United 
States.  Check  will  be  held  pending  re- 
tjirn    of    plans    and    specifications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer. 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  Specifications  above  re- 
ferred   to. 

C.    H.  SWEETSER, 
District    Engineer. 

May   27,    1922. 

• 

DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORNIA  HIGITWAY  COMMISSION 


NOTICE   TO    CONTR.ACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highirny  Commisaion,  SIB  Ponini 
Bnlldins,  Sacramento,  Cal.,  nntU  2 
o'clock  I*.  M.,  on  June  2<t.  11>22,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specificationB 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Colusa  County,  in  the  lown  of  Wil- 
liams (III-Col-7-B  and  m-A),  about 
three-tenths  (0.3)  miles  in  length,  to 
be   surfaced    with    asphalt    concrete. 

Marin  County,  between  Alto  ana 
Belvedere  Crossing  ClV-Mrn-52-A). 
about  three  and  five-tenths  (3.5)  mile.s 
in   length,   to  be  graded  and  graveled. 

imperial  County,  between  El  Centrr. 
and  Imperial  (Vll-Imp-26-F),  about 
two  (2.0)  miles  in  lengtli.  to  be  graded 
and  paved  with  Portland  oenient  con- 
crete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  snociflca- 
tlons  may  be  obtained  at  the  said 
office  and  they  may  be  seen  >  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  In  which  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno   and   I..e8   Angeles. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  ntientlon  of 
prospective  bidders  Is  c:»lled  to  the 
"Notice  to  Contractors"  .uinexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  bo  done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  C.nliforn'a 
Highway  CommiBslon.  reserves  th* 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  In- 
terest  of   the  State. 

NEWELL  D.   DArvLlNQTON. 
CHARLES   A.    WHITMORE, 
GEO.   C.    MANSFIELD, 
California  Highway  Commission. 
AUSTIN    B     FLETCHER, 

State    Highway    Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
Dated  May   29.   1922 

TO    AH\MM»N     »i:mi:\i'    ri,\>r     \  r 

\AI'A    Jl   N«'ll«>> 


Woid  has  been  received  at  Napa  thai 
I  lie  Sniila  f'rur.  Portland  Cement  Com- 
pany ha.x  decided  to  abandon  Its  plant 
at  Nai>u  .1  unction.  The  machinery  i.> 
to  be  moved  to  Santa  Cruc.  uocordliig 
ii>  rc•port^.  The  pi.int  hnh  lain  Idle  fo< 
more  ibnn  a  vear.  .Mome  months  ago 
a'lnoUliee'Uent  WHS  liui'le  a  pievlou.'« 
plan  to  abandon  this  plant  had  been 
'ibandniied,  Ljiler,  word  came  this 
'irder     i*t\»     been     rcpclinled     and     that 

optitatlOIIM     would     lt«     leHUIIied     UN     ,10OI| 

(IS  ftuslness  roiidltlonM  warranted. 


Satlir.lriv,    Juno    10,    1922 


BUILDING     AND     ENGINEERING     NEWS 


It 


Engineering  News  Section 


BRIDGES,   DAMS   &    HARBOIi 
WORK 


LONG  BEACH.  Cal. — City  Manager 
Howes  favors  demolition  of  Pine  Ave. 
pier  and  construction  of  ono-deck  cor-.- 
Crete  pier.  Cost  of  necessary  repairs 
to  old  pier  would  be  $25,000. 


SAX  FERNANDO,  Cal.— Van  Nuys 
Chamber  of  Commerce  has  petitioned 
City  Council  to  start  new  proceeding's 
for  constructing'  dam.  in  Pacoima  Can- 
yon. Est.  co.^t,  $1,(100,000.  Former 
proceedings  were  abandoned  because 
of  disputes  reerarding  boundaries  of 
district  which  would  be  assesed  one- 
third  of  cost.  Petition  was  referred 
to   City    Engineer   .John    Griffin. 


PRESOOTT,  Ariz. — Winsor,  Coleman 
&  King  awarded  contr.  at  $13,021.10  to 
const,  cone.  arch  bridge  over  Lynx 
Creek.  Other  bids  were:  A.  W.  Dan- 
iel, $14,700.  U  C.  Lashmet,  $14,780.  H. 
J.  Mann,  $l9,34.'j  and  Midland  Bridge 
Co.,    $I6,12«. 


SAN  DIEGO,  Cal.— Ciiy  Council  has 
authorized  municipal  purchasing  agent 
to  advertise  for  bids  for  replacing  of 
floor  and  wheel  guards  on  the  30th  S't. 
bridge  across  Switzer  Canyon.  New 
stringers   will   also   be-   installed. 

EUREKA,  Humboldt  Co.,  Cal.— 
Boardwell  &  Zimmerman,  Calistoga,  at 
$6S,9I6  awarded  contract  by  Supervis- 
ors to  construct  two  concrete  bridges 
across  Van  Dusen  River  at  Blue  Slide 
in  Rd.  Dist.  2.  Other  bids:  Padgett 
&  Kelly,  $90,000  for  two  or  $40,067  for 
one  and  $52,346  for  another,  and  85,- 
362   on   wooden   structures. 

Englehart  Paving  &  Const.  Co.,  $89,- 
908   for   two  concrete 

Frank  L.  Smith,  $54,000  for  one  cone, 
and  $80,000  on  another;  $74,000  for  two 
wood  structures. 

Frank    Bryant,    $38,225,    one   concrete. 

Mercer-Fraser  Co.,  $91,900,  two  wood. 

Gildersleeve  Const.  Co.,  $79,000  on 
two  or  $31,400  on  one  and  $47,600  on 
another. 

West  Coast  Const.  Co.,  $77,658  for 
two. 

11.  McLeran  Co.,  $97,460  for  two. 


SEATTJ^E,  Wash. — J.  A.  McEachern 
Co.  Inc.,  Colman  Bldg.,  Seattle,  at  $264,- 
497  submits  low  bid  to  Board  of  Pub- 
lic Works  to  erect  sub-structure  of 
proposed  West  Spokane  St.  bridge. 
Next  low.  A.  W.  Quist  Const.  Co.,  Hoge 
KIdg.,  Seattle,  at  $273,503.  Contract 
involv.  improvement  of  West  Spokane 
St.  by  const,  foundation  for  a  double- 
leaf  Bascule  bridge  and  2140  ft.  ap- 
proach  spans 

LOS  ANGELES,  Cal.— Until  10  a.m., 
June  16,  bids  will  be  roc.  bv  Harbor 
Comm.,  Room  33,  City  Hall,  L.  A.,  for 
dredging  in  East  Basin  and  vicinity, 
involv.  520,000  cu.  yds.  Spec.  390.  Cert, 
chk.  or  bond  10%.   Guy  W.  Wade,  secty. 

RIVEfcSIDE,  Cal.— John  F  .Knapp, 
Turlock.  submitted  low  bid  to  super- 
visors at  $117,400  to  const,  rein.  cone, 
arch  bridge  of  seven  72-ft.  spans  across 
Santa  Ana  River,  known  as  "Rubidoux 
Bridge."  Ross  Constr.  Co.,  Los  An- 
geles, submitted  the  only  other  bid  at 
$137,64  6.  Both  bids  were  rejected  as 
ton  high.  Engrs.  est.,  $95,000.  This  is 
the  second  advertisement  for  bids.  On 
account  of  certain  changes  in  the  plans 
made  necessary  b>  State  highway  re- 
quirements, the  original  set  of  plans, 
together  with  two  new  sets,  will  be 
submitted  to  the  State  Highway  Com- 
mission   for   approval     before     further 


proceedings  are  started.  The  bridge 
was  de.signed  by  Houghton  and  Bonte, 
engrs.,   Balfour  Bldg.,  San   Francisco. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
County  Surveyor  F.  E.  Quail  preparing 
spec,  for  bridge  over  Dry  Creek  at 
what  is  known  as  "Ward's  Bridge," 
on  boundary  of  Sacramento  County. 
Type   of  const,   yet   to   be  determined. 


YUBxV  CITY,  Sutter  Co.,  Cal,— Su- 
pervisors will  shortly  call  bids  to  con- 
struct four  bridges  to  s))an  drainage 
canals  under  construction  in  the  Live 
Oak   section. 


SALINAS,  Monterey  Co.,  Cal. — Until 
July  6,  10  A.  M..  bids  will  be  received 
by  T.  F'.  Joy,  County  Clerk,  to  con- 
struct highway  bridge  across  Salinas 
river,  on  Salinas-Monterey  road,  neai 
Hillstown,  Road  District  2.  Howard 
Cozzens,   County   Surveyor. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
June  26,  10  A.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  County  Clerk,  to  con- 
struct culvert  at  Carter  Creek  between 
Alderpoint  and  Blocksbuvg-  in  Road 
District  2.  A.  J.  Logan,  County  Sur- 
veyor. 


ANAHEIM,  Cal.— T.  E.  Hill  &  Co., 
Washington  Bldg.,  Los  Angeles,  award- 
ed contr.  at  $33,540  by  permanent  flood 
control  committee  of  Anaheim  to  const, 
levee  and  a  pile  of  plank  and  wire 
dike  along  the  west  bank  of  the  S'anta 
Ana  River,  from  1200  ft.  above  the 
Anaheim-Olive  Rd.  to  the  trestle  of 
the  Santa  Fe  Ry.'s  Richfield-Olive 
branch,  approx.  7850  ft.  Work  will  in- 
volve approx.  43,568  cu.  ft.  em'bank- 
ment,  106'5  18-ft.  round  piles,  100,000 
ft.  B.  M.  2xl2-in.  treated  flr  planking, 
9180  ft.  50-in.  woven  wire  fencing,  660 
ft.  5S-in.  woven  wire  fencing,  1130  lbs. 
30-penny  spikes,  and  140  lbs.  i\ii-in. 
staples. 


SACRAMENTO,  Oal. — CBty  Council 
jjptitioned  to  appropriate  $30,000  to  in- 
vestigate feasibility  of  a  ship  canal 
for  Sacramento.  A  preliminary  report 
on  the  project  made  two  years  ago 
placed  the  cost  of  constructing  a  lOO-f. 
wide   canal    at    $6,500,000. 

SANTA  ANA,  Cal. — J.  P.  Hunter,  Al- 
hambva,  was  awarded  contr.  by  County 
Supervisors  at  $6808  for  constructing 
200,000-gal.  rein.  cone,  reservoir  at 
Orange  Co.  Park  in  4th  Road  Dist.  Oth- 
er bids  were-  Paul  H.  Ehlers,  $7120; 
AVm.  Ledbctler  &  Co.,  $7628;  Mercereau 
Bridge  &  Constr.  Co.,  $7920;  R.  H.  Trav- 
ers,  $8156;  E.  H.  Wall,  $11,352.85;  J.  E. 
Dundas.    excav.    only,    $1320. 


Engineers    and    Contractors 
PLEASE  NOTE 

We    are     FACTORY    distributors 

—  for  — 

mr^BURN  CARBIDE  FLARE 
LIGHTS 

for  Nigrht  Work  500  -  12,000  r.  |>. 

Economical    and    Efficient 


MILBURN  OXT-Af  ETYLENE 

WELDING    AND    CUTTING 

APPARATUS 

for    RcpalriiiK-    and     Constmctioi* 

Let  us  send  you  full   information 


E.  D.  BULLARD 
268  Mark(>t  SU  San  Frandseo 

Plioa«   Doncliw   1118 


IRRIGATION  PROJECTS 


CORNING,  Tehama  Co.,  Cal. — Cham- 
ber of  Commerce  hag  appointed  C.  D. 
Hill  head  of  a  committee  to  secure  data 
for  the  promotion  of  an  irrigation  Sys- 
tem adjacent  to  this  city,  to  bring 
water  in  the  territory  bet.  the  river 
and  the  foothiUs  to  the  west.  Water 
to   be   taken   from   Thomes  Creek. 


MODESTO.  Stanislaus  Co.,  Cal.— R 
A.  Carson  Co.,  303  Poplar  St.,  awarded 
contract  by  Modesto  Irrigation  Dist.  to 
lay  700  lin.  ft.  36-ln.  pipe  in  main  drain 
of  district  on  Howard  Huls  ranch,  at 
$1.45  lln.  ft.  laying  and  banding  and 
$98  for  sand  trap.  Percy  Jones,  Ch. 
Eng.    for    IMst 


PHOENIX,  Ariz. — Engineering  Cou- 
.struction  Corp.,  Pacific  Electric  Bldg.. 
Los  Angeles,  awarded  contract  for 
construction  of  Irrigating  system  for 
Auxiliary  Eastern  Canal  Co.  Con- 
tract amounts  to  about  11,700,000. 
Court  decision  on  validity  of  $2,000,000 
bonds  votec  by  district  is  awaited  to 
close  contract.  Howard  S.  Reed  and 
Sheldon  K.  Baker,  419-20  Fleming  Bldg.. 
Phoenix,  Engineers.  Plans  call  for 
main  canal  22  miles  long,  cement 
lined,  excavation  api)roximalely  213.- 
200  cu.  yds.;  lateral  system  110  miles 
In  length,  excavation  approximately 
171  200  cu.  yds.;  drilling  of  34  new  wells 
approximately  200  It.  in  depth,  and 
rehabilitation  of  31  wells  at  present 
VN-ithin  boundaries  of  district,  all  to  be 
eciuipped  and  operated  by  electricity; 
a  main  pumping  station  consisting  of 
four  units,  capacity  Hlhi:  sec.  ft.  each, 
to  pump  the  water  from  the  eastern 
canal  of  the  Salt  river  project  to  the 
head  of  the  cana'  on  the  mesa  above, 
under  a  hiead  of  52  fe«-t. 


TURLOCK,  Stanislaus  Co..  Cal. — 
Chief  Engineers  Percy  Jones  of  the  Mo- 
desto and  R.  V.  Mcikle  of  the  Turlock 
Irrigation  Districts  have  been  in- 
structed to  complete  specifications  for 
installing  hydraulically  operated  snlll- 
way  gates      Estimated   cost.  $61,836 


LIGHTING  SYSTEMS 


PASADENA,  Cal. — Ord.  of  inten. 
adopted  by  City  Directors  for  const, 
underground  conduits,  ducts,  laterals, 
manholes  and  appurtenances  in  por- 
tions of  Bralnard  and  Morgan  Alleys: 
Marengo.  Euclid,  Los  Robles.  Oakland. 
Madison,  El  Molino  Aves.;  Oak  Knoll. 
Colorado,  Hudson.  I.,ake  and  Mentor 
Sts. 


VENTURA,  Cal. — Residents  of  Oak 
St.  from  Main  St.  south  are  starting 
movement  to  secure  ornamental  lights 
fo»-    that    street. 


LOS  AXGRLBS,  Cal. — Ord.  adopfEHl 
by  City  Council  ordering  install,  of 
lierhting  posts  and  appliances  on  Hay- 
worth  .\vo  bet.  Selma  Ave.  and  Sun- 
set Blvd..  and  in  N.  Main  St.  bet.  East- 
lake  Ave.  and  Dailv  St.  1905  lighttog 
act  and  1911   street  act. 


P.A.SADENA,  Cal.— Until  10  a.m.  Jtme 
15.  bids  will  be  rec.  by  City  Direc- 
tors for  cons,truction  of  ornamental 
lighting  system.  including  51  cone, 
posts,  conduit*,  wires,  lamps,  and  ap- 
purtenances, in  portions  of  Grand  Ave.. 
Del  Rosa  Drive.  Mayiin.  Ellis,  Arbor. 
Lockhaven.  California  Sts..  and  Pal- 
metto   Drive. 

Seperate  bids  to  const,  ornamental 
lighting  systMn  in  Bl  Molino  Ave. 
Work  Includes  22  cone,  posts,  conduits. 
wires,  lamps  and  appurtenances. 
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BAKERSFIELD,  Kern  Co..  Cal. — City 
Council  plans  installation  of  electroher 
system  in  Chester  Ave.  between  15th 
and  25th  streets.  W.  D.  Clarke.  City 
Eng-ineer. 

FAIKFIEL-D,  Solano  Co..  Cal. — Until 
June  13.  8  F.  M..  bids  will  be  received 
by  Jas.  H.  Prather,  Town  Clerk,  to  in- 
stall 33  electroliers  in  Texas  St.,  bet. 
Taylor  and  "Washington  and  in  Texas 
St.  bet.  Taylor  and  Union  Ave.  Im- 
provements Act  litll.  Specifications 
may    be   obtained   from   Clerk. 


MACHINERY 


PA.SADENA,  Cal. — Chapman  Valve 
Mfg.  Co.,  Central  Bldg.,  Los  Angeles, 
awarded  contract  by  City  Directors  at 
$5013.20  for  furnishing  gate  valves  as 
follows:  5  20-in.  at  $251;  one  20-in.  at 
$290:  18  21-in.  at  $47.50:  6  10-in.  at 
534.20;  36  8-in.  at  $20.50;  100  6-in.  at 
$12.35;  60  4-in.  at  ?7.25:  50  6-in.  at 
$17.50.  and  30  4-in.  at  $11.25.  Other 
bids  were:  Grinnell  Co..  $5151.19; 
Waterv/crks  Supply  Co..  $5227.80. 

PASADE.VA,  Cal.— Pacific  Pipe  & 
Supply  Co.,  1002  Santa  Fe  Ave.,  Los 
Angeles,  submitted  low  bid  to  city  di- 
rectors for  furnishing  Class  B  c.  i. 
pipe  as  follows:  (1)  4512  ft.  20-in. 
pipe.  $50.60  ton:  (2)  1200  ft.  8-in.  pipe 
at  $50.10  ton;  (3)  6000  ft.  4-in.  pipe  at 
$54.10  ton;  (4)  all  other  items,  $93.80 
ton.  Other  bids  were:  U.  S.  Cast  Iron 
l^ipe  &  Fdy  Co.,  (1)  $50.30;  (2)  $50.30; 
(3)  $54.30;  (4)  514c  net.  .\merican 
Cast  Iron  Pipe  Co.,  (1)  $51;  (2)  $51;  (3) 
$55;    (4)    $105   and    $115. 


LO.S  ANGKLES,  Cal.— Until  3  p.m., 
Jiinf  Ifi,  bids  will  he  rec.  by  Public 
Service  Comni.,  207  S.  Broadway,  for 
street  lighting  series  transformers. 
Spec.    P-273-196. 

Bids,  same  date,  for  automatic  con- 
stant current  transformers.  Spec.  P- 
273-195.     Jas.   P    Vroman,   secty. 

LOS  ANOELES,  Cal.— Austin  West- 
ern Road  Mchy.  Co..  447  E.  3rd  St.,  L. 
A.,  submitted  low  bid  to  Public  Service 
Comm.  at  $2351,  fob.  Laws  and  $2349 
f.o.b.  Los  Angeles,  for  furnishing  jaw 
rink  crusher.  Other  bids  were:  Col- 
lins &  Webb,  Inc.,  $29cS0  and  $2700  (al- 
ternate); Brown-Bevis  Co.,  $3050  and 
$2.S00;  Ilarron  Uickard  &  McCone.  $3024; 
Worthington  Co.,  $3630;  Lidgerwood 
Mfg.  Co.,  $4430.50;  Llewellyn  Iron  Wks. 
$4500;  American  Rd.  Mchy.  Co.,  $5250. 
Bids  referred  ,to  supply  committee. 

LOS  ANGELES.  Cal.— John  Edward 
Ogden  Co,  of  N.  Y.,  submitted  only  bid 
to  Harbor  Comm.  for  landing  equip- 
ment forr  ferry  fI'p  at  Berth  234,  under 
Spec.  \'o.  3Ti.  The  bid  was  $19,058, 
with  h.nnd  operatlntr  device,  adding 
$650  for  i)ower  operated  device;  begin 
In  5  days,  complete  In.stallation  in  120 
wkg.  days.  Bid  rejected.  Work  may 
bo   done   by   Harbor   Engr.   Dept. 

GRE:<AD.\,  Siskiyou  Co.,  Cal.— Until 
June  21,  1  p.m.,  bids  will  be  rec.  by 
Victor  Bovo,  Sfcty.  Grenada  Irrigation 
Diet.,  to  const,  approx.  6',4  miles  of 
ttlephono  lino.  Fmd  H.  Tibl)eti8.  Alas- 
ka Commercial  BUU;..  San  Francisco, 
cnfflreer  Her  rnll  f«ir  bldia  iinilrr  ofll- 
clnl    pro|tonal    nrrtlun    in    Ihln    laanr. 

1X)S  A.NGKLKS.  C.il— Pawling  &  Har- 
nluchfeger.  930  Centr.il  Bldg.,  submit- 
ted low  bid  to  Public  .Service  Comm.  at 
$1876  for  one  double-drum  electric 
holnt.  Other  bIdH  w<t<-:  L1<  wellyn 
Wkn..  12750:  Hnrmn,  rtlrlc.ird  &  Mc- 
fone,       »3I«IH.       I.  I     M(k.     Co.. 

$3100;    Bnktr    Iron  '-.l.    Kiilton 

Knirlnp    WkM  .    %\'  Ki.rred    to 

supply    commitic<! 

DINUBA.  Tulare  Ci.  .  Cal.— Until 
June  14.  »  p  m..  bldn  will  bo  roc.  by 
C.  T.  ItcHKan.  clly  rliiu,  fur  fur.  one 
750-Knl  lripl«  comb  pumping  engine 
Spec,   may    ha   had   from   dark. 

'1      '"iiv     I'lirfhattli... 
I    tf)   ndupt 
"'   for  pur- 
.    Ill  ft.  iS-in. 
i'i-itt.    (.'Innn    n,    and 
2000    t'in.    Clnnm    O,   c.    i.    pipe. 


ANAHIEM.  Cal.— Until  8  p.m.,  June 
22,  bids  will  be  rec.  by  city  clerk  for 
4000  ft.  4-in.,;  40S0  ft.  6-in.  c.  i.  water 
pipe.  Class  C,  in  12-ft.  or  5-meter  Igths. 
.\lso,  2  4-in.  Tees.  4  4-in.  crosses,  8  6-in. 
Tees,  4  6-in.  crosses,  all  bells,  and  6 
6.>c4x4x4-in.  crosses,  all  bells,  and  Class 
D.  Cert.  chk.  or  bond,  10%.'  Edw.  B. 
Merritt,    clerk. 


furnish  and  deliver  one  auto  bus  for 
transporting  school  pupils.  Specifica- 
tions may  be  had  from  above. 


SACRAMENTO,  Cal.— The  $900. OOu 
bond  issue  voted  to  finance  ccmpletion 
of  the  S-acramento  filtration  plant  has 
received  the  approval  of  bond  experLs 
and  the  City  Commis.sioners  are  plan- 
ning to  continue  with  the  work  which 
has  been  held  up  pending  the  ap- 
proval of  the  bonds. 

SACRAMENTO.  Cal.— E.  J.  Plato  has 
been  named  city  purchasing  agent  suc- 
ceeding J.  .1.  Haley  who  resigned  to 
accept  a  position  with  the  State  En- 
gineering  Department. 

SAN  ANSELMO,  Marin  Co.,  Cal  — 
Marin  County  Mosors  Co.,  San  An- 
selmo,  at  $784.25  awarded  contract  bj 
the  Town  Trustees  for  furnishing  a 
tractor. 


SAN  FRANCISCO — Until  June  19,  8:30 
p.  m..  bids  will  be  received  by  Paul  T. 
Kennedy,  secretary.  Board  of  Fire 
Commissioners,  for  furnishing  and  del- 
ivering fuel,  fuel  and  lubricating  oils, 
castings,  etc.,  for  yr.  ending  June  30, 
1923.  .Specification  will  be  furnished  on 
request. 

OAKL.^ND,  Cal. — Until  June  15,  12 
M.,  bids  will  be  received  by  Eugene  K. 
Sturgis,  city  clerk,  for  furnishing  and 
delivering  following  materials,  for  yr. 
enling  June  30,  1923:  Lumber,  Corru- 
gated Iron  Pipe,  Sewer  Pipe,  Road  Oil, 
Motor  Oil,  Fuel  Oil,  Castings  for  Cov- 
erings to  Undergrund  Structures,  Auto- 
mobile Tires,  Gasoline,  Rock  and 
Screenings,  Sand,  Cement,  liepair  of 
Asphalt  and  Bituminous  Pavements, 
Material  for  Constructing  Corrugated 
Iron  Culverts,  Saturated  Paper  Insulat- 
ed Lead  Covered  Combination  Cable, 
Copper  Wire,  Incandescent  Lamps. 
Coal,  Steel  Discharge  Pipe,  Rental  of 
Power  Launch  or  Launches.  Piles,  Rub- 
ber Sleeves  for  Dredge  Pipe,  Steel 
Wire  Rope,  Cast  Chrome  and  Manga- 
nese Steel  Cutter  Blades,  Manila  Hemp 
Rope,  Rental  of  Teams.  Iron  and  Steel 
Castings  for  Dredging  Pumps,  Nails 
and  Spikes,  Bolts  and  Washers,  Sec- 
ond-hand Piles,  New  Creosoted  and  Un- 
treated Douglas  Fir  Piles,  White  Lead 
in  Oil,  Shovels,  Oak  and  Iron  Bark, 
Rental  of  Barge  or  Barges,  Rental  and 
Operation  of  Machine  Shop  Equipment. 
Spec,  on  file  in  office  of  city  clerk. 

NEWPORT  BEACH,  Cal.— Following 
bids  icc.  for  75-hp.  Diesel  engine  for 
city  pumping  sta.  by  City  Trustees, 
Juno  5-  Standard  Gas  Engine  Co.. 
$5595  (no  check);  Fairbanks,  Morse  & 
Co..  $5770;  Western  Machin.  Co..  $6500; 
Shlnn-H'-llz-Lyon  Cp.,  $6270;  Madsen 
Iron  Wks.,  $6700.  Bids  referred  to 
Paul   E.   Kressly,   City   Engineer. 

YUMA.  Ariz— Until  10  a.  m.,  June  17. 
bids  will  be  received  by  secretary  of 
Yuma  county  highway  commission. 
Yuma.  fr)r  one  dragline  i-xiavatDi 
cranf,  internal  combustion  enRiiie,  ca- 
tcri)lllar  treads,  Pago  bucket  of  ^  cu. 
yd.  rapacity,  f.  o.  b.  Parker,  Arizona 
('ashlera  check,  5%,  .payable  to  J.  Ho- 
mer .Smith,  chairman.  A.  W.  Franklin, 
sccretnry. 

^rAV.^LE^C^A,  Fresno  Co.  <'al.- 
Until  June  26,  S  p.m..  bids  will  be  re<-. 
by  M  C.  Mayden.  clerk  Navab-ncia 
Sfiho.d  District,  for  fur.  and  del  oiu' 
1 '4-ton  tnirU,  cbaHsis  only.  i>r  one  2- 
ton  tritt-k,  I'banHls  only,  late  model, 
equipped  with  <1im-,  fitiirting  and  light- 
ing xy.'-tem  and  pneumatic  llros.  Sine 
may   be   had    from   rlerk. 


HAKKUSK11.;M».  K.m  Co.,  Cal, 
Until  June  22,  bl«b  will  be  r<  ceiv.d  b\ 
Marry  .siiiehan,  ciiTk,  Standard  Silmol 
iiiNirirt,  lor  furnlnblng  and  dcllvi'rini.' 
paMHcnK'T  bUH  with  Healing  cji- 
■  V  of  not  l«'«n  than  20  adult  porxoii. 
.  .!      !(lc;ilion«  may   1m    bail   from  t'lc  lU 

FELLOWa  K»rn  Co.,  Cal,— Until 
June  17,  7:30  I'  M..  bldn  will  lio  re- 
lotvcd  by  R,  C  Bowman.  Principal. 
Midway    Grammar    School    District.    l<> 


LONG  BEACH,  Cal.— U.  S.  Cast  Iron 
Pipe  &  Foundry  Co.  has  been  awarded 
contract  by  City  Council  at  about  $140,- 
000  for  aproximately  2848  tons  cast 
iron  pipe  and  62   tons  of  fittings. 


SAN  LUIS  OBIS'PO.  Cal. — Until  June 
26,  7:30  P.  M.,  bids  will  be  received  by 
Callie  M.  John.  City  Clerk,  for  furnish- 
ing and  delivering  water  pump,  either 
new  or  second  band,  with  capacity  of 
500  gals,  per  minute,  to  pump  against 
a  pressure  of  125  lbs.  per  sq.  in.  Cer- 
tified check  foii.J^^,  payable  to  Mayor 
required.  Warren  B.  Burch.  Lowe 
Bldg.,    City    Engineer. 


RAILROADS 


LOS  ANGELES,  Cal.— Until  10  A.  M.. 
June  16,  bids  will  be  received  by  the 
Harbor  Commission,  33  City  Hall,  for 
railroad  ties.  Specifications  387.  Guy 
W.  Wade,  Secretary.  Certified  check 
or  bond,   10%. 

FRESNO.  Fresno  Co.,  Cai. — Fresno 
Traction  Co.,  F.  W.  Webster,  General 
Manager,  <'ai  barn.  First  Ave.,  plans 
extensions  of  road  into  residential  dis- 
tricts at  a  cost  of  approximately  $107,- 
000,  work  to  be  started  within  90  days. 
Fresno  Ave.  line  will  be  extended  froni 
Belmont  to  Olive  Aves.,  a  distance  of 
one-half  mile  at  a  cost  of  $28,000;  Ar- 
lington Heights  extension,  a  distance 
of  one  and  onequ.aiier  mile,  approxi- 
mately $79,000.  Construction  will  be 
done  by  the  company. 


FIRE  EQUIPMENT 


CHICO,  Butte  Co.,  Cal. — American 
Rubber  Co.  awarded  contract  by  City 
Trustees  to  furnish  900  ft,  of  fire  hoso 
at    $1    a    ft. 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
— City  Trustees  will  purchase  500  ft.  of 
fire  hose. 


REDDING.  Shasta  Co..  Cal. — City 
Trustees  will  call  bids  for  furnishinif 
and  delivering  a  motor  fire  engine. 
Estimated   cost,   $12,CC0. 

IIEDDI.NG,  Shasta  Co.,  Cal. — Until 
.lune  19,  5  j>.m.,  bids  will  be  rec.  by 
Leslie  Ingram,  city  clerk,  for  fur.  and 
del.  one  6-cylinder  triple  combin.atlo  \ 
hose  pump  and  chemical  engine,  750- 
gal  capacity  against  120  lbs.  net  pump 
;)ressure  and  one  6-cylinder  triple  com- 
bination hose  inimp  and  chemical  en- 
gine, 1000-gal.  capacity  against  120 
lbs.  net  pump  pressure.  Spec,  may  be 
bad    from    clerk. 


SEWERS,    STREET    WORK. 
ROADS    &    WATER   SYSTEMS 


S.\.\TA  <'i;rZ.  Santa  Cruz  Co..  Cal. — 
Grunt-Smith  Ci>.,  Balboa  Bldg.,  San 
Kranclaoo,  at  $28,405  awarded  contract 
by  Supervisors  for  t'oast  road  project, 
iiivolv.  26,670  cu.  yds.  exciiv.;  C50  lin. 
ft.  corru.  irim  pipe;  25,700  lbs.  relnf. 
st<»el  and  2<)r>  cu.  yds.  Class  A  cone, 
structures.  Other  bldn:  I.  I*  Uyder, 
$11,488;  C.  Mll-s,  $39,886;  J.  J.  McHugh, 
$38,02«:  Heafey,  Moore  &  .McNaIr,  $32.- 
i:*o;  FVnnk  Bryant,  $38,985;  Ilarlowe 
I-.),   |(681). 


MONTKKEY  I'VKK.  «'h1. — Bids  will 
III'  rooi'lvi'd  about  June  2fi  by  ("My 
Ti-ustoeM  for  I  hi'  fullowlng  materlnla 
t'lir  water  .'lysii-in  to  lii»  built  under 
$22.1,000  bond  If.xue  recently  vi)li'd:  2S7 
Ions  l-ln.  and  7't7  tons  6-ln.  and  larger. 
I'las^  B  cj'.Bt  Iriin  pipe;  52,000  lbs.  IB- 
lliigM;  .15  4-ln..  IH  Ct-ln..  8  N-ln..  S  10-ln. 
;.iil  .1  K-ln.  Kiiti-  vnlv.(«;  l.TO  lire  hy- 
clruntB.  BIiIh  will  III-  lalli-d  for  latei 
for  laying  pipe  and  « onNiructing  a  1,- 
000,000  gnlliin  rolnfori-i-'l  i-onrrelc  res- 
I  rvoir,  OIniMtod  &  GllliUn,  EnKlneer.s. 
Ilolllntfswnrth    Bldg.,    Lnn    AiigelcH. 
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TRACY,  San  Joaquin  Co.,  Cal. — Un- 
til June  22,  8:30  p.m.,  bids  will  bn  rec. 
by  Geo.  L.  Frerichs,  city  clerk,  to  im- 
prove  portions   of   11th   St.,   a.s   follows: 

Bet.  Orient  and  East  Sts.,  involv.  21,- 
000  sq.  ft.  grading;  26,8S0  sq.  ft.  pav- 
ing'; 457  cu.  yds.  oxcav.  at  161  cu. 
yds.   embankment;    cost   $9718. 

Bet.  West  Park  and  city  limits,  in- 
volv. 20,648  sq.  ft.  g-rading;  26,748  sq.  ft. 
oil  macadam  paving;  522  cu.  yds.  excav. 
and  271  cu.  yds.  'emt)ankment ;  cost, 
$9S12  30  '       •     "•' 

Bet,  Kast  St.  and  West  Park,  63,663 
sq,  ft,  grading;  124,570  sq.  ft.  and  40,- 
9S9  sq.  ft.  intersection  oil  macadam 
paving;  7622  ft.  curb;  5440  cu.  yds.  ex- 
cav.; cost  179,261.  W.  D.  Harrington, 
city   «3J^ ^.^.^,      , 

""— ^-^tea  ■  -. 

FTIHSNO,  Fresno  Co.,  Cal. — Supervis- 
ors reject  bids  rec.  to  pave  Shaw  Ave., 
unit  of  county  highway  system,  and 
no  action  will  be  taken  regarding  the 
work  before  October  of  this  year.  Bids 
were;  Thompson  Bros.,  Fresno,  $102,- 
786:  Federal  Const.  Co.  of  San  B^ran- 
cisco,  $103,169;  California  Const.  Co., 
San  Francisco,  $105,334.  Chris  P. 
Jensen,    county    surveyor. 


SAN  mEGO,  Cal. — H.  H.  Peterson 
Vo.,  Lioma  Portal,  San  Diego,  submitted 
low  bid  to  County  Supervisors  at  (1) 
$163,792.82,  including  cement  and  rock; 
(2)  $121,223.13,  county  to  furnish  ce- 
ment; (3)  $96,084,  county  to  furnish 
both  cement  and  rock;  for  paving  with 
concrete  5.92  miles  highway  over 
Poway  grade.  Roadway  will  be  18-ft. 
wide,  8-in.  thick  at  edges  and  5-in.  in 
center.     Other  bids  were: 

C.   H.   Hudson   Constr.   Co.— (1)    $195,- 
r    979.41;    (2)    $148,781.14;    (3)    $125,398.26. 
V      David  H,  Ryan  Constr.  Co.— (1)   $198.- 
315.55;    (2)    $164,515,55;    (3)    $144,115.55. 

C.  V.  Isbell  Constr.  Co. — (1)  no  bid; 
(2)    no   bid;    (3)    $144,575.28. 

Elds  were  taken  under  advisement 
.'ind  County  Surveyor  George  Butler  di- 
rected to  submit  recommendation. 

Blue  Diamcnd  Materials  Co,  sub- 
mitted low  bid  at  $1,08  cu,  yd.  f.  o,  b. 
crusher  plant  for  furnishing  8500  cu. 
yds.  crushed  rock  for  the  above  road 
work.  Fentoii-Parker  Materials  Co. 
bid  $1.55  cu.  yds. 

Spreckels  Bros.  Comm'l.  Co.  was  only 
bidder  at  $2.95  f.  c.  b.  cars  at  mills 
(10%  cash  discount)  for  furnishing 
14,000  bbls.  cement. 


PASADENA.  Cal— Until  10  .\.  M., 
June  15,  bids  will  be  received  by  City 
Clerk  Bessie  Chamberlain  for  con- 
constructing  walks  on  Stanton  St.,  bet. 
Lincoln    and    Glen    Aves. 

Separate  bids  for  .grading  and  oiling 
Madison  Ave.  bet.  Penn  St.  and  S  line 
of  lot  30,  Ele  Moliiio  Orchard  Park  Tot. 

POMONA.  Cal.— Until  2  P.  M.,  June 
13,  bids  will  be  received  by  City  Coun- 
cil for  paving  Hole  Ave.,  bet.  Park  Ave. 
and  Hamilton  Blvd..  involving  148,500 
sq.  ft.  oiled  macadam;  1911  Act. 

Separate  bids  to  pave  Como  Drive, 
around  the  Park  (Circular  drive),  in- 
volving 60,000  sq.  ft.  oiled  macadam. 
Work  will  be  done  by  private  con- 
tract, city  paying  75%  and  property 
owners,  25%.  F.  C.  Froehdc,  City  En- 
gineer. 

GLENDALE,  Cal. — Until  7  P.  M,,  June 
8,  bids  will  be  received  by  City  Clerk 
A.  J.  "Van  Wie  for  following  street  im- 
provement work   under   1911   Act: 

Maple,  Porter.  Fischer  and  E,  Wind- 
sor Place,  involving  3872  lin.  ft.  grad- 
ing; 7250  ft.  curb;  38.705  sq.  ft.  side- 
walk; 137,700  sq.  ft.  surfacing  and 
oiling;  laying  1916  ft.  6-in.  and  2107 
4-in.   Class   B,   cast   i'-on    water   pipe. 

Oak  St.,  Central  to  Kei.ilworlh.  in- 
volving 2695  Mn.  ft.  grading;  4390  ft. 
curb;  19,625  sq.  ft.  sidewalk;  82.002  sq. 
ft.  oiling  and  surfacing;  laying  2688  ft. 
4-in.  Class  B,  cast  iron  pipe. 

Drvdcn  and  Pitman  Sts.,  involving 
]3!>0  lin.  ft.  grading;  2800  ft.  curb;  14,- 
068  sc(.  ft.  sidewalk;  43.700  sq,  ft.  iiav- 
ing.      C.  L.  Hill,  City   Engineer. 

CARSON  CITY,  Nevada. — J.  H.  Caus- 
ten,  Lovelock,  Nevada,  at  $93,027 
awarded  contract  by  State  Highway 
Comm,  to  const,  highway  in  White  Pine 
County  from  lUipah  to  Robinson's 
Summit.  Other  bids:  Nevada  Con- 
tracting Co..  Fallon,  Nevada,  $99,959; 
Strange  &•  Vallandingham,  Salt  I,;\ke 
City,    $316,746. 


Phelps  Construction  Co.,  Salt  Lake 
City,  Utah,  at  $110,127  awarded  con- 
tract to  construct  unit  in  Elko  County 
l)et.  Elko  and  Halleck.  Other  bids:  J. 
H.  Causten,  Lovelock,  Nev.,  $137,908; 
Boyd  Bros,,  Halleck,  Nev.,  $132,772; 
Johnston,  (Tillcspie,  Adamson  &  Rus- 
sell, Salt  Lake  City  Utah,  $3  24,407; 
Chas.  H.  Mu'l,  Twin  Falls,  Idaho,  $142,- 
938;  Reynolds-Ely  Constr.  Co.,  Spring- 
ville,  Utah,  $135,600;  A.  D.  Kern,  Port- 
land, Oregon,  $139,443;  Dodge  Bros.  & 
Dudley.  Fallon.  Nev.,  $127,664;  Strange 
&  Valladingham,  Salt  Lake  City,  Utah, 
$157,642. 

Nevada  Contracting  Co.,  Fallon,  Nev.. 
at  $174,778  awarded  contract  to  const, 
unit  in  White  Pine  County  bet.  Pan- 
cake Summit  to  Illii)ah.  Other  bids: 
Str.inge  Afe  Vallandingham.  Salt  Lake 
City,  Utah,  $188,714;  Dodge  Bros.  & 
Dudley,    Fallon,    Nev.,    $201,978. 


SACRAMENTO,  Cal. — Until  June  15, 
9  p.m.,  bids  will  be  rec.  by  H.  G.  Den- 
ton, city  clerk,  for  street  work  as  fol- 
lows: 

Portions  of  43rd,  44th,  45th,  46th  Sts., 
and  five  alleys,  by  const,  sewer,  cone, 
manholes,   etc. 

Ninth  Ave.  from  sewer  in  Franklin 
Blvd.  to  33rd  St.,  const,  cone,  curbs 
and  gutters,  plac.  drains  connected  to 
sewer;  const.  10-in.  vlt.  sewer  stub; 
reconat.  manhole;  %in.  water  main 
connections;  grading  and  paving  with 
5V^-in.    asph.    cone. 

27th  St.  bet.  Y  and  Urban  Ct.,  const, 
cone,  curbs  and  gutters;  1-in.  water 
main  connections;  reset,  gutter  drains; 
grading  and  paving  with  SVi-in.  asph. 
cone. 

Alley  bet.  48th  and  Discovery  Way, 
from  manhole  in  alley  first  north  of  T 
St.  to  R,  by  const,  vit.  sewer  with  6-in, 
vit.  branches;  cone.  manholes;  6-in. 
vit.    sewer. 

Stockton  Blvd.  bet.  31st  and  S.  P. 
right  of  way,  and  bet.  S.  P.  right  of 
way  and  2nd  Ave.,  const,  cone,  curbs, 
gutters  and  walks;  c.  i.  gutter  drains 
with  6-in.  vit.  sewer  connections;  cone, 
manholes;  vit.   sewer. 

13th  Ave.  bet.  E.  44t^  and  E.  45th 
Sts.,  by  const,  vit.  sewer;  cone  man- 
holes; 45th  St.  bet.  13th  Ave.  and  pt. 
4  ft.  south  of  alley  bet.  13th  and  14th, 
by  const,  vit.  sewer  with  2  6-in.  vit. 
wye  branches;  cone,  manhole;  allev 
bet.  13th  and  14th  Aves.  45th  and  47th 
Sts.,  const,  vit.  sewer  with  32  6-in.  vit. 
wye  branches;  cone,  manholes.  Albert 
Givan,    city   eng. 


CALIFORNIA.— Following  are  ap- 
proximate quantities  of  materials  in- 
volved in  projects  for  which  State 
Highway  Commission  will  open  bids  on 
June   12: 

Humboldt  Connty:  Bet.  Trinidad 
and  Freshwater  Lagoon,  16.5  miles 
grading;  40,000  cu.  yds.  excav.  without 
classification;  35,000  cu.  yds.  gravel 
imirface;  880  cu.  yds.  Class  A  Port.  cem. 
cone,  (culverts  and  monuments);  4660 
lin.  ft.  12-in..  2786  lin.  ft.  15-in.,  2426 
lin.  ft.  IS -in.,  77S  lin.  ft.  24-in.  and  202 
lin.  ft.  30-in.  corru.  metal  pipe;  5  mi. 
moving  and  resetting  property  fences, 
432    monuments. 

I,.n8«cn  County:  Bet.  Johnstonville 
and  Janesville,  8.0  miles,  grading;  39.- 
500  cu.  yds.  excav.  without  classifica- 
tion; 475  cu.  yds.  Class  A  Port.  cem. 
cone,  (culverts  and  monuments);  480 
lin.  ft.  12-in.,  220  lin.  ft.  18-in.  and 
270  lin.  i't.  24-in.  corru.  metal  pipe;  68 
monuments. 

.Herced  County:  Bet.  west  boundarv 
and  San  Luis  Creek,  S.5  miles;  8.5  miles 
of  grading  and  5.1  miles  to  paved  with 
Port.  cem.  cone;  70,800  cu.  yds.  exca^'. 
without  classification;  .7750  cu.  yds. 
Class  A  Port.  cem.  cone,  (pavement); 
1'50  cu.  yds.  Class  A  Port.  cem.  cone, 
fculvertr,  and  monuments);  1612  lin. 
ft.  12-in.,  540  lin.  ft.  18-in.  and  52  lin. 
ft,  30-in,  corru,  metal  pipe;  2115  lin. 
ft.   guard   rail;   21S   monuments. 

Moreed  County:  Bet.  San  Luis  Creek 
and  Los  Banos,  12.2  miles  to  be  paved 
with  Portland  cem.  cone;  61,200  cu. 
yds.  excav.  without  classification;  18,500 
cu.  yds.  Class  A  Port.  cem.  cone,  (pave- 
ment); 391  cu.  yds.  Class  A  Port.  cem. 
cone,  (culverts  and  monuments):  804 
lin.  ft,  12-in.,  400  lin.  ft.  18-in.,  406  lin. 
ft.  24-ln.  and  390  lin.  ft.  30-in.  corru. 
metal  pipe;  414  lin.  ft.  guard  rail;  0.5 
miles  moving  and  resetting  property 
tence;    68    monuments. 

NOTE — On  last  two  sections  named 
the    bidder    may,    at    his  option,    bid    on 


each   section    separately  or  on    the   two 
fiectionse   jointly,  or   both. 

Merced  County:  Bet.  west  boundary 
and  Los  Eanoa,  20.7  miles;  20.7  miles  to 
be  graded  and  17.3  miles  to  be  paved 
with  Port.  cem.  cone;  132,000  cu.  yds. 
excav.  M'ithout  classification;  26,250  cu. 
yds.  Class  A  I'ort.  cem.  cone.  Cpave- 
ment);  551  cu.  yds.  Class  A  Port.  cem. 
cone,  (culverts  and  monuments);  2416 
lin  ft.  12-in.,  940  lin.  ft.  18-in.,  406 
lin.  ft.  21-in.  and  442  lin.  ft.  30-ln. 
corru.  metal  pipe;  2529  lin.  ft.  guard 
rail;  0.5  miles  moving  and  resetting 
|/r.,perty    fence;    2S6    monuments. 

PHOENIX,  Ariz. — Pacific  Constr.  Co., 
16  California  St.,  San  Francisco.  Calif., 
awarded  contract  by  .State  Highway 
Department  at  $12,92;'.  for  paving  one- 
half  mile  in  city  of  .Mesa  to  connect 
with  Apache  Trail  Highway.  Work 
comprises  2  miles  bitul.  surface  on  4-in. 
biturn,  base,  18  ft.  wide.  Other  bids 
were:  Twohy  Bros.  Co..  $13,618.50  for 
concrete  and  Ben  Pierce  on  concrete 
with  material  furnished  by  state. 

S.  E.  Rayes,  Snowfiake,  awarded  con- 
tract at  $27,913.50  for  jiaving  section  4, 
of  Old  Trails  highway.  8'/,  miles  into 
Holbrook.  Other  bids  wore:  Cashion 
&  Caldwell,  $28,705.79;  Richard,  Turley 
&  Frost,  $31,904.41;  W.  C.  araley  of 
Claypool  entered  bids  en  all  four  sec- 
tions with  stipulation  that  he  was  to 
be   awarded  all   four  sections  or  more. 

Cashion  &  Caldwell.  Phoenix,  awarded 
contract  at  $25,422.55  for  constructing 
section  3,  of  Old  Trails  highway,  8  milet 
long.  Hambliii  &  Udahl,  St.  Johns,  bid 
$27,143.72. 

Towner  Bros.,  St.  Joseph,  awarded 
contract  at  $22,663.23  for  paving  Sf>c- 
t;on  2  of  Old  Trails  highway.  8  miii-s 
\oiig.  Other  bids  were:  Cashion  & 
Caldwell,  Phoeni.\.  $24,458.32;  Ricnards, 
Turley   &■   Frost.   $28. 78(1. .13. 

Hunt,  Stratten  and  Larson,  Snow- 
flake,  awarded  contract  at  $24. 28.). 09  for 
paving  section  1  of  the  Old  Trails  high- 
way, between  Winslow  and  8  miles 
east.  Other  bids  were:  Cashion  & 
(^aldwell.  Phoenix,  $24,944.79;  Towner 
Bros.,    St.    Joseph,    $32,245.93. 

Twohy  Bros.  Co.,  Phoenix,  awarded 
contract  at  $108,093,50  for  paving  4 
miU-s  cf  Ap.iche  Trail  highway  betw^. 
citv   limits  of  Mesa  and   Eastern  Canal 


STOCKTON.  San  Joaquin  Co..  Clal. — 
Until  June  20,  30:30  am.,  bids  will  be 
rec.  by  A.  L.  Banks,  city  clerk,  to  const. 
Interal  sewers  with  wye,  curved  and 
house  br.anches,  manholes  with  and 
without  automatic  flushers  in  D  and  E 
Sts.,  bet.  E.  Weber  and  Linden  Rd. :  P' 
St.,  from  pt.  125  ft.  south  of  E.  Weber 
to  Linden  Rd. ;  Linden  Rd.  from  D  to 
F  St.;  Rincon  Ave.  bet.  F  and  east 
lioundary  of  Fair  Oaks  aMJh;  E.  Fre- 
mont St.,  E.  Lind.say  an^E.  Channel 
Sts.,  from  Fair  Oaks  north  to  east 
boundary  of  Fair  Oaks  north  and  E. 
Weber  Ave.  bet.  C  and  Filbert  Sts.  1911 
.Vet.      AV.    B.    Hogan.    city    eng. 

OXNARD,  Cal.  —  Pouthwe.'^t  I'aving 
Co..  415  Washington  ijidg..  Los  Angeles. 
awa.rdcd  contract  by  City  Trustees  at 
.n28.363.45  for  paving  various  t-trcets 
of  Oxnard  involving  518.000  st|.  ft., 
grading  at  3c  ft..  320. 80O  sq.  ft.  4-in. 
asphaltic  concrete  with  l>,2-in.  asph, 
concrete  surface  at  19e  ft..  43.340  sq.  ft. 
4-in.  cement  concrete  base  with  1%-in. 
asphaltic  concrete  wearin-r  sui-face  at 
19c  ft..  78,020  sq.  ft.  6-in.  concrete  at 
22c  ft.,  64.230  sq.  ft.  5-in.  concrete  at 
19.50  ft.,  11.610  s'l  ft.  4-in.  concrete  at 
16c  fi..  9100  ft.  curbs  at  50c  ft.,  26,000 
sq.  ft.  gutter  at  25c  ft..  5000  sq.  ft. 
walk  at  20c  ft.,  culvert  lyf^nsion  com- 
plete. $40. 

SANTA  MONICA.  Cal.— T.  G.  Skinner. 
Thomas  Bear  and  R.  C.  Blackmeme  are 
opening  a  new  subdivision  called  the 
Wilshire  Blvd.  Tract,  .inout  thirtv 
acres  between  Wa<^hinpton  and  Wil- 
shire Blvds..  and  :;2nd  and  (  helsea 
■^ts.  Paving.  wa1k.=.  curbs.  trees, 
.-overs,  gas.  water,  electric  wiring  will 
be  installed. 

SAN  PABLO.  Marin  Co..  OaL—Sntti 
I'abic  S.T.nitary  District  declares  in- 
ttntion  to  construct  6-in.  vitrified 
sewers  in  Belmont  Ave.  betwee>i  I?', 
and  4th  Sts.:  Silver  Ave.  between  3r<! 
and  4th  Sts..  First  St.  botwe.n  B-.lmor.i 
:uid  Willow;  Second.  Third  and  Fourth 
Sts..  between  Belmont  and  Silver: 
Brick  and  concrete  manholes.  wye 
branches,  etc.  Protests  June  16.  Ross 
1,  Calfee,  221  S.  22nd  St  .  Richmond, 
Engineer  for  District 
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SAN  JUAX,  San  Benito  Co..  Cal.— 
Until  June  13.  8  P.  M..  bids  will  be  re- 
ceived by  W.  E.  Hodges,  Town  Clerk. 
for  laying  1000  ft.  water  pipe.  E.  P. 
McCray.    Town    Engineer. 


SACRAMENTO,  Cal.  —  Supervisors 
petitioned  to  const,  hig-hway  bel.  Hag- 
g-in  Grant  Hotel  and  Elvas,  providing 
another  northern  approach  to  Sacra- 
mento.    Drury  Butler,  county  surveyor. 

CAI.IFORNIA.— Until  July  3.  2  p.m., 
bi.l-^  will  be  rec.  by  State  Highway 
CoHimisslon.  Foium  Bldg..  Sacramento, 
for    i)r<>jects    as    follows: 

Siintn  BnHmrn  County:  Bet.  Canada 
de  las  IJiigas  .imi  Los  niiqueros  Creek. 
10. s  mil  .  to  ln'  iiuved  with  Port,  cement 
tone,  j-houlder.s  and  asph.  cone,  wearing 
siivface. 

Oranjje  County:  Bet.  east  boundary 
and  San  Juan  Creek.  8.8  mil., — 3.2  mi. 
to  bo  paved  with  Port.  cem.  cone,  and 
.').6  mi  to  be  paved  with  Port.  cem. 
oono.  shotilders  and  an  asph.  cone, 
wi'  I  ring  surface. 

St-^  i-nll  for  bids  under  ofllrini  pro- 
liOkMl   Miction    in    this   isnue. 

SKATTLE.  Wash. — I'aving  of  Olive 
Way  and  other  streets  will  cost  1194,- 
524.  according  to  estimates  compiled 
by    the   Board    of   Public    Works. 

MEUCED,  Merced  Co.,  Cal. — Califor- 
nia Const.  Co..  58  2nd  St..  San  Fran- 
fisoo.  at  $263,900  awarded  contr.  by 
Supervisors  to  const,  asph.  pavement, 
inel.  grading  and  shaping  of  sub-grade 
on    roads   in    Road   Imp.    Dlst.    No.    2. 

S.VCKAMENTO,  Cal.— Clark  &  Henery 
Const.  Co..  Ochsner  Bldg..  awarded 
cortract  bv  City  Comm.  to  imp.  4l8l 
.St.  bet.  B  and  H;  const,  cone,  curbs 
and  gutters,  c.  i.  c.  gutter  drains:  re- 
fonnt.  cone,  manholes;  const.  8-in.  vit. 
.•^ewer  bet.  D  and  F  Sts.,  with  6-in. 
wye  branches;  extend  sewer  services; 
■■>j-in.  water  main  connections;  grading 
and    paving    with   51.5 -in.   asph.   cone. 

(lark  Jk  Henery  awarded  contr.  to 
imp  39lh  St.  bet.  H  and  pt.  1522  ft. 
noith:  con«t.  cone,  curbs  and  gutters; 
c.  i.  gutter  drains;  const,  and  reconst. 
m.Trholes:  const.  8-in.  vit.  sewer  with 
6-Jii.  wyes:  ?4-in.  water  main  connec- 
tions; grading  and  paving  with  5V4-in. 
asph.  cone. 

;  \CKAMENTO.  Cal. — City  Comm.  de- 
dare  inten.  (1651)  to  imp.  43rd  St.  bet. 
4ib  and  Pose  Ave..  Tract  No.  2:  Cone, 
cuibs  and  gutter,  c.  i.  gutter  drains: 
••one.  manholes;  reconst.  manholes;  ex- 
tend fi-in.  vit.  sewer  services;  const. 
8-in.  vit.  sewer;  %-ln.  water  main  con- 
nt-rtlons;  grading  and  pav.  with  5V4-ln. 
av  h.    rone. 

(16.=i2)  Ust  St.  bet.  B  and  D  Sts.: 
("oMHt.  vll.  .oewer;  cone,  manholes;  B 
St.  bet.  list  and  La  I'uriwsima  Way; 
vll  with  6-ln.  wyes;  extend,  sewer 
Hervlres;  cone.  manhoIeK;  43rd  St.  from 
H  St.,  prod,  west  to  center  line  of  B 
.St.,  prod,  east  by  const,  vit.  sewer;  ('. 
Ht.  bet.  4l8t  and  La  Purissima  Way, 
ror.Ht.  vit.  ycwer  with  6-ln.  wyes;  ex- 
tend. 8-'n.  vit.  Ptwer  services;  cone. 
mnrhnlcK;  P  St.  bet.  41st  and  La  Pur- 
Issimi  Wuy;  vit  sewer  with  6-in.  wyes; 
pxlend.  6-ln.  vit.  sewer  services;  cone. 
m.inholfF;  42nd  St.  bet.  D  and  E  Sts., 
const,  vit.  "(cwer  with  6-ln.  vit.  aewer 
Bel  vices. 

(■•5(i)  3itth  St.  from  manhole  In  12th 
An*  to  pi.  6'jn  ft.  Honth  therefrom  by 
coiiHt.  vll.  sewer  with  e-in.  wye  branch- 
es:   cone,    manhole. 

(1G4P)  Q  Kt  bet.  2nd  and  23rd,  ex- 
ce|il  certain  Intersections,  by  remov. 
rone,  curbs  and  gutters  where  not  to 
grade  and  reconst.  same;  reconst. 
ratch  basins;  paving  with  2-ln.  asph. 
cone.      Albert    fJlvan,    city    eng. 

KITRKKA.  Ilumboldi  <  C..  <'hI.— No 
bids  r*o<'!vrd  l>y  Iti"  SiipervlHorn  !«• 
(••■nstrnrl  «>in'  and  om-  half  mll»»  of 
fiMichiK  lilnliK  >b"  lilKbwiiy  Ibrnugh 
ttliilr  Redwood  Kiineli  and  work  order 
ed  dono  by  day  laiior.  .\  J  Lngnit, 
('•luniy  Surveyor. 

OAKLAND.  Cal-  1'nill  .Mine  I,'.,  14 
M.  bids  will  be  reeelv.  .1  |.^  i:iiif«.nn  K, 
HliirBl".   ''Ity   r-ierk,    1  K-2Wli 

Kt       fiftWf^eii    '..'r.lh    A\"  it    SH.02 

f I  .  I    «  eHl   by  Kmdli.it.  !iiiB  I'Oii- 

rrele    elirliM       mill    gUlUir-     ,«t|.i        W«i<kH| 

|iNvliig   ^^lll•  oil  miiondiiiii. 


!:«parate  bids  to  improve  portions  of 
Eleventh  street  by  constructing  con- 
crete curbs  and  gutters,  paving  witn 
asphaltic  conciete.  1911  Ac;.  W.  W. 
Harmon.  City  ICngineer. 


ST.  HKLENA,  Napa  Co.,  Cal. — C.  J. 
Corcoran  named  by  city  trustees  as 
superintend';nt  of  municipal  water  sys- 
tem. Improvements  costing  $10,000  are 
to   be  made  on  system. 


SANTA  BARBARA.  Santa  Barbara 
Co..  Cal. — City  Council  declares  inten- 
tion to  improve  portions  of  Grand  and 
Bonita  Aves.,  by  grading,  paving  with 
5-in.  concrete;  constructing  curb.'^. 
walks,  catchbasins.  concrete  headwall.~:. 
concrete  driveways,  rubble  masonry 
walls,  6-in.  vitrified  pipe  .sanitary 
yewers,  and  4-in.  house  sewers,  1911 
Act. 


LOS  A.VGELBS,  Cal. — Otto  Hanson. 
653  22nd  St.,  San  Pedro,  submitted  low 
bid  to  Harbor  Comm.,  at  36c  cu-  yd., 
for  grading  and  excav.  118,000  cu.  yds. 
at  terminus  of  outer  harbor  blvd.  Oth- 
er bids  were:  Warren  Constr.  Co..  43c; 
C.  H.  Hudson.  44c;  W.  D.  McCray.  44c; 
C.  R.  Butterfield,  44.5c;  C.  A.  Edwards. 
50c;  Frank  H.  Greene,  56c;  J.  A.  Cos- 
tello,  5Sc;  Geo.  Pollock,  64c;  Channel 
Constr.  Co.,  68c;  Francisco  &  Ellington, 
70c.  Asst.  Harbor  Eng.  Ludlow  has 
recommended  to  Harbor  Comm.  that 
work    be    awarded    to    low    bidder. 


"\X'M.\.  Ariz.— Until  10  a.  m.,  June  17, 
bids  will  be  received  by  secretary  of 
Vuma  county  highwav  commission,  Yu- 
ma, for  .^0,000  lbs.  "  %-in.  dla.  reinf. 
steel  of  standard  make  and  Spec.  No. 
A-1,T-14.  f.  o.  b.  Yuma.  Cashier's  check. 
5%  payable  to  J.  Homer  Smith,  chair- 
man. A.   W.  Franklin,  secretary. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— 
City  Council.  John  J.  Lynch,  clerk,  de 
Clares  inten.  to  improve  Orchard  St 
bet.  Palbach  and  Grant  Sts.,  by  re- 
grading,  paved  with  4-in.  asph.  cone, 
base  with  2-in.  asph.  cone,  surface; 
I'onc.  curbs  and  gutters:  9  br.  catch  ba- 
sins .    Wm.     Popp,    eity    eng. 

C.ALIFOR.MIA. — Following  bids  rec. 
June  5  by  State  Highway  Comm.  to 
pave  5.8  mi.  in  Ornnge  County  bet.  Ir- 
vine and  Tustin,  involv.  10,950  cu.  yds. 
Class  A  cone,  and  590  cu.  yds.  removal 
of  broken  concrete  in  existing  base, 
the  Comm.  to  furnish  rein,  steel,  cement 
and  sand  and  course  aggregate: 
Geo.  H.  Oswald,  Los  Angeles.  $44, 727. 5ii 
Baslch  Bros.  Co.,  Los  Angeles  51,764.50 
F.  W.  Teschke,  Long  Beach..  52.139.00 
Graham    Bros.    &    Bruce,    Long 

Beach     55,130.00 

Wells  &   Dressier,   Santa  Ana.    56.763.50 

C.   H.   White,   Long  Beach 55,3S2.5ii 

H.    H.    Peter.son.    San    Diego..    58,920.00 

H.    H.    Lionau,    Kedlands    60.815.00 

Southwest  I'aving  Co.,  L.  A..  60,015.00 
Kaiser  Paving  Co..  Oakland.  62,390.50 
GlUon,    Patterson      &      Downs, 

Los    Angeles     62,500.00 

<5eo.    R.    Curtis,    Los    Angeles  $69,027.50 

Engineer's    estlmaate,    $67,827.50. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
County  Surveyor  I.  J.  Ryder  preparing 
specification  to  improve  Washington 
Street,   in    town    of  Santa  Clara. 


WOODLAND.  Volo  Co..  Cal.— Henry 
Mazeban  submitted  only  bid  to  city 
trustees,  which  was  rejected  and  new 
bids  ordered  up  to  June  19,  8  p.m..  to 
impr>ovo  Walnut  st.  bet.  Cross  and  Oak; 
Cleveland  bet.  I'endegast  and  Main; 
Oak  bet.  McKinley  and  Walnut;  Oak 
bet.  2nd  and  4th;  2nd  bet.  Pendegast 
and  Marshall;  Bartlett  bet.  2nd  and 
College:  Marshall  bet.  2nd  and  1st.  in- 
cluding all  intersec.  by  grading,  const, 
hyd.  cone,  curbs  and  gutters.     1911   Act. 

.Separate  bids,  same  date,  for  sim- 
ilar impro\empnts  in  Elliott  St.  bet. 
Walnut  and  College:  Locust  bet.  Elliott 
and  Clover;  Elm  bet.  Clover  and  Court; 
North  bet.  Walnut  and  Elm  and  bet. 
3rd  St.  and  pt.  80  ft.  west  of  East 
St.;  Clover  St.  bet.  College  and  4th;  4th 
bet.  .Vorth  and  Main:  5th  bet.  Clover 
and  North,  including  all  intersections. 
1911  Act.  Asa  G.  Proctor,  city  eng.  J. 
Laugenour,  city  clerk. 


YUMA.  Ariz.— Until  10  a.  m..  June  17. 
bids  will  be  received  by  secretary  of 
Yuma  county  highway  commission. 
Yuma,  for  2500  sacks  of  I'ortland  ce- 
ment, in  600-sack  carloads,  f.  o.  b.  Yu- 
ma. Casluer's  check,  5%  payable  to  J. 
Homer  Smith,  chairman.  A.  W.  Frank- 
lin, secretary. 


REDr./lN(;,  Sbasia  Co..  Cal — <^iiy 
Manager  E.  A.  Rolison  e:Uiniales  ihe 
cost  of  paving  South  Market  street,  and 
the  terminus  of  i-tate  highway  at  $17.- 
000;   18  and   15  fl.  wide  pavemetit. 


SAN  ANDREAS.  Calaveras  Co..  Cal.— 
E.  M.  Whipple.  920  Taylor  St..  San 
Francisco,  at  $11,320  submits  low  bid  to 
.supervisors  to  improve  approx.  15.840 
fe.  of  .North  Fork  (Jrade  ltd.  bet.  North 
Fork  and  Mokelumne  lliver  and  the 
town  of  We.*!'  Point.  Other  bids: 
lohn  Font/,.  West  Point,  $12,07,");  E.  M. 
Matson  and  Fred  Patison.  West  Point, 
$11.32iS  Taken  under  advisemenL  W. 
S.    Coulter,    county    surveyor. 

HANFOUD.  Kings  Co..  Cal.- County 
Surveyor  Hoy  May  is  preparing  speei- 
lications  for  surfacing  1%  miles  of 
Hanford-Laton  highway  through  P.  v  . 
Phillliis   and   Geo.    Aydeloti    ranches. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— Until  June  26.  5  p.m.,  to  be  opened 
June  27,  9:30  a.m..  bids  will  be  received  by  S.  A  Evans,  city  clerk,  to  Im- 
prove portions  of  Errett  Circle,  California,  Younglove  and  Woodrow  avenues, 
involving:  ^^ 

192,649.15   sq.    ft.    concrete    pavement; 
2,730.17   lln.    ft.    detached    concrete   curb; 
4.047.66   lln.    ft.    standard    concrete    sidewalk    curb; 
4,800.93   SQ.    ft.    concrete    sidewalk; 

12         lln.    ft.    concrete   driveway   approach,   iiiel.   5   9/16-in.   by    IS-ln.   corru. 
metal     driveway     culvert:  ^.  . 

34161192   8f|.    ft.    grading    (inel.    grading    to    finished     grade     and     grading     to 
sub-grade);    39.>>3    cu.    yds.    of    cut    and    !"««    en     yds     fill: 
sanitary    sewer    manholes; 
lln.    ft.    6-ln.    sewer    pipe: 
6-ln.    wye    branches; 
lln     ft.    4-ln.    sewer   laterals; 
hand    hole    traps   complete; 
taps    to    be    made    In    present    water    main; 
ft.    24-ln.    drain    pipe; 
ft.    IS-ln.    drain    pipe; 
ft.    15. -In.    drain    pipe; 
ft.    12-ln.    drain    i>lpe. 
ft.    lO-ln.    ilrain    pipe, 
storm    water    drain    manholes; 
lln.    ft     Typo    A,    C'xi-ln. 
culverts; 
lin.    ff.    Type    B, 
culverts: 
lln.    ft.    Type   C, 
culv<  rts; 
lin.    ft     Typo    i:, 

eulverts; 

lln.     ft.    Typ<i    A,    4-ln. 
eulverts; 
:i3        No.    1    concrete    calchbasItiH; 
\H  No      2    conerele    eutchb.'islns. 

Work     under    Iniproveineni     .\el     of    ml.   J""" 
C<iplr«     ..r     liliina     Mnil     aprelflriitlon-    on    nir    In    oilier    of    llulldInK    nnd    Mn- 
Mliieerlnit      >.»»•,    .VW     MU.Ioii     <*«..     «<„„    I   ri.ll.l-.r.i.    «hire    llie.»     nili>     be    -e.'ii    hj- 
Iwlen-^tril     i»iirllf». 


787 
14 

3.5  in 

96 
13 

244.00   lln. 

1,778.47   lln. 

665.66   lln. 

1,871.00   lln. 

7IIO0   lln. 

14 

I. .7 


1(1(1 


&^-ln. 
6'4i-ln. 


18-ln. 
18-ln. 


part  circle  corru.  metal -concrete 
part  circle  corru.  metnl  concrete 
18-ln.  pari  circle  corru.  metal  concrete 
12  In.  part  circle  corru.  metal  concrete 
8-I11.     part     circle     corru.     metnl    concrete 
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WOODLAND,  Yolo  Co.,  Cal.— Due  to 
protests,  City  Trustees  postpone  indefi- 
nitely propo.sed  improvement  of  Oak 
Ave.  bet.  College  and  4th;  Oal<  Ave.  bet. 
Elm  and  Walnut,  and  Walnut  bet.  Oak 
and  Cross;  Walnut  bet.  Main  and  El- 
liott, by  grading,  paving  with  3-in. 
asph.  cone,  base  with  2-in.  asph.  cone, 
surface.      .-Vsa    G.    Proctor,    city    eng. 


KALIXAS,  Monterey  Co.,  Cal.— City 
Council  plan.s  iiaving  North  Main  St., 
with  cone,  or  a.sphalt  pavement;  esti- 
mate.s  will  be  suiynitted  ait  ne.\t  meet- 
ing-. City  Eng.  Donald  Davies  prepar- 
ing spec,  to  improve  Soledad  St.  from 
Gabilan  St.  north  through  Chinatown 
with  waste  rock;  also  in  Avenues  A, 
1!   and   C. 


LOS  ANGELICS,  Cal.— .1.  G.  Beckjord, 
71S  San  Fernando  Building,  submitted 
low  bid  to  supervisors,  at  $18,4.50  for 
constructing  di''<ntegrated  granite 
pavement  grading  and  incidental  work 
on  streets  in  Road  Imp.  Dist.  No.  218. 
Roads  to  be  improved  are  Hawthorne 
Avenue  between  L.  A.  and  Redondo 
Rd.  and  Dominguez  Street  and  a  portion 
of  Dominguez  street',  6118  lin.  ft.  Est. 
contract  price,  $18,727.70.  Work  will  re- 
ciuiro  9197  cii.  yds.  excav.,  13,838  sc|.  yds. 
shaping  roadbed,  13,838  sci.  yds.  placing 
surface  nnd  4612  tons  disintegrated 
granite.  Other  bids  were:  W.  D.  Mc- 
Cl-ay,  $19,440;  .T.  A.  Costello  .Jr.,  $20,119; 
Geo.    R.    Schmidt,    $20,490. 

MERCED,  Merced  Co.,  Cal.— Until 
.lune  19,  8p.m.,  bids  will  be  rec.  by  W. 
W.  Cornell,  city  clerk,  to  improve:  (1) 
2'2nd  St.  i)et.  O  and  P  by  grading,  pav- 
ing with  3% -in.  asph.  cone,  base,  with 
1%-in.  Warrenite-bit.  wearing  course 
with  seal  coat,  cone,  curbs.  (2)  Alley 
in  Block  128  by  grading,  paving  with 
2V2-iT>.  asph.  cone.  base,  with  I'i-in. 
Warrenite-bit.  wearing  course  with 
seal  coat,  wooden  curbs.  (3)  23rd  St. 
bet.  H  ard  G  Sts.,  incl.  intersec.  of  H 
St..  by  grading,  paving  with  3'/^ -in. 
asph.  cone.  Ijase  with  IV^-in.  Warren- 
ite-bit wearing  course  with  seal  coat, 
cone,  curbs,  c.  i.  culverts  with  hyd. 
cone,  bases.  All  under  1911  Act  and 
1915  Bond  Aci.     C.  D.  Martin,  city  eng. 


STOCKTON,  San  .Toaquin  Co.,  Cal.— 
County  Surveyor  F.  E.  Quail  preparing 
spec,  to  pave  3  blocks  in  Central  Ave. 
from  Lodi  city  limits  to  Kettelman 
I^ane. 


STOCKTON,  San  .loa(iuin  Co.,  Cal. — 
C.  O.  Holden,  433  E.  Locust  St.,  Lodi, 
at  $4690  awarded  contract  by  super- 
visors to  improve  portion  of  W.  H. 
Rnl  trick   Rd.    on   Staten   Island. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
City  Council,  A.  C.  Faris,  clerk,  peti- 
tioned to  pave  with  asph.  cone,  and 
sidewalk  Macdonald  Ave.  bet.  23rd  St. 
and  .San  Pablo  .\ve.  H.  D.  Chapman, 
city   eng. 


LOS  ANGELES,  Cal.— Faircliild-Gil- 
more-Wilton  Co..  L.  A.  Ry.  Bldg.,  L.  A., 
awarded  contr.  by  Board  of  Public 
M'orks  at  $66,980., 'SO  for  paving  Palos 
Verdes  St.  bet.  14th  and  17th  Sts..  and 
portions  of  other  streets,  involv.  202.58,5 
sn.  ft.  grading  at  4c  ft:  200,447  sq.  ft. 
asph.  paving  at  22.8c  ft.;  2138  sq.  ft. 
cone,  paving  at  22.8c  ft.;  590  ft.  curb 
at  70c  ft.;  5216  sq.  ft.  walk  at  22c  ft.; 
10,1-55  sq.  ft.  cone,  gutter  at  24c  ft.; 
storm  drain  complete,  $3800;  sanitary 
sewer  complete.  $800:  2350  ft.  house 
sewers  at  $1.60  ft.;  realigning  cem.  curb 
at  $330  (lump  sum).  Engineer's,  est, 
$.39,071.23. 

HANFORD,  Kings  Co.,  Cal. — Super- 
visors petitioned  to  provide  funds  in 
coming  budget  to  complete  paving  of 
2%  mi.  of  road  to  connect  couniy  high- 
way system  with  Kings  County  biidge 
over  Kings  River.  Roy  May,  county 
surveyor. 


NAPA.  Napa  Co..  Cal.— City  Council 
rescinds  res.  of  int.  to  improve  2  blocks 
of  Yajonic  St.  and  a  portion  of  .lack- 
son  St..  and  has  instructed  City  Eng. 
H.  A.  Harold  to  prepare  spec,  for  pav- 
ing the  street  with  asphalt,  for  its  en- 
tire length,  from  Lincoln  Ave.  to  Cay- 
mus  St.,  excepting  the  intersections  of 
.Napa  and  .TacUson  Sts. 


EUREKA,  Humboldt  Co.,  Cal.— Super- 
visors order  bids  called  to  const.  1  Ms 
mi.  of  road  along  Van  Duzen  River, 
opposite  Blue  slide,  to  connect  with 
bridges  to  be  const,  at  ends  of  slide. 
A.   .1.   Logan,    county    surveyor. 

FRESNO,  Fresno  Co.,  Cal. — County 
Surveyor  Chris  P.  .lensen  preparing 
spec,  to  const  5  mi.  of  highway  on  th-- 
Kingsburg-Sanger     high^v»ay     road. 

HOLLISTEH,  San  Benito  Co.,  Cal.— 
Bids  rec.  June  3  by  Supervisors  to  im- 
prove various  roads  rejected  and  new 
bids  ordered  rec.  to  be  opened  June  21, 
2  p.m.  Work  to  consist  of  regrading 
and  surfacing  with  asph.  the  following 
roads: 

1.  San  Juan  and  Watsonville  Rd,, 
distance   8800   ft.,   area    105,600    sq.    ft. 

2.  Old  San  Juan  and  New  Idria  Rd., 
distance   5000   ft.,    area   60,000    sq.    ft. 

3.  Buena  Vista  lid.,  7440  ft.,  89,280 
sq.    ft. 

4.  San  Justo  and  Tres  Pinos  Rd.: 
5200    ft.,   62,400   sq.    ft. 

5.  Hollister  and  Tres  Pino*  Rj4.: 
12.283    ft.,    196,528    sq.    ft. 

6.  San  Felipe,  Pairview  and  Town- 
ship   Rd.,     2800     ft.,     33,600     .sq.     ft. 

7.  Hollister  and  Gilroy  Rd.,  3200  ft., 
38,400  sq.  ft.  Total  distance,  44,723  ft.; 
total  area,  585, SOS  sq.  ft.  W.  A.  Winn, 
county    surveyor. 

EUREKA,  Humboldt  Co.,  Cal. — Su- 
pervisors have  ordered  bids  rec.  to 
const,  culvert  at  Carter  Creek,  bet. 
Blocksburg  and  Alderpoint.  A.  J.  Lo- 
gan,   county    surveyor. 

SA.N  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  3,  11  a.m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
improve  First  St.  and  Bodfish  Mill  Rd.. 
in  Super.  Dist.  1.  Irving  J.  Ryder, 
county   surveyor. 


HBRMOSA  BEACH,  Cal.— Until  8  p. 
m.,  June  19,  bids  will  be  rec.  by  city 
trustees  for  improving  Loma  Dr.  bet. 
Park  and  Manhattan  Aves.,  by  paving 
with  full  oil  protective  coat;  const. 
2xl2-in.  redwood  headers.  Vrooman 
Act.     V.   A.   Staheli,   city  eng. 

STRBIOT    AVORK    COIMTRACT    LET 

MARTINEZ.  Contra  Costa  Co.,  Cal.— 
.lames  T.  Sayles,  Martinez,  at  $47,692 
awarded  contr.  by  city  trustees  to  im- 
prove portions  of  Main.  East  Main, 
Ward,  Thompson,  Melius,  Willow,  High- 
land Ave.  and  Huntington  Court,  etc., 
by  grading  and  paving,  const,  corru. 
metal  culverts,  cone,  curbs  and  gutters. 
br.  and  cement  catch  basins;  4,  6  and 
S-in.  sewers.  Various  types  ot  pave- 
ment are  included  in  the  work:  water- 
bound  macadam,  cone,  and  asph.  cone, 
base  with  Warrenite-bitul.  surface. 
Other  bidders  were:  Warren  Const. 
Co.,    $52,514;    Hugh    Crummey,     $50,089. 


INGLEWOOD,  Cal.— Until  8  p.m.,  June 
19,  bids  will  be  rec.  by  Board  of  Trus- 
tees for  improving  Market  St.  ber. 
Pimiento  St.  and  Redondo  Ave.,  by  pav- 
ing with  6-in.  cone,  const,  rein.  cone, 
culverts.  Vrooman  Act.  Otto  H.  Duel- 
ke.  city  clerk. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— C. 
J.  Lindgren,  Hillsborough,  submits  only 
bid  to  trustees  to  imp.  portions  of  B. 
Laurel,  5th.  6th.  7th,  Sth  and  9th  Sts.. 
involv.  6000  lin.  ft.  comb.  cone,  curbs 
and  gutters;  41.500  sq.  ft.  art.  stone 
walks;  200  lin.  ft.  cone,  curb;  60  lin. 
ft.  cone,  gtitter;  3  cone,  catch  basins; 
2000  sq.  ft.  driveway  approaches.  Bid 
taken  under  advisement.  G.  Stanley 
"N^'Tiitehead,   city   eng. 


L01>I,  San  Joaquin  Co..  Cal.  Clark  .<: 
Henery  Const.  Co..  38  S'.  Sutter  St.. 
Stcckton.  l)idding-  2c  sq.  ft.  grading  and 
18Vvc  sq.  ft.  paving,  awarded  contr.  by 
trustees  to  improve :  (1)  Oak  St.  bet. 
Hutchins  and  west  city  limits,  incl. 
street  and  alley  intersections;  (2)  l^ose 
St.  l)et.  Locust"  and  Elm.  Elm  and  Oak 
to  Sargeant  Road;  (3)  Cordier  St.  bet. 
Locust  and  Elm;  IClm  to  Oak,  Walnut 
to  Sargeant  Rd.;  (4)  Locust  .'-"t.  ho:. 
Hutchins  and  Schroeder  Tract;  all  bv 
grading,  const,  cone,  curbs  and  gnitters. 
piving  vith  2'.j-in.  asph.  cone,  bas" 
with    I '-J    in     Warrenite  surface. 


OAKLA.ND.  Cal. — District  offices  of 
Warren  Bros.  Co.  have  been  moved 
from  Rlalto  Bldg.,  San  Francisco,  to 
2T79    Poplar   St.,   Oakland. 

SAX  FRANCISCO.— Until  June  21,  3 
P  n-..,  bids  will  be  rec.  by  Board  of  Pub- 
lic Works  10  const,  sewer  in  Great 
Hiirhway  frrom  Noriega  St.  southerly; 
'St.  cost,  $13,000.  Involves:  61X  lin.  ft. 
:^-fi.  \-  4-ft.  6-in.  and  140  lin.  ft.  2-ft. 
f'l-ii).  X  3-ft.  9-in.  rein.  cone,  sewer; 
44  lin.  ft.  21 -in.  vit.  pipe  sewer;  3  cone. 
or  br.  manholes  for  cone,  sewer  and 
1  br.  manhole  for  vit.  sewer;  1  taper 
coMncction;  500  lin.  ft.  S-in.  and  3*^ 
lin,  ft.  10-in  vit.  pipe  underdrain. 
Spi<'.  may  bt  had  from  City  Eng-ineer 
.M.  .\I.  O'.'Jhaughne'isy,  3rd  floor.  City 
Ihill. 


lOS  ANGELES,  Cal. — Until  June  14 
bids  will  be  rec.  at  office  of  G.  W.  Tut- 
tl''.  civil  eng.,  532  Mason  Bldgr-,  for 
street  work  in  new  subdivisions  as 
follows- 

Scarifying  and  oiling  about  111,600 
sq.  ft.  in  15-acre  tract  at  NE  cor.  Hol- 
lenbevk  and  Camulos  Sts..  Work  to 
be  done  under  city  spec.     Ord.   40,160. 

Grading  and  oiling  about  59,000  sq. 
ft.  in  20-acre  tract  at  NE  cor.  Hillhurst 
and  Franklin  Aves.,  Hollywood.  Work 
to  be  done  under  city  spec.  No.  125. 
'ontract  will  be  let  soon  for  curb  and 
sidewalks. 

Orading.  scarifying  and  oiling  about 
I0,.sO0  sq.  ft.  streets  in  45-acre  tract  at 
Shorb  and  Central  Aves.,  outside  city. 
Curbs   will   probably    be   put    in    later. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
contr.  by  council  to  improve  85th  Ave. 
bet.  E.  14th  and  E  Sts..  grading.  |0  45- 
concrete  curb,  $0.70;  gutter,  $0.26;  oil 
macadam  pavement,  $0,115;  cement 
walks.  $0.16;  8x24-in.  corru.  iron  and 
cone,  culvert,  $4.00;  wood  culvert,  12  40- 
c.    i.    hiindhole,   $27. 


.sANTA  BARBARA.  Sania  Barbara 
Co.,  Cal. — Until  7:30  p.  M..  June  11 
bids  will  be  received  by  t'ity  Clerk  K. 
''■  Taggart,  for  impro^illg  Prospcci 
Ave.,  bet.  Valerio  St.  and  Las  Piedratt 
Addition,  by  grading,  paving  with  4-in. 
concrete;  construotirg  concrete  curb.s. 
nilks.  two  manholes.  1911  Act.  Geo 
D.  .Morrison.  City  Engineer. 

BAKERSPIELD,  Kern  Co..  Cal.— 
Uordtn.  Wimmer  &  Jones,  214  Brown 
I.ldg..  Bakersfield.  awarded  contr.  at 
:ibout  $29,153.36  for  paving  with  cone 
county  road  lying  west  of  Taft  in  road 
dist.  No.  4..  involv.  57,601  sc].  ft  8-in 
cone,  at  40c  ft.;  19,103  sq.  ft.  6-in.  cone', 
at  32c  ft.  Grading  about  158i 
en.  yds.  excav  and  3O0  cu.  vds.  borrow 
included  in  above  items!  Paul  E 
Kr.ssly.  consulting  eng..  M  W.  Holl- 
nian    P.ldg.,   Los   Angeles. 


HE.ALDSBURG,  Sonoma  Co..— Tt.wn 
I'riistees  will  call  election  to  vote 
bonds  of  $10,000  to  purchase  sewer  and 
w:Uer  mains,  the  laying  of  which  will 
be    paid    froni    General    Fund. 

KrinOKA,    Humboldt    Co..    Cal. — Until 

,'"''^  -i-  ^^  d-  '^'  •  '''^s'  ■•^"''1  ^^  received 
by  Fred  M.  Kay.  County  Clerk,  to  con- 
.itruct  IVfe  miles  of  wagon  road  at  Blue 
."lide  near  Strong's  Station  on  the  Van 
Duzen  river.  Road  District  2  \  J 
l,ogaii.  County  Survevor. 


LONG  BEACH,  Cal.— Council  de- 
clares intention  to  construct  Class  B 
concrete  curbs  5-ft.  walks,  oiled  ma 
cadam  paving  on  Gaviota  Ave.,  between 
Tenth  gt.  and  600  ft.  north.  1911  Act 
Also  Alley  west  of  American  Ave.,  ex- 
tending S  from  16th  St..  bet.  Ifith  St 
and  laO  ft.  south  by  paving  with  4-in. 
concrete  and  bitum.  protect ive  coal.  19U 
.\ct. 

Gardenia  Ave.  bet.  10th  and  11th  Sts. 
by  grading,  paving  with  5-in.  con- 
crete, consisting  of  5  ft.  walks,  con- 
crete curbs.     1911   Act 


STOCKTON,  San  Joaquin  Co..  Cal.— 
C.  O.  Holden,  433  E.  Locust  St.,  Lodi, 
at  $4690  awarded  contract  by  Super- 
visors to  improve  Buttrick  Rd".  on  Sta- 
len  Island,  involv.  fur.  and  plac  1400 
cu.  yd.<»  crushed  rock.  Other  bids- 
C    K.   Johnpton,    $64^0;   Colliij.s   &  Serpa 
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SAN  DTEGO.  Cal. — California  Const. 
Co..  .^28  Granger  Bldg-.,  San  IMego, 
submitted  low  bid  to  city  council  for 
paving  Grape  St.  bet.  5th  and  Atlantic 
Sts..  involving:  143,794  sq.  ft.  1^-in. 
asph.  oonc.  paving  on  2-in.  asph.  cone, 
base  at  16c  ft..  20,8.59.3  sq.  ft.  4-in. 
cone,  pavement  at  22c  ft.;  1318.68  ft. 
cone,  curb  at  SOc  ft.;  18  lin.  ft.  curb 
removed  at  lOc  ft.:  126  sq.  ft.  walK 
removed  at  5c  ft.;  126  sq.  ft.  walk  at 
22c  ft.;  cone,  inlets  and  outlets,  pipe 
••ulvertP.  etc.  complete.  S420.  Other 
bids  were:  Fairchild-Gilmore-"\A'ilton 
Co..    $33,163.09;    G.    R.    Daley,    $34,708.97. 

V.  A.  Olsen.  41.t3  Florida  St.,  San 
Diego,  low  bidder  to  pave  State  St.  bet. 
Quince  and  Redwood  Sts.,  involv. 
S770.05  sq.  ft.  4-in.  cone,  paving  at  27.5c 
ft.:    404.88    lin.    ft.    curb    at    73c   ft. 

G.  R.  Daley,  4  430  Boundary  St.,  San 
Diego,  low  bidder  at  16.1c  sq.  ft.  for 
l<avins  Third  St.  bet.  Walnut  and  Uni- 
versity .\ves.  with  1%-in.  asph.  cone, 
surface  on  2>4-in.  asph.  cone,  base,  ap- 
prox.    97.712.28    sq.    ft. 

G.  R.  Daley,  4430  Boundary  St.,  San 
Diego,  low  bidder  at  f32.S89  for  pav- 
ing Herman  Ave.  bet.  University  and 
Thorn  .^ves..  ivith  I'^j-in.  as.ih.  cone, 
surface  en  3-in.  asph.  cone,  base,  in- 
volv. approx.  135,673.04  sq.  ft.  paving 
at  18c  ft.;  6451.24  ft.  cone,  curb  at  65c 
ft.;  removal  of  3512. C2  ft.  curb  at  5c 
ft;  11,137.62  sq.  ft.  walk  at  22c  ft;  382.7 
sq.  ft.  cem.  mortar  top  on  existing 
walk  at  15c  ft;  cone,  pipe  culverts, 
catch  basins,  etc.,  complete,  $1592. 
Other  bids  were:  Cajlfornia  Constr. 
Co.,  $33,304.56:  Fairchild-Gilmore-Wil- 
ton  Co.,  $33,3S9.24.  Bids  referred  to 
Citv  Enp.  F.  A.  Rhodes. 


P:UREK.\.  Humboldt  Co..  Cal. — City 
Engineer  Harry  H.  Hannah  complet- 
ing specifications  for  $10,000  worth  of 
sewer  improvements.  Council  petition 
to  construct  sewer  in  East  avenue  bet. 
13th  and  16th  Sts. 


AZUSA.  Cal. — J.  L.  Wilson,  Azusa. 
.•jubmittefl  only  bid  to  City  Trustees  a* 
$15,000  for  paving  portions  of  Dalton 
St.  and  .\ngel<  no  Ave.,  involving  ap- 
proximati  ly  21,500  sq.  yds.  oiled  ma- 
cadam. The  bid  wa.'i  rejected  as  too 
•high  and  City  Engineer  recommended 
work  to  hi>  done  by  city. 

STOCKTON'.  Srin  .To.iquin  Co.,  Cal. — 
Until  .luno  27.  10:30  A.  M.,  bids  will  be 
received  by  A.  I.,.  Banks.  City  Clerk, 
to  construct  lat<M-al  sewers  with  wye. 
curved  and  house  branches,  manholes 
Willi  nnd  without  automatic  lluslH-rs  in 
North  street  between  Madison  and 
Edison  dtr»ets.  Improvement  .\i't  1911. 
W.  B.  Hogan.  <'ity  f^nglneer. 


REDWOOD  CITY.  San  Mateo  Co.. 
Cal. — W.  .1.  Tobin.  527  i^aiita  Kay  Ave., 
Oakland,  awarded  contract  by  Trus- 
tees to  improve  Sr(|Ufil.a  av«-nue.  bet. 
Oak  and  Redwood  Ave.,  6- In.  vilrlfled 
se>ser,  5fic  lin  ft.;  4-ln.  vltrifled  sewer, 
noc  lin.  ft.;  C  4-in.  vitrltUd  wyes.  50c 
e*c.  

r\S.\D):NA,  Ca'. — Municipal  Water 
Dt-pi.  'vlll  lay  a  20-ln.  main  on  East 
fV.Iorndo  SI  b/>l  Ruclld  and  Mentor 
Aven.  E.'<t.  cost.  $."iO.OOO.  A  12-in.  gas 
main  vlll  »<<•  l.-vid  In  the  same  street 
e«Ht  of  M.I  II'.  11  ,  by  Ij.  .\.  Oa«  and  Elec. 
Corp.      '  win    also    bo    laid    by 

Hnnu  Co.    to   complete    nec- 

onJt.iry    I'lre  pavf-mfiii    i.s  <lonod 

and   MurfHcv   laid. 


WATHOVVIT.T,K,  Santa  <"rii/  «  N.  ,  »  ;tl. 
— Ornnltn  Connf  Co.,  Watoonvllle, 
awnrrtrd  rnnfrnci  by  iruMtrcN  to  Im- 
pT'  I    St.    hot.    Sudden    and 

I.  ,    2.7c;    ma'-adamlzinfr, 

i:.  oil.    2%r;    cone,    curb, 

76'-.    C'l"'    >'utffrii,    25c. 


Ti 

If 


COT.T'PA        r.,Iimn      Co..      Cal      -  City 
to    ronm     fmo    mllo    of 
liln  year  to  bo  nnnnced 
I   fund      Another  mile  of 
««U(r     will    bi     conniriicifd    next    year. 
A.    T'roctor,    rity    enit. 

SALINAH.    Moniii«y    i  o  ,    lal       trntll 

.Inly  «.   '.0  A.  M.,  bNU  will  he  received 

by    T.    I'     .T'lV     fi.ijiiiv    <  |.  I  k  III    con- 

■iruct     port '  '      II  von 

roiul    from  inni 

ixicndinc    I             .  "     III 

biNtrtcl    r>.         JIuvVAid    ■  o//,.  i  ,  i  i.uniy 
Surveyor. 


C.A.I.lFOUN'IA. — As  previously  re- 
ported, bids  will  be  rcc.  by  State  High- 
way Comm..  Forum.  Bldg.,  Sacramento, 
until  June  19,  2  p.m.,  to  grade  and  pave 
with  Port.  cem.  cone.  10.7  mi.  of  high- 
way in  Sinklyon  County  bet.  Upton  and 
Shasta  River.  Project  involves  (1) 
25,000  cu.  vds.  excav.  without  classifi- 
cation; (2)  16,300  cu.  yds.  Class  A  Port, 
cem.  ct)nc.  base  (reinforced);  (3)  25  cu 
yds.  Class  A  Port.  cem.  cone,  (cul- 
verts): (4)  60  lin.  ft.  !2-in..  (5)  20  lin. 
ft.  IS-in..  and  (6)  20  lin.  ft.  24-in. 
corru.  metal  pipe.  Alternative  item: 
(7)  19,450  cu.  yds.  Class  A  Port.  cem. 
cone,  base  (not  reinforced).  Alternate 
Item  7  is  to  be  considered  as  alterna- 
tive for  Item  2  and  may  be  employed 
in  lieu  thereof  if  the  Commission  shall 
so  elect.  Comm.  will  furnish  rein, 
steel,  corru.   metal   pipe  and>  cement. 


SACRAMENTO,  Cal.— J.  "VT.  Terrell, 
nil  29th  St.,  awarded  contract  by 
Council  to  improve  alley  first  south  of 
36th  St.,  from  manhole  in  V  St.  to 
Stockton  Blvd.,  by  const.  6-in.  vit. 
sewer  with  wyes;  remov.  pavement 
from  and  repairing  strip  across  T  St.: 
const,    manholes. 

T.  M.  Burns.  2207  N  St.,  awarded 
contract  to  improve  alley  bet.  B  and  C 
from  manhole  15  ft  east  of  12th  St 
to  nth  St.,  by  const.  6-ln.  vlt.  sewer 
with  16  wye  branches;  1  cone,  man- 
hole and  1  6-in.  vit.  flusher  branch.  Al- 
bert   Givan,    city   eng. 


OAKLAND.  Cal.— City  Council.  Eu- 
gene K.  Sturgis,  clerk,  declares  Inten. 
to  const.  8-in.  vlt.  sewer,  3  br.  man- 
holes, etc..  Coleman  Ave.  bet.  Trenor 
and  Diana  Ave.  1911  Act.  Protests 
June  22.      W.   W.   Harmon,   city   eng. 

MARYSVILLE.  Yuba  Co.,  l^al.- Wai- 
ron  Constr.  Co..  Rialto  Bldg.,  San 
Francisco,  awarded  contract  by  Council 
to  improve  5th  S^.  between  13  and  D; 
6th  St  between  C  and  A;  D  St.  between 
5th  and  9th.  except  intersections,  and 
north  half  of  5th  St.  between  B  and  C; 
and  south  half  of  6th  between  B  and  C; 
removing  8:{  lin.  ft.  brick  curb;  plac- 
ing 48  ft.  6-in.  sewer  pipe;  con.strucf ing 
2  catchbasins:  concrete  curb  .ind  gut- 
ter; grading  and  paving  in  D  .St.  bet. 
8th  ard  9th,  and  6tb  St.  bet.  A  and  B. 
with  3»A-in.  bt.  liase  and  lV,!-in.  War- 
renite-blt.  surface,  and  In  6th  St.  bei. 
B  and  C.  and  5th  St.  bet.  B  and  D, 
and  D  St.  bet.  5th  and  8th.  with  a  2»4- 
in.  bit.  base  and  li4-in.  Warrenite-blt. 
aurf.ice.  Bid.  $0,218  sq.  ft.  5-1n.  pave- 
ment; $0.18  sq.  ft.  4-in.  pavement; 
gradli'g,  $0,013  sq.  ft.;  curb.  60c  lin.  ft., 
gutter    28c  sq.   ft. 


OAKLAND,  Cal.— City  Council.  Eu- 
gene K.  Sturgis,  Clerk,  declares  in- 
tention (Res.  24020)  to  improve  41si 
Ave.,  bet.  E-14th  and  E-12th  Sts..  by 
grading,  const  ru-'-ting  concrete  curbs 
.and  gutters  and  paving  with  oil  ma- 
cad.am.  1911  Act.  W.  W.  Harmon. 
City  Engineer. 

O.AKLAND,  Cal. — Oakland  Paving  Co.. 
'lOOO  Bro.adway.  aw.arded  contract  by 
Council  to  improve  I4th  St.  bet.  Mar- 
ket and  Poplar:  Grading.  $.0425  sq.  ft  : 
concrete  curb  with  steel  guard.  $l.no 
lin.  ft.;  concrete  curb  without  gaurd. 
72c  lin.  ft.;  concrete  gutter.  27c  8i|.  ft  : 
asjihaltlc  concrete  pavement,  27c;  man- 
hole, $100  each;  catchbasin,  $30  each; 
I'l-in.   pllie   conduit.   }2   lin.    ft. 

MARYSVILLE.  Tuba  Co.,  Cal.— Until 
.lune  10,  8  P.  M.,  bids  will  bo  received 
by  Edw  H.  St.nnwood.  City  Clerk,  to 
repair  npproach  to  Feather  RIvit 
brldtre.  I'lnns  ma\-  be  had  from  onui- 
ne"r.«  Cojio-Rand  Means  Co..  58  Sutter 
St.,  San  Francisco,  on  deposit  of  $25, 
ri'tnrnable. 

SAN  l-'RANCISCO.— Board  of  Public 
Works  nwardH  contracte  for  «tr«>ei 
work  n^   follows: 

City  CoiiHl.  Co..  $7166  to  Imp.  Ander- 
»on  Ave.  bet.  Corilnnrt  and  Eugenia 
Avon.;  reti>r  McHugh.  $7620  to  Imp. 
4r>th  A VI'.  bet.  Cnbrlllo  and  Fulton;  .! 
J.  McHiigh,  114.247  to  Imp.  tnioa  Si. 
b<'t.    K.lh    and    17tli    Aves. 


VALT^EJO.  Solano  Co.,  Cal.   (Official). 

— The  Vallejo  Emergency  Water  Sup- 
ply Association  plans  to  uncouple  and 
remove  10,200  feet  of  8-inch  National 
standard  screw  pipe  which  was  used 
by  the  United  States  Navy  to  discharge 
the  water  from  the  RockviUe  Pumping 
plant.  Separate  bids  will  be  received 
for  the  uncoupling  of  this  pipe  and  for 
the  removal  of  the  separate  lengths  of 
pipe  and  fittings  to  the  Southern  Pa- 
cific right  of  way  near  Soscol,  where 
it    will    be    relaid    at    later    date; 

T'roposals  are  requested  for  the  per- 
forming of  this  work  and  must  be  sub- 
mitted to  S.  J.  McKnight,  Secretary 
on  or  before  10:00  a.m.  Monday,  June 
12,  1922.  Copies  of  specifications  can 
be  secured  from  S.  J.  McKnight.  421 
Sacramento  St.,  Vallejo. 

VISALIA.  Tulare  Co.,  Cal. — Super- 
visors petitioned  to  construct  road  ex- 
tending east  from  Blankensbip  ranch 
on  the  Santa  Fe  south  of  N'isalia  to 
the  Jungwrith  ranch  in  the  Union  Dis- 
trict, connecting  with  the  old  Farmers- 
ville  road  at  the  northeast  corner  of 
Jungwirth  ranch.  Laurence  Maye, 
County  Surveyor. 

REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — City  Trustees.  W.  A.  Price,  Clerk, 
declears  intention  (No.  D-6)  to  improve 
portions  of  Brewster  avenue.  Myrtle 
and  Southgate  streets,  and  Opal  ave- 
nue, etc.,  by  constructing  6  and  8-in. 
vitrified  sewers  and  4-in.  tile  lateral 
sewers,  brick  manholes,  etc.  1911  Act. 
Protests  June  26.  C.  L.  D^nmltt,  City 
Engineer. 
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PACIFIC!  '5ROVE.  Monterey  Co.,  Cal 
— Unlll  June  21.  H  P.  M  .  bldn  will  bi< 
rccilved  t).v  !•;  H.  lohiihloii.  City  C|rrU. 
lo  coMHtruct  lennlH  court  In  \\'v»\  i;i 
Cnriu'-lo  Park,  flpeclflcatloii*  on  file  lii 
Ihe   omc'  of  the  .'Icrlj. 


SAN  JOSE.  Santa  ClaralCo.,  Cal.— 
Until  June  19,  8  p.m.,  bids  Vvill  be  rec. 
bv  John  J.  Lynch,  city  clerk,  to  imp. 
17th  St.  bet.  Empire  .and  Rosa,  by  grad- 
ing, paving  with  3V4-in.  asph.  cone, 
base  with  2  in.  Warrenite-bit.  surface: 
asph.  cone,  header:  cone,  curbs,  gut- 
ters and  walks;  8  br.  catch  basins  and 
8-ln.  vit.  pipe  drains.  1911  Act  and 
Bond    Act    1915. 

Separate  bids,  same  date,  to  imporve 
14th  St.  bet.  Williams  and  pi.  963.15 
ft.  south,  by  grading,  paving  with 
3-in.  asph.  cone.  base  with  l>4-in. 
W'arrenite-bit.  surface:  cone.  curbs, 
gutters  and  walks.  1911  Act  and 
1915   Bond  Act.     Wm.   Popp,  city  eng. 

SA.V  JOSE,  Santa  Clara  Co.,  Cal. — 
I.  ).,.  Ryder.  5  S.  14th  St..  San  Jose, 
awarded  contract  by  City  Council  to 
improve  12th  St.  bet.  Reed  and  Bestor 
and  bet.  P.estor  and  Keyes,  by  grading, 
paving  with  3-ln.  asph.  cone,  lia.so  with 
1>^-In.  Warrenlte-bit.  surface:  cone, 
curbs,  gutters  and  walks:  5  br.  catch 
basins:    8-in.    vit.    pipe    drains. 

Hugh  Crummey  awarded  contract  to 
Improve  4th  St.  bet.  Sant,-.  Clara  and 
St.  John  bv  grading,  paving  with  5-ln. 
cem.  cone."  base,  with  Warrenite-bit. 
surface. 

Irving  L.  Ryder  awarded  contract 
to  improve  14th  St.  bet.  Santa  Clara 
Hnd  Empire,  by  grading,  paving  with 
3-in.  asph.  cone,  base  and  14-in.  Wai- 
renlte-blt.  surface,  cone,  curbs  and  gut- 
ters, br.  catch  basins:  .s-ln.  vlt.  pipe 
drains. 

FRESNt).  Fresno  Co..  Cal. — t'lty  lOng. 
Wm.  Strnnahati  comiiletes  spec,  lo  jiave 
Echo  .\ve  bet.  Olive  and  Pine  Aves.. 
involv.  63.576  sq.  ft  urndlng;  57.470 
sq.  ft'.  3M;-ln.  asph  ba.^e  with  14-in 
Warrenlte  top;  3328  lin.  ft.  cuib.  6106 
sq.  ft.  gutter:  16.594  .s«|  ft.  whIUm;  306 
ft.  li-ln.  corrii.  culverts;  8  iii.'inhoI<>«: 
.100  lin.  ft.  4-ln.  pipi'  si\v<r.  (These 
rilane  lo  replace  5-ln.  cenu'nt  cone. 
speclflc:itl<»!i»    pri'vlously    adopted). 

SAN  RAFAEL.  Mnrln  Co..  Cal. — Until 
.lune  26.  10  a.m..  bids  will  be  rrc.  by 
Robt.  E.  Graham,  county  i-lerk.  to  Ini- 
provn  portion  of  the  TonialeM- Valley 
Ford  cr>»intv  rond  from  th<>  cminlv  lUn' 
south    lo   Fiillon    Hi\.    in    Road    Dli«t.    4. 

Si-parati'  bids,  sanii-  diitc.  to  Imjirovr 
Ciilloden  AvfS.  from  .Sjin  Rafael  elly 
Imilte   to   c.-nietery   lln<'. 

.SeparHte  bids,  same  date,  to  luiprove 
liorlfon  of  I'olnl  San  P«Mlro  Rd..  In 
l!<»ad  DIhi.  1  deorgi'  M.  Dodge  County 
surveyor. 


WO<')DLAND.  Yolo  <'o..  Cal.— Super- 
\  i.^ori"  p'lltloii  to  pavi'  roHd  bet.  Jeffer- 
Hon  lilvd  and  narknbiirg.  A«a  G, 
Propter,  county  purveyor. 
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HAY  WARD,  Alameda  Co.,  Cal. — Gon- 
salves  and  WlUison,  Hayward  at  $1,049 
awarded  contract  by  trustee  to  const. 
rein  cone,  culvert  top  in  Watkin  St., 
bet  B.  and  C.  Other  bid.s:  .1.  K.  N'issen, 
Hayward,  $1,618;  T.  E.  Clinch,  Rich- 
mond, $1,396. 

YUBA  CITY,  Sutter  Co.,  Cal. — Until 
.luly  6,  11  a.  m.,  bids  will  be  received 
by  County  Supervisors  for  resurfacing- 
following-  roads: 

Live  Oak-Pennington  road,  5.42  mi., 
l5-ft.  wide,  with  "E"  g-rade  asphalt 
and  cru.<?hod  rock.  Estimated  cost  $10,- 
000. 

Live  Oak-Pennington  road  to  Haig-e- 
m»n  Place,  2.26  mi.,  W-ft.  wide,  present 
oil  macadam  resurfaced  with  "E"  grade 
asphalt  and  crushed  rock.  Estimated 
cost,    $6000.  ^   ^ 

Lincoln  Lateral,  l.lo  mi.,  15-ft.  wide, 
(oil  macadam  road)  resurfaced  with 
"E'*  Grade  asphalt  and  crushed  rock. 
Estimated  cost  $4,000. 

Nicolaus  Feather  River  road,  1  mi., 
15-ft.  -wide,  (oil  macadam  road)  re- 
surfaced with  "E"  Grade  asphalt  and 
crushed    rock.    Estimated    cost   $2,000. 

Trowbridge  to  Riego,  12.53  mi.,  15-ft. 
wide  (oil  macadam  road)  resurfaced 
with  "E"  grade  asphalt  and  crushed 
rock.      Est.    cost,    $20,000. 

Oswald  Lateral,  2.12  mi.,  15-ft.  wide, 
new  oil  surfae  of  "E"  grade  asphalt 
and    crushed    rock.      Est.    cost,    $9500. 

OBanion  Corners'  Lateral,  2  mi.,  15- 
ft.  wide,  new  oil  surface  of  "E"  grade 
osphalt  and  crushed  rock.  Est.  cost, 
$9000. 

O.  W.  LaBzendorf.  county  road  eng. 

CALIFORNIA. — Geo.  H.  Oswald,  Los 
Angeles,  at  $44,727  awarded  contr.  by 
State  Highway  Comm.  to  pave  5.8  mi. 
in  Orange  Cau'n.ty  bet.  Irvin  and  Tus- 
tin,  involv.  10.950  cu.  yds.  Class  A 
cone,  and  690  cu.  yds  .removal  of  bro- 
ken cone,  in  existing  base,  the  comm. 
to  furnish  rein,  steel,  cement  and  sand 
and  course  aggregate. 

A.  J.  Raisch,  46  Kearny  St.,  San 
Francisco,  at  $25,8'S'5  awarded  contr. 
to  surface  with  asph.  cone.  4.3  mi.  in 
Sonoma  County  bet.  Willow  Brook  and 
1    mi.    south    of    Petaluma. 


MERGED,  Merced  Co..  Cal. — ^County 
Supervisors  grant  petitions  seeking 
formation  of  road  district  to  improve 
approx.  14  mi  of  road  at  a  cost  of 
$250,000:  6  mi.  closing  gap  in  county 
highway  system  bet.  Volta  and  Gus- 
tiiiie;  SVi  mi.  connecting  Dos  Palos  with 
state  road  at  county  line;  %  ml.  con- 
necting Dos  Palos  with  the  Fresno 
County  line;  4  mi.  from  Gustine-Volta 
road  to  connect  with  the  state  high- 
wav  as  it  comes  over  hill  from  Pa- 
che'co  Pass  to  Los  Banos.  Pavement  to 
be  16  ft.  wide,  5  in.  thick,  of  asph. 
cone,  estimated  to  cost  $18,000  a  mile. 
A.    E.    Cowell,    county    surveyor. 

SAN  BERNARDINO,  Cal.— Until  11 
a.m.,  June  19,  bids  will  be  rec.  by  su- 
pervisors for  improving  Hellman  Ave. 
bet.  Olive  Ave  and  a  pt.  17,750  ft.  south, 
and  in  portions  of  other  streets,  in  R. 
D.  1.  No.  17,  comprising  4-in.  cone, 
pavement  24  ft.  wide,  cone,  curbs,  cone 
walls,  culverts.  Harry  L.  Allison,  clerk 
Cert.    chk.    or    bond,    10%. 

GLENDALE,  Cal. — Until  7  p.m.  .lune 
15,  bids  will  be  rec.  by  city  clerk  to 
imp.  portion  of  Brand  Blvd.  and  other 
streets  and  street  intersections,  and 
portion  of  Granada  St.,  by  oiling  and 
surfacing,  and  const,  cem.  walks  on 
Western   Ave. 


LOS  ANGELES,  Cal.— Until  10  a.m.. 
.Tune  19,  bids  will  be  rec.  by  board  of 
public  works  for  improving  Ave.  57 
bet  .York  Blvd.  and  Aldama  Ave.,  in- 
volv. 641  sq.  ft.  cone,  paving;  43.932 
sa.  ft.  grading  and  oiling:  1037  ft.  curb, 
3894  SCI.  ft.  walk,  4996  Sf|.  ft.  cone,  gut- 
ter, rein.  cone,  culvert,  1491  cu.  yds. 
cut  and  146  cu.   yds.   flU.     Vrooman  Act. 

New  Jersey  St.  bet.  Evergreen  and 
Savannah  St..  involv.  10,608  sii.  ft. 
grading  and  oiling,  775  ft.  curb,  3S'88 
sq.  ft.  walk,  1623  sq.  ft.  gutter,  2  catch 
basins,  60  Ct.  house  sewers,  1810  cu. 
yds.    excav.;    Vrooman    Act. 

SAN  FRANCISCO. — G.  de  Brettville, 
24  California  St.,  at  $39,749  a-warded 
contract  by  Board  of  Public  Works  to 
improve  North  Point  St.  bet.  Columbus 
Ave.    and    the    Bmbarcadero. 


FILLMORE,  Cal. — Preliminary  ati^pti 
for  street  paving  have  been  taken  by 
city  trustees.  Four-inch  asph.  cone, 
will  be  used  throughout.  Former 
bids,  calling  for  cone,  pavement,  were 
considered  too  high.  Edw.  M.  Lynch, 
Central  Bldg.,  Los  Angeles,   city  eng. 


NATIONAL  CITY,  Cal. — Fairchild- 
Gllmore-M'ilton  Co.,  Los  Angeles  Real- 
ty Bldg.,  Los  Angeles,  submitted  low 
bid  to  city  tru.stees  at  $27,589.92  for 
paving  with  cone,  certain  streets.  Bids 
talcen  under  advisement.  C.  B.  Ire- 
land,   city    eng. 

SAN  PABLO  , Contra  Costa  Co.,  Cal. — 
Until  June  20,  bids  will  be  rec.  by  San 
Pablo  Sanitary  District,  R.  V.  March, 
secty.,  to  const.  6-in.  lateral  sewers  in 
Church,  Willow,  Hyde,  Taylor,  Mason, 
Powell,  Stockton,  7th  and  6th  St.,  bet. 
Dover  and  north  boundary  of  district; 
in  5th,  Freeman,  Elizabeth  and  Tyler 
Sts.  bet.  Dover  and  north  boundary  of 
Richmond  Pullman  Pueblo  Tract  No.  2; 
8-in.  vit.  sewers  in  Stockton  St.  bet. 
Dover  and  north  boundary  of  San  Pab- 
lo Sanitary  District.;  br.  and  cone, 
manholes,  etc.  Plans  may  be  had  from 
Ross  L.  Calfee,  221  S.  22nd  St.,  Rich- 
mond,  eng.   for   district. 


TORRANCE,  Cal. — L.  A.  Paving  Co., 
2900  Santa  Fe  Ave.,  Los  Angeles,  suIj- 
mitted  low  bids  at  $51,401  for  pavin.g 
Arlington  St.,  involv.  approx.  212,300 
sq.  fi.  Willite  paving,  and  at  $33,934 
for  paving  Carson  St.,  involv.  127,700 
sq.  ft.  Willite  paving.  Other  bids 
were:  Arlington  St. — Oswald  Bros., 
$51,676;  Braun,  Bryant  &  Austin,  $53,- 
352;  George  R.  Curtis,  $57,996.  Carson 
St. — Braun,  Bryant  &  Austin,  $33,979; 
George  R.  Curtis,  $38,551;  Oswald  Bros. 
$'55,494. 


FALLBROOK,  San  Diego  Co.,  Cal.— 
A  domestic  water  district  has  been 
formed  and  plans  are  under  way  for 
a  bond  election  for  installing  plant. 
Est.  cost  of  wells,  pumping  equipment 
and    distributing-    system    is    $18,000. 


FRES.VO,  Fresno  Co.,  Cal. — Until 
June  22,  3  p.m.,  bids  will  be  rec.  by  U. 
Y.  St.  George,  city  clerk,  to  const, 
sewer  in  Webster  St.,  involv.  874  lin. 
tt.  vit.  clay  pipe;  3  manholes  and  2 
lampholes.      AVm.    Stranahan,    city    eng-. 


POMONA,  Cal.— Until  2  p.m.,  June  20, 
bids  will  be  rec.  by  City  Council  for 
street  work  as  follows: 

Portions  of  Pasadena,  Eleanor,  Main 
and  Pearl  St.,  to  be  paved  with  5-in. 
oiled  macadam,  involv.  312,038  sq.  ft. 
paving  and  $1498  ft.  curb. 

Alvarado  St.  bet.  Garey  and  Towne 
Aves.,  to  be  paved  40  ft.  wide,  with 
5-in.  oiled  macadam,  'involv.  126,293 
sq.  ft.  paving-,  and  610.7  ft.  curb.  F. 
C.  Froehde,  city  eng. 

MONTEREY,  Monterey  Co.,  C^l.— City 
Eng.  H.  D.  Severance  preparing  spec, 
to  pave  Oliver  St.,  fronting  Jacks 
proi)erty. 

(Continued   on    Page    24) 


f  O.NTRACTING    PL,A.STEnER.S    OF 

SOUTHERN    CALIFOH.MA 

REORGAMZE 


The  Contracting  Plasterers'  Associa- 
tion of  Southern  California  has  been 
reorganized  .and  45  members  are  no-w 
'■nrojled.  A  material  increase  in  mem- 
t>ership  in  the  near  future  la  expected. 
Saw  officers  of  the  Association  are: 
President,  George  Pedgrift;  vice-presi- 
dent, George  Kweram;  secretary,  J.  R. 
Coffman;  assistant  secretary,  Robert  L. 
Mock;  treasurer,  J.  N.  Ritchie.  Board 
of  Director:  .lack  Ridge,  chairman;  R. 
Liehold,  C.  C.  Ownbey,  S.  W.  Rawson 
and  Fred  W.  Young.  Board  of  Trus- 
leep-  A.  L.  Russell.  Fred  W.  Young 
and    Edwin    Pedgrift. 

The  objects  of  the  Association  are 
stated  to  be  as  follows:  (1)  To  estab- 
lish more  harmonious  relations  and 
good  will  between  member.";  and  to  as- 
sem.ble  individual  interests  for  mutual 
protection  and  combining  all  these 
units  into  a  whole  in  order  that  its 
imuence  may  be  powerful  in  promoting 
and  protecting  all  interests  which  are 
beyond  the  scope  of  individual  action. 
(2)  To  prepare  and  adopt  a  standard 
form  of  contract,  standard  specifica- 
tions, stand." rd  cost  system  and  a  com- 
prehensive credit  chapter.  (3)  To  or- 
ganize a  contracting  plasterers'  com- 
pensation insurance  company  which 
will  effect  a  considerable  saving  to  the 
member."!. 

The  Association  has  adopted  for  Its 
motto  "Quality  and  Service,"  which  all 
members  have  pledged  themselves  to 
fulfill. 

Offices  of  the  secretary  are  main- 
tained at  822-26  Higgins  Bldg.,  Los 
Angeles. 


LI  MBER    BrsiXES.S    I.V    .XOHTHAVEST 
IS   .4tTIVE 

Waterborne  lumber  shipments  from 
1)01  ts  of  the  Stale  of  Washington  dur- 
ing May  reached  a  'lOtal  of  145,830,000 
fet-t,  compared  v.ith  47,520,000  feet  in 
May,  l<.21,  according  to  figures  com- 
piler by  the  Merchants'  Exchange  De- 
partment of  the  Soallle  Chamber  of 
Commerce. 

I'uget  Sound  ports  led  in  the  May 
lumber  .^-hipments  by  water.  The  com- 
pilation shows  they  sniped  68.7"1.0nr, 
feet  compared  with  17.079,000  feet 
during  the-  corresponding  month  la.st 
year,   a  gain    of   51.692,000   feet. 

Gray's  Harbor  shipments  totaled 
64,584,000  feet  as  compared  with  25.- 
146.000  feet  in  May.  lO.^l,  a  gain  of 
.-9.438.000   feet. 

From  Willapa  harbor  shipments 
totaled  12,475,000  feet  against  5,295.- 
000   feet,  a  gain  of  7.180.000   feet. 


The  onlj  daily  newspaper  In  the 
West  whose  eolamns  are  dejoted 
excluslTelj  to  Building  News.  CoTers 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  In  adyance. 
Send  for  sample  copy. 
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■STATE  WATKR  «  OMMI88ION 


CALIFOKKIA.  —  Following  applica- 
tions for  permits  to  appropriate  water 
were  filed  with  State  Department  of 
Public-  Works,  Division  of  Water 
HiShts,  it  10  Eighth  St.,  Sacramento, 
during   the  month   of  May: 

Application  No.  2834  (Sierra  Coan- 
ty),  John  C.  Mills,  Hotel  SutttT,  San 
Krancisco:  60  cu.  ft.  per  second  to  be 
diverted  from  March  1  to  August  31, 
and  '.'SOU  acre  ft.  per  annum  to  be  col- 
lected between  March  1  and  August  1, 
from  Canyon  Crt-ek,  Sierra  County,  for 
hydraulic  placer  mining.  Diversion 
dam  ot  rock  fill  and  hydraulic  fill,  7o' 
x250'xl00'.;  canal  9  mi.  long;  capacity 
of  resirvoir  9500  acre  ft.  Est.  cost, 
$125,000.  Point  of  diversion  located  in 
Sec.    17.    Tp.     21N,     K.     lOE.    M.D.M. 

App  No.  2836  (\a|»a  County),  J.  B. 
Morrison,  2211  Union  St.,  Berkeley,  Cal. 
150,000  acre  ft.  per  annum  of  the  waters 
of  putah  Creek.  Napa  County,  to  bo 
collected  between  October  1  and  May 
1  of  each  season,  for  tlie  irrigation  of 
50,000  acres  of  land.  Points  of  diver- 
uion  in  Sees.  2€  and  29,  Tp.  8N,  K.  2W, 
M.D.M      Canal   to   be   25   mi.   in    length. 

App.  No.  2S3T  (Linke  and  Xapa  Coun- 
tJ«"*),  J.  p..  Morrison:  400  cu.  ft.  per 
.second  to  be  diverted  from  March  1  to 
June  1,  and  150, noO  acre  ft.  per  annum 
lo  be  i-ollected  from  October  1  to  May 
1  .jf  each  season,  from  Putah  Creek, 
Uake  and  Napa  Counties,  in  Sees.  22 
and  26.  Tps.  !»  and  11  N,  Ks.  2  and  u 
W,  M.D.M.,  for  the  irrigation  of  50,000 
acres  of  land.  Canal  and  creek  chan- 
nel  to    be    50   mi.    in    length. 

App.  No.  2839  (San  Joaqnin  County). 
Uuymcnd  T.  Mctlurk,  Stockton,  Cal.: 
1  cu.  ft.  per  second  of  the  waters  of 
Calaveras  P.iver,  San  Joaquin  County, 
to  be  diverted  from  January  1  to  De- 
cember 31  of  each  season  in  Sees.  32 
and  33,  Tp.  3N,  li.  yE,  M.D.M.,  for  the 
irrigation  of  140  acres  of  land.  Water 
to  be  diverted  by  means  of  pipe  line 
or  ditch,  and  centrifugal  pump.s.  Est. 
coat,   J3000. 

App.  No.  2840  (Maripoaa  County). 
Merced  Irrigation  District,  Merced,  Cal. 
lOOO  cu.  ft.  per  second  of  the  waters 
of  Merced  Itiver,  Mariposa  County,  to 
be  diverted  fr(.m  January  1  to  Decem- 
ber 31,  and  350,000  acre  ft.  per  annum 
to  be  collected  between  January  1  and 
December  31.  for  sale  for  commercial 
IiurpoBes,  operation  of  storage  works, 
domestic  service  and  drainage  pump- 
ing   by    the    District. 

App.  No.  2K41  (PInninn  County),  Ed- 
ward I.  I^ane,  Plumas,  Cal.;  100. Oon  acre 
ft.  per  annum  of  the  waters  of  Last 
Chance  and  F'renchman  Creeks,  Plu- 
maa  County,  to  be  collected  between 
October  1  and  June  1,  for  agricultural 
purpoBeF.  r</lnts  of  diversion  to  be 
located  In  Sees.  28  or  33,  Tp.  24.\,  K. 
If.E,   and   Sec.   23,   Tp.   N,   U.    16E,  M.D.M. 

App.  .No.  2842  (Modoc  County),  Wil- 
liam P.  .St  John,  CedarvlUe,  Cal.:  1  cu. 
ft.  per  Hecond  of  the  waters  of  Owl 
Crtek,  Modoc  County,  for  agrlcultura! 
purpoees  on  so  acres  of  land.  Water 
to  be  diverted  from  .\■^\''^  of  NW^i 
Sec  34,  Tp.  41N,  U.  16E.  and  conveyed 
by    meanH    of    ditch    '4    ml.    loni;. 

App.  No.  2813  (Imperial  County),  H. 
E,  Daley,  Caltpatria,  Cal.;  25.000  ou.  ft. 
pf-r  Hffond  from  January  1  to  Decom- 
b»»r  81,  from  .Vc^nV  Ulver.  Imperial  Coun- 
ty, for  the-  irrigation  of  lU.oon  acres  of 
land.  Point  of  dlvernlon  to  be  located 
In  the  SE'4  NW'A  See  23,  Tp.  128, 
U.  12K,  S.B.M.  Diversion  works  to  con- 
■  !■•  of  concrete,  timber  and  loose  rock 
dam  8'x250'xl50',  and  two  main  ditches 
about  6  4  ml.  In  length  lOst.  cost. 
IJO.OOO.  .VppliiMitlc.ii  alHr,  provides  for 
lh»   rtotHKe   of    1  III    acre    fi.    per   annum. 

App  Nr>  2SH  M.naarn  Conntx),  Ciar- 
fnct  Albert  Miller,  Doyle,  Cal.;  no  CU. 
fl,  fier  m-cond  of  the  watern  of  I.,i'mpkQ 
(iak'ti.  Laitnen  Cminly,  from  .Mareh  1  to 
Jnly  1  of  each  ("e.-iHon,  fr)r  .ik'i  leiilt  ural 
piirpoiien,  t<-  III!  diverted  (n  .Sec  li,  Tti. 
20M,  K.  lAR,  M.D.M  Main  diicli  i.,  be 
H    ml.   lonK 

Al>p  No.  2845  (Nan  ilrrnnrdino  (;<>na- 
t)),  .Nick  Terlch,  800  .North  .stale  Kt.. 
}.€tm  Amcelen,  Cftl  ,  07.'.  on,  ft  per  Hecond 
from  an  nnnftm<-d  •tream  In  San  Ber- 
nardino Counly  for  donieHlIc  pui  iionen 
and  for  the  IrrlKallon  of  .'.(i  acteH  of 
luDd.  Water  to  be  diverted  In  lhf<  ^JW 
»i  9K%  •€  8«r.  1«,  T|>  IN.  It.  «W.  by 
ni«an«  of  n  1-ln.  pipe  line  000  or  700 
ft      In     jeritfth. 


App  .No.  2846  (Shasta  County),  b  H 
and  Nora  M.  Selvester,  Glenburn, 
Shasta  County:  0.9  cu.  ft.  per  second 
from  F.iU  Rivtr,  Shasta  County,  for 
agricultural  purposes  on  72  acres  of 
land.  Water  will  be  diverted  in  the 
S»4  SEi/i  of  Sec.  2,  Tp.  3  7N,  U.  4E.  M. 
D.M..  by  means  of  1  electrically  driven 
6-in.  centrifugal  pump.  Est.  cost  of 
diversion,     $1500. 

App.  No.  2847  (Tulare  County),  Jane 
A.  Hicks,  Milo.  Tulare  County:  0.5  cu. 
ft.  per  second  from  Ladybug  Springs. 
Tulare  County,  from  April  1  to  Decem- 
ber 31  of  each  .reason,  for  the  irriga- 
tion of  40  acres.  Point  of  diversion 
located  in  the  NWVi  SWH  of  Sec.  3. 
Tp.  19S,  R.  29E.  M.D.M.  Main  ditch 
to    be    %    mi.    long. 

App.  No.  284S  (Modoe  County),  Alva 
<;.  r.,yon.  Cedarville,  Modoc  County:  3 
cu.  ft.  per  second  from  Cottonwood 
Creek,  Modoc  County,  from  March  1  to 
July  1  of  each  season,  for  agricultural 
p-.irposes  on  520  acres.  Water  will  be 
diverted  by  means  of  a  timber  dam 
:!'.\16'xl6'.  and  main  ditch  2%  mi.  long, 
in  NEH  SW>4  Sec.  21,  Tp.  41N.  R.  16E. 
y\  D.M.      Est.    cost.    $1000. 

App.  No.  2S'50  (Lou  Anjceles  County). 
Little  Hock  Power  and  Water  Co..  615 
Cl.iipman  Bld^..  Los  Angeles.  Cal.:  lOOO 
acre  ft.  per  annum,  to  be  collected  be- 
tween November  1  and  July  1,  for  pow- 
er purposes.  Point  of  diversion  located 
in  the  SWU  N\V>4  of  Sec.  19,  Tp.  4N. 
K.  lOW.  S.B.M.  Diversion  works:  Rock 
filled  dam.  172'x620'xl00',  and  pipe  line 
about  1.5  mi.  long.  Total  amount  of 
Iiower  to  be  developed  is  2443  t.h.p.  Est. 
cost.    $350,000. 

App  No.  2851  (San  Bernardino  Coun- 
ty), -American  Magnesium  Co.,  224  W. 
4th  St.,  Los  Angeles,  Cal.;  %  cu.  ft. 
per  second  from  three  unnamed  springs 
on  unsurveyed  land  in  San  Bernardino 
County,  for  dissolving  salts,  refinery, 
and  general  mining  purposes.  Water 
will  be  conveyed  to  place  of  use  by 
means  of  pipe  line  3  mi.  long.  Est. 
cost,    $5000. 

App.  No.  2852  (Inyo  County),  Ameri- 
can Magnesium  C^o.;  \\  cu.  ft.  per  min- 
ute from  Colar  Wash,  Inyo  County,  for 
mining  and  domestic  purposes.  Diver- 
sion by  means  of  a  4V4x5  Triplex  plung- 
er pump,  operated  by  gas  engine,  and 
pipe  line  about  H  ml.  long.  Est.  cost. 
$50,000 

App.  No.  2853  (BI  Dorado  County). 
City  of  Sacramento,  ""/r  Alb'^-rt  Givan. 
<'iiy  engineer:  5  cu.  ft.  per  second  from 
the  South  Fork  of  the  American  River. 
VA  Dorado  Countv,  to  be  diverted  from 
.Mav  1  lo  September  30,  in  the  SEi^, 
-NE'i  of  Sec.  17,  Tp.  UN,  R.  17E,  M.D. 
M.,  for  the  development  of  hydro-elec- 
trlr  power,  and  for  domestic  use.  Di- 
version works  to  consist  of  dam  4Vi'-^ 
:{rx22'.  constructed  of  concrete,  steel 
and  wood  needles,  and  an  ,s-in.  R.  S. 
pipe    line    1700'    long.      Est.    cost,    $4000. 

App.  No.  2854  (Sierra  County),  Geo. 
11.  Chase,  Marsh-Strong  Bldg.,  Los  An- 
;4:cles:  fi  cu.  ft.  per  second  from  Deer 
Lake,  Sierra  County,  from  January  1 
to  lu-cember  31,  iiJT-  power  iiurposes 
Water  will  be  diverted  in  the  NEVi 
NEVi  .''ec.  31.  Tp.  21N,  R.  12E,  M.D.M., 
liv  means  (.f  a  stone  or  rock  with  rock 
111;  d.im  4'.\60'xJ0',  and  pipe  line  3000 
ft.  long.  The  total  amount  of  power 
to  lie  developed  Is  250  t.h.p.  Est.  cost, 
$4  500. 

.App.  No.  2S55  (Laaaen  County),  Red 
Pock  Irrlnntlon  District,  Ravendale. 
L.issen  County.  .Ml  run-off  up  to  150.- 
Ono  acre  ft.  from  January  1  to  Decem- 
ber 31,  from  Painter  Creek,  nuckhorn 
C?reek,  Marr  Canyon,  Water  Canyon. 
Wood  Canyon,  Red  Rock  Creek,  Cold 
HprlntTH  Creek,  Canyon  Creek,  Maiden 
I'lat  Crtek,  Burnt  Flat  Creek,  I..lly  or 
Boat  Lake.  Red  Rock  Lake,  Silver  Lake, 
•Silver  Creek,  ;ind  Smoke  Creek,  for 
domestic  and  agricultural  use  on  23,- 
516.32    acren.      Ent.   <Mi8t,    $7.'hi,ooo. 

Ai>p  No.  2856  (Modor  County),  R.  H. 
and  .Mbort  J.  Ankllii,  Alttiras,  .Modor 
County,    loot;    ai're    ft     per    uniiiiin    from 


I'-xpt-Hencod  Ornamen'al  Iron 
DraiiKlitsmun  waiitccl  for  part- 
ner in  lonu  fiitahliAhcd  biislncNM. 
Box  10,  Muildinit  and  Kngineer- 
Injt  Ncwn. 


February  1  to  .March  31  of  each  sea- 
son from  Canyon  Creek,  Modoc  Coun- 
ty, for  agricultural  purposes  on  630 
acres  cf  land.  Diversion  will  be  by 
means  of  log  dam  8'x20'x24',  and  ditch 
and  natural  channel  2.79  mi.  long.  Est. 
cost,    $1600. 

PERMITS 

Following  permits  were  issued  by 
Commission  during  the  months  of 
March,    April    and   May: 

Permit  No.  1024  (Riverside  County), 
.\pplication  .No.  2066.  Mrs.  Rose  M. 
•McKinney.  Palm  Springs  Cal.,  for  .025 
cu.  ft.  per  second  from  January  1  to 
December  31  of  each  season  from  Fern 
Spring,  Riverside  County,  for  domestic 
purposes  and  for  the  irrigation  of  10 
acres  of  land.  Diversion  by  means  of 
small  concrete  and  rock  dam  and  pipe 
line   one    mile    long.      Est.    cost,   $1000. 

Permit  .No.  1025  (San  Joaquin  Cotui- 
ty),  App.  .No.  2091.  Paul  T.  William- 
son, Stockton,  Cal.,  for  6.70  cu.  ft.  per 
second  from  about  March  1  to  about 
October  1  of  each  se;vson  from  the  San 
San  Joaquin  River,  San  Joaquin  Coun- 
ty, for  agricultural  purposes  on  536 
acres  of  land.  Water  will  be  taken 
direct  from  the  river  by  means  of  2 
centrifugal  pumps  (S-in.  and  5-in.)  op- 
erated by  gas  engines,  in  Sees.  10,  15. 
22  and  23.  Tp.  2S,  R.  6E,  M.D.M.  Est. 
cost,    $3000. 

Permit  No.  1026  (Snn  Joaqulu  Coan- 
tj  ),  App.  .No.  2092.  Saleni  Williamson, 
Paul  T.  Williamson  and  Ruth  E.  Wil- 
liamson of  Stockton,  Cal.,  for  1.47  cu. 
ft.  per  second  from  about  March  1  to 
about  October  1  of  each  season,  from 
the  Stanislaus  River,  San  Joaquin 
County,  for  the  irrigation  of  117.39 
acres.  Water  will  be  taken  direct  from 
river  by  means  of  1  6-in.  pump,  op- 
eratcHi  by  gas  engine,  in  the  SW14  NW 
'4  and  the  SEVi  of  Sec.  2,  Tp.  3S,  R  7E. 
-M.D.M.      Est.    cost,    $2000. 

Permit  No.  1027  (San  Joaquin  Coun- 
ty), App.  .No.  2339.  .Nick  Lagler, 
Stockton,  Cal.,  for  1.75  cu.  ft.  per  sec- 
ond from  about  April  1  to  about  Octo- 
ber 1  of  each  season  from  the  San  Joa- 
quin River,  San  Joaquin  County,  for 
agricfiltuial  purposes  on  140  acres. 
Water  will  be  taken  direct  from  the 
river  at  a  point  in  the  SEVi  NW'Vi  of 
Sec.  9,  Tp.  IS,  R.  6E,  M.D.M.,  by  means 
of  a  10"  centifugal  pump  operated  b.v 
an    electric    motor.       Est.    cost,    $5000. 

Permit  No.  1028  (Tehama  County), 
\pp.  .\o.  1861:  George  A.  Clough,  Hi- 
bernia  Bank  Bldg.,  San  Francisco,  Cal.: 
For  16  cu.  ft.  per  second  from  about 
April  1  to  about  .August  1  of  each  sea- 
son from  Mill  Creek,  Tehama  County, 
for  agricultural  purposes  on  1280  acres 
<if  land.  Water  to  be  diverted  In  the 
NE>4  NWV4  of  Sec.  1.  Tp.  25N,  R.  2W, 
.xr.D.M.,  by  meaqs  of  a  rein,  cone, 
dam  16'xl20'x90',  and  a  main  ditch  \\. 
mi.    long.      Est.    cost,    $2000. 

Permit  .No.  1030  (Saeraniento  Coun- 
ty), App.  No.  183S.  J.  D.  Graxilees, 
•Slough  House,  Cal.,  for  2  cu.  ft.  per 
second  from  about  March  15  to  about 
September  1  of  each  season  from  the 
t^isumnes  River,  Sacramento  County, 
for  agric'Ultural  purposes  on  160  acres 
of  land.  Point  of  diversion  located  in 
the  SWV4  SEV*  Sec.  35.  Tp.  8N,  R.  SE, 
.M.DiM.  Diversion  works:  Concrete 
(lam  10'x240'xl20';  main  ditch,  16  ml. 
Inag.       Est.    cost.    $30,000. 

Permit  No.  1031  ('l^iolumne  County), 
-Vpp.  No.  2513.  Edw.  F.  Siegenthalor, 
(Jroveland,  Cal.,  for  .5  cu.  ft.  per  sec- 
ond from  about  March  1  to  about  No- 
vember ?0  of  each  season  for  agricul- 
tural purposes  on  20  acies  of  land,  and 
i\ot  to  exceed  .25  cu.  ft.  per  second 
during  the  remainder  i:f  the  year  for 
diiiiiestic  purposes  and  llsh  culture, 
trom  ai\  unnamed  stream  in  Tuolumne 
Ccunly.  DIver.ilon  In  the  NICVi  NEV4 
Sec.  S9,  Tp.  US.  R.  IfilO,  by  means  of 
a  small  earth  dam  with  wooden  bend- 
itate.       Main    ditch     'i     mile-     In     length. 

Permit  No.  1036  (I.HMen  County). 
.\pp.  No.  2332.  Carlos  Kolland  C;ir- 
nck.  Sunanvllle.  Cal..  for  100  acre  ft. 
per  annum  from  an  unnamed  stream 
In  LaMsen  County,  for  agricultural  use 
(111  27  acrej  of  land.  The  point  of 
>liv<rslon  to  be  located  In  the  NUVi  •'*^^^' 
',  of  Sec.  17,  Tp.  SON,  U.  13E,  .M  DM. 
I  i|\cri>lon  by  means  of  bruHh,  earth 
.iml  rock  nil  dam  2r)'x225'x  150'.  with 
^  III  g.ite  v.ilve.  EhI  coHt.  $1000.  Wa- 
ll I  to  be  collecteil  from  about  l''eli 
I    to   about    June    30    of   each    m-anon. 

Permit  No.  10S7  (Rlveralde  County), 
.\  pp.  No.  1817.  nonumonf  Irrigation 
niinrlrt,    Ib-numont,    Cal.,    for    8    ou.    ft. 
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per  second  from  about  February  1  to 
about  November  30  of  each  season  for 
agricultural  purposes  on  3161  acres, 
and  throughout  the  remainder  of  the 
year  as  required  for  domestic  purposes, 
from  J5dgar  Creek  and  Noble  Creek, 
Riverside  County.  Four  points  of  di- 
version In  Sec.  10,  Tp.  2S.,  R.  IW,  S.B. 
M.  Diversion  worlts  consist  of  con- 
crete pipe  line  4490  ft.  long-  in  Edgar 
Canyon  and  2670  ft.  long  in  Noble  Can- 
yon, and  four  16-in.  casing  wells, 
drilled  from  300  to  350  ft.  deep  if  bed- 
rock permits;  pumps  will  be  14-in. 
deep  well  turbines  direct  connected 
to  20-hp.  vertical  electric  motors.  Est. 
cost,    $55,000. 

Permit  No.  1039  (Contra  Costa  Coun- 
ty), App.  No.  2081.  N.  P.  Mitchell  of 
Concord,  Cal.,  for  .71  cu.  ft.  per  second 
from  about  December  1  to  about  July 
31  of  each  season,  from  Walnut  Creek, 
Contra  Costa  County,  for  agricultural 
purposes  on  57  acres.  The  point  of  di- 
version is  approximately  I'SOO  ft.  down 
stream  from  the  Highway  bridge 
across  Walnut  Creek  in  Tp.  IN,  R.  2W, 
M.D.M.  Diversion  to  be  made  by  means 
of  pumping  from  creek  either  from  a 
sump  or  by  means  of  a  small  earth 
dam  erected  each  year,  as  determined 
by    flow.      Est.    cost,    $1000. 

Permit  No.  1040  (Napa  County),  App. 
No.  2360.  Jessie  C.  Knowles.  260  Cali- 
fornia St.,  San  Francisco,  Cal.,  for  2000 
acre  ft.  per  annum,  to  be  diverted  at  a 
maximum  rate  of  50  cu.  ft.  per  second 
from  about  November  1  to  about  June 
1  of  each  season  from  Trout  Creek, 
Napa  County,  for  the  irrigation  of 
1499.25  acres  of  land.  Water  will  be 
diverted  in  the  SW^A  SW^i  Sec.  36,  Tp. 
9N,  R.  4W,  M.D.M.,  by  means  of  a  ma- 
sonry dam  2'xl0'12'  and  ditch  IVz  mi. 
long.  Capacity  of  reservoir  3000  acre 
ft.      Est.   cost,   $20,000. 

Permit  No.  1041  (Napn  County),  App. 
No  2361.  Jessie  C.  Knowles,  tor  1000 
acre  ft.  per  annum,  to  be  collected  from 
about  November  1  to  about  June  1  of 
each  season,  from  Horse  Thief  Creek, 
Napa  County,  for  agricultural  purpos- 
es on  1499.25  acres  of  land.  See  Permit 
No.  1040  for  description  of  diversion 
works.  Pipe  line  to  be  2  mi.  long.  Est. 
cost,    $80,0000. 

Permit  No.  1042  (Napa  County),  App. 
No.  1908.  City  of  Vallejo,  Cal.,  for  7 
cu.  ft.  per  second  for  direct  diversion, 
and  10,000  acre  ft.  per  annum  for  stor- 
age from  January  1  to  December  31 
of  each  season,  provided  however  that 
combined  appropriations  by  direct  di- 
version and  from  storage  shall  not  ex- 
ceed 5058.9  acre  ft.  annually,  from  the 
creek  flowing  into  Gordon  Valley, 
Napa  County,  for  municipal  water  sup- 
ply for  the  City  of  Vallejo.  The  points 
of  diversion  to  be  within  the  NE^^  NW 
%  and  NWH  NEi^  of  Sec.  19,  Tp.  6N, 
R.  2W,  M.D.M.  Diversion  works  con- 
sist of  earth  dam  67'x600'x200',  hav- 
ing concrete  headgate  with  timber 
screens;  aqueduct  to  be  approximately 
18    mi.    in    length.      Capacity    of    reser- 


voir, 10,000  acre  feet.     Est.  cost:    Res- 
ervoir   $500,000;    pipe    line,    $300,000. 

Permit  No.  J  043  (Sierra  County), 
App.  No.  863,  Richard  Phelan,  Sierra 
City,  Cal.,  for  .25  cu.  ft.  per  second 
from  January  1  to  December  1  of  each 
season,  from  several  small  unnamed 
electric  power  for  light  for  private 
use.  Pcint  of  diversion  to  be  located 
in  the  SE'/i  S"W>4  of  Sec.  28,  Tp.  20N, 
R.  12E,  M.D.M.  Total  amount  of  power 
to  be  developed  is  4  or  6  thp.  Est.  cost, 
$1000. 

Permit  No.  1044  (Monterey  County), 
App.  -No.  2417.  Carmel  Villas  Compa- 
ny, Carmel,  Cal.,  for  .17  cu.  ft.  per  sec- 
ond from  January  1  to  December  31 
of  each  season  from  Gibson  Creek, 
Monterey  County,  for  dmestic  purpos- 
es. Water  will  be  diverted  in  the 
NW14  SW14  Sec.  25,  Tp.  16S,  R.  IW, 
M.D.M.,  by  means  of  concrete  dam  3'x 
12'xl2'  and  pipe  line  lH  mi.  long.  Est. 
cost.    $3500. 

Permit  No.  1045  (Siakiyou  County), 
App.  No.  2590.  Percy  E.  Rulon,  Gott- 
vllle,  Cal.,  for  3  cu.  ft.  per  second 
from  January  1  to  December  31  of 
each  season,  from  Beaver  Creek  Siski- 
you County,  for  mining  purposes.  Wa- 
ter will  be  diverted  in  the  SW'A  NW».; 
Sec.  19,  Tp.  47N,  R.  8W,  M.D.M.  Main 
ditch  to  be  1^^  mi.  long.  Est.  cost, 
$1000. 

Permit  No.  1046  (Inyo  County),  App. 
No.  1836.  American  Magnesium  Co., 
224  W.  4th  St.,  Los  Angeles,  Cal.,  for 
.13  cu.  ft.  per  second  from  January  1 
to  December  31  of  each  season,  from 
Golar  Wasli  in  Panamint  Range,  Inyo 
County,  for  dissolving  crystals  and  for 
domestic  purposes.  Diversion  in  ap- 
prox.  Sec.  6,  Tp.  24S,  R  46E,  M.D.M., 
by  means  of  on  Triplex  Plunger  pump 
operated  by  gas  engine,  and  pipe  line 
about  14  miles  in  length.  Estimated 
cost   $50,000. 

Permit  No.  1047  (Mono  County)  Ap- 
plication No.  2268.  Wallis  D.  McPher- 
son  of  Mono  Lake,  California,  for  2.00 
cu.  ft.  per  second  from  about  February 
1st  to  about  July  1st  of  each  season, 
and  throughout  the  remainder  of  the 
year  as  required  for  domestic  purposes, 
from  Rancheria  Creek,  Mono  County, 
for  the  irrigation  of  160  acres  of  land. 
Water  to  be  diverted  in  the  SEi^  NW^ 
of  Section  2,  and  the  SW14  NE%  of 
Section  2,  Tp.  2N,  R.  26E.  Diversion 
works  consists  of  concrete  and  rock 
dam  S'xl4'x5'  and  two  main  ditches  Vi 
and  7-8  miles  in  length.  Estimated  cost 
$1000. 

Permit  No.  1048  (Mono  County)  Ap- 
plication No.  2269.  Venita  R.  McPher- 
son  of  Mono  Lake,  Mono  County,  for 
3  cu.  ft.  per  second  continuous  flow 
from  about  April  1st  to  about  July  31st 
of  each  season,  from  Bridgeport  Cany- 
on Creek,  Mono  County,  for  agricul- 
tural purposes  on  290  acres  of  land. 
The  point  of  diversion  to  be  located 
in  the  SWV^  SW%  Sec.  30,  Tp.  3N,  R.  27 
E,  M.D.M.  Water  to  be  diverted  by 
means    of    a    dam    10'x35'xl2'    and    con- 


veyed in  ditch  2'^  miles  in  length. 
Estimated    cost    $1500. 

Permit  No.  1049  (Mono  County)  Ap- 
plication No.  2578.  Venita  R.  McPher- 
son  of  Mono  Lake,  for  3  cu.  ft.  per 
second  continuous  flow  from  about 
April  1st  to  about  August  1st  of  each 
season,  and  throughout  the  remainder 
of  the '  year  as  required  for  domestic 
purposes,  from  Cottonwood  Canyon 
Creek,  Mono  County,  for  irrigation  pur- 
poses on  320  acres.  Water  will  be  di- 
verted in  the  SWV4  NE>4  of  Section  21, 
Tp.  3N.,  R.  27K.,  M.  D.  M.,  by  means 
of  an  earth,  brush  and  rock  dam  5'xl5', 
and  a  main  dilch  %  mile  long.  Esti- 
mated  cost  11000. 

Permit  No.  1050  (.SiMkiyou  County) 
Application  No.  2074.  G.  W.  Glass  and 
Thonias  G.  Peterson,  of  Somes  Bar, 
Siskiy  u  Oounly,  for  4  cu.  ft.  per  sec- 
ond from  West  Branch  and  8  cu.  ft. 
per  second  from  East  Branch  of  Monte 
Creek,  or  a  total  of  12  cu.  ft.  per  sec- 
ond, from  January  Ist  to  December  Slst 
of  each  season,  for  placer  mining  pur- 
poses. Both  points  of  diversion  are  ap- 
proximately in  the  SW'4  S^Ei4  of  Sec- 
tion 12,  Tp.  UN.,  R.  6E.,  H.  B.  M.  Pro- 
Iio.^ed  works:  Timber  crib  dam  10'x20'- 
xlO',  and  ditch,  pipe  and  flume  1% 
miles  long.      Estimated  cost   $1000. 

Permit  No.  1052  (Inyo  County)  Ap- 
plication No.  2523,  American  Trona 
Corporation  of  Trona,  California,  for 
.14  cu.  ft.  per  second  , continuous  flow, 
from  January  1st  to  December  Slst 
of  each  season,  from  spring  in  Big  Bas- 
in on  Argus  Mountain,  Inyo  County,  for 
domestic  purposes,  and  for  industrial 
purposes  in  the  operation  of  potash, 
borax  and  sodium  salts  mines.  Water 
will  be  conveyed  from  mountain 
springs  ro  Trona  by  means  of  gravity 
pipe   lines.   Estimated  cost  $15,000. 

i'ermit  No.  105:i  (EI  Dorado  County) 
Application  No.  1692.  El  Dorado  Water 
Cornpany  of  I'lac^  rville.  California,  for 
4000  acre  ft.  per  annum  from  about 
October  15  to  about  May  15  of  each 
season,  for  agricultural  use  on  12,575 
acres  of  land.  Point  of  diversion  with- 
in the  NWH  .SE'/i  Section  18,  Tp.  ION.. 
K.  12E.,  M.  D.  M.  Dam  to  be  concrete 
multiple  arch  type  100'x350'x40',  locat- 
ed in  the  NW»4  SW%  of  SE%  Section 
18,  Tp.  ION.,  R.  12E.,  M.  D.  M.  Main 
ditch  to  be  6  miles  in  length.  Estimated 
cost  $120,000. 


BUSINESS  OPPORTUNITIES 

Acme  Brick  and  Tile  Co.,  P.  O.  Box 
1436,  Manila,  Philippine  Islands,  desires 
to  get  in  touch  with  producers  of  fire 
clay  and  fire  brick  who  desire  to  enter 
the  Philippine  field  with  their  pro- 
ducts. 

The  Bullet  Proof  and  Xon-Shatter- 
able  Glass  Corp.,  25  West  43rd  street. 
New  York,  N.  Y.,  desires  to  secure  re- 
presentation for  its  product  in  this 
territory.  Bullet  proof  glass  is  used 
in  banks,  etc.,  and  non-shatterable 
glass  for  automobiles. 
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560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 
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No. 

Owner 

Contractor 

Amt. 

2313 

Pasqualetti 

American 

16000 

L'314 

Homes 

Mattock 

10990 

231.5 

Carr 

Cohn 

36000 

2316 

Eisenbach 

Owner 

1800 

2."i7 

Rousseau 

Owner 

105(1 

:i3l!!; 

Storti 

Mission 

8000 

23ia 

Bock 

Fratessa 

2900 

:'320 

Miller 

Owner 

300'i 

2331 

Cottle 

James 

lion 

ZVil 

Crowley 

Meyer 

3000 

2323 

Acamsoii 

Wengard 

844  5 

2324 

Pac    G   &    K 

Owntr 

8000 

232.i 

Martin 

Owner 

6000 

23^6 

Jansser 

Owner 

3500 

2327 

Hodg:heacl 

Swenson 

5000 

23ZS 

Little    Sister 

s      Fibrestone 

6241 

23*!) 

Williams 

Steven  ts 

6647 

23.*.0 

t5ayse 

Hock 

60000 

2331 

Robbins 

Arras 

7500 

23."!  2 

Hemminga 

Owner 

8000 

2333 

Schmitz 

Barker 

13700 

23-4 

Adam.'^on 

Wengard 

8445 

233,-. 

R    C    Archh. 

MartinelH 

235S 

2S:!6 

Urban 

Owner 

10000 

23:>7 

Urban 

Owner 

7000 

23:8 

Pizzo 

Owner 

4000 

2?3'J 

Cassaretto 

Owner 

7000 

2340 

MUcheli 

Sandberg 

1500P 

2rs41 

Marten 

"Warden 

4000 

23 » 2 

Newsom 

Battcrsby 

2600 

23«3 

Eat'dale 

Eaton 

1600 

234; 

Curran 

Ball 

5000 

23  1.'. 

Quinn 

Owner 

1000 

234  8 

Mcnaniell 

Warden 

5000 

:3I7 

Park.side 

Owner 

8000 

23  J  H 

P«  ters 

Owner 

5000 

234 'J 

Janssen 

Owner 

7000 

2  3.S0 

Knilifct  ton 

Arthur 

195') 

2351 

Stock 

King 

30000 

23.2 

Homos 

Mattock 

10990 

2  3. -.3 

Homes 

Ahlbach 

1550 

23.'.  4 

Homes 

Neal 

987 

2353 

Homes 

Tittle 

374 

2  3. •.6 

Homes 

Ace 

326 

23.-.7 

Kmanii-Kl 

Itarrett 

137l9;t 

2:;.  8 

Uoudreaii 

.Nelhon 

700.1 

2.1.'.» 

Mitchell 

Sandhcrg 

1510(1 

2310 

Molntobh 

I-.eoker 

914. 

23r<! 

Cooper 

Taylor 

10725 

2r«i2 

fitrmnnetti 

We.scndunk 

4260 

2c63 

PrrktriH 

''.llley 

147U. 

J3li4 

.\iirIo 

I.)etiiVcllo 

10203(5 

23«.-| 

Califoi  iil.i 

Owner 

80)00 

23f><; 

Canipb^  II 

0  vner 

24000 

23«7 

Kuril- 

Viuinucci 

20000 

2ii:8 

Sn.lll. 

Mayes 

.S16') 

2X>>» 

Krnth 

Owner 

1600 

2370 

Curia/, 

Hclblncr 

1960 

2371 

Friend 

8rnithson 

3000 

2372 

Kr<'emHn 

Owner 

4000 

2373 

Janssen 

Owner 

18900 

2J74 

Janssen 

Owner 

6960 

2S76 

Waynon 

IJarrett 

20000 

2378 

Hamuel 

.lenscn 

•6000 

2377 

NIedt 

KInv 

10000 

2378 

\ ^ddtn 

Owii«r 

20000 

237>t 

LpopoM 

,'^mal'' 

14000 

2;<»to 

JanM^en 

ownor 

6950 

23MI 

Mr|,.eBn 

McLean 

480'i 

23S2 

L««wln 

.Morrow 

10500 

2dH3 

KiikkI'Imdi  I 

l'''llppiK 

740(1 

24M4 

AK<-ru|< 

Aiiit<-r».oh 

11100 

23M.'i 

<'r«Mki  T 

.IfioM 

91'. 

23Hli 

h    K    .Niw. 

■■'■(.irK  'T 

I30(; 

2ili7 

Satnr 

(ilolio 

.12  3.1 

23l(R 

Dnil 

M^.fl.li-n 

4000 

/lli'J 

UiTnliarrtl 

OWIHT 

300(1 

2  3 '.10 

W'uyiif 

I'lii  A'Kldle 

10000 

r»)i\ 

.ShinfiT 

< » \v  n  p  1" 

300«l 

XV12 

MimtImdii 

:>()()  (1 

2.<y3 

Martir. 

Owner 

6000 

2394 

Barr 

Heden 

6500 

2305 

Ellis 

Harder 

9197 

2396 

Tick 

Cohn 

1000 

2397 

Odinthal 

Smith 

6200 

2398 

Teigeler 

Arras 

5190 

2399 

Bothin 

Cahill 

4001 

2400 

Arata 

Owner 

25000 

2401 

Tackaberry 

Storheim 

5850 

2402 

Robbins 

Arras 

5198 

2403 

Despol 

Montani 

10600 

2404 

Beriro 

Allred 

6000 

2405 

Weil 

Britt 

5000 

^406 

Harrison 

Owner 

9500 

2407 

Copp 

Arnold 

3300 

L408 

Hansen 

,\dler 

11000 

2409 

Go'.nzcr 

Kelly 

1000 

2410 

Skold 

.\elson 

4000 

2411 

Brunt 

Hju! 

32000 

2412 

Xorri.s 

Clinton 

40000 

2413 

Dorr 

Owner 

2000 

2414 

Train or 

Little 

9000 

2415 

Johnson 

Owner 

6oo;» 

2416 

Lacey 

Mission 

22000 

2417 

Magnolia 

Mcllcr 

10693 

2418 

Mcintosh 

Becker 

9147 

2419 

CarrettI 

Chiappe 

11500 

GARAGE 

(2313)      N    UNION    149-4  "/s     10    Fr.inkliii. 

Two-story  concrete   public  ga.ra,ge. 
Owner — J.    Pasqualetti,    785   Market   St., 

Sa?i   Francisco. 
Architect — None. 
Contractor — American  Concrete  Co..  785 

Market  St.,  San  Francisco.       J16,000 


RESIDENCE 

(2314)  E  SANTA  CLARA  72.50  N  St 
Fiancis  Blvd.  Two-story  and  base- 
ment   frame   residence. 

Owner — Honies  Loan  Corporation.  278 
Post   St..  San  Franciscol 

.\rchltei  1— Smith  OBricn,  742  Market 
Si..  S.in  Francisco. 

Contractor — Mattock  &  Feasoy.  251 
Kearny  St.,  S.   F.  ?1 0,990 


APARTMENTS 

(221.1)  ,\K  CLEMENT  AND  TWENTY- 
.sixlh  Ave.  Three-story  ,ind  base- 
men: frame  stores  and  (10)  apart- 
mints. 

ownei — j{ay  Carr,  ."34  2?nd  Ave..  San 
Fraiicisi'O. 

l>e^igner.  Jos.  F.  Rogers,  4294  Mont- 
gomery   St.r^Oakland. 

<'<'nlr,-ictor — A.  Cohn  &  .S.  Spearin.  705 
5.".ih   St.,  0,iklan<l  J35,000 


ALTERATIONS 

.2.^16)  NW  EDDY  ANI5  TAYLOR.  Re- 
model  store   fronts. 

()s\!iei  --  Eisenbach  &  Co.,  Alexander 
111  Ig..  Sr.n  Francisco. 

Architect— A.  H.  Knoll.  Hearst  Bld^., 
Sun  Francisco. 

Day's   work.  j;i800 


ALTERATIONS 

(2317)      N    MARKET      50    W      Marshall 

Sfiuare.  Construct  new  store  frontn 
•Iwner — A.  F.   Rousseau.    110  SuHcr  St  . 

S.nn   FrnnclBCo. 
Ar<l)H.'ct  -Albert       Fahre   .     lio    Sutter 

.St.,   Snn  Franrlsro. 
lK^y  !>   work.  |10.^0 


I'"l:A.Mi';    FLATS 

CJ.tlH)       W      OCTAVIA    137-6      N    Union 

Twn-Hiory  and   IwiHeinenI    frame    (2) 

MalK. 
Owner     C.  MtortI  nnd  wiTv.  2829  Ortnvlii 

Hi  .    S.in    FranetHeo. 
\relilleet      A.      <J.      HeiKlinan.      747   '•all 

•MWk.    ,S«n    Finn<'tm'n.    •    ■ 

/  ■oiiiDiiioi — Mission    Coneret*  Co..  Cnll 

IIIiIk..  San   F'>i>U'lHCU.  >RO0() 


DWELLING 

(2319)    SE    SILVER   AVE   &    BRUSSELS 

Oi.e-story      and      basement      frame 

dwell  inKs. 
Owner — T.  P.eck.  IIS  27th  St..  San  Fran 

CISC-). 

Architect — None. 

Contractor — Joseph  S.   Fratessa.  896  Gi- 
rard  St..   San   Francisco.  |29'>n 


DWELLING 

(2320)      N    SEWARD    121     W    Douglis 

Onc-rtory      and      basement      frami 

dwelling. 
O^vner — Bert     Miller,     808    CabriMo    St 

San    Francisco. 
Architect — None. 
Day's  work.  ^r.nin 


ALTERATIONS 

(2321)      NO.       1905      VAN    NESS      AVK 

Appiy  Carey's  fireproof  shingles  on 

residence. 
Owner — Rev.  John   Ett   Cottle.   2117   Van 

Ness  Ave.,  San   Prancisoo. 
Architect — None. 
Contractor — Jcnes   Bros.   Asbestos  Sup 

ply   Co.,   Inc.  Ill 00 


DWELLING 

(2322)      W    TWENTY-SEVENTH      AVI. 

150  N  Balboa.     One-story  and  base 

ment    frame   dwelling. 
Owner — W.     B.    Crowley.    2302    Clement 

St..  San   Francisco. 
Architect — None. 
Contractor — A'leyer     Bros..     5326     Gear\ 

St.,  San  Francisco.  J300ii 


DWELLING 

(2323)      SE    ANZA    &    FORTY-SECONI  > 

Ave.         One-story      and      basemen! 

frame   dwelling. 
Ow'ier  -Richard     .\damson.     537     Haye.«; 

St..  San   Francisco. 
Architect — Geo.   H.    WIemeyer.    110   Sut- 

tei   St.,  San  Fr.ancisco. 
Contractor — C.       Wengard,       \28f       34ili 

Ave..  San  Francisco.  18446 


TRANSFOII.MER    ROOM 

(2324)  N  JESSIE  bet.  Third  an.: 
Fourth.  Construct  stool  and  con- 
crete   transformer   room. 

Owner  -  -  Pacific  Gas  and   Electric  Co 
445  Sutter  St..  San   Francisco. 

Plans    by   t)wner. 

Day'.s   woi  k.  jsd.ir 


ALTERATIONS 

(2325)      NO.    216    .MARKKT.      Construt  t 

elo\ntoi    shaft    and    install    passen 

gor  elevator. 
Owner— Waltei       Martin,    1st      National 

Bank    P.ldg..   San    P'rancisco. 
Architect  —  Bakewell       &       Brown.       251 

Kearny  St..  San  Francisco. 
Day's  work.  $600O 

DWELLING 

(2816)      W     NINETEENTH     AVE     26     s 

Cabrllld.     One-story   and   basement 

frame  dwelling. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg 

San   Francisco. 
Archltcet — None. 
Day's  v.ork.  |350(i 


ALTKRATUiNS 

(2327)      NO.   .M.t^  SACKAMENTO.     tJen 

er.il    alu  rations    for    musir    kcIiooI 
Owner     Ellii     K.     <Io<lirhiad,     Premises 
Arehlle«-t      None. 
Conlnietor  ■  Swtnsoh     &    Franson.      II.. 

Nnioina   .St..   Hnn   KrnnclHoo.       JROO') 


ROOKING 

(842K>  N  LAKE  120  E  FirMi  \ve  .\ 
704-4  W  F  .IH:!-.-!  S  7K0.«  W  342-2 
.*<lnl<     1    ^  '.I    work    for   loolInK 
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Owner — ^Ijittle    Sisters    of    the    Poor    of 

San  Francisco. 
Architect — L.eo  J.  Devlin,    Pacific  Bldg., 

San  Francisco. 
Contractor — Fibrestone    &    Hoofing:   Co., 

199  lOtii  St.,  San  Francisco. 
Filed  June  2,  '22.     Dated  May  31,  '22. 

Completed  and  accepted $4680 

Usual    35    days 1561 

—  TOTAI,  COST,   $6241 

Bond,  13121.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  26  days.  Forfeit^^, 
?10.      Plans   and   specifications    filed. 


ALTEIiATIONS 

(2329)      NO.       133  135     BtiEN'A      VISTA 

Ave.     All   work   for  alterations  and 

additions   to   two-story  frame   bldp. 
Owner — Mrs.   E.   Williams,   21  Elsie  St., 

San  Francisco. 
Architect — Thos.   Smith,   49   Elgin   Parl<. 

San  Francisco. 
Contractor — W.   J.    Stevens,    77-A   Pear! 

St.,  San  Fraricisco. 
Filed  June  2,  '22.     Dateed  June  1,  '22. 
On   1st  and  15tii   of  each  month     75% 

Usual    35    dajs 257o 

TOTAL  COST,  $6647 
Bond,  $3323.50.  Sureties,  Chas.  H.  Hock 
and  W.  A.  Alacdonald.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specification.s 
filed. 


APARTMENTS 

(2330)  N  BUSH  ST  BET  MASON  and 
Taylor.  Five-story  steel  frame 
and   brick    (20)    apartments. 

Owner — Mrs.  B.  Bayse,  846  Bush  St., 
San   Francisco. 

Architect — Thomas  Smith,  27  Elgin 
Park,    San    Francisco. 

Contractor — Hock,  Hoffmeyer  &  Stev- 
ens,   180    Jessie   St.,   San    Francisco. 

$60,000 

STORES 

(2331)  E  JONES  68:6  N  Golden  Gate 
Ave.      One-story   concrete    stores. 

Owner — Milo  R.  Robbins,  526  Mills 
Bldg.,    San    Francisco. 

Architect — Erie  J.  Osborne,  821  Bal- 
boa St.,  &an   Francisco. 

Contractor — Adam  Arras  Co.,  185  Stev- 
enson  St.,    San    Francisco.  $7500 


DWELLINGS 

(2332)  W  TWENTY-THIRD  AVE  50 
and  75  N  Pulton.  Two  2 -story 
and    basement    frame    dwellings. 

Owner — ^Nick  Hemminga,  705  22nd 
Ave.,  San  Francisco. 

Architect — None. 

Day's   work.  $4000    each 


FLATS 

(2333>      E  FUNSTON  AVE   100  N  Geary 

X   25  X  E   120.      All   work   fo   a   tw.j- 

story    and    basement    flat    building. 

Owner — Charles    Schmitz,    301    16th    St., 

San  Francisco. 
Architect — H.   C.   Baumann,   251   Kearny 

St.,    San    Francisco. 
Contractor; — J.    E.    Barker,    1219      Page 

St.,    San    Francisco. 
Filed  June  3,  1922.  Dated  May  22,  1922. 

2nd  floor  joists   in $1700 

Rustic    and    roof    sheathing    on.    1725 

Brown    coated    3425 

Completed  and  accepted    3425 

Usual   35   days   3425 

TOTAL  COST,  $13,700 
Bond.  $6850.  Sureties,  Richard  Barker 
and  R.  H.  Tweedie.  Forfeit,  none. 
Limit,  100  days.  Plans  and  specifica- 
tions   filed. 


I 


FRAME    BLDG. 

(2334)      SE    ANZA    &    FORTY -SECOND 

Ave.      S    50xE    82-6.      All    work    for 

one-story      and      basement      frame 

building. 
Ow)ier — Ricnard    Adamson,    184    3rd   St , 

San    Francisco. 
Architect  —  Geo.       li.      Wiemeyer.      7G 

Eureka  St.,  San  Francisco. 
Contractor — Carl  T.  Wengard,  1286  34th 

Ave..  San  Francisco. 
Kiled  June  3,  '22.     Dated  May  29.  '22. 
liough   frame  &  roof  board.s  on.  $2111 


1st    coat     piaster     on     and     roof 

finished     2111 

Usual    35    days 2111 

Usual    35    days 211'i 

TOTAL  COST,  $84 4  f, 
Bond,    $4222.50.      Surety,    United    Htate.s 
Fidelity     ■'<!.   Guaranty   Co.       Limit,    lOO 
days.      Forfeit,    $10.      Plans    and    speci 
flcatipns   filed. 


CONCP.ETE   WORK 

(2335)      N    FILBERT    137-6    E    Powell; 
No.  664  Filbert.     Concrete  work  for 
church. 
Owner — Roman  Catholic  Archbishop  of 
San    Francisco,    1100    Franklin    St  , 
San   FranciKCO. 
Architect — Chas.      Fantoni.    550      Mont- 
gomery  St.,   San   Francisco. 
Contractor — J.    Martlnelli,     1251     Mason 

St.,  S-an  Francisco. 
Filed  June  3,  '22.     Dated  May  29,  '22. 

Footings   poured    $589.50 

Concrete   poured    for   pier.s   and 

columns     589.50 

Completed    and    accepted 589.50 

Usual     35     days 589.50 

TOTAL  COST,  $2358.00 
Bond,  $1500.  Sureties,  G.  B.  Olccse  and 
Frank  L.  Martinelli.  Limit,  17  days. 
Forfeit,  $5.  Plans  and  specifications 
filed. 

RESIDENCES 

('^336)      W    BORICA    75    and    133    S   En- 

trada    Court.      Two    two-story    ant; 

basement  frame  residences. 
Owner — Urban  Realty  Improvement  Co. 

85    Cerritos   Ave.,    San    Francisco. 
Designer — H.  K.  Lovell,  85  Cerritos  Ave. 

San    Francisco. 
Day's   work.  $5000   each 


FRAME  FLATS 

(2337)      S   CLEMENT   57-6    W    16Lh   Ave. 

Two-story  and  basement  frame  (2) 

flats. 
Owner  —  G.    W.    Ui  ban,    23    Beulah   St., 

San  Francisco. 
Architect — NoiiC. 
Day's    work.  $7000 


FRAME   FLATS 

(2:^38)      SE  CHENERY  AND  LIPPARD. 

Two-stoiy  and  basement  frame  (2) 

flats. 
Owner — Vincenzo      I'izzo.    137      Chilton 

Ave.,   San   Francisco. 
Architect — None. 
Day's    work.  $4000 


OFFICE 

(2339)  W  DORE  125  N  Folsom.  One- 
story  and  mezzanine  floor  bric'K 
express  office. 

Owner — Mrs.  M.  Cassaretto,  619  Wash- 
ington St.,  San  Francisco. 

Architects — J.  A.  Porporato,  619  Wash- 
ington St.,  San  Francisco. 

Day's  work.  $7000 


RESIDENCE 

(234  0)      E       ELEVENTH       AVE     125     S 

Lake.       Two-story,     basement    and 

attic  frame  residence. 
Owner — Geo.    E.    Mitchell,    216    41  h    St.. 

San  Francisco. 
Mans   by   Contractor. 
Contractor — Sandberg    &    Essmann,    501 

4th  St..  San  Francisco.  $15,000 


DWELLING 

(2341)  E  FORTY-THIRD  AVE  100  S 
Lincoln  Way.  One-story  and  base- 
ment  frame   dwelling. 

Owner — John   T.  Martell,   %  Architect. 

Architect— O'Brien  Bros.,  Inc.,  240 
Montgomery  St..  San  Francisco. 

Contractor — Fred     Warden,    240    Mont 
gomery  St..  San  Francisco.         $4000 


DWELLING 

(2342)  .^'  FLOOD  AVE  bet.  Poerstei 
and  Edna.  One-story  and  base- 
ment  frame   dwelling. 

Owner  —  A.  C.  Newsom.  2906  Mission 
St.,  San  Francisco. 

F'lans  by  Owner. 

Contractor — G.  M.  Battersby,  ;i90e  Mis- 
sion SI,.  San   Francisco.  $2500 


ALTERATIONS 

^2343)      W    FORTY-FOURTH    AVE    12.'. 

S  Lincoln   Way.      Remodel   one  and 

one-half-story    re.sidence    into     (2; 

(lats.      . 
Owner — Emily    ft.    Easdale,     1223     44 1  h 

Ave.,  San  FrancLsco. 
-Vrchitect — None. 
Contractor — Geo.  Eaton.  1234  46th  Ave. 

San   Francisco.  $1500 


DWELLING 

(2344)  N  PAGE  206-3  W  Cole.  One- 
story  and  baKcm«,nt  frame  dwelling: 

Owner— Thos.  Curran  ,  215  7lh  Ave.. 
San   Francisco. 

Architect — None. 

Contractor  —  J.  V.  Ball,  120  4lh  Ave.. 
.San  Francisco.  JSOOi. 


ALTERATIO.V.> 

(2345)      .NO.  307  SCOTT.     Remodel   two- 
story  residence  into   (2)  flats. 
Ouner — William   .7.    Quinn,    Premises. 
Architect — None. 
Day's   work.  $1000 


DWELLING 

(2.146)  W  TWENTY-THIRi:)  AVE  200 
N  Irving.  One-story  and  basement 
frame  dwelling. 

Ownei  —  Alexander  H.  McDaniell,  % 
Architect. 

Architect — O'Brien  Tires..  Inc.,  240 
Montgomery  St..  San  Francisco. 

Contractor — Fred  Warden,  240  Mont- 
gomery St.,  San   Francisco.       $5000 


l5\VELLINGs; 

(2347)      W      TWi:.\rY-EIGHTH      225    S 

Taraval  '&  W  28th  Ave  150  N  Ulloa. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — Parksidt     Really    Co.,    Crocke*' 

Bldg.,   San   P''rancisco. 
Architect — Chcs.   F.  Strothoft'.  2274   15th 

St.,  San   Francisco. 
Day's  work  $4000  each 


D%VELLING 

(2348)  W  THIRD  ,\VE  75  S  Cahrillo. 
Two-story  and  basement  frame 
dwelling. 

Owner — J.    M.    Peters,    1010    Balboa    Hi., 

San   B'rancisco. 
■Vrcliitect — None. 
Days    work.  $5000 

DWELLINGS 

(2349)  E  TWENTY-SEVENTH  AVE 
ZSO  and  275  N  Geary.  Two  one- 
sfory  and   basement   frarne   dwlg. 

Owner — E.  ^V.  Janssen,  402  Hearst  Bldg. 

San  Francisco. 
Architect— :None. 
Day's  work.  $3500  each 


REPAIRS 

(2350)  NO.  870-872  YORK.  Repair  fire 
damage  to  dwelling. 

Owner — Thomas  Emberton,  —  Hamp- 
shire St.,  San  Francisco. 

A  rch !  tecl — None. 

Contractor — G«o.  It.  .Vriliur.  320  Haye.'^ 
SI.,    San    Franci.sco.  $1950 


Al  AliTMENTS 

(2;>')1)  W  HY'DE  87-6  S  Geary.  Four- 
si  ory  and  basemen  I  reinforced  con- 
i-rete   (12)   .apart r.ieiits. 

Owner; — Adolph  Stock.  <"r  Architect. 

Architect  —  H°nry  Slicrinund.  Hearst 
Bldg..  San  Francisco. 

Contractor — W.  S.  King.  Hearst  Bldg.. 
San  Francisco.  $30,000 


(2352)  LOT  17,  BLK  13,  St.  Francis 
Wood,  being  E  Santa  Clara  72.5  N 
St.  Francis  Blvd.  Excavation, 
concrete,  carpenter,  glass,  marble. 
iron,  plaster,  roofing,  etc.,  for  a 
two-story  and  basement  residence 
and    garage. 

Owner — Homes  Loan  Co.,  27S  Post  St., 
San    Francisco. 

Architect — Smith  O'Brien,  Bankers' 
Inv.    Bldg.,    San    Francisco. 

Ci.n  tractor— Mattock  &  Feasey,  251 
Kearny    St..    San    Francisco 


28 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,    juno     lO,     19.! 


Filed  June  5.  1922.     Dated  June  1,  1922. 

1st  of  each  month    75% 

Usual   35   days    25% 

TOTAL  COST,  $10,9^0 

Bond.    15495.      Sureties,      Louis    Figeac. 

Marrias  Figeac.      Forfeit,  none.     Limit, 

10  days.     Plans  and  speciflcations  filed. 

(2353)      SEAVERIXG     AND     PLUMBING 

for    above. 
C.-intractor — Ahlbach   &   Mayer,   85  Dor- 
land    St..    San    Francisco. 
Filed  June  5,  1922.     Dated  June  1,  1922. 

Houghed    in    $581 

Completed  and   accepted    581 

L'sual   35  days    ••      388 

TOTAL  COST.  $1550 
Eoiid.  $775.  Sureties,  Saml.  Schell  and 
Ch;is.  Mayer.  Forfeit.  $10  day.  Limit, 
Sept.  1  ,1922.  Plans  and  speciflcations 
filed. 


(2.154  >      PAINTING,     PAPERING,     ETC. 
for   above. 

Contractor The   Xeal  Co.,   538  Hayes 

St  .    San    Francisco. 
Filfd  June  5.   1922.     Dated  June  1,  1922. 

Work    %    completed $450 

Completed   and    accepted,    balance. 

TOTAL  COST.  $9S7 
Bond.  none.  Sureties,  none.  Forfeit, 
$10  day.  Limit,  as  fast  as  required. 
Plans    and    spfcifications    filed. 


(2355)      ELLVTRICAL       WORK        FOR 

above. 
Contractor — H.     S.     Tittle,     766     Folsom 

St.,    San    Francisco. 
Filed  June  5,  1922.     Dated  June  1.  1922. 

Completed   and   accepted $374 

TOTAL  COST,  $374 
]}ond,  none.  Sureties,  none.  Forfeit, 
nor.e.  Limit,  none.  Plans  and  speci- 
c:iiions   filed. 


r23'i6)      WARM   AIR   HEATING  System 

for  above. 
CoMtmctor — Ace     Sheet     Metal     Works, 

1500  Guerrero  St.,  San  Francisco. 
Filed  June  3,   1922.     Dated  June   1,  1922. 

Completed  and   accepted $326 

TOTAL  COST.  $326 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Plans  and  specifl- 
cati'ins    fllod. 

(2357)  NW  PAGE  AND  LAGU.N'A  W 
107:6  xN  120.  All  work  for  a 
three-story  and  basement  rein- 
forced concrete  building. 
Owner—  The  Emanu-Bl  Sisterhood, 
Sttiner  and  Golden  Gate  Ave..  San 
Francisco. 
Anhitcrt — Julia      Morgan,      Merchants' 

Exchange    BIdg.,    San     Francisco. 
<;ontractor — Barrett  &  Hilp,  918   Harri- 
son   St.,  .San   Francisco. 
Fllid   June    5,    1922.    Dated    May    8.    1922. 

.'iih    of    each    month     75% 

Ksual    35   days    26% 

TOTAL  COST.  $187,199 
Bond.  168.600.  Sureties,  Albert  Lach- 
m.in.  .J  T.  Casey.  Forfeit,  none.  Limit, 
wlthotjf  delay.  Plans  and  speciflca- 
tions   filed. 

Ui:Sir,ENCE 

(2368)      LOT   21    BLK      3176      Westwoo.l 
I's^rk.  All  work  for  one-story  frami 
rejldence, 
Ov.  ner — Jos.    and    An.'ii«    Houd'-eau,    470 

8E(h   Ave..   San   Francisco. 
Aifhltect— Chas.  F.  .'••irothoff,  2274   16th 

Hi  .  Han  Fr.nnriin.-c». 
Contractf.r   —    Nelson    Bros..    1376    Ply- 

nouih  Ave.,  rtan  Kranrisrn. 
Filed  Junt-   5.  '22.      Dulrd   May   81,   '22. 

•{oof    hh'alhlng    on ,,.|17^o 

Brown    ri.filfd    17,%(t 

'"ompleU'd   II  nd    nrcp'{>(i'd I7r>n 

STsuiil    ar»    tiuys 17r.n 

TOTAr.  COpT.    $70nn 
Hmd.  Isr.OO      Hurrtlm.  fhaii.   Monson   Ai 
Edw.   K.   Mn<l(l<  n,     l^lintt.   CO  diiyn  Rfi.i 
June   1.     Koifflt.   Mon<-     flann  iind  sp«.o| 
(l)'Htionn    flii'd 

FLATH 

(2159)      K  KLKVWNTII  AVE  125  {4  |«hKc 
K    XCxH;    120       All    work    qMr|)l    ||<>i 


water    heaters    for    two-story    and 
basement  frame  flats. 
Owner— Geo.  E.  Mitchell,  478  12th  Ave. 

San  Francisco. 
Architect — None. 
Contractor — Sandberg    &    Essmann.    .=101 

4th  St.,  San  Francisco. 
Piled  June  5,  '22.     Dated  June  1,  '22. 

Frame     up     $3775 

Roof    en    and    plumbing    roughed 

in    $775 

Completed    3775 

Usual  35  days 3775 

TOTAL  COST.  $15,100 
Pond.  none.  Limit.  120  days.  Forfeit, 
noiie.      Plan.*-   and  specifications  filed. 


FLATS 

(2360)      S    TWENTY-FIRST    ST.    130    W 
Sanchez.     All  work  for  a  two-story 
building   and    garage    (fiats). 
Owner — Jas.   L.   Mcintosh,   3721   21st   St., 

San    Francl.sco. 
Architect — Plans    by    contractor. 
Contractor — H.     A.     Becker.     3444     22nd 

St.,    San    Francisco. 
Filed— June  5.  1922.  Dated  Apr.  8,  192i. 

E.xcavation   completed    $800 

Frame    up    2086 

Brown    coated 2086 

Completed    and    accepted    2086 

Usual   35   days    2089 

TOTAL  COST,  $9147 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  00  days.  Plans  and  speci- 
fications   filed. 


RESIDENCE. 

(2361)  E  SANTA  ANA  AVE  130  S  St 
Francis  Blvd..  being  Lot  3  Santa 
Ana  Ave,  St.  Francis  Wood.  All 
work  except  plumbing,  heating  and 
mantel  for  a  two-story  frame  resi- 
dence. 

Owner — R.    J.    Cooper,    750    Monadnock 

Bldg.,   San    Francisco. 
Architect — Kenneth   MacDonald  Jr.  and 
Maurice    C.    Couchot,    234    Pine    St., 
San    Francisco. 
Contractor — Taylor      &       Jackson,       200 

Tehama  St..  San  Francisco. 
Filed  June  5.  1922.     Dated  June  1,  1922. 

Monthly    payments   of 75% 

Usufil  35  days 25% 

TOTAL  COST,  $10,725 
Bond.  none.  Sureties,  none.  Forfeit, 
$10  per  day.  Limit.  70  days.  Plans  and 
.H^tclflratlons     filedl 

BUNGALOW 

(2362)  S\V  FARKAGUT  175  SE  Huron 
SE  .'.0  X  S\V  100.  All  work  for  a 
two-story  and   basement   bungalow. 

Owner— J.    GermanettI,      46      T^aura    St.. 

San    Francisco. 
Architect— None. 
Contractor — A.       A.       Wcscndunk,     1747 

Dolores  St..  San  Francisco. 
Filed  June  5,  1922.     Dated  May  31.   1922. 

V>ame    and    roof   completed $10."iO 

Completed    an    daccepted    1050 

L'sual    35   days    1110 

TOTAB  (XWT,  $4  260 
Bond,  none.  Sureties,  none.  Forfeit, 
$2.0(t  day.  Limit  90  day.**.  Plans  and 
^poclflcaatlona    filed. 


PM'MniNO 

(2363)      N     JACKSON     65     E    SCOTT     N 

255-1%      W      65     S      255-4  H      E     85. 

'Plumbing       for       seven       two-story 

frame    roHldences. 
Ownrr  -  I'erklns      *       Trowhrldne,      lln 

.Sutt< T  St.,  S.Tn  KVanclsco. 
At  chltept  — Alfred    II.    .Jafohs,     MO    .Sut 

ler    St..    *«;in    Franclsrn. 
CiMitriiclnr      Gllli-y   Si-lunid   Co     Inc.    ns 

Oils  St.,   Han    Franrlsc«i. 
FM<d  June  .%.   1922.      Dated  May   29,   1922 

l{ouKh<d   In    $7357.50 

c<ini|i|ciid    and    acoopted    .,..    8678.75 

rmiiii    ;^^    days    8678.75 

TOTAL  COST,  $H.7l,'.  nil 
B.  nd,  $14,715.  Hurcllis.  Fidelity  *  I)i-- 
poalt  Co.  of  Maryland  Forfeit,  nonr. 
Limit,  none.  Plnnr  nud  ■prclflnitlonn 
filed. 


BANK    BLDG. 

(2364)  W  SAN&OME  46:10%  more  or 
less,  N  Sutter  N  91:6  x  W  122:9.  All 
work,  artificial  stone  md  plain  and 
ornamental  plastering  for  bank 
building. 
Owner — Anglo  &  London  Paris  Na- 
tional Bank.  Sansome  and  Skitter 
St.,  San  Francisco. 
Architect — Geo.    W.      Kelham,      Sharon 

Bldg.,   San   Francisco. 
Contractor — Paul  E.  Denivelle,  280  Gol- 
den   Gate    Ave.,   San    Francisco. 
Filed  June  5.  1&22.     Dated  May  25.  1922. 

10th    of   each    month    75'^ 

Usual    35    days    25 

TOTAL    COST,    $102. Oo 
Bond,  $5l,01S.     Sureities,  Fidelity  &  De- 
posit   Co.    of    Maryland.      Forfeit,    none. 
Limit.    170    days.      Plans    and    specifica- 
tions  filed. 


REPAIRS 

(2E65)      S    BRYANT    200    E    Fifth.      Re 

pair  fire  damage   to   planing  mill. 
Owner — California   Mill  (Zlo.,   645   Bryan' 

St..  San   Francisco. 
Aichiiccl — None. 
Day'.s  woi-k.  $300* 


DWELLINGS 

(2366)      SE    POINT    LOBOS    &    FORTY- 

sixth    Ave    and    NE    46th    A.ve.    an! 

Geary;  E  46»h  Ave  35.  S7»i,  100  an  1 

132 >4    N  Gear>.     &lx  one-story  am; 

basement   frame   dwellings. 
0\\  ner  -     J     ^'.    Campbell,    1040    Bryani 

St..   San   Francisco. 
Architect — None. 
Day's  work  $4000  eacli 


WAREHOUSE 

(2^67)      N    FELL    55    W    Gough.       Two- 

story    Class    C    concrete    store    and 

wart- house. 
Ow  net — Louis    R.      Lurie,    Mills      Bldg 

San    Francisco. 
Architect — O'Brien       Bros..       Inc. 

Montgomery  St.,   San   Francisco. 
Contractor — L.       Vannucci       Bros..       1 

Je.ssic  St.,  San   Francisco.         $20,0 


2  I 


DWBLLINC; 

(2368)       \V     FOUTY-SKCONl)    AVE     17 

N    Anza       One-story    and    ba>enieii 

frame  dwelling. 
Owner — Mr.s.  Alb^Mtlng     H.     Smith,  5t" 

42nd    Av'e,   San    Francisco. 
Architect — J.   C.    Hayes,    7333   Geary   St 

San    Franclsfo. 
Contractor — J.  C.   Hayi'.>;,  73:!3  Geaiy  ."•■' 

San   Fr.inci.v<(i.  $51  >■ 


REPAIRS 

(2:'b9)      .\().    i:i.".4    KOKTY-IMCIITII    .\  \ 

General   rt'iiairs    to  dw<>llini;. 
Owner-   (".      Eiath.     1  I.SO      Willaid       S' 

San   Francisco. 
Archil  eel — None. 
Day's  work.  $16im 


REPAIRS 

(2S70)      NO.    711    GOLDEN    GATE    AVI 

Repair  fin-  jlainagi-  to  .>-:tores. 
Owner — Oscar    H     Curin'      ' '"    TMi     S' 

San  Francisco. 
Archltei'l  — None, 
('ontrnctor- -Wm.    FltlMnM.    i  ■"    7ili    .'^! 

San  Fr.incl.sco.  $19.' 


ALTi:UATIONS 

(2.V71)      NO.    1837   OAK.     General   alter- 

ailonf    and   changes  to  apartmoni!'. 
Ownir— Harry    Friend.    1018   Lnrkln   St.. 

San  Francisco. 
Archltiri      Noni'. 
Ci.iiir.i.ior      F.    W.    SiDlllison.    r'4l    Mii- 

Honii-   Av«.,  San   Francisco.  $3(mio 


(2871')  !•:  (  HUUCH  29S  N  24th.  One- 
utiiry  and  haHcment  frame  dwelling. 

Owner— J      I,.     Frc-nian,      $5643       Miles, 
Ave.,   Oakland 

Architect — Plana    by    owner. 

Pay'fc   work.  $4000 

FLAT!-' 

(2373)  U  .SIXTH  .\VIC  285  .\  FULTON. 
T\\<^  2-slory  and  linsemeni  frannj 
flntn    ({   flati   In   each   building). 


Saturday.    Jmi"    10,    191^2 
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O^vner — E      A.      .lanssen,      402      Hearst 

Bldg.,      an    Francisco. 
Architect — None. 
Day's   AVork.  $6950   eacVi 

FLATS 

(2374)      K  SECOND  AVE   125  N  Balboa. 

Two-story  and  basement  frame   (2) 

flats 
Owner E.      A.      .lanssen,      402      Hearst 

Bldgr..    San    Francisco. 
Architect — None. 
Day's    Work.  $6950 

ADDITIONS 

(2H7r>)      S   BUHH    30    W    Trinity    No.    'i2-^ 
Bu.sh      Add   two  stories  and  altera 
tions  to  store  and  loft   building'. 

owner — Wm.   B.   Wagnon,  45  Montgom- 
ery St.,  San   Francisco. 

Architect  —  August   G.    Headman,    Call 
Bldg:.,  San  Francisco. 

Contractor— Barrett    &    Hilp,    918    Har- 
rison  St.,  San   Francisco.  $20,00) 


A  I'ARTMENTS 

(2376)  S  SUTTER  45.10  K  Taylor. 
Three-story  and  basement  concrete 
(10)    apartments. 

Owner — Mortimer  A.  Samuel,  Alexander 
Bldg.,  San  Francisco. 

Architect  —  August  G.  Headman,  Call 
Bldg-.,   San   Francisco. 

Contractor— G.  P.  W.  Jensen,  :^20  Mar- 
ket  St.,   San   Francisco.  $65000 


ADDITION 

(2377)  N  TURK  70-6  E  Jones.  Two- 
story  Class  C  addition  to  apartment 
house  now  in  course  of  construc- 
tion. 

Owner — A.  F.  Niedt.  Hotel  Spaulding, 
San  Francisco. 

Architect — Willis  L,owe  .  Monadnock 
Bldg.,  San  Francisco. 

Contractor  —  W.  S.  King,  215  Hearst 
Bldg.,  San  Francisco.  $10,000 


\PAIttMENTS 

(2r,78)      SE  TWELFTH  AVE  &  GEARY 

Three-story     and  basement     frame 

stores  and  (7)  apartments. 
(,^„er — Walter  G.  Vodden,  760  Cole  St., 

San  Francisco. 
Architect — Edward       E.       Young,       251 

Kearny  St.,   San  Francisco. 
Day's  work.  $20,000 

FRAME  FLATS 

(2o79)  W  WEBSTER  100  N  Hayes. 
Two-story  and  basement  frame  (4) 
flats. 

Owner — E.  Leopold  and  wife,  627  Web- 
ster St.,   San   Francisco. 

Architect— John  J.  Foley,  770  5th  Ave., 
San    Francisco. 

Contractor — W.  J.  Smale,  15  Ford  St.. 
San  Francisco.  $14,000 


owner— Aaron       Lewis,     1605    Chronicle 

Bldg.,    San    Francisco. 
Architects      and      Contractors — Morrow 
&      Garren,    Chronicle      Bldg.,    6an 
Francisco. 
Filed  June  6,   1922.     Dated  May  2,  1922. 
Payments   to   be   made  as  work   pro- 
gresses. 

TOTAL  COST  not  to  exceed  $10,500 
Contractor   to   receive    10%. 
Bond,    none.      Sureties,    none.      Forfeit, 
none.      Limit,    none.      Plans   and    speci- 
fications  not   filed. 


RESIDENCE 

(2383)      N    FRANCISCO    137-6    E   Gough 
E    37-6  X  N    137-6.      All    work    for    a 
one-story  and  basement  frame  resi- 
dence. 
Owner — Emanuel   Ragghianti,    1031   Oc- 

tavia   St.,    San    Francisco. 
Architect — W.   H.   Armitage,  Call  Bldg., 

San    Francisco. 
Contractor— N.     Filippis,    1527      Powell 

St.,    San    Francisco. 
Filed  June  6,  1922.     Dated  June  2,  1922. 

Ceiling  joists    on    $1800 

Brown    coated    1800 

White  coated   9'50 

Completed  and  accepted    1000 

Usual  35   days    1850 

TOTAL  COST,  $7400 
Bend,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  100  days.  Plans  and 
specifications    filed. 

BUILDING 

(2384)     W    EIGHTH  AVE    150    S   N    St. 

All   work   for   building. 
Owner — Richard  and  Maria  Agerup,  71 

Dehon    St.,    San    Francisco. 
Architect — None. 
Contractor — S.   R.   Anderson,    1002    22nd 

Ave.,    San    Francisco. 
Filed  June   6,   '22.     Dated  June   1,  '22. 

Frame    ur     $2775 

Brown    coated    277i> 

Standing    trim    on 277.5 

Usual  35  days 2775 

TOTAL  COST.  $11,100 
Bond,  none.  Limit.  120  days.  Forfeit. 
$5.     Plans   and    specifications,   none. 


FRAME    FLATS 

(2380)  W  SIXTH  AVE  175  N  Balboa. 
Two-story  and  basement  frame  (2) 
flf^ts.  ^,^ 

Owner— E.  A.  janssen,  402  Hearst  Bldg 
San  Francisco. 

Architect— Nonee. 

Day's  work.  $6950 


STOIU-:    A.ND    FLAT 

(2288)      N    BAY    VIEW    350    E    Ncwliail. 

Two-story    and      basement       frame 

store  and  Hat. 
Ow'ier— Geo.  Dall.  Ol'no  Dall  and  Cha!" 

Dall,   4938  3rd  St.,  San  Krp.ncisco. 

Architect — None. 

Coiilraclor— Madden-Hammer.imilh  De- 
velopment Co..  530  B-^lboa  Bldg.. 
San  Francisco.  $4000 


HARDWARE. 

(2385)  W  GUERRERO  141-9  S  from  SW 
Market  N  141-9  SW  149-10  lA  SE 
122-31/4  m  or  1.  Triming  hardware 
for  three -story  apartment  buildinn 

Owner — Mary  Ives  v";rocker.  Insurance 
Exchange  Bldg.,  San  Francisco. 

'Architect — Nlathaniel  Baaiidell,  ffifrS 
California   St..    San   Francisco. 

Contractor — Joost  Bros..  Inc.,  1053  Mar- 
ket St.,  San  Francisco. 

Filed  June  6,  '22.     Dated  May  31.  '22. 

Completed    and    accepted $.686. 2  « 

Usual    35    days 228.75 

TOTAL   COST,    $915.00 

Bond.  $458.     Sureties.  C.  C.  Wilson  and 

Robt.  McGovern.     Limit,  none.     Forfeit, 

$10.     Plans  and  specifications  filed. 


KESIDENCE 

(2381)      W     SEVENTEENTH     AVE     30'l 
N  Fulton.     All   work   for  one-story 
and  basement  frame   residence. 
owner— A.    M.    McLean,    761    17th    Ave., 

San  Francisco. 
Plans   bv   Contractor. 
Contractor— R.    A.    McLean,    180    Jessie 

St.,   San   Francisco. 
Filed  June   6,  '22.     Dated  June  5,  '22 

Frame   up    *i  onn 

Brown   coated    Wnn 

Finished     120() 

Usual    35    days 1200 

TOTAL  COST,  $4800 
P.ond,  none.  Limit,  120  days.  Forfeit 
iK.ne.      Plans    and    specifications    filed. 

PLAT    BLDG.  „^     „ 

(23S2)       \V      TWEflLFTHJ      AVE      100     S 

Geary.      All   work    for   a   two-story 

frame   fiat  building. 


DWELLING 

(2S89)     E  DANVBRS  121  S  Eighteenth. 

One-story      and      basement     frame 

dv^elling. 
Owner— Bernhardt      &      I'ercria.      i*^^> 

20lh  St..  San  Francisco. 
Plans  by  Owner. 
Day's   work.  $3000 


METAL  DOORS.   ETC. 

(2386)   N  HOWARD  AT  HAWTHORNE 

All   work   for   art   metal   doors   and 

Meeker  elevator  doors  for  building. 
Owner — The    San    Francisco    News    Co., 

747  Howard  St..  San  Francisco. 
Architect — N.      W.      Sexton,      Chronicle 

Bldg.,  San  Francisco. 
Contractor — Richard    Spencer.     166    7th 

St.,  San  Francisco. 
Filed  June  6,  '22.     Dated  June   6,  '22. 

On  1st  of  each  month 75% 

30    days    atter 25V" 

TOTAL  COST.  $1306 
Bond,  none.  Limit,  Aug.  1."^.  1922.  For- 
feit,  none.     Specifications  only  filed. 


WAREHOUSE 

(2390)      NW    FOURTH      AND      PERKY. 

One-story  brick  warehouse. 
Owner— Wayne  Oil   Tank   &   Pump   Co.. 

Premises. 
Architect— Bliss      &      Favill.^,      Balboa 

Bldg.,  San  Francisco. 
Contractor — Dinwiddie   Constr.    Co.,    'AH 

Crocker  Bldg.,  San  Francisco. 

$10  000 


DWELLING 

(2391)      E    FORTY-FIRST      AVE      50    S 

galboa.      One-story    and    basement 

frame  dwelling. 
Owner — O.    F.    Sheafer,    2372    Sutter    St., 

San  Francisco. 
Architect — None. 
Day's  work.  $3000 


(2387)  ELECTRIC  WIRING  ON  ABOVE 
Contractor— Globe  Electric  Works,  195S« 

Mission  St..  San  Francisco. 
Filed  June  6,  '22.     Dated  May  27,  '22. 

On  1st  of  each  month 75</; 

Usual    35    days 25Tt 

TOTAL  COST.  $3235 
Bond.  none.  Limit,  Aug.  15,  1922.  For- 
leit,  none.     Specifications   only   filed. 


ALTERATIONS 

(2392)      S   O'FARRELL      87    E      Powell. 

Alter   store. 
Owner — A.  C.  Morrison  and  F.  .Seyferlh. 

165  O'Farrell  St.,  San  Francisco. 
Architect  —  M.    V.    Politeo,    1301    First 

National  Bank  Bldg.,  S.  F. 
Contractor — None  stated.  $5000 


FRAME   FLATS 

(2393)      E    TWENTY-FIRST    AVE    2.".    N 

Irving.      Two-story    and    basement 

frame  (2)  Hats. 
Owner— W.    H.    Martin    and    wife,    12.x 

21st   Ave.,    San    Francisco. 
Architect — None. 
Day's  work  $6000 


DWELLING 

(2.'<94)      W    THIRTY-THIRD    AVE    51-.-. 

S    Lincoln     Way.       Two-story    and 

basement   frame  dwelling. 
Owner — Christine   G.   Barr. 
Architect — W.    H.      Armitage.      72    .New 

Montgomeiy  St..  San   Francisco. 
Contractor- Gustaf  Heden.   224   LaidUy 

St..    .San    Francisco.  $650(! 


FLATS 

(2395)  N  CHESTNUT  87:6  E  Franklin. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Harry  B.  Ellis,  3723  Sacramen- 
to   St.,    San    Francisco. 

Architect — None. 

Contractor — John  Harder,  870  39th 
Ave..    San    Francisco.  $9197 


STORE 

(2396)  NO.lOlO  DIVISADERO  ST  .One- 
story    frame    store. 

Owner— B.  J.  Tick,  1471  McAllister  St., 
San    Francisco. 

Architect — R.  Cohn,  1210  Divlsadero 
St..    t5an    Francisco. 

Contractor — R.  Cohn.  1210  Divisadero 
St..    San    Francisco.  $1000 


DWELLING 

(2397)  W  EDINBURGH  225  S  Braail. 
Two -story  and  basement  frame 
dwelling. 

Owner — Henery  Odenthal.  436  Edin- 
burgh   St..    San    Francisco. 

Architect — ^None. 

Contractor — Martin  Smith.  114  Girard 
St  .   San   Francisco.  $6200 
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GARAGE 

(2398)  XOS.  3494-3498  MISSION'  ST. 
One-story   concrete   garage. 

Owner — Harry  R.  Teigeler,  3498  Mis- 
sion  St.,   San   Francisco. 

Architect — Xone. 

Contractor — Adam  Arras,  185  Steven- 
son   St.,   San    Francisco.  $51-90 


R    (•    BLDG. 

(239P)  S  XATOMA  399  E  Second.  One- 
story  reinforced  concrete  (annex) 
for   Industrial    Plant. 

Owner — Bothin  Real  Estate  Co.,  26 
Montgomery   St..   San   Francisco. 

Architect — Artnur  S.  Bugbee.  26  Mont- 
gomery St.,  San  Francisco. 

'"ontractor — Cahill  Bros.,  110  Suttnr 
St.,  San  Francisco.  14000 


APARTMENTS 

(2400)      N      UNION*    247-6      W      Steiner. 

Three-story     and  basement     frame 

(6)   apartments. 
O^-iier — .Tosepli    Arata,    3001    Buchanan 

St.,  San  Francisco. 
.\rchitect — John  J    Foley,   770   5th   Ave., 

San  Francisco. 
Day's    work.  $25,000 


.ALTERATIONS 

(2401)      SW     SEVENTEENTH     AVE     & 
Geary   W    82-6xS   25.      All   work   for 
alterations  and  additions   to   bldg 
Owner — H.   K.   Tackaberry,   1112  Broad- 
way, San  Francisco. 
Avchiieci — Richard  R.  Irvine,  3841    ISfn 

S'L..  San  F:ancis.?o. 
Contractor — M.  P.  Stciheim,  201  Caselli 

Ave.,  San   Francisco. 
Filed  June  7,  "22.     Dated  June  (?.  '22. 

Frame   up    $14fiO 

Brown   coated    1460 

Completed     1460 

Usual    35    days 1470 

TOTAL  COST.  $5850 
Bond.  $4000.  Surety,  American  Indem- 
nity Co.  Limit,  75  days.  Forfeit,  $-.. 
Plans  and  .specifications  filed. 


BUILDING 

(2402)     E   JONES    68-6    N   Golden    Gate 
Ave  N  34-4  (^xE  68-6.     All  work  for 
oiit-story  building. 
Owner — Milo    R.    Robbins    and    Erie    .1. 

Osborne.  526  Mills  Bldg.,  S.  F. 
Architect — Erie   J.   Osborne,   821   Balboa 

Bldg.,   San    Francisco. 
Contractor — Adam    Arras  Co.,   185   Stev- 
enson St.,  San  Francisco 
Filed  June   7,   '22.     Dated   June   5.   '22. 
On  completion  of  pouring  of  con- 
crete      $1500 

Brown   coated    1282 

Completed  and  accepted 1232 

Usual    35    days 1234 

TOTAL  COST,  $5138 
Bond.  $2598.  Sureties.  Theo.  De  Pao.T 
and  i:.  A.  Farrar.  Limit,  70  days  after 
June  10.  Plans  and  speclflcatlonB  filed. 
NOTE — Permit  reported  June  B,  1922 
No.    2331. 


STORE    BLDG. 

(2403)      N  GEARY   30   \V    Fifteenth   Avi- 
W    75xN    10".      All    work    for    one- 
Btory    frame    building    (ntorea). 
Owner — Anton     Di'Hpfil,    ri2:.    23rd    Ave., 

8.in  Franc Ixco 
Architect  —  Alfred    Henry    Jacobs,    lio 

.Sutter   .St..   .San    Francisco, 
fontrajctor — H.     Aloninni.     1753     'Jreen- 

wich  St.,  .Sfin   I"'r;incisro. 
Filed  June  7.  '22.      Dated   June  «.   '22. 

Kranieup   :ind    roof   un $2660 

PluHlerinK      2H50 

<'on<plel«'d     2860 

llnut.l   35  il.iyM 2650 

TOTAL  <OST.  110,600 
Bond.  $10,800.  aun-iy.  Ktil.-|ity  it  Do- 
por.lt  Co.  of  Miirylond.  Limit,  Aug.  1. 
19"2.  Kr'rf<-U.  n>in<v  Phinn  and  npecl- 
ncatlonx  (U<  d 


UNV  ELLIN*; 

(^404)    E  <'A.STr:NAI»A   UiO  ,SW  Paftjeco 

'I'WO-ntorv        iiikI        I.;im,  iik-iiI        fruuii' 

Jwxllini: 


Owner — Jacob  Beriro.   Ir   Contractor. 
Architect — None. 

Contractor  —  C.  S.  Allred,   159  Liberty 
St..    San    Francisco.  $6000 


ADDITION 

(2405)  NO.  3535  CLAY.  One-room  ad- 
dition to  dwelling;  hardwood  floor- 
ing and  general  overhauling. 

Owner — Mrs.  R.  Weil,  3806  Clay  St., 
San  Francisco. 

Architect — None. 

Contractor — O.  W.  Eritt.  1257  1st  Ave.. 
San    Francisco.  J.'iood 


STORES 

(2406)      E   COLE   36   W   Parnassus  Ave. 

One-story  and   basement  frame    (4) 

stores. 
Owner — A.  B.  Harrison,  Mills  Bldg.,  San 

Francisco. 
Architect — O.   R.   Thayer.   110   Sutter   St. 

San  Francisco. 
Day's   -work.  $9500 


DWELLING 

(2407)  N  NINETEENTH  25  W  Rhode 
Island.  One-story  and  basement 
frame  dwelling. 

Owner — J.  Copp  and  wife.  2006  19th  St.. 
San  Francisco. 

Architect — None. 

Contractor — Frank  A.  Arnold,  790  Kan- 
sas St.,   San   Francisco.  $3300 


APARTMENTS 

(2408)      E    NINETEENTH    AVE     175    S 

Balboa.      Twe-story    and    basement 

frame    (4)    apartments. 
Owner — T.    M.    Hansen,    132    8th    Ave.. 

San  Francisco. 
Architect — K.    Adler,      493    22nd      Ave.. 

San    Francisco. 
Contractor— K.    Adler.    493    22nd    Ave, 

San     Francisco.  $11.00(i 


ALTERATIONS 

(2409)  NO.  2506  UNION.  Minor  al- 
terations and   repairs   to   residence. 

Owner — Mrs.    A.   D.   Geinzer,   Premises. 

Architect — Powers  &  Ahuden.  460 
Montgomery   St..   San   Francisco. 

'"ontractor — R.  E.  Kelly.  168  Hancock 
St..   San   Francisco.  $1000 


DWELLING 

(2410)  K  MIRAMAR  131  N  Eastwood 
Drive.  One-story  and  basement 
frame  dwelling. 

Owner — Oscar  H.  Skold,  %  Architect. 

Architect — Chas.  F.  Strothoff.  2274  15tl> 
St.,    San    Francisco. 

Contractor — Nelson  Bros.,  1375  Ply- 
mouth Ave.,  San  Francisco.       $4000 


Sl'ORES,    ETC. 

(2411)      NE     MINNA:    AND     SEVENTH 

Two-story  .and   basement     concrete 

stores   and    lofts. 
Owner — Walter  N.  Brunt. 
Engineer — J.    H.    HJul,    850    Monadnock 

Bldg..  San   Francisco. 
Contractor — J.   H.   Hjul,  860   Monadnock 

Bldg..  San    Fiancisco.  $32,00't 


WAREHOUSE 

(2412)      N   TOWNSEND   80   W   Stanford 

Tiiree-Htory   and   basement   Class    1! 

warehouse,   60x275   ft. 
owner — L.   A.   ,\'orrl«,   136  Townscnd  St.. 

San   Francl.sco. 
Archltect--H.   C,    Baumnnn.   2SJ    Kearny 

St..  .San   Francisco, 
('out racier  —  Clinton    Constr.    Co.,    140 

l<iwii8<iiil   .St  .   San   Prnncliico. 

$40,000 


KSN  FALLING 

(24  13)      H    MAGELLAN     13(i     W     i'..ri«s 

One-story      and      li.iHement      frame 

dwolllnfr. 
Owner--0.    D.    Dorr    *    .Son,    7''.'<-\     Til. 

Av«'.,  .San  Fr.mclHco. 
Architect  —  Non«-. 
Duy'M  work.  $200" 


N  California.  Two-story  and  base- 
men:  frame    i2)    fiats. 

Owner — Ja.nes  Trainer.  262  27th  Ave, 
San    Francisco. 

Architect — Nono. 

Contractor — John  Little,  1035  Lincoln 
Way.  San  Francisco.  $900" 


DWELLING 

(2415)  E  TWENTY-FOURTH  AVE  180 
N  Geary.  Two-story  and  basement 
frame   dwelling. 

Owner — Peder  Johnson  and  G.  R.  John- 
son, 29 -A  Noo  St.,  San  Francisco. 

Architect — None. 

Day's   work  $6000 


BUILDING 

(2416)  SW  HOWARD  AND  MOSS  100 
on  Moss  by  48  on  Howard.  AU 
work  except  plumbing  and  drain- 
age for  two-story  and  basement 
reinforced  concrete  building. 
Owner — E.  V.  Lacey  and  V.  Fassio,  180 

Jessie  St.,  San  Francisco. 
Architect — None. 
Contractor — Mission   Concrete   Co.,   Call 

Bldg.,   San   Francisco. 
Filed  June  8,  '22.     Dated  May  24,  '22. 

1-st  floor  slab  poured $5500 

Roof  on    5500 

Job    completed    5500 

Usual   35   days 5500 

TOTAL  COST.  $22,000 
Bond,  none.  Limit,  60  days.  Forfeit, 
plans  and  specifications,  none. 


i 


R.  C.  BLDG. 

(2417)      NE  BRYANT  AND  STERLING. 
All    work   for    one-story    reinforced 
concrete  building. 
Owner  —  Magnolia    Metal    Co..    Pacific 

Bldg.,  San  Francisco. 
-Architect — Dod.ge      A.      Rledy,      Pacific 

Bldg.,  S'an  Francisco. 
Contractor — Fred      Moller,      180    Jessie 

.Si..  San  Fnvnci.sco. 
Filed  June  8,  '22.     Dated  Apr.  12.  '22. 

Concrete   walls  poured $2673.25 

Brown    coated    2673.25 

Completed    and    accepted 2673.25 

Usual   ST"   days '.'673. 25 

TOTAL  COST,  $10,693.00 
Bend.  $5346  ,"u1.  Sureties.  R.  W.  Moller 
and  F.  K.  Mct^omoer.  Limit.  60  days. 
Forfeit,  iir.ii*^  Plans  and  specifications 
filed. 


F*LATS 

(2418)      S      TWENTY-FIIiST       140       W 
Sanchez.      All    work    for    two-story 
frame  flats. 
Owner — Jas.  L.  and  Adele  J.  Mcintosh. 

3721  21st  St.,  San  Francisco. 
Plans  by  Contractor. 
Contractor— H.   X.    Becker,   3444   22d  St, 

San    Francisco. 
Filed  Jun.'   8.   '22.     Dated  Apr.   8,  '22. 

Excavation   completed    $8  00 

Frame   up    2086 

Brown    coat    plaster    on 2086 

Comi)lcled      2086 

Usual   35  days 208!) 

TOTAL  COST,  $9147 
Itond.  none  Limit,  yn  days.  Korfeit, 
none.      Plan.H    and    si>eclficat  ion;;    !Uc<l 


KU AMH  FLATS 

(2il4>      E  TWE.NTV-8KVBNT1I   AV  22& 


FRAME    BLLIDL'^G 

('.;41»)  N  FKANCli-X'O  100  W  Frank- 
lin W  25\N  i:iV-6.  All  work  for 
two-Htory  .'ind  baMentent  framo 
bulUlinK. 
owner — Aiitfclo  ('arrctti  *  V.  .-Vrmanlnl 
157  Rillngtun  Ave..  San  Fiiinclsco. 
Architect — Chiis,      Fimtonl,    660      Mont- 

(fomcrj    St,.  .San  Frnnciscn. 
< 'iinlractiir — (5.   «'htapi>e   and   ?.,,   Coppel- 

Idltl.   :.  1,^    Broadway,  h.   F. 
l<Mled  Junr  8,  '22,     Dated  Juno  7.  '22. 

Koot  on    $2875 

Hn  wii    coHtid    tl7S 

I'oniphtcd   and  accepted 2K7r< 

Usual  35  dayn 

TOTAL  COST.  $ll,G0O 
lt<  nd,  $DK0O.  Sureties.  L.  .Soguli  and  E 
ncmnrtlnl  Limit,  SlO  days.  Forfeit, 
|5.      Plans    and   tfpvOlflcatluns   filed. 
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COMPLETION  N0TI0E8 


SAN   FKANCISCO   COl'NTY 


Recorded  Accepted 

June    8,    1922— E    NINETEENTH    AVE 

250   N   Fulton   N    25xE    120.      Martin 

and    Emman      F    Muller      or   Emma 

Muller    to    whom    it   may   concern.. 

Tune    8,    1922 

June  8,  1922— .15  TWENTIETH  AVE 
275  S  Anza  3  25xE  120.  Wm  T 
Kyan  to  whom  it  may  concern... 
.June    7.    192/ 

June  8,  1922— SW  TWBNT Y-.SIXTH 
Ave  and  California  W  .32-6x&  120. 
John  E  Beck  to  whom  it  may  con- 
cern   June    7,    1922 

June  7,  1922— S  CLAY  1.30  E  Presidio 
Ave  E  59-llxS   I27-8V4.     Richard  J 

O'Brien  to  Kiernan  &  O'Brien 

June    6.    1922 

June  7,  1922 — NW  POST  AND  JONES 
91-8  on  Post  and  68-9  on  Jones. 
John  Ro.senfeld's  Sons  to  B.ai-relt 
&  Hilp June   .'),   1922 

June  7,  1922— NE  MOSt>  100  SE  How- 
ard SE  25xNE  75.  Joe  Wolford  to 
John   J  Binet June  6,   1922 

June  7,  1922— E  SIXTH  AVE  100  S 
Balboa  S  25xE  120.  Elizabeth  T.as- 
omarsino  to  whom  it  may  concern 
June    7,    1922 

June  7.  1922 — E  FOUTY-FIRST  AVE 
i<5  N  Cabrillo  N  ?8xE  31-6.  Ervin 
E  Scharff  to  whom  it  may  concern 
June    6,    1922 

June  7,  1922 — S  O  FARRELL  37-6  E 
Jones  E  22-6xS  75.  Walter  H  Sul- 
ivan  to  Louis  J  Cohn.  .  .  .June  3,  1922 

June  7.  1922 — E  LARKIN  80  N  Pacific 
N  32-6  E  137-6  S  52-1  W  34-3  S  5 
W    34-9    N    20    W    68-G.      George    G 

Shepston    to    Wm    Mcintosh 

June    3.    1922 

June  7,  1922— E  LARKIN  112-6  N 
Pacific  N  25xE  137-6.  Kittie  and 
Bessie  Henderson  to  Wni  Mcintosh 
June    7,    1922 

Juno  6,  1922 — E  A.SHBURY  125  S 
Fulton  S  25xE  100.  Pauline  and 
Morton  Krestellcr  to  Arthur  M 
Hardy June    6,    1922 

June  6,  1922 — &  GEARY  97  W  25th 
Ave  W  25xS  100;  No.  6125-27  Geary 
Wm  A  Miller  to  whom  it  may  con- 
cern  June    6,    1922 

June  6,  1922 — E  BRODERICK  137-6 
N  Filbert  N  25xE  112-6.  Nellie  B 
and  Katherine  G  Pike  to  W  W 
Rednall June    5,    1922 

June  6,  1922— NO.  4233  TWENTY- 
second  175  W  Douglas.  Joaquin  S 
and  Annie  S  Abrew  to  H  A  Becker 
June  6,  192 i 

June  6.  1922— S  PACIFIC  137-G  W 
Jone  W  22-6xS  137-6.  A  Papa  to  N 
Filippis June     6,     1922 

June  6,  1922 — W  TWELFTH  AVE  125 
S  Geary.  Aaron  Lewi.s  to  Morrow 
*:  Garren June  6,  1922 

June  5,  1922 — W  TWENTY-FIRST 
Ave  225  S  Anza  25x120.  O  C  Holt 
to  whom  it  may  concern. June  2,  1922 

June  5,  1922— B  GRANT  AVE  70  S 
California.  Mrs  Mary  Marsicano 
to  J  Martinelli June  3.   1922 

June  5,  1922— N  BUSH  206-3  W  Ma- 
s^on  N  137-6xW  30.  Bertha  Basya 
to    Chas    Hock June    3,    1922 

June  5,  1922 — E  VAN  NESS  AVE  90 
S  Jackson  S  37-8V4xE  123.  Laurence 
A  Myers  and  Samuel  L  Hyman  to  O 
W   Britt June    2,    192J 

June  5,  1922 — IN  VICINITY  OF  Ber- 
nal.  Southern  I-acittc  Co  to  Peter 
McHugh May    31.    1922 

June  5,  1922— NE  CABRILLO  AND 
Sixth  Ave  N  25xE  95;  E  Sixth  Ave. 
25  N  Cabrillo  N  25xE  95.  Victor 
B.1ors  to  whcni  it  may  concern... 
June  5,  1922 

June  3,  1922— W  JONES  70-6  N 
OFarrell  N  67  W  137-6  S  72-6  E 
57-6  N  5-6  E  80.  R  W  Kern  to 
John  Morton  or  Morton  Builders 
May   31,   1922 

June  3,  1922 — S  UNION  81-6  W 
Ltaverwcrth  W  56xS  112-6  M  G 
Lurmann  to  Inlaid  Hardwood  Co.. 
June    3,    1922 


.liinc  3,  1922  — W  THIRTV-MNTH 
Ave  —  N  Fulton   25x120.     Ambrose 

i'  Hcrlihy  to  Moses  Little 

June   1,  1922 

June  3,  1922— S  UNION  81-6  W 
Leavenworth  W  56xS  112-6.  M  G 
Lurmann  to  whom  it  may  concern 
lune  3.    1922 

June  2.  1922— W  FOERSTBR  25  N 
Staples  Ave  N  25  x  W  90,  W  F'cf-r- 
Bter  50  N  Staples  Ave  N  30  x  W  90, 
W  Foerster  80  N  Staples  Ave  N  30 
X  W  90,  Ptns  Blk  13,  Sunnyslde. 
Moneta  Invsstment  Co.  to  James 
Arnott  &   Sons May   13,    ^922 

June  2,  1922— S  WASHINGTON  151 
E  Van  Ness  Ave.  Grace  Jewett, 
agent  of  T.  M.  W.  and  Mary  West, 
to   G.    Massagli June   2,1922 

June  1,  1922— NE  TWENTY-SIXTH 
Ave.  and  Geary  E  34-lxN  100.  B 
Hanretty  to  Meyer  Bros, June   1,   1922 

June  1,  1922— E  TWENTY-THIRD 
Ave  175  S  Cabrillo  S  25xE  120  O  L 
402.  W  H  Sale  to  Meyer  Bros... 
May    24.    1922 

June  2,  192— W  TWENTY-SECOND 
Ave  200  N  Fulton  N  25xW  120. 
Nicholas  Hemminga  to  whom  it 
may  concerii June   2,   1922 

June  2,  1922 —  NINETEENTH  AVE 
275  N  Clement  N  25xW  120. 
Stainslas  Bern  to  Edward  E  Young 
June    2,    1922 


BUILDING  CONTBACTS 


ALAMEDA    COl'NTY 
miOOO  and   Over   R«por1rd 


LIENS  FILED 


SAN    FRANCISCO   COVNTT 


Recorded  Amount 

June  8,  1922— E  PRESIDIO  .AVE 
93-1%  S  Post  S  22xE  100.  Wayne 
&  Williams  vs  Carl   Miller ...  .$365.0.'. 

June  7,  1922 — LOT  3  BLK  3112  West- 
wood  Park.  Spring  Valley  Lumber 
Yard  vs  Mary  L  Bean  and  Clarence 
B     Bean     $945.18 

June7,  1922 — S  TWENTIETH  250  E 
Guerrero  E  25x&  114.  Carl  Frank 
v.s  Gustavus  V  and  Ellen  C  Phipps 
?45 


Notice  of  Non-BesponiibQlty 

SAN    FRANCISCO    COVNTT 


June  5,  1922— BLK  BDED  BY  CA- 
brillo,  Fulton,  25th  and  24th  Aves. 
Sol  Getz  &  Sons  Inc.,  as  to  im- 
provements on    property 

June  .2,  1922— S  MA.RKET  AND 
Third  SW  75xSE  70.  City  Invest- 
ment Co  as  to  improveiTients  on 
property     


ItlllLDBRS'  BOXD 


SAN    FKANOISCO     COITXTY 


June  5,  1922 — BUILDING  TO  BE 
erectec;  in  San  Francisco.  S  F  News 
Co  with  Gilley  Schniid  Co..  Inc. 
Surety,  Fidelity  &  Deposit  Co.  of 
Maryland.      Bond 14821.50 


SAN  FRANCISCO  BUILDING  PERMITS 
FOR    MAY 


San  Francisco  building  operations 
for  the  month  of  May,  based  on  the 
number  of  building  permits  Issued,  to- 
talled $4,377,066,  according  to  the  Bu- 
reau of  Building  Inspection  of  the  De- 
partment of  Public  Works.  A  segre- 
srated  list  of  the  activities  follows: 
No.    of 

Class —  .     Permits     Est.  Cost 

«     3  $517,500 

C     25  950,900 

Frames     3II         2,094,974 

Alterations    445  412,401 

Public    Buildings    1  372,091 

Harbor  Buildings   1  29,209 

Total    786       $4,377,066 


The  following  i 
contracts  for  this 
No.     Owner 

Franklin 

Donogh 

Hansen 

Lee 

Saroni   . 

Eka.s 

Reeves 

Rankin 

Malley' 

Moran 

Porter 

Rothaniel 

Deacon 

Fisher 

Rizzo 

Pac    T    &T 

Dorsa 

Johnson 
Sllva 

Phillips 

Shell 

Oakland 

Fox 

Fletcher 

Ney 

Ettinger 
Robert 
MacLean 
Leighton 

Parr 

Mead 

Silva 

Dean 

Digerness 

Johnson 

H';rnian 

Dunn 

I'arodi 

McCord 

Sanders 

Hingctt 

McCord 

Sandford 

Coppage 

Mee 

Carpenter 

Brazier 

Lindquist 

Payne 

Karston 

Ahters 

Biggerstaff 

LuRdberg 

Barnard-^ 

Bai  ton 

McDonald 

Mottino' 

Schmidt 

Lannon 

Fish 

Fernetta 

Boroles 

Laur 

Vetter 

Korber 

Marquis 

Morris 

Biedenbach 

Knetsinger 

Hanlon 

Faust 

Allen 

Shaw 

Hallenleben 

Anderson 

Clark 

Grunewald 

Lelmert 

Same 

Mclni!cr 

Yuell 

Falk 

Norris 

Graves 

Rump 

Hendry 

Kissane 

Classen 

Williams 

▲ppleton 


25(a 

2504 

2505 

2506 

2507 

2508 

2509 

2510 

2411 

2412 

2513 

2514 

2515 

2516 

2517 

251S 

2519 

2520 

2521 

2522 

2523 

2524 

2525 

2526 

2527 

2528 

2529 

2530 

2531 

2532 

2533 

2534 

2535 

2536 

25?7 

2538 

2539 

2540 

2541 

2542 

2543 

254  4 

2545 

2546 

2547 

2548 

2549 

2550 

2551 

2552 

2553 

2554 

2565 

2556 

2557 

2558 

2559 

2560 

2561 

2562 

2563 

2564 

2665 

2566 

2567 

2568 

2569 

2570 

2571 

25'i2 

2573 

2574 

2575 

2576 

2577 

2578 

2579 

2580 

2581 

2582 

25S3 

2584 

25f.5 

2586 

2587 

2588 

2589 

2590 

2591 

2592 


Amt. 

72r,t) 
3ono 

25i>0 
8000 
280i 
2500 
5400 
3500 
4000 
4500 
4000 
9009 

14350 
6000 
6000 

10500 
SOOit 
2500 
20iM» 
3850 
2150 


B    an    index    for    the 
issue. 

Contractor 

Hopper 

Long 

Owner 

Long 

Pond 

Wright 

Sutton 

Owner 

Malley 

MacGregor 

MacGregor 

Rose 

McWethy 

Owner 

Sprague 

Thornalley 

Hewitt 

Walton 

Butzbacker 

Butzbacker 

Owner 

Littlefleld  518569 

Simmonds        3000 

Pfrang 

Owner 

Birmingham 

Johnson 

Kann 

MuBen 

Owner 

Owner 

Owner 

Federal 

Owner 

Owner 

Perry 

Monroe 

McCord 

Owner 

Goldsworthy 

Sulton 

Owner 

Thaxter 

Thaxter 

Mcintosh 

Owner 

Owner 

Owner 

Mason 

Blethroad 

Barnard 

Wondworth 

Owner 

Owner 

Owner 

Hancock 

Owner 

Rich 

Rees 

Owner 

Rose 

Green 

Owner 

Hambleton 

Vaughn 

Owner 

Owner 

Eng'ler 

Engler 

Adams 

Owner 

Stone 

Kohendorfer 

Owner 

Kohendorfer 

Lepley 

Owner 

Cederborg 

Same 

Owner 

Myers 

Cederborg 

Owner 

Graves 

Anderson 

Westlund 

Lcgault 

Owner 

Owner 

Owner 


1500 
3800 
lOOO 
1000 
8000 
69  8. T 
6000 

5000 
250') 

isoi; 
3000 
3000 
4000 
500O 
3000 
2600 
5000 
1800 
260O 
2000 
1000 
5900 
4000 
2500 
1000 
5000 
3600 
1500 
1000 
3000 
3400 
8000 
4000 
2550 
3000 
2300 
4000 
5000 
2000 
5500 
31000 
5355 
2500 
7000 
65100 
7000 
4800 
550'i 
2900 
5000 
3500 
2950 
2250 
3500 
6000 
5600 
680J 
2250 
195) 
600(1 
2750 
4485 
736S 
2900 
750U 
uOOO 
5000 
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2593 

Baker 

Owner 

5000 

:J594 

Fullon 

Wieben 

5200 

259f 

Vankirk 

Matheger 

5500 

25»6 

Congannaii 

Johanson 

2000 

2537 

Harris 

Stoner 

8000 

2598 

H.^aly 

Owner 

5600 

2569 

Musgrave 

Allen 

1750 

2600 

Adams 

Bixby 

9000 

2601 

Palmer 

Thaxtpr 

4800 

:;602 

Pontiz 

l.ambert 

3200 

2603 

Won 

Owner 

3300 

2604 

Johanson 

Patrick 

52^50 

260S 

Croman 

Pearce 

1600 

2606 

Glasgow- 

Burns 

3000 

2607 

Baker 

Owner 

5000 

DWELLING  „      „     ., 

f2503)  XO.  117  YORK  DRIVE.  Pied- 
mont.    One-story   5-room   dwelling 

owner— Wm.  Franklin,  120  Manor  Dr.. 
Piedmont. 

Architect — None. 

Contractor — Hopper  &  Son.  1117  Web- 
ster St.,  Piedmont.  $72'>0 


ALTERATIONS  ^    ^, 

(2504)      NW    BANCROFT    AND    SHAl - 
tuck  Ave.,  Berkeley.     Store  altera- 

Owner  —  A.  O.   Donogh.   2274   Shattuck 

Ave.,  Berkeley. 
Architect— None. 
Contractor — Roy      O.    Long      Co.,      2114 

Shattuck  Ave.,  Berkeley.  $3000 

PI<\NING  MILL 

«2505)   NO.   1335  DELAWARE  ST.,  Ber- 
keley.    Planing  mill. 
Owner — Carl   P.   Hansen. 
Architect— None. 
Days  work.  i-ovJ 


DWELLING  „     ,     , 

(2506)      NO.     1552    LE    ROY,    Berkeley. 

One     and       one-half-story      7-room 

dwelling. 
Owner — Edwin  A.   Lee. 
Architect — None. 
Contractor — Roy 

Shattuck  Ave. 


O.    Long      Co., 
Berkeley. 


2114 
$8000 


I/WELLING  „ 

(2507)      NO.       2322       SPAULDINO       ST. 

Berkeley.  One-story       five-room 

dwelling. 
Owner— Louis  Saroni,   San   Francisco. 
Architect — None. 
Contractor — C.  P.  Pond,  1163  Ashmount 

Ave..    Oakland.  »2800 


DWELLING. 

(250V)      W    GARDEN    ST    237   N 

St.,     Oakland.       One-story 
dwtlllng. 
Owner — Margaret 

Ave.,    Oakland 
Architect — None. 
Contractor — L.    G. 

Ave,   Oakland 


E-27«i 
5-room 


Ekas,      2231      23rd 


Wright. 


2231     23rd 
I2S00 


DWELLINGS 

(2509)      W       ILVRRINGTON 

429,       458,      S      Gallndo, 

Three    l-slory    4-room    dwelling!. 
Owner— H.    K.    Reeves,    1505    a7th    Avo 

Oftwlnnd. 
Architect— Non<. 
Conlracti»r — .1.    K.    Sui 

St.,    Onklnnd 


AVE    300. 
Oakland. 


4176    (iulgley 
(1800    each 


DWELLING, 
(2:.10)      N    KKITII 

way.    Oakland 

dwelllnK. 
Owner—.!.    L.     Rank  In. 

Av  .    Oakland. 
Architect  —  None 
Dny'a    Work. 


E-23th 
6-room 


Bldg., 


DWELLING. 

(2512)      W    TENTH    AVE    260    S 
St..       Oakland.       One-story 
dwelling. 

Owner — T.     \'v'.    Moran,      Plaza 
Oakland. 

Architect — A.    W.     Smith,    1010    Broad- 
way.   Oakland. 

Contractor — C.   M.   MacGregor.   470   13th 
St.,  Oakland.  .$1500 


>VE   240    W    Broad - 
One-Btory    5-room 

6082    daremont 


fSBOO 


DWELLING 

(2513)  E  PARK  BLVD  90  N  San  Luis, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— H.  Guy  Porter,  148  10th  St., 
Oakland 

Arerhitect — A.  W.  Smith,  1010  Broad- 
way.   Oakland. 

Contractor— C.  M.  MacGregor,  470  13th 
St.,    Oakland.  $4000 


FACTORY 

(2514)  S  SYCAMORE  210  E  San  Pablo, 
Oakland.  One- story  concrete  fac- 
tory. 

Owner — O.  A.  Rothamel,  1977  Telegraph 
Ave.,   Oakland. 

Architect — None. 

Contractor — Mervin  P.  Rose,  940  Ox- 
ford   St.,    Berkeley.  $9000 


140    N 
1  -story 


DWELLINGS 

(2515)      E    SHAFTER     100    and 

42nd    St.,    Oakland.      Eight 

3-room    dwellings. 
Owner — Mrs.  Carrie  S.  Deacon,  63  York 

Drive,  Oakland. 
Architect — None. 
Contractor — McWerthy      &      Greenleaf, 

1512    Broadway,    Oakland. 

Two  at  $1850  each 
Six  at  $1775  each 


DWELLING 

(2516)  W  WESLEY  50  &  MERRITT. 
Oakland.  Two-Story  6-rooin  dwell- 
ing. 

Owner — H.  P.  Fisher.  Syndicate  Bidg., 
Oakland. 

Architect — None. 

Dav's   Work.  $6000 


APARTMENT 

(2517)      NW    (X)R    FORTY-THIRD    and 
Grove      Sts.,     Oakland.      Two-otory 
store    and    apartment    building. 
Owner — N.    Rlzzo. 
Architect — None. 
Contractor — J.  E.  Sprague,  351    l2th  St.. 

Oakland. 
Filed  June  2,  192?.  Dated  Apr.  27,   1922. 

Second    floor    Joist.s    on $1000 

Roof    on     .  ..  ^ 1000 

Ready   for   plaster 1000 

Plastered     1000 

Completed  and  accepted    1400 

30    rt.iys    600 

TOTAL  COST,  $6000 
Bond,  $3000.  Sureties.  A.nerlcan  Sure- 
ty Co.  Forfeit,  none.  Limit,  90  days. 
Plan«    and    speclflcatlons    flled. 


Contractor — Hary  I.  Hewitt, 
sell    St..    Berkeley. 


DWELLING. 

(2611)     H  KENMORK  AVE  800  W  Lakc- 

»ih»-rr.   Onklnnd       Onc-«tory   6-room 

dwclllnR. 
Owner— F,    T.    Malb-y,    900      l^akoahoro 

Ave..  Oakland. 
ArrhUccl--Nop<> 
Contrirtor— II.    Mnlley.    2D47    W»»t    St. 

Oakland.  f<000 


I>WELLING 

(2,Ma)      S     ARKANSAS 

Ave.,    Oakland. 

room  dwelling:. 
Owner-  .loBoph    A.    Dorwa. 

Telenrnph    Ave.   OnkU 
.\rchlteol — Non«i. 


2635   Rus- 
$300> 


DWELLING 

(2520)      E    EIGHTH    AVE    50    S 

St.,    Oakland.        One-story 

dwelling. 
Owner — Otto    Johnson,    2202    8th 

Oakland. 
Architect — None. 
Contractor — Frank       L.      Walton.     1210 

Masonic   Ave.,  Oakland.  $2500 


E-24th 
5-room 


Ave. 


ALTERATIONS. 

(251S)      2112    HAXCROFT   WAV,   Berke- 
ley.     Altcrationa    and    nddlllons    to 
telephone    hulldtnR. 
Owner- ParUlc  Tel.    ft  Tffl.   Co. 
Archll<'rt — None. 
Contractor— W.  8.  Thornallev,   357    ISth 

St  ,  Oakland. 
Filed  June  2,   1922.   Dated  May  22,  1922. 

Ist   day   on     month    Th% 

l>iinl    .15    dnvn     2.VX 

TOTAL  <X»ST,  110.500 
Bond,  $15250.  Su'-etlea,  Joseph  I>.imm 
and  P.  C.  Prcderlrkaon.  Honuo,  $50 
d.ay.     rorfolt,  $.%0  day.     Limit.  46  daya. 


260     10     Pi'ialta 
Ono-ntory      flvp- 


Apcnr 
nd. 


DWELLING 

(2521)      N  FOOTHILL   BLVD.   opp.    84th 

Ave..    Oakland.      One-story    4-room 

dwelling. 
Ov.^ner — Ed.  P.  Silva.  1725  Auseon  Ave.. 

Oakland. 
Architect — None. 
Contractor — G.    H.      Butzbacker   &    Son, 

1640  64th  Ave..  Oakland.  $2000 


DWELLING 

(2522)    N  FOOTHILL  BLVD  200  W  55th 

Ave.,   Oakland.     One-&tory      5-room 

dwelling. 
Owner — Geo.    PhTlips.    8607    E-14th    St.. 

Oakland. 
Architect — None. 
Contractor — G.    H.      Butzbacker    &    Son. 

1640  64th  Ave.,  Oakland.  $3850 


STATION.   ETC. 

(2523)  SE  FOURTEENTH  AND  MAR- 
ket.  Oalvland.  One-story  steel  ser- 
vice station  and  one-story  steel 
lavatory. 

Owner— Shell  Oil  Co.  of  California.  343 
Sansome  St..  San  Francisco. 

Architect — None. 

Day's    work.  $2150 


SCHOOL 

(2524)  E  GROVE  ST.  bet.  Aileen  and 
Fifty-eighth  Sts..  Oakland.  Two- 
story  concrete  school. 

Owner — City  of  Oakland. 

Architect — None. 

Contractor —  R.   W.  Littlefleld. 
St..    Oakland. 


357   12th 
$518,569 


DWELLING 

(2525)  S  HARDING  ROAD  150  W 
Frui{vale,  Oakland.  One-story  4- 
rooM   dwelling. 

Owner — ham  Fox,  2932  Delaware  St.. 
Oakland. 

Architect — None. 

Contractor — L.  E.  Sin.monds.  2831  Dela- 
ware  St.,  Oaklind.  $3000 


ALTERATIONS 

(2526)  NO.  56;»8  KEITH  AVE.,  Oakland 
Alteration.^  and  additions. 

Owner — Joe   Fletcher. 

All- hi  tec  t — None. 

Contractor — L.  G.  Pfrang.  5467  Locks- 
ley    Ave.,    Oakland.  $1500 


DWELLING 
(2527)      K    PARK 

St..   Oakland. 

dwelling. 
Owner — I.     W.     Ney. 

Oakland. 
Architect — None. 
Day  "a    wrrk. 


BLVD.    100    S 
Two-story 


B-?8th 
fi-room 


3064     Brook     St., 


$3800 


ALTER  ATIONh 

(2628)  NO.  6517  RAYMOND  ST..  Oak- 
land.    Altiratlons. 

Owner-  Ml!*.  K.  Kttlnyrer.  22334  Mo« 
Kinley   Ave..   Berkeley. 

Architect     None. 

Ccntracti.i  —  D.     Rlrininirhani.  |10( 


OFFICE 

(2529)      E    TlllliTY-PlPTH    AVE    125   I 

Mniigiln.  Oakland.     Onr-siory  oflo 
Owner — chn».    10.    Robert   Jr..    3138    36t] 

Ave.,    On U land. 
Archlti'Ct  —  None.  ' 

Conlrnctor — liana    .lohnxon.  $IOJ 

,viroUKS 

(2:.aO)      .'•E       WOOLSEY    AND      TBLfl 

irrapli  Ave,  Oakland.     One-Htory  I 

riioni    iilereM. 
Owiu-r-  M\yn    C.     A      Mcl..ean,     1017    II 

Siivlntfa    Bank    Bldff..    Oakland. 
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Architect — VVm.    Wilkinson. 
Contractor — Joh,    Kaiin,    4000    binwooil 
Ave.,    Oakland.  $8000 


APARTMENTS 

(2531)      LOT   20   BLK   "E"    May   Bryant 

Tract,  Berkeley.     All  work  for  two 

story  frame     store  and     apartment 

building-. 

Owner,  Harry  Leighton,   San   Francisco 

Arcliitect — Schirmer      Bu&bee      &      Co., 

Thayer  Bldg-.,  Oakland. 
Contractor — Mullc-n   &  La  Voie,   26.5  9th 

St.,  Oakland. 
Filed  June  3,    22.     Dated  June  3,  '22. 

Sheathed     $1746. 'J.') 

Brown  coated    171G.2.') 

Completed    and   accepted 1746. 2r> 

Usual   35   days 1746.2,5 

TOTAL  COST,  $6985.00 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


DWELLING 

(2532)  NO.  2720  BELROSB  ST.,  Ber- 
keley.    Two-story  8-room  dwlg. 

Owner — S.  C.  Parr,  856  Arlington  St., 
Berkeley. 

.A.rchitect — None. 

Day's  work.  $6000 


DWELLINGS 

(2533)      NO.    1736    AND    1738    LINCOLN 
St.,  Berkeley.     Two  one-story  5-room 
dwellings. 
Owner — Frank  Mead,  Box  347   R.   F.   D. 

No.    1,   Sacramento. 
Architect — None. 
Day's   work.  $2500   each 


DWELLING 

(2534)      NO.  2908  MABEL  ST.,  Berkeley. 

One-3tory    4-rDom    dwelling. 
Ownei — .Vohn      Silva,    2919 Vz      Ollis    St. 

Berkeley. 
Architect— None. 
Day's  work.  $2500 


N 


MARQUIS 

(2535)      E       SHATTUCK    AVE       100 

Haste,    Berkeley.      Marqu's. 
Owner — Moore  &  Dean. 
Architect — None. 
Contractor — Federal   Elec.    Co.  $1500 


DWELLING} 

(2536)  W    AirSEON   AVE    245    S   Birch. 
Oakland.     One-slory   5-room  dwlg. 

Owner — ,T.  Digerness,  1711  Sheiman  St.. 

Alameda. 
Architect — None. 
Day's    work.  $3000 

DWELLING 

(2537)  N    BONA   200   W    Peralta,    Oak- 
land.     One-story  5-i-oom   dwelling. 

Owner — B.    II.    Johnson,    2325    Ransomc 

St.,  Oakland. 
Architect — None. 
Day's   work.  $3000 


DWELL1N(^, 

(2538)    E  ELLSTON  300  S  Hampol,  Oak- 
land.    One-story  4-room  dwelling. 
Owner — Mrs.  Herman,   733  Haight  Ave  , 

Alameda. 
Architect— None. 
Contractor — J.  Floyd  Perry,  733  HaighL 

Ave.,  Alameda.  $400J' 


DWELLING 

(2539)      NE    EL   CENTRO   &    DOLORES, 

Oakland.      One-stojy    6-room    dwlj;- 
Owner — Mrs.   Margaret   Dunn. 
Architect — None. 
Contractor — J.    W.   Monroe,    5538   Clarc- 

niont,   Oakland.  $5000 


DWELLING 

(2540)      NW   FORTY-t;iXTH      &      M.VR- 

ket,   Oakland.        One-story      "i-rooni 

dwelling. 
Owner — J.  Pared i. 
Architect — None. 
Contractor — J.   A.   McCoid,   4517   Market 

St..  Oakland.  $300!> 


DWELLING 

(2541)      S    FORTUNE    WAY    70    W    6l8t 

Ave.,   Oakland.       One-story   4-room 

dwelling:. 
Owner — J.    A.    McCord,    4741    E- 14th    St.. 

Oakland. 
Architect — None. 
Day's  work.  $2000 


DWELLING 

(2542)      N  GRAND  AVE  280  W  Elwood, 

Oakland.     Ono-story  5-room  dwlg. 
Cwner — Geo.    F.    Sanders,    572    16th    St., 

Oakland. 
Architect — None. 
Contractor — Allen      Goldsworthy,        856 

20th  St.,  Oakland.  $5000 


DWELLING 

(2543)  N  REDDING  100  W  High,  Oak- 
land.     One-story    4-room    dwelling. 

Owner  — B.  Hingett,  4421  Steele  St. 
Oakland. 

Architect — None. 

Contractor — J.  F.  Sulton,  4176  Quigley 
St.,  Oakland.  $1800 


DWELLING 

(2544)      NW   SIXTY-FIRST   AVE      AND 

Fortune  Way,  Oakland.     One-story 

4-room  dwelling. 
Owner— J.   A.   McCord,    4741    E-14th    St.. 

Oakland. 
Architect — None. 
Day's  work.  $2600 


DWELLING 

(2545)      NE    SIXTY-FIRST    &    RACINE, 

Oakland.     One-story  5-rooni  dwlg. 
Owner — Mrs.    A.    C.    Sandford,    434    65th 

St.,  Oakland. 
Architect — None. 
Contractor — F.  W.  Thaxter,  2117  Derby 

St.,    Berkeley.  $300t; 


ALTERATIONS 

(2r46)  NW  THIRTY-EIGHTH  AND 
Telegraph  Ave.,  Oakland.  Altera- 
tions. 

Owner — Mary  S.  Coppage,  64  Plaza 
Drive,  Berkeley. 

Architect — None. 

Contractor — F.  W.  Thaxter,  21 17  Derby 
St.,    Berkeley.  $1000 

DWELLING 

(2547)  E  GRAND  100  S  Dayton  Ave  50 
xl50,  Alameda.  Excavation,  con- 
crete, iron,  brick,  carpenter,  mill, 
tile,  tin,  hardwood  floors,  stairs, 
glass,  lath  and  plaster,  hardware, 
fi.vtuies,  shades,  fence  .ind  garage 
for  two  story  f;ame  dwelling. 

Owner — Herbert  Mee,    1628   Clinton   St., 

Alameda. 
Architect — Hamilton     Murdock,     Syndi- 
cate   Bldg.,    Oakland. 
Contractor — Mcintosh   Bros.,    180    Jessie 

St.,  San   I-'rancisco. 
Filed  June  5,  '22.     Dated  June   1,  •?2. 

Frame    up     14 

I'lastered     14 

Completed     '/i^ 

Usual    35    days % 

TOTAL  COST,  $5300 
Bond,  none.  Limit,  100  days.  Forfeit, 
none.      Plans   and   specifications   filed. 

DWELLING 

(2548)  NO.  846  ALAMEDA,  Berkeley 
One-story  ti-room  dwelling. 

Owner — R.    W.    Carpenter,    1814    Derby 

St.,   Berkeley. 
-Architect — None. 
Day's  work.  $4000- 

DWELLING 

(2549)  N  DERBY  105  E  Ellsworth, 
Berkeley.     One-story   5-room   dwlg. 

Owner — Jas.      W.    Brazier,      1912    Blake 

St.,   Berkeley. 
Architect — None. 
Day's  work.  $2500 

GARAGE 

(2550)  NO.  2239  DURANT  AVE.,  Ber- 
keley.     Garage. 

Owner — N.   B.   Lindquist,   2235   Bancroft 

Way,   Berkeley 
Architect — None. 
Day's   work.  $1000 


DW  ELLI.VG 

(2551)      NO.      118    EL   CAMINO      REAL. 

Berkeley.     One-story   S-room   dwler. 
Owner — B.  B.  Payne. 
Architect — None. 
Contractor — Mason    McDuffui   •  o.    .Suhi- 

tuck  &  Addison,  Berkeley.  $500'i 


DWELLING 

(2552)      NO.      929    FRESNO,      Berkeley. 

Oiie-slory  5-room  dwelling. 
Owner — Geo.    G.    Karston,    2315    Koosr- 

vtlt   Ave.,  Berkeley. 
A  re  h  i  I  ec  t — None. 
Contractor — D.       T.       Blethroad.       1912 

Chaniiing    Way,    Berkeley.  $3600 


A  LTi:  RATIONS 

(2553)    NO.  2405  FULTON  ST..  Berkeley. 

Alterations. 
Owner — Mrs.  Ahlers. 
Architect — None. 

Contractor — C.   S.   Barnard.    2312   Prince 
St.,  Berkeley.  $1550 


(.JARAGE 

(2554)      NO.      2957      PIEDMONT      AVE., 

Berkeley.     Garage. 
Owner — E.   K.  Biggerstaff,  Premises. 
Architect — None. 
Contrjictor  —  P.    W.    Woodworth.    1301 

Blake    St.,    Berkeley.  $1000 


DWELLING 

(2555)      NO.     1920     PARKER    ST.,    Ber- 

kuley.     One-story   5-room   dwelling. 
Owner — John   A.   Lundbcrg.    1825    Derby 

St.,   Berkeley. 
Architect — None. 
Day's    work.  $3000 


DWELLING 

(2556)  NO.     213'J     SACRAMENTO     ST., 
Berkeley.     One-story   5-room   dwlg 

Owner — C.   S.   Barnard.   2312   Prince   St.. 

Berkeley. 
Architect — None. 
Days  work.  $2400 

ALTERATIONS 

(2557)  412  BELLEVUE  AVE,  Oakland. 
Alterations    and    additions. 

Owner — Louise   S.    Barton,    premises. 

Architect — None. 

Day's    work.  $8000 


DWELLING 

(2558)      N  EXCELSIOR  AVE  300  W  14th 

Ave,    Oakland.       One-story    5-room 

dwelling. 
Owner — Georgiania    McDonald,    1371    E 

38th    St.,    Oakland. 
Architect — None. 
Contractor — J.    E.    Hancock,    3837    Park 

Blvd.,  Oakland.  $4000 


DWELLING 

(2559)      S    FORTY-SIXTH      ST      140    E 

West    St.,    Oakland.      One-story    5- 

room    dwelling. 
Owner — J.    A.    Mottino,      712      46th    St., 

Oakland. 
Architect — None. 
Days    Work.  $2950 


ADDITION 

(2560 1      5936     KEITH       AVE,     Oakland. 

Addition. 
Owner — Otto    Schmidt,    premises. 
Architect — None. 
Contractor — Jas.   L.    Rich,   943    42nd   St.. 

Oakland.  $3000 


REFl'SE     BURNER 

(2561)  E  MAGNOLIA  bet.  3rd  and  5th 
Sts.,    Oakland.      Refuse    burner. 

Owner — I.annon     Bros,'.     Mfg.     Co.,     362 

Magnolia,    Oakland. 
Architect — None. 
Contractor— Recs    Blow    Pipe    Mfg.    Co.. 

340    7th    St..    San    Francisco.      $2300 

DWELLING 

(2562)  X  PARK  BLVD  226  W  Brook- 
lyn, Oakland.  One-story  5-room 
dwelling. 

Owner— L.  C.  Fish.  1444  3rd  Ave.,  Oak- 
land. 
Architect — None. 
Day's    Work.  $4000 
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(2563)      \V     SCHOOL     ST.     end     Laurel. 
Oakland.     Two-story     dwelling     and 

warehouse. 
Owner— J.     Fernetta.     3."?«9     School     St.. 

Oakland. 
Architect — None. 
Contractor — Joe     Rose,     1453     16th     St.. 

Oakland.  ?5000 


ALTERATIONS 

(2.T64)      NO.       5422       SHAFTER       AVE., 

Oakland.   Alterations  and  additions 

Owner — Maud    '.Jreen     Brooks,    Turlock. 

c.^ur. 

All  hitect — None. 

«  ontractor — John    Green,     '.422    Shatter 
Ave..    Oakland.  12000 


1.>\iELL1.m; 

(2565)  W  WESLEY  AVE  9f»0  S  Ex- 
celsior Blvd.,  Oakland.  One-story 
5-room  dwelling. 

Owner — Laura  Laur,  3221  Ettie  St.. 
Oakland. 

\'-chitecl — None. 

Day's     work.  $55n't 


STOREJS. 

(2566)      SW    COR    TWENTY-THIRD    ST 
and  Telegraph  Ave  S  40  W  101.50  N 
40    E    100.90,  Oakland.      Stores. 
Owner — Phillipp  Vetter,   444  Moss  Ave., 

Oakland. 
Architect — None, 
(.'ontractor — Fred  Hambleton,  3737   13th 

Ave.,    Oakland. 
Filed  June  6,  1922.     Dated  June  6,  1922. 
i:eady    for    1st    story    lintels. ..  .$6200 
Heady    for    2nd    story    lintels...    6200 

Ready    for    plaster     6200 

Conmpleted  and  accepted    620C 

.Ml    bills    paid    6200 

TOTAL  COST,  $31,000 
Bond,  none.  Sureties,  none.  Forfeit, 
$.">  day.  I.,imit,  90  days.  Plans  and 
specifications    not    filed. 

DWELLING  AND  STORE 
(2.".67>  NW  FOOTHILL  BLVD  and  60th 
Ave.,  Oakland.  Six-room  dwelling 
and  store  building,  except  except 
electric  filxtures,  wall  bed  and 
shades. 
t>,\ner — August      Korber.    5354      Clare- 

mont    Ave.,    Oakland. 
A I  chltect — None, 
(-..ntractor — W.    T.    Vaughn.       381     5l8t 

9t.,  Oakland. 
Filed  June  6,  1922.     Dated  June  5,  1922. 

First    floor    laid    % 

Hoof    on     \i 

I'la.stercd      <    \ 

t'Bual    35    days    % 

TOTAL  Coat,  $6356 
P.  (lid.  none  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and  apeci- 
rn-allona    not    filed. 


|)\VELLIN<; 

I2R68)      NO.    1210   ALAMEDA.    Berkeley. 

One-«tory    B-room    dwelling. 
Owner — P.   E.  Marquis,   1023  Oxford  St.. 

Hcrkolry. 
■«  ic-htlcci-    None. 
Daya   work.  $25'>o 


KTOHES 

C.'.eU)      E  COLLE(iE    175   .'i  Aahby  Ave, 

B«rk<'ley.     One-atory  xiorei. 
owner — S.    Morria.     1424    JefTerson    St., 

Otaklard. 
A '■(•h  Hoc  I  —  None. 
Day'a  work  17000 


t>\VKLLINf; 

ti:r.70)      NO,     «ii       Hlf.,I/ItK.ST       ROAl>. 
Hf  rk«'l«  y.     Orr-nlory   .'••rfiom   dwig 

(lUIKT      -('.      U       III<M|«||ltROh. 

Arc  hifr«M-  -None. 

<'«nir;»cl»r — Loul  ;    I'^iiglcT,    2;»I0    Koroat 
Ave..   Ilerkelry  »«'.ni 


(2r.71»      NO.     2114.'.     IlI'.'J.SKM.     .s  r  .     i:,  r 
kcN-y.     Two-atory   M-room  dwNUng 
'twnir      Kthfl    K     K  iirtalngpt . 
\ii  hil«'rt    >Non». 

« '■•iiiriiridr — Loiila    KiiKlrr.    :9i(^  Korem 
Av«„  ^vrHwI'v  fIVO'i 


DWELLING 

(2572)  NO.  1719  SONOMA  ST.,  Ber- 
keley.     One-story   7-room   dwlg. 

Owner — R.  V.  Har.ion,  1825  Sonoma  St.. 
Berkeley. 

-Xrchitect — None. 

Contractor — W.  E.  Adams,  4319  Gilbert 
St.,    Oakland.  |4800 


DWELLING 

(2573)      NO.   1440  SANTA   CLARA  AVE.. 

Alameda.     Two-story  10-room  dwlg 
Owner — G.    H.    Faust,    910    Santa    Clara 

Ave..    Alameda. 
Architect — None. 
Days    work.  $5500 

DWELLING 

(2571)  BAY  FARM  ISLAND.  Alamed.i. 
One-story    5-room    dwelling. 

Owner — J.  S.  Allen,  3015  Dana  St..  Ber- 
keley. 

Architect — None. 

Contractor. — E.  B.  &  A  L.  Stone,  Clau.^ 
Spreckels    Bldg.,    S.    F.  ?290-l 


DWELLING 

(2.'i75)  NO.  1734  CENTRAL  AVE.,  Ala- 
meda.      One-story     5-room     dwlg. 

(~>wner — E.  L.  Snaw,  1531  Lafayette  St. 
Alameda. 

Architect — None. 

Contractor  —  L.  F.  Kohendorfer.  2204 
Lincoln  Ave.,  Alameda.  $500n 


DWELLING 

(2576)  NO.  727  EAGLE  AVE.,  Ala- 
meda.     One-story    6-room   dwlg. 

Owner — H.  Hallenleben,  262  7th  St.. 
San  Francisco. 

Architeci — None. 

Day's  work.  $3500 


DWELLING 

(2577)  NO.  2262  SAN  ANTONIO  AVE.. 
Al.ameda.      One-story   6-room   dwlg. 

Owner — A.  Anderson.  2109  Pacific  Ave.. 
Al.ameda. 

.■Architect — None. 

Contractor — L.  Kohendorfer.  2206  Lin- 
coln  .\ve.,  Alimeda.  $2950 


DWELLING 

(2r.78)      N    IJl.SSELL    300    W    73id    Ave.. 

Oakland.      Ono-slory    4-room    dwlg. 
Owner — F.    E.    Clarke.    Syndicate    Bldg.. 

Oakland. 
Architect — Non»'. 
Contractor  —  F.    A.    Lcpley.    3406    lark 

Blvd.,  Oakland.  $2250 


DWELLING 

(257!t)  SE  BRYANT  AND  ADA.  Oak- 
land.     Oiie-.story   5-room   dwelling. 

Owner — F.  Grunewald.  406-A  Hiidsoi. 
St.,    Oakland. 

Architect — None. 

Day's    work.  -^  $3500 


DWELLING 

CJBSn)      N     ('AVANAU(.;iI      ItOAD      10   E 

("roed  Road.  Oakland.  One  and  onf- 

half-story   6-room   dwelling. 
Owner — W.    H.    Lclmert    Co.,    Syndicat«> 

Bldg..  Oakland. 
A  re  111  tort — None, 
(^ontriiclor  —  A.    Cederborg,     1445     E\- 

cclsifir  .\ve..  Oakland.  $600(i 


DWLLLI.NG 

(2581)      N    t'AVANAUGH     UOAD    m    W 

Creed     Road,     Oakland.       One     and 

one-hulf-atory    5-room    dwelling. 
f»wncrWalt<  r     L»  mert     Co..     Syndica*.- 

lUdg.,  Dak  In  lid. 
,\rrl)ltec; — None. 
( 'ontrai'lor  —    A.    Cederborg,     144R     E\ 

••.'lajor    Ave..   Oakland  %:.«so» 


D\\  KLLI.N'tiS 

C".H2)  S  iC-TIIIKTY-THIltD  70  and 
no    \V    I8«h    .Wiv.    Oiiklnnd  Two 

one-Hlnry   .T-room   dwi-lllngM. 

Owmr-  M.  W.  Mrlntier,  ir»28  Kiaiiklli' 
.Ml..  Oakland. 

ArchH«'cl — None 

Day'a  work  $.T400  .•n«li 


DWKLLING 

ijr.NS)      S\    HIGH  HO  S  .Sandi    i:i<ii.  Oak 
Innil       Onc-Hjory    4-roon|    dwrllInK 


Owner — J.  Yuell,  2219  24th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — W.  J.  Myers,  4312  Virginia 
St.,    Oakland  $2250 


DWELLING 

(2584)  E  LINCOLN  AVE  75  S  Scenic, 
Oakland.     One-story  3-room  dwlg. 

Owner — Miss  Hildegard  Falk. 

Architect — None. 

Contractor  —  A.  Cederborg.  1445  Ex- 
celsior  Ave..    Oakland.  $1950 


DWELLINGS 

(2585)  N  SlXTY-FlltST  US.  448.  4S1  i: 
Sun  Cabio  -Ave..  Oakland.  Thr-.-e 
one-story  4-room  dwellings. 

Owner — Justus  Norris.  323  Grove  St.. 
Oakland. 

Architeci — None. 

Day's  work.  $2000   each 


DWELLING 

(2586)      S   SAN   JUAN    AVE    170   W    40th 

Ave.,    O.'ikland.      One-story    5-room 

dwelling. 
Owner — Alice      Graves.    4025      Mera    St.. 

Oakland. 
Architect — No  i.e. 
Contractor — H      D.     Graves.     4025    Mera 

St..   Oakland.  $2750 


DWELLING 

(2587)      W    THIRTEENTH    AVE    100    -N" 

E-18th.    Oakland.        Two-story      4- 

room  dwelling  and  store. 
Owner — E.   Rump. 
Architeci — Nonr. 

Contractor    —  A.    Frederick    .\nderson, 
2800   Delaware   St..   Oakland.  $4485 


DWELLING 

(2588  NW  OAKLAND  AND  HIGH- 
land  Aves.,  Piedmont.  Excavation, 
grading,  concrete,  carpenter,  stair, 
brick,  sheet  metal,  patent  chim- 
neys, composition  floors  and  sinks-, 
hardwoor  floors,  iron,  lath  and 
plas'er.  builders  hardware,  canvas 
decks,  window  cleaning  for  two- 
story  and  basoniont  frame  dwelling 

Owner — Airs.   Annie    Hendry. 

Architect — Houghton  Sawyer.  Hearst 
Bldg.,  San   Francisco. 

(Contractor — Fred  J.  Westlund,  351  12th 
St..   Oakland. 

Filed  June   7.  '22.     Dated  June  5,  "22. 

Cn  1st  of  each  month 76*^ 

Usual    35   days 25% 

TOTAL    rOST.    S7368.3.". 

Bond,  $3684.18.   Surety.  Now  .Amsterdam 

Casualty  Co.     Limit.  120  days.     Forfeit. 

none.     Plans  and  specifications  filfd. 


APARTMENTS 

(2689)      LOTS  5.   6,   7  NE  8  Lot  8   &  SW 
13  Lot   4   BIk   "B"  Map  Thermal   Hill 
Oakland.      All    work    for    two-story 
store  and   apartments. 
Owner— W.   Kl.-'aai.e.  667   39th   St..  Oak- 
land. 
Archllect — None. 
(Contractor — Oliver    Legault,    3004    Mai - 

ket   St.,    Oakland 
Filed   Juno   7,    22.      Dated  June   7,   '22. 

Framo   up    W 

Brown     coated     VJ 

Completed     •* 

Uaual  36  days W 

TOTAL  COST.  $290(» 
Bond,  nont.  Limit,  60  days.  Forfeit, 
none.      Plana   and    .-(ju clflcatlons   filed. 


VPARTMENTS 
SW       TELKGR.MMI       AND       TWENTY- 

thlrd    SiH..      (lakiaiul.         Two-atory 

hri«"k   apnrtininla  and  alorea. 
owner   -I'iiilll|>ii    Votlor.    414    Mua    .Vve  . 

OHkliinil 
AichllmM — Non.-. 
I 'ontrjicK.r      Fn-d    llanibUlon.   .1737    13tli 

Ave..   O.iklaiid  $31,000 

NOTE  -    Record,  d     conlrnct     reported 
June  ',    1922.  No.  2.-.Hfi. 


DWKLIJNO 

Ntl.     715     GItAND    S..     A!nin<d.'l, 

atorv  T-roi.in  dweHnm, 
im  iM.i-    11.    .M.-. 
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Architect — Hamilton  Murdock,  Syndi- 
cate Bldg-..  Oakland. 

Contractor — Mcintosh    Dros.,    180   Jessie 

St.,  San  Francisco.  |6r.0O 

NOTE: — Recorded    contract    reportel 

June   7,   1922,   No.    2547. 


RESIDENCE 

(2590)      NO.  260  L.A  SALLE  AVE.,  Pied- 
mont.    Two-story  7-room  residence 
Owner — Albert   Classen. 
Architect — None. 
Day's  work.  $7500 


RESIDENCE 

(2591)      NO.      306    SAN      CARLOS    AVE.. 

Piedmont.     One  and   one-half-story 

six -room  residence. 
Owner — Walter  Williams. 
Architect — None. 
Day's    work.  IfiOOO 


DWELLING 

(2592)      NO.    175   RONADA   AVE.,    Pied- 
mont.   One-story  6-rooin  dwelling. 
Owner — H.  S.  Appleton. 
Architect — None. 
Day's   work.  $5000 


DWELLING 

(2593)  NO.  140  NOVA  DRIVE,  Pied- 
mont. One  and  one-half-story  6- 
room  dwelling. 

Owner — W.  J.  Baker,  2255  Ransome 
St.,  Oakland. 

Architect — None. 

Day's  work.  $5000 


RESIDENCE 

(2594)      NO.  208  HILLSIDE  AVE.,  Pier- 

mont.      One    and    one-half-story    6- 

room   residence. 
Owner — Alice  Fulton. 
Architect — None. 

Contractor    —    Alex      C.      M^eben,      908 
Everett   Ave.,   Oakland.  $5ii00 


RESIDENCE 

(2595)      NO.      202      MAGNOLIA       AVE., 

Piedmont.     One  and  one-half-story 

7-room  residence. 
Owner — Dr.   O.    Vankirk. 
Architect — None. 
Contractor — L.    B.    Matheg-cr    Co.,    1369 

Hopkins    St.,    Oakland.  $5500 


ALTERATIONS 

(2596)  NO.  1637  BERKELEY  WAY, 
Berkeley.     Alterations. 

Owner — P.  J.  Congannon,  Premises. 

Architect — None. 

Contractor — G.  Johanson,  1357  North- 
side  Ave.,  Berkeley.  $2000 


DWELLING 

(2597)  NO.  2943  ELMWOOD  COURT, 
Berkeley.     Two-story  8-room  dwi??. 

Owner  —  Thos.  Harris,  2935  Elmwooil 
Ave..    Berkeley. 

Architect — None. 

Contractor — H.  G.  S'loner,  2547  Fruit- 
vale   Ave.,  Berkeley.  $8000 


DWELLINGS 

(2598)      NO.    1331    AND    1335    H.VSKELL. 

Berkeley.      Two    one-story    5-room 

dwellings. 
Owner — P.    J.      Healy.    39      Nace      Ave.. 

Piedmont. 
Architect — None. 
Day's  work.  $2800  each 


Ber 


REPAIRS 

(2599)      NO.    1543    HOPKINS    ST. 

keley.     Fire  repairs. 
Owner — J.    E.    Musgrave,    Premises. 
Architect — None. 
Contractor— F.    E,    Allen.    2718    Regent 

St.,   Berkeley.  $1750 


DWELLING 

(2600)      NO.    1057    MARIPOSA    ST..   Ber 
kelej.     Two-story  8-room  dwlg. 

Owner— C.    M.    Adams,    SW    Webster   & 
Dana  Sts.,   Berkeley. 

Architect-— None. 

ContractPr~R.    R.    Bl.\by,    24  47'/^    Web- 
ster  fl«,,    Berkeley.  '    $900(' 


DWELLING 

,2601)  NO.  2825  PIEDMONT,  Berkeley 
One-story  5-room  dwelling. 

Owner — Brooks  Palmer. 

Architect — None. 

Contractor — F.  W.  Thaxter,  2117  Der- 
by St..   Berkeley.  $4800 


DWELLING 

(2602)    E  AUSEON  AVE  50  S  Plymouth 

Oakland.     One-story  4-room  dwlg. 
Owner  —  S.    Poiitiz,    9846    Elmar    Ave. 

Oakland. 
Architect — None. 
Contractor — V.  Lambert,  1932  88th  Ave 

Oakland.  $3200 


DWELLING 

(2603)      E  CROSBY  AVE   200  S  Hari>er, 
Oakland.      One-story    o-room    dwlg. 
Owner— R.    Woll,    3320   E-14th    St..   Okd. 
Archil  ect — None. 
Day's    work.  $3300 


DWELLING 

(2604)  S  EL  CENTRO  AVS  opp.  Ben- 
veune  Ave.,  Oakland.  Two-story 
6-room    dwelling. 

Owner — Oscar  J.  Johanson,  Hotel  Oaks;, 
Oakland. 

Architect — None. 

Contractor — H.  G.  Patrick,  1002  Broad- 
way,  Btrkeley.  $5250 


DWELLING 

(26C»5)      N     E-TWELFTH      50   W      49th 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner — Mrs.  Kate  Croman.   9028   A    St., 

Oakland. 
Architect — None. 
Contractor  —  James    Pearce.    1351    Bay 

St.,  Alameda.  $160'> 


STORES 

(2606)  S  FOOTHILL  BLVD  50  W  42ncl 
Ave.,    Oakland.      One-story   stores. 

Owner — E.  T.  Glasgow. 

Architect — None. 

Contractor — H.  J.  Burns,  2971  Elm- 
wood   Ave.,   Oakland.  $3000 


DWELLING 

(2607)    SW   WARFIELD  AND   PRINCE. 

Oakland.         One-story    6-room       2- 

family   dwelling. 
Owner  —  W.    J.    Baker,    2255    Ransonu- 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  $5000 


COMPLETION  NOTICES 


AI.AMRDA    COUNTY 


Recorded  Accepted 

June  8,  1922— (1)  NW  SUNNYSIDE  ' 
Drive  303  NE  E-14th  NE  iiO  NW 
181.54  SW  60  SE  181.50;  (2)  NW 
Sunnyside  Drive  603  NE  E-14tb 
NE  40  NW  187.70  SW  40  SE  181.68; 
(3)  SE  Sunny.side  Drive  363  NE 
E-14th  NE  60  SB  t79.99  SE  10  NW 
180.02;  (4)  SE  SunnysTde  Dr  160  KE 
E-14th  NE  40  SE  180.05  SE  40  NW 
180.08,  San  Leandro.  Darling. 
Harding  &  Co  to  whom  it  may  con- 
c«Tn    June  7,  1922 

June      8.      1922— NE      DERBY      AND 
Ellsworth      E    32xN    95,      Berkeley. 
Jas   W     Brazier   tc   whom    it     may'" 
concern Tune    7.    192;: 

June  7,  1922— S  VINE  55  W  Henrv 
W  56\S  64.  Berkeley.  Bessie  B 
and  Frank  Broadhead  to  whom  it 
■nay  concern June   5,   1922 

June  7.  1922— SHATTUCK  AVE,  RUS- 
sell.  Oregon  and  Stuart  Sts.,  Los 
Angeles  Ave  and  Spur  at  Stanford 
Ave  and  Hollis  St.,  Berkeley.  S. 
P.  Co.  to  Hutchinson  Co. June  2,  1922 

.nine  7,   1922— NO.   1632  KAINS  AVE.. 

•     Mra.  J    Rlggio  to  s  G  John- 

P**"""-' June    6,    192:' 


June  7,  1922 — LOT  22  and  SW  8  Lot 
23  Blk  "D"  Map  Hemphill  Tract, 
Oakland.  M  and  F  Castro  to  E  T 
Matleson June    6.    1922 

June  7,  1922 — NW  FIFTH  AND 
Cypre.s.s  \V  131.25  N  186.50  E  131.25 
S  186.50,  Oakland.  John  L  and 
Joseph  Z  Todd  lo  C  M  MacGregor 
May    29,    1922 

June  6,  1922— PTN  LOTS  3  AND  4  Blk 
3,  Barker  Tract,  Berkeley.  B  K 
Denbigh  by  James  W  Plachek  to 
Conner  &  Conner June  6,  1922 

June  6,  1922 — LOT  22  BLK  1  Map 
Berkeley  Heights,  Berkeley.  J  W 
Krafft  lo  whom  it  may  concern.. 
June  5,  1922 

Junf  6,  1922- PTN  LOT  25  Map  Pied- 
mont   Spring.s    Tract,    Piedmont.      L 

R   Pollard   to   Fred   C   Stolte 

June    1,    1922 

June  5,  1922 — LOT  25  BLK  11,  Thous- 
and Oaks.  Berkeley.  H  E  .Sparks 
to  whom  It  T:iay  concern. June  3.  1922 

June  5,  1922 — LOT  1  BLK  2  Map  Kin- 
sell  Tract  No.  2.  Oakland.  G  A 
Kooken  to  C  L  Hewitt   .  .June  2.  1922 

June  5,  1922— NO.  8»;21  HILLCREST 
Ave,  Oakland.  David  C  Le-tch  by 
Margt.  H  Leitch  to  whom  it  may 
concern June     3,     1922 

June  5,  1922 — LOT  11  BLK  "D"  Lake- 
shore  Terrace.  Alfred  H  Luebke- 
man  to  Chas  Roger June  5.  1922 

June  5,  1922— PTN  PLOT  'F"  Un- 
divided Mountain  or  Hill  Land  V  & 
D  Peralta,  Oakland.  Pacific  Gas  & 
Electric  Co  to  N  Clark  &  Sons... 
May    26,    1922 

June  5,  1922 — LOT  23  Sheet  No.  2 
Map  Nova  Piedmont.  Piedmont.  R 
H  Chamberlain  and  J  and  Lou'sa  F 
Chamberlain  to  whom  it  may  con- 
cern   June    5.    1922 

June  2.  1922— LOT  14  BLK  "D"  Map 
Maxwell  Pa^rk,  Oakland.  J  H  A 
Shealey  to  whom  it  may  concern.. 
Mav    31.    192L' 

June  2,  1922— LOT  25  BLK  "D"  Map 
Maxwell  Park,  Oakland.  J  H  A 
Shealey  to  whom  it  may  concern.. 
Mav     31.     192-J 

June  2,  1922 — LOT  15  BLK  "D"  Max- 
well I'ark,  Oakland.  J  H  A  Shealey 
to  whom  it  may  concern. May  31.  1922 

June  2,  1922— NO.  1241  EVELYN  ST., 
Berkeley.  Dorothy  M  Brown  to 
whom  it  may  concern  ..  .May   15,  1922 

June  2,  1922 — LOT  2  BLK  '  F  "  North- 
brae  Terrace,  Berkeley.  O  L 
Parmenter  to  whom  it  may  con- 
cern  Mav     6.     1922 

June  2,  1922 — NW  CARLETON  ASXJ 
Mabel,  Berkeley.  E  J  Nutting  to 
whom    it   may  concern.. May    29,    192S 

June  3,  1922— LOT  52  BLK  1,  Havens- 
court,  Oakland.  S  Damgaard  to 
whom    it   may  c-jnocrn .  .May    27,    192J 

June  3.  1922 — LOT  18  BLK  "F"  Map 
Lakeshorc  Terrace.  Oakland.  Karl 
S  Frcdrickson  to  wliom  it  may  con- 
cern  .March     1.     1922 

June  3.  1922 — LOT  25  BLK  "D"  Map 
Oakland  Highlands.  Oakland.  C 
.1  Rhsberg  lo  whom  it  may  con- 
cern  June    2,    1922 

June  2.  191.2 — LOTS  .'AND  8  BLK  15 
Northbrae  Tract,  Berkeley.  James 
E  Rother  to  whom  it  may  concern 
June    1.    192J 

June  2,  1922- LOT  27  PLK  Q  Map  No. 
2.  Sbdvn  Ptp  Central  Oakland  Tct 
East  Telegraph  Ave..  Oakland.  H 
C  and  D  M  Brunkhorst  to  Jos 
Flittner    June   2.   1922 

June  2,  1922- NO.  2317  ROSEDALE 
.\ve,  Oakland.  K  Karpov  to  whom 
it    may    concern June    1.    1922 

June  2.  1922— ENCINAL  AVE  bet. 
Morton  St.  and  Versailles  Ave. 
.Alameda.  S.  P.  Co.  lo  Hutchinson 
Co June    1.    1922 

June  2.  1922 — BANCROFT  AVE  from 
105th    Ave    to       Dutton    .Ave.,    Okd. 

S.    P.    Co.     to    Hutchinson    Co 

May    31,    1922 

June  2,  1922 — PTN  LOTS  21  AND  22 
Hlk  2  Map  The  Highlands.  Berkeley 
P  E  .Marquis  to  whom  it  may  oon- 
cer.n, .,,,,,,,.  .June    j.    192^' 
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Saturday,    June    10,    1922 


LIENS  FILED 


AI-A>»KDA     COriSTY 


Recoided  Amount 

•lune  6,  1»22— NO.  725  JEAN  ST.,  Oak- 
land. Kam  Pedgrift  vs  J  C  Radford 
and  McWethv  &  Greenleaf .  .  .  .$S15.03 

June  6.  1922— S  FIFTEENTH  95  E 
West  E  75  S  82.5  \V  30  S  7.5  W  4a 
N  90,  Oakland.  Fred  Waring  vs 
Wadsworth  F  and  Lillian  F  Wil- 
liams      1217. 8H 

June  3.  1922— SE  SHERiVL^N  AND 
tilntoii  Ave  S  aOxE  103,  Alameda. 
A  <"  Ohristensen  vs  William  and 
Marffaret     i.     Martin 1605.50 

June  :;,  1922— NK  TU  ELKTH  AND 
Campbell  E  35xN  lU).  Oakland. 
<;ustav  Meyer  vs  Fred  Rolirer  and 
-Vugusle  Rolirer.  John  Doe  and 
Richard     Roe     J306.16 

June  2,  1922 — S  12  V^  LOT  20  and  all 
Lot  21  151k  7  Map  Key  Route 
•  leight.s,  Oakland.  Arthur  Henry 
teecombe  vs  Lewis  A  Raleigrh  and 
William    Tennbrook     |86 

June  2.  1922— SE  TRBADWELI;  AVE 
:ind  Marlin  277x195.22.  San  Leandro 
r.ay  Wrecking  Co  vs  Mr.  and  Mrs. 
M  Malbouef  and  Ivan  (■  Tread- 
\vf>ll     »647.83 


Notice  of  Non-Responsibility 


.\LAMKDA     COUNTY 


Jiiij.  2.  1922— LOT  166  Map  Resbdvn 
LIk  "iv  Meek  E.state  Orchards, 
llayward.  H  W  Meek  Estate  Co 
:•.«    to    improvemi-nts    on    jiroperty.. 

J. mo  2.  1922— LOT  168  Map  Resbdvn 
I  Ik  'D"  Meek  E.-itate  Orchards, 
llayward.  H  W  Meek  Estate  Co 
a-    to   imiirovenient.s   on    property.. 


RELEASE  OF  LIENS 


ALAMEDA     COUIVTY 

Rprordcd  Amount 

.MiM.  6,  1922— LOT  11  BLK  D"  Map 
l.akeshore  Terrace,  Oakland.  A 
.laronski     to    A     H     Luebokcnian    et 


.J13;', 


CESSATION  OF  LABOR 

A LAMBDA    COUNTY 

Jun-  3,  1922— LOT  99  Map  Piedmont 
liy-lhe-Lako,  Oakland,  I  H  Mc- 
Jntyre  with  Pete  JohnHon.  Work 
'•<*a«pd    April    29,    1922 


ONKI.WD    ni'ILDING   TOTALS    FOR 
MAY.    1022 


f'liiHslflcation    of 

ItiiHdlnKs.  PermitB. 

l-hi.   dwpllinKH    252 

l-i-l.    dn-clllng    and    store.       I 

1-Hl.   2-fnmlly  dwelling...  3 

I'.^-m.    dwolUngB     6 

2-«i.   dwellinffii    24 

flalB     n 

HpjirlmpntH    3 

npartmtit    and  stores  1 

iipartmcnts    2 

stores    7 

olHoi'S    3 


2-n. 
2-sf. 

2-HI 
3-Nt. 

l-sl. 

I-Nl, 


1-Kt.  Kr<'"ihouso 

I  -ni.     shop     

l-'t, 

l-Hl. 


rluhhf>us<'    

(ludliorlum   ...... 

I  -M    factories    

1-si.  I"!!  room   

I   *•>.   pUnlntr  mill    i 

I -si.  «v>nrroli'  {ritr<iK'<    .  .  2 

3-Hl.  foncnlr  orilcc   hich;  | 

I -"I,  ••oncfii'  pump  lioiiKi-  I 
S-ft.     concrctp     ofllcfl     nml 

llifHlro     ItulldlnK     1 

1 -"t.  ronrrrl*>  vnult  .,  ,  ] 
2-S.,  cunrrotr  offices  ...  i 
4-Kt    ron'rctr  rr.nrkrt  and 

•  ••flci     liulldlnfT    .    I 

Isl  steal  sorvira  station.  r> 
I -si.   str«l   comfort    sla, ,,     i 


Cost. 

$730,725 

3,000 

14.700 

27.300 

15P.815 

85,800 

46,000 

20,000 

52,000 

27.534 

2.082 

3,500 

200 

15,624 

13.088 

2.580 

700 

750 

800 

100,000 

5,000 

860,000 
30,000 
10.800 

175,000 

16.600 

1.000 


l-st.    brick    garage 2 

l-3t.    brick    stores 2 

l-st.  brick  service  station  1 
2-st.  brick  warehouse.  .  .  1 
2-st.   brick   and   tile  fact..      1 

l-st.    tile   garage    4 

1  -St.  tile  stores 3 

2-st.  tile  apartments  ...  1 
l-st.   tile   battery   station.      1 

Electric  signs   16 

Roof  signs    1 

Tank  frame   1 

l-st.    frm.    garages,  sheds.  186 

Additions      109 

Alterations    and     repairs. 151 


16,760 

17,000 

1.200 

30,000 

50,000 

14,300 

18,200 

8,000 

4,000 

4.650 

123 

1,950 

33,567 

43,532 

75,293 


Total     813     $2,243,74.''- 


BUILDING  CONTRACTS 


SANTA   CL.\KA   COUNTY 


$10O0   and   Ovfr   Reported 


BUNGALOWS 

SAN    JOSE.        All    work    tor    two      one- 
story  frame  and  plaster  bungalows. 
Owner — E.   Mailand.   San   Jose. 
Architect — G.   J.    Luebben    and    E.    Mai- 

lard,   843   Delma.s   St..   San   Jo.'^e. 
Contractor— T.   H.   Herschbach,  Bank   ft 

San  Jose  Bldg.,  San  Jose. 
Filed  June    1.   '22.      Dated   June    1.   '22. 

As     work     i)ropresbes 90V 

.10     day*     after 10'?. 

TOTAL  COST.  $11,348.50 
Bond,  limit,  forfeit,  none.  Pl.ans  an>l 
speciflcatiors    filed. 


RE.SIDENCE 

PALO    ALTO.      All    work    for    two-story 

brick   and   frame   residence. 
Owner— C.     W.     Marwedel,     76     1st    St., 

San   Francisco. 
Architect — Edgar  A.  Mathews  &  Horace 

G.   Simpson     Call    Bldg..   S.    F. 
Contractor— E.    T.    Letter    &    Sons,    Call 

Bldg.,   S.in   Francisco. 
Filed    June    2.    '22.      Dated    May    20,    '22. 

As     work     progresses 75'" 

t'sual     35     days 25^ 

TOTAL  COST,  $24.3«7 
Bond,  none.  Limit,  110  working  day.-* 
from  May  • — .  Foifeit,  none.  IMan.s 
and  specifications  Illtd. 


DWELLING,    ETC. 

STANFORD      FARM,    San  la       Clara    Co. 

All       work     for       one-story       frame 

dwelling,  garage  with  room  rtd.toin- 

ing,  garden    »\-all  and   terrace. 

Owner — Helen    Mjislers    lUintitiK.    ."^tan- 

ford    I'nivi-rslty.    I'nlo    Alto. 
.Architect  —  Henry       H.     (Jutterson,       27S 

I^ost  St.,  San  ^ancisco. 
(I^ontractor-— Frank     Fox,     825     Cowper 

St.,    Palo   Alto. 
Filed   June   2,   '22,     Dnted   May   23.    22 

i'rame  completed    $2037 

Brown    coat'-d    inside    and    out..    203." 

<'om|>leted    and    aicrpled 20? 7 

'Jfunl     35    days 2037 

TOTAL  CO.ST,  $8l4h 
Bond.  $4074.  Surety,  W.  P  Gray.  Limit. 
100  Working  days  from  May  23,  1922 
Forfeit,  none.  Plans  niid  Hprclllrat  loii.s 
filed. 


'ai'.<.     .*<aii 
oni>-Mtor\ 


Sunol    yt.. 


II,'.     Noriii 


COTTAGE 

U)T     15     HLK     5,     Hiut.lH  n 

JoKe.         All     work       for 

fraim    eiiltlige. 
«t«iiei  K     I)     Fowler, 

Sail    JoHe. 
.\rc  hllert  — .Nl.lle. 

Coi.triirtor      E.     E.     *.Veldoii. 

3 3rd    St..   Snn    Jose. 
I'll.d  June    I.   '22.      DHled   Msy   ?:>.  '22 

I'laleM    up     $94'i 

)>ti    I  oat    plastt'i'  on 941) 

I.illldllig    completed     94'! 

I'NusI    35    U.tys 91  I 

TOTAL    COHT,    $J7«e 
B' iu|,    $:i'ittn       Mirelles,    F.    P     lleilnK<> 
(<imI    I  hsN,    II     Dii    KoMe       Limit,    lorfiii 
iioiif       I'l.iiis  (ind  >|>f <'inciii|on«  filed. 


STORE  BLDG. 

PALO    ALTO.      AP    work    for    one-story 
Clas.s  C  store  building. 

Owner — V.   V.   Harrier.  I'alo  Alto. 

Architect — Birge    Clark.    Stanford    Uni- 
versity. Palo  Alto. 

Contractor — E.    M.    Walters    and    E.    T. 
Grove,  Monadnock  Bldg.,   S.   F. 

Filed  June   1.  '22.      Dated   May   29.  '22.. 

As     work     progresses 75"^ 

Usual    35    days 257c 

TOTAL  COST,  $23,160.50 

Bond,    $11,530.23.      Suretie."^.    Fidelity    & 

Deposit   Co.    or   Maryland.      Limit,    Sept. 

25.   1922.     Forfeit.  Jl.'   a  ilay.      Flans  aiu' 

specifica". :on^    (lied. 


.STORE   BLDG. 

PALO   ALTO.      All    work    for   reinforced 

concrete   store   building. 
Owner — E.   L.   Hyde.   Palo  Alto. 
Architect  —  Birge    M.    Clark.    Stanford 

Univcr.sity.    Palo    Alto. 
Contractor — Walters    &    Grove.    Monad 

nock    Bldg..   San    Francisco. 
Filed  June  — ,  '22.     Dated  May  31,  '22. 

As    work    progresses 75vc 

Usual    35    days 25?^^ 

TOrAL  COST,  $817.) 
Bond,  $4087.50.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  on  or 
before  Sept.  10,  1922.  Forfeit,  $5  a 
day.      Plans    and    specifications   filed. 


ALTERATIONvS 

SAN    JOSE.      All    work    for    alterations 

and  additions  to  two-sto*'y  building 
Owner  —  The  Druids  Hail  Association. 

San  Jose. 
.Architect — Binder    &     Curtis,     255  Vi     ^^ 

First  St.,  San   Jose. 
Contractor  —   Youngciuist    &    Berg.    200 

Naglec  Ave.,  San  Jose. 
Filed  June   3,   "22.      l>ated   June    1,   '2-. 

As    work    progresses 75'^r 

Usual    35   days 25'*; 

TOTAL  COST.  $9583 
Bond,  $4791.50.  Sureties,  A.  L.  Hubbard 
and  John  Lindgren.  Limit,  on  or  be- 
fore Sept.  1.  1922.  Forfeit,  none.  Plan.-; 
and  specifications  filed. 


RESIDENCE 

FH^ST   AND  CLAYTON   STS.,  San   Jose. 
All   work   except    roof   illo   for   two- 
story  franie  nsidence. 
Owner — F.  Lyne.  452  E-Sanla  Clara   St., 

San  Jose. 
Architect — Wolfe    &    Higglns,    .Vuzerais 

Bldg.,   San   Jose. 
Contractor  —   Petrie     \-      Fui  l  wanglei , 

San  Jose. 
l<''iled  June  5,  '22.      Dated   Jiiiu    ."i,  "22. 
Frame   up   and    ratter.s   on ....  $2867.50 
1st    co:ii    plaster    inside   *    out    2S67.o(' 

Completed    and    accepted 2867.50 

Usual    35    day.s 2867.50 

Tt.TAL  COST.  $11,4  70 
Bond,  $5735.  Sun  ties,  Chas.  A.  I'aynti 
and  A.  L  Hubbnrd.  Limit,  100  work- 
ing d.'iy..'  lr;;me  .luiie  ."i.  1922.  F'orfelt. 
noiie.      Plans   an<l    spi  eillealions    tiled. 
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COMPLETION  NOTICES 


■  ABTTA    CLARA    COI7NTT 


llccorde<l 

.lune    3.     1922      C.ILKDV. 

to    J    C    McLeoii 

.lune  3.   1922— SAN  JOSE. 

to   .M    M    David 

June    1.    19:2  -  SAN   J(1SE 


Accepted 

Ceo     .Millas 
.June    I.    1922 
,Ma  '  E  Hill 
.    June    1,    192 

L  r  itosHi 


to   whom    It   mn>-  concern 

Miiv    vfi. 


in2Si 


LIENS  FILED 


HANTA    I-LAIIA    COUNTY. 


Itecorded  Amount^ 

June  5,  :92'.!  .VKAU  SANTA  CLAUA. 
Woekton    File    Bllek    Co    vs    Homer 

Kiiowlen    Pottery    Co $813. H' 

luMi-  5,  1922— NEAR  SANTA  CL.MtA. 
stnekion  FIrv  Brick  Co  vs  Frank 
L   Hoy t    I8045.C3 


S.'.turclay.    Jinio    10,    1P22 
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BUILDING     CONTRACTS 


FKKSNO   COUNTY. 


.'jt.'i.miO  mid  Over  Heitorled 


\l,TKi{ATION'S 

L't?,       BI.ACKSTONE       AVE.,     FRESNO. 

Alter  dwelling. 
Owner — E.   J.  BuHard. 
Architect — None. 

Contractor — W.     F.     .Jennings,     Bullard 
Tract,  Fresno.  $10,000 

DWEIiLING. 

I(i62      SAN      PABLO      AVE.,      FRESNO. 

Dwelling:. 
Owner — Fred  .Tones,   444   Inez  St.,   F'res- 

no. 
Day's    A\  ork.  $5000 


DWELLI.VGS. 

2000     BLOCK     oil     Harvty    St.,     Fresno. 

Six    dwellings. 
Owner — VV.       E.       Opie,     725    Clark    St., 

Fresno. 
Architect — None 
Contractor — Routt      Lumber    Co.,     2011 

Tyler    St.,    Fresno.  $1000    each 


GARAGE. 

COR   E   AND   MERCED   STS.,   FRESNO. 

Garage. 
Owner — Jersey        Farm        Dairy,      1829 

Tuolumne    St.,    Fresno. 
Architect — None. 
Contractor — Prichard  Bros.,  Blackstone 

and    McKinley    Sts.,    Fresno. 

$16,800 

DWELLING,  .?6000.  No.  3.111  Mono  St., 
Fresno;  owner,  S.  Leguina,  1036 
Fresno  St.,  Fresno;  contractor,  W. 
P.    S'nare,    Fountain    Way,    Fresno. 

STORE,  $40,000.  1111--29  Broadway, 
Fresno;  owner,  Kutner-Goldstein 
Co.,  1801  Mariposa  St.,  Fresno; 
contractor,  E.  Riggins,  1'525  Q  St., 
Fresno. 

ALTER  PLANT,  $6000.  H  and  San 
Benito  Sts.,  Fresno;  owner,  Cali- 
fornia Peach  and  Fig  Growers, 
2137  Fresno  St.,  Fresno;  contrac- 
tor, Jas.  McCuUough,  3905  Mono 
St.,    Fresno. 


COMPLETION  NOTICES 


FRESNO   COUNTY. 


Recorded  Accepted 

.Tune  5,  1922— E  112.4  ft.  of  N  387.'54 
ft.  of  E  5  acres  of  Lot  120,  Mont- 
pelier  Tract,  Fresno.  Conrad  Q. 
Young  to  whom  it  may  concern.. 
June    3     1922 

.lune  3,  1922— LOTS  34  AND  35  BLK 
7,  Van  Ness  Heights.  Fresno.  Peter 
.1  And<rsen  to  whom  it  may  con- 
cern  June    2,    192i" 

.;une  3,  1922 — E  Hz  LOT  21,  Normal 
Villa,  Fresno.  A  T  Holman  to 
whom   it  may  concern  ..  .June   3,   1922 

June  3,  1922— LOTS  16  AND  17  BLK 
2,  Lisenby  Tract,  Fresno.  Henry 
llatzlafC  to  whom  it  may  concern.. 
Juno  3,   1922 

.lune  3,  1922 — LOT  1  Pearl  Heights. 
Fre.sno.  W  N  Howard  to  whom  it 
;naj'   concern June   ;^,   1922 

lUiie  3,  1922— LOTS  25  AND  2r,  BLK 
24,  Arlington  Heights  Tct,  Fresno. 
Manoog  Monoogian  to  whom  jt  may 
concern Mav    30,    1922 

June  3.  1922— LOTS  31  AND  32  BLK 
29.  Clovis,  Fresno.  Roy  E  Pack  to 
whom   it  may   concern ..  .June   2,   1922 

June  2,  1922 — LOTS  26  AND  27  BLK 
•'^■,  Torrance  Terrace,  Fresno.  J  W 
lledrick  to  whom  it  may  concern.. 
May    31,    1922 

June  2,  1922 — E  i/^  LOTS  17  TO  "20 
Blk  2,  North  Park  Terrace,  Fresno. 
I'.elle  B  Millward  to  whom  it  may 
concern June     1,     1922 

June  2,  1922 — REAR  60  FT.  OF  LOTS 
i::  lo  16  Blk  150,  Fresno.  Wm  H 
and  Esther  E  Laughlin  to  whom  it 
may    concern May    31,    1922 


June  2,  1922— LOTS  3.S  &  36  Kroftger 
Addition,  P'resno.  Mable  W  Hoi- 
comb  to  Vvhom  it  may  concern... 
May     29,     19;i-' 

June  2.  1922— LOTS  35  AND  36  BLK 
fi,  Torrance  Terrace,  Fresno.  F  H 
McGinnis  to  whom  it  may  concern. 
May    31,    1922 

June  2,  1922- LOTS  28  AND  29  BLK 
(il.  East  Fresno.  L  K  Coke  to 
whom  it  may  concern .  . .  .June  1,  1922 

June  1,  1922— LOT  8,  BLK  67,  Sierra 
Vista  Add  No  3,  Fresno.  Fresno 
Bldg.  Corp  to  whom  it.  may  con- 
cern    May  31,  1922 

May  31.  1922 — ^LOTS  7  and  8,  BLK 
7,  Calwa  Townsite,  Fresno.  E.  O. 
Klcchn  to  whom  it  may  concern 
May    22,    1922 

May  31,  1922 — LOTS  17  and  18,  Zap- 
pa Park  No.  2  , Fresno.  Andrew 
Chitty  to  whom  it  may  concern.. 
May    29,    1922 


LIENS  FILED 


FKE.SNO    COUNTY 


Recorded  Amount 
June  6,  1922 — LOTS  7  AND  8  BLK 
9,  South  Fresno  Addition,  Fresno. 
L  Rosenberg  vs  John  Henscil .  .$108 
June  1,  1922— LOT  27  BULLARD  N 
Fresno  Add,  Fresno.  Fresno  Lum- 
ber Co.  vs.  J.  V.  Bellson  and  E. 
A.    Bullard     $70.00 


BUILDma  CONTRAOn 


SAORAMBIffTO   OOVITTT 


92,500   and   Over   Reported 


DWELLING 

N   1/6   LOT   1804   and  S   1/2    LOT   1805,   W. 

and   K.    Tract    24,   Sacramento.      All 

work  for  dwelling. 
Owner — W.    E.    Coffman,    1114-D    O    St.. 

Sacramento. 
Architect — None. 
Contractor — H.    W.    Robertson. 

Filed  June  2.  '22.     Dated  . 

TOTAL  COST,  $4444 
Bond,  limit,  forfeit,  non^.  Plans  and 
specifloations,    none. 


MECHANICAL    EQUIPMENT 

E  30  FT.  LOT  6  and  all  Lot  — .  K.  L, 
6th  and  7th  Sts.,  Sacramento.  Me- 
ch.anlcal  equipment  for  five-story 
warehouse. 

Qwner — John  Brouner  Co..  600  K  St., 
Sacramento. 

Architect — Dean  &  Dean.  City  Library 
Bldg.,   Sacramento. 

Contractor  —  Latourrctte-Pical  Co.. 
Sacramento  Blvd.  and  35th  St.,  Sac- 
ramento. -  . 

Filed  June  2,  '22.     Dated  May  16,  '?2. 

TOTAL   COST.    .'524, 100 

Bond,   limit,   forfeit,    plans   and    specifi- 
cations, none. 


OIL  AND  GAS  SERVICE  STATION, 
one-story,  $4500;  No.  3901  J  St.. 
Sacramento;  owner,  E.  C.  Tregalli.s 
and   J.   R.   Renucci,   3827   J   St..   Sac- 


PIERCE-BOSQUIT 

Abstract  &  Title  Co- 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


r.nm#;n»o;  contractor.  Standard  o?; 
Co.,    1508   Stockton   Blvd..    Saclo. 

ADDITION",  one-story  (5  apartments.  3 
rooms  each),  $12,130.  2020  J  St., 
Sacramento;  owner,  Alex  K.  An- 
ren,  2020  J  St.,  Sacramento;  con- 
tractor, X.  W.  Norris.  204  Peoplfs 
Bank    Bldg.,   Sacramento. 

D^\'ELLING  and  garage,  $4914.  1025 
37th  St.,  Sacramento;  owner,  J.  V. 
McKlnney,  417  21st  St.,  Sacrmento; 
contractor,  A.  W.  Norris,  204  Peo- 
ples   Bank    Bldg..    Sacramento. 

DWELLING,  one-story  5-room.  $4642. 
2409  2nd  Ave.,  Sacramento;  owner, 
Harry  Eberhardt,  Hotel  Kay  Apts., 
Sacramento;  contractor,  A.  L.  John- 
son, 2€05  Portola  Way,  Sacramento. 

DWELLING,  one-story  5-room,  $3800. 
1221  T  St.,  Sacramento;  owner.  Jack 
Roberts,  1705  U  St.,  Sacramento; 
contractor,  Warren  &  3eebe,  2009% 
I    St.,    Sacramento. 

DWELLI.N'G,  one-story  5-room,  and 
garage,  $2800.  3139  5th  Ave., 
Sacramento;  owner,  Roy  Linl- 
brangh,  3518  1st  Ave.,  Sacramento; 
contractor,  J.  S.  Farrington,  3100 
Marshall   Way. 

DWELT.,ING,  one-story  5-room,  $3800. 
1217  T  St.,  Sacramento:  owner, 
Peter  Sineni,  1705  U  St.,  Sacramen- 
to: contractor,  Warren  &  Beebe, 
200914    I  St.,   Sacramento. 

DWELLING,  one-story  4-room  and  gar- 
age, $2500.  2331  33rd  St.,  Sacra- 
mento; owner,  Prlbble  &  McKnight, 
3126  ."Sacramento  Blvd.,  Sacra 
mento,  contractor,  P.  R.  Opdyke, 
Route    1,    Box    6S,    Sacramento. 

FLATS,  two-story  (4),  4-rooms  each, 
$10,868.  821  P  St.,  Sacramento; 
Owner — Mary  Duffy,  Sacramento; 
contractor,  M.  F.  McKenzie,  1126  T 
St.,    Sacramento. 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY. 


Recorded  Accepted 

June  3,  1922— LOT  107  Lemon  Hill 
Tract,  Sacramento.  Mrs.  Pearl 
Tym  to  whom  it  may  concern.. 
May    20,    1922 


BUILDING     CONTRACTS 


SAN  JOAaUIN   COUNTY. 


92,500    mid    Over    Reported 


BUILDING 

LOTS  19  AND  20  BLK   lU.   Revised  Map 

of  North  Manteca,  San  Joaquin  Co. 

All  work  for  building. 
Owner — G.  Franzia. 
Architect — None. 

Contractor — D.  W.  Baysinger,  Manteca. 
Filed  June  2,  '22.     Dated  May  31.    22. 

TOTAL  CO.ST.  $10,424 
Bond.  none.  Limit,  befor*"  Aug.  31. 
1922.  Forfeit,  none.  Plan."?  anil  speci- 
fications,  none. 


HEATING  SYSTEM 

LOT    1    SBDVN   NO.    6,    Stockton    Acres. 

Stockton.        All    work    for     heatine^ 

and      ventilating      Victory      School 

bailding. 
Owner — Board  of  Education  of  the  Ci'y 

of   Stockton. 
Architect — Losekann  &  Clowdsley,  Elks 

Bldg.,    Stockton. 
Contr.actor — Latourrttte-Fical  Co..   27fil 

Sacramento  Blvd..  Sacramento. 
Filed  June   1,  '22.     Dated  May  23.  "22. 

Payments    not    given 

TOTAL  COST.  $19.90'i 
Bo, id,  none.  Limit.  190  working  days. 
Forfeit,    plans    and    specifications    none. 


RESIDENCE,  $2500.  E  Market  St.. 
Stockton:  owner.  Bert  Ghiglleri. 
ibtockton:  day's  work. 
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ADDITORIT^M.  $10,000.  N  San  Joaquin 
St.,  Stockton;  owner.  Board  of  Ed- 
ucation. Stockton,  Cal.;  architect. 
Louis  F.  Stone,  Beldingr  Bids-. 
Stockton;  contractor.  Shepherd  & 
Riley,    Yosemite    Bldff.,    Stockton. 

RESIDENCE  and  garagre,  $5200.  N 
Hunter  St.,  Stockton;  owner,  A.  R. 
Reelhorn,  157  E.  Wyandotte  St., 
Stockton.      Day's    work. 

2  UBSIDEXCES  and  garages,  $4000 
each.  X  Regent  St.,  Stockton; 
owner,  Wm.  Peenstra,  631  E.  Ha- 
zelton    St.,    Stockton.      Day's   work. 

AUDITORIUM,  $10,000.  N  San  Joaquin 
St..  Stockton;  owner,  Board  of  Ed- 
ucation, Stockton;  architect,  Louis 
F.  Stone,  Belding  Bldg.,  Stockton; 
contractor.  Shepherd  &  Riley, 
Yosemite    Bldg.,    Stockton. 

A1'.\RTMEXTS,  $7500;  W-Oak  St.. 
Stockton;  owner,  X.  Mogel;  day's 
work.' 
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Saturday,    June    10,     1922 


Owner — P.  N.  Lange.  Redwood  City. 

Architect — Xone. 

Contractor— Louis  X.  Pollard,  Redwood 

City. 
Filed  June   5,   '22.      Dated  June   5,   '22. 

Roof   on     $916.25 

Plastered    916.25 

Completed     916. 2i» 

Usual    35   days 916.25 

TOTAL  COST,  $3665.00 
Bond.  $1830.  Sureti-s.  W.  P.  Gray  an  1 
Z.  T.  Thorning.  Limit,  35  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


BUILDING  CONTEACTS 

CONTRA   COSTA    COUNTT 

D'.VELLIXG,  one-story  fiame,  $280*); 
S  Chamber  St.  bet.  19th  and  20tn 
Sts.:  owner.  A.  J.  McNany,  824  7th 
St.,   Richmond;   day's  work. 

DWKLLIXG,  one-story  frame,  $3000.  K 
6th  bet.  Barrett  and  Ripley,  Rich- 
mond Owner,  H.  L.  Paris,  RFD 
223,    Richmond.      Day's   work. 

I)^^  ELM.N'G,  one-story  frame,  $2650. 
Barrett  bet.  18th  and  19th,  Rich- 
mond; owner,  H.  A.  Mathiot;  con- 
tractor, H.  E.  Sullivan.  629  Elm 
St.,    El   Cerrito. 

DWELLING,  one-story  frame,  $2500. 
E  Sth  bet.  Penn  and  Lucas,  Rich- 
mond; owner,  W.  R.  Schimmeyer, 
1024  Barrett  St.;  contractor,  E.  A. 
F.   Carson,   .'42   4th   St.,   Richmond. 


BUILDINa  OONTKAGTB 

SAX    M.\TKO    CO  I' NT  Y 


APARTMEXTS 

WEST  SIDE  OF  MAIN  ST  near  Bur- 
llngame  Ave.,  Burlingame,  Cal. 
Furnish  and  construct  two-story 
reinforced  store  and  apartment 
building. 
Owner— A.  S.  Daudistel,  1120  Burlin- 
game Ave.,  Burlingame. 
Architect — E.    L.    Norberg,    595    Market 

St  .    San    FY.incisco. 
Contractor — Charlos  PederseiHMllg   10th 

St..    San    Mateo,    Cal. 
Filed  May  26.  1922.  Dated  M»y  24.  l^i- 
5th    <>t   each    month    estimates   of  60% 
At    completion    not    to    exceed...    75% 

Usual    35    days    6 • 25% 

TOTAL  COST.  $17,885 
Bond,  $8943.  Sureties,  \N  m.  F.  Turn- 
bull  and  J.  F.  Turner.  Forfeit,  none. 
Limit,  105  (Inys.  I'lans  and  speclflca- 
tions    flU-d. 


COMPLETION  NOTIOBB 


SAN    MATEO    COUNTY 


Recorded  Acaeptetf 

June  6,  1922 — LOT  13  BLK  1,  Burlin- 
game Terrace,  Burlingame,  Cal.  F. 
M.Xeher  to  whom  It  may  concern 
June    5,    1922 

June  5.*  1922— PTN  LOT  36  Main  St. 
Lots,  Redwood  City.  Mary  D  Kuss 
to  Guss  Waller June  5.  1922 

June  5.  1922— LOT  138.  San  Mateo 
Park.  San  Mateo.  E  H  Rix  to  John 
Morton May    31,    1922 

June  1,  1922— LOT  22  BLK  E ASTON 
Xo.  1.  Burlingame.  Sydney  Brit- 
taln  to  whom  it  may  concern... 
May    31,    1922 

June  2.  1922— LOT  29  TAYLOR  ADD 
to  .San  Muteo,  San  Mateo,  Cal. 
Louis  Rebele  to  Thomas  J.  Brod- 
erick.   May    23,    1922 

May  31,  1922 — LOT  10,  BLK  5,  Bur- 
lingame Park  No.  2.  Burlingame, 
Cal.  George  J.  Klein  to  Ivan  D. 
Peterson    May    20,    1920 

May  31,  1922 — LOT  27,  PART  OF  26, 
Blk  25,  San  Carlos.  Mercantile 
Trust  Co.  to  Ben  Zimmerman.... 
May     27,     1922 

May  31,   1922 — LOT  1   and   Part  of  LOT 
10.   Blk    19,   San   Carlos,   Cal.     Mer- 
cantile  Trust   Co.    to    Ben   Zinuner- 

man    May   29,   1922 

May  31,  1922— LOT  6A  and  Part  of 
Lot  6P.,  Blk  18,  San  Carlos,  Cal. 
Mercantile  Trust  Co.  to  Ben  Zim- 
merman     May   29,    1922 


UEKS  FILED 


SAN  MATEO  COUNTY 


Recorded                                              Amount 
June  5.  1922— E   M  SEC.  10  T.  8,  South 
M.    D.    M.,   San    Mateo.      Frank    Coan 
vs    Western      Parattinc      PclroUum 
Co -> »1715 


RELEASE  OF  LIENS 


SAN    MATKO    COLNTY 


STORKS 

NNV     I;R0AD\VAY     ASn    LAGUNA    ST., 

r.n.20%12.'.     isurliriKame.       All     work 

for    <,ne-.story     reinforced    roncret. 

Mlor<     bulldlnK- 

Owner — Annie    AtkhiH,    Uurllngame. 

Archltccl  -Grace-    J.  welt.    57    Post    St.. 

San  Francisco. 
Contnictor — CharU  h    I'edvrson,    Burlln- 

Kamc. 
Filed  June   1,  '22.      Dnled  May  87.  "22 

I'oncri'tf   pour«<l .$2350 

Plaateted      ^3!>" 

Completed      2:if.ti 

irMual  35  diiyn 235(1 

TGTAI4  COST.  $940ti 
Bond.  $4r>«M».  Wur  llih,  J.  F.  Turner  and 
Wm  F.  Turnl nil.  Limit.  8<>  working 
day*.      Ktirfrli.    $.'•        IIium    and    spiTlH- 

eaiions  tti<>i 

IJUNGALOW  V 

1X>TH    H    AND    •'     IlLK     "U."    Oak     Villa 
llompslend,    liedwood    City.         All 
Ac.rk   for  onc-»tory  btinKRiow. 


J.  A.  MOHR  &  SON 

Geacral  P«I«Hm«  CoBtT«o«or» 

Specialists  In 

Coimressed  Air  PaintinR 
and  Sand  Blasting 

110    Jessie    St.,    1216    Fillmore    St 
San   Franolaoo 


Li^  of  Members 

Builder's  Exchange 


-OF- 


Contra  Costa  County 

914    M.A.CDONALD    AVENUE 
RICHMOND,    OAL.IF. 
Phone    Richmond    685 


Recorded  Amount 

May   29.   1922 — Lt>T   18   BLK   7,   Kaston 

Addition   No.    1.   BurllnKame       Wl.s- 

iiom       Baunor     Hardware       Co       to 

Kugeni    McCarthy   ano    T   A   Oaks    . 

$Mn  n: 


A  million  and  b  half  peoplf  virtiiod 
the  foroetB  of  Callfornitt  Inet  mnnmor 
for   recreation    nnd    ploaMUK- 


OFFIOBRI 

P.  M.  Sanford,  President 
B.  J.  Ballantyne,  let  Vlce-Prea. 
N.  E.  Anderaon,  2nd  Vlce-Prea. 
R.  H.  Splersch,  Treasarer 
L.  C.  Dexter,  Secretary 

DIRBXrrORS 

B.  M.  Tllden  1 

R.  H.  Spleraoh 

B.  A.   Marshall 

N.  E.  Anderson 

B.  J.  Ballantyne 

P.  M.  Sanford 

J.  Walker  ' 

BUILDING    SUPPLIES 

W.  P.  Fuller  &  Co. — Paint  and  Olasa 

B.  H.  Hifffflns 

Jrwln  &  Lewis  Lumber  Co. 

F.  A.  Maytteld — Paint  and  Glass 

Richmond  Naviratlon  &  Imp.  Co. 

Richmond  Pressed  Brick  Co. 

Richmond  Supply  Co. 

San  Pablo  Lumber  Co. 

Stere  Lumber  &  Hardware  Co. 

Tilden  Lumber  Co. 

BUILDING     CONTRACTORS 

Norman   E.    Anderson 
A.  Akerson 
E.    A.    F.   Caraon 
A.   Fagerstrom 
K.   J.    Hennlng 
Matthew   Morton 
Frank    McCausland 
J.   Odllngr 

C.  Overaa 

P.    M.    Sanford 
J.  C.  Thornton 

BRICK  CONITRACTORS 

Jamea   Walker 

CABINET  MAKERS 

H.  MtUradt  &  Son 
C.   Pederson 

CEMENT    CONTRACTORS 

Frank  Auaez 

BLBCTRICAL    COBHPRAOTORS 

Paclflo   Eleotrloal   Mfg.   Co. 
Pioneer  Bleotric  Co. 
"V.  O.  Electric  Co. 

HARD'WOOD   FLOORS 

Qeo.   L.   Spaulding 

HOUSE    MOVERS 

Herbert   D.  Baker 

HARDWARE    DEALERS 

A.  C.  Burdlok 

PAINTING     CONTRACTORS 

Burdon  &  Kirkhonse 
L.   De  Oregorlo 
Marshall  &  Son 
Frank   McCauley 
F.  Roberta 

PLASTERING    CONTRACTORS 

Charlea    Browm 

O.   P.   Ingram 

A.    H     Wlnchcole 

PLUMBING    AND  STEAM   FITTING 
CONTRACTORS 

J     1    Colllna 
W.    D.    Rlhn 
Spleraoh    Bros. 
F.    V    Allen 
I<    \V.  Tlmmons 
It    A     Washburn 

NIIEKT    MKTAL    CONTnACTORB 

11.    \V.   Clear 
Splorach    Uroa. 

HOOFING     CONTRACTORS 

Rlohmond    Roofing    Co. 

J.  W.    Dendor  Roofing  A  Paring'  Oo..  tf.  F 


Saturday,    funf    10.    1922 
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A  •♦Plttsbnrg*  Automatic 
Gan  Water  Heater  In- 
Eftnlled  In  the  Home  Indi- 
cates high  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
bullderg. 

Consider  the  high  merit 
ot  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STORAOD  SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  TBON  BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Tel.  Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledtrical 

Contradtor 

221  OAK  ST.  San  Francisco 


Dorite  Stucco 


Let  our  Contracting  Department  Figure  your  Stucco  Plans 
WE  MAT  GIYE  I'OU  A  BETTER  FIGURE 
We  know  we  will  give  you  a  Better  Job 


NEW   YORK 


DORITE  MAtOIFACTURING  COMPANY 

tic    UTAH     ST..    SAN    FRANCISCO 
Phone  Park  3838 


LOS     ANGKLES 


A     Fibered     Qypsum     Plaster 

Board    that    will    not    shrink, 
warp  or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervioos  to  sonnd, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  V^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 


BSi 


stm 


SIB 
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Wipe 


WopR 


We   manufacture   WIRE   WORK    for   the   following   purposes: 
Window    guards    for    Residences,    Warehouses   and    Manufacturing-   Plans. 
Overhead    guards    for    Elevator    Shafts. 
Elevator  Enclosures. 
Freight  Elevator  Cars  and  Doors. 
Skylight    Covers,    Vents. 
I'rolnction    guards   for    Sidewalk    Doors. 
Machinery    safety    guards. 
Auto    truck    Enclosures   and   Doors, 
l.ocker    Doors,    Stall    Guards. 
Partition   Screens  for  Offices,   Garages, 
AVarehouses,   etc. 
Wire   ."Signs    for  Buildings,    etc.,   etc. 


WRITE    FOR    I^BAFLET. 


Tenth   and 
Harrison 


Streets 


Michel  &  Pfeffer 


Iron  Works 


Phone 
Market 


7S0 


ICarBFu  (Enufitrurlinn  SrpnrtB 

Issued  every  l)usinesB  day  of  the  year.  Furnishes 
advance  liiforniation  on  work  projected  and  contracts 
awarded  for  all  ola.sses  of  hullding,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560   MISfilON   STRF3BT  SAN   FRANCaUWJO,  OAL. 


Reiflhart  Lumber  and  Planing  Mill  Company 

(iK\i:nAI>   LUMBBR  YARD 

Dry   Kllii   Capacity,   in  Million  Feet  per  Annum 
(^enrrnl    Mill    and    Cnblnet    Work,    Ntork    Doom,    Saah 

Krniiirn    niid    MnaldlnB* 
17TII    A    KANSAS    NTS.  -  SAN    FIlAlVClfirO 

i'hone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exrhange 


Ihoiii-     MiH.'ilr.li     L'W>t' 

Il-'H    Phon^  Mission   5228 

Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

linlnnipla.      r<i|i|>«i'      nml      llnrnxf 
llfNir*  nml  Trim 

Orniiinrnlnl    I'.ntranrpa 

.MhrrI    .Mrlnl    W  ..rk    of    Kvrrr 
Itrarrliillon 

filAS.     HCHPI.TIIKJS.     Mirr. 

.iiir-aiii)  T\vi-.\rii:rii  rrniaRT 

nrar  ilnrrUoa   St. 
•  AN     KM  \N<  |w<  it,    A    \I,IK. 

r 

Lewis  Roofing  and 
Asbestos  Works 

INO  JICflSIE  ST.  H.   P. 

T'hone  Butter  6700 

lirnnrk— 2022   University   Ave.. 
Herkelcy-  Phone  Work.  4360 

Hoof    I'alnta — ItootliMK    Rrpalr* 
NhliiKlp     Mrtal     ilravrl 
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^  yet  it  is  witnin  the  price 
range  for  light  inisies^ 

T 


HE  Dandie  is  a  light,  easily  portable  mixer 
for  concrete  footings,  culverts,  floors,  and 
has  also  proved  suitable  for  mortar  mixing. 

It  is  a  Koehring  mixer — Koehring  designed  and  constructed 
— and  this  means  that  dependability  and  long  service  life  are 
the  first  considerations,  not  lowest  price.  No  it  is  not  the 
lowest  priced  mixer,  but  is  well  within  the  price  range  for 
light  mixers,  making  it  the  greatest  value  in  light  mixer  field. 
It  sets  a  new  standard  of  efficiency  and  value  for  light 
mixers.  Big  production,  standardization  in  every  part, 
and  automatic  shop  equipment  keeps  the  price  down 

Send  Today  for  Catalog  D  000 

Get  the  details  of  construction — the  liberal  drum 
dimensions — double  gear  drum  drive — the  drum 
roller  construction — universal  bearings,  mixing 
action — the  two  side  discharge  control — trouble- 
proof  power — dust-proof  housing.  Get  these  de- 
tails and  you  will  see  why  the  Dandie  offers  a  re- 
markable value.    Write  for  catalog  D  000  today. 

KOEHRING  COMPANY 

MILWAUKEE 


4  ind  7  cu.  ft.  capaci- 
ties mixed  concrete, 
•team  and  gaiolinr. 
Low  chnrRtns  pint- 
form,  power  tham- 
IniitLip.  Automaiic 
water  lank  ai>d  light 
duty  hoift. 
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f  ALtlFORMA        rstODlJCTS        OUTPl   T 
TOTAL  iit:i,00«,«00,000  ANNUAl-LY 

Products  valued  at  nearly  three  bil- 
lions of  dollars  are  California's  annual 
output,  according  to  a  compilation  just 
completed  by  the  Research  Department 
of  the  San  Francisco  Chamber  of  Com- 
merce. 

These  figures,  embracing  the  pro- 
duction of  factories,  farms,  mines,  live- 
stock ranges,  forests  and  hydroelectric 
pro.iects.  were  secured  from  many 
sources  and  are  as  of  the  year  1919, 
the  date  of  the  latest  United  States 
Census   of   Manufacturers. 

The  most  productive  activity  of  the 
state,  as  revealed  by  the  figures  as 
tabulated,  is  manufacturing.  This,  in 
1919,  amounted  to  $1,933,894, 701,  or 
64.4%  of  the  states  total. 

The  three  principal  manufactured 
products  in  iai9  were  (1)  petroleum 
products,  (2)  canned  and  preserved 
fruits  and  vegetables;   (3)    shipbuilding. 

Agriculture  is  the  second  most  im- 
portant industry,  producing  crops 
valued  at  .f587,601,000,  or  19.6%  of  the 
total. 

Fruits  and  nut.s  were  the  most  im- 
portant crops  in  the  group,  with  cer- 
eals, and  hay  and  forage,  second  and 
third   respectively. 

Petroleum  is  the  most  valuabl'^ 
mineral  product  of  the  state,  constitut- 
ing $142,610,000  cf  the  total  mineral 
production    of    $196,473,560.  Minerals 

make  up  6.5%  of  the  state's  total  out- 
put. 

Livestock  valued  at  $185, 18,'). 000  is 
produced  annually  in  California.  This 
group,  6.2%  of  the  state's  total,  em- 
braces beef  cattle,  $63,000,000:  dairy 
products,  $56,000,000;  chickens  anil 
"ggs,  $35,000,000,  and  other  minor  pro- 
ducts. 

Lumber  and  timber  products  to  the 
value  of  $17,310,000  and  electric  light 
and  i^ower  to  the  value  of  $47, 148,. '189 
were    produced    the   same    year. 

Kach  of  these  groups  constitutes  1.6% 
of   the  states  total. 


GERMANY    EXPERIMENTS 

WITH    CONCRETE    R.\II,- 

ROAD   CARS 


Public  Ledger  Service  say.s: 
"The  principle  of  re-enforced 
concrete  construction,  hitherto 
applied  successfully  to  building 
lighters  and  even  steamers,  is 
now  being  tested  in  Germany  in 
the  manufacture  of  freight  cars 
with  encouraging  results.  The 
first  flat  cars  and  gondola  cars 
of  fifteen  tons'  capacity  have  un- 
dergone successful  tests  as  to 
strength  and  stability,  withstand- 
ing collisions  when  moving  with 
a  full  load  at  twelve  to  fifteen 
miles  per  hour. 

"The  chief  advantage  of  the 
re-enforced  concrete  cars  in  ad- 
dition to  their  cheapness  and 
ease  of  construction  is  their  re- 
sistance to  weak  acids  in  such 
freight  as  coal,  slack,  etc.,  which 
attack  and  quickiy  eat  a\v;-.y  the 
metal  parts  in  iron  and  steel 
cars.  Cars  of  fifteen  and  twenty 
ton  capacity  are  somewhar. 
heavier  than  steel  cars  of  the 
same  size.  t)Ut  this  difference  dis- 
appears in  forty-ton  cars  with 
which  the  German  state  rail- 
roads, following  the  trend  of  the 
times,  plan  to  re-equip  their 
lines." 


SACRAMENTO    nVlLDKIlS    TO    DIS- 
CI'8S    PROPOSED    WAGE    CITS 


A  joint  meeting  of  the  Sacramento 
Builders'  Exchange  and  the  Sacramento 
Building  Trades  Council  will  l:e  held 
in  that  city,  Monday  evening,  June  19, 
to  discuss  a  wage  reduction  as  i)ro- 
posed  by  the  Builders'  Exchange.  S:.>: 
weeks  ago,  the  Builders'  Exchange  pro- 
posed a  wage  cut,  which,  according 
to  W.  J.  Leflar,  lousiness  agent  of  the 
Building  Trades,  has  not  been  taken 
seriously  by  the  union  ci-afto  of  the 
city.  With  every  skilled  laborer  em- 
ployed and  the  demand  greater  than 
the  supply.  Leflar  is  confident  that 
the   present   scale    will    be    continued. 

The  plan  proposed  by  the  Builders' 
Exchange  would  involve  the  following 
i;eductions:  Plasteres  from  $10.15  to 
$10  a  day;  painters,  $8.35  to  $7.35  a 
day;  plumbers.  $10.25  to  $9;  an  1  car- 
penters,   $8.35    to    $8. 

A.  W.  Norris,  president  of  the 
Builders'  Exchange,  declares  that  he 
did  not  think  the  reduction  would  in- 
terfere with  local  building.  Leflar,  on 
the  other  hand,  stated  that  if  the  re- 
duction is  put  into  effect,  many  men 
will  go  to  the  bay  region,  where  the 
scale   is  said   to   be   higher. 


MERCED      COUNTY      PLANS    EXTEN- 
SIVF^    ItO.lD    IMl'UOVE.MENTS 


The  Merctd  Coui.ty  Supervisors  have 
allowed  petitions  to  form  a  road  dis- 
trict to  finance  construction  of  ap- 
proximately fourteen  miles  of  asphal- 
tic-concrete  roads  costing  about  $18,000 
a  mile.  The  pavement  will  be  5  inches 
thick  and  16  feet  wide.  The  proposot: 
work  is  outlined  as  follows:  Six  miles 
closing  the  gap  in  the  county  highway 
.■system  between  Volta  and  Gusline; 
three  and  one-half  miles  connecting 
Dos  Palos  with  the  state  road  at  the 
county  line:  three-quarters  of  a  mik- 
connecting  Dos  Palos  with  the  Fr.>s;io 
county  line;  four  miles  froih  the  Gus- 
tine-Volta  road  to  connect  it  with  the 
state  highway  as  it  comes  over  the 
hill  from  Pacheco  pass  to  Las  Banos. 


SEEK    USE    OF    MORE   PERMA.NE.VT 
M.ATERIALS    IN    BUILDING 

Asa  part  of  a  nation-wide  campaign 
designed  to  foster  the  use  of  more  per- 
manent materials  in  building,  the  Cop- 
pfr  and  Brass  Research  Association, 
Xew  York,  has  announced  a  contest 
for  school  children  and  others,  offer- 
insf  c.ash  prizes  for  'he  best  photo- 
;^raphs  showing  the  relative  durability 
of  materials  which  go  into  the  con- 
struction   of   American    homes. 

Some  idea  of  the  cost  to  this  coun- 
try of  the  practice  of  building  for 
opectilatlve  profit  rather  than  for  use 
is  evidenced  by  the  result  of  a  statis- 
tical study  just  completed  by  the  Cop- 
per and  Brass  Association.  The  fire 
loss  on  the  21,000,000  .\meriscan  homes, 
insured  as  they  are  for  a  total  of 
$91,700,000,000,  i8  abcut  $35,000,000  a 
year,  based  on  figures  for  1918  to  1920, 
inclusive.  The  rust  bill,  covering  the 
renewal  of  sheet  metal  work,  princi- 
pally leaders  and  gutters,  plumbing 
pipe,  hardware,  etc.,  is  annually  twenty 
times   that   sum. 

The  cfiort  to  show  the  public  waste- 
fulness of  the  u.<;e  of  materials  which 
need  early  and  frequent  replacement, 
is  a  part  of  the  present  intensive  cam- 
paign of  the  Copper  and  Brass  compa- 
nies of  the  country  to  increase  the  use 
of  those  metals  In  domestic  consump- 
tion. The  photographic  contest  is  a 
part  of  that  campaign. 

Fourteen  prizes  ranging  from  $150 
to  $10  will  be  awarded  for  photographs 
of  copper  and  brass  objects  of  utility 
or  ornamentation,  which  to  qualify 
must  have  been  in  use  more  than  35 
years.  Included  are  copper  roofs, 
brass  door  knockers,  old  copper  cook- 
ing utensils,  brass  plumbing  pipe. 
Fourteen  additional  prizes  of  similar 
amounts  are  offered  for  the  best  pho- 
tographs showing  the  results  of  using 
substitutes   for   copper  and   brass. 


NATIONAL  AGENCIES  TO  ELIMINATE 
STRIKES     IS     PROPOSED 


Establishment  of  national  agencies 
to  eliminate- strikes  and  other  troubles 
of  the  building  industry,  is  urged  by 
.lobn  Donlin.  president  of  the  buildiiif 
trades  department  of  the  American 
Federation  of  Labor,  who  told  the  de- 
partment ajiiuial  meeting  in  Cincinnati, 
that  the  "whole  nation  is  tired  of 
strikes  and  lockouts  and  disgusted 
with  such  institutions  that  make  them 
lir-ssible."  Unless  the  industry  remed- 
ies its  troubles,  he  said.  "We  must  ad- 
mit   the    industrial    court    is    necessary. 

For  solving  the  strike  problems,  Mr. 
Donlin  advocated  a  board  of  labor 
uiuon  orficiaL«!.  vested  with  all  respon- 
sibility for  strikes,  and  he  compared  its 
.uithority  in  strike  control  with  that  of 
Congres<i  in  making  war.  For  othes 
troubles  cf  the  industry  he  favored 
lioriodical  meetings  of  the  unicn  chiefs 
to  promote  harmony  amongi  the  vari- 
ous crafts  and  also  the  creation  under 
.■supervision  of  a  government  depari- 
iiK  lit.  of  a  council  of  all  elements  in 
any  way  connected  with  the  industry. 
The  only  way  to  minimize  strikes 
and  lockouts  is  to  minimize  such  au- 
tlicrity  as  can  order  a  lockout  or 
siriko,"  he  said,  adding  that  persons 
responsible  for  strikes  in  cities  art- 
always  in  the  minority  and  often  ia- 
cUkIo    "hired    disturbers." 


Xew  York  building  permits  run  $6.80 
ptr  capita.  Chicago  $3.80  and  Los  An- 
geles   $105:60. 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


\\  h;it  11. IS  i>ccor.n.'  of  the  program 
lo;-  road  con.struction  by  the  use  of 
roiivict  labor  through  the  mountain 
districts  of  California,  under  the  act 
itas=sc-d  by  iho  state  kjfislature  some 
eiKht  vtarH  ago?  This  )s  the  ciuestion 
thai  Mayer  Truman  G.  Hart  of  Fresno 
is  revolving  in  his  mind,  and  it  is  his 
Iiurpoi^e  this  summiT  to  make  an  in- 
vestigation to  asc-rtain  why  Fresno 
County  has  never  hs.d  the  use  of  con- 
vicis  for  mountain  highway  corstruc- 
lion.  V/hen  the  bill  was  before  the 
legislature.  Hart  was  one  of  the  lead- 
ing advocates  of  its  passage,  and  spent 
eoiisideiable  IJmt  at  Saciamento  in  the 
interests  of  the  bill.  .Vt  that  time  ht^ 
articipaled  that  F'esno  County  would 
benefit  materially  by  the  use  of  convict 
labor    fo;     road    building. 


The  California  Klectric  Heatini?  ''o. 
will  trect  a  JIOO.OOO  plant  in  T.is  An- 
g.les.  Calif.,  or.  or  before  October,  ac- 
cording to  an  announcement  of  W. 
Harry  Vance,  vice-president  of  the 
company.  Upon  the  completion  of  the 
Jactoiy  Lo.'?  Angeles  will  become  a  dis- 
tributing point  for  11  Western  States, 
.Mexico.  South  America  and  the  Orient. 
A  combined  electric  heater  and  fan  will 
I.e  thf  i)roduct  of  the  new  company. 
This  product  has  jusl  been  patented 
and  put  oil  th(  market.  The  California 
Klectric  Heating  Co.  was  recently  or- 
ganized with  a  capital  stock  of  $400,- 
noo  and  ':S  hcndtd  by  John  W.  Kemp, 
president  of  the  I'ublic  League,  and  for 
five  ye.nr.-;  a  member  of  the  I'ublic  Ser- 
\  if  <    <ommiEBioii  of  Los   Angele.«». 


t  ;ul  C.  hn-.lih  and  O.  G.  Foclker.  Oak- 
land iiivi'Klois.  .'I'lvo  filed  suit  a;;ainst 
the  Chevroht  Motors  Co.  of  California 
lor  $1 2,000  alleged  due  to  them  as 
royaltley  on  a  device  for  ioading  auto- 
niLbibs  onto  railroad  cars,  which  Smith 
and  KoelkiT  clain.  ihey  have  invpnted. 
More  than  -18,000  .lutcmobiles  have 
been  hai.dlfd  by  their  device,  they 
asHert.  y\cc«rd:ng  lo  the  r'on. plaint  ol 
Smith  and  Foelker  the  Chevrolet  Motors 
''ompany  of  ''n'ifornia,  on  May  IS.  1918. 
ad'-pted  ih«ir  lo.idlnf:  device,  with  the 
under^talldinK  that  Smith  and  Foelker 
wire  lo  be  i)aid  'i  loyalty.  Since  then 
Ihey  h;ive  rtceiv  J  Mothing  and  they 
iMjw  ask  the  court  to  declare  25  cent.»t 
i'.n  auio  a  rea.sonabli:  reconipens<'. 


t'lnnH  have  been  perefected  In  San 
Krancliico.  for  the  holding  of  a  Home 
lieaullful  Show  In  the  Municipal  Audi- 
ic>iium.  HtartinK  lunc  2.'i,  which  will 
be  th<-  flrni  e.xpo.-ltidn  of  Its  kind  lo 
b)'  held  Oh  Ihc  I'uottic  CoaMt,  catering 
exclusively  to  women.  Only  bucIi 
iblriKx  -^f  (•  ><(t  lo  make  the  home  a 
iiK.n-  coin  I  <ii  t.'ible,  cotivenlent  and 
lieauliriil  |il;ii  •'  to  live  In  will  be 
hhowii.  ThH  will  Include  furniture-, 
enrpeiH,  ilrapfrleM,  oloclrlcal  appllanccH. 
kitchen  ulenHllH,  china  and  glaaBVirure. 
MiuvoN,  ranKCH,  NllvrwuK'.  heating  ap- 
pliiinceit    and    tli<'    llki-. 
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Xegotiatioiis  which  may  end  in  a 
?10.00(-.000  nierfTor  of  properties  of  the 
Massett  Timber  Company,  Ltd..  of  Van- 
couver. B.  C.  and  the  Los  Angeles 
Shipbuilding  fi  Drydock  Company 
are  under  way.  Fred  L.  Buckley  and 
N'ormon  R.  Whitall  of  the  timber  com- 
pany, and  B'red  I..  Faker  and  Farle  M. 
Leaf  of  the  shipbuilding  company,  are 
!-aid  to  have  been  those  coinpoiing  the 
conference.  It  if.  understood  t;iat  the 
plans  worked  out  here  will  be  laid  be- 
fore the  boards  of  directors  of  the 
two  corporations  for  final   approval. 


Offices  will  be  reopened  in  the  new 
(in.-xrters  of  the  State  Department  of 
Agriculture.  Tenth  and  L  streets,  Sac- 
ramento, and  activities  resumed  by  the 
California  State  Irrigation  Association 
this  month.  The  officials  plan  to  pre- 
pare for  another  campaign  on  a  deti- 
nito  policy  of  conservation,  storage 
and  distribution  of  water.  The  Asso- 
ciation was  organized  In  August,  1920, 
and  its  principal  work  was  the  con- 
sideration of  the  Marshall  plan  for  the 
storage  and  diversion  of  water  to  irri- 
gate   millions   of  acres    in   California. 


By  a  vote  of  15  to  1,  the  citizens  of 
Los  Angeles  have  authorized  the  is- 
suance of  $17,400,000  bonds  to  provide 
new  buildings  and  equipment  for  the 
public  schools.  Of  this  amount  ?10,- 
040,000  will  be  expended  for  grade 
schools  and  17.360.000  for  high  scliools. 
A  four-year  construction  program  will 
be  provided  for  by  these  bonds,  an  ex- 
penditure of  about  J.S.OOO.OOO  a  year 
now   being  contemplated. 


The  U.  S.  Bureau  of  Standards  has 
undertaken  an  investigation  of  the  con- 
dition of  sewer  pipes  in  the  city  of  Los 
Angeles,  for  the  purpose  of  studying 
the  effects  of  sewage  and  sewer  gases 
on  clay  and  cement  pipes,  both  of  whicii 
are  now  being  extensively  used  in  thai 
city.  In  this  work  it  is  cooperating 
with  the  clay  and  cement  pipe  manu- 
facturers and  the  office  of  the  city  cii- 
glneer. 

H.  1.  Ken.lamln.  formerly  office  en- 
ylneer  in  the  maintenance  of  way  d<  - 
pr.itnient  in  th.^  San  Francisco  office-! 
of  the  Southern  f^cific  Hallway  Com- 
l)any,  hat;  been  proinoied  to  the  po- 
■sitinii  of  assistant  divlplon  engineer 
of  the  I'oriland  Jivislrn,  with  head- 
'luarttis  at  I'r  rllar.d.  H.  Mnr.sh;\ll  bus 
.succeeded  Ir.  tien.lamln's  former  posi- 
tion. 


James  O.  Wnnzer,  an  enffincer.  fm  - 
merly  with  the  State  Highway  (  om- 
mlHslon.  will  be  appointed  cit.v  man- 
ager of  Marysvlll  •  by  the  City  Council. 
As  city  inanagor.  Wnnzer  will  have 
chnrge  of  all  elly  i.iatieis,  with  i'Ver.\ 
city  department  under  hia  supervision 
with  power  tc  aoi>o°nt  and  diflcnarsre 
all   appointive   empluyea. 

Sanger  Chamber  of  Commerc.  Freano 
i-oiinly.  will  petition  city  trustees  to 
call  election  lo  vote  bonds  lo  finance 
completion  of  a  Hanltary  sewer  sys- 
lem,  purchase  of  fire  apparatus,  eret- 
1  Ion  cf  city  hall  and  preliminary  emi- 
!il  ruction    for   a    .storm    newer   i.yslem. 


The  Heully  Hvndlcale  Co..  of  Oak- 
land, has  cHlabllHhid  a  branch  oiMcc  In 
llooni  812.  83.1  Market  mreet,  .San  Fraii- 
merly  Kssoclated  with  Leonard  and 
cl»fo.  with  Walter  !>  (ireirory.  Jr.,  foi - 
Moll,  an   rnaimifer. 


J.  H.  O'N'eill.  AN'estern  General  Man- 
ager of  the  Great  Northern  Railway, 
•announces  the  comi)any  will  electrify 
a  275  mile  stretch  of  road  from  AVhite- 
fish  to  Havre.  Montana,  and  continuing 
over  the  Cascades  through  Wenatchee 
to  Seattle.  The  work  will  cost  about 
¥20.000.000.  HeadtiUiMters  for  the  ac- 
tivity will  be  maintained  at  Seattle. 
Wash. 


A.  N.  Johnson,  dean  of  the  college  of 
engineering  of  the  University  of  Mary- 
:.Tnd.  was  installed  as  president  of  the 
.American  Association  of  Kngineers  at 
tile  closing  session  of  the  eighth  an- 
nual convention  held  in  Salt  Lake  City 
George  E.  Taylor.  West  Virginia,  was 
installed  as  first  vice-president  and 
Allen  M.  Knowles.  New  York,  as  second 
vice-president . 


J.  P.  Edwards,  formerly  assistant  di- 
vision engineer  of  the  Western  Divi- 
sion. Southern  Pacific  Railroad,  has 
been  appointed  Assistant  Division  En- 
gineer of  the  Los  Angeles  Division  with 
headauarteis  in  Los  Angeles.  Edwards-' 
began  his  service  with  the  S.  P.  in  1905 
as  a  draftsman  and  has  since  been  as- 
sociated with  the  engineering  and 
maintenance  of  way  departments. 


The  Williamette  Iron  and  Steel 
Works  of  Portland,  Ore.,  has  th.^  con- 
trr-ct  to  furnish  twenty  electric  don- 
key engines,  .^ki.ldir.g  machines  and 
cars  for  the  plant  of  the  Sugar  Pine 
Lumber  Co..  near  Fresno.  California. 
The  contract  price  runs  In  the  neigh- 
borhocd    of    f3.""0.000. 

The  Hercules  Steei  Products  Co..  to 
engage  in  the  manufacture  of  fabri- 
cated steel  products  Including  tanks, 
heaters  and  lefrlgerating  equipment, 
has  lea.'od  quarters  at  2-7-2.'>l  Bay 
stroit.  San  Fr.incisco.  W.  E.  Ketter- 
ing is  manager  of  the  company. 


Wm.  Favllle  of  the  firm  of  Bliss  & 
Favllle,  San  Francisco  Architects,  was 
elected  President  of  the  .-Vmerican  In 
stitute  of  Architects,  at  the  national 
ccnventlon  held  In  Chlc.igo.  Herber' 
Hoover  was  elected  an  hoiiorar.v 
member. 

E.  J.  Plato  has  been  named  city  pur- 
chasing agent  at  Sacramento,  succeed- 
ing J.  J.  Haley,  who  resigned  to  ac- 
cept a  position  with  the  State  Bnffln- 
ceriiiK  Department. 


District  offices  of  Warren  Bros.  Co., 
specializing  In  Warronlle  BItulithic 
pavements,  have  been  moved  from 
Rlalto  Bldg,,  San  Francisco,  to  2779 
Poplar   street.   Oakland. 

The  Agricultural  Experiment  Station 
of  the  UnlvoiBily  of  California,  Uer- 
Keley.  ban  Ishu«  d  Bulletin  No.  .139.  on 
"The  Relative  Cost  of  Making  Logn 
li'rom    Small    and    Liirge    Timber." 


J'rof.  <  arl  ThonuiM,  an  engineer,  hu.'* 
been  appointed  a  member  of  the  board 
ijf  dlrectork  of  the  city  of  I'asadona, 
Huccecdinir   Joseph    Oaunt,    roslffned. 
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Fire  Resisting  Qualities  of  Frame  Buildings  Protected 
by  Stucco  and  Plaster  on  Metal  Lath 


Evf-r  since  its  advert  into  the  builU- 
ing    field    thirty    years    or    more    ago. 
metal    lath    has    been     recognized    as    a 
superior     Ija-se     and    reinforcenit  nt    lor 
"plaster.     Its  orit?iniil   use   was   for  solid 
and    liollow    partitions,   curved   ceilings 
and  a  base  for  ornamental  plaster  work 
in  fire  resistive   buildings,  but   since  its 
rracli     prevention     ability     was     recog- 
nized,   and    as    t^TOOd    quality    of    wood 
lath  became  more  and  more  difficult  to 
secure,    if    has    come    to    be    used    with 
increasing     frequency     as     a     base     for 
plaster  in  wood  joisted  or  frame  build- 
ings.    In  the  early  days  fire  prevention 
was    little    thought    of.    and    our    great 
national  firo  waste  was  not  realized  by 
the   general  public  or  by   the   insurance 
companies,    or    even    by    Building    Offi- 
cials themselves.     Years  ago.   howeve--, 
building-  codes  began    to  call    for   metal 
lath   as  a  protection   over  furnaces,  be- 
hind   stoves,    around     cnimney    breasts 
and  on  positions  where  the  very  nature 
of  all  other  plaster  bases  made   the  de- 
sirability of  metal   lath  most  apparent 
As    the    fire    prevention    societies    be- 
gan studying  these  questions,   they   im- 
mediately took  up  the  recommendation 
of    metal     lath    and    have    consistently 
carried    these    recommendation    out    in 
their   writings.      However,    the    depend- 
ence  upon    metal   lath,   and   its   relative 
.superiority    over    other    lathing    bases 
was   largely   a   matter   of   experience   in 
the  field  where  many  notable  instances 
were    encountered    in   which    metal   lath 
stopped     fires.         It     was     also     largely 
bared  upon  'horse  sense'  from  a  knowl- 
edge  of   the   material  Itself,   its   incom- 
bustibility   and    its   ability    to    hold    the 
plaster    in   place   with   the   minimum   of 
cracking  and  the  maximum  of  bonding 
or   keys. 

As  the  expense  of  testing  materials 
tor  their  fire  resistive  features  is  so 
great,  the  building  fraternity  has  been 
denied  scientific  comparison  between 
materials  and  even  today  the  published 
information  on  tests,  is  inadequate  and 
there  is  not  anywhere  an  unbiased  list 
of  the  a(;tual  duration  under  standard 
fire  test  conditions  of  i-ven  the  ma- 
terials which  have  been  tested.  It  is, 
therefore,  very  timely  and  I  am  glad 
to  be  in  a  iiosition  to  announce  for 
the  first  time,  the  results  of  a  series 
of  tests  at  the  Underwriters  L,abora- 
lorics  on  metal  lath  and  plaster  and 
stucco. 

Before  going  into  detailed  informa- 
tion on  this,  however.  I  wish  to  make 
a  few  ob.'servations:  Considerations  of 
fire  resi.stiYe  qualilie-s  of  various  con- 
structions are  based  upon  several  fac- 
tors. The  insurance  company  which 
bases  the  insurance  loss  has  different 
consideration  to  weigh  from  those  of 
the  building  official.  Tlie  Building  Offi- 
cials' consideration  is  primarily  safety 
to  life  and  secondarily,  safety  to  prop- 
erty. The  underwriters  must  consider 
first  of  all  the  question  of  minimizing 
the  spread  of  fire  ■v\^ithin  its  place  of 
origin,  so  that  the  dollar  and  cents 
loss  will  be  low,  but  they  are  also 
just  as  much  concerned  with  the  sal- 
vage value  of  the  property.  There- 
fore, they  have  always  given  a  greater 
consideration,  (by  lower  insurance 
premiums)  to  the  inasonr.v  wall  build- 
ing than  to  tlie  fiame  wall  dwelling, 
even  tli"ugh  liie  interior  conslrucUon 
may  be   identical. 

In  fact  the  iate^:  statistiis  indicate 
greater  percentage  of  fires  in  masonry 
walled  than  frame  walled  buildings  ot 
tne  same  interior  construction.  The 
underwriter  has  also  been  justilied  in 
this  by  the  factor  of  .,  onimunicat  ion  of 
jji-eg — not  tio  much   from  a  question   of 
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the  actual  coinmuni*  alion  ol  tin-  li'' 
as  fronj  the  <|uestioii  ot  the  gi.Hicr 
damage  to.  painted  siding  than  t  > 
masonry  if '  a  fire  be  in  ihe  vicinity. 
For  if  the  fire  is  really  severe,  it  will 
enter  by  the  unprotected  windows  any- 
way. TJie  lower  insurance  rate  on 
masonry  has  lean  many  peopK-  to  feel 
greater  security  from  the  fire  in  a 
masonry  than  in  a  frame  house  when, 
as  a  matter  of  fact,  they  are  aboui 
equal  as  regard  to  safety  to  life,  whicii 
iS  the  Building  Official's  prime  concern. 
Ferhaps  safety  from  communical  iiig 
fires  is  not  far  from  equal,  if  tin 
masonry  walls  do  not  h;ive  protected 
window  openings.  This  has  iieen 
demonstrated  in  a  very  spectacular 
way  in  the  recent  ten  million  dollar 
fire  in  Chicago,  wiiere  the  communica 
tion  was  largely  througn  unprotected 
openings  in  heavy  masonry  walls  and 
finally  reached  the  first-cla.ss  "fire- 
proof" Burlington  ofTice  building  where 
the  inlerior  damage  was  about  ih( 
.same  extent  as  it  would  have  been  iii 
any    other    kind    of    a    building. 

In  fact,  the  gene:al  misunderstand- 
ing as  to  the  superiority,  fro.ii  a  lire 
protection  standpoint,  of  masonry  walls 
over  other  walls,  led  to  a  very  kind'y 
note  of  caution  to  the  Brick  Manufac- 
turers by  Prof.  I.  H.  Woolson.  Consult- 
ing Engineer  of  the  National  Board  ot 
Fire  Underwriters,  at  one  of  their  ai;- 
nual  coiiventions.  I'rof.  Woolson  sai<i 
in  part: 

"As  usually  constructed.  I  doubt  if 
the  average  brick  building  as  a  whole 
has  a  fire  resistance  of  over  10  per 
cent  of  that  of  its  walls.  Tin.'--  is  <lis- 
credltable  to  our  engineering  and  ar- 
chitectural intelligence,  and  productive 
of  shameful  economic  waste  of  manu- 
factured   resources. 

"I  hope  to  win  >our  aid  in  securing 
the  introduction  of  such  proper  'con- 
struction straws'  into  brick  buildings 
as  will  make  them  really  efficiently 
fire-resistive. 

"Let  me  say,  right  here,  that  the  de- 
fects which  I  shall  criticise  are  by  no 
means  peculiar  to  brick  buildings. 
They  are  just  as  prevalent  in  hollow 
tile,   stone  and  cf)ncrete   buildings. 

"Millions  of  brick  are  used  each  yea'- 
in  buildings  of  simple  architecture  and 
modest  cost  They  are  undoubtedly  less 
liable  to  complete  destruction  by  fire 
tlian  wooden  buildings,  but  are  by  no 
means  as  fire-resistive  as  they  snouUi 
be.  nor  are  they  as  safe  as  the  public 
:s    taught    to    believe." 

Let  us  give  prompt  praise  to  I  le 
brick  industry  for  their  cooperation. 
The  Common  Brick  A^sociauon  i.ssues 
a  pamphlet  with  each  one  of  the  plans 
which  they  sell,  starting  as  follow^s: 
"It  is  not  the  intent  of  those  adco- 
cating  brick  side  walls  to  give  a  falsi 
sense  of  safety  to  the  occupants  oC 
such  a  liouse.  The  interior  partitions, 
the  floors,  tlie  roof  and  basement  ceil- 
ings are  all  subject  tc  attack  by  firi'. 
and  the  most  incipient  stari  in  these 
parts  usually  results  in  comidete  des- 
struction  of  the  inteiior  of  the  lii>use 
and  all  its  contents — and  too  often 
takes  human  lives.  More  than  23.001' 
perons  lose  their  livet;  by  fire  every 
vear  in   America. 

"The  home  builder  thoughtful 
enough  to  take  the  firsi  sle,  lov.^rd 
safetv  bv  building  solid  brick  exterior 
walls  should  know  how  he  mav  pro- 
tect the  most  vuUuMable  spot;  inside 
his   home   bv   the   use   of  metal   lath. 

"Once  the  flames  eat  through  the  in- 
terior iilasler  on  ordinary  bases,  wood 
,>artilioiis  become   liues  for  the  flames. 


With  metal  lath  as  a  pla.-^ier  r.ase.  the 
fire  IS  stopped  and  cannot  gel  between 
ihe  two  Burfaces  of  the  walls  or  par- 
tioiis.  A  wood  bearing  jjartilion  es- 
pecially need.s  good  protection,  for  its 
failure  means  the  eollajj-se  of  the  flours 
above." 

The  Face  Brick  Associalion  also  says 
ill    their   manual: 

"Having  built  a  face  brick  hou.se  lor 
vour  client,  as  the  most  .substantial 
iind  attractive  construction  to  be  nad. 
protected  on  the  outside  with  a  roof 
of  permanent  material,  and  on  the  in- 
side with  flre-resistive  material  at  the 
weakest  points,  you  have  given  him 
the  best  possible  value  for  his  money. 
in  a  structure  at  once  beautiful,  en- 
during, economical,  and  safe  affalnRt 
fire 

It  IS  thu.s  recognized  that  interior 
construction  must  be  given  more  at 
ten tion  before  ordinary  construction 
can  be  considered  fire-.safe.  This  ioea 
is  reinforced  by  the  statistics  recently 
(ieveloped  by  the  National  Lumber 
M.nnufacturers'  Association  in  whkn 
they  analyze  the  number  of  fires  oc- 
cnring  during  the  year  1920  in  the 
several  types  of  buildings  in  the  83 
largest  cities  in  the  United  States. 
They  found  that  only  1.1  per  cent  of 
all  fires  extended  to  the  adjoining 
buildings;  that  only  one-fifth  of  1  per 
cent  extended  beyond  the  adjoining 
buildings,  and  that  98. 7  per  cent  of  all 
fires  v/ere  confined  to  the  building  <>r 
pl.ace  of  origin.  Furthermore,  the  loss 
by  communicated  fires  was  but  7  per 
cent    of    the    total    loss. 

I  do  not  believe  in  one  of  their 
principal  conclusions,  however,  that 
becau.se  there  were  more  fires  in  brick 
and  stone  buildings  than  there  were 
in  frame  buildings  in  proportion  to 
tlie  number  of  fires  in  each,  tliat  siioli 
information  is  good  evidence  to  con- 
elude  that  if  people  live  in  masonry 
houses  they  are  more  car^-less  than  if 
they  live  in  frame  houses.  However. 
if  such  a  conclusion  is  true,  then  the 
reinforced  stucco  covered  franiv?  house 
would  be  the  ideal  house,  for  the  oc- 
cupants would  take  the  gr?atesi  pre- 
cautions for  fire  s?.fety.  and  th.^  exte- 
rior w^puld  provide  all  the  resistance 
to  external  exposure  that  uniirotected 
windows  in  any  tvpe  of  wall  will  de- 
velop. 

We  cannot  count  upon  a.  chain  for 
any  greater  strength  than  its  weak- 
est link,  and  we  cannot  ooiint  upon  a 
iiuilding  wall  of  any  material  to  pre- 
vent fires  passing  through  unprotected 
windows.  However,  going  l>ack  to  the 
actual  figures,  we  find  that  only  1.1 
per  cent  of  the  fires  are  communicated 
to  the  adjoining  buildings  anyway,  and 
we  had  much  better  concern  ourselves 
with  fire  protection  to  prevent  the 
98.9  per  cent  of  the  fire  hazard  than 
concentrate  attention  upon  the  commu- 
nicating  fires. 

I  have  always  contended  tliat  if  fire 
resist.nncA  is  essential  for  exterior 
walls,  we  should  not  camouflage  the 
i^sue  and  pierce  those  walls  with  un- 
protected openings.  If  'he  danger  is 
not  great  enough  to  warrant  protect. -I 
openings,  it  is  not  great  enough  to 
warrant  restricting  the  •hoice  of  the 
prospective  builder  by  law  to  a  mason- 
ry wall  on  the  basis  of  fire  protec- 
tion. If  masonry  can  be  proved  to  he 
mole  economical  than  reinforced  stuc- 
co in  the  long  run.  or  nior'>  af.i-active, 
as  it  is  to  many  people,  it  should  be 
chosen  on  that  .lasis.  and  is  a  matter 
of  fact,  is  chosen  on  tl.at  l)asis  in 
most  cases.  However,  if  the  owner's 
wish  is  for  re^inforced  stucco  on  frame, 
he  sheiijd  n«)t  t>e  deterred  by  ordinanc- 
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es.  OfllicialB  know  that  stucco  en 
metal  lath  has  withstood  the  require- 
ments of  the  one-hour  test;  you  can 
feel  perfectly  s?fe  in  permitting^  this 
construction  for  residential  occupancy 
in  any  location  where  unprotected  win- 
dows are  permitted.  It  is  customary, 
however,  to  restrict  the  use  of  such 
buildinps  to  a  space  outside  the  fire 
limits,  and  this  is  not  entirely  justified. 

Howfver,  ihis  question  of  exterior 
walls  is:  one  of  small  importance  when 
compared  to  the  question  of  interior 
fire  protection,  but  I  merely  wish  to 
regristcr  that  a  frame  structure  can 
be  made  flre-sa£e  from  exterior  fire 
exposure  by  the  employment  of  Port- 
land cement  stucco  reinforced  by  metal 
lath    on    wood   ."^tuds. 

The  interior  of  all  buildings  is  the 
prime  consideration  and  the  one  which 
Is  most  sadly  neglected.  When  98.9 
per  cent  of  all  the  firt-s  are  confined 
within  the  building  in  which  they 
originate,  is  it  not  well  for  us  to  give 
more  consideration  to  interiors  than  to 
exteriors,  and  more  consideration  to 
interiors  than  has  been  given  in  the 
past 

The  burning  up  of  thousands  of 
buildings  every  year  is  an  unnecessary 
discredit  to  the  economy  and  efficiency 
of  lumber.  One  of  the  most  ardent 
advocates.  The  American  Lumberman, 
has  endorsed  and  encouraged  co-oper- 
ation between  tlic  lumber  indusiry  and 
the  metal  lath  industry  in  the  use  of 
metal  lath  in  particular  points  in  frame 
and  stucco  houses  to  make  them  more 
fire  resistive,  and  the  National  Lumber 
Manufacturers  A."=sociation  has  jointly 
sponsored  the  tests  at  the  Underwriters 
Laboratories  which  have  proven  so  suc- 
cessful. 

It  is  well  recognized  by  building  offi- 
cials, fire  marshals  and  others,  and 
ccnflrmtrt  by  the  statistics  on  fires  that 
they  originate  in  certain  specific  loca- 
tions, over  the  furnaces,  in  closets, 
around  flues,  etc.,  etc.  It  is  also  recog- 
nized that  if  firos  do  ptart,  their  exist- 
ence is  more  dangerous  if  they  involve 
a  staircase,  the  hearing  partitions  or 
the  Inhabited  floors,  than  if  they  mere- 
ly involved  non-bcariiig  partitions,  at- 
tic floors  or  other  unimportant  parts. 

AVhile  no  one  wishes  to  make  a  com- 
promise with  safety,  yet  It  is  far  bet- 
ter to  gf)  one  step  in  advance  than  it 
Is  to  refuse  utterly  to  move  forward 
It  would  be  Ideal,  and  It  sf)me  day 
rnay  come  to  pass  that  all  buildlng<- 
wlll  be  required  to  be  entirely  of  1n- 
combustlhlt;  material,  and  lumDor  used 
only  tor  temporary  uses  such  as  pack- 
ing cases,  or  artlstit-  uses  such  as  fur- 
nlfnre  and  trim.  Hut  that  Is  a  long 
way  in  the  dlstanci'  and  people  who 
are  clamoring  for  this  Ideal  realize 
that  they  are  playing  a  long  and  tedl- 
on»  game.  They  are  in.aking  progress, 
however,  and  every  step  is  an  advance, 
because  h'>re  and  thi-re  is  Romeono  who 
<loe»    wJHh    conipl'te    Hit-    protection. 

While  lumlxr  in  still  an  «^conomic:'.l 
material.  Is  It  not  belter  to  utilize  it 
liroperly  than  to  pl.iee  It  utider  the 
dlMcredlt  that  Jl  Is  now  receiving? 
Home  day  nil  hounoH  will  be  required 
to  hnvfj  all  lumlwr  udeciuately  pro- 
lecled.  but  this  Hii|.  in  .iJHo  In  the  dis- 
tant future  Lei  II  then  jonk  to  what 
Is  prn'-tUal.  iii«  ximh  i%.,  m  tune  with 
the  tImeM,  and  |i'.mj|i,i,.  ,>f  uarly  ac- 
compllHhmeni.  .M<i,ii  lath  can  be  used 
In  th«  vulnenii.li  |..iit«  of  n  hounn  at 
n  cont  of  about  •_•■ ,  l.vn  than  the  In- 
ii-rent  c-haiKe  fii  fniir  months'  oc- 
cupancy. 

A)i  pr<<vliiu»ly  niNied.  m.  tul  lath  ha!< 
been  con^ldnred  as  a  miii"  'lor  matcrlnl. 
but  how  much  In  .mIvii,,,  of  other 
planter  and  Inlhing  r"t>  i.n."  (lonr  h.ns 
never    bi'on    known.  .1 

Melnl     Lath     Manuf  11  Ml 
itiltiiitid      le>itn     lit      til 
L«honilf»rl«'«  iteveriil    \ 
Ins    ('•    develop    Infon 
resistance   »t  thvir   timceiini    \>  n  n 


ferent  combinations  of  plaster  and  un- 
der different  conditions  of  exposure. 
The  war  stopped  rapid  progress  of  this. 
but  prior  to  the  war,  a  test  had  been 
made  on  exterior  stucco  placed  directly 
on  the  studs,  wLhout  sheathing  and 
back-pla stored. 

A  preliminary  report  from  tlie  Under- 
writers' Laboratories  on  V)ack-plastered 
metal  lath  and  stucco  construction  with 
Portland   ce.nent    indicates    that 

"This  finish  can  be  expected  to 
furnish  substantial  barrier  to  the 
passage  of  flame  into  ibe  liollow 
spaces  back  ot  it  for  .about  one 
hour  when  exposed  to  fire  of  the 
degree  of  severity  to  which  stucco 
finished  buildings  are  likely  to  be 
subjected  under  average  fire  ex- 
posures. 

"This    finish    can    be    expected    to 
provide  sufficient  heat  insulation  to 
prevent  the  ignition  of  the  wooden 
supports    to    which    it    is    attached 
for   about    one    hour    when    exposed 
to  fire  of  the  degree  of  severity  to 
which  stucco  finished  buildings  are 
likely   to   be   subjected   under  aver- 
age  exterior  fire   exposures." 
In    our    opinion,    there    is    not    much 
difference    between     the     fire     resistive 
value    of    the    back-plastered    type    of 
construction     and     the     more     common 
sheathed      construction.        There      is      a 
thicker    coat    of    stucco    on    the    bark- 
plastered  type,  but  the  sheathing  inter- 
posed between  the  stucco  and  the  bear- 
ing   studs    compensates,    in    a    measure, 
for  the   thinner  stucco  on   the   sheathed 
construction.      Inasmuch    as    the    win- 
dows in  either  case  are  far  the  weakest 
links — the  slight  difference,   if  any.  be- 
tween these  two  construction  is  not  an 
essential  feature. 

Informal  tests  have  been  made  on 
common  lath  and  Portland  stucco  and 
this  combijiation  loses  its  fire  resist- 
ance in  a  very  short  time  and  the  wood 
is  in  full  flame  in  10  to  20  minutes  bo- 
cause  of  the  communication  of  the  heat 
throush  the  thin  coat  of  stucco  to 
an.v  one  of  the  laths  wliich  can  then 
communicate  the  fire  on  the  interior 
hollow    space   very   rapidly. 

Thus,  tile  Underwriters'  tests  show 
we  can  adequately  protect  our  frame 
building  by  the  use  of  exterior  stucco 
en    metal    lath. 

.More  recently,  the  National  Lumber 
Manufacturers  Association  has  joined 
in  carrying  forward  the  tests  for  the 
jirotectlon  of  lumber,  and  on  April  Gtli 
a  bearing  partition  test  and  a  wood 
joisted  fioor  test  was  run  at  the  riulor- 
wrlters  Laboratories,  and  while  tb<'  fol- 
lowing comments  are  to  be  <list  inetly 
understood  a;"  not  coming  from  ihe 
linderwri»ers,  as  they  have  not  yet 
Issued  their  report,  nevertheless.  tl:e 
I)hotographs  herewith  show  the  eondi- 
tlon  of  the  wood  after  the  fire.  The 
be.'iring  partition  was  composed  of  Jv| 
wood  studs,  2.3  lbs.  per  squai<  N.inl 
expanded  metal  lath  and  tJypsum  pl.isi- 
tr  to  ^-In.  grounds  on  both  sides  The 
duration  was  one  hour  ami  fifteen  inin- 
utes  to  a  miixlmum  of  17.">0  degrees  .\t 
the  end  of  the  test,  the  plaster  wa: 
removed  to  ascertain  the  condition  of 
the  wofd  studs  f r  im  a  load-be.irlim 
standpoint,  and  to  show  whether  ih. 
partition  hud  been  Impaired  to  run 
p.artlcular  extent.  .Scorching  was  ;i|i 
parent  on  every  slyd,  but  there  w.  r. 
some  nre.'iH  which  were  not  ev.n 
Hcorclied.  The  maximum  charrlni.;  ihni 
1  found  on  a  brief  examination  wa.s 
about  ^-In..  and  this  only  on  the  cor- 
iiors  of  a  few  studs.  1  doubt  If  the 
Irulorwrlters  on  Ihelr  eareful  exiimi. 
ii.it  Ion  \vlll  lliid  a  charring  of  more 
lli.-iti  Hi -In.  at  any  place  on  the  mo- 
ot the  studs,  and  the  avoraye  will  pmii 
ably  work  out  to  about  %-ln.  Th. 
H\0"K  of  the  Studs  were  practli'nily  un 
Hccirched.  On  u  |>revlous  occasion,  an 
f>ih"r  tfvi  wai  run  to  duration  thai 
Ml.'  temperature  «m  the  o|> 
I  of  tiie  partition  reached  .;in» 
Mill  the  non-benring  partition 
lenihi.ii  this  rNe  In  Ictiipenilure  for 
I  line  III. IMS  o'w  and  one-h.alf  inlnuios. 
■'"he    Moor    lost    waa    eijually    huccchh- 


ful.  Gypsum  plaster  %-in.  thick  on 
2.7#  expanded  metal  lath,  attached  b.v 
6D  nails  on  6-in.  centers  was  employed. 
This  protected  the  wood  joists  which 
w-ere,  during  the  entire  hour  and  fif- 
teen minutes,  loaded  to  ,'50  pounds  to 
the  square  foot,  uniformly  distributed. 
The  floor  was  a  double  floor  with 
Cabot's  quilt  insulation  between  the 
rough  and  finished  floor.  The  rough 
floor  was  not  tongued  and  grooved,  and 
every  opporiuniry  was  given  for  the 
fire  to  come  through.  No  smoke  or 
flame  passed,  nor  was  the  under  side 
of  the  rough  flooring  charred  in  any 
part  that  has  yet  been  removed.  The 
bottom  sides  of  the  joists  were  charred 
to  a  small  degree,  but  not  enough  to 
weaken  the  joists  to  any  extent.  The 
depth  of  charring  may  have  been 
slightly  great-^r  than  with  the  studs, 
but  the  sides  of  the  joists  are  clean 
and  there  is  no  evidence  of  them  ac- 
tually taking  fire.  The  Portland  ce- 
ment plaster  and  metal  lath  protected 
floor  was  tested  on  an  earlier  occasion, 
and  although  the  report  has  not  been 
written,  this  also  In  our  opinion  has 
passed  all  the  requirements  ot  the  one 
hour    fire    test. 

Informal  tests  on  small  sized  samples 
have  been  run  with  lime  plaster  and 
hme-cement  plaster.  These  have  in- 
dicated that  the  metal  lath  will  per- 
form its  function  of  holding  the  plaster 
intact  as  with  the  other  materials  test- 
ed by  the  Underw  ritt.s.  and  protect 
the  wood  behind  it  for  similar  periods 
Fire  protection  materials  have  two 
main  functions.  They  must  be  incom- 
busLtible  in  themselves,  and  they  must 
stay  in  pcsiiion  even  after  thev  have 
received  the  inevitable  deterioration 
due   to   the   fire. 

The  function  of  metal  lath  and  il-i 
superiority  over  other  lathing  bases 
comes  from  its  ability  to  reinforce  the 
|)laster,  and  to  hold  it  in  position  after 
it  would  have  fallen  otf  and  become 
useless   on    other   bases. 

The  material  which  can  protect  steel, 
concrete  and  lumber  until  the  firemen 
can  get  the  fire  under  eontrol  has 
served  Its  purpose. 

Thus,  we  have  proven  a  one  hour 
or  greater  duration  for  i. on-bearing 
paitltions.  hearing  partitions,  ami 
wood  joisted  floors  protected  by  metal 
lath  .and  plaster,  and  also  have  de- 
veloped a  rating  for  exterior  I'ortland 
cement  stucco  which,  will  probnldv  de- 
velope  a  full  hours  greater  length  of 
resistance  than  developed  by  unpro- 
tected windows.  A  building  of  such 
units  cannot  be  made  unsafe  to  life 
by  fire  of  any  conceivable  intensity 
likely  to  occur  In  ordinary  occupanc>. 
Some  Idea  of  the  kind  of  fire  that 
the.'^'e  units  have  wlihstood  .an  be  eon 
ceived  from  the  following  Informal 
opinion  that  was  read  .it  the  National 
Federation  of  Const  ruei  ion  Industries 
Convention,  by  Mr.  Small,  of  the  I'n- 
(lerwrltirs    Laboratories: 

"From  an  examination  of  th,. 
doors  and  the  stair  shafts  and  other 
general  conditions,  that  the  i\- 
posure  and  duration  within  th.. 
foors  of  the  Purllngton  nulldlnR. 
indlcat  d  approximately  tho.se  ex- 
perleneed  In  the  one  hour  to  one- 
hiilf  hour  Are  test -as  given  bv  the 
.standar.1  fire  test  time  leini>erMtur. 
eur\e  used  by  the  ITnderwrlters 
Laboratories  and  other  fe.stlng  au- 
thorities." 

Thus  we  have  the  iiresent-day  solu- 
tion t.)  the  lire  resistive  frnnie  house. 
^^■e  ean  build  a  Irame  bouse  by  using 
metal  lath  and  stiieeo  on  the  exterior 
whlib  will  b,  u^  H.ife  from  e.Mernal 
(Ire  HM  any  building  with  the  snmo  in- 
terior construction,  and  with  unpro- 
leited  wlndrws.  \\  ,.  ran  buDd  an  In- 
terior of  ordinary  lumber  eonst  met  Ion 
with  studs  and  jol.sts  and  proleit  il 
from  a  lire  of  duration  and  Intensity 
which  Ih  without  doubt  mor  destruc- 
tive then  Ihe  fire  that  Is  Ilk-  ly  to  oc- 
<*ur  In  A  I'eRldencn  or  even  In  most  mer- 
canflle  c.rcupnnrlen.  Or  we  can  pro- 
feat  the  vulnerable  or  ImportHiit  struc- 
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tural  parts  only,  of  .such  a  building, 
so  that  tho  safely  of  the  prcperty  is 
increased  to  an  almost  cjual  degreo. 
because  non-bearing  partitions,  e'c,  do 
not  contain  enonph  fuel  to  in  any  way 
damage  the  balance  of  the  structure 
if  protected  by  metal  lath  and  plaster. 
Of  course,  this  is  only  one  solution 
to  the  fire  resistive  building-  and  this 
paper  does  not  purport  to  deal  with 
many  of  the  other  excellent  solutions^ 
but  here  lies  the  opportunity  of  tWe 
Building  Official  to  look  squarely  at  the 
future  and  take  advantage  of  the  fire 
resistance  which  is  now  well  CKtMblish- 
ed. 

For  generations  we  have  l)een  a 
wasteful  nation.  In  1920  we  have  seen 
homes  go  up  in  smoke  to  the  value 
of  three  hundred  and  thirty-one  million 
dollars,  or  the  equivalent  of  about 
eight-three  thousand  $4,000  homes.  Add 
to  this  the  enormous  los:s  of  life  thai 
occurs  in  the  fire.s  o'  one  year  and  tlie 
total  loss  is  staggering  and  difhcult  lo 
realize. 

When  you  consider  the  fact  that 
America  today  faces  a  great  shortage 
of  homes  estimated  at  about  2,i:!9,000. 
not  counting  replacements  for  losses 
by  fire,  it  is  easy  to  see  that  the  loss 
itself  will  be  a  terrible  blow  to  the 
efforts  of  our  cit'zens  who  are  doing 
their  utmost  to  wipe  out  this  shortage. 
In  the  year  in  which  the  above- 
mentioned  losses  occured,  buildings  to 
the  total  of  $1,409,000,000  were  con- 
structed. When  you  compare  Ibis  cx- 
I)ansion  v  ith  the  estimated  !'>sd  of 
$331,000,000  the  loss  was  23.5%  of  the 
amount  expended,  nearly  one-quarter 
of  tlie  am')unl.  In  other  words,  we 
would  build  lo  absorb  the  shortage  for 
four  years,  .'.nd  the  fifth  we  should 
build  only  to  make  up  our  losses  for 
the  preceding  four  years. 

Wiien  you  remember  that  these  fig 
ures  represent  only  the  amount  of  in- 
surance settlements  for  the  real  losse.'-' 
and  amount  to  about  80%  of  the  full 
value,  the  actual  losses  are  even  more 
overwhelming. 

Every  citizen  must  remember  that 
every  house  that  is  destroyed  increases 
the  shortage  by  just  that  mucn  and 
likewise  decreases  the  gain  for  that 
year.  This  fearful  economic  loss  is  in 
the  main,  preventa,ble.  Statistics  ihow 
that  96%  of  the  fires  in  a  i)urticular 
year  originated  inside  of  the  house 
destroyed.  About  70%  of  the  year's 
fires  were  preventable.  In  other  words 
we  robbed  ourselves  of  an  income  of 
ifSol, 000,000  in  1920,  about  three  dol- 
lars tor  every  man,  woman  -ind  ciiiln 
in   our  couniry. 

We  are  anxious  to  have  Building 
Officials  generally,  consider  the  in- 
ade(iuacy  of  the  present  method  of 
building  ordinary  frame  and  ordinary 
coristruclion:  that  metal  lath  and 
plaster  forms  an  adequate  protection 
for  lumber,  and  that  its  usefulness  has 
been  thoroughly  established  for  many 
years  and  now  scientiflc.ally  determined. 
We  want  the  Officials  also  to  now  ap- 
prtciate  that  svood  protected  by  nietai 
lath  and  plaster  is  able  to  withstand 
a  fire  of  similar  intensity  and  dur- 
ation that  is  estimated  to  have  at- 
tacked each  floor  of  the  Kurlington 
Office  Building.  Further,  that  the 
structural  members,  or  even  parts  of 
tiie  structures  can  be  protected  to  great 
advantage  witb.out  extending  the  pro- 
tection   to   the   entire    I)uilding. 

We  believe  that  you  Building  Ollicials 
who  have  known  in  a  general  way  and 
liberally  recognized  metal  lath  as  <>. 
fire  protection  in  the  past,  will  welcome 
the  scientific  information  which  has 
been  but  recently  developed,  and  we 
are  presenting  this  information  on  ;; 
material  which  you  have  so  long  had 
conlidence  in,  so  that  you  can  avail 
yourselves  of  it  as  your  city  grows  in 
a  consciousness  and  demands  more  fire 
protection. 

Theie  is  no  more  influential  position 
)n    the   advanptmenl    of   fire    protectivn 


and  the  lessening  of  over  half  billion 
fire  waste  than  the  Building  Official, 
and  we  appreciate  this  opportunity  of 
presenting  this  information  which  will 
bring  fire  ."afefy  within  Ihe  reach  of 
every   citizen    if   they   but   realize   it. 


The  Observer. 


(Continuect   from    I'age   4) 

The  Dxiplex  Construction  Co.,  man- 
ufacturing concrete  building  blocks, 
has  leased  the  Curry  Garage  at  Rich- 
mond, Cal.,  .according  to  James  Doyle 
of  Oakland,  who  with  William  Edmin- 
ister  of  San  Francisco  will  manage  the 
company. 


Berkeley  building  permits  for  May 
totalled  $652,400.  During  the  month 
192  permits  were  issued,  87  of  these 
being  for  residences. 

The  "Calistoga  Colistogian"  under 
date  of  June  2  reports  tne  discovery 
of  a  new  porcelain  clay  field  about 
three  miles  from  Calistoga.  I'eports 
are  that  the  Napa  Valley  Mining  Com- 
paiiy   will    woik    the    field. 


Articles  of  incorporation  have  leen 
filed  at  Fresno,  Call  torn  i.i.  by  the  Her- 
cules Tractor  Company,  capitalized  at 
§1,000,000.  Directors  are:  D.  U.  Pel  ton, 
J.  If  Fickle,  J.  E,  Daij,  «.  J.  Sickler, 
A.  K.  Pearson,  Dr.  H.  E.  Douglass  and 
E.  W.   Laisne,  all   of  Fresno. 


Arthur  F.  Mathews,  San  Francisco 
artist,  has  l^een  award(-d  the  fine  arts 
gold  metal  of  the  American  Institute 
of  Architects.  Matiiews,  who  has  been 
a  resident  of  San  Francisco  siiice  he 
wp,s  6  years  old,  and  whose  works  are 
to  be  found  all  over  California,  is  well 
known  for  his  landscape  paintings.  Ir 
1884  he  studied  in  Paris  at  the  Julian 
Academy. 


The  ,T-E  Battery  Co.,  has  opened 
i)Uarters  at  221-235  Bay  street,  San 
Francisco,  and  will  -^ngagc  in  the  man- 
ufpcture  of  storage  batteries,  bitterj 
plates  and  lead  parts.  A  department 
will  be  opened  at  a  later  date  to  manu- 
facture battery  boxes  and  f:eparat..>r.---. 
J.  E.  Nottingham  i?  manager. 


Tho  Sacramento  Chamber  of  Com- 
merce will  petition  the  City  Crmniis- 
sioners  to  appropriate  .?30,000  in  the 
next  budget  to  investigate  ilic  feasi- 
bility of  a  ship  canal  to  make  Sacra- 
mento a  ptrt  for  ocean-going  ve.ssels. 
A  pielin'Inary  report  mide  oii  tlie  pro  ■ 
.led  two  years  ago  estimated  the  cost 
of  constructing  a  canal  100  feet  wide 
and  20  feet  deep  at  $tJ.50C.000. 


Fresno  Board  of  Education  votes  to 
levy  a  direct  tax  for  $86,479,  to  finance 
purch.ase  of  sites  for  schools.  No 
building  program  is  contemplated  by 
the  board,  which  is  to  purchase  the 
sites  under  the  belief  real  property 
will  greatly  increase  in  value  within 
the    next    few    years. 


The  I'eni.zoil  Co..  affiliated  with 
Penn's  American  Ketir.ing  Co..  has  pur- 
chased two  acres  in  Powell  St.  west 
of  San  Pablo  Ave..  Oakland,  on  which, 
it  proposes  to  erect  a  modern  plant. 
N.  Day  is  sales  manager  for  the  com- 
pany. 

-Vccording  to  Ihe  X.iti'.nal  (.'iiamber 
of  Commerce  59  per  cent  of  the  build- 
ing construction  for  1921  in  44  larg-^ 
cities  consisted   of  dwelling   house.*. 


The  l\-idham-Low  Co.  of  I'asaden.'; 
has  leased  the  Cni'.ed  Wa>-ehouse  Com- 
pany's building  on  O  oiieet  and  wil'. 
operate  a  box  making  plant.  New  ina- 
eiiinery  and  •mp-oveinei)lf«  will  cost 
flOO.OOO 


Pacific  Gas  &  Electric  Co.  will  com- 
mence construction  immediately  on  th<; 
high  pressure  gas  transmission  line 
which  will  supply  Mill  Valley  and  Sau- 
.salito  with  gas.  Engineering  partlet> 
arc  completing  surveys.  The  pipe-  line 
will  run  from  Corte  Madera  'o  Sausa- 
iito  with  a  branch  pipe  to  Mill  Valley 
and    (Vill  cost  fl92,000. 


Alliert  GIvan,  city  engineer  of  Sac- 
ramento, H.  L.  McCready  and  Daniel 
Hayworth,  are  in  the  field  doing  pre- 
liminary work  on  tiie  Silver  freek  pro- 
ject. El  Dorado  county,  to  determine 
the  feasibility  of  the  project  as  a  muni- 
elpal  hydro-electric  system.  McCready 
will  be  in  charge  of  the  engineering 
work  and  will  establish  a  camp  near 
liiverton. 


At  the  annual  meeting  of  the  Pacific 
l^umber  Inspection  Bureau.  Fred  J. 
Wood  of  the  E.  K.  Wood  Lumber  Com- 
pany, was  elected  second  vice-president. 

Plumbers  and  electricians  of  South 
Pasadena,  have  petitioned  the  city 
council  to  enact  an  ordinance  requiring 
all  iiersons  doing  plumbing  and  elec- 
trical work  in  that  city  to  have  a 
license. 


F.  S.  Altman  has  been  appointed  dis- 
trict engineer  in  charge  of  the-  ^iinne- 
apolis  otflce  of  the  Portland  Cement 
Association,  to  succeed  W.  E.  Hart, 
who  has  been  transferred  to  the  gen- 
eral office,  as  manager,  structural  bu- 
reau. The  Minneapolis  offiee.  located 
in  the  Metropolitan  Bank  Building,  ha.s 
charge  oi  association  work  m  Minne- 
sota ar.d  North  and  South  Dakota.' 


The  Acme  Brick  &  Tile  Company.  P 
O.  Box,  1436,  Manila,  Philippine  Islands, 
desires  to  get  in  touch  with  producer-^ 
of  fire  clay  and  fire  brick  who  desires 
to  enter  the  Philippine  field  witb  th^ii 
liroducts. 


The  1150,000  5"^  per  cent  Tulare 
I'nion  High  School  District  bond  issue 
was  sold  by  the  Tulare  County  Super- 
\  isors  at  par,  accrued  interest  and  a 
premium    of    $11,487. 


E.  G.  Scammon,  manager  of  tiic  Ked 
Kiver  Lumber  Co.  at  Redding,  an- 
nounces machine!  y  is  being  installed 
at  Bella  Vista,  where  his  company  will 
sh.ape  more  than  2.Oii0.00(p  fee,  of  lum- 
ber for  shipment  to  the  market.  New 
machinery  includes  a  plani'r.  <:"deer  and 
cutoff  saws. 


The  abandoned  liiiu-  >iiia  i\  m,i\v..ii 
Irvington.  and  Mission  San  Jose  will 
be  in  operation  this  month,  according 
to  F.  W.  Kenny.  Superintendent  in 
charge,   who   is  installing   maciiinery. 


Imperial  Irrigation  District  in  Im- 
perial County,  Calif.,  has  authorized 
the  issuance  of  $7, .500.000  in  bonds  to 
finance  the  purch  i.^e  and  consolidation 
of  the  various  mutual  water  eoinpanics 
It  a  cost  of  $5,000,000 — the  balance  lr> 
finance  improvements  and  extensions 
The   district   will    include   600,000  acres 


Twenty-eight  building  permits  wen 
issued  in  Reno.  Nevada,  during  the 
month   of  May.      Improvements   totaled 

$108,790. 


The  Waller  Boiler  Works  h;:s  opened 
iron  works  at  1109  Santa  Fe  Ave..  Los 
.\ngeles. 

Howard  F.  Cozzens.  Surveyor  of  Mou 
terey  County,  wiil  bo  a  candidate  to 
.-ucceed  himself  at  the  coming  election. 


The  Western  Pacific  Railroad  has 
st.irted  construction  on  a  $300,000 
draw  bridge  at  the  crossing  of  the 
San  Joaquin  River.  14  miles  southwest 
of  Stockton  K  will  be  200  feet  In 
length 
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APARTMENT  HOUSES 


Plans   Being-  1  repared. 

APARTMENTS  Cost,    $20,000 

bERKELEY,  Alameda  Co..  Cal.  SE 
Channing-  Way  and  South  Atlierton. 

Two-story  frame  and  stucco  apart- 
ment house.  2s  rooms  (2,  3,  4  and 
5-rooni    apartments). 

owner — E.  R.  Gri friths. 

Architcet — Geo.     Rushforth,       354     Pine 
St.,    San    Francisco. 
Plans    will    be    ready    for    figures    in 

three   weeks. 


Sketches  Prepared. 

APARTMENTS  Cost,   $125,000 

ALAMEDA,  Alameda  Co.,  Cal.  Paru 
St.  and  San   Jose  Ave. 

Three-storv  brick  veneer  and  frame 
apartment  house  (24  4-foom  apart- 
ments)   to  be  built  around  a  court. 

Owner — Not    ffiven. 

Architect — A.  A.  Cantin,  68  Post  St., 
San   Francisco. 


Cost,    $12,000 
Cal.       Corner 


Contract   Awarded. 

APARTMENTS. 

WOODLAND,     Yolo     Co 
Court  and  4th  Sis. 

Two-storj    frame  apartments    (4   apart- 
ments) 

Owner — I>con     Campbell,     Bacon     Bldg., 
Oakland. 

Architect— Mr.    Barnhardt    of    the    Dia- 
mond   Match    Co..    Chico. 

Contractor — Wm.   Fait,   Woodland. 


Cost,    $5000 
Jefferson    and 


Contract  Awarded. 
APARTMENTS 
NAPA.    Napa    Co.,    Cal. 

Lincoln    Ave. 
Two-story    frame   apartment   and   store 

buildin    (2    3-room   apartments   and 

llstcres). 
Owner — ^\■.  S.  Moss,  Napa. 
Architect — Not  given. 
Contractor — Chas.       Hort,    N    Main    St.. 

Napa. 


Cor  tractor    Taking    Sub-flgures. 

APARTMP:NTS  Cost,    $47,000 

BERKELEY.  Cal.  Claromont  and  Ash- 
by  Streets. 

Three-story    lirick    apartment    house. 

Owner — Mrs.   Blair. 

Architect — Ea.st  Ray  Planners.  306  14th 
St.,  Oakland. 

Contractor— Sommaralrom  Bros.,  306 
14th   St.,  Oakland. 


<  ortraclor    Taking    Sub-flgures. 
APARTMENTS  Cost,    $70,000 

OAKLAND.     NE   l.Mh   and  Jackson   Sts 
Thrce-.story  brick  apartment  house   (59 

rooms). 
Own*  r — M.     P.    RoyHtone,    306    14th    St., 

Oakland. 
Archlte<i      I'.'-i    P.nv   Planners.  306   Mlb 

St  .   ' 
f'nntran  irslrom      Bros.,      306 

14th  i:ind. 

Contractor    TakltiR    Rub-figures. 


APAPTMi ' 
OA  K 
Tht. 

OWI..   : 

Archil" 

HI.,    ' 
Contract 

14lh  SI. 


TS  t'OBt,    $50,000 

Mlro   SI  root, 
rlf.k   apartriii'nl   house. 
!•     M.    Oiay 

ly  I'laiin«*rB.  306  Hlli 


iriHioni 

(J.ikli'iul 


Bror 


30  ti 


Conlrucl  Awarded. 

APARTMKNT  Coat.    » 12,0(10 

OAKT-AND,  rral.     H  62nd  8t  2G0  W  Col- 

Two-ni'iry      16-roiini     fr.iinc     apiirttiient 

houHC. 
Owp"'^      Kiin^r     W.    Wont.    0676    College 


Co  I 


C    KnlKht,   I8S   12th 


Com'i'l«*""*    Plana    -KlKurMi    to    He^ 


AP 


Elsjven-story  and  basement  Class  A  re- 
inforced concrete  apartment  house 
(20    5    and    6-room    apart ment.s ). 

Owner — O.    B.    Martin. 

Architect — C.  A.  Meussdorffer,  Hum- 
boldt Bank  Bldg-.,  San   Francisco. 

Contr.ict   Awarded. 

STORE  &  APAIIT;MENTS     Cost,  $27,000 

FRESNO,  Fresno  Co.,  Cal.  911  Black- 
stone  Ave. 

Frame    store   and    apartment   house. 

Owner — Joe    Fieralzgano. 

Contractor — Fisher  &  McNulty.  Mattel 
Bldg.,  Fresno. 


Contract  Awarded. 

APARTMENTS  Cost,    $20,000 

OAKA.ND.     N  Belmont  150  E  Perkins. 

Three-story  frame  24-room  apartment 
house. 

Owner — Miss    Ida   Christensen. 

Architect — Clay  N.  Burrell,  First  Sav- 
ings  Bank    Bldg.,   Oakland. 

Contractor — H.  J.  Christensen,  Federal 
Bldg.,    Oakland. 


Permit   Applied   For. 

APARTMENTS.  Cost,   $21,000 

OAKI-AND.     Cal.       NE     33rd     St.     65     E 

Park  Blvd. 
Two-story  26-room  apartments. 
Owner — Mrs.  Cora  B.   Sanford. 
Architect — Not   siven. 


Contractors  to  Take  Sub-Figures  Next 
Week. 

APARTMENTS  Cost,   $150,000 

SAN  FRANCISCO.  SW  Powell  and  Pine 
St. 

Six-story  steel  frame  and  concrete 
apartment  hou.se  (about  4  8  apart- 
ments  of    2   and    3    rooms). 

Owner— Oser  Estate  Corp. 

Architect — S.  Llffhtner  Hyman  and  A. 
Appleton,  68  Post  St,  San  Fran- 
cisco. 

Contractors  and  Eng-ineers — Hayes- 
Oser  Co.,  Call  Bldg-.,  San  Francisco. 


BANKS 


(Completing  Plans. 

BANK  (osl.    UOO.nOd 

SAN    FRANCISCO.      Seventh   Avenue    .t 
Clement    St. 

One-story   Class   B   branch   bank   build- 
ing. 

Owner — S.  F.  Savings  &  Loan  Society. 

Architect  —  Herbert         Schmidt.       2'>\ 
Kearny  St.,  Sarr-sFrancisco. 

Contractor — Chas.      W.       Hoyer,      MiIIl. 
Bldg^.,  San  Francisco. 
Plans  will  be  completed  In  about  l«-ii 

days. 

Contract  Awarded    for   Concrete    Work, 
Etc. — Bids    Being   Taken    for    Gran- 
ite and   Terra  Cotta  Work. 
DANK  Cost,    $65,000 

SACRAMENTO,   Cal.      SW    Sixth    and    K 

Sts. 
One-story    Class    A    bank     building. 
Owner — Bank   of    Italy. 
Architect — Geo.   C.   Scllon   &   Co.,   MItau 

P.ldg.,    Sacramento. 
(Jontractor — K.     IC.     Parker    Co.,    Clunie 
lildg.,  San  Franclaco. 
The     Parker      Company's    contracl     Is 
for    the     frame    of    the    hulldlniC.    »ilns.M 
and    roollng.       Ulds    arc    now    being    ta- 
ken    for    tha    granite    and    terr.t     ootta 
(Vi.ii.        i.aior  libls   will   be   lukop   on   tlio 
1    c<iiiliim<iii.    etc.      Tilt     Pur- 
iiiy   will  Muptrlntend  the  coii- 
.1.1    the    building. 


BONDS 


1':;\I;T1;K,    rular-    Co  .    C«l        KleCl.m 

will    hv    held    Juno    28    In    Ex. -tor    Pnl-.n 

iliu'h    K<-hc>r>l    District    to    vote    liondpt    oi' 

'    M  iHin    (■>    nn.'inci'      nddlttoniil    roIkmiI 

iliiitK    and     Inxtallntlon    of    hentinK 

/.l..:it   In  present  utruclur*. 


SACRAMENTO,  Cal.— Election  will 
be  held  July  1  in  Elder  Creek  School 
District  to  vole  bonds  of  $20,000  to 
llnance  const,  of  new  school.  Trustees 
of  district  are:  E.  J.  Camp,  Clyde  M. 
Davis   and   P.   H.   Smith. 


FALLON.  Nevada. — Churchill  County 
High  School  Trustees  will  call  election 
to  vote  bonds  cf  $92,000  to  finance 
gymnasium  costing  $27,000  and  $65,000 
for  additions  to  chemistry  and  phys- 
ics building. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bonds  of  $600,000  to  finance  construc- 
tion of  civic  auditorium  sold  by  city 
council  for  premium  of  $56,225.  Plans 
for  structure  being  prepared  by  Arch- 
itects L.  S.  Stone,  W.  J.  Wright  and 
Glen   Allen,   as   a  firm,   all  of  Stockton. 


ARCATA.  Humboldt  Co..  Cal.— City 
Trustees  sell  $25,000  sewer  bond  issue 
for  premium  of  $500.  Proceeds  of  sale 
will   finance  construction   of  sewers. 


REDDING,  Shasta  Co..  Cal. — Bonds  of 
$110,000  voted  to  finance  constiniction 
of  new  grammar  school  buildings,  plans 
for  which  are  being  prepared  by  Ar- 
chitects Woollett  and  Lamb,  Hagel- 
stein    Bldg..    Sacramento. 


HANFORD,  Kings  Co.,  Cal. — T-nection 
will  be  held  July  3  in  Oakvalo  Ele- 
mentary School  Distiict  to  vote  bonds 
of  $10,000  for  school  improvements. 
Trustees  of  district  are:  R.  G.  Hamb- 
lin,    Ernest   Lee    and   C.   A.    Baker. 


FRESNO,  Fresno  Co.,  Cal.— July  6  Is 
date  set  in  Central  Union  High  School 
District  to  vote  bond  of  $150,000  for 
school  improvements.  Trustees  of  the 
district  are-  R.  I.  Farris.  Geo.  Rand- 
rup,  W.  M.  Earcus,  A.  P.  Harris  and 
N.    L.    Hoyer. 


SACRAMENTO,  Cal— Election  will 
be  held  July  1  in  Roberts  School  Dis- 
trict to  vote  bonds  of  $9000  for  school 
improvements.  Trustees  of  district 
are:  Vey  Cramer,  Mrs.  May  Hoffman 
and    D.    E.    Sears. 


CHICO,  Butte  Co..  Cal. — Bonds  of 
$40,000  voted  in  Shasta  Union  School 
District  to  finance  construction  of  con- 
crete   school    building. 


BENICIA.  Solano  Co..  Cal.— Ponds  of 
$90,000  have  been  voted  to  const.  .«»torni 
drain  and  fill  In  stre<'ts  and  .alloys  In 
the   Benlcia    Reclamation    District. 

SUSANVILLE.  Lassen  Co..  Cal  — 
Lassen  County  Ch.imber  of  Commerce 
urjfes  a  bond  Issue  to  con.struct  system 
of  K''od   roads. 


TRANQUILLITY.  Fresno  Co.,  Oal.- 
Election  will  be  hold  June  20  In  Tran- 
.jullllty  School  District  to  vte  bonds 
of  $40,000  to  finance  school  Improve- 
ments. Trustees  of  district  are:  C.  F. 
Goodrich,    E.    E.   Slater,    K.    o.    Whltson. 


MODESTO.  Stanislaus  Co..  Cal.— 
(  ounty  .Supervisors  sell  $20,000  bond 
Issue  of  Patterson  School  District  for 
premium  of  $1,775;  prciceeds  of  thi' 
Male   will   flnanco   s(^hool    Improvements. 

HANFORD,  Kings  Co..  Cal —Election 
will  be  called  In  Kings  Plvor  .'School 
I  ilsti-lct  to  vote  hniuls  lo  finance  con- 
struction of  .-iddliional  claauroonis  and 
.'iiiilltorlum     to    the    present    school. 


SAN  JOSE,  .Sania  Clara  Co.,  Cnl. 
I'ntll  July  3.  bills  will  be  received  by 
supervisors  for  piircbnse  of  rolInwinK 
liiiiid  l!<mn  H.  proctedH  of  nale  In  oacli 
iiiilRi.ce,  to  finance  school  Improve- 
ments: tJllroy  School  District,  $180,- 
noo;  Snn  Martin  School  District,  $36,000; 

nperllii  •  PhIom  .Senool  Dl.sitiet,  $(i.''>0(i 
Wvckoff  ,%  While.  (Jjowirs  nunk  Hldg.. 
ttVn  Jose,  arc  the  architects. 


Saturday,    June    17.    1922 


BUILDING     AND     ENGINEERING     NEWS 


SANGEU,  Fresno  Co.,  Cal. — Chamber 
of  Commerce  will  petition  city  trustees 
to  call  election  to  vote  bends  to  com- 
ultte  sanitary  sewer  system,  purchase 
Are  aparatus,  erect  oily  jail  and  stornr. 
Sfwer    system. 


YUBA  CITY,  Sutter  Co.,  Cal. — Elec- 
tion held  .June  10  in  Pleasant  Grove 
Union  School  District  to  vote  bonds  of 
$30,000  to  finance  school  improvements 
failed  to  carry  by  two  votes.  Another 
election    will    be    held. 


FRESNO,  Fresno  Co.,  Cal. — Elec- 
tion held  in  Central  Union  High  School 
District  to  vote  bonds  of  $18,000  for 
improvements    failed    to   carry. 


FRESNO,  Fresno  Co.,  Cal. — Until 
June  26  bids  will  be  rec.  by  Super- 
visors for  purchase  of  $7500  bond  issue 
of  the  Pomona  School  District.  Pro- 
ceeds of  the  sale  to  finance  school  im- 
provements. 

CUTLER,  Tulare  Co.,  Cal. — Bonds  of 
$15,000  voted  in  Ctitler  School  District 
to    finance   addition   to  school    building. 

SAN  ANSELMO,  Marin  Co.,  Cal.— 
Bonds  of  $20,000  voted  to  finance  one- 
room  addition  to  YolandsdaJe  school, 
manual  training  room  addition  to  main 
school  and  Improvement  of  play- 
grounds. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — The 
$241,000  bond  issue  of  the  Santa  Rosa 
Grammar  School  District  sold  for  a 
premium  of  $26,281.  Proceeds  of  sale 
will  finance  construction  of  two  gram- 
mar schools,  plans  for  which  are  being 
prepared  by  Architect  W.  H.  Weeksfl 
369    Pine   St..   San   Francisco. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Election  will  be  held  July  10,  in  Arvin 
School  District  to  vote  bonds  of  $17,- 
500  to  finance  school  improvements. 
Trustees  of  district  are:  E.  O.  Mitchell, 
W.  W.   Heard  and  H.  R.  Portman. 


CHURCHES 


Plans  Being    Prepared. 
CHURCH.  Cost,   $130,000 

HOLLYWOOD,   L.   A.   Co.,   Cal. 
Reinforced    concrete   and    brick    church 

50x150. 
Owner. — iSt.    Stephen    Episcopal    Church. 
Architect — Walker      &      Eisen,      Pacific 

Finance    Bldg.,    Los    Angeles,    and 

Frohman,  Robb  &  Little  of  Boston, 

associated. 


Sub-figures  Being  Taken. 

SYNAGOGUE 

LOS  ANGELES.  N  Breed  near  Brook- 
lyn   Ave. 

Two-3tory  and  basement  synagogue. 

Owner — Congregation   Talmud  Torah. 

Architect — A.  M.  Edelman  and  A.  ('. 
Zimmerman,  Hellman  Bldg.,  Los 
Angeles. 


FACTORIES  &  WAREHOUSES 


Plans    Being   Figured. 

PRINTING   PLANT.  Cost,    $ 

SAN  FRANCI&CO.  Howard  St.  bet. 
5th  and   6th   Sts. 

One-story  reinforced  concrete  build- 
ing for  printing  plant. 

Owner — Louis  R.  Lurie. 

Lessee — The  Leighton  Press,  516  Mis- 
sion   St.,    San    Francisco. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery   St.,    San    Francisco. 


Plans   Being  Prepared. 

WAREHOUSE  Cost.  $150,000 

PITTSBURG,    Contra    Costa    Co.,    Cal. 

One-story  reinforced  concrete  ware- 
house   80x200. 

Owner — Pioneer    Rubber    Co. 

Architect — Benj.  G.  McDougall,  381 
Bush  St.,  San  Francisco. 


Plans  Being  Prepared. 

WAREHOUSE  Cost.    $100,000 

LOS    ANGELF:S.       NW    Boyd    and    San 

Pedro  Streets. 
Four-story  class  A  warehouse. 
Owner — Illinois  Electric  Co. 
Architect — Noorenberg  &   Johnson,   Los 

Angeles    Railway    Bldg.,    Los    An- 

seles. 


^^ontract    Awarded. 

WAREHOUSE  Cost,  $20,000 

VISALIA,    Tulare   Co.,    Cal. 

One-story  brick  warehouse,  99x100. 

Owner  —  California  Packing  Corpora- 
tion, 101  California  St.,  San  Fran- 
cieco. 

Engineer — Phillip  Bush,  101  California 
Sit.,   San    Francisco. 

Contractor — A.  E.  Noble  and  I.  E. 
Toothacre,  201  N.  West  St.,  Visalia. 


Plans  Complete. 

WAREHOUSE  Cost,  $14,000 

FRESNO,    Fresno    Co.,    Cal.      324    O    St. 

Warehouse. 

Owner — United    Warehouse    Co.,    H   and 

Mono   Sts.,    Fresno. 
Architect — Not   given   . 


EUREKA,  Humboldt  Co.,  Cal. — Mer- 
cer-Fraser  Co.,  Eeureka,  at  approxi- 
mately $15,000  awarded  contract  by 
Eugene  Wooden  of  San  Francisco  to 
construct  wharf  and  warehouse.  120  ft. 
by  70  ft.,  in  E  street.  Structure  will  be 
leased  to  M  R.  Schmeder,  Commission 
Merchant  of  Eureka. 


AUBURN,  Wash.— A.  W.  Quist  &  Co., 
Hoge  Bldg.,  Seattle,  awarded  contract 
by  Northern  Pacific  Rallwty  to  const, 
train  shed.  80x460  ft.,  and  approx. 
1200  ft.  of  water  mains  and  installing 
fire  hydrants.  A.  R.  Cook,  assistant 
chief  engineer  for  railroad  company. 


SACRAMENTO,  Cal. — Architects  Der.n 
&  Dean,  City  Library  Bldg.,  have 
awarded  a  contract  to  Grinnel  Co.  of 
the  Pacific,  453  Mission  St.,  San  Fran- 
cisco, on  their  bid  of  $13,500.  for  the 
sprinkler  system  for  a  5-story  mill 
constructed  warehouse  for  Bruener  Co. 
It  is  being  ereceted  on  L  St.  between 
6th  and  7th  in  Sacramento. 


YREKA,  Siskiyou  Co.,  Cal.— State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  has  purchased  an  acre  of 
land  near  Yreka  Railway  on  which  it 
will  construct  warehouses  to  store  ma- 
terials for  crews  working  on  highways 
in    Siskiyou    County. 


FIREH0USE8  AND  JAILS 


REDDING,  Shasta  Co.,  Cal.— Wm. 
Stephens,  Redding,  only  bidder  at  $17,- 
000  to  repair  county  jail  building  and 
const,  detention  and  insane  wards.  Bid 
rejected.     S.  N.  Witherow,  county  clerk. 


FLATS 


Contract  Awarded. 

FLAT  Cost,    $26,500 

SAN  FRANCISCO.  NE  20th  Ave  and 
Balboa  St. 

Two-story  frame  flat  building  (except 
plumbing,  electric  work,  painting, 
electric  fixtures,  heating  system 
and  window  shades). 

Owner — Blanche  Bercut. 

Architect— Erie  J.  Osborne,  Balboa 
P.ldg.,   San   F'rancisco. 

Contractor- — A.  M.  Hardy,  6217  Califor- 
nia   St.,    .San    Francisco. 

Contract   Awarded. 

FLATS  Cost,  $12,000 

SAN     FRANCISCO.       E     17th     Ave.     275 

S   Anza. 
Two-story    and      basement      frame    (2) 

flats. 
Owner — A.   J.  Glesener. 
Arsshitect— Dodge     Reidy,     860     Pacific 

Bldg.,   San    Francisco. 
Contractor — Fred      Moller,      180      Jessie 

St.,    San    Francisco. 


Contract  Awarded. 

FRAME   FLATS  Cost.   $10,000 

SAN    FRANCISCO.      SE    Tenth    Avenuc 

and   Kirkham   Street. 
Two-story  &  basement  frame   (4)   flats. 
Owner — M.   J.    Thompson,   531    Kirkham 

St.,  San  Francisco. 
Contractor — F.  Crothers.  1426  10th  Ave.. 

San  Francisco. 


Contract  Awarded. 

FT,ATS  Cost,   $8800 

SAN    FRANCISCO.      E    24th    Ave.    74    N 

Cabrlllo. 
Two-story      and      basement    frame    (2) 

flats. 


Ownf  r^BIanche  Bercut,    1610   Anza  St., 

San   Francisco. 
Architect — Erie      J.      Osborne,      Balboa 

Bldg..  San   Francisco 
Contractor— A.  M.  Hardy,  518  24th  Ave 

San    Francisco. 


I'lans    Being    Prepared. 

FLATS'  Cost,    $8000 

S-AN    FRANCISCO.      2400    Washington. 

Alter  two-!itory  frame  building  IntL 
two    flats    (    3    and    5    rooms). 

Owner — John    Schroder. 

Architect — Ernest  Hildebrand,  110  Sut- 
ter St.,  San   Francisco. 


Contract    Awarded. 

FLATS  Cost.    $11,660 

SAN    FRANCISCO.      E    5th    Ave.    150    S 

Cornwall. 
All  work  except  finish  hardware,  sbade^j 

electric  fixtures  and  wall  paper,  for 

a   2-story  and   basement  frame  flat 

building. 
Owner — Ernst  and  Selma   Fechner,    370 

5th  Ave.,  San   Francisco. 
Plana   by   owner. 
Contractor — Ed.    Zinkand    &    Son,     434 

10th    Ave.,   San   Francisco 

I'lans  Completed. 

FLATS  Cost.     $10,000 

SAN    FRANCISCO.      E    16th    Ave.    95    S 

California. 
Two-story     and    "basement     frame     (2) 

flats. 
Owner — May    E.    Foley,    770    5th    Ave., 

San   Francisco. 
Architect — John   J.  Foley.   770   5th  Ave., 

San   Francisco. 


Contract    Awarded. 

FLAT.S — DWELLING.  Cost,    $26,000 

SAN     FRANCISCO.      NE      Mission      and 

Crescent    Ave.,     E    Mission    25,     50 

and  75  N  Crescent,  and  N  Crescent 

Ave    71    N    Mission. 
Four    two-story    frame    flat    buoldings 

and   one   one-story  frame   dwelling. 
Owner — Alfred    E.    Hind. 
Architect — W.   G.  Hind,  Mission  St.  and 

Crescent  Ave.,  San  Francisco. 
Contractor — Harry     W.     Hind,     Mission 

St.    and    Crescent   Ave.,    San   Pran- 

ci.sco. 


GARAGES 


Cost,    $- 


Work  Started. 
OAR.A.GE    • 

WATSONVILLE.   Santa   Cruz   Co.",   Cal. 
Reinforced   concrete   garage. 
Owner — John   P.   Porter. 
Architect — Wvckoff   &    White,    Growers 
Bldg.,  San  Jose. 
Work    is    being    done    by    segregated 
contracts. 


Bids  Rejected. 

GARAGE  &SMACH1NE  SHOP    Cost,  $ — 
MERCED.   Merced   Co.,   Cal.      Blk.   38 
One-story      hollow      tile      (steel      roof 

trusses)    garage  and   machine  shop 

building. 
Owner — Merced    Irrigation    District,    W. 

D.    Wagner,    Secretary,    Merced. 
-A^rchitect — Ira  W.  Hoover,  Planada. 

Following  bids  were  received:  Mer- 
ced Concrete  Pipe  Co.,  Merced,  $24  - 
750.  Davison  &  Nicolsen.  San  Francisco. 
$24,590;  E.  F.  Jensen.  Merced.  $23,520. 
The  bids  were  rejected  and  action  post- 
poned indefinitely. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
June  26.  10  a.  m.,  bids  will  be  received 
by  KVed  M.  Kay,  county  clerk,  for  fur. 
and  installing  machinery  and  tools  for 
now  garage  recently  constructed  for 
Humboldt  county.  List  of  materials 
desired    on    file   with   clerk 


GOVERNMENT    WORK    AND 
SUPPLIES 


Plans    Being    Figured. 

Bids   Close   June   20,    1922,   11   a  m 

ARMY    BLDGS'.  Cost, '  $ 

MOXTERKT.    Monterey   Co..    Cal.      Pre- 
sidio. 
Frame    ofllcers"    quarters,    stables    and 

gun    sheds. 
Uv.  utr — v.  S.  Government. 
Architect — Owner. 

Plans  may  be  obtained  from  the  Con- 
structing Quartermaster  at  Fort  Ma- 
son on  a  deposit  of  $10.  Sj^e  call  for 
hlAn    nndrr   official    propoaala. 
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S^FIRMARY*'"'^'''-  cost.    $25,000 

bEjICIA:    Solano    Co.,    Cal.         Benicia 

H^[o^"^Ule  infirmary  (asbestos  or 
Spanish  tile  roof,  steam  heating 
plant,    etc.) 

Owner — U.    S.    Government. 

^l%Tr.cLr'-T-  T.  AVhiteman.  Half 
Moon    Bay.    $13,7o8.  t,i„„,k 

riiimbine  awarded  to  Burnham  Plumb- 
ing  Co..  1220  Webster  St.,  San  Fran- 

F,leoUK-%Vork°to  Severin  Elec  CO.,  55 
5th   St.,    San   Francisco,    51.580. 

Plans  Being  Figured. 

Bids    aose    July    U.    1922,    3    p^^n. 

POSTOFFICE  '-ost.    ♦ 

GII.MER.    TEXAS 

owner— U.  S.  Government. 

Fireproof    PostofTicc    building. 

See  call  for  bid*  under  official  pro- 
posals. 

|l^drcK"juS^922.    11    a.m. 

KS^EL   fsLiS'D.   cal.    Fort^'^iSf^olell. 
Frame   vocational   training  building. 
Owner — U.  S.  Government. 
Architect — Owner. 

See  call  for  bids  under  officUU  pro- 
posals. 

SEATTL.E,  Wash. — Until  Juno  21, 
bldrwill  be  rec.  by  Alaskan  Engineer- 
ing Commission.  Bell  Street  'rerrn,i;al. 
for  fur.  and  del.  under  Circular  No. 
567  160  gross  tons  steel  rails.  400  pairs 
sDlce  bars,  18  kegs  railro.id  track 
bolts  12.000  tieplates.  2000  locknut 
and    6    pair    compromise    joints. 

WASHINGTON.  D.  (?.— 'Jids  are  be- 
ine  rec  by  Bureau  of  Supplies  and 
Accounts  Vavv  Dept..  for  fur.  and 
del  materials"  under  the  followmg 
schedules,  date  for  opennu;  bids  as 
noted   at    end    of   each    paraK'raph: 

Schedule  3,  various  eastern  and  ^\esl- 
ern    yards:    730,000    lbs.    cotton    waste. 

^s'che<l'^"4i^  various  eastern  and  west- 
ern yard.s.  miscellaneous  quantity  or 
petroleum    spirits;    .Ttily    5.  ,«  nno 

Sched.  5.  Mare  Islmd,  Calif..  20,000 
lbs.    white   lead,   dry;    July..?^   .    .    ,r.r.f.(. 

Sched.  6.  I'uget  Sound.  W  a^h  .  10,000 
lbs     brass    voice    tubing;    July    5. 

Sched  7.  various  eastern  and  wet.t- 
ern    yards:     520.000    lbs.    soap    powder; 

■'"sched.  8,  various  eastern  and  west- 
ern yards:  miscollane  lus  quantity  or 
Hteerwire   rails;   July   '^. 

Sched.  '.•694,  east  coast  yards:  miscel- 
laneous   quantity    of    white    lead;    June 

^'sched.  961)5.  eastern  and  western 
'■oast  yards:  mlscellan'>ous  quantity  of 
^um    gaskets;    Juni-    27. 

Schod.  '••ei'e,  various  eastern  and 
western  yards;  16  000  bbls.  Portland 
.einent;   Jun*"   27.  . 

sched.  0701.  P.irt.sinouth.  -^i,  "•  ^f^Vili.' 
adelphia  and  Mar,-  Island:  85.000  lbs. 
boiler  compound;   .liine   27. 

Sched.  0702.  east>in  coast  yards.  8o,- 
(lOO    lbs.    ralcium    carbide;    June    27. 

Sched.      07or>,      viirlouM      eustirn      and 

western  yards:   21.70"  dry  colls;  June  -< 

Sched        070r.,e;ist.  1 11       and       western 

coast   yards:   mlH.-.  ll:m<-ou8   ciuanlny   of 

tioiler   Kaskets;   .lune   27. 

Sched  9710.  various  eafltern  anrt 
western  yards:  45.000  lbs.  calcium  chlo- 
ride; .Tune  27.  .  „i 
Sched  0711.  various  ea8t<Tn  and 
wiVtirn  yard.t;  256,000  lbs.  concentrat- 
ed   lye;    .June    27. 

Srhrd.  5)712,  WaHblnKt<.n,  D.  C.  and 
Mar.-  Inland.  Yalir.:  10,200  deck  scrub 
hrunlxn;    -lune    27. 

Sched  Ii7U.  varii.uH  easlerii  yards: 
niiBcellaneous  quantity  of  rubber  pump 
vBlve»;    .Mine    27. 

Sched       :'7I4.      variouH     easlern      nna 

western    V.M.I..      n,is..ll:.. .tM  quantity 

of   ubrnsK  ,  v..  , 

Srhert      •..  IV".    ^«r- 

folk    and  .  .itt:i11-i« 

salinity    h 
stlns    pill  I. 
denters    foi     • 
20  

w  \sni^''"''"^'    •'   ''     '■""'    ■'■ 

1  o    ?,()    ;■    111 
•    :,!>  .1         <    '    : 

I  .•        for     fill  ■.  .     :     ... 

Mln<ral  hi.  ....    ■     m.-i.  .   oil    init- 
11,.    engine  OH,  il  >-     A   medium  lubrl* 


eating  oil.  car  and  locomotive  engine 
oil.  Class  C  heavy  lubricating  oil. 
Class  C  extra  heavy  lubricating  oil, 
cup  greases,  gear,  chain  and  wire-rope 
lubricant    and   cotton    waste. 

PORTLAXD,  Ore. —  The  following 
bids  were  rec.  by  the  U.  S.  Engineer 
Officer.  Portland,  for  furnishing  gr.ide 
A   dredger  sleeves:  . 

Item    1.    25'.^x36    in.;    2.2i>'/3x4  8    in. 

Pioneer  Rubber  Mills,  San  Francisco, 
Item  1.  $57.56  ea.,  accepted;  2.  $7t..65, 
accented.  .^     _       , 

United  States  Rubber  Co.,  Portland. 
Ore..   Item  1.  $56.49;   2.  $75.32. 

New     York    Belting    &     Packing    Co 
New  York  citv,  Item  1,  $57.50;  2.  $(6.50. 

A  G.  Long  Co.  Inc.,  Portland.  Ore.. 
Item    1.   $62.30;   2.   $83.33. 

Goodvear  Rubber  Co..  Portland,  Ore.. 
Item  1,  $63;  2.  $S4. 

Marshall -Wells  Co.,  Portland.  Ore.. 
Item   1.   $61.45:   2,  $79.80. 

Manhattan  Rubber  Mfg.  Co.,  Pa.ssaic. 
N.    J.,    Item    1.    $67.75;    2.   $90.29. 

General  Rubber  &  Supply  Co  .  J'ort- 
land.    Ore..   Item    1,    $75.94;   2,    $98.11. 

IJ  F  Goodrich  Rubber  '"'o..  Seatile, 
Wash.,   Item    1,    §78.5'i:    2,    $101  40. 

The  Peerless-Paoifl::  Co..  Portland. 
Ore..    Item    1,   ^94.50;    2.    $126. 

\'cw  York  Uubb.r  Co..  New  ^  ork 
City,  Item   1,   $112.47;   2,  $119.46. 

Gutta  I'ercha  .t  Hiibber  Mfg.  Co.. 
New    York    City,    Item    1.    $222;    2.    :r40o. 

WASHINGTON.  D.  C— Otis  Elevator 
Co  Washington.  D.  C,  at  $9846  sub- 
mits only  bid  to  Supervisin,-?  Architect, 
Treasurv  Department,  to  install  two 
magnet'  control  electric  elevators  in 
Veterans'   Hospital  at  Palo  Alto,   Cal. 

SAN  FRANCISCO. — Until  June  20,  10 
i  m  ,  mids  will  be  rec.  by  Quartermas- 
ter Supplv  Oflicer,  Fort  Mason,  under 
Circular  22-79,  for  fur.  and  del. 
plumbing    supplies,    pipe    and    fittings, 

Sepante  bids,  same  date,  under  Cir- 
cular 23-2,  for  fur.  and  del.  gasoline, 
kerosene,  enelne  distillate,  lubricating 
oils,  cup  grease,  fuel  oil.  linseed  oil, 
etc. 


Lange  tS-  Bergstrom.  San  Francisco 
and  San  Diego,  Item  1,  $268,000; 
2.    $319,000. 


MARE  ISLAND.  Cal.— The  Public 
Works  Olfice  received  the  following 
two  bids  on  June  14  for  the  construc- 
tion of  a  one-story  addition  to  the 
present  power  house  No.  3i*3,  High 
Power  Radio  Station,  Mare  Island,  Cal- 
ifornia, under  Specification  No.  4664: 
John  Pringle,  Yallejo,  $8800.  120  days. 
Fletcher  &  Warren^  Vallejo,  $10,300, 
120   days. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Plans   Being   Prepared. 

LODGE    BLDG.  Cost,    $175,000 

FRESNO,  Fresno  Co.,  Cal.     Merced  and 

Van   Ness  Ave. 
Four-story      and      basement      fireproof 

lodge    and    store    building. 
Owner — Kniglits    of    Pythias    Board    of 

Directors,    Fresno,   Cal. 
Architect — Swartz    &    Ryland,      Rowell 

Bldg.,    Fresno.    Cal. 


M\RE  ISLAND,  Cal.— Bids  were  re- 
ceived as  follows  on  June  14  by  the 
T'ublic  Works  Office  at  Mare  Island  for 
dredging  at  the  Naval  Co.al  E^f-pot 
(Caliiornia  City  Point)  Tiburon.  Cali- 
fornia, under  Specification  No.  4660: 
\merican   Ddredging  Co.,   24  %c  per  cu. 

yd. 

Pacific  Coast  Dredging  Co.,  2oc  per  cu. 
yd.  

WASHINGTON,  D.  C. — Bids  were  re- 
ceived on  June  14  by  the  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington.  D.  C.  for  the  construc- 
tion of  two  steel  radio  towers,  with 
concrete  foundations  to  be  erected  at 
Mare    Island      under      Specification    No. 

4637. 

At  the  same  tUrie  bids  were  opened 
for  constructing  five  double-section 
hangars,  erection  shop,  pumphouse,  oil 
and  plant  slorchouse,  one  40.000-gal. 
■gasoline  tank  and  oil  tnnks(  hand  op- 
erated and  motor  driven  pumps,  cone, 
roads  gasoline  distributing  lines,  wa- 
ter mains,  electric  line.-*  etc..  for  San 
Tllepo    .N'aval    Station.      Spec.    No.    4681. 

Sperlflrntlon    4<K;7 
lirlgliton  Sliu.tural  Corp.,  Item   1.  $(2.- 

388;   4.   $81,966. 
Donaell    Zane,   Item    1,    $72,936;    4.    $.9,- 

310 
Union  Conslr.  Co.,  S.  F..  Item  1.  $73,108; 

4      $94  292. 
PlttsburE-Des    Moines    Steel    Co..    Item 

1     $ri.l27;    4     $105,876. 
W     E     KIcr,    San    Dleffo,    Item    1.    $84,- 

000;    4,    $91,000. 
AmcrlcHU    nrldKO  Co..   Horn    1.   $104,000; 
4,    $119,000. 

.•tpeolflcntlon    4581 
O    E.  EnKlneerlng  Co  .  Now  York,   Item 

1     $l'4S.nOO;   2.    $829,000. 
Union      ("oiistr       ('o..      Sun      Francisco. 

Item    1,    $324,941;    2.    $181,341 
K      K      Parker    Co.,    Clunlo    Hldg.,    .san 

Fni.lrrn      Ifrm    ,    f  266.000. 
.,  •         ■    .    San    Fran- 

2.    $842,000 
J.  .1    Co.,    Item 

1    $'7- :•,  i.".i!M>"" 

Allnn    Pope.   Item    1.   JtOS.OOO;   2,    $117.- 

'>■'"•  ^. 

W      K      Kler    Conrlr.     Co.    San     DIeBo. 

Horn    1,    $J»».000;    S,    1241.700. 


Contract  Awarded. 

ADDITIONS  Cost.    $20,000 

OAKLAND,  Cal.  SW  30th  St.  and  Tel- 
egraph Ave. 

Alter  and  and  additions  to  undertaking 
p.irlors. 

Owner — C.  H.  J.  Truman,  2935  Tele- 
graph Ave..  Oakland. 

Architect — Not   given. 

Contractor — Jas.  H.  Pedgrift.  4110 
Broadway,    Oakland. 


Contract  Awarded. 

FRATERNITY    HOUSE        Cost.    $32,000 

BERKELEY.     Alameda    Co..     Cal.       No. 

2216  Piedmont  Ave. 
Three-story  23-room   fraternity   house. 
Owner — Kappa   Sigma. 
Architect — C.  C.   Dakin.   29(.l    Pine  Ave.. 

Berkeley. 
Contractor — Ben    Pear.^on.    2403    Grant 

St.,  Berkeley. 


HOSPITALS 


Commissioned    to     Prepare    Plans. 
HOSPIT.\L  Cost.    $2.000,00'i 

LIVERMORE.    Alameda  Co..  Cal.     Cres- 
ta      P.Ianca      property,      known      a.-^ 
Johnson    Ranch.    5   miles   from   Liv- 
ermore. 
Group    of    30    reinforced    concrete    and 
frame    hospital    buildings    (    Tuber- 
cular   War    Veterans"    Hospital). 
Owner — I".    S.    Government. 
.Architect— Matthew      O'Brien.   68      Po.st 
St..    San    F'rancisco. 
.\rchitect  O'Brien   just    n  turned  from 
Washington.         w  here         prellmlnar.\ 
skketches    w^rt    approved    by    the   Vet- 
erans' 15ure:ui. 

The  buildings  will  be  of  reinforced 
concrete,  with  the  exception  of  eleven 
bungalows  fir  medical  officers  of  the 
r.'sideiit   staff. 

The  liulldlngs  In  detail  will  be  two 
infirmariee.  one  mess  hall,  a  nurses' 
home,  bachelor  f|uarter.s  for  medical 
doctors  In  charge,  eleven  bungalows, 
three  s"mi -ambulant  wards,  having 
beds  for  100  patUnts.  three  ambul.Hnt 
wards  of  equal  c;i|>«clty.  one  recrea- 
tion ball,  a  ehapel,  and  adiulnstrat ion 
buildings  that  Include  a  |)ower  plant, 
fire  HtHflon  and  quarters  for  the  attend 
ants. 


Skelcliesi  Approved. 

HOSPITAL.     ETC.  Coat..  $3o.U((U 

i»,\KI>.\LK.    Sianlslaua   Co.,   Cal. 
Hollow    tile    hospital    uiid    nurses^    col- 

tase. 
owner — City  of  Oakdala. 
\rchltccl    —    Dnvls-Hellor-Peareo    i  o  . 

Delta    Bldg..   Stockton. 

WorkliiK    Drawings   Being   Prepared. 
HOSPITAL  C>»«t.     »— 

LOS     ANGELES.        Peaiidry      Ave.     rioI 

.Suii.sei    Blvd. 
KlRht -story  .-ind   basement  class  A   ho.'' 

pitnl   building  eox200,  and  a  dornn 

ior> . 
(iwn«<i  —  ^^t.    VIncentH    Hospital 
\rchllect— John   (":.    Austin.    Uftker-Pei 

^llor  Bldff,  LfQii  Angelea. 
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Contracts  Awarded. 

STOREHOUSE  Cost,    $ 

SAN"   FKANCISOO.      Letterman    General 

Hospital. 
One-story     and      basement      reinforced 

concrete    storeiiouse,    46x140. 
Owner — U.  S.  Government. 
Architect — Owners. 
General    contract    to    the      The      Union 

Constr.      Co.,    Balfour      Bldg.,    San 

Francisco,  $19,438. 
Electrical  ^vork   to  M.    E.    Ryan,   Clunie 

Bldg--,   S.   F.,   $117. 


REDDING,  Shasta  Co.,  Cal. — Redding 
Lumber  Co.  awarded  cojitraot  Dy  ihe 
Supervisors  to  furnish  100,000  shingh-.s 
for  use  at  the  county  ho.spital  at  $7.74 
per  M;  also  for  7500  ft.  of  flooring  at 
$74.50    per   M    ft. 

OAKLAND,  Cal.l — Only  one  bid  was 
received  on  June  12  by  Geo.  E.  Gross, 
clerk  of  Alameda  County,  for  the  al- 
terations and  additions  to  a  one-story 
frame  Ward  Building  at  Alameda 
County  Hospital,  near  San  Leandro. 
E.  T.  Leiter  &  Son,  3607  We.st  St., 
Oakland,  $7!)37.  The  contract  was 
awarded. 


RENO,  Nevada. — ^The  Washoe  County 
Commissioners  in  the  near  future  will 
ask  bids  for  furnishingr  and  install- 
ing equipment  in  tihe  new  county  iso- 
lation hospital. 


HOTELS 


Contract    Awarded. 

HOTEL   BLDG.  Cost,    $ 

LOS    ANGELES,    Cal.      McOadden    Place 

and   Hollywpod   Blvd. 
Eight-story  and  basement  Class  A  hotel 

building,    40x137. 
Owner — W.    H.   Christie. 
Architect — Arthur   R.    Kelly,    Van    Nuys 

Bldg.,   Los   Angeles. 
Contractors   —    Lange      &      Bergstrom, 

Washington   Bldg.,   Los  Angeles. 


Complptlng   Plans. 

HOTEL  Cost,    $200,000 

SAN   LUIS    OBISPO,   Cal. 
Five-story  and   basement  Class  C  store 
and      hotel      building,    86x160     (120 
rooms,  112  bathrooms). 
Owner — Carpenter    Hotel     Co. 
Architect — George   Rushforth,    354    Pine 

St.,    San    Francisco. 
Contractor — Roseno-Hunt-Sprager     Co., 
425  Pacific  Finance  Bldg-,  Los  An- 
geles. 
An  estimate  will  be  submitted  by  the 
above    contractors,    which     if    satisfac- 
tory,   will    be    accepted.      Otherwise    it 
will   be  sent  out  for  competitive   bids. 


Plans    Completed. 

HOTEL  Cost,    $208,000 

SAN   BERNARDINO.  Cal.      E   Street. 
Five-story  steel  frame  hotel  (150  rooiTi.«: 

terra  cotta  and  caen  stone  facing). 
Owner — C.   B.'  Phillips. 
Architect — Howard  E.  Jones,  Katz  Bids 

San  Bernardino. 


Plans    Being   Prepared. 

STORE   AND   HOTEL  Cost,    $350,000 

AMARILLO,  Texas.  Seven-story  fire- 
proof store  and  hotel  (250  rooms 
and   5   stores). 

Ov  ner — T.  S.  Mitchell,  Amarillo,  Texas. 

Architect — Geo.  C.  Burnett,  El  Paso, 
Texas. 


OAKDALE,  SUnislaus  Co..  Oal. — Rod- 
den  Bros.,  of  Oakdale,  plan  13-rooni 
addition  to  Live  Oak  Inn,  leased  to  H. 
E.  Manchester.  Will  be  of  brick  con- 
struction. 


PUBLIC  BUILDINGS 


Plans  to  Be  Prepared. 

POSTOFFICE  Cost,    $ 

MODESTO.    Stanislaus    Co..    Cal.    1    and 
12th    Sts. 

Brick    or    concrete    Postoffice    buildinpr. 

Owner — Modesto      Postotfice      Improve- 
ment  Associaation. 
The  members  of  the  association  wiio 

make  the  building  possible  are:     C.   R. 

Tillson,   G.   P.    Shafer   Co.,   George    Per- 

ley,    N.    E.    DeYoe,    T.    K.    Beard,    F.    E. 

Smith.    C.    B.    Taylor,    W.    J.    Brown.    K 

H.    Tickle,    J.    ge^tty.    W.    F.    Ramont, 


O.  A.  Sullivan,  H.  F.  Johnston,  C.  F. 
Wente,  M.  E.  Angelo,  W.  W.  Giddings, 
George  A.  Cressey,  L.  C.  Black,  H.  T. 
Crow,  Ef.  L.  Sherman  and  Ed\>-'ard 
Ealey. 

The  proposal  that  has  been  accept- 
ed by  the  Governmental  departments 
specifies  that  the  Government  shall 
lease  the   building  for  $3600   a  year. 


Cost,  112,509 
Co.,    Cal.       70 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bids  will  be  received  until  Julv  3.  1922. 
at  11  A.  M.,  by  E.  D.  Graham.  Clerk  of 
the  City  of  Stockton,  for  ait«:rationK 
to  grandstand  at  Agricultural  Park,  In 
accordance  with  plans  prepired  l)v  Ar- 
chitect Wright  &  Satterlee,  Bank  of 
Jl.aly  Bldg.,  .Stockton.  Plans  may  be 
obtained  from  the  Poard  of  ,^uperviso'-s 
on   a  deposit   of   $10. 


PETALUMA,  Sonoma  Co.,  Cal. — Un- 
til June  20.  bids  v/ill  be  received  by 
W.  T.  Spridgen,  secretary  Park  Com- 
missioners to  erect  lavatory  and 
showers  in  Kenilworth  Park.  Spec, 
may   be   had    from   secretary. 


RESIDENCES 


To  be  Done  by  Day'.s  Work. 

12    DWELLINGS  Cost,    $2000    each 

.S'.AN  FRANCISCO.  E  Madrid  N  Excel- 
sior. 

Twelve  1 -story  and  basement  frame 
dwellings. 

Owner — K.    Anderson  and    T.    Johnson, 

133    Eertita    Ave.,  San    Francisco. 

Architect — None. 


To   Be   Done  by   Day's  Work. 

f;  DWELLINGS.  Cost,  $5000  and  $5300  ea. 

OAKLAND.      Barrow.<?      Road      K   Cava- 

naugh. 
Six     two-story     6-room     dwellings. 
Owner — .1.     P.     Penpin,     1423       Franklin 

St.,    Oakland. 
Architect — Not   given. 


Figures   to   be   Taken    Shortly. 
RESIDENCE  Cost.   $10,00f, 

SAN  JOSE.  Santa  Clara  Co.,  Cal. 
Two-story  frame  residence. 
Owner — Mrs.    IMary    V.    Leaman. 
Architect — Wyokoff    &    White.    Growers 
Bank   Bldg..   San   Jose. 


Plans  Being  Prepared. 

RESIDENCE  Cost.    $ 

SAN  FRANCISCO.  Jordan  Park  Dis- 
trict. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — A.    Grunauer. 

Architect — Erie  J.  Osborne,  Balboa 
Bldg.,   San    Francisco. 


Plans  Being   Prepared. 
RESIDENCE 
OAKLAND,    Cal. 
IV" -story    frame   residence. 
Owner — Mrs.    Roggs. 
Architect — Jas.    T.    Narbett.    910 
donald  Ave,,    Richmond. 


Cost,    $5000 


Mac- 


Plans  Complete. 

GARAGE.  Cost,    $11,000 

SACRAMENTO,    Cal.      112    45th    St. 

Two-story  farme  9-room  dwelling  ami 
garage. 

Owner— C.  E.  Wright,  S17  J  St.,  Sacra- 
mento. 


A.  E.  Leitch 


Fred  Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Succennors  to   E.   S.  Wnmer 

Office   and    Warehouse: 
1116  SECOND  ST..  s  I ni  \:^ii:>To 

Phone    Main    726 


Contract   Awarded. 

iiE.«?IDENCR 

PKRKELEY,     Alameda 
Hlllcrest. 

Two-story  frame  S-room  residence  and 
garage. 

Ov/ner — Mrs.   James   Gee,   cor.    Los   An- 
geles and  Shattuck  Aves.,  Berkeley. 

Architect — Not    given. 

Contractor — McWothy  &   Greenleaf,  Al- 
bany   Bldg.,    Oakland. 


Plane   Being  Figrured. 

RESIDENCE  Cost,    $7500 

MEVIX)    PARK,    San    Mateo    Co.,    Cal. 

One-story,  attic  and  basement  7 -room 
frame   residence    (shingle   exterior). 

Owner — Dr.   Alfred   Blake. 

Architect — Ernest  Hildebrand,  110  Sut- 
ter St.,   San   Francisco. 


Contract    Awarded. 

REit-IDENCES  Cost,    $17,750 

SAN    FRANCISCO.      NW    27th   Ave.   and 

Balboa. 
Four    1 -story    frame    residences 
Owner— \Vm.     Klute,     489     Haight     St., 

San   Francisco. 
-Architect — None. 
Contractor — Meyer     Bros.,     5326     Geary 

St.,    San    Francisco. 

Contract  Awarded 

RESIDENCE  Cost,    $13,654 

BERKELEY,    Cal.      Claremont    District. 

Iwo-story  and  basement  frame  resi- 
dence. 

Owner — .Sumner  Clement. 

Architect— VV.  H.  Ratcliff.  Jr..  1st  .Na- 
tional   Bank    Bldg.,    Berkeley. 

Contractor —  David  Nordstrom  4146 
Emerald   Ave.,    Berkeley. 


Plans  Being  Figured. 

Rl^IDENCE  Cost.   $20,000 

SAN  FRANCISCO.     Presidio  Heights 
Two-story  frame  and  plaster  residence 

with    tile    roof    (10   rooms). 
Owner — Not   given. 
Architect— Walter      C.      Falch,      Hearst 

Bldg.,   San    Francisco. 


SCHOOLS 


< "on tracts  Av/arded. 

SCHOOL  Cost     J 

WATSONVILLE,    Santa    Cruz    Co      Cal 

Pajaro  School  District, 
une-story     reinforced    concrete     school 

building. 
Owner — Pajara    Sohool     District.    Thos 

S.    Hudson,    Clerk,    R.    F.    D.    No.    2 

Box   70,   Watsonville. 
Architect — WyckofC    &    White.    «;rowers 

Bunk  Bidg.,   San  Jose. 
Gcnt-rnI  Contract  to  George  Armstrong 

of  Oakland,   $26,097.    (Other   biddert; 

W(  re   E.    Porter   SmiOi.    $26.3.jii   an<'i 

K.  E.  Mallerskop.  J27,2ii:i. 
Ilentingr  to  Thos.  J.  Kennedy,  Martinez 

$2006. 
IMiimblne    to    P.    J.      Fiercrnut      Co.    of 

Watsonville.  $1588. 


Cf.n tracts  Awarded. 

SCHOOL  Cost.    $260,000 

.\'.\PA.    Napa    Co.,    Cal. 

Reinforced  concrete  high  scho  il  l)uild- 
ing. 

Owner — .\ana  I'nion  High  School  Dis- 
trict. 

Ar.^hitict— W.  H.  Weeks.  360  Pine  St.. 
San    Francisco. 

<;enernl  Contract  tn  Larsen-Siegrisi 
Clans  Spreckols  Bldsj.,  San  Fran- 
cisco,   $262,777. 

rnintins:  to  D.  Zelinsky  &  Son,  180 
.lessie    St.,    $6700. 

ll<>ntinK  to  Hateley  &  Hatelev.  Mitau 
Hldg..  Sacramento,  amount  not  de- 
cided. 

Figures  to  Be  Taken  in  .Vbout  10  Days 
SCHOOL  Cost,    $35,000 

BRENTWOOD.    Contra    Costa    Co      ral 
One-sforv    frame   and    plaster   school 
Owner — Brentwood      Grammar      School 

District. 
Archill,  t — Jas.    T.     Narbett.     010      Mac- 

donald   Ave..    Richmond. 

Plans   Being   Figured— Bids   Close   June 

30.    1922,    8    p.m.  • 

SCHOOL  Cost.    $10,000 

FR.WKLIN.   Sacramento  Co.,   Cal 
One-story  frame  and  plaster  school 
Owner — Franklin    School    Dl.strict 
.Xroliiltii— Geo.   C.   Sellon    JJ-    Co..    Mit«u 

Bldg.,  Sacramenta 
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A     -aiAc    r-inco  Vrrhitpct— W     H     Weeks    369    Pine    St.,  OAKLAND,    C.'il. — Tlie    following  bids 
Plan-?    Being   f 'S^'-^d- "Bids   Close  sin   Francisco  ^vere  received  on  June   12   by   the  Oak- 
June    16,    1922,   S   p.m.                  $20  000  P>ids    are    beine    taken    for   a    general  land  Board  of  Education   for  the  alter- 
t^v^^'s^-YVlO  E     Lake   Co      Cal    *     '  con  rict     with    Vpara"eb'ds    for    the  ^tlon  to  two-story  flat  building  for  the 
KfcLSEYVlLLE.    LaKe    uo.,    v.*!.  h.-aiinc-    svatem  Coie  School,  of  the  Oakland  High  School 

One-story    reinforced    concrete    4-rooni  heating    system. District,   located   on    the  southeast  cor- 

school.                     c„i,««i    r>i«friot  rZ  »er   of    12th    and   Poplar   Sts.      All    bids 

Owner— Kelseyville   School    District.  Contract    Awarded.                              ,-,cck  \vcre    taken    under    advisement: 

Architect  —  Norman       R.       Coulter       4o  SCHOOL                                      Cost.    $o4,865  ^     .^y    Maurice,    1362    E-25th   St., 

Kei'.rny   St.,  San   Prancisco.  LEMOORE.   Kings   Co..    Cal.  Oakland     miTOO 

Plans  may  be  obtained  from  me  ai en-  One-story    brick    school.  Barnes    .<■-    Place    14,9T& 

itect.  Owner — Lemoore    School    District.  ^     j    ^cPhee        16,990 

Architect— Ernest    J.    Kump   Co.,    Row-  La  .v ton    &    Vezey    17,397 

ell    Bldg.,    Fresno,    Cal.  

P'ans   Being   Figured.  Contractor — D.   F.  Cahill,  Lemoore.  Cal. 

Bid.s   Close    June    23,    1922,    10    a.m.  other   bidders   for  a   general   contract  CARUTHERS.    Fresno    Co..    Cal.— Un- 

SCHOOL                                    ^S^^"^'   ^^^-^^^  were:      Louis    Cereghino,    San    Francis-  ^.^    j^^^    ^^     2    V.    M.,    bids   will    be   re- 

UKIAH,   Mendocino   Co..   Cal.  co    and    Fresno,    $.54,912;    Barkeley    and  ^^ived  by  H.  C.  Kofoid.  clerk.  Caruthers 

One  and   two-story   reinforced  concrete  Oould.      Tulare,    $56,919.      Contract    for  school  Di«;trict  to  construct  seven  class 

school    (16   rooms).  heating      awarded      to    B.    A.    Newman  room    school    building    and    auditorium. 

Owner — 'Jkiah    Elementary   School   Dis-  co.,    Fresno,    $5185.      Horlock-Clow    Co.,  ^      -^y      Peterson.    Cory    Bldg..    Fresno, 

trict.    Mrs.    Orval    Tadlock.    clerk.  Hanford,     only    other    bidder    at    $o918.  architect.     Sec  cull  for  bids  under  ofli- 

Archit"Ct — Norman       R.       Coulter         4b  -^.^^>_  ^,.^^1  pro|»os«l  column  In  this  Issue. 

Kearnv   St..   San   Francisco.  

>co    cnll    for    bids    under    official    pro-  FRESNO,       Fresno      Ca..      Cal. — Until 

iio'n.al  section   in   this   issue.  June   27,   3   P.   M.,   bids   will   be   received  g_,^>j       pitANCTSCO. — Mr.     Shields     of 

by    the    Trustees    of   }3iola    School    Dis-  ^j^g  ^^m  of  Trewhitt  &  Shields  of  Fres- 

irict  to  erect  masonry  and  frame  school  ^^^     j^    stopping    at    the    Cort   Hotel   on 

Cor.tr.icts    Awarded— Paintirg    to    Be  building.         Estimated       cost       ,V^>''<^0.  p.  •j.j^    g^     .^^^j    ,,^s    ^^ith    him    a    set    of 

Reflgured.  Swartz  &  Ryland.  Uowell  Ldlg..  i^  resno.  plans    for    ihe      Reedley      High    School 

SCHOOL                                         Cost.    $40,nOO  architects.    See   call    for   bids   under   of-  ^uiidjngs      (a     group     of     seven      rein- 

RIO    LIND\     Sacramento   Co.,    Cal.  flcli.l   proposal   section   in   this   issue.  forced  concrete  structures).     Plans  are 

One-story  hollow  tile  addition  to  school  also  on  file  in  the  San  Francisco  Build- 

*  (3    rooms   and    an    auditorium).  .,  ,r^,  ,,,.       tt,                 <'„        nai       a  ers"    Exchange,    ISO    Jessie    St.      Trew- 

Owner— Rio    Linda    School    District  REh^DLE^,      ^f^V   ui^^   -^.u    \t~~r^^-  hit«    &    Shields    are      the      construction 

\rHiHect     -   Geo.      C.      Sellon      &     Co..  I'^e^iously    reported     bid=,wil    oe    re  ,„anagers  and  Norman  F.  Marsh  of  Los 

Mitau   Bld^..   Sacramento.  ceiveu    "P  ,%■  Vh',''.v     io?n.    ITn^on    Hieh  Angeles,    the    architect.      A   copy   of   the 

Masonry    and    Carpenter    Work    to     H.  i'^'i^^'',^%^li^,  ^11':'',^^^^^^  official    proposal    appears    in    the    Daily 

W     Pobertrcn,    1209    20th    St..    Sac-  School  District   to  construe     a  bioupoi  p      jj.      Builder.      The    date    of    opening 

ramento,   $28,289.47.  ^ifo\oS^Nor''n/a\'   F^  M^^^^^^^  bids    has    been      extended    to    July    10. 

IMnsterlns   to   Thos.    P-   Scollan.    2320   ^  Central    Bldg      Los    Angeles.    Architect.  1922.    at    8    p.m. 

.St..    Sacramento.    $6917  Supretendenl     of     Construction.     Trow-  

Koolln;;    I..    Alltn    l''iil.    ?J»">-       ^  ^      -„  hitt-Shiolds    Co..    fiowell    P.ldg.,    Fresno.  .,   ,       tt   ♦•, 

<  ompleto  Mechanical  Eqalpment  to  La  n'tt   oaf    f  «r    1.  ds    under    olHcial     pro-  ORLAND,       Glenn       Co.,       Cal.— Until 

tourrette-Fical  Co.,  2761  Sacramen-  ^^.I'^^I.Vtlou  in  thi«  l»«uc.  June    24.    8    p.m..    bids    will    be    rec     by 

to    Blvd..   Sacramento.   $9290.  »*»*■'  "«""'""  '"_'^' jL,      E.     Brovs-nell.     clerk     Oiland     Joint 

The   painting   bids  were   rejected  and  ...^^T,rc    r..,i      -rh^   $17  400  000  Union  High  School  District,  for  install- 
new    hids   will    be   called   for.  LOS  ANGELES,   Cal.— fhe   »l;f '*''•"""  ing   heating   and   ventilatin.^'  system    in 

bond    is<=ue     for    »«;y.  «^»^,7\.^"'lf '"i|^  high    school.      W.    H.    Weeks,    369    Pine 

Plans  on   File  at  Daily   Pacific  Builder.  in    Los    Angeles    cariied    at    ^^^    ^peciai  Francisco,   architect.      See  call 

Pa    s    Meing   Figured— Bids  Close    June  eUction        Of     this    ^"\"""V,,  *l?'"f '.fnd  ««'    »'"«-    "•"»"    ««''»'"    propo.s,.!    -cc- 

'  '      ..,     moo     710   nm  is   for   elementary   school    pui  poses    ana  iasue. 

ArniTin^  •                                    Cost.    $ $7,360,000    for       high      school    improve-  ""n    «"    <"'•'•    ^^^^ 

^'J:Kt6n.      San      Joaquin      Co..      Cal.  mcnts.  ^J'le    Board    of    }fd«cat^on    has  ,s,j,,,vKyUK>^Cii.     Inyo     Co       Cal.- 

Vnrth    School  announced    tliat    it    will    unaeriaKe    ♦o.  ,;,,,n  jn,,,.   •)(;    i^   p    M.,  bids  will  be  re- 

Artdlt.on   to  School  000.000    of    the    new    work    as    soon    as  ^'    '•  •'"i,';.^   5wcns    Va  ley    Union    Hign 

^^1,'^;"_:^locktor  Board    of    Education.  funds    are    -v-.Uable     this    wo^k    to    be  cei /ed    ^>.^  O^c,  .^          J 

Architects   —   Davis-Heller-Pearce    Co..  completed   w  thin   one   year.     The   bldg.  ^^^^   g^,^^^j       ^^     j^     Weeks.    369    Pine 

Delta    Bldg.   Stockton.  program    will    extend    o\er   a    perioa   or  ^^     g^^^   Francisco,   architect.     Se«  call 

Plans    and    speciflcationr    are    on    file  three    years.        j,,,  l,l,l„   under  official  proposal  •action 

in  the  ofTlce  of  the   Daily   Pacific  Build-  ,  ,       ,                   o.  in    this    issue. 

Ir     "lo   Mission   St..    San   Francisco.  |,oS       ANGELES.       Cal.— Logan       St.  

.School— K.       R.       Bradley     Constr.     Co..  INDEPENDENCE,     Inyo     Cj..     Cal.— 

Contracts    Awarded.  1925    E.    16th    St..    L.    A.,    was    low    bid-  unyn    june    26.    2    P.    M..    bids    Will    be 
SCHOOL                                      Cost,    $63,000  ^er    at    $71,870    on    the    gen.    contr.    for  received      by     Independence     Grammar 
RERKET  KY.   Alameda  Co.,   Cal.      Long-  erecting    new    two-story    lO-room    brick  school   District   to   erect   one-story  con- 
fellow    School    Site.  school    bldg.    at    L-jgan    St.    school    site;  ^^ete    school.      W.    H.    Weeks.    369    Pine 

Two-storv  brick  school  (17  rooms).  Harlow  M.  Kimdall.  archt.  Low  bid-  g(  g.^^  Francisco,  architect.  Sec  call 
Owner Berkebv  Board  of  Education.  jii-r.s  on  other  contracts  were:  C.  ¥.  j,,^  bids  under  official  proponal  sec- 
Architect Wm     C.    Hays,    1st    National  Baliinger   on    plumbing   at    $6559;    R.    Is<.  j|„„   |„   ihi^  Hsuc.      

Bank    p.ldg.    San    Francisco.  Swan    on    painting    at    $2880;    American  

KTCMVMtlnfc.       Oradlnic      and      Concrete  lOloctrlc  Cnnslr.  Co.  on  wiring  at  J-Si^.  HOLLlSTEll       San   Benito  Co..  Cal.— 

Work  I  J  Srhulrr  &  McDonald.  Oak-  j,,,,]  j.   Hokom   on   steam   heating.   $40o9.  until    June    22.    2    P.    M..    bids    will    be 

land.   $13.. '.67.  Lincoln     School       Building— (.lenn    O.  received  by  .Mrs.  Waldo  Uohnert.  clerk. 

t'.rncnter  and  MIII«Tork  to  Walter  Sor-  winget.  316  W.  46th  St..  L.  A.,  was  low  Ausaymas   School   District   to  construct 

(nsfn,    32:'l    I'.llis    St..    Berkeley,    at  i.uuier    at    $50,350    on     gen.    contr.     for  addition     to     present     school     nulldinh. 

i26  574  .leeting    a    manual    arts    bldg.    at    Lin-  ,,,a„a   on    file   in    office   of   <^"V^^»-?  ,?.; 

ItooniiK    and       Sheet       Metal    Work    to  ,.oin     High     Sclwol     site.       Low     ladders  of   Schools   at    Hollister.      Bonds    to   the 

H.^dt    rornicc    Works,    152    1st    St..  „„    other    contracts    were:       A.    Quandt  j^mount    of    $4600    have    been    voted. 

San    Francisco.    $1576.  &    Son    on    painting    '}l»2229;    Arthur 

Struclural    Sled    to    F.    .S.    Herrick,    foot  j,^88  (m   plumbing  at   $30S5:   Potter   Ka-  FRESNO.  Fresno  Co..  'ral— ""til  Ju  > 

of    A.Minr.    St..    Oakland.    $2859.  Jnator  Corp.  on  healing  at  $2490.     Two-  13,    5    p.    m..    bids    will    be    received    b> 

Klcctricnl    Work     lo    Spencer       Electric  „,,^ry.     107x137     ft.,    steel     frame,    metal  l,    l.    smith.    Secretary    """';';,  "'.^     for 

(',,,    :!.-.!    12tli    St..   O.ikland.   $2833.  lath    and    plae.    and    cone,    w.alls.  cation,     to     erect     five     ''"''•^•^'VT/.  .["l 

llcallnn  and  VenlllatInK  to  F.   L.  War-  j^oto    Street    School       Building    -Uich-  school    purpo.sos.      ^'.V'^i!./ ...     In     thta 

I.,  r.    '•.'I''.    20th    St  ,   Oakland,   $22S0.  ardson    Building      &      Engineering    Co.,  ,ur     offit  Inl     proposal     section     In     tbw 

IMiimMniE  lo  Curl  T.  Docll.  467   2l8t  St..  ]i27    Story    Bldg.,    L.    A.,    was    low    bid-  Issue.                      

0:.klnnd.  $r.6;8                                        .  der   at    26,000   on    gen.    contr.    for   const. 

Urick   Work     o   Whit.    &   Gloor,  Monad-  „„    addition     and      remodeling    Soto    St.  M,.rr..ll    Coiid- 

M.Mk    V.UU      S;u.    Kranclscn.   $22,450.  „'ih,oI     bldg        '^ow     bidders     on     other  j^qs    ANGBL1->S,    ^^a'— ^'ITJ^V''    V      a 

I.athInK   and    Ph.slerlnK   l«   M.    Eblnger.  eontrftcts    were:       W      S.    Goodrich      on  ley   Co..   520   Marsh-Strong  Bldg..   L.    A 

10C3    \1.  .i>.,/.    Av,  Oakland.   $6086.  „t,.a,„    heating    at    $2000;    A.    Quandt    &  was   low    bidder   at   »9*'-'^''<»,  5\"    ^^f  <f«?: 

I'alntlnir  to   l>    Z.l invky.   180  Jessie  St..  fjon    on    palntln,?    ut    $1358;    and    F.    J.  contr.   for  erecting  a  new  bldg.  at  Gar- 

s'anMu.HMM   ...    .«JO-77.  Donnelly   on    plumbing   at    $1795  ''^^"^ '''?»\f^''\r;L'''S'^-  A     lirchts      low 

Shades      to      W.    &    J.    .Sloane    Co..    San _^  ler.  503  Delia  Bldg.,  I.  A..  arcMs.     low 

Kiiinelsro     $343  i-mtijItka      Humboldt     Co.,    Cal— Bid  bidders      on      other        contrncts      were. 

Hantisro.    ».M.r ^  ,.,Vir.Ackernmn.  Eureka,  at    $14,987.  rrewltt       Klectrlo    Co..    on       wiring    at 

(•.>nin..t    Awarded  „    .  mVtrurt    shower   and    various  other  |67i<,;    and    A.   Quandt   &   Son   on    Pa  "l" 

SHOP    MLDG.                               Cost.    $38,283  ."n.ns  to  high   school   rejeci-d  as   being  ingat    $3965.      Ten    classrms      audito- 

POUTKItVILLK.     Tulare    Co..    Cal.  „„  hi^h.     Work  postponed   Ind.lln  lelv.  ^.^^^     „„,!     offices      Z-^^'^^l   J    '^„lf 

Khop     building     for     high     school.  ,-,"0    M    Albee.  aunerlnlendenl  of  schools  with   a    wing   67x58   ft.      Brick   const. 

owner      I'ort.rvllle    Union    High    .School Albion    St,     School— Davidson    Constr. 

District.  PACIFIC  GUOVK.   Monteicy   «'"■   <V-  Co..  1445  E.   l6«h  St..  L.  A  ,  was  low  bid- 

Arehllo.i.    4o;.te»i      &    Travers.    RowHI  _{/„,„    June   2<».    8    IV    M..    bids   will   be  ^er    at    $5;».sfi4    on    gen    f/'nf^  'f,^   "^.^ 

Hidg.    Fr.sno.  received  Iv  J.  J    Williams,     l.rk,  Parlflc  j,,^       ,^1   Albion   school  pUp.     T.  Bovcriy 

Conlrartor     P-ark-low  A  Oould.  Tulare.  ;rove   High   School    District     for   paint-  ,^p,^  jr_   708    Unas   Bldg..  U   A     aroht. 

Cnl.  ng  all  owtMlde  surface  wood  work,  cor-  ,,|,,,icrs    on    other   '^■""t!-'^''S"  .^*"^®: 

,10/   r«Mb    and    window    frnm.  >   and    all  „      -^y.     Dressier     Co      on     pl.nnl    ng    at 

,„ ...  In,.   KiKur.d  etlur    portions    of    the    outside    <■(    ih..  ,.,      ,      ponnelly    on     ''<'«""«,  ."i 

Miners     1922     8  ^P  m.  high     school        To     receive     2    '•<>•»"',  "^        j63lv:    D.    /ollnsky    &    Hon    on    painting 

Mine    .3.    ij.z.    ^^^"^j   (^„oO  lead   and    ..II,   lead  and   ulijc   paint,      U.«-        f,?' ,2327;  and   ITewltl    Elec.  Co.  on   wlr- 

1  ^     Monlerev   ro     Cal  sailing    .ill    outside    wood    now    sandod        "Yat    I2819.      Twelve  classrms..   2--IO., 

OnV-«ory    frlfme  'and  7\J^.^r    gymna-  Z'luol.  cout.     Hpee.  may  be  had  from       tn|j;  /^^^  j,,,,^  coB.tructlon. 

alum.  clerk. 
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LONG  BEACH.  Cal.— W.  G.  Reed. 
Walker  Bank  Bldg.,  Salt  Lake  City, 
was  low  bidder  for  the  gen.  contr.  at 
$50  700  for  erecting-  the  first  unit  of 
the  new  Whittier  grammar  school, 
17th  St  and  Walnut  Ave,  Long  Beach. 
Other  low  bids  were:  F.  D.  Reed  Co., 
plumbing,  $3827:  Arenz-Warren  Co., 
painting.  $2810;  Frank  Daviason, 
steam  heating,  $2692;  Williams  Radi- 
ator Co.,  gas  heating,  $2100^  L  B. 
Marsh  Co.,  wiring,  $870.  John  C  Aus- 
tin Baker-Detwiler  Bldg.,  a.nd  W.  Hor- 
ace Au.stin,  222  First  Nat.  Bank  Bldg., 
Long  Beach,  arohts.  Bids  referred  to 
archts.  Brick  and  masonry  constr.;  8 
rooms. 

RAYMOND,    Madera    Co.,    Cal. — F.    F 

■  Knowles,    Raymond,    at    $1600    awarded 

■  contract  by  Raymond  High  School  Dis- 
trict to  construct  addition  to  high 
school.  Other  bidders:  A.  J.  Wood. 
$15S7.rO;    O.    T.    Osmunson,    $189). 

FRESNO,  Fresno  Co.,  Cal. — Until  July 
13,  5  P.  M.,  bids  will  be  received  by 
L  L  Smith,  Secretary  Board  of  Kdu- 
cation,  to  construct  gymnasium  build- 
ing at  new  high  school.  Coates  & 
Travel,  Rowell  Bldg.,  Fresno,  archi- 
tects. See  call  for  bids  uuder  oflleial 
proposal    section    in    this    issue. 

MAT^EUA,      M<udera    Co..    Cal.— M.    H- 

Tvrrell.    clerk    Madera    School    District. 

receiving  bids  for  tinting  and  repairing 

■plaster    and    varnishing    woodwork    in 

Lincoln  School.     Date  for  opening  bids 

not  pet.  

PACIFIC  GROVE,  Monterey  Co.,  Cal. 
—Until  June  29.  8  P.  M.,  bids  will  b3 
received  by  J.  J-  Williams,  clerk.  Pa- 
cific Cxrove  School  District  for  furnish- 
ing and  installing  72!)  assembly  chairs 
n  Auditorium  of  Pine  Ave.  Grammai 
echool;  to  be  American  Seating  Com- 
pany Chairs,  No.  21-301  Standard,  or 
No.  121-317  Standard,  or  equal. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  June  26,  10  A.  M.,  bids  will  be 
received  by  E.  L.  Bishop,  Mountain 
School  District,  to  construct  additions 
to  school.  See  call  for  bids  under  offi- 
cial proposal  section  in  this  issue. 

REDWOOD  CITY,  San  Mateo  Co.  v:a'. 
—Until  July  6,  2  P.  M.,  bids  will  be 
T^^e^ved  by  D  E.  p'Kcefe,  Secretary 
Sequoia  Un-ion  High  ^School  District  to 
remodel  and  ccm„lelem.anual  raining 
miildina-  for  high  school.  W  orner  Ar. 
Cof^^ey  :U2  HunTliol.U  Bank  Bldg  ,  San 
Francisco,  architects.  See  call  (or  bids 
under  oflieial  proposal  section  in  this 
issue. 


Contriict  No.  7— Electrical  Work,  to 
Curry  Electric  Co.,  Dinuba  Cal.,  at 
$2800.00.  _,   ^,  „,  ^,. 

Contract  No.  8— Painting  and  Decorat- 
ing to  N.  W.  Davis,  Fresno,  Cal., 
at   $1750.000.  .,-  _,-  „, 

Total  contracts   let $18,539.00 

LOS  GATOS,  Santa  Clara  Co..  Cal.- 
Bids  were  received  on  June  12th,  as 
tallows,  by  the  Board  of  Trustees  oi 
the  Los  Galos  School  District,  for  the 
construction  of  a  two-story  frame  six- 
teen room  school  building,  tioin  planh 
prepared  by  Architects  Wyckoff  and 
White,     Grower!^     Bank     Building.     Sa.. 

Jose:  ,,,, 

The  general  contract  was  awariRU 
t..  E  Nommensen.  19  South  Fitth  St., 
San  Jose,  and  the  plumbing,  heaiin.tc 
and  ventilating  bids  were  taken  under 
advisement. 

Ueneral    Contract 
E.    Nommensen,    S.    J.,    (D    '"^S-S '^^^n 
deduct    $3,1.50;    (3)    deduct    $.^.000 
R.    O.   Summers,    S.    J.,    (D    ?93,800;    (2) 

Ward~&' Jon^r^.    F..    (1)    $95,880;    (2) 

$88,990;    (3)    5;90,8S0. 
('    L    Wold,  S.   F..   (1)    598,970;    (2)    $94,- 

680;    (3)    .$93,760. 
Lange    &    Bergstrom,     (1)     $99,634;     (2; 

$94,500:    (3)     $95,590. 
■Vrmstrong   &    Muller,    (1)    $102,743;    (2) 

$97,260;     (3)     $98,122. 
I>lunn1>inK 
Fred   Berryman.    (1)    $5,780;    (2)    5'),209. 

(3)    $6,565. 
Louis  Lawson.   (1)    $6  340;   (2) ;   (3) 

Wm.'s.  Serpa,  (1)  $6,834;  (2)  add  $1,080; 

(3)   

Heating   and   Ventilatins 

W    K    Nottincham.  Oakland,  (1)   $7,366; 

(2)  deduct  $909;   (3)    $9,440;   (4)   de- 
duct  $935.  ,,„,.,<: 

Fred  Berryman,   (1)    $8,860;   (2)   $10,126; 

(3)  $11,495;     (4)     $12,832. 

Scott   Co..    (1)    $9,020;    (2)    deduct   $<la: 
(3)    $10,820;    (4)    deduct    $770. 


WOODLAND,  Yolo  Coa..  Cal.— Until 
June  30,  3  p.m..  bids  will  be  rec.  by  B. 
H.  Witham.  clerk  Cacheville  .School 
District,  for  remodeling  present  school 
building.  Plans  on  file  In  ofTice  of 
County   Supt.   of   Schools,   Woodland. 


STORES  AND  OFFICES 


Plans  Being  Prepared.  ,,cn/»n 

ALTERATIONS  Cost,   $15,000 

V/ATSON villi:,    Santa    Ci  uz   Co..   Cal. 
Remodel   Ford  building. 
Owner — Withheld. 

Architect- Wvckoff   &    White,   Growers 
Bank   B"dg..  San  Jose. 


W 


Contract   Awarded. 

OFFICE    BLDG.  Cost. 

TURLOCK,     Stanislaus     Co.,     Cal. 

Main    St.    and    Broadway. 
Two-story  store  and  office  building  U* 

offices).  ^     ^,. 

Owner— Mercantile     Department    btorc. 
Architect — Not  given. 
Contractor    — Wakefield      &      Petereon. 

Turlock.  Cal. 


Architect   Selected.  ../.AAArA 

STORE  &  CLUB  BLDG.  Cost.  $1,000,000 
SAN   FRANCISCO.      N    Post   bet.    Powell 
and  Mason  Streets.  ,    ,    w     .>■ 

Ten-story  Class  A  store  and  club  builds 
ing,    90-9x137-0      (about    100      holei 
rooms,  gymnasium,  etc.) 
Owner — Elks    Club. 

Architect— Fred  II.  Meyer  and  Albin 
Johnson,  742  Market  St..  ban  Fran- 
cisco. 

Contract   Awarded.  ,,onnn 

STORE  Cost,    $12,000 

RICHMOND.  Contra  Costa  Co..  CaL  K 
9th  St.  bet.  Macdonald  Ave.  and 
Nevin    St. 

One-story   brick   store   building,   SOxllZ. 

Owner— Dr.  Hall  Vestal,  341  23rd  St.. 
Richmond. 

Architect — Not  given. 

Contractor— Carl  Overaa,  216o  Roose- 
velt,   Richmond. 


MARICOPA.  Kern  Co  Cal.-Until 
June  22,  10  a.m.,  bids  will  he  rec  hy 
H  E  Osburn,  clerk  Maricopa  High 
School  District,  for  the  furnishing  of 
-n  material  and  labor  necessary  for 
the  erection  and  completion  of  a  grand 
stand  for  ball  park,  with  '"clfu^e J^^ 
nve  school  busses;  also  for  alterations 
in  Domestic  Science  rooms,  making 
same  into  four  class  rooms  for  the 
Maricopa  High  and  Paleto  Grammar 
school  District,  and  also  rearrange  and 
i  mild  a  cafeteria  for  the  Paleto  Gram- 
!mar  School  District,  as  per  Plans  and 
Ispecifications  on  file  in  the  office  of 
J  M  Saffell,  architect,  924  19th  St.. 
Bakersfleld,    Kern   County. 

DINUBA.   Tulare   Co.,   Cal.— Contracts 
were  awardel  en   June   8  by  the  Board 
(,£  Trustees   of   the   Dinuba  Union  High 
School  District  as  follows  for  the  erec- 
tion  of   a   science   hall   and   an   addition 
to    the    high    school,      ^lans    were    pre- 
pared   bv    Architects    Ernest    J.    Kump 
Co.,    Rowell    Bldg.,    Fresno: 
Contract  No.  1— Alterations   to  Audito- 
rium  awarded   to  C.   C.   Greene,  Di- 
nuba, at  $8076.00. 
Contract  No.  2— Science  Hall  and  add  - 
tions   to   J.   H.   Graham  &  Sons.  Di- 
nubp     at    f  19,990.00. 
Contract 'no.  :i— Brick  work,  to  Hock  & 
Hofimeyer,      ISO      Jessie      St.,      San 
Francisco,    $3.'')23.00. 
Contract    No.    4— Composition    :»nd    tile 
roofs,    bids    taken      under      advise- 

ContTnctNo.  !$— Plumbing  and  Heating. 

to    E     ^.   Newman    Co.,    $7400.00. 
Contract"  No.  fl— Plain    and   ornamental 

Plasteriiis:,    to      Barney      Judtje,    ;il 
$5000.00. 


RIO  LINDA.  Sacramento  Co.,  Cal.— 
The  Board  of  Trustees  of  the  Rio 
Linda  Union  School  Oistrict  recei  t<l 
the  following  bids  on  June  9th  loi  .  -c 
construction  of  a  one-story  hollow  tile 
addition  to  the  present  school.  Hans 
were  prepared  by  Architects  George;  C. 
Sellon  &  Co..  Mitau  Bldg.,  Sacramento. 
\11  bids  were   taken  under  advisement. 

Masonry    and    Carpenter    Work 
H.  W.  Robertson,  1209  20th  St., 

Sacramento     •  •  •  •  • *,n  nnnnn 

Jas.   L.    McLaughlin,    S.   F ^O'^OO.OO 

Earle    Hibbard    32,000.uo 

Plastering 
Thos.   P.   Scollan,   2320   X  St..   Sac- 
ramento     ^^•"■' 

Paintine 

Chas.    L.     Hale * '  i^' 

D.    E.    Burgcs     ^^°^ 

R.  Zellnsky    ?iic 

C.    Schneider    -'^^ 

Koofliift  ..^g- 

^"cS>mp\eteMeoiiaiiicaV  Equipment 

Latourrette-Fical     Co.,     2.G1     bac- 

ramento    Blvd.,    Sacto $J-J^' 


LOS  BANGS.  Merced  C«..  Cal  — M^  ^ 
Finlavson.  Los  Bancs,  at  $13,69*  (con- 
crete)' awarded  contract  to  eonstruct 
additional  wings  to  high  schoo  4  x 
115  ft.  Other  bids:  Jos.  1^'^"}|'^- 
Oakland  brick,  $19,700;  concrete,  »1S,- 
?75:  F-rnlayson  bid  $15,S30  for  briCK 
construction.  

STOCKTON,  San  Joaquin  Co.,  Cal.- 
Until  June  21.  7:30  P-m...  bids  will  be 
rec.  by  Ansel  S.  Williams.  sect> 
Board  of  Education,  for  fur.  and  del. 
ma^eFials  for  use  in  Stockton  Schools 
See  call  for  bids  under  «mcinl  pro- 
posal  section   In   tills   Issue. 

FORT  JONES,  Siskiyou  Co..  Cal— Un- 
til July  1.  10  a.m.  bids  will  be  rec 
by  Leila  E.  Steele,  socty.  Siskiyou 
Union  High  School  Pi.stncL  L.  eon^l. 
high  school  building  at  Fori  Jones- 
Plans  on  file  in  high  school  at  Fort 
l.mes  See  enll  for  bids  under  official 
proposal   ■t'trflon    in    thin   Issue, 


I'lans    to    Be    Prepared. 

STORE  Cost.    $ 

.SANTA   ROSA.  Sonoma   Co..  Cal.      Fifth 

St. 
One-story  concrete   store,    bldg.   20x100. 
Owner — Chas.    O.    Dunbar,    Santa    Rosa. 
Architect — Not    given. 

Readv    to    Take    Figures    June    l*-,„^^^ 
cTOliE  Cost.   $8500 

SAN       FRANCISCO.       Geary       St..    near 

Fourth  Ave. 
One-story,     basement      and     mezzanine 
floor   store    building. 
Owner — ^.    E    Gillon. 
Architect — Erie      J.      Osborne,       Balboa 

Bldg.,   San   Francisco. 

Contract    Awarded. 

STORE  Cost.    $12,000 

S\N      FRANCISCO.       W    Mission    St    S 

ISth. 
One-story     reinforced       concrete     store 

building. 
Owner — Mr.    Davis. 
Architect — E.     E.     Young.     251     Koarny 

St..    San    Francisco. 
Contractor — Thos.    Mulcahy.    180    Je.ssle 

St..  San  Francisco. 

Plans   Completed.  .„.„„^ 

ALTERATIONS  Cost.   $20,000 

SAN      FRANCISCO.        Flood      Building. 

Marl:et   and   Powell. 
Extensive    .alterations    for    store     (new 

store   fronts,  etc.) 
Owner — Sweet    Sixteen    StoriV 
Architect  —  Henry     Shermund.      Hearst 

r.ldg..    San    Francisco. 

Plans   Being  Figured.  .,„»„„ 

OFFICE  BLDG.  Cost.   $50,000 

S.\N   FR.\NCISCO.     S  Sacramento   near 

Battery, 
fhree-story      Class    A      office    and    loft 

building. 
Owner  -H.    &    W.    Pierce.    Inc. 
\rchitect — Benj.      G.      McDougall.      381 

Bush   St..   San   Francii;co. 

Figures    to    Be   Taken    Shortly. 

STORE  Cost.  $30,000 

BERKELEY'.       Cal.         Tolegr.iph       Ave. 

and  Channing  Way. 
Or.e-stery      reinforced     concrete      .•'tore 

|>i(il4ing:    (7    stores). 
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l-easlng     &      Kealty 


Owner — Berkeley 

Co 
Architect — W.      H.      Ratcllff    Jr.,    First 

National     Bank     Bldg-.,     Berkeley. 


BtllLDrNG       ANn       ENGINEERT^G      NBW8  Saturday.    June    17.    192? 


Segregated      Figures      Being      Taken — 

Bids   Close   July    3,    1922. 

OFFICE    BLDG.  Cost,    |250,000 

SAN    FRANCISCO.         N    Market    W     of 

Sansome     adjoining     Patrick     Bldg. 

and   running   through   to   Sutter   St. 

Seven-story    reinforced    concrete    office 

building     (.Uuilding    No.     1). 
Owner — Providence    Securities   Co. 
Architect — Willis    PoJk    &    Co.,    Hobart 
Bldg..    San    Francisco. 

Figures  are   being   taken   on    the   fol- 
lowing  segregations: 

Excavating,   foundation  and   concrete 
work. 

Carpentry. 

L.athing   and    plastering. 

Hoofing    and    sheet    metal    work. 

Ornamencal    iron    work. 

Marble    work. 

Glazing. 

lainting. 

Hardware. 

Electrical   wiring. 

Heating  and   ventilating. 

Plumbing. 

Lighting    fixturts. 

Elevators. 

Linoleum. 

Window    shades. 

Leather   mal.s. 

Terra  colta. 

Tile    (cork). 

Tile  work. 

.Mail    chutes. 


I'lans  to  Be  Prepared. 

STOKES  Cost,    $ 

OAK  DALE,     Stanislaus    Co.,    Cal.       2nd 

and    F    Sts. 
Two-story    brick    (5)    stores  and   ofUces 

SOxlOO. 
Owner — Schadlich   Bros.,    Oakdale 
Architect — Not   determined. 


Plan.s   Being  Figured. 

POSTOFFICB  Cost,    $30,000 

SAX  FUANCISCO.  Clement  !?t.  and 
Sixth    Ave. 

One-story   Class   C   Postoffice. 

Owner — Louis    K.    Lurie. 

Ltfssec — U.  S.   Government. 

Architeft — OBrlo.n  Bros.,  240  Mont- 
gomery   St.,    San    Francisco. 


Contract    Awarded. 

STOICE     BLDG.  Coat,     $11,600 

OAKI>A.\D.  Cal.  S\V  32nd  St.  and  San 
I'al.lo    Ave. 

<Jne-story     store     building. 

Owner — .Jos.  O.  Falkiiiham,  Hall  Court 
AptB,    Oakland. 

Architerl— A.  \V.  Smith,  1010  Broad- 
way.   Oakland. 

•  'ontractor — Conrad    Koth,    Hay  ward. 


THEATRES 


''ontract  Awarded. 

7"EATRE  Cost,    ?347.500 

LOS  ANGELES.  SW  Pico  and  Norton 
Ave. 

One-story  class  A  theatre  (109x216) 
Forum    Theatre. 

Owner— The    B.   &   H.    Circuit. 

Architect — E.  J.  Bor^meyer,  1003  Cali- 
fornia   Bldg..    Los    Angeles. 

Contractor — Lawrence  Burck  Construc- 
tion Co..  325  .?  Hill  .St..  Los  An- 
golc.';. 


$3C7,000     AUTHORIZED     FOR     XEW 
MEXICO     RO.\DS 

Expenditures  totaling  $367,000  of  Na- 
tional Forest  Highway  funds  for  the 
construction  of  64  miles  of  highway  in 
New  Mexico  have  just  been  approved 
by  Secretary  of  Agriculture  Wallace. 
This  money  was  made  available  for 
roads  serving  the  national  forests  and 
for  roads  within  or  adjacent  to  the 
forests,  which  are  of  primary  impor- 
tance to  States,  counties  and  communi- 
ties. 

The  projects  include  30  miles  of  road 
in  Taos  County.  25  milts  in  Catron 
and  Grant,  and  nine  miles  in  Santa  Fe 
and  Miguel  Counties.  On  the  Carson 
National  Forest  in  Taos  County  two 
projects  will  receive  Federal  moneys. 
From  the  end  of  the  1915  State  High- 
way to  three  miles  south  of  Arroyo 
Hondo  a  road  12  miles  In  length  will 
be  constructed  at  a  cost  of  $S4,000.  One 
hundred  and  eight  thousand  dollars 
will  he  devoted  to  reconstructing  the 
18  miles  of  road  between  the  Taos 
County  line  and  the  town  of  Taos.  This 
road  in  the  opinion  of  a  member  of  the 
Slate  Highway  Commission,  will  be 
more  expensively  used  than  any  other 
by  tourists  passing  through  the  north- 
ern   section    of   the   State. 

Between  Alma  and  the  southerr- 
hoimdary  of  the  Gila  National  Forest 
a  road  will  be  surveyed  and  built  at 
a  cost  of  $70,000.  According  to  for- 
estry ofUclals.  this  will  he  of  great 
service  to  the  mining  district  at  Mogol- 
lon  and  the  farming  regions  about 
Ple.Tsanton.    Glenwood    and    Alma. 

i^U\-ty-flve  thousand  dollars  will  be 
spent  on  a  part  of  the  main  State 
Highway  system  between  Canonrlto 
nnd    the    Pecos    Postoflice. 

.Ml  rondp  on  which  the  money  will 
b(  spent  nro  projects  for  which  aid 
•■rom  the  Fore<5t  Road  Funds  has  been 
.asked  by  the  New  Mexico  HIghwny 
Commission.  ^ 


AI^AWEDV     (  Ol  .\TV     Bril.DERS*    KX- 

CHA.VGE    VOTES    JULY    3rd 

BHLDI1VG  HOLIDAY 


(Contrihatrd) 


The  Central  Council  of  the  Builders 
Exchange  of  Alameda  County,  at  its 
meeting  last  week  considered  the  de- 
.^ir.ibility  of  building  construction 
wrrk  being  done  on  July  3rd.  In  view 
of  t'le  fact  that  everybody  engaged  in 
the  building  busi.icss  has  beer,  hard 
at  work,  almost  dav  and  night,  for  the 
last  t.>n  months  and  July  4th  coming 
oil  Tuesday  wiM  make  it  inadvisable 
to  start  up  for  tiic  one  day.  it  was 
.^^uggested  tliat  Monday  mighi  i)e  made 
a  building  industry  holiday  and  thus 
give  evciybody  a  chance  to  get  a  few 
days  rest  with  no  loss  in  a  business 
way. 

Walter  Spencer  made   the  suggestion 
and    as    a    dispenser    of    idea.«-    he    was 
at  once  voted  to  be  a  good  fellow  with 
a    brain    worthy    of    the    great    work    in 
<vMch     he     is     engaged.       Tim     Sexton 
reported   that    the   journeymen   and   ap- 
prentice   plasterers    had    been    so    over- 
worked   of   lato    that    he    thought    they 
would    appreciate    a    rest    in    order    to 
give    their    limousines    an    opportunitv 
to  see  the  country.     Jim  Ellis  reported 
that   he   had  no  leaky  roofs  to  fix  ow- 
ing to   the   unusual   weather  condltiors 
cf   Californiss    salubrious    climate   an  1 
he    thought    the    master    roofers    would 
be    v.i!li?.g    to    let    the    world    go    hang 
on   Monday.      H.   D.   J..nos.  Jr..   paid   the 
general      contractors      all       had      their 
buildings      waiting      for     the    gracious 
plasterers    I.,    come    alorg    and    plaster 
them  and  one  daj  more  or  less,  in  their 
young     lives,     would     not     make     much 
•Hfference.     Robert   King  spoke  on   the 
divine   right  of  Kings   to  declare  a  hcl- 
iday    whenever  they  s-.w   fit.     John    W. 
Rule      spoke        on     fhe    innocuous    des- 
uetude   of   July    3rd    fn    general.   W.   H. 
Giaham    said    the   master   plumbers   al- 
ways   Mijoyed   a    piping   good    ti  i-.e   and 
wished  to  be  closeted   with  the  Council 
on    this   matter.    R.    N.   Csborn    r-ported 
It    was   "closed   sea.-^on"   on   sheet   metal 
work  an>-how. 

After  all  this  weighty  dis-ussion  a 
motion  unanimou.-^Iy  carried  that  July 
3rd  be  declared  a  building  industry 
holiday. 

The  State  Builder.-^  Exchange  is  to 
be  asked  to  dispense  this  thought  to 
all  Exchanges  in  .Northern  (\illfornia 
with  a  view  to  this  being  declared  a 
building  Industry  holiday  throughout 
the  State. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


TO  nnir.DiNcj  and  enoineerino  news, 

000  AIi.s«ioii  St.,  San  Francisco,  (^al. 


Send  mo  Buildinff  and  Enjfineering  News  for  ..iic  year,  coiiirnencinff  with  next  Imuo.  for  which 
fiK'IoKo  chock  for  $4.00 


teiurday.    June    l?.    ir.22 
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HIDS  WANTEO 


(Reedley     High     School     Bulldinjifii) 

The  Beard  of  Trustees  of  the  Keedley 
Joint-Union  High  School  District  her..- 
hv  invites  sealed  proposals  foi  the  fur- 
nishing of  labor  and  materials  and  the 
erection  and  completion  of  a  group  ot 
High  School  Buildings  on  the  property 
owned  by  the  District  in  the  City  of 
Keedley,  Cal.,  according  to  plans  an(. 
specifications  af.  prepared  by  the  dis- 
trict's  Architect,   Norman    F.    Marsh. 

Bids       for       the       various       unils       as 

follows:  ,  11    ,v,„ 

G'^neral  Contract  embracing  all  the 
work  included  in  the  plans  and  speci- 
fications except  Painting,  Plumbing, 
Program  Clocks,  Healing  and  Ventila- 
tion and  Electrical  ^\  ork. 
Segregated  bids  as  follows: 
"A" 

(1)  Concrete   and   Cement   woiK. 

(2)  Excavation  and  Carpentry. 

(3)  Mill  work  and  Glazing. 

(4)  Finished  floors. 

"B" 

(1)  Brick  and  labor. 

(2)  Terra  Cotta   Tile   ana   labor. 

(3)  Stone   Tile   and   labor. 

(4)  Common  Brick  f.  o.   b.  job. 

(5)  Terra  Cotta   Tile   f.   o.   b.   3ob. 

(6)  Stone  Tile  f.  o.  b.  job. 

"C- 

(1)  Keii.'torcing  Steel. 

(2)  Structural  and  Ornamental  iron. 

"D' 

(1)  Composition    Roof. 

(2)  Clay  Tile  Roof. 

(3)  Asbestos  Slate  Roof. 
•E' — Plumbing. 

"jr" — Heating  and   Ventilation. 
"G" — Galvanized    iron   &   Sheet   nielal. 
.   -'H" — Lath    and    Plastering. 
"1" — Electric  Wiring. 
"J" — Painting. 
"K" — Blackboards   in   place. 
••L,''_Finish  Hardware  f.  o.   b.  job. 
■•]VI" — Patent     Window     Hardware     f, 

■  -N" — Program   Clock   and   Bells. 
"O" — Shades  for  Darkening. 
•■P' — Magnesite  Composition. 
■  Q" — Cafeteria    Kitchen    Etiuipment. 
••R" — Refrigerator. 

NOTE:  Contractors  may  bid  on 
any  item   or  any   number  as   they  may 

Plans  for  the  General  Contract; 
Electric  Wiring;  Heating  and  Ventila- 
tion; Painting;  Plumbing,  and  Program 
Clock  may  be  had  from  Norman  i- . 
Marsh,  Architect,  Suite  No.  211  Broad- 
way Central  Building,  Los  Angeles, 
Cal.  The  same  may  be  had  from 
Trewhitt  &  Shields,  Rowell  Building, 
Fresno,  Cal.;  who  will  also  receive  the 
other  segregated  bids  as  indicated  by 
the   foregoing   list.  . 

A.11  bids  must  be  made  on  uniform 
bid  blanks  furnished  by  the  Architect 
and  Trewhitt  &  Shields  and  each  item 
covering  the  various  units  of  tne  sev- 
.^ral  buildings  to  be  tilled  out.  ^  ,  ,,  ^ 
A  depoiit  of  Fifty  ($50.00)  dollars 
will  be  required  for  the  plans  and 
specifications  of  the  General  Contract 
and  Twenty-five  ($25.00)  for  the  seg- 
regated contracts.  This  deposit  to  be 
refunded  on  the  return  of  the  plans 
and  specifications  accompanied  with  a 
bona-fide    bid.  ,    ,         ^    ,    ,  ,. 

All  bids  must  be  sealed  and  dcliveied 
to  Hon.  Marion  Deneen,  Clerk  ot  the 
Reedlev  .loint-Union  High  bcnocl  Dis- 
trict, on  or  before  8  V.  M.  Fviday.  June 
30th,  19-2'-i,  and  will  be  opened  im- 
mediately  thereafter   in    public. 

All  bids  must  be  aceompamcd  with 
a  certified  check  or  bid  bond  for  Uve 
per  cent  (5%)  of  the  total  amount  oi 
bid,  made  payable  to  the  Keedley 
Joint-Union  High  Schoo  District. 
,  Successful  bidders  will  be  required 
to  execute  bonds  to  the  amount  ol 
seventy-five  per  cent  (To9;)  ot  H^e  '^o"" 
tra<>t  price  and  will  a'so  be  re<iuired 
to  prcb-ent  cvidenco  of  Conip.nsatiOM 
In.su ranee  carrier  before  contracts  will 
be  executed  for  the  District. 

The  Board  of  Trustees  ot  the 
Reedlev  Joint-Union  High  School 
District  reserves  the  right  to  reject  any 
or  aU-  bids. 


A  call  lor  bids  published  In 
this  section  indicates  that  bids 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Centra!  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section, 


Done  by  order  of  the  Board  of  Trus- 
tees of  the  Reedley  Joint -Union  High 
School    District. 

MELVIN    i^ETTIT,   President. 
Attest:       M.\RION     DJ'^.VEEN,     Clerk. 
• 

BIOS    W  ANTI'.D    »''OK    SIX    ORDXA^X^: 

BUILDINGS,    KTC,    AT    PEAItl. 

HAILBOR 


NOTICK    TO     CONTUACTOUS 

SEALED         PROPOSALS,         indorsed 
"Proposals       for    Ordnance       Buildings, 
Pearl  Harbor,  Hawaii,  Specification  No. 
4566,"    will    be    received   at    tne    Bureau 
of  Yards  and  Docks,  Navy  Dcpartmeu;, 
Washington,    D.    C,    until    11    o'clock    A. 
M.,  August  2,   1922,  and  then  and  there 
publicly       opened,       for    six       ordnani  l 
buildings,     railroad     track    and     watci 
main   extensions,   at   the   Naval   Operat- 
ing    Base     (Ammunition     Depot,     Kua- 
hua).  Pearl  Harbor,  T.  H.     Each   build- 
ing will  have  concrete  foundations  and 
floor   base.      The    war-head    storehouse, 
torpedo   storehouse      and   extension      to 
main    storage    building    will    each    have 
stuccoed    hollow    tile    walls,    wood    root 
deck    and    built-up    roofing,    steel    sash. 
and  a  crane  runway  and  crane.     Igni- 
tion and  storehouse  will  have  stuccoed 
nollow    tile    walls,    concrete    roof    deck 
and  built-up  roofing  and  asphalt  mastic 
floor  finish  on  the  concrete  base.  Pyro- 
technical  storehouse  and  storehouse  for 
small  arms  ammunition   will  be  similar 
in  construction  and  will  have  steel  root 
and  i\all   framing  covered   with   corru- 
gated   protected    sheet   metal   and   wood 
finish  flooring  on  concrete  base.     Draw- 
ings and   specification   No.   4566  may   be 
obtained   on   application   the   Bureau   to 
the     Commandant,     Navy     Yard,     Mare 
Island,    Calif.,    or    to    the    Commandant. 
Naval  Operating  Base,  Pearl  Harbor,  T. 
H.     Deposit  of  a  check  or  postal  mono 
order  for   $10,   payable   to   the   Chief  ot 
the  Bureau  of   Yards  and  Docks,  is  re- 
quired  as   security    for   the    safe    return 
of   the   drawings   and   specification.      L. 
E.    GREGORY,    Cnief    of    Bureau,    April 
21,   1922. 


NOTICE    TO    CONTRACTOU."* 

<BioIn    Sfhool,    Fresno    County.       Four- 
room    Bru'k    and    Frame    Strufture. 
EsHmated  Co.st,  .•S40.(HUI) 


(2)  The  heating  system,  and  plumb- 
ing system. 

Each  bid  shall  be  made  on  a  pro- 
posal blank,  obtained  at  the  ofiice  ol 
architects,  and  to  be  signed  by  the 
bif'.der,  and  must  be  accompanied  by 
•(1  tified  or  cashier's  check  on  some 
responsible  bank,  or  bidder's  bond  in 
(hf  amount  of  ten  per  cent  (10%)  ol 
the  amount  of  the  bid  or  proposal, 
made  payable  to  I.  N.  Bryan,  Clerk  of 
the  Board  of  Trustees,  to  be  retained 
by  the  said  school  district  as  liqui- 
dated damages  .hould  the  party  or 
paitiet;  to  whom  the  contract  shall  be 
av/arded  fail  to  enter  into  contract 
within  ten  day.s  after  award,  or  to 
give  bonds  re'iuired  for  the  faitntui 
performance  of  the  contract. 

The  successful  bidder  shall  be  re- 
quired to  furnish  surety  bonds  satis- 
factory to  the  Board  of  Trustees  in 
the  amount  of  fifty  per  cent  (50%)  of 
the  contract  price  as  a  guarantee  of 
the  faithful  performance  of  the  con- 
tract. .         . 

Plans  and  specifications  can  be  ob- 
tained from  the  Architects,  Room  624 
Rowoll  Bldg.,  Fresno,  California,  on  a 
cafh  deposit  of  ten  dollars  ($10.00)  to 
be  retained  by  the  Architects  It  the 
plans  are  mutilated  or  are  not  returned 
by  the  time  bids  are  received. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all   bids. 

Proposals  shall  be  addressed  to  the 
f  wner.  in  care  of  the  architects,  and 
shail  be  delivered  to  the  architects  in 
an  opaque  sealed  envelope  marked 
•Proposals'  and  bearing  the  title  of 
the  work  and  name  of  bidder. 

By  ordar  of  the  Board  of  Trustees 
of  the   Biola   School   District. 

Signed:  I.  N.  BRYAN, 
S.  M.  ELLIS 
J.  H.  BUSirK. 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  ot 
Trustees  of  the  Biola  School  District, 
Fresno  County,  California,  up  to  but 
not  Inter  tUnii  three  o'cloek  P.  M.  on 
the  27th  day  of  June,  19.i'^.  at  the 
public  school  building  in  Biola,  Cali- 
fornia, for  the  erection  and  completion 
of  a  ma.«onrv  and  fra:ne  school  build- 
ing, all  ii>  a'coordareo  with  pbtns  ami 
specifications  prepaied  by  Swartz  ^: 
Ryland.  the  authorized  architects  em- 
ployed by  said  Board. 

Bids  will  be  received  as  follows: 
(1)     The    general    contract,    togethei 
with    alternate    propositions. 


NOTICE   TO    CONTRACTORS 

(Cnruthers   School) 

NOTICE  IS  HEREBY  GIVEN  That 
thn  Trustees  of  (  aruthers  School  Dis- 
irict  Fresno  County.  Calif.,  will  receive 
^^•oaled  bids  for  the  construction  and 
rompletion  cf  a  new  .<--chool  bunding  at 
("aruthers,  Calif.,  consisting  of  seven 
("la.=;s  rooms  and  an  auditorium.  In  ac- 
cordance with  the  plans  and  specifi- 
cations f>repared  by  E.  W.  Peterson,  ar- 
chitect.  Corv   Building.   Fresno.   Calif. 

All  bids  to  be  sent  to  H.  C.  Kofoid. 
(Meik  of  the  Board,  Caruthers,  Calif., 
up  to  and  not  later  than  S  P.  M.,  on 
Saturday.  Jun«-  Zi,  192a,  at  which  time 
bids  vvili  be  opened  at  a  Board  meeting 
to  be  held  at  the  Grammar  School 
Building   at    Caruthers,   Calif. 

Plans  and  specifications  may  be  ob- 
tained  at   the   oflico   of  the   architect. 

Segregated  bids  will  be  received  for 
the  following  work,  also  general  bids 
covering  all  of  the  following  work, 
namely:  , 

Section  1 — Excavating,  concrete  and 
carpentry. 

Section    2 — F.rickwork. 
Section   3 — Plastering. 
Section  4 — Painting. 
Section   r> — Electric  wiring. 
Section    6 — Steam    heating,   plumbing. 
sheet  metal. 

Section  7 — Tile  and  composition 
roofing.  .    , 

All  bids  to  be  accompanied  by  a  cer- 
tified cluck  on  some  solvent  bank  for 
ten  per  cent  of  the  amount  of  the  bid, 
made  payable  to  II.  C.  Kofoid.  Clerk 
of  the  Board,  upon  condition  that  said 
certified  check  shall  be  retained  by  the 
School  District  .<is  agreed  and  liquidated 
damaces  should  the  party  or  parties 
to  whom  the  contract  should  be  award- 
ed fail  to  enter  into  a  contract  within 
five  days  after  the  award  of  said  con- 
tract or  fail  to  furnish  the  bonds  in 
the  amount  of  seventy-five  per  cent  of 
llio   contract   price. 

The  Trustees  reserve  the  right  to 
reiect    any   and  all    bids. 

By   H.    C.   KOFOID. 
Clerk    of    the    Board    of    Trustees.    Ca- 
ruthers     School      District.      Frespo 
County,   California. 


t» 
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Saturday,    June    17,    192*.' 


jrOTICE    TO     BRIDGE    CONTRA.CTORS 


(STEEI.   BRIDGE) 


Yreka,    Siskivou    County,   Calif.,    June 
Sth,    1922. 

Pursuant  to  the  order  of  the  board 
of  supervisors  of  the  County  of  Siski- 
you. State  of  California,  sealed  bids 
will  be  received  until  ten  o'clock  a.m., 
Mondny.  July  3rd,  1922,  by  W.  J.  Neil- 
<>n,  clerk  of  the  hoard  of  supervisors, 
at  his  ofBce  in  the  hall  of  records  in 
Yreka,  said  county  and  state,  for  the 
construction  of  a  steel  bridge  of  two 
spans,  one  span  80  feet  and  one  span 
64  feet,  also  for  6r  feet  of  approach  and 
All  at  each  end  of  bridgre. 

Alternate  bids  will  be  received  for 
the  following:  three  types  of  steel 
bridgre: 

Pratt   steel    pin    connected   truss; 

Pratt    steel   riveted   pony  truss;   and 

Curved  chord  riveted  truss. 

Said  bridge  to  be  erected  over  Scott 
river  at  the  "Goodale  crossing"  in  Scott 
River  road  district,  said  county  and 
state 

Said  bridge  to  be  constructed  in  ac- 
cordance with  the  plans  and  specifica- 
tions adopted  therefor  and  on  file  in 
the  oflflce  of  the  county  clerk.  (Secure 
copies  of  the  plans  and  specifications 
from  H.  J.  Sarter,  County  Surveyor, 
Yreka,   Calif.) 

All  bids  to  be  sealed  and  accompa- 
nied by  a  certified  check  of  at  least 
ten   per   cent   of  the   amount  of  bid. 

Bids  to  be  endorsed:  "Bids  for 
building  Goodale  Bridge"  and  addressed 
to  W.  J.  Xeilon,  County  Clerk,  Yreka 
California. 

By  order  of  the  Board  of  Supervisors. 

fSeal)  W.    J.    NEILON, 

Clerk    of   the   Board    of   Supervisors. 


NOTICE    TO    BIDDERS    ON    .SCHOOL 
SUPPLIES 


Bids  will  be  received  for  general 
school  supplies  in  accordance  with 
the  following  list,  for  the  Stockton 
schools  up  to  7«30  p.m.,  on  Wednes- 
dny,  .lane  2lMt,  1022,  at  the  ofi^ce  of 
the  Board  of  Education,  Washington 
School    Building,    Stockton,    Cal. 

A    120    certified   check    will   cover   one 
or  more   bids  on   this  list. 
LIST 

1.  Hardwood   lumber  for  high  school. 

2.  Soft    wood   for   elementary   schools. 

3.  Mechanical    drawing    supplies. 

4.  Mortising   and    tenoning   machines. 

5.  Cornice  break  for  sheet  metal 
shop. 

The  Board  reserves  the  right  to  re- 
ject  any    or   all    bids. 

Dated    Friday.    June    9th,    1922. 
By   order   cf   the    Board   of   Education. 
By   ANSEI.   S.    WILLIAMS, 

Secretary. 


NOTICE    CALLING    KOIt    BIDS 
(Moantaln  School  Addliion) 


NOTICE  i.^  HKItKBY  GIVEN  That 
sealed  bids  will  he  received  for  the 
construct  Ion  of  an  ad(liilr>n  lo  the 
Mountali;  School  liiii)dlng,  loc.iled  about 
three  <3)  mllrn  norih  of  Socjuel,  In  the 
County  of  Siuita  Cru/,  Stal(!  of  Cali- 
fornia, In  .ircorilancf  with  the  plauH 
and  Bpeclfloiil  Ions  on  lllo  with  the  Coun- 
ty .Supcrlnieiub-iii  of  .Schoolx.  at  her 
office  In  th»  <ourf  IIouhi'  In  the  City 
of  Santa  Cruz,  county  of  K^nta  Cruz, 
.State  of  <'nllfornln.  pri-p;ir<'d  by  A.  H. 
HI«-V(Tt.  Bids  will  be  opened  at  10 
oVlo«k  A.  M.  on  Jiiii«>  ::(ltb.  t9'22.  Th< 
rlsht  If  rciierved  lo  reject  any  or  all 
hldH. 

Dated:     June    10th,    1922, 

B.  L,.   BISHOP, 
cirrk     of     the     Board     of    TruHtees    of 

Mniininin    Bchnol    DIatrlct. 

NOTICE    TO    CONTUACTOns 
(NlBkl)Oii    lllKk    NrhooU 


Th^    Board   of  TruniieH   of   (h«   Hlakl- 

yoij  TnloM  IHkIi  .-lii'..,!  InvltvM  bids  of 
cor.  '.iiHi  ruction    of    a 

Hi  '-u    a    nito   owned 

li>  1  "I  I    .loinH,  Cal- 

\uirulii.       i'Uiii..    .iMi  Mifia    for 

thlH    bulldInK    tniiv    I.  .1    111    the 

ofUof   of  t>n\i]   V.nit\,\    I  I    ji   Si'hool 

MiitldlhK  1)1  Vr'k^i  I  III..  ro|,>  of  mild 
platiH  and  n|ierlflr"it  lotiN  will  bo  kept 
on  fll«  »»  "iilil  (.(tie-  :ii.,l  I.I.  i,,n-iiillnd 
tbMT*, 


Separate  bids  will  be  accepted  upon 
plumbing  and  heating,  another  for  elec- 
tric wiring;  all  other  work  will  be 
under   the   general   contract. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Certified  check  for  107o  of  the  amount 
bid  must  accompany  all  offers  of 
contractors.  This  is  to  insure  the  car- 
rying out  of  the  contract  in  case  it  is 
awarded  and  will  be  returned  to  the 
successful  bidder  on  completion  of 
bonds  required  to  assure  the  construc- 
tion of  the  buildine:.  Checks  of  unsuc- 
cessful bidders  will  be  returned  imme- 
diately upon  the  rejection  of  their  bids. 

Sealed  bids  will  be  received  by  Lelia 
E.  Steele,  Secretary,  up  to  ten  o'clock 
A.  M..  July  1st.  1022.  All  bids  will  be 
opened    at    this    time. 

BOARD  OP  TRUSTEES  OF  THE  SIS- 
KIYOU UNION  HIGH  SCHOOL. 
By    LEILA    E.    STEELE, 

Secretary. 


NOTICE  INVITING  SEALED  PROPOS- 
ALS FOR  THE  CONSTRUCTION  OF 
AN  ELEMENTARY  SCHOOL  BUILD- 
ING AT  URIAH.  (One  and  Two- 
story  Reinforced  Concrete  atmc- 
turc.      Entimated    Cost,    «SO,000). 


NOTICE  IS  HEREBY  GIVEN,  by  the 
Board  of  Trustees  of  the  Ukiah  School 
District  at  Ukiah,  Mendocino  County, 
California,  that  bids  will  be  received 
by  said  IJoard  for  the  erection  and 
construction  of  a  new  Elementary 
School  Building  at  Ukiah  in  said  dis- 
trict. 

Plans  and  specifications  may  be  ob- 
tined  from  the  Clerk  of  the  Board  at 
Ukiah,  or  from  the  Architect,  Norman 
R.  Coulter,  at  46  Kearny  Street,  San 
Francisco,  California.  A  deposit  of 
Ten  ($10.00)  Dollars  will  be  required 
for  each   set  of  plans. 

.'\.ll  bids  must  be  opened  by  the  said 
Board  of  Trustees  on  the  23rd  day  of 
June,  1022,  at  10  o'clock  at  the  resi- 
dence of  Mrs.  Orval  Tadlock,  Clerk  of 
said  Board,  located  on  W.  Perkins 
street,  Ukiah.  Cal..  and  all  bids  must 
be  delivered  to  said  Mrs.  O.  Tadlock, 
Clerk  of  said  Board,  before  that  hour, 
enclosed  in  sealed  envelope  and 
marked  on  the  outside,  "Bids  for  con 
struclion  of  Elementary  School  Build- 
ing   at    Ukiah." 

Work  on  the  construction  of  tlie 
proposed  elementary  school  building 
must  be  commenced  immediately  upon 
the  awarding  of  the  contract  and  filing 
of  a  bond  and  must  be  progressed 
interruptedly  and  said  edifice  complet- 
el     within     90     days. 

Said  contract  will  include  the  re- 
moval and  salvage  of  the  old  building 
now  located  on  the  east  side  of  the 
said  school  lot.  The  bidder  to  receive 
and  have  all  material  contained  in 
said  structure,  save  and  excepting  the 
furniture  and  school  fixtures  and 
school    equipment    contained    therein. 

All  bids  must  b«  accompanied  by  a 
certified  check,  cash  or  a  certificate  of 
deposit  equal  to  ten  (10)  per  cent  of 
the  amount  bid;  checks  of  certificates 
of  deposit  to  be  made  payable  to  ihe 
Hoard  of  Trustees  and  to  be  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  l.-i  accepted  upon  hia  enter- 
ing Into  a  contract  with  the  said  School 
District  and  glvlngf  such  bonds  as  may 
ho    required    by    law    or    said    Board. 

The  Board  of  Trustees  reserves  tho 
rlrrht    to    reject   any   and   all    bids. 

MRS.   ORVAL  TADIX)CK. 
Clerk    of    Ihe    Board    of   Trustees    of    the 

Ukiah     Elementary     School     District, 

Ukiah.   Mendocino  County.  California. 


NOTH'E    TO    CONTUACTOHfl 


(Indcprnilrnrr    School) 

NOTICE  IS  IIIOUEBV  (HVEN  Th.it 
N<*alcd  bIdH  will  be  received  by  the 
itonrrt  of  TrUnleeH  of  the  Independence 
<;t;iinniar  .School  DI.mIiIcI.  of  Ihe  CouiiIn 
of  Invo.  .St.'lte  of  (  iillfoi  Ilia,  up  to  Hit 
hnnr  of  two  o'clock  1*.  M.  on  Monila), 
Junr  IMItb,  I02Z,  at  Ihe  office  of  (li.< 
'l.tk  -if  .xalil  Ilo:ii(I.  Ill  Ihe  town  of 
lnd"|ieii<l<'nt'e.  III  Hulil  County,  for  tin- 
ur<>ctlon,  ronni  rti'tl  Ion  and  comploilon 
of    It     oiie-hlory     cui.ereli'     bulldliiK,     l<< 

iiei-ordiit with    tho    plans    and    sped 

nciilloiiH  made  for  tin-  name  by  \p\  .  II. 
\V»ekH,  (lie  iinlliorl/.ed  arehUert  of  IhU 
llonrd. 

I'luns  and  sprclfloatlonB  for  said  bid« 


and  for  said  work  can  be  seen  at  the 
office  of  the  Inyo  County  Abstract 
Company,  in  the  said  town  of  Inde- 
pendence, and  also  at  the  office  of  said 
W.  H.  Weeks,  369  Pine  Street,  San 
Francisco.   California. 

A  deposit  of  $20.00  in  lawful  money 
will  be  required  on  each  set  of  plans 
and  specifications  loaned  out,  to  be 
refunded  upon  the  return  thereof  in 
good    condition. 

All  bids  must  be  in  writing  and  con- 
tained in  a  sealed  envelope,  plainly 
marked  on  the  outside  with  the  words. 
"Bid  for  construction  of  Independence 
Grammar  Schoolhouse,"  and  must  be 
filed  with  the  Clerk  of  said  Board  on 
or  before  2  o'clock  P.  M.,  June  26th, 
1922,  .and  will  be  opened  between  the 
hours  of  two  and  three  o'clock  P.  M. 
on  said  day,  and  must  be  acompanied 
by  a  certified  check  or  lawful  money 
of  the  United  Stales,  in  an  amount  not 
less  than  five  per  cent  (5%)  of  the 
amount  bid.  and  payable  to  the  Presi- 
dent of  said  Board.  Said  check,  oi 
money  to  be  forfeited  to  the  use  of 
said  school  district  in  the  event  the 
successful  bidder  or  bidders  hereunder, 
after  having  been  awarded  any  con- 
tract hereunder,  fails  for  ten  days  after 
notice  thereof,  to  sien  ,ind  furnish 
a  good  and  sufficient  contract  and  bond, 
to  be  approved  by  this  Board,  and  as 
required  by  law.  for  tho  faithful  per- 
formance of  said  work.  This  Board 
reserving  tho  right  to  reject  any  or  all 
bids    received. 

Dated     at     Independence.     California, 
this  7th   day   of  June.   1922. 
R.    L.    GRACEY. 
JAME&   E.    JONES. 
C     L    MacFARLANE. 
Board     of     Trustees     of     said     District. 


BIDS     WANTED     FOR     STATE     HIGH- 
WAY   I.MPROVEMENT 


STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PIBLIC     AVORKS 


C\LIPORNI\   IIIGIIW.W    COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROrOS.VLS  will  be  re- 
ceived at  tlie  ollice  of  the  California 
Iliishvvny  <°oninii!«Hlon,  nt.%  Fomni 
Buildinjuir,  Sncrnnicnto.  Cnl.,  until  2 
o'clock  r.  M..  on  July  lO,  lIKSa.  at 
which  time  the>,'  will  be  publicl.v  open.Ml 
and  read,  for  construction  in  aooonl- 
ance  with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions   of    State    Highway    a.s    follows: 

I'Inccr  County,  between  Auburn  and 
^'^  miles  north  of  Colfax  (Ill-PIa-37- 
A-V.  and  C).  about  sixteen  and  six- 
tenths  (16.6)  milts  in  length,  to  be 
graded  and  paved  with  bituininized 
m.icadani. 

Plan.s  may  be  see:i  and  forms  of  pro- 
posal, bonds,  coritracts  and  specifica- 
tions may  be  obtained  nt  the  said 
office  and  they  may  be  seen  .it  tho 
ortices  of  the  Division  Engineers  at  Los 
Argeles  and  San  Francisco,  and  at  the 
office  of  the  Division  KngiiieiM-  of  the 
division  In  which  the  work  Is  situated. 
The  Division  ICngim-er's  olllces  are  lo- 
cated at  Willlis,  Dunsuniir,  Sacramen- 
to, San  Francisco,  San  Lui.«-  Obispo. 
Fresno  and   Los   Angeles. 

No  bid  win  be  received  unle.ss  It  is 
made  on  ii  l>lank  form  furnished  by  the 
Commission.  The  si)eci.il  nl  tent  Ion  of 
prospective  biddeis  is  called  lo  the 
"Notice  lo  Coiit  ractor.s"  aiiix'xed  t.i  lb" 
blank  foim  of  proposal  for  full  direc- 
tions us  to  nidding,  qtinntitles  of  work 
lo  be  done,  etc. 

The  Department  of  Public  Works, 
acting  bj  and  through  the  t'allfornla 
Highway  CoinmlssI'Mi,  reserves  the 
right  to  reject  any  or  all  bids  or  lo 
accept  the  'old  deemcil  for  tho  best 
Inlerohl    of   the   State. 

NEWELL    D.     DARLINGTON. 
CHARLES   A.  WIIITMORE. 

GEO.  c.  manskii:ld. 

California    Highway    CoininlHslon 
AU.'JTIN    B     FLETCHER, 

.Slate    Illtfliwa.N'    Engineer. 
R      A.     MURRAY.    Socr-lary. 
Dated    June    12.    1922. 


NOTiCi:Tt>  BMLIIING    CONTHACTOMS 


(lllah    <4ehool    tJyniniialum) 

Pursuant  lo  un  nnliT  of  ihe  Hoard 
of  FIdnoaMon  duly  mailo  an. I  enlere.l 
III  Its  minutes  nils  Sth  day  of  June. 
;9||,    secretary    |a    hproby    auihorltod 


!-:atuiday,    June    17,    192i' 
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to  advertise  for  and  accept  bids  on 
GyiTinaslum  Building  at  the  new  high 
school.  Plans  and  specifications  on  file 
wilh  Coates  &  Traver,  Rowell  Bldg., 
Fresno. 

The  board  reserves  the  right  to  re- 
ject  any   and   all    bids. 

Each  bidder  must  deposit  with  his 
bid  a  check  in  the  amount  of  10  per 
cent  of  the  amount  of  the  bid,  payable 
to  the  president  of  the  Board  of  Edu- 
cation. 

All  bids  must  be  In  the  hands  of 
the  secretary  of  the  board  by  Tlium- 
day,  July   i;{.  I»a2,  at  5   P.  iM. 

By  order  of  the  Board  of  Education. 
L.   L.    SMITH. 

Secretary. 

• 

BIDS    WANTED    FOR    FRAME 
BUILDINGS 


OFFICE  OONSTHUCTING  QUAR- 
TERMASTER, FORT  MASON,  San 
Francisco,  Calif.  Sealed  proposals,  in 
triplicate,  will  be  received  here  until 
11  a.m.,  June  'M,  1022,  for  construcing 
frame  oflicers'  quarters,  stables  and 
gunsheds  at  Presidio  of  Monterey, 
Calif.  Ten  Dollars  deposit  required 
for    return    of    plans. 

• 

NOTICE   TO    CONTIIAOTOIIS 

i Manual    Training-    Bnllcliue) 

Notice  is  hereby  g-iven  that  sealed 
bids  will  be  received  by  the  secretary 
of  the  board  of  trustees  of  the  Sequoii. 
Union  High  School  District,  Redwood 
City,  San  Mateo  County,  California,  un- 
til Saturday,  the  6th  day  of  July,  1922, 
HP  to  and  untji  the  hour  of  2  oVlucK 
P.  M.,  of  siild  day,  when  the  said  bids 
will  be  opened  at  the  office  of  said 
clerk  ill  the  ofhce  of  the  Sequoia  Union 
High  School,  Redwood  City,  California, 
for  the  remodeling  and  completion  of 
the  Manual  Training  Department  of 
the  Sequoia  Union  High  School  on  tiie 
property  lately  acquired  by  the  said 
district,  located  in  Redwood  City,  Cali- 
fornia, said  work  to  be  performed  must 
be  completed  on  or  before  August  19 
1922. 

I'lans  and  specifications  for  said  work 
arc  on  file  at  the  oiTice  of  the  princi- 
pal of  the  Sequoia  Union  High  School 
and  at  the  office  of  the  architects,  Wer- 
ner &  Coffey,  312  Humboldt  Bank 
Building,   San    Francisco,    California. 

Bids  must  be  made  on  proposals  ob- 
tained at  tile  oflice  of  the  architects 
and  be  signed  by  the  bidder,  accom- 
panied by  a  certified  check  for  at  least 
ten  per  cent  (10%)  of  the  amount  of 
the  bid  or  proposal,  certified  to  by  some 
responsible  bank  or  banker,  and  made 
payable  to  D.  E.  O'Keefe,  secretary  of 
th('  Board,  to  be  retained  by  the  said 
School  District  as  agreed  and  liquid- 
ated damages  should  the  party  or  par- 
ties to  whom  the  contract  should  be 
awarded  fail  to  enter  into  the  contract 
after  award,  or  to  give  bonds  required 
for  the  faithful  performance  of  the  con- 
tract,   or   any   b.ind   required    by   law. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  or  any  or  all  items 
of    such    bids. 

L.  P.  BEHRBNS,  President, 
D.   E.   O'KEEFE,   Secretary, 
Uoard  of  Trustees,  Sequoia  Union  High 
School   District. 


NOTICE    TO    CONTRACTORS 


set  of  plans  and  specifications  loaned 
out,  to  be  refunded  upon  the  return 
thereof   In    good   condition. 

All  bids  m.ust  be  in  writing  and 
contained  in  a  sealed  envelope,  plainly 
marked  on  th.;  outside  with  the  words. 
"Bid  for  Construction  of  Owens  Valley 
Union  High  School  Building,"  and 
must  be  filed  with  the  Clerk  of  said 
Board  on  or  before  2  o'clocit  P.  M.. 
.lune  2Gth,  1022,  and  will  be  opened  be- 
tween the  hours  of  two  and  three 
o  clock  P.  M.  on  said  day,  and  must 
be  accompanied  by  a  certified  check, 
or  lawful  money  of  the  United  States, 
in  an  amount  not  less  than  five  per 
cent  (5%)  of  the  amount  bid.  and  pay- 
able to  the  President  of  the  lioard. 
Said  check,  or  money,  to  be  forfeited 
to  the  use  of  said  School  Disiric:t  in 
the  event  the  successful  oidder  or  bid- 
ders hereunder,  after  having  been 
awarded  any  contract  hereunder,  falls 
for  ten  days  after  notice  theteof,  to 
sign  and  furnish  .a  good  and  suiricient 
contract  and  bond,  to  bo  approved  irr 
this  Beard,  and  as  required  by  law, 
for  the  faithful  performance  of  said 
work.  This  Board  reserving  the  right 
the   reject    aiij-    or    all    bids    received. 

Dated  at  Independence,  California, 
this  9th    day  of  .Tune,   1922. 

C.    .1.    WALTERS, 

DAN    E.    WILLLIAMS. 

FRANK    C.     SCHERRER, 

R.    A.    WILDER, 

GEO.    M.    HAY, 
Board   of  Trustees   of  Said   Di.'-trict. 


(O^venN    Valley    Union    Hi^rh    School) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Owens  Valley  Union 
High  School  District,  of  the  County  of 
Inyo.  State  of  California,  up  to  the 
hour  of  2  o'clock  P.  M,,  on  Monday, 
June  26th.  1922,  at  the  oflice  of  the 
Clerk  of  said  Board,  in  the  Town  of 
Independence,  in  the  said  County,  for 
the  election,  construction  and  com- 
pletion of  a  two-story  concrete  build- 
ing, in  said  town  of  Independence,  in 
accordance  with  the  plans  and  speci- 
fications made  for  the  fame  by  W.  H. 
Weeks,  the  authorized  Architect  of  this 
Board, 

Plans  and  specifications  for  said  bids 
and  for  said  work  can  be  seen  at  the 
otBce  of  the  (bounty  Clerk  of  the  said 
County  of  Inyo,  in  the  said  Town  of 
Independence,  and  also  at  the  oflice  of 
said  W.  H.  Weeks.  369  Pine  Street. 
San    Francisco,    California. 

A  deposit  of  Twenty  Dollars  in  law- 
ful   money    will    be    required    on    each 


BIDS    WANTED    FOR    FRAME 
BUILDING 


NOTICE   TO    CONTRACTOR.^ 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, FORT  MASON,  San 
Francisco,  Calif.  Sealed  proposals,  in 
triplicate,  will  be  received  here  until 
11  a.m.,  June  22,  1022,  for  construct- 
ing a  frame  Vocational  Training 
Building,  at  Fort  McDowell,  Angel  Is- 
land, Calif.  Five  Dollars  deposit  re- 
quired   for    return    of    plans. 

♦ — 

BIDS   AVANTED   KOIl    TEXAS    I*.   O. 

NOTICE    TO    rONTKAC'I'OKS 


TREASURY  DEPARTMENT,  OHlce. 
Supervising  Architect,  Washington.  D. 
C,  June  6,  1922— SEALED  PROPOSALS 
will  be  opened  in  this  office  at  3  P.  M.. 
July  11,  1922,  for  the  construction,  in- 
cluding mechanical  equipment  of  the 
United  States  Post  Office  at  Gilmer, 
Texas.  "Proposals  will  be  considered 
only  from  individuals,  fuins  oi  corpor- 
ations possessing  satisfactory  ftnanci.il 
and  technical  ability,  equipment  and 
organization  to  insure  speedy  comple- 
tion of  the  contract,  and  who  have 
established  a  record  tor  expedition  on 
contracts  of  similar  character  aiiu 
magnitude.  The  fact  Ihat  any  conceri. 
obtains  a  set  of  plans  and  specifica- 
tions from  any  source  whatever  and 
submits  a  bid  shall  not  constitute  -i 
waiver  of  the  foresoing  stipulations.' 
Drawings  and  specifications  may  be  ob- 
tained from  the  custodian  of  the  site 
at  Gilmer,  Texas,  or  at  this  oflice,  in 
the  discretion  of  the  Supervising  Ar- 
chitect. Jas.  A.  Wetmore,  Acting  Su- 
pervising   Architect. 


TO    CALL    BIDS    FOR    ftUAYWALL 


NOTICE    TO    CONTRACTORS 


Ing  and  anchorages  for  existing  wharf. 
Provision  is  made  for  the  consideration 
of  bids  based  upon  alternative  designs. 
Plans  and  specifications  No.  4591  may 
be  obtained  on  application  to  the  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment, Washington,  D.  C,  Com- 
mandant, Navy  Yard.  Mare  Island.  Cali- 
fornia, or  to  the  Commandant,  Nava! 
Operating  Base,  Pearl  Harbor,  T.  H., 
accompanied  by  a  check  or  postal 
money  order  for  J30.00.  payable  to  the 
Chief  of  Bureau  of  Yardi  and  Docks, 
as  security  for  the  safe  return  of  the 
drawings    and    speciflcaticna. 

R.    L.    MARTIN, 
U.    S.    Navy    Public    "Works    Ofllcer. 

^ 

NOTICE   TO    CONTRACTORS 

(I<>anklin    Union    School) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Fraiiklin  Union  School 
District,  Sacramento  County.  Califor- 
nia, at  the  othce  of  tne  Principal  of 
the  Franklin  Union  School.  Franklin. 
California,  until  8  o'cloclc  P.  M.,  June 
:{0.  1922,  for  the  erection  of  a  school 
building  to  be  built  in  Fianklin,  Tali- 
fornia,  according  to  plans  and  speci- 
(rations  prepared  for  the  same  by 
Gecrge  C.  Sellon  &  Company,  the  au- 
thorized architects,  when  they  will  bo 
opened  and  read. 

Bids  will  be  received  for  the  work 
compute  with  alternate  propositions. 

Plans  and  specifications  can  be  see;i 
during  office  hours  at  the  office  of 
the  school  at  Franklin,  California,  and 
may  be  .seen  at  or  obtained  from  the 
office  of  the  architects,  203  MItau  Bldg., 
Sacramento,    California. 

A  cash  deposit  of  $25  will  be  re- 
quired from  all  prospective  bidders  on 
all  copies  of  plans  and  specifications 
loaned  out,  as  a  guarantee  of  the  re- 
turn  of   the   same. 

All  bids  shall  be  presented  on  blank 
forms  which  may  be  procured  at  tho 
office   of   the   architects. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
'"alifornla  bank  for  a  sum  not  less 
than  ten  (10)  per  centum  of  the 
amount  of  the  bid,  made  payable  to 
ihe  Clerk  of  the  Board  of  Trustees,  as 
a  guarantee  of  good  faith  that  the 
party  to  whom  th3  contract  may  be 
awarded  will,  within  ten  days  after 
the  award  is  made,  enter  into  the 
necessary  agreement  and  furnish  the 
necessary  bonds  for  the  faithful  per- 
formance of  said  work,  and  in  case 
thi-  bidder  to  whom  the  contract  is 
awarded,  fails  or  refu.«'es  to  enter  into 
sa.d  agreement,  or  to  furnish  said 
bonds,  said  check  will  be  forfeited  to 
the  said  school  district  in  the  manner 
provided  -^by    law. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to  L.  B. 
Johnston,  Clerk  of  the  Board  of  School 
Trustees.  Franklin.  California,  and 
endorsed  "Proposal       for       building 

school." 

The  Board  of  Trustees  expressly  re- 
serve the  right  (o  reject  anv  or  all 
bids. 

By  order  of  the  Board  of  Trustees 
of  Franklin  Union  School  District. 
Franklin.    California. 

L.  B.  JOHNSTON.  Clerk. 


The  Bureau  of  Yards  and  Docks. 
Navy  Department.  Washington.  D.  C. 
will  open  proposals  in  the  near  future 
on  Specification  No.  4."i91.  for  the  quay- 
wall  and  pier  at  the  Naval  Operating 
Base,    Pearl    Harbor,    T.    H. 

The  work  will  consist,  of  a  rein- 
forced concrete  quaywall  approximately 
68  feet  wide  and  400  feet  long,  ex- 
tending from  present  foundation  for 
drydock  crane  track  to  existing  wharf; 
and  reinforced  concrete  quaywall,  pier 
and  bulkhead  wall  comprising  a  pro- 
longation ot  existing  wharf;  the  quav- 
wall  approximately  68  feel  wide  and 
178  feet  long,  the  pier  80  feet  wide  and 
364  feet  long,  and  the  bulkhead  wal' 
45  feet  wide  and  37  feet  long.  The 
work  will  include  precast  reinforced 
concrete  and  wood  piles,  reinforced 
concrete  cylinders  on  wood  piles,  crane 
track  foundations,  reinforceU  concrete 
decks  of  beams,  girders,  floor  slab  and 
retaining  wall,  fender  svstem.  tracks, 
cleats,  bitta,  certain  dredging  and  fill- 


IIIDS  WANTED  FOR    FRESNO   SCHOOL 
BUNGALOWS 


NOTICE   TO    CONTRACTORS 

At  a  regular  meeting  of  the  Board 
of  Education,  held  on  June  8.  1922, 
Secretary  was  authorized  to  advertise 
for    and    accept    bids   on    the    following: 

Five  bungalows  to  be  used  as  school 
rooms. 

Flans  and  specifications  on  file  with 
the  Secretary  of  the  Board.  252S 
Tuolumne  Street. 

Prices  to  be  submitted  on  bungalows 
singly   or   in   lots   of   five. 

Bidder  must  specify  length  of  time 
required  to  complete  the  Joli.  These 
buildings  all  to  be  completed  before 
September    8.    1922. 

The  Board  reserves  the  rieht  to  re- 
iect  any  and  all  bids  A  lit~  deposit 
of  the  amount  of  the  bids  must  accom- 
pany each  bid.  All  bids  must  be  in 
the  hands  of  the  Stcreiarv  of  the 
Board  by  Thursday,  July  l.t,  1022,  at 
5  P.  M. 

By  order  of  the  Board  of  Eduoatiou. 
L.    L.   SMITH,    Secretary. 

(Continued  on   Page    34) 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


SANTA  BAUBAltA,  Santa  Barbara 
Co  Cal — City  Msrr.  Fred  Johnson  re- 
ports that  bids  will  be  called  soon  for 
purchase  and  hauling  of  cement  for 
work  at  Gibraltar  Dam. 

SAX  BERNARDIXO,  Cal.— Until  12 
noon,  June  30.  bide  will  be  rec.  by  city 
••ouncil  for  ronst.  cone,  arch  bridge 
on  Third  St..  over  Warm  Creek.  Plans 
and  f.pec.  No.  457  on  file  with  city  eng. 
J.  H.  Osborn,  city  clerk.  Cert,  check 
or    bond.    10%. 


LOS  AN'GELBS.  Cal.— San  Francisco 
Dredge  Co.  was  awarded  contr.  by  har- 
bor comm..  June  9.  at  $70,360  for  dredg- 
inR-  aiiprox.  670,0ni(  cu.  yds  material  at 
the  first  unit  of  the  1'.  P  terminal  at 
l.,o.<»    Angeles    harbor. 


COIAJSA,  Colusa  Co.,  Cal. — Until  July 
■■2  PM.  bids  will  be  received  by  T.  D. 
l-'ain.  coiintv  clerk,  for  the  motoriza- 
tion of  the  .steel  drawbridge  across  the 
Sacram.nto  river  at  Colusa.  Spec,  may 
be  had  from  the  clerk.  A.sa  Proctor, 
county   surveyor. 

SEAf^  BEACH.  Orange  Co.,  Cal. — Or- 
ange County  Highway  Supt.  J.  I>.  Mc- 
Bride  ha.n  completed  plans  and  will 
submit  !hcm  at  once  to  Federal  en- 
gineers for  a  trestle  bridge  across  San 
tribrli;!  River,  west  of  Seal  Beach, 
in  conjunction  with  a  bridge,  to 
he  built  by  1>.  A.  Co.,  wTilch  will  be 
,140  ft.  long,  24  ft.  wide,  with  a  mova- 
ble 40-ft.  «»ii;in  in  the  center.  The  Or- 
ange County  bridge  will  be  bet.  400 
•ind  :^00  ft.  long,  of  cone,  pile  constr.. 
and  will  also  have  40-ft.  movable  span. 

9EATTT.E,  Wash. — J.  A.  McEachern 
Co.  Inc.,  Pohnan  Bldg.,  at  $204,197 
awarded  contract  by  Board  of  Public 
Works  to  const  piers  for  2t8-Il.  dou- 
ble leaf  Ba»<-iil.'  bridge  and  two  1 40-ft 
flxed  span  approaihes  for  the  West 
Spokane    .Slreel    l>riilK<^. 

HAN  FKA.N'CI.SCO. — A  heHring  will 
be  held  June  30  In  the  Custom  House 
by  the  U  R  Enirlneer'8  Otri<v.  on  the 
application  of  the  S.in  Francisco  Tran- 
Mlt  Co.  to  ron-'trii.  t  a  diawbridge  over 
Carquln.-    ■-••.'-    n- .u     Vallejo. 

Thf  1    l>e    located    at    Dil- 

lon's   ^■■•  ■■    V.illi'jo   side    of    the 

mrn  ■  the      Contra     Costa 

Co  I    point    midway    be- 

iw,  nd    Port    Costii.      The 

(,.„i„,,,,    ,.  I   <■"!•  a  structuri,'  for 

uat  by  nU'O!  I  other  vehicles, 

but    not    foi  iirposcH, 

flA.NTA      ROSA,    .>*oiionm      Co^   Cal.— 

nidH      win      \<r-      rf,"\v,;\      until      July      11. 

1922.    at    ■'■  lie   Clerk    of   So- 

noma   '  <on»t ruction    of 

thr     ft.) 

A       .  and    timber 

tin  I      tin    .Santa 

R.  -1      !!fl          Est. 

Of.  '      10,000 

fi>  \    cone 

,  Ifren     to 

h.  •■""■ 

It.  n 

IM  "'^ 

i|ii  'H    ,\     i.one.; 

2(1  t,  iiiwl<92  cu 
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ELUEKA,  Humboldt  Co..  Cal. — Pad- 
gett &  Kelly  .Eur€ka.  at  $21,849. 
awarded  contract  by  supervisors  to 
construct  Miranda  Cable  steel  suspen- 
sion bridge,  span  280  ft.  bet.  towers; 
length  oi  fill  at  either  end  25  ft.  Other 
bidders:  Western  Coast  Constr.  i'.. 
$26,888;  T.  H.  Oildersleeve.  J2.1.600;  En- 
glehart  Paving  Co..  $25,600;  Mercer 
Eraser  Co..  $22,000;  F.  L.  Smith  & 
Sons.    $23,000. 

NAPA,  Napa  Co.,  I'al. — County  Sur- 
veyor O.  H.  Buckman  preparing  spec. 
for  wooden  bridge  over  St.  Helena 
creek    near    Mountiin    Mill    House. 


.STOCKTO.N,    Mnn    Joaiiuln   Co 
fit*,     r t.i'i  11,  ,.i     \\       I'.      I loirii'i 

llu- 
n' 

Mtt 

•truotur*. 


f'nl 
iir"'|.iip 
M   eh  nil 
•  iiroprl- 
for    lb« 


NAPA,  Napa  Co.,  Cal. — Until  July  11, 
10  A.  M..  bids  will  be  received  by  J. 
A.  Daly,  county  clerk,  to  construct 
bridge  in  Pope  Valley  near  Barnett 
Place 


EUREKA.  Humboldt  Co..  Cal.— 
County  Surveyor  A.  J.  Logan,  prepar- 
ing spec  for  three  steel  bridges  to  be 
built  over  tributaries  of  the  Klamath 
River  between  Martins  Ferry  and  Oi - 
leans,  across  .-Xeorii.  Slate  and  Blufi 
Creeks. 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal.— Chief 
Engineer  Rex  C.  Starr  of  the  Merced 
Irrigation  District  completing  specific- 
ation for  Planada-LaCrand  Canal  and 
booster  system.  Bids  will  be  a.'sked 
sbortlv. 


LIGHTING  SYSTEMS 


PASADENA,  Cal.— Until  10  a,m., 
June  21.  bids  will  be  rec.  by  city  di- 
rectors to  const,  ornamental  lighting 
system,  including  51  cone,  posts,  con- 
duits wires,  lamps  and  appurtenances, 
in  portions  of  Orand  Ave.,  Del  Rosa 
Dr.,  Mavlln,  Ellis,  Arbor,  Lockkhaven, 
California    Sts.    and   Palmetto   Dr.      .Mso, 

For  constructing  ornamental  lighting 
system  In  El  Mollno  .\ve.  Work  incl. 
22  cone,  posts,  conduits,  wires,  lamps 
and  api)urtenances.  1911  Act.  The 
bids  prf>viously  ndVertised  erroneously 
for    .Tune    15. 


HANFORD.  Kings  Co..  Cal. — Super- 
visors contemplate  construction  of 
steel  light  tower  on  courthouse 
grounds;  estimated  cost,  $3385  Roy 
May.   county   surveyor. 

ORANOE,  Cal. — 4.'.  W.  Sparks.  ir.7  S 
Lakt-  .Street,  Los  Angelns,  awarded  con- 
tract by  city   tiUHtees  at  $2185  for  orn- 
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amental  lighting  system  on  N.  Pine 
street.  Other  bids  were:  Rice  Electric 
Co.,  $2559;  Pernel  Barnett,  $3040;  Jo- 
seph   Lieb.    $3,207.04. 

PASADENA,  Cal. — City  Directors  de- 
cl.are  intention  to  lay  underground  con- 
duits, with  ducts,  laterals,  manholes, 
electric  light,  in  portions  of  Colorado 
Street.  Brainard  Alley,  Morgan  Alley, 
Marengo  .Avenue,  Euclid  Avenue,  Los 
Robles  Avenue,  Oakland  Avenue,  Madi- 
son Avenue,  El  Molino  Avenue,  and 
other  streets  and  avenues. 


QUlNCy,  Plumas  Co.,  Cal. — June  27 
is  date  set  to  vote  on  organization  of 
street  lighting  district.  It  is  planned 
to    install    a    system    costing    $1500. 


FAIRFIELD.  Solano  Co..  Cal. — Fair- 
Held  Battery  and  rDIecirical  Works  (M. 
E.  Parr;,  Fairfield,  .vt  $66:)0,  awarded 
contraci  by  Town  Trustees  ;o  install 
33  electroliers  in  Texas  St.  between 
Taylor  and  Washington,  and  between 
Taylor  Union  Ave.  F.  E.  Newbery 
Electric  Co..  359  Sutler  St  ,  San  Fran- 
cisco, bid  $8444;  and  H.  C.  Keid  6c  Co.. 
115  Mission  St.,  San  Francisco,  $5950. 
Two  latter  bidders  failed  to  submit 
certified    chcks. 


MACHINERY 


FRESNO,  Fresno  Co..  Cal. — Sugar 
Pine  Lumber  Co..  First  National  Bank 
Bldg.,  San  Francisco,  awards  contract 
to  Williamette  Iron  &  Steel  Works  of 
Portland,  Ore.,  to  furnish  logging  en- 
fines  and  equipment  for  the  $,'>,000.000 
plant  which  th(  company  is  construct- 
ing near  Fresno.  Orders  cover  20  elec- 
tric donkey  engine.s.  skidding  machines 
and  cars  costing  apiiroxiniaiely  $350,- 
000. 


YREKA.  Siskiyou  Co..  CaL — Until 
June  20,  S  p.m..  bids  will  be  rec.  by  U. 
F.  Brown,  city  clerk,  for  fur.  and  del. 
575  ft.,  4-stand.  galv.  pipe  (random 
lengths;  thread  ends  to  be  protected 
for  shipping) :  seven  4-ln.  stand,  pipe 
double  strap  saddles  with  *4-ln.  open- 
ings; seven  % -In.  Muller  Corporation 
cocks;  one  4x4x4x4 -in.  long  sweep 
cross.  Crane  pattern;  two  4-ln.  stand. 
4 -bolt  flange  unions,  all  f.o.b.  Yreka, 
Cal. 


LOS  ANGELES,  Cal. — Until  3  P.  M., 
June  13,  bids  will  be  received  by  the 
Public  Service  Coniinlsslon  for  one 
portable  conve\or  for  loading  con- 
struction material  from  ground  level 
into  trui'ks  or  duinp  wagons  Speci- 
fications P-27.^-198.  Jas.  P.  Vroman. 
.Secretary 

TUC60N,  Arls. — Albert  Stelnfeld  Co., 
Tucson,  submitted  low  bid  to  city 
council  at  $3935  for  deep  well  turbine. 
Other  bids  were:  Corbet  t  Hdw.  Co.. 
$4078. 7s  and  iilternntc,  $4150.28;  Don- 
Htadt  Co.,  $4190.96;  Layne  &  Bowler 
Co.,    $4454;    Russell    Elect,    t^o..    $.'>602.4S. 

CALIFORNIA.  Engineering  Depart- 
ment of  Pacific  (las  and  Electric  Co.. 
completing  ."surveys  for  high  pressurn 
gus  transn.lr^Nlon  line  which  will  sup- 
I)ly  Mill  Vnllev  and  .SaiisnMlo  with 
gas  The  pipi-  will  run  from  Corto 
Miidcia  to  SniiNulllo  with  a  branch  to 
Mill    Valley,    and    will    co*t    $192,000. 

KRR8NO,  Fresno  Co.,  Ctk\ — Selh  B. 
Ilargnivr  has  aulunltted  offer  to  Chas. 
Dllliui.  City  Commissioner  of  F'resno, 
to  purchase  from  city  n  40-nere  tract 
lined  erect  Inclneriitor  eiipiiblo  of  de- 
Mlrovlng  40  t  iiiM  of  garbage  n  day  and 
to  ••ollect  the  Kwrbnge,  the  city  to  pay 
bini  $13,000  and  BOo  a  month  for  each 
louH.  rind  lot  within  the  city  limits  In 
.\<.  Hs  of  26,000,  togethir  with  an  nd- 
lliioii.il  Huni  each  month,  r.infflng  from 
$2  .III    to    $7.60    per    month,    for    garbu«o 
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removal  service  to  hotels,  restaurants 
and  oafcs.  To  guarantee  the  proper 
T^»rformance  of  the  contract,  a  bond 
fn  the  sum  of  135.000  Is  posed  by  Har- 
grave. 

MADKRA,  Madera  Co.,  Cal. — Until 
June  26,  5  P.  M.,  bids  will  be  received 
bv  Lillian  W.  Rhodes  city  clerk,  for 
furnishing  and  delivering  f.  o.  b.  Ma- 
dera stand,  black  wrought  steel  pipe: 
voOOlin.  ft.  4-in.,  2,600  lin.  ft  3-in„  and 
1500  lin.  ft.  2-in.;  Cast  Iron  Screw  Fit- 
tings: 6  4-in.  cros.ses,  2  4-in.  tees,  8 
3-in  crosses.  2  4-in.x3-in.  reducers,  8 
3-in  x2-in.  reducers,  10  4-in.  plugs  12 
3-in.  plugs.  10  2-in.  plugs  Alternative 
uroposals  will  be  received  for  ship- 
ments from  factory  or  stock  at  Pacific 
Coast  points. 

ALAMEDA,  Alameda  Co.,  Cal.— Until 
June  20,  8  p.  m.,  bids  will  be  received 
bv  W  E.  Varcoe,  city  clerk,  lor  fur 
new  60-hp.  tractor  having  special 
forged  steel  shoes  with  smooth  tread, 
p.iildcrs  will  state  allowance  to  be 
made  fo^  45-hp.  caterpillar  Tractor 
No  20001  now  owned  by  the  city.  opec. 
may  be  had  from  Street  Supt.,  city  hall. 

LOS  ANGELES,  Cal.— Until  3  p.m. 
June  23,  bids  will  be  received  by  the 
Public  Service  Comm.,  207  S.  Bdwy., 
for  15,000  lbs.  No.  2  A.  W.  G.  medium 
hard  drawn  bare  solid  copper  wire. 
Spec.  275-200.     Jas.  P.  Vroman,  secty. 

LOi?  ANGELES,  Cal.— Until  9  a.m„ 
June  21,  bids  will  be  received  by  City 
Purchasing  Agent  Thos.  Oughton  for 
motor  trucks  under  Spec.  487. 

HANFORD,  Kln&s  Co  {^a-l-— UntU 
June  27.  3  p.m..  bids  will  bo  rec  by 
Minnio  E.  Beckett,  clerk  Tensmuir  Ele- 
mentary School  District,  for  fur  and 
del  motor  truck  with  capcicily  of  25 
pa.ssongers.  Spec,  on  file  in  olTice  of 
County   Supt.    of  Schools   at    Hanford. 

OUOVILLE,  Butte  Co.,  Cal.— Until 
Julv  1  bids  will  be  rec.  by  Nelson 
School  District,  for  fur.  and  del.  Ford 
truck  chassis,  one-ton,  worm  drive, 
high  gear,  shock  absorbers,  self-start- 
er,   cord    tires    in    rear. 

SANTA  ROSA.  Sonoma  Co.,  Cal.— On 
June  29  at  11  a.m.  the  Sonoma  County 
Supervisors  will  sell  a  Marion  steam 
shovel    No.    21    at    public    autcion. 

SAN  DIEGO,  Cai.— San  Diego  Con- 
solidated Gas  &  Electric  f;^-  ^.'lljf ^.^-fl 
work  shortly  on  a  gas  tank  at  12th  and 
K  Sts  Cost,  $350,000.  A  petition  for 
liftinl  certain  building  restrictions  is 
before    the    council. 
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ed  contr.  for  36  10-in.  gate  vales  at 
145.65  and  36  12-in.  at  $57.50  Ship- 
ment in  60  days;  f.o.b.  2nd  and  Rose  Sts 


PORTERVILLE,  Tulare  Co.,  Cal. 
Until  June  27,  5  P.  M.,  bids  wi"  be  re- 
f-pived  bv  Jay  G.  Brown,  clerk,  Porter- 
vi  le  UnVn  High  School  District,  for 
furnishing  auto  bus  body  Pl^iis  may 
be  had  from  Secretary  of  District,  c. 
O.    Premo.    Baker    Block,    PorterviUe. 


HAMILTON    ("ITY,    Glenn    Co.,    Cal.— 
.^i^^ji^e    28,   7    P,    M..    bids    wi  1    be 


RAILROADS 


SEATTLE,  Wash.— J.  H.  O'Neill, 
western  manager  for  Great  Northern 
Rlwv ,  announces  company  will  elec- 
trlfv  line,  beginning  with  a  275-mi. 
stretch  from  Whiteflsh  to  Havre,  Mon- 
tana and  continuing  over  the  Cascades 
through  Wenatchee  to  Seattle;  approx. 
cost,  $20,000,000.  Construction  head- 
quarters will  be  maintained  in  Seattle. 


rnnaoitv    of    25    pupilb      cusu    iiv^i.    <•"    --- 
cted  $2500      Spec.  Will  be  furnished  on 
request. 

LOS      ANGELEiS,      Cal.— Until   3    P.m. 
.lune    20.  .bids    will      be      receded    by . 
pub.    service    comm.,    207    S    ^^^Y:.'   irV. 
one  transformer  truck,  under  spec.  No. 

'''Bld^f^same  date,  for  generator  air 
duct    and   fittings;    under    spec.    No.    f- 

"Bid"s*'  same  date,  for  one  Talntor 
gate  and  operating  equipment  for 
=ame-  under  spec.  No.  P-275-204. 

ITntil  3  p.m  June  27,  bids  will  be 
rec!  by  comm.  for  15  Type  L  Anderson 
lime    switches;    under    spec.    P.275-,203. 

nntil  3  p.m.,  July  14,  bids  will  be 
rec  bv  comm.  for  motor  generator 
gets  and  oil  switches;  under  spec.  No. 
p.275      Jas.   P.  Vroman,  secty. 

LOS  ANGELES,  Cal. — Crane  Co.,  319 
E  3rd  St."  awarded  contr.  by  public  ser- 
vice comn,.  for  gate  valves  as  fol  ows: 
600  4-in  at  $7.35;  600  6-m.  at  $12.44 
and  60  S-in.  at  $20.70;  delivery  in  60 
days.     R.  D.  Wood  &  Co.  were  award- 


FIIiE  EQUIPMENT 


I«bfell    Constr     f'n.     Frpsno..    332,783.40 

Combined   Bid 
Blanfco    &    Taylor,    Vallejo.  .$346.832.o0 
Bates  &  Rogers  Constr.  Co., 

Los     Banos     386.224.10 

Blnmenkranz    &    Vernon, 

Stockton     413.719.50 

Southwe.ot  Paving  Co.,  L.  A.  404, 661. oO 
Kalaer  Paving  Co..  Oakland.  .  454.0oo.50 
I'.crnnell,    .«!avage    &    Fenn, 

Fresno      455,794.70 

General    Constr.   Co..  S.    F 533, 85*. 00 

Enerineer's   estimate,   $371,036.00. 

YRKKA,  Siskiyou  Co..  Cal— l.'ntil 
July  3.  10  a.m.,  bids  will  be  rec.  by  Vi . 
J.  X^ilon,  county  clerk,  to  const.  Bte*l 
bridjfe.  2  spans,  one  span  80  ft.  and 
one  64  ft.;  also  for  60-fl.  approach  and 
fill  at  end  of  bridge  H.  J.  Sarter. 
oounty  surveyor.  *•«  call  for  bldn  un- 
der    officiiil     proposal     »eotion     in     this 

iHMIir. 


FAIRFIELD,  Solanc  Co..  ^•al"Tc)wn 
Trustees  authorize  purchase  of  300  ft. 
of  "lM:-in.  fire  hose  with  2  shutoffs 
from  Eureka  Kire  Hose  Co.  of  Los  An- 
geles. 

HANFORD  Kings  Co.,  Cal.— Horiook 
Clow  Co.,  Hanford,  at  88  cents  per  ft., 
awarded  contract  by  council  to  fur- 
n'sh    1000    ft.     2Vi.-in.    fire    ho.se. 


SEWERS,    STREET    WORK. 
ROADS   &    WATER   SYSTEMS 


SACRAMENTO,  Cal.—  Bids  were 
opened  on  June  12  by  the  California 
Highway  Commission  for  highway  im- 
provements   in    three    counties: 

Humboldt  County  bet.  Trinidad  and 
Freshwater  Lagoon  (I-Hum-1-J),  about 
16.5  mi  in  length,  to  be  graded. 
Pacific  Const.  Co.,  S.  F- •  •  •  •»139.211.o0 
Ralph  McLeran  &  Co.,  S.  F...  448.950.00 
P    L    Burr,  San  Francisco.  ..  .    465,3b(t.&i^ 

^i^ane'^'walh'    .'"':.  .^'*":.  470,932.00 

A.   J.   Fairbanks,   Willitts    ...  470,962.60 

Bcthzel   &   Engelhart    S.    F...  474,179.00 

Palmer    &    McBride,    S.    F. .  .  .  498,552.00 

®' Co?"s''T''?:''"''.  .  •  ■  500,0a4.1» 
Mercer-Fraser  Co..  Eureka.  503,106.50 
Johnson  Contracting  Co.,  Port- 

land,    Oregon     i59i8,3b^.io 

Engineer's  estimate,  $448,285.60. 
Lnssen  County,  bet.  Johnstonville  and 
Janesville     (II-Las-29-A).    about    8    mi. 
in    length     to    be    graded. 
Warren  Constr.   Co.,   Oakland.  $37, OSe. 00 

J.    Wilhmhurst,    S.    F 45.669.50 

Dodge    Bros.    &   S.    W.    Dudley, 

Fallon.    Nev. .- •  •    48,118. oO 

Wemple  &  Riddels,  SusanviUe  50,782.00 
Jesse  L  Franklin,  Stockton  .  .  52,311.00 
Engineer's  estimate,  $46,712.00. 
The  following  two  sections  are  con- 
tiguous, and  bids  for  them  may  be  sub- 
mitted separately  or  jointly: 
Mercfd  County,  bet.  westerly  boundary 
and  San  Luis  Creek  (VI-Mer-32-A), 
about  .S.5  mi.  in  length,  8.5  mi.  to  be 
graded  and  5.1  mi.  to  be  paved  with 
Portland    cement     concrete. 

Pacilic  Constr.  Co..   16  Call-  . 

fornia  St,  San  Francisco  ■»125,58«.oO 
Blanco  &  Taylor,  Vallejo  ....  i35,384.bu 
Warren    Constr.    Co.,  Oakland  135,532.00 

J.  A.  Co.stello  Jr..  S.  F 147.777.00 

Fredrickson    &    Shannon,  .,,„,, one 

Fresno         149,116.05 

Bates  &  Rogers,  Los  Banos.  158.576.20 
Kaiser  Paving  Co.  Oakland.  160.503. (J 
G.    H.    and    A.    W..    Gorrell,        ,..„...,. 

San   Francisco    J5o'n^-An 

Bates    &    Borland,    Oakland..    162. 00. .00 

John    Dovle.    San    Jose    196,834.00 

Dillon.    Pateison    &    Down. 

Los  Angeles    225.565.00 

Engineer's   stimato.    $159,382.00. 

Merced  County,  bet.  San  Luis  Creek 
and  Los  Banos  ( VI-Mer-32-B),  about 
12  2  mi.  in  length,  to  be  paved  with 
Portland  cement  concrete.  .„.„-_„,« 
Blanco  .&  Taylor,  Vallejo.  ..  $216.55(^.50 
Bates  .<;'  Borland.  Oakland..  239.084.50 
Bates    &    Rogers    Constr.    <^o.. 

Lo.s    Banos     245.9.6.10 

Johnson  Contracting  Co.,  Port- 

land     246. .81.00 

Konnell.    Savage    &    Fenn, 

Taccma.    Wash 260.491.00 

Dillon.   Paterson   &    Do\vn.  „^„  „„,„,, 

Los    Angeles     269.984.00 

John   Doyle,   San   Jose    2*82,470.00 

General    Constr.    Co.,    &    F. .  .    303,013.00 
Kaiser  Paving  Co.,  Oakland.  .    320,749.50 


PASADENA.  Cal. — Until  10  a.m.  June 
21,  bids  will  be  rec.  by  City  Clerk  Bes- 
sie Chamberlain  to  const.  walks  on 
Stanton  St.  bet.  Lincoln  and  Glen 
.A.vefl:    1911    Act.      Also. 

For  grading  and  oiling  Madison  Ave. 
bet.  Penn  St.  and  south  line  of  Lot  30. 
El  Molino  Orchard  Park  Tr.;  1911  .Act. 
These  bids  previously  advertised  er- 
roneously for  June  15. 


VERNON,  Cal. — Howard  McCurdy. 
335  Pacific  Electric  Bldg.,  Los  Angeles, 
city  eng.  of  Vernon,  has  submitted  to 
city  trustees  o  report  on  a  new  high 
pressure  water  system  for  the  indus- 
trial city  adjoining  Los  Angeles,  est.  to 
cost  $450,000  and  a  bt)nd  issue  will  b? 
submitted  sjon.  The  project  will  In- 
volve about  63,000  ft.  of  cast  iron  pipe, 
8,  10,  12,  14  and  16-in.  diam..  approx. 
2908  tons  of  pipe  and  57  tons  of  fil- 
lings: 100  gate  valves  and  205  fire  hy- 
drants. A  new  well  will  be  driven  im 
city  property  at  Vernon  and  Santa  F'e 
Aves.  .and  a  motor  driven  turbine  pump 
with  capacity  of  1500  gals,  per  min- 
ute under  125  ft.  head  will  l:e  installed. 
There  will  be  a  3.00n,000-gal.  reservoir 
excav.  and  embankment.  182x182  ft.  at 
top  and  16  ft.  deep  with  2  to  1  .slopes, 
lined  with  cone.  rein,  with  wire  mesh: 
wooded  roof:  excav.  about  2700  cu. 
yds.  Three  centrifugal  pumps.  I25.t 
"gals,  per  min.  operated  by  gas.  mo- 
tors, will  pump  water  from  reservoir 
into    mains. 


■rJLEXD.ALE,  Cal — Peter  L.  Ferry. 
614  E.  Acacia  Ave.,  CHendale,  submit- 
ted low  J^d  at  $11,434.63  to  grade,  oil 
and  surface  Oak  St.  and  at  $24,815.60 
for  similar  work  in  Maple,  Porter. 
Fischer  and  E.  Windsor  PI.  Fleming 
Constr.  Co.  ~of  Pomona,  submitted  low 
bid  at  $7139.67  for  grading,  sidewalks 
and  curb   on   Dryden  and   Pitman   Sis. 


SAN  DIEXJO,  Cal. — Until  10:30  a.m.. 
June  19,  bids  will  be  rec.  by  council 
to  improve  portions  of  Rosecrans,  Du- 
mas, Pop,  Rogers  and  Canon  Sts.,  by 
paving  with  one-course  cone:  const, 
oiled  gutters,  cone,  curbs,  corru.  iron 
pipe  and  cone,  culverts.  1911  .\ct.  F. 
A.    Rhodes,    city    eng:. 

SAN  DIEGO,  Cal. — Council  declares 
inten.  to  improve  Elm  St.  bet.  30th 
and  Bancroft  Sts..  and  a  portion  of 
3lst  St.,  by  grading;  const,  cone,  curbs, 
\\aiks,  cone,  gutters,  wooden  trestle 
bridge  160  ft.  long.  26  ft.  wide:  30-in. 
cone,  and  12-in.  corru.  iron  culverts, 
catch    basins;   cone,    gutters.      1911    AC. 

SAN  LUIS  OBISPO.  Cal. — Until  July 
6.  10  a.m..  bids  will  be  rec.  by  super- 
visors to  const.  Sec.  C  or  Santa  Mar- 
garlta-Pozo  road.  involv.  14.*;00  cu. 
yds.  exca^. :  *6  cu.  yds.  Class  A  con- 
crete (culverts,  bridges,  etc.):  8000 
lbs.  rein,  steel  (culverts,  bridges,  etc.) 
Spec,  may  be  had  from  Warren  Burch, 
county  surveyor,  Lowe  Bldg.,  S.  L.  O. 
on    deposit    of    $3. 

B.-VKERSFIELD.  Kern  Co..  Cal. — Un- 
til June  26,  10  a.m.,  bids  will  be  rec. 
by  F.  E.  Smith,  county  clerk,  to  const 
countv  road  no.  545.  Separate  bids, 
same  date,  to  imp.  portion  of  county 
road  No  162.  Cert,  check  10%  paya- 
ble to  county  req.  Spec,  on  file  in  offlco 
of   clerk. 
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SANTA  BARBARA,  Santa  Barbara 
Co  Cal. — City  Council  has  ordered 
.T-in.  cone,  paving  on  Montecito  St.  bet. 
State  and  Chapala  Sts.,  and  on  Valerio 
St.  bet.  State  and  Castillo  Sts.  Bids 
on  the  latter  work  will  include  asph. 
surface    alternate. 


ESCOXDIDO,  Cal. — Ground  has  been 
broken  for  the  Santa  Fe  Ry.  coloniza- 
tion tract,  bet.  Del  Mar  and  E)scon- 
dido,  comprising  S800  acres.  Prelim- 
inary work  will  include  40  mi.  roadway, 
40  mi.  water  mains  and  a  civic  cen- 
ter. Construction  will  be  in  charge 
of  W.  E.  Hodges,  one  of  the  vice- 
presi.lent.s.  Archt.  W.  H.  Wheeler, 
San  Diego,  has  been  commissioned  to 
prepare  plans  for  an  inn  to  be  erect- 
ed in  proposed  civic  center.  L.  C 
Sinnard,  landscape  engineer  of  San 
Francisco,  will  direct  general  scheme 
of  development,  and  K.  Z.  Volk  of  Los 
Angeles  has  charge  of  road  and  water 
main    wovk. 


SAX  LUIS  OBISPO,  Cal. — Until 
July  7.  10  a.m.,  bids  will  be  rec.  by 
.-^upf't visors  to  const.  IS, 030  sq.  ft.  cem. 
walks  and  3298  lin.  ft.  cone,  curb  in 
Town  of  Pismo.  Rd.  Dist.  Imp.  7.  Est. 
co.st.    $4551.25. 

Separate  bids,  same  date,  imp.  ,in 
Town  of  Oceano,  Rd.  Dist.  Imp.  6, 
invnlv.  s.fi,544  sq.  ft.  disintegrated  rock 
m-  gravel  base;  4636  lin.  ft.  cone,  curb 
and  86.544  sii.  f.  grading.  Est.  cost, 
$7395  36.  Warren  Burch,  Lowe  Bldg., 
county    eng. 

MOXROR.  Wash. — Xorthwest  Con- 
st! uction  Co..  American  Bank  Building, 
Seattle,  at  $66,714  awarded  contract  to 
oQiistriiot  water  system,  bidding  $31,6'51 
for  main  line.  $10,450  for  reservoir  and 
$24,613  for  distributing  system.  Miller 
Engineering  Co.,  Burke  Building,  Seat- 
t1<'.  engineers. 

SACRAMENTO,  Cal. — Until  July  3, 
•.'  P.  M.,  bids  will  be  received  by  Harry 
W.  Hall,  county  Clerk,  to  construct 
rfnciTte  highway  beginning  at  Green- 
bHck  Lane,  running  north  to  Auburn 
ro.id,  ap],roximately  5,963  ft.  Estimated 
cost   $25,045. 


P!TTSI?i;ro,  Contra  Costa  Co.— 
Pates  and  Porland,  Maiik  of  Savings 
Piiilding,  v)akland,  at  $28,556  awarded 
f.nir.-ct  by  trustees  to  pave  Railroad 
."«  r«'»t,  between  5lh  and  2nd  and  Bast 
T  liird  ."Afreet,  between  Black  Diamond 
iii-il    city    limits. 


PAKADE.N'A,  Cal  -City  directors  will 
•ilart  proce<dings  for  paving  EHst  Col- 
iTado  street,  lietwe»"n  Marengo  and 
Mentor  avenues.  Work  will  consist  of 
7-ln.  roncr<»te  with  2-ln.  surface.  The 
<•  ty  will  require  all  property  owners  to 
liixtall  laterals  before  pavement  Is  laid. 


SAN  ANSKI..MO,  Marin  Co..  Cal.— 
llarron  &  H.iy<s,  Pacific  Bldg.,  San 
!•  ranclsco,  at  $137,608  awarded  contract 
by  Sanitary  District  .No.  1  of  Marin 
•  '•lunty  to  const,  main  outfall  sewer. 
r.  C.  Kennedy,  Call  HUJg  ,  San  Kran- 
c:i»co,   engineer. 


PHOENIX.  Ariz.-  -S.  K.  RogrrH.  Snow- 
itake,  was  awarded  contr.  by  State 
Highway  Ixpi.  at  $26,178.7S  for  const. 
tiff.  A  u(  the  Holbrook-Wlnslow  blgb- 
Mny. 


\MH  ANfiKM'XS.  <'al.--Otlo  Hansen, 
.••'an  Pedro,  was  .'iwarded  contr.  by 
Hnrlmr  Comnilsvion.  .tune  9,  at  approx. 
112.4*0  or  V.ftr  cii  vil  for  grading  and 
cvcnviilInK  ils.ntMi  en  yd«.  at  terminus 
of    outer    harbor    tdvd 


WAM.A  WAI.I„A,  Waah.— Pacific 
«''»:isf  Pnvlng  Co  .  Walla  Walla,  at  |H7- 
39«  •nliniMs  only  coini)|et»-  bid  to  ex- 
tend water  system's  Intake  from  pres- 
ent ■  He  to  .ipproxliiiiiti  ly  4  n)l.  up  Mill 
fr«-«k.  Tb"  lild  liiclu'<l«-M  trenching, 
barkrilllnv,  btilldinK  >>f  :iflrphnn<-  line 
and  Niiproximatcly  ::■«- miles  of  road  an 
M"ll  ns  l.iyInK  uml  HnnllnK  pipe.  II  In 
|ir  )liiiMc  all  the  bidn  will  bo  recocted 
HH   Ir-n   hlch. 


KAN  niKOO,  Cal  -  r'ouncll  ri^rlar«i| 
Intention  lo  rotistrurt  fl-jn.  concrete 
n«wfr  In  alleys  In  bliK-ks  1.  2,  3.  14,  1  .'i 
rind  1«,  Cfntrr  Add.  to  l-n  Jolla  Park, 
find  In  poftjon"  of  Hl»h  Avenqi:  1911 
Act, 


City  engineer  dept,  1  s  preparing 
plans  for  enlarging  sewage  disposal 
plant  bj'  the  Installation  of  a  second 
screening  unit.  A  bond  issue  was  vot- 
ed a  few  weeks  ago.  F.  A.  Rhodes,  city 
engineer. 


LOXG  BEACH,  Cal. — Council  declares 
intention  to  construct  sement  pipe 
sewers  in  5th,  6th,  7th,  8th.  9tb.  10th, 
Theresa.  Vermont,  Elliot  and  other 
streets.  Broadway.  Coronado,  Redondo, 
Euclid,  Mira  Mar  and  other  avenues. 
1911   Act. 


PASADENA,  Cal. — City  directors  de- 
clare intention  to  lay  S-in.  C  I.  class 
B  water  main  in  Washington  street, 
between  Garfield  and  Raymond  ave- 
nues. 


SAN  DIE'K),  Cal.— Council  declares 
inten.  to  const,  cone,  curbs  and  walks, 
and  paving  with  cem.  and  asph.  cone. 
surface  on  22nd  St.  bet.  Imperial  Ave. 
and   N   St.;    ]911   Act. 


MORGA.V  HILL,  Santa  Clara  Co..  Cal. 
Engineer  J.  G.  McMillan.  Auzorais 
Build'ng.  San  Jose,  commissioned  Ijy 
town  trustees  to  prepare  estimates  of 
cost    to    construct   sewer   system. 


HEUMOSA  BEACH.  Cal.— City  trus- 
tees declare  intention  to  improve  Sun- 
set Drive,  between  Pier  Avenue  and 
11th  Street  by  paving  with  5-in.  con- 
crete and  oil  protective  coat,  construct- 
ing 2xl2-in.  redwood  headers;  Vroo- 
man  Act. 


NATIONAL  CITY,  Cal.— Fairchild- 
Gilmore-Wilton  Co.,  Los  Angeles  Real- 
ty Bldg..  Lo:^  Angeles,  awarded  contr. 
by  city  trustees  at  $27,589.92  for  pav- 
ing with  concrete  certain  streets.  C. 
B.  Ireland,  city  eng.  Other  bids:  Da- 
vid H.  Ryan,  San  Diego,  $28,482.42; 
John  Engebretsen.  San  Diego.  $2D,- 
714. SI.  George  W.  Cushing,  San  Die- 
go, $31,939.82;  H.  H.  Petersen,  San  Die- 
go.   $34,Sl'i.60. 


SACRAMENTO.  Cal.— Bids  will  b( 
received  until  June  22,  1922,  at  9.  P.  M., 
by  H.  ;;.  Denton,  Clerk  of  the  City 
of  Sacramento,  for  the  followir.g  street 
improvement : 

Improving  i^Sth  St.  from  Y  to  Castro 
Way,  by  constructing  concrete  curba 
and  gulltrs.  cnncrile  manholes,  grad- 
ing the  roadway  and  constructing 
thereon  an  asphaltic  I'oncrete  pave- 
ment five  and  one-half  {b\^)  inches  in 
thickness. 

Improving  Mission  Way  from  J  Si. 
to  Noble  t'ourt,  by  constructing  con- 
crete curbs  and  gutters,  cast  Iron  gut- 
ter drains,  concrete  manholes,  vitrified 
ironstoiie  pijie  sewer  with  6-in.  wye 
br.inches,   etc. 

Improving  the  alley  first  south  of 
H  St.  in  "Mont  Clair,"  and  43rd  St. 
from  alley  S  of^l  .St.  by  excavating 
a  trench  and  constructing  a  6-in.  vitri- 
fied ironstone  pii)e  .sewer,  etc  .  con- 
crete   manholes,   cast    Iron    curbK.    i  t'-. 

Improving  lOtb  St.  from  C  to  (5.  .-iiid 
H  St.  from  6th  to  19th  Sts.,  with  cer- 
tain   exceptions,    by    grading,    etc. 

PHOIONIN,  Ariz.— White  &  Miller. 
Phoenix,  were  awarded  contr.  by  .State 
Highway  Dept.  for  const,  the  i)ave- 
inent  through  Tombstone  on  the  Toinb- 
Ht^>ne-to-Henton  highway.  The  bid.s 
were: 

White  ft  Miller  (a)  r)2,800  s(|.  yds. 
asph.  ci>nc.  surfacing  nt  9Sr  yd.  (b) 
|tl5,6(in  sq.  vdc  asph  cone.  surf:ielng 
(alternate  bid)  at  89c  yd;  total,  (a) 
$f>l,7t4.    and    (b)    $93,984. 

Tanner  Bros,  St  Joseph,  Arlx.,  were 
awarded  contr.  at  $2(1,468.57  for  const. 
Sec  2  of  Holbrook-Wlnslow  highway 
In    Navajo    Co. 

Cnshlon-Cnidwell  Constr.  Co,  Phoe- 
nix, Arl7..,  WBB  awarded  contr.  at  $22,- 
966.97  for  constrnitlng  Sec.  3  of  (he 
H(dlirook  - WInslnw  highway.  In  .N'avnjo 
County 

Hum,  Slrnllon  g.-  Larson,  Hnowflake, 
Arlx.,  wore  awnr«|ed  contr.  at  $24.- 
295.09  for  cnnslructluK  Sec.  I  of  llol- 
litook-Wlnslow  HiKhwny  In  Nav.tjo 
Cotinty. 


CLKNDALK.    Ion    Angolea    Co.    Cal 
Peter  L    Kerry,   614    K    Acacia  St  .  Olon- 
dnle.    WHS    low    bl<ider    at    $24,8tr>.«0    for 
Iniproylng    portions    of    Maplo,    Fischer. 
P>ri«'r  and    Enst    W'lndnor    PUce. 


Peter  L.  Ferry  was  also  low  bidder 
at  $11,434.63  for  improving  portion  of 
Oak   St. 


MONTEREY.  Monterey  Co..  Cal. — 
Sealed  bids  will  be  received  by  T.  P. 
Joy.  Clerk  of  the  Board  of  Supervisors 
of  Monterey  (?'ount> ,  until  10  o'clock 
A.  M.,  on  July  6,  1922,  for  constructing 
a  portion  of  Robinson  (.'anyon  road 
from  Engineer's  Station  170-1-00  and  ex- 
tending to  Engineer's  Station  2424-00 
of  survey  of  said  road,  in  Koad  District 
No.  5,  in  Monterey  County.  iSpecifica- 
tions  on  file  in  the  office  of  the  Board. 


FRESNO.  Fresno  Cc,  Cal. — Bids  will 
be  received  by  R.  V.  St.  (loorgo.  Clerk 
of  the  City  of  Fresno,  until  June  29. 
1922,  at  3.30  P.  M.,  for  constructing 
a  six  (6)  inch  vitrified  clay  pipe  lateral 
sewer,  wyes  and  manholes  in  Glenn 
Ave.,  Webster  Ave.,  and  in  Block  2 
and   3,   Zapps  Park   No.    2. 


SAN  DIEGO,  Cal.— H.  H.  Peterson 
Co..  Loma  Portal,  San  Diego,  was 
awarded  contract  by  County  Super- 
visors at  $96,084  for  paving  with  cone. 
'5.92  mi.  highway  over  Poway  grade. 
Roadway  will  be  18  ft.  wide.  8  in. 
thick  at  edges  and  5  In.  thick  in  cen- 
ter.   County    furnishes    materials. 


NAPA,  Napa  Co..  Cal.— R.  E.  Erring- 
ton,  Napa,  at  $7658  submits  li.w  bid 
to  city  council  to  impro\e  Pine  St.  bet. 
Jefferson  and  Walnut  St.,  involv.  65,672 
sq.  ft.  asph.  macadam  pavement;  842 
cu.  yds.  excavation;  2S2  cu.  yds.  bur- 
row; 2412  lin.  ft.  curbs;  2  catch  ba- 
sins; 3  manholes.  L.  J.  Alexander, 
Napa,   bid   $7946. 

OAKDALE,  Stanislaus  Co.,  (^al. — Un- 
til June  26  bids  will  lie  rec.  by  city 
trustees  for  second  unit  of  paving  pro- 
gram,      Geo.    Macomber,    city    eng. 


CALIFORNIA. — As  previou.sly  re- 
l)orted,  bids  will  be  received  by  State 
Highway  Commission  until  June  26,  2 
p.m.,    for    highway    jirojects   as    follows: 

Coliisn  County,  in  town  of  Williams, 
0.3  mi,,  involves  900  tons  asph.  cone, 
surfacing. 

Mnrin  County  bet.  Alto  and  Belve- 
dere Crossin.ar.  3.5  mi.,  involv.  15,000  cu. 
yds.  excav.  without  classification;  •»730 
cu.  yds.  gravel  surface;  262  <'u.  yds. 
Class  .\  Port.  cen\e;nt  cone,  (culverts 
and  monuments);  8s  lin.  ft,  12-in.,  24ii 
lin.  ft.  15-ln.,  166  lin.  ft.  18-in.  and  .sO 
lin.  ft.  L'4-in.  corru.  metal  pipe:  82 
monuments. 

IniperinI  C'^onnty.  bet.  El  Centro  an<l 
Inii)erial.  2  mi.,  Involv.  36,500  cu.  yds. 
embankment       without       classification; 


enibai 

3920     cu.     yds.     Class 

cone,    (pavement). 


A     Port,     cement 


0.\KLAND.  (^al— I'ntil  June  22.  12 
M,,  bids  will  be  rec,  by  Eugene  K. 
Sturgis.  city  clerk,  to  const.  c<-inent 
sidewalks  in  portions  of  73r<l  ,\ve.,  Ar- 
thur, Lockwood  and  Weld  Sts,  W.  W. 
Harmon,    city    eng. 

MIORCF-D.  Merced  Co..  Cal.  \alley 
Paving  Co..  VIsalla,  at  approx.  $2n(i(i 
awarded  contract  by  Mervcod  Union 
High  School  District  to  pnvo  with  asph. 
cone,    streets    nrour.il    the    bufh    school. 


BAKERSKIKLP,  Kern  Co.,  Cal. — Un- 
til June  26.  8  p.m.,  bids  will  be  rec, 
bv  V.  V.Mi  Riper,  city  clerk,  to  Improve 
streets  In  Street  District  77,  Involv 
512,763  s(|.  ft,  Warrenlte  pavt-tnent;  H.- 
023  sq.  ft  gutters:  I2.ti00  sq,  ft.  curb 
and  ISitO  lin  ft,  culvert.  Ksl.  cost, 
|l50,OOn.      W.    D    Clarke,  city   eng. 

IIANKORD.  Kings  Co..  (^al.— Cil.\ 
Cfuncll  petitioned  to  construct  sewei 
Ij,  Wllllanis  St  bctweer  7th  .'tud  9lli 
Sts. 


SAN  LKANDUO.  Abiineila  Co.  Cal. 
Until  .lulv  3.  8  P.  M.  bids  will  be  i. 
celved  bv  J.  J.  'lIH.  elly  clerk,  loi 
ftirnlshliig  .ind  delivering  to  city,  rock 
and  screenlnKs  for  the  year  .'Udlnr 
Juno  an,  Pt23.  11  II  tJood.vlii,  city  ep- 
irlneer.  

S.\NT,\  ROSA.  Sonoma  Co.,  Cal-- 
County  SupervHors  petlilonod  to  ai>- 
proprlat<  $20,000  to  Improve  road  lo 
^nnapoll^<  from  llenldKbin  .•  l(  It.m.m 
Smith,    county    eurvoyor 
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BAKERSFIBLD,  Kern  Co.,  Cal.— 
Valloy  Construction  ('o.,  Visalia,  at 
$36,720,  submits  only  bid  to  city  coun- 
cil to  improve  Oak  St.,  in  Street  Dis- 
trict 31,  involving  172,800  sq.  ft.  grad- 
ing- and  129,600  sq.  ft.  3-in.  oil  ma- 
cadam pavement.  Bid  rejected.  W. 
D.  Clarke,  city  engineer. 


HAYWARD,  Alameda  Co..  Cal.-- 
Trustees,  M.  B.  Templeton,  clerk,  de- 
clare intention  to  improve  portions  of 
Watkins,  1st,  D  streets,  etc.,  by  grad- 
ing, paving  with  4% -in.  asphaltic  con- 
crete base  with  1%-in.  asphaltic  con- 
crete surface,  concrete  curbs  and  gut- 
ters, 6-in.  vitrified  sewers,  etc.  Imii. 
Act  1911  and  Bond  Act  1915.  Protests 
will  be  heard  June  26.  Jesse  B.  Holly, 
town    engineer. 

YUBA  CITY,  Sutter  Co..  Cal.— llntil 
July  6,  11  A.  M.,  bids  will  be  received 
by  Supervisors  to  consitruct  gravel  road 
from  Tahoe  to  Ukiah  Slate  Highway 
to  Live  Oak.  1.2  miles,  9-ft.  wide,  4-in. 
thick,  involving  approximately  1500 
tons  rock;  estimated  cost,  $4500.  O. 
W.    Lanzendorf,    county    engineer. 


SAN  LUIS  OBISPO,  Cal. — Until  July 
6,  10  A.  M.,  bids  will  be  received  by 
F.  J.  Rodriguos,  county  clerk,  to  con- 
struct Sec.  C  on  the  San  Jose  Valley 
and  Santa  Margarita  "River"  road,  be- 
tween a  pt.  4.4  miles  east  from  steel 
bridge  over  Salinas  river  and  the  town 
of  Pozo.  Warren  Burch.  Lowe  Bldg., 
county   engineer. 

SAN  LEANDRO.  Alameda  Co.,  Cal. — 
Until  July  3,  8  P.  M.,  bids  will  be  rt - 
ceived  by  J.  J.  Gill,  city  clerk,  for 
furnishing  and  spreading  oil  on  .street 
surfaces  in  the  city  for  the  year  end- 
ing June  30.  1923.  R.  H.  Goodwin, 
city    engineer. 

NAPA,  Napa  Co.,  Cal. — Ernest  Moyer 
Machine  Shops,  Inc.,  First  St.,  Napa,  at 
$594  awarded  contract  by  American 
Canyon  School  District  to  lay  a  (No. 
1)  1^-in.  galv.  iron  water  pipe  line 
to  be  laid  16  in.  in  depth.  Other  bid- 
ders, all  of  Napa,  were:  H.  Schwarz 
Co.,  $699;  Coffiel  &  Arnitz,  $904;  Walter 
C.    Kinder,    $912. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — W. 
H.  Carr  of  Sebastopol  submitted  the 
only  bid  at  $9835  to  the  Sonoma  County 
Supervisors  for  grading  and  graveling 
2.39  miles  of  the  Santa  Rosa  to  Guer- 
neville  road.  The  contract  was  award- 
ed. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til June  20,  10  A.  M.,  bids  will  be  re- 
ceived by  K.  M.  Hann,  city  clerk,  for 
furnishing  and  delivering  approximate- 
ly 8500  cu.  yds.  of  rock,  gravel  and 
screenings  for  use  on  city  streets;  de- 
liveries to  be  made  commencing  July 
1.  1922.  Spec,  may  bo  had  from  clerk. 
f\    L.    Huggins,    city    engineer. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Council,  A.  C.  Faris,  clerk,  de- 
clares intention  to  improve  Bay  View 
Avenue  between  San  Pablo  Avenue 
and  E5th  Street  by  grading  paving 
with  one-course  cone.  4-in.  thick;  cone, 
curb  with  galv.  st*el  curb  bars;  cone, 
gutters  and  walks;  corru.  iron  or  steel 
and  cem.  cone;  corru.  or  con-:',  catch- 
basins;  vit.  ?ewer;  and  56th  St.  bet. 
Highland  Ave.  and  Bay  View  Ave.,  and 
5'5th  St.  het.  Bay  View  Ave.  and  pt.  100 
ft.  north  by  grading,  paving-  with  one- 
course  cone.  4  in.  thick:  cement  cone, 
curbs,  gutters  and  walks;  corru.  iron 
or  steel  and  cement  cone.  culverts. 
1911  Act.  Protests  July  10.  H.  D. 
Chapman,   city  eng. 

WATTS,  Cal. — A.  W.  Phillips,  537  X 
Hoover  St..  and  Martin  G.  Brkich.  1506 
Pleasant  Ave.,  Ij.  A.,  submitted  low  bid 
to  city  trustees  to  const,  city  sewer 
system.  Other  bids  were:  George  R. 
Daley.  San  Diego.  $490,000;  Leo  Mile- 
tich,  Los  Angeles.  $499,000;  Fred  Hoff- 
man, Long  Beach,  $545,000.  The  proj- 
ect will  involve  64,746  ft.  6-ln..  41,186 
ft.  8-in.,  17,926  ft  10-in.,  19.996  ft. 
12-in.,  5533  ft.  15-in.,  2552  ft.  IS-in., 
and  5660  ft.  20-in.  com.  pipe;  369  man- 
holes. 55  flush  tanks  and  6-in.  wye  for 
each  lot.  Work  will  be  done  under 
1911  Act  and  1915  Bond  Act.  Koebig 
&  Koebig,  consulting  engineers,  Tith 
Ins.  Bldg.,  ItOS  Angeles. 


SACRAMENTO,  Cal. — City  Commis- 
sioners, H.  G.  Df'nton,  clerk,  declare 
intention  to  improve  following  streets; 

48th  St.  between  R  and  L!  Sts.;  con- 
structing concrete  curbs,  guteers  and 
walks,  cast  iron  gutter  drains;  8-in. 
vitrified  sewer;  constructing  and  re- 
constructing concrete  manholes;  grad- 
ing and  paving  with  5i/^-in.  aspahtic 
concrete. 

8th  St.  between  D  and  I  Sts.;  con- 
structing concrete  curbs  and  gutters; 
cast  iroji  gutter  drains;  concrete  man- 
holes: 8-in.  vitrified  sewer.  Albert 
Givan,   city   engineer. 


POMONA,  Cal. — H.  H.  Lienau,  426 
Brookside  Ave.,  Redlands,  submitted 
lo-r  bid  to  city  council  at  22,828  for. 
improving  Holt  Ave.,  involv.  148,500  sq. 
ft.  oiled  macadam  at  13  %c  sq.  ft.;  gut- 
ter at  20c  ft.;  curb,  60c,  and  culvert, 
$5  ft 


MAYFIELD,  .Santa  Clara  Co.,  Cal.— 
Town  Trustees  vote  to  fortn  as.^essment 
district  to  pave  all  streets  in  to'\^  n.  It 
is  planned  to  have  the  work  under 
way  within    the  next   two  months. 

GLENDALE,  Cal.— Petor  L.  Ferry. 
611  E.  Acacia,  St.,  Glenda»o.  awarded 
contr.  at  $24,815.60  to  grade  and  oil 
portions  of  Maple,  Fischer,  Porter  and 
Eiast  Windsor  PI.;  and  at  $11434.63 
for    improving    portions    of    Oak    St. 

Fleming  C'onstr.  Co.,  Pomona,  award- 
ed cortr.  at  $7139.67  to  grade  and  oil 
portions    of    Dryden    and    Pitman    Sts. 


GLENDALE,  Cal.— Until  7  p.m..  June 
22,  bids  will  be  rec,  by  City  Clerk  Van 
Wie   for   street   work   as   folio w.s: 

Adams  St.,  involving  5150  sq.  ft.  side- 
walks. 

Chestnut  St.,  involving  599  lin.  ft. 
grading;  6067  sq.  ft.  sidewalk,  1209  lin. 
ft.  curb;  21,788  sq.  ft.  oiling  and  s-ur- 
faeing,  and  laying  628  ft.  4-in.  Class 
B  0.  i.  water  pipe;  pipe  tio  be  furnished 
by    city. 

Louise  St.  from  Broadway  south,  and 
other  .streets,  involving  112,946  sq.  ft. 
resurfacing  and  oiling  an.l  laying  2038 
ft.  6-in.  and  2138  ft.  8-in.  cast  iron 
pipe;    pipe    to    be    furnished    by    city. 


SANTA  RO&A.  Sonoma  Co..  Cal. — W.  H. 
Carr  of  Sebastopol  submitted  the  only 
hid  at  $18,857  to  the  Sonoma  County 
Supervisors  for  improving  the  Sebasto- 
pol-Freestone  Road  in  Section  13.  The 
bid  was  rejtced  and  work  will  be  done 
by  day  work. 

LOS  ANGELES,  Cal.— Until  10  a.m.. 
June  26.  bids  will  be  rec.  by  board  of 
public  works  for  sewer  work  as  fol- 
lows: 

El  Sereno  Ave.  bet.  Alhambra  Ave. 
and  Huntington  Dr.,  involv.  1954.84  lin. 
ft.  18-in.  pipe  sewer  incl;  992.66  ft. 
cone,  reinf.  or  cem;655.12  ft  15-in.; 
136.67  ft.  15-in;  2078.19  ft,  12-in;  640  ft. 
12-in.;  1119.75  ft.  10-in.;  1019.65  ft.  8-in. 
&  140  ft.  6-in.  deep  &  wide  socket  pijie: 
18,638.89  ft  8-in.  pipe,  25.010  ft  6in.  house 
sewers.  130  stand,  manholes  and  junc- 
tion chambers,  not  over  15  ft.  deep;  15 
stand,  manholes  and  junction  cham- 
bers, over  15  ft.  deep  and  less  than  22 
ft  :  15  frames  and  covers,  2  stand,  man- 
holes over  22  ft.  deep,  32  stand,  flush 
tanks  5  ft.  dia.,  not  over  15  ft.  deep: 
2  stand.  Hush  tanks  over  15  ft..  2  stand, 
flush  tanks  IV2  ft.  dia.,  not  over  15  ft. 
deep;  14  cover  sets,  888.9  vertical  ft. 
t'tand,    chimney    pipe.      Vrooman    Act. 

Hancock  St.  bet.  Henry  and  Biggy 
Sts.,  iavolving  1395  ft.  6-in.  and  S-in. 
sew-r   iiipe.      Vrooman    A^t. 


VAI/LEJO.  Solano  Co.,  Cal.— T.  1>. 
Kilkenny  city  engineer  of  Vailejo.  and 
F.  A.  Steiger,  Solano  county  surveyor, 
have  submitted  preliminary  estimates 
to  Hirst-Heights  Improvement  Club  to 
improve  streets  in  the  Heights  Dis- 
trict between  the  electric  railroad  and 
S^acramento  street,  just  touth  of  the 
city  limits.  Work  will  consist  of 
sewers  and  pavement,  and  will  cost 
$30,000. 


PHOENIX,  Ariz.  —  Phoenix-Tempe 
Stone  Co.  was  awarded  contr.  for  i>av- 
ing  portions  of  alley  in  blk.  3,  Linville 
Add.,  at  561.33  sq.  yds.  bitum.  base  with 
bitul.  surface  paving  at  $2.60  yd;  561.33 
sq.  yds.  grading  at  35c  sq.  vd;  300  .sq. 
yds.  valley  gutter  at  11.55  lin.  ft:  grad- 
In  galley   intersections,   $5   each. 


BERKELPJY,  Alameda  Co.,  Cal— Un- 
til June  23,  19  a.m.,  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  improve 
west  36  ft.  of  Euclid  Ave..  Ir.om  east 
extension  of  north  line  of  Whitney 
Tract  north  to  the  east  exten.«ion  of 
the  north  line  of  Bay  View  Place,  and 
Bay  View  Place  from  Euclid  Ave.  .n-est 
to  Hopkins  Terrace  Map  .N'o.  3,  by  grad- 
ing, const.  <'<->mb.  curb  and  gutters; 
6-in.  vit.  sewers;  cemen:  sidewalkb 
and  paving  with  6-in  cone.  In  Euclid 
Ave.  bet.  the  gutter  line  and  pt  36 
ft.    west    therefrom.       1911    Act. 

Separate  bids,  same  date,  to  const. 
6-in.  vit.  Hewer  along  a  line  1  ft.  v.e€t 
of  east  line  of  Sacramento  St..  from 
¥'rancl.sco  St.,  250  ft.  south  therefrom; 
br.  manhole  and  lamphole.  1911  Act. 
C.    L.    Huggins,    city    eng. 

INGLEWOOD,  Cal. — Until  8  A.  M., 
June  13,  bids  wiK  be  received  by  city 
trustees  for  ir.iproving  Market  St.  be- 
tween Redcndo  Ave.  and  PImlento  St.. 
by  grading,  paving  with  6-in.  concrete 
pavement;  constructing  reinforced  cori- 
crete  culverts.  Vrooman  Act.  Arthur 
W.   Cory,  city   engineer. 


.STOCKTON,  San  Joaquin  Co..  Ca;.— 
Cy  Moreing,  Commercial  Savings  Bldg-., 
Stockton,  at  $85,382,  awarded  contract 
by  council  to  improve  N  Center  St.  bet. 
Castle  and  Arcade,  and  portions  of  N 
El  Dorado.  Adams.  N  Hunter  and  San 
Joaquin  Sts.,  .\rcade,  Gerry,  Nohie  and 
N  Sutter  .Sts.,  by  grading,  constructing 
combination  concrete  curbs  and  gutters, 
concrete  walks;  paving  with  4-in. 
gravel  base  with  2-in.  asphaltic  ma- 
cadam surface  and  for  giading.  fuil 
width.  Pine  and  Cleveland  .Sts.  bet.  N 
Sutter  and  west  boundary  of  McCloud's 
Addition.  Other  bidders:  J.  E.  John- 
son, $91,530;  Blumenkranz  *  Vernon. 
$93,876. 


WHITTIER,  Cal. — Until  7.30  P.  M.. 
June  19,  bids  will  be  received  by  City 
Clerk  Clarence  O.  Trueblood,  for  in- 
stalling 6-in.  vitrified  sewer  pipes  in 
alleys  in  Tract  No.  4938.  and  in  por- 
tions of  Palm  and  Greina  Aves.  Cer- 
tified check  or  bond  for  10%.  Paul  E. 
Todd,  city  engineer. 

BERKELEY,  Alameda  Co..  Cal— Un- 
til June  20.  10  .\.  M..  bids  will  be  re- 
ceived by  E.  M.  Hann.  city  clerk,  for 
furnishing  and  delivering  f.  o  b.  Ber- 
keley, approximately  600  tons  of  as- 
phalt; deliveries  to  be  made  from  July 
1,  1922.  Spec,  may  be  had  from  clerk. 
C.    L.    Huggins,    city    engineer. 

SAN  DIEGO.  Cal. — Fairchild-Gilmore- 
Wilton  Co.,  25  14th  St.,  San  Diego,  sub- 
mitted low  bid  to  common  council,  for 
paving  Kalmia  St..  29th  to  30th  Sts.. 
involving  32,048  sq.  ft.  asphaltic  con- 
crete wearing  surface  laid  on  asphaltic 
concrete  base  at  16.8c  sq.  ft.;  30.06  lin. 
ft.  cement  concrete  curb  at  22c  ft.; 
150.3  sq.  ft.  cement  concrete  walk  at 
65c  ft.  G.  R.  Daley  bids  18c  ft.  for 
paving,  23c  ft.  curb,  and  70c  ft.  walks. 
Bids   referred   to  city   engineer. 

RIVERSIDE,  Cal. — Pernel  Barnett. 
630  E.  Washington  St.,  Orange,  award- 
ed cnir.  at  $6869.12  for  constructing 
approx.  6305  ft.  6-in.  vit.  pipe  sanitary 
sewers  in  Hayes.  Roosevelt  and  other 
streets    (Arlington    Village). 

OROVILLE.  Butte  Co..  Cal  — Until 
July  3.  1.30  P.  M..  bids  will  be  reetived 
bv  C.  F.  Belding.  county  clerk,  to  grade 
and  gravel  Riceton  road.  Harry  H. 
Hume,    county    survevor. 


PORTLAND.  Ore.— Until  .lune  23.  10 
A.  M..  bids  will  be  received  bv  Bureau 
of  Public  Roads.  U.  S.  Department  of 
.Agriculture.  316  Postoftlce  Bldg..  for 
the  construction  of  the  Neskowin- 
Devil's  Lake  National  Forest  project, 
located  partly  within  th..>  Siuslaw  Na- 
tional Forest,  in  Lincoln  and  Tillamook 
counties;   approximatelv    17    miles. 


KUREK.A.  Humboldt  Co..  Cal. — Pad- 
gett &  Kelly  .Eureka,  at  $.'700.  award- 
ed contract  by  supervisors  to  sc.irifv. 
gr.'de  and  place  Road-alite  asphaltic 
cc)i>ent  on  roadw.iy  of  the  Eel  Rivei 
bridge   at    Fernbridge.    Road    District    1. 


MAR-iPVILLE.  Yuba  Co..  C.il.— On 
reconsideration  of  bids.  MarysviUe  city 
council  awards  contract  to  E.  H.  Mar- 
tin. Syndicate  Bldg..  Oakland,  at  $2«.- 
600  to  repair  ajinroa<h  to  Feather  river 
bridgre, 
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LOS  ANGKLES.  Cal— Until  11  a.m  . 
July  10.  bids  will  be  rec,  by  supervis- 
ors of  Los  Angeles  Co.  for  paving  Whit- 
tier  Blvd.  bet.  S.  Rowan  and  Pasadena 
Ave,,  4120  lin.  ft.,  in  Road  Dist.  No.  1, 
with  6-in.  cone,  base  and  2-in  .  asph. 
cone,  surface.  Approximate  quantities 
are:  5925  cu.  yds.  excav.  incl.  removal 
of  old  culv.,  2025  ft.  curb  6x10x18  in.; 
1322  ft.  6x10x22  in.;  16,026  sq.  ft.  8-in. 
cone,  gutter  3  ft.  wide;  14,791  sq.  ft. 
6-in.  cone,  gutter  9  ft.  wide;  14,791  sq. 
■yds.  5-in.  cone,  base;  14;79l  sq.  yds. 
2-in.  asph.  cone,  surface;  6127  lin.  ft. 
6x12  :n.  cone,  curtain  wall;  876  8-in. 
cone,  pavement;  placing  culvert  at  Pas- 
adena Ave;  6  type  A  and  5  type  B  cul- 
verts, 2  culverts  at  Downey  Rd;  450 
ft.  curb  at  culv.  outlets;  average  haul, 
2.05  mi.  from  Hobart  on  Santa  Fe  Ry. 
Cert,    check    or    bond    for    10%. 

Separate  bids,  for  paving  Santa  Mon- 
ica Blvd.  bet.  Fairfax  Ave  and  135  ft. 
west  of  Olive  Dr.;  3S60  lin.  ft.,  in  road 
dist.  No.  3.  Approx.  quantities  are: 
241'3  cu.  yds.  excav.;  1023  cu.  yds.  re- 
mov.  old  macadam;  3S60  lin.  ft.  shaping 
roadbed;  1023  cu.  yds.  replacing  old 
macadam;  9206  sq.  yds.  distint.  gran, 
base  1-in.  thick;  20  ft.  curb;  3841  lin. 
tt.  cone,  curtain  wall;  795  s(i.  yds. 
cone,  povement;  15,212  sq.  ft.  cone, 
gutter:  average  haul  1  mi.  from  Sher- 
m;in  on  P.  E.  Ry.  County  will  furnish 
2411  bbls.  cem.  This  is  a  cash  job. 
Cert.   chej:k  or  bond  for   10%. 

Separate  bid?  for  paving  with  6-in. 
cone,  and  2-in.  asph.  cone,  wearing  sur- 
face, Whittler  Blvd.  bet.  Indiana  and  S. 
Rowan  Sis.,  1490  lin.  ft  in  road  imp. 
dist.  No.  203.  Approx.  quantities  are: 
1412  cu.  yds.  excav.;  5826  sq.  yds.  shap- 
ing roadbed;  1070  ft.  6x10x14  in.  curb; 
317  ft.  6x10x18  in.  curb;  255  ft.  curb 
at  culv.  outlets;  2980  lin.  ft.  6x12  in. 
cone,  curtain  wall;  7850  .sq.  ft.  8-in. 
cone,  gutter  3  ft.  wide;  60  sq.  ft.  5-ln. 
cone,  gutter;  .';826  sq.  yds.  6-in.  cone, 
base;  5826  sq.  yds.  2-in.  asph.  cone, 
surface;  65  cu.  yds.  cone,  in  culv.;  480 
.SQ  ft.  walk;  materials  required,  1988 
bbls.  cement,  891  tons  sand,  1632  tons 
gravel,  17,233  lbs.  rein,  steel,  11  cone, 
manhole  covers;  6  cast  iron  manhole 
covrrs;  average  h.Tul  1.65  mi.  from  Ho- 
bart on  Santa  Fe  Ry;  est.  contr.  price 
J34.S04. 


KUREKA,  Humboldt  Co.,  Cal.— W. 
Selvage,  Eureka,  at  $2.94  awarded  con- 
tract by  Supervisors  to  fur.,  haul  and 
pprcad  crushed  rock  on  Bald  Hills  Rd. 
Involves  approx  2000  >  ds.  A.  J.  Lo- 
gan,   county   surveyor. 

VTSALIA.  Tulare  Co.,  Cal.— Valley 
I'avlng  and  Construction  Co.,  VIsalla, 
awarded  contract  by  city  trustees  to 
Imp.  ))ortlons  f)f  West  Acequla  and 
Conyer  Sta,.  Involv.  142,068  sq.  ft.  4-ln, 
asph.  cnnc  base  with  I'^-in.  Warren- 
Ite  surface,  $0,238  sq.  ft;  3S53  cu.  yds. 
grading,  $1.50;  5197.6  lin.  ft.  cone,  curb, 
$0.75;  5942  lin.  ft.  cone,  gutters,  $0.50; 
57J  Un.  ft.  culvert,  $3.20;  14  culvert 
manholes,  $25;  130  lin.  ft.  header 
hoards,  $0.10;  10  catch  basins.  $0.75; 
300  Bij.  ft.  alley  approaches,  $0.26;  10 
Ridewalk  iipproaches,  $0.25.  L.  H. 
G.id^by,    city    enp. 


SONORA.  Tuolumne  Co.,  Cal. — Un- 
til July  6,  10  a.  m.,  bids  will  be  rec. 
by  MupervlBors  to  construct  concrete 
pavement  on  road  frnin  Wondcrly  Place 
to  lirldg*'  over  .Snnnra  creek  in  town 
<>t  Sonora  Roliert  Thorn,  county  sur- 
veyor 


BUUBA.NK,  Cnl,— <•!!>  trustees  start 
proce-'dlng  to  pave  Olive  stretit,  betw. 
the  riiilrn;ifi  itrM)<''  .'ind  Main  street. 
The    riintl«T    of    '■iiiiiit     paving    on    Cy- 

Eress    uvcnur.     liitw"ii    San     Fernando 
oulrvard  and    Itlh  Htrcct   wa«  referred 
to   city    enKlneiT    for    report. 

INOLEWOOD,  «'nl— City  Trustees  de- 
clato     Intention     to     Improve    followhiK 

L,lmo  KL  bftwi'iii  Fir  and  ImmHsk 
Avcs.,  by  Kradlni;.  constructing  S-ft. 
wnlks;   191!    Act 

•  '••ntlnela  \vi-  i.  i-.siiii  UinnuNk  Ave 
flnd  W  city  ll>ilt.  !■  >;i  n'lliuf;  |i41vIiik 
with  eiii.  crmri'ii-  '  onfiiruct  ^ng  41:- 
In.  corrUKMtt'd  iiictul  iupe  eiilverl  and 
\%o<iiI<ii    guiiril    frncc,    I '.ill    Aet. 

Ktepnuy  HI.  between  KdKvwjod  St. 
•nd  <  cntlnflu  Avi<  ,  by  Ktadlns;  con- 
•itructlng   e<*menl   curbs;   Jbll    Act. 


OAKLAND.  Cal. — City  Council.  Ru 
gene  K.  Sturgis,  clerk,  declares  in- 
ten.  (No.  24087)  to  imp.  portions  of 
East  Sth  and  East  9th  Sts.,  28th  and 
Can  Aves.,  by  grading,  const,  cone, 
gutters  and  paving  with  oil  macadam, 
corru.  iron  and  cone,  culvert.  1911 
Act.  Protests  June  29.  W.  ■  W.  Har- 
mon,   city    eng. 

MONTEREY  PARK,  Cal.— Bids  will 
be  received  about  June  26  by  city  trus- 
tees for  the  follo-<ving  materials  for 
water  system  to  be  built  under  $225,- 
000  bond  issue  recently  voted:  257  tons 
4-in.  and  797  tor.s  6-in.  and  iarger.  Class 
B  cast  iron  pipe;  52,000  lbs.  fittings; 
35  4-in..  16  fi-in..  8  8-in.,  8  10-in...  and 
3  l2-in.  gate  valves;  130  fire  hy- 
drants. Bids  v.ill  be  called  for  later 
for  laying  pipe  and  const.  1,000.000-gal 
rein.  cone,  reservoir.  Olmsted  &  Gil- 
lelen.  en,gs..  Holling.sworth  Bldg..  Los 
.\ngelos. 


renite    surface.      Bond   Act    191,'^.      L.   F. 
Barzellotti,  city  engineer. 


MODESTO,  Stanislaus  Co,,  Cal.— I'n- 
til  June  28.  8  P.  M.,  bids  will  be  re- 
ceived by  L.  A.  Love,  city  clerk,  to 
improve  I  St.  between  17th  and  Downey 
.A.ve.,  and  18th  St.  between  I  and 
Downey  Ave.,  involving  20,176.40  s(i. 
ft.  grading;  19,933.35  sq.  ft.  2V.'-in.  as- 
phaltic  concrete  base  with  1^-in.  War- 
renlte-Bitulithic  surface  pavement; 
243.05  sq.  ft.  gutter:  160.85  lin.  ft.  curb; 
67.00  lin.  ft.  header;  estimated  cost. 
$4,700.74. 

Jones  St.  between  Johnson  and  Kim- 
ble, involving  21,079.72  sq.  ft.  grading; 
19,153.24  sq.  ft.  2%-in.  asphaltic  con- 
crete base  with  1'4-in.  Warrenito- 
Bitulithic  surface  pavement;  1.926.4S 
sq.  ft.  gutter;  1,213.75  lin.  ft.  curb;  160 
lin.  ft.  headers;  estimated  cost.  $5.- 
821.25. 

Kimble  St.  between  Downey  and  Lu- 
cern  Ave.,  involving  97.<t84.33  sq.  ft. 
grading;  90,273.62  sq.  ft.  2%-in.  asiihal- 
tll  concrete  base  with  l^^-in.  Warron- 
ite-Bitulithic  surface  p.avement:  7.- 
687.47  sq.  ft.  gutter:  5.037.93  lin.  ft. 
curb;  412  lin.  ft.  header;  18  Marbelite 
standards;  18  No.  104  G.  E.  globes:  18 
No.  1104  G.  E.  canopies;  18  G.  E.  band.. 
and  acorns  for  same;  19  pull-in  boxes; 
2,645.21  lin.  ft.  1-in.  conduit;  362  lin. 
ft.  %-ln.  conduit;  9.046.63  lin.  ft.  No.  10 
R.  C.  wire.  Estimattd  ccst.  $28,829.54. 
Geo.    Freitas.    city    engineer. 


MODESTO,  Stanislaus  Co..  Cal. — 
Standard  Paving  Co..  9th  and  N  Sts.. 
Modesto,  only  bidder,  awarded  con- 
tract bv  cotincil  to  imjirove  5th  St.  be- 
tween F  and  H,  involving  48.28J.18  sq. 
ft.  grading,  5c;  45.620.91  .sq.  ft.  2»-i-in. 
asnhaltic  concrete  base  with  I'i-in. 
Warrenile  surface  paving.  17c;  2661.28 
sq.  ft  .gutter,  20c;  1767.13  lin.  ft  curb. 
70c-    221    lin.    ft.    bead'-r,    10c. 

Standard  Paving  Co.  awarded  con- 
tract to  Improve  Sycamore  Ave.  be- 
tween Ncedham  and  Stoddard  Ave.  In- 
volving 58.134.30  sq.  ft.  grading.  5c; 
54.461.78  .sq.  ft.  2^ -In.  asphaltic  con- 
crete base  wlthM'^-ln.  Warrenite  sur- 
face paving,  17c;  3.672  52  aq.  ft  con- 
crete gutter.  20c;  2.302  90  lin.  ft.  con- 
crete curb.  70c;  144  lin.  ft.  h.  adcr.i. 
10c:  none  No.  700  Marbelite  Standards, 
$67  each;  10  pull-in  boxes.  $4.60  each; 
1.242.20  lin.  ft.  1-ln.  conduit,  17c;  220.50 
lin.  ft.  V, -In.  conduit,  15c;  4347  lin. 
ft.  No.  10  R.  C.  wire.  045c:  No.  104 
globes.  SIO  each;  No.  1104  Gen,  Elec. 
Canoides  $4.72  each;  Gen  Elec  bands 
for  same,  $5  11  each;  Gen.  Elec  acorns 
for   snmi  .    $3.53   each. 

LODT.  San  Jonc|uln  Co,  Cal.  -City 
Council.  L.  F.  Blak'ly,  clerk,  declares 
Intention   to   Imprcve   following  streets; 

Eden  St.  between  .Stockton  jiik'  <*en- 
trnl  Aves,  and  from  Cent  ml  e,isl  to 
city     limits.     Including     IntersK  ti-m  ■, 

Flor.i  SI.  between  Pealon  and  e'cntrni 
AveR..  and  from  Central  t<>  east  elly 
limits,     Including     Intersections 

JHockton  Ave.  bet w eon  LodI  Avt.  nno 
south  city  limits.  Including  Intersec- 
llons. 

All  by  grading,  constructing  combina- 
tion eorcrete  enrbs  and  gutters,  pav 
InK  wl'h  ?4-ln  asph'iltic  conci  eie  imse 
with  I'i-ln  Warrenite  Hurfnci..  IIMI 
Act  an(f  Mond  Act  '915  L  1'  Har- 
zelloltl.  city  engineer. 


I/ODI.  Han  Jon-inln  Co..  Cnl.-lTnlll 
Jwly  :l,  §  I'.  M.,  bids  will  be  received 
by  J.  F.  Hlnk«  ly.  city  clerk,  to  lnipi"V 
Hacmmento  St.  between  LodI  and 
Hpnicfl  Ave.  Iricludlng  Intersections,  by 
grading  and  paving  wllh  2V4-ln.  ns- 
phnltlc  concrete  bnse  with   1H-ln    Wnr- 


NAPA,  Napa  Co.,  Cal. — Until  June  26. 
7.30  P.  M.,  bids  -.vill  be  received  by  H. 
H.  Thompson,  city  clerk,  to  improve 
Cross.  St.  between  Pine  and  Oak,  by 
grading,  constructing  concrete  curbs 
and  paving  with  2-course  asphaltic 
macadam,  40-ft.  wide.  1  concrete  catch- 
basin.     H.   A.   Harrold,  city  engineer. 

OAKDALE.  Stanislaus  Co..  Cal. — Un- 
til June  26,  8  P.  M.,  bids  will  be  re- 
ceived by  R.  L.  Acker,  city  clerk,  to 
improve  portions  of  Bast  and  West 
Railroad,- and  3rd  Ave.,  and  portion  of 
G  St.,  with  Warronito  p-avement;  est. 
cost,  $50,000.  Geo.  Macomber,  city  en- 
gineer. 


SACRAMENTO,  Cal. — Definite  steps 
have  been  taken  to  secure  construc- 
tion of  a  12-niile  gap  in  the  highway 
along  the  Feather  and  Sacrament*^ 
rivers  connecting  Sacramento  via  the 
Natomas  Bouiovaru  with  Yuba  Cit>. 
and  the  East  Side  Highway,  when  a 
committee  was  appointed  to  confer  with 
the  county  supervisors  regarding  the 
project  which,  it  is  proposed,  to  con- 
struct under  the  Highway  District  .•X.ct, 
passed  by  the  Legislature  four  years 
ago,  and  amended  in  1921,  permitting 
two  or  more  counties  baiiding  to- 
gether to  construct  roads  which  lie 
partly  within  the  boundaries  of  each 
county. 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
July  3,  bids  will  be  received  by  Board 
of  Public  Works,  to  improve  Maryland 
.St.  between  A\'estlake  Ave.  and  Alva- 
rado  St..  and  certain  alley,  involving 
9875  sq.  it.  asphaltic  paving,  11,297  si;. 
ft.  concrete  paving.  779  ft.  curb,  46  sq. 
ft.    walk,   844   sq.   ft.   gutter;    1911   Act. 


CALIFORNIA — State  Highway  Com- 
mission  awards  contracts  as  follows:         J 

Tc  Pacific  Construction  t^o.,  Oakland,  I 
$125,586.50 — Merced  County:  between  1 
west  bound.ary  and  San  Luis  (.^reek.  8.5 
miles;  8.5  miles  of  grading  and  5.1 
miles  to  be  paved  with  Port.  cem.  cone. 
invoUmg  70.800  cu.  >  ds.  excav.  without 
classification;  7750  cu.  yds.  Class  A 
Port.  cem.  cone,  (p.avement);  160  cu. 
yds.  Class  A  Port.  cem.  cone,  (culverts 
and  monument'^)  :  1612  lin.  ft.  12-ln.. 
540  lin.  ft.  18-in.  and  52  lin.  ft  30-lii 
corrugated  metal  pipe;  2115  lin.  ft. 
guard    rail;    218    monuments. 

'I'o  Llai'.oo  &•  Taylor.  V.iUejo,  $-'16,- 
550.50. — Merced  Conntyt  between  San 
Luis  Creek  and  Los  Hanos,  12.2  mile.'i 
to  be  piivcd  with  Port.  com.  cone,  in- 
volving 61.200  cu.  yds.  excav.  witlioii; 
classification;  18.500  cu.  yds.  Class  A 
Port.  cem.  cone,  (pavement);  391  cu 
yds.  Class  A  Port.  cem.  cone,  (culverts 
and  monuments);  804  lin.  ft.  12-in..  400 
lin.  ft.  18-in..  406  lin.  ft  24-ln.  and  390 
lin.  ft.  30-in.  corrugated  metal  pipe; 
414  lin.  ft.  guard  rail;  0.5  miles  inoving 
and  resetting  property  fence:  68  monu- 
ments 


CARSON  CITY,  Nevada.- J.  N.  Ted- 
ford,  Fallon.  Nevada,  at  $29,976.60 
awarded  contr.  by  State  Highway 
Comin.  to  const,  highway  In  Churchill 
County  from  Hi 'mi.  west  of  French- 
mans  to  3'i  ml.  east  of  Frenchmans 
Other  bidders:  Dodge  Bros.  &  I>ud- 
ley,  Fallon.  $36,754.5n;  J.  H.  Causten, 
Lovelock,    .Nevada,    $53,117.20. 

OROVILLE.  Butte  Co.,  ObJ.— Until 
July  6,  1:30  p.m.,  bids  will  bo  rec.  by 
C  F.  Beldlng,  county  clerk,  to  excn 
vnte,  place  In  siornge  jillc,  haul  and 
spread  on  ro.idway  14,O00  cu.  yds.  bank 
gravel.  Harry  H.  Hume,  county  sur 
veyor. 

MANTECA,  San  Joaquin  Co.,  C:al. — 
City  Trustees  will  call  election  to  vole 
buiidN  Id  purcbaso  prlvntoly  owned 
water  works  syntein.  I'urchase  prlc^- 
will    be    iniielKblx  rbood   of   $40,000. 


{ 


FUIOS.N'O,  Fresno  Co.,  Cal. — City  En- 
g'lnecr  Wm.  Stranahnn  complotfls  spei 
lu  Improve  I'er.ilta  W  uy  between  Lu- 
cerne Lane  and  Van  NesH  Rlvd..  I.ivolv 
iHK  70,645  sq,  ft.  gra.lliig;  I.I. OHO  .<( 
11.  .I>v-lii.  a.Mphaltlc  base  With  li.v-l>> 
Warronlte  top;  6146  cq.  ft.  gutter;  17fi' 
Un.  ft.  curb;  2307  sq.  ft.  walks:  II. 
ft.  12-ln.  culverts;  2  manhuloH.  Mlds 
will    bo   nskod   about    July    6. 
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BUILDING  CONTRACTS 


■AN    FRANCISCO    COVIfTT 


91,000   and   Over   Reported 


Th 

e    following'    1 

s    an    index    for    the 

contracts   for   this 

issue. 

No. 

Owner 

Contractor 

Amt. 

2420 

Code 

Mitchell 

6000 

2421 

Meacham 

Callagiian 

5000 

2422 

Anderson 

Owner 

24000 

2423 

Hurley 

Owner 

9000 

2424 

Jackson 

Owner 

4500 

2525 

Glesener 

MoUer 

12000 

2426 

Nathan 

Dieste! 

1000 

2427 

Maftucci 

Madden 

4700 

242>! 

Rlccardi 

Madden 

4700 

242^ 

Lindeman 

Owner 

4000 

2430 

McCarthy 

Arnott 

2800 

2431 

Bercut 

Hardy 

26500 

2432 

Mazzera 

Houwelinp 

5158 

2433 

Ellis 

Harder 

9197 

2434 

Odenthal 

Smith 

6200 

2435 

I'almon 

Nelson 

92f.i) 

2426 

Paul. son 

Harder 

9197 

24.']  7 

Rcsenblalt 

Prout 

10880 

2438 

Terschuren 

Bernhardt 

2500 

2439 

Thompson 

Oothers 

lOOOO 

2440 

Federal     Bank         Lawson 

5320!i 

2441 

Friedman 

.lohnson 

22106 

2442 

Becktell 

Nelson 

5547 

2443 

Glesener 

Moller 

11275 

2444 

Alves 

Nelson 

7250 

2445 

Treanor 

Little 

10000 

2446 

Olsen 

Olsen 

20000 

24'' 7 

Varni 

Cuneo 

3600 

2448 

Morris 

Owner 

8000 

2449 

Rupel 

Anderson 

4  000 

2450 

Ruppel 

Anderson 

4000 

2451 

Schmieden 

Vogt 

7500 

2452 

Sheehan 

Mitchell 

4250 

2453 

Poggretti 

Rossi 

3000 

2454 

Schrolf 

Nielsen 

1700 

2455 

Meehan 

Owner 

2000 

2456 

Bercut 

Hardy 

8800 

2457 

Davis 

Mulcahy 

12000 

2458 

Wrigrht 

Meyer 

4300 

2459 

Crawley 

Meyer 

4300 

2460 

Thompson 

Meyer 

4300 

2461 

Gingg 

Meyer 

4450 

2462 

Nelson 

Owner 

4750 

.'463 

Mahler 

Kneif 

5000 

^464 

Gawthorne 

Owner 

6000 

2465 

Brash 

Raskin 

2300 

<!466 

Brombergrer 

Owner 

3000 

2467 

Brash 

Raskin 

1400 

2468 

Dahls 

Owner 

5800 

-469 

Fleischmann 

Owner 

1100 

2470 

Fitzhugh 

Walker 

?50000 

2471 

Hunt 

Blenfleld 

6800 

2472 

Reith 

Mohler 

3900 

J473 

Butt 

Boswall 

7000 

2474 

Flynn 

Owner 

3000 

2475 

Kneckel 

Mohler 

3000 

2476 

Guiney 

Boswall 

7200 

2477 

Harris 

Otten 

10000 

2478 

Dial 

Mang-els 

8000 

2479 

Holmer 

Reedy 

6900 

480 

Thompson 

Meyer 

3000 

481 

Thompson 

Meyer 

3000 

482 

Marchbank 

Anderson 

2600 

483 

Fechner 

Zlnkand 

11660 

.484 

Klute 

Meyer 

17750 

485 

Weil 

Brltt 

5000 

4S6 

Day 

Owner 

3900 

487 

Nlcolalsen 

Holtke 

9000 

488 

Casella 

Persons 

8000 

489 

Piper 

Owner 

6200 

490 

Hansen 

Owner 

3860 

491 

Oser 

Hiayes  100000 

491 

Hutchison 

Owner 

1000 

2493 

Meyer 

Ownier 

4000 

494 

Pacific 

Ross 

1500 

495 

Gray 

Owner 

8000 

496 

Samuel 

Jensen 

37096 

497 

Kirsch 

Little 

lOBOO 

4!)« 

Storti 

Mission 

8600 

ALTKItATIONS 

(2420)  NO.  451  BUENA  VISTA  AVE. 
Raise  and  underpin  and  alter  resi- 
dence. 

Owner — J.  F.  Code,  Premises. 

Plans  by  Owner. 

(Contractor  —  J.  L.  Mitchell,  1794  Pagr» 
St.,   .'•■■an    Francisco.  |6(>(''J 


ALTERATIONS 

(2421)  NO.  1426  HAIGHT.  Alter  flat 
for  stores. 

Owner — Fred   E.    Meacham,   Premises. 

.\rchitect  —  C  S.  McNally,  661  Golden 
Gate-   Ave.,   San   Francisco. 

Contractor — Jack  Callaghan.  900  Clay- 
ton  St..   San   Francisco.  15000 

DVVELLINCJS 

(2422)  E  MADRID  100,  125,  l.'-.O.  175. 
200.  225,  250,  27-^.  300.  325,  350  anti 
375  N  E.vcel.?ior.  Twelve  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — K.    Anderson    and    T.    Johnson. 

133  Bertita  Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  $2000  each 


DWELLINC; 

(2423)      N  PACHECO  300   VV  Castenada. 

Two-story      and    basement      frame 

dwelling. 
Owner — Patrick    Hurley,    504    Valencia 

St.,  San  Francisco. 
Architect — None. 
Day's   work.  $9000 


RESIDENCE 

(2424)      E   TENTH   AVE   65   N   Clement 

Three-story     frame     residence. 
Owner — G.  B.  Jackson,  850  Clement  St., 

San  Francisco. 
Architect    —     Powers    &     Ahnden,     460 

Montgomery  St.,  San  Francisco. 
Day's  work.      '  $4500 


FRAME  FLATS 

(2425)   E  SEVENTEENTH  AVE  275  S 

Anza.        Two-story   and      basement 

frame   (2)   nats. 
Owner— A.  J.  Glesener,  340  Howard  St.. 

San    Francisco. 
Architect — Dodge   A.   Reidy,   850    Pacific 

BIdg.,    San    Francisco. 
Contractor — Fred  Moller,  180  Jessie  St., 

San  Francisco.  $12,00ti 


STOREROOM 

(2426)      NO.   1346-48     LEAVENWORTH. 

Construct   storeroom. 
Owner — F.    Nathan,    1300    Leavenworth 

St.,  San   Francisco. 
Architect — None. 
Contractor — John      Dieslel.      248      Rus.-; 

Bldg.,    San    Francisco.  J100i> 


DWELLING 

(2427)  N  FALOU  237%  E  Lane.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner — Giovanni  and  Josephene  Maf- 
fucci. 

Architect — None. 

Contractor;— Madden-Hammersmilh  De- 
velopment Co..  530  Pacific  Bldg.. 
San    Francisco.  $4700 


DWELLING 

(2428)  N  PALOU  275  E  Lane.  Oni 
and  one-half-story  and  basemem 
frame  dwelling. 

Owner—Guglielmo  and  Amelia  Ric- 
cardi. 

Architect — None. 

Contractor — Madden-Hammersmlth  De- 
velopment Co..  530  Pacific  Bldg.. 
San   Francisco.  $4700 


DWELLl.NG 

(2429)  W  TWENTY-FOURTH  AVE 
159-8  S  Anza.  One-  story  and  base- 
meni.  frame  dwelling. 

Owner — H.  O.   Lindeman,   619   27th   Av*-.. 

S-an  Francisco. 
Designer— VV.   R.  Lindeman. 
Contractor — W.    R.    Lindeman     3.'!.'»    Bal- 
boa   St..    San    Francisco.  $40'm» 

BUNGALOW 

(2430)  N  GRAFTON  AVE  100  W 
Capitol  Ave  W  25xN  100  Lot  5  P.Ik 
19,  Lakevlew.  All  work  tor  on*-- 
story    bungalow. 

Owner  —  The   MtCanhy   Co..    316    Bush 

St.,   San    Francisco. 
Plans   by   Contractor 
Contractor — Jamfs   Ar.iotf      &   Son,   23'« 

Granville  Way,  San  Francisco. 
Filed  June  9,  '22?     Dated  May  29,  '22. 

30   day.s  after  frame   up 25*}^ 

30  days  after  brown  coated....      25% 
30   daj's  after  completed   and   ac- 
cepted          2a',c 

35    days    thereafter zszi 

TOTAL  COST.  $28011 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans   and   specifications    lilcil. 


FRAME  FLAT.'; 

(2431)  NE  TWENTIETH  AVE  AND 
Cabrillo  lOJ  on  20th  Ave.  by  68-8 
on  Cabrillo".  All  work  except 
plumbing,  electric  work,  paintinic 
electric  fixtures,  heating  systems 
and  window  .shades  for  two-storv 
frame  flat  building. 
Owner — Blanche  Bercut. 
Architect— Erie      J.      Osborne.       Balboa 

Bldg..  San' Francisco. 
Contractor — A."  M.   Hardy,  6217   Califor- 
nia St.,  San   Francisco.  '' 
Filed  Junt   9./22.      Dated  June   7,   '22.' 

Roof    comtfteled    $662.'; 

Brown    coJted 6625 

Completed'  and    ai-.cupitid 6625 

I. sua!   35  days gg^a 

TOTAL  COST,  $26.50(1 
Bond.  $13,ir50.  Surety,  Fidelity  &  De- 
posit Co  of  "Maryland.  Limit,  120  days 
ifter  July  1.  Forfeit,  none.  Plans  and 
sptcifications  filed. 

RESIDENCE 

(2432)  SE  PERSIA  AND  NAPLES  E 
30xS  75.  .\ll  work  except  finish 
hardware,  lighting  fixtures,  wall 
paper  and  concrete  floor  for  one- 
story  and  ba'senient  frame  resi- 
dence. 
Owner— Mario  M.  Mazzera.  4265  Mis- 
sion St.,  San  Francisco. 
Architect— Fredeiick    G.    MunU    Jr      58 

FranciKco  St.,  San   Francisco 
Contr.ictor  —  T.      J.      Houweling.      83  ' 

Prague  St..  San  Francisco. 
Filed  June  9.  '£2.     Dated  May  23,  '22. 
Frame  up  &   roof  cheathinir  on.  $129(; 

Brown    coated     I29i: 

Completed .  .  .        1 296 

Usual    35    days i'>97 

«      .,     ,.c  TOTAL   COS-r.JsIsi 

Bond,  $2592.  Surety.  Frank  Artigalas. 
Limit,  90  days.  Forfeit,  nonei  Plans 
and  specifications  filed. 

BUILDING 

(2433)  N  CHESTNUT  87-6  E  Frank- 
lin. All  work  for  two-story  and 
basement    building. 

Owner— Harry  B.  and  Angelina  C 
Ellis,  3723  Sacramento  St..  San 
Francisco. 

.Vrchitoct—John  Harder,  870  39th  Ave. 
San  Francisco. 

Contractor — John  Harder,  870  39th  Ave. 
San  Francisco. 

Filed  Jun*   9,  '22.      Dated  June   5    '22 
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Frame    up     J22G0 

Brown   coated    2260 

Completed    and    accepted 2250 

Usual  ?.5  days 

TOTAL  COST.  $9197 
Bend.  none.  Limit.  Oct.  5,  1922.  For- 
feit, nore:  Flans,  and  specifications 
filed. 


PUAME  BUILDING 

(2i34)      NE         EDINBURGH       300       SW 
Brazil  A\(    SW   .)UxX"^V   100  Ftn  B\U' 
37,  Excl.   Ud.  Assn.     All  work  for 
iwo-story   frame  building, 
uwner — Hc:iry     Odfiilhal.       436       Edin- 
burgh St..  San  Franci.sco. 
I'lans    by    Contractor. 
Ciintraclor — Martin    Smith,    114    GIrard 

St..   San    Francisco. 
Filed   June   9,   '22.     Dated  June  — ,   '22. 

Frame     up     $1560 

Plastering:    done    1550 

Completed      1550 

L'sual    35    .liys 1550 

TOTAL  COST.  $6200 
Boi.d.  none.  Limit.  120  day.**.  Forfeit, 
none.      Plans   and    specifications    filed. 


KUAME   FLATS. 

(1M35)       K    r  RESIDIO   AVE   87-C   S   Pine 
25.\l23-5.      All    work    for    two-story 
aijd   oasement  frame  flat  building. 
Owner — E.    and    Madeleine    Calmon.    630 

Presidio   Ave..  San   Francisco. 
ArchiiPCt  —  Wm.     F.     Gunnison.     16H6 

Golden  Gate  Ave..  San  Francisco. 
Contractor— E.    K.   Nelson    Building  Co.. 

"7    OFarrell    St.,   San    Francisco. 
Filed   June   9.   '22.      D.^ted  June    1,   '22. 

2nd   floor  joists   set $1850 

Keady     for    plaster 1850 

Plastering    done    and     mill     work 

on    job    1850 

Completed  and  accepted 18^0 

Jsual     35     days 1850 

TOTAL  COST,  $9250 
tiiiid,  $4625.  Sureties,  E.  A.  Anderson 
a  id  W.  H.  Smith.  Limit.  100  days. 
Forfeit,  none.  Plans  and  .specifications, 
rone 


FKAMK   FLATS 

(:i3«)      .\  CHESTNCT  62-6  E  Franklin. 
All    work    for   two-stnry   and    base- 
n»ni    ficmc    (2)    flats. 
Ov.  ner — Ernst  I),  and  Maria  D.'Paulson 

2li30  Baker  St..  S.in   Francisco. 
1  I.-'ns  by  C':ntractor. 
I  nntructir — John   Harder.  870  3!>th  Ave 

Han    Franci.sco. 
Filed   Jun«    It.   "22.      Dated   June   5.  '22. 

Fram  •  up    $225' 

Hrown   coHted    22ro 

Completed  and  accepted 225.'' 

Usual     r,5     days —    - 

TOTAL  ''OST,  $9197 
P.ond.  none.  Limit.  )ct.  .".,  1922.  For- 
ti  it,  iir.ni  I'l.-ins  :ind  specifications 
iilrd. 


i:i:^ii>i  .N<  I. 

CM37)     LOT   fi    HLK      10.   St.     Franci* 
Woml.      All   'vork   for  one  and  onc- 
half-Moiy     and     basement       franae 
re««ldence. 
(»«vntT-  tJlrard  B.  Uo.serhlatl.  lat  Nafl. 

Baiik   lUilg  .  .San   Frnnclero. 
Architect- Chan.   F.  .SirothofT,  2274   16th 

St..   San    FranclKco. 
C(intr;i<t«.r- -J.     Prout,     JOlO     Turk     bt.. 

Kan   Kranclfco. 
1'iWd  Ju.u-  J».  '22.     Dated  June  6.  '22. 
Kramo  up  *  roof  hhtdthin^  on..|272<) 

I'rown    cdHled 2720 

Completed  and  accepted 27^" 

I'hUal   3.1   'layi» 2720 

rOT.VL  COST.  $10,880 
Iiond.  $f>440  HuK'ty.  Wnt  L  Torry  ar.d 
<;o(rsii  r:o|ii>-n.  Limit.  90  da>»i.  Foi - 
1«>M,    :ionc.        PIhiim    uxI      MpeotflcatlonH 

nird. 


I'W  i:llin<; 

IJ438J    HiC    IMJI  OLAS    &    NINETEENTH 

One-nlory      and      ItiMMmeQl      frame 

dwdllnK. 
MHiier     <J.   K.   Torncl'urpii,    .iV!i    DoukInn 

Ht,,   Hun    FranciNco. 
.\rihlleci  —  Al    KcrnhHrdi.    H40   2<Mh   Hi  . 

Man  Frnnnxco 
l»a>»  work,  $^.'.M'i 


FRAME  FLATS 

(2439)      SE  TENTH  AVE.  &  KIRKHAM 

Two-story  and  basement  frame   (4) 

flats. 
Owner — M.    J.   Thompson.   531   Kirkham 

St..  San  Francisco. 
Architect — None. 
Contractor — F.  Croihers.  1426  lOih  Ave. 

San  Francisco.  $10,000 


PLUMBING 

(2410)      NW    BATTERY    AND    SACRA- 

mento     W     275xN     11&-6.        Plpmbing 

for      seven-story      Class    A      bank 

building. 

Owner- — Federal    Reserve    Bank    of   San 

Fr.ancisco. 
Architect — Geo.       W.    Kelham.      Sharon 

Bldg..   Stin   Francisco. 
Contractor — Herman  Lawson  and   Clar- 
ence      Drnck<-r     (as       Lawson       & 
Drucker,   450   Hayes  St.,  S.  F. 
.Filed  June  10,  '22.     Dated  June  6,  '22. 

Monthly    payments   of 75% 

Usual    3.')    days 25% 

TOTAL  COST,  ♦53,200 
Bond,  i26.6C0.  Surety.  Fidelity  &  De- 
posit Co  of  Maryland.  Limit,  36  months 
Forfeit,  none.  Plans  and  specifications 
filed. 


ALTERATIONS 

(2441)      NO.       353       SUTTER       ST.       All 

work   for  alterations  and  additions 

to  building. 
Ov,  ner — Helen   E.   Friedman,    Milton    D. 

and   Lena   Ejs:ier. 
Architect — Samuel  Lightner  Hyman.  68 

Post  St..  San   Francisco. 
Contractor — J.       Harold      Johnson,     150 

Jessie  St..  San  Francisco. 
Filed  June  10,  '22.     Dated  May  29,    22. 

On  1st  of  each  month 75% 

Usual    35   days 25<7r 

TOTAL  COST,  $22,106 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      Plans   .tnd   specifications   (lied. 


DWEl  LING 

(2442)      S  FLOOD  AVE  90  E  Ha/.elwood 

boing    portion    of    Lot    20    Blk    3L16, 

AV'cslwcod  Park.     AH   work   for  one 

story  and  baseimnt   frame  dwelling 

Ovner — Wlllard  G.   &    Pauline   Uecktell. 

175   .'ules  Avf..   San    Francisco. 
Arc.iltect — Cha.s.   F.  Strotboff.   2274    15th 

St..  San   Francisco. 
Contractor — Hai'.s      Nelson,      137.'.      Ply- 
mouth  .Ave.,  San   Francisco. 
Filed  June    10.    22.     Dated   Apr.   6.    22. 

Frame    up    «:id    enclosed ?961.96 

Hrow  11  coated    961.96 

("oinileted    and    accepted    961.96 

dsuHl    3.'.    days 061. 9K 

i;alance  of  cntiact  price  represented 

by     promiss.'irjT     notes     and     deed     of 

iiust   executed  in  fft\or  of  contractor 

TlVfAL    CO.ST.$r.547.86 

Hcnd.    none.      L'nilt.    90    days.       Forfoit, 

none.      I'lnn^<  an^l  »p«<-iricat  ions  filed. 


FRAME    FLATS 

(2443)  E  SEVENTEENTH  AVE  27.^.  S 
Anza.  .VU  work  except  nlnmhlng. 
finish  hardware,  electric  llxtures. 
wall  paper,  and  •.vliidow  whades  for 
iwo-Htory  frame  Hat  building. 
Owner- -A.  .1.  Gleaener.  S40   Howard  St.. 

San   Friinclaco. 
Architect     -Dodge    A     Rledy.    8.10    J'Relftc 

lildK..   San    Franclscn, 
Contractor — Fred  Moller.   180  JenHle  St.. 

Sun    FrancJHCo. 
Filed  June   Ki,    22.      Dated  June  "i,    :'• 

Frame    up  and   roof  on >2l<IH.7.i 

Mrowri   eoatt  d    2818. ?.> 

compU-ted   and   accept«d..      .    2818  7.> 

I'nual     afi     dayn 2818  7.' 

TOTAL  (X>8T.  $I1,27.'..0'I 
Bond,  $5637. .".0  Huretlett,  T.  K.  McConi- 
ber  and  K.  W.  Moller.  rjmll.  4.'i  dnyM. 
Korfett,  iioiic.  F^lniiA  and  nprcifW-iiiloiiN 
ftlvd. 

I»\  BI.LINU 

12444)       .SW     FA.Xo.N    .WK    A  .M  '    \\ll.l> 
woo.)     \Va.\      beltiK     Lot     I     MIk     3l7;i 
W«»iilwood     Park  All     work     for 

nni'-Mlory      and       baitrineni       riaii<<' 
ilwelling 


Owner — Henry   L.    and    Eva    Alve.'=,    1041 

Leavenworth  St..  S^an  Francisco. 
Architect — Chas.     Stvothoff.     2274     15th 

St..   San  Francisco. 
Contractor — Hans      Nelson.    1375      Ply- 
mouth   Ave..    .San    Francisco. 
Filed  June  10,  '22.     Dated  Jlay  IP,  "22. 

Frame  up  and  enclosed $1562.50 

Brown    coated    1562.50 

Completed    r.nd    accepted 1562.50 

Usual    .iS    days.  . .  ............    l-»62,50 

Balance    price    being    represented 

by    promissary    note    executed   in 

name    of    owners     lo     contractor 

-■;  TOTAL   COST, ; $7250.00 

Bond,    none.      Limit.    !)0    days.      Forfeit, 

none*,     i'lans    ;ind    specifications    filed. 


FRAME   FLATS 

(2445)      E     TWENTY -SEVENTH        AVK 

225    X   California    N    25xE    120.      All 

work    for   two-story   and    basement 

frame  fiats. 

Owner — Jas.    and    Jennie    Treanor,     262 

27(h   Ave..   San    Francisco. 
Plans   by   Contractor.' 
Contractor  —  John    Little    *    Son,    1035 

Lincoln  Way.  San  Francisco. 
Filed  June  10,  "22.     D.ited  June  9,  '22. 

Frame   up    $2500 

IBrown  coated 2500 

Completed  and  accepted. 2500 

Usual   .■;5   days ^500 

TOTAL  COST,  $10,000 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  specifications  fi'ed. 


BUNGALOWS 

(2416)    LOTS  17.  Us,   19.   20  AND  21   BLK 

J,    Mission    Terrace.      .Ml    work   for   ;> 

oiie-.story      and      basement       frame 

bungalows 

Owner — Amanda   A.  Olsen.  ;;00  Grenada 

Ave..   Sail    Francisco. 
Aicliitect  — H.  C.  Baumann,   251   Kearny 

Si..  San    Fraii'^isco. 
Arcnitect — Olaf      Olsen.      360      Granada 

Ave..   S-an   Francifco. 
Filed  June    10.  '22.      Dated   May  4,   ■''2. 

Frame   up   ar^d    enclosed $50no 

Brown   coatee    .100. i 

Completed   and   .locepted 500C 

Usual   o5  dijs ,i000 

TOTAL  COST,  $20,000 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


DWELLl.XG 

(2447)         W     EDINBURG     50     .\     Persia. 

Oiie-.sloiy      and       basement       frame 

tlwelling. 
Owner — J.     Varni.     331     Paris     St..     San 

Francisco. 
Architect — J.     I'.     Cuneo,     5097     .Mission 

St..    San    Francisco. 
Contractor — J.   P    Cuneo  .md   1".    I>.>Mjir- 

tlnl,   5097    Mission   St..   S.    F         $3600 


1)\\  EI.LINiJS 

(2448)  W  lOLlCVENTH  A  \  I-.  I  m  .in.l 
175  N  Cabrlllo.  Two  1 -story  and 
liaBemeni    frame   dwellings. 

owner  A.  T.  Morris,  501  111b  .\ve., 
.San    Frnn''|.sco. 

Arrhllpcl-  -None 

l>nys   work  Jioon   e.icli 


DV\  ELLlNt; 

(8449)      »C    ForirrEENIH     \\K 

KIrkliHMi.        Oiie-atory      and 

nivnt     fianie    dwelling. 
Owner — Adam    Ruppel.    1429    Uth    Ave, 

San    Francisco. 
Arcnilect — None. 
Uoniruclor--  Andernon    Ui  os 

St..  San    Francisco. 


1  :>u 
baHe4 


1264     No! 
$4004 


ALTERATIONS 

(2150)      NO.     6;!0     LKANKNWORTII     .Si 

l':\r.TVnte,     underpin     wllh     brb'K 

iip.irtmeniH. 
ow  ner -J.   V\'.   Marchbank,  830   Lenvca| 

worth    St.,    .San    Franclnco. 
\r<  hitoel       -    .Nathaniel      BlAlMdell. 

CMllfornla    ,St.,    San    Frnnrlseo. 
t 'oilH  .lell>l--.\liderMon    .Vt     Ittnfrroxe,    Si 

MorkMt  HI.,   San   Franctaco.       9Zf 
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Al.TKKATIONS 

(^451)  SK  POST  &  bBAVKNWOKTH. 
Excavate;  brick  underpinning,  etc 
for    apartments. 

Owner — The  Schmieden  Estate,  203 
California   St.,    San    Francisco. 

Architect  —  Natlianiel  Blaisdell,  25b 
California   St.,    San    Francisco. 

Contractor — Alfred  H.  Vogt,  18.5  Stev- 
enson   St.,   San   Francisco.  $7500 


DWELLING 

(2452)        W     SAN     BRUNO     AVE.     75     S 

24th.        Two-story     and      basement 

frame  dwelling. 
Owner — VVm      Sheehan,     SW     24  th     and 

San    Bruno    Ave.,    San    Francisco. 
.\rchilect — T.    F.    Mitchell    &    Son,    137') 

Utah   St.,   San   Francisco, 
iiiitractor — T.   F,   Mitchell   &   Son,   1370 

Utah  St.,   San  Franci.sco.  1(4250 


DWELLING 

(2453)  N  SAN  JOSF,  AVE.  250  E  Lake- 
view.  One-story  and  basement 
frame   dwelling. 

Owner — A.  Poggetti,  2068  San  Jose  Ave 
San   Francisco. 

Architect — None. 

Contractor — F.  Rossie,  179!)  Filbert  St., 
San    Francihco.  $3000 


l^LAT 

(2454)  NO.  2669  TWENTY-SECOND. 
Finish  lower  flat  of  present  build- 
ing. 

Owner — Mr.  Schroff,  15  Presidio  Ter- 
race, San  Francisco. 

Architect — None. 

Contractor — T.  &  J.  Nielsen  Bros..  2350 
Bryant    St.,    San    Francisco.        |1700 


DWELLINGS 

(2^55)      SE    VIENNA    200    SW    France. 

Two    1-story    and    basement    frame 

dwellings. 
Owner — Patrick   J.   Meehan,   745   Vienna 

St.,   San    Francisco. 
Architect — None. 
Day's    work,  $1000    each 


(2'156)      B    TWENTIETH    AVE    73  »^     N 

N    (^abrillo.      Two-story    and    bass- 

mont  frame   (2)    flats. 
Owner — Blanche  Bcrcut,   1610   Anza  St., 

San   Francisco. 
-Vrchitect — Brie      J.      Osborne,      Balboa 

Kldg.,    San   Francisco. 
Contractor — A.  M.  Hardy,  518  24th  Ave, 

San     Francisco.  $8800 


(2457)  W  MISSION  185  S  18TH  ST. 
One-story  reinforced  conlorete 
building. 

Owner — Lewis    B.    and    Hannah    Davis. 

Architect — E.  E.  Young;  251  Kearny 
St.,   San   Francisco. 

Contractor — Thos.  S.  Mulcahy,  180  Jes- 
sie   St.,    San    Francisco.  $12,000 


COTTAGE 

(2458)      W      TWENTY-SEVENTH    AVE 
125  N  Balboa.  All  work  for  a  one- 
story  frame    cottage. 
Owner — R.  H.  Wright,  2302  Clement  St., 

San   Francisco. 
Architect — None. 
Contractor— Meyer    Bros.,    5326      Geary 

St.,  San  Francisco. 
Filed  .Tune  13,  1922.   Dated  May  22,  1922 

Frame   up    $1075 

Brown     coated     1075 

Completed    and    accepted    1075 

Usual     35    days     1075 

TOTAL  COST,  $4300 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and 
specifications  not  filed.  i 


COTTAGE 

(2459)  W  TWENTY-SEVE'NTH  AVE 
150  N.  Balboa.  All  work  for  a  one- 
story    frame    cottage. 

Owner — W.  B.  Crawley,  2302  Clement 
St..    San    Francisco. 

Arcliitact — None. 

Contractor — Meyer  Bros.,  5326  Geary 
St,  San  Francisco. 


Filed  June   13,   1922.    Dated  May   22,  1922 

Frame   up    ; $1075 

Brown     coated     1075 

Completed    and    accepted    1075 

U.sual     35     days     1075 

TOTAL    COST,    $4300 

Bond,    none.      Sureties,    none.      Forfeit, 

none.       Limit.      90      days.       Plans      and 

.specitlcations    not    filed. 


Afchilfct— None. 

Contractor — S.    Kaskin.    731    Baker    »l., 
San     Francisco.  $M0'» 


COTTAGE 

(2460)      E       TWENTY-SEVENTH     AVE 
17.'  N  Balboa.     All  work  for  a  one- 
story    cottage. 
Owner-- C.    P.  Thoinjisf.n.   410  2'4th   Ave., 

San  KVancisc-i. 
Architect — ^None. 
Contractor — Meyer    Bros.,    5326      Geary 

St,  San  Francisco. 
Filed  Juno   13.1922.    Dated  May   22,1922. 

Frame   up    $1075 

Brown     coated     1075 

Completed    and    accepted    1075 

Usual     35     days     1075 

TOTAL  COST,  $4300 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and 
specifications    not    filed. 


COTTAGE. 

(2461)      W    TWE.NTY-FIFTH    AVE    325 
N  California.      All    work    for   a   six- 
room    cottage. 
Owner — H.   C.   Gingg. 
Architect — None. 
Contractor — Meyer    Bros.,    5326      Geary 

St.,  San  Francisco. 
Filed  June  13,    1922.   Dated  May  22,  1922. 

Frame    up     $112.50 

Brown    coated     1112.50 

Completed  and  accepted    ....   1112.50 

Usual   35   days    1112.50 

TOTAL  COST,  $4450 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and 
specifications  not  filed. 


PLATS 

(2462)  E  ARGUELLO  BLVD.  89-6  N 
Parnassus  Two-story  and  base- 
ment  frame    (2)    flats. 

Owner — Fernando  Nelson  &  Sons,  Inc., 
2  West  I'ortal  I'ark,  San  Francisco 

Architect — None. 

Day's   work.  $4750 


DWELLING 

(24  63)  N  CUMBERLAND  bet.  Dolores 
and  Guerrero.  Two-story  and  base- 
ment frame   dwelling. 

Owner — H.  Mahler,  2683  22nd  St.,  San 
Francisco. 

Architect — Geo.  K.  Ralph,  233  Post  St., 
San   Francisco. 

Contractor — Henry    Kneif,    50    Cumber 
land    St.,    San    Francisco.  $5000 


FLATS 

(2464)      N    CABRILLO    93    E    20th    Ave. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — F.    A.    Gawthorne,    708    Phelan 

Bldg.,   San   Francisco. 
Architect — None. 
Day's   work.  $6000 


REPAIRS 

(2465)      NO.     349-351     HAYES.        Repair 

fire   damage    to    flats. 
Owner — M.   Brash,    1955    Geary   St.,    San 

Francisco. 
Architect — None. 
Contractor — S.    Raskin.    731    Baker    St., 

San    Francisco.  $2300 


DWELLING 

(2466)      S    IRVING    32-6    W    45th    Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — J.    H.    Bromberger,    184    Julian 

Ave.,  San  Francisco. 
Architect — None. 
Day's   work.  $3000 


REPAIRS 

(2467)  NO.  244  LINDEN  AVE.  Re- 
pair fire  damage  to  flats. 

Owner — M.  Brash,  1955  Geary  St.,  San 
Francisco. 


DWELLING 

(2468)  NO.  826  MOULTRIE.  Two- 
story  and  bacement  frame  dwell- 
ing. 

Owner — John  DahlH,  826  Moultrie  St.. 
San    Francisco. 

Architect — None. 

Day's   work.  $58iiO 


ALTERATIONS 

(24  69)      NO.    941   MISSION.      Erect    tem- 
porary  partilians  in   ofPce. 
Owner — The    Flefschmann    Co.    of   Call 

fornia,    941    Mission    St.,    S.    F. 
Architect — W.  U.<Merchanl,  806  Masonic 

Ave.,  San   PAncisco. 
Day's    work.  $11<"0 


OFFICE    BUILDING 

(2470)  SR  POST  AND  POWELL.  Ten- 
story  and   bj.8ement  class  A  ottice.s. 

Owner — William  and  Mary  E.  Fitzhugh. 
352    Mills    Bldg.,    San    Francisco 

Architect — Reid»  BroF.,  105  Montgomery 
St.,    San    Fiy.ncisco. 

Contractor — P.  J.  Walker  Co.,  Sharon 
Bldg..   fan   Francisco.  $850. ooo 


DvN'KLLlNG 

(2471)  E  THiitD  AVE.  107-%  S  Ca- 
brlllo.  One-story  and  basement 
frame    dwelling. 

Owner — Reuben  G.  Hunt.  362  15th  Avh  . 
San    Francisco. 

Architect — None. 

Contractor — D.  L.  Bicnfleld.  1405  elem- 
ent   St,    San    Francisco.  $6800 


DWELLING 

(2472)      E    TWENTY-THIRD    AVE.    275 

N    Cabrillo.      One-story    and    bam  - 

ment   frarfce   dwelling. 
Ov  ner-^A.   H.   Reith,  4121    18lh   St..  San 

Francisco. 
Architect — None. 
Contractor — T.  £.  Mohh  r.   ^9Z  21si   Ave 

San   Francisco.  $39ni' 


DWELLING 

(2473)  E  TWENTY-FIFTH  AVE.  20'> 
S  (.'alifornia.  One-story  and  base- 
ment  frame   dwelling. 

C)wner — Leiie  Butt,  Geary  and  24th 
Ave..    San    Francisco. 

.Architect — None. 

Contractor — W.  C.  Boswall,  2Tfi4  Mc- 
Allister St..  San   Francisco.       $7000 


DWELLING 

(2474)       E    TWENTY-SEVENTH    AVE.. 

265  N  Balboa.     One-story  and  ba!>e- 

ment"^  framed    welling. 
Ownei — Maurice  J.  Plyrfn.  267  16th  Ave 

San    Francisco, 
.\rchttecl — None. 
Days    work.  $300) 


DWELLING 

(2475)      W     THIRTY-SEVENTH      AVE. 

275     N     Cabrillo.       One-story     and 

basement    frame    dwelling. 
Owner — Charles  Kneckel.    1928  Clement 

St..    San    Francisco. 
.\rohitect — None. 
Contractor — T.   E.  Mohler.  593   21st  .We 

San    Francisco.  $300ii 


DWELLING 

(2476)  E  TWENTY-FIFTH  AVE.  KTi 
S  California.  One-story  and  base- 
ment   frame  dwelling. 

Owner — Lulu  L.  Guiney,  24th  Ave.  and 
Geary    St,    San    Francisco. 

Archltect^None. 

Contractor — W.  C.  Boswall.  2764  Mc- 
Allister St..  San   Francisco.        $7200 


FLATS 

(2477)  N  TARAVAL  32-6  W  2l6t  Ave. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Jeanette  H.  Harris,  3366  Sac- 
ramento St.,  San   Francisco. 

Architect — None. 

t^ontractor — H.  P.  Otten.  131  10th  Ave. 
San  Francisco.  $10,000 
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DWELLING 

(2478)  \W  SAN  PABLO  and  Yerl>a 
Biiena  Aves.  Two-story  and  base- 
ment   frame    Iniildine. 

()';\'ner— Ediwn  F.  Dial,  Kohl  Bldg., 
San   Francisco. 

Architect — ^Clarence  A.  TiVitaU,  251 
Kearny  St.,  San  Francisco. 

Contractor — Mangels  Bros.,  4782  Mis- 
sion  St.,   San   Francisco.  $8000 

FLATS 

(2479)  ^^  SAX  .JO.SE  AVE  60  S  Alva- 
rado. 

Two-story  and  basement  frame  (2) 
flats. 

owner — A.  J.  Holmer,  1577  Treat  Ave., 
San    Francisco. 

Architect — None. 

C.)ntractor — Wm.  M.  Reedy.  267  Ells- 
worth   St.  $6900 

DWELLING 

(2480)  E  TUENTY-SIXTH  AVE  IZ^S 
N  C.ahrillo.  One-story  and  base- 
ment   frame    ciwelHngr. 

Owner — C.   P.   Thompson,   410  24th  Ave, 

San    Francisco. 
-Vrcliiiect — None. 
Contractor — Meyer       Bros.,     5326    fleary 

St.,    San    Francisco.  $3000 
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DWELLING 

12181)       W    TWE>\TY-FIFTH    AVE    325 
X   California      One-story  and  base- 
ment  frame   dwellingr. 
Owner — N.    C.    Gingg-.    2221    Clement    St., 

San   FrancisCvD. 
.■\rchitect — None. 
(?ontrac-tor- — Meyer     Eros 
St.,    San    Francisco. 
.VOTE — Kecorded 
.lime    14,    1922.      No 


5236  Geary 
ISOOO 
contract  reported 
2461. 


CNDERI'INNING,    ETC. 

(24S2)  E  LEAVENWORTH  137-6  S 
Post  S  22-llxE  68-9.  being  630 
C^eavenworth.  Underpinning  anrt 
rt  building     walKs    and     foundationsi 

f»f     l>Uilrliiig 

nvner — ./.    W.    Marchbank,    630    Leaven- 
worth   St..    San    Francisco. 
.'  ichltect    —  Nathaniel      Ulaisdell.      255 

California    St..    San    Francisco, 
tontractor — Ander.son    k    Ringiose.    320 

Market    fct..    San    Francisco. 
Tiled    .June    14.     22.       Dated   .Tune    5.    '22 

'lousf    uderpinned    $12('0 

Completed  and  accepted 750 

Isiial    35    days    650 

TOTAL  COST.  $2,600 
!:'>!, d.  $1300.  .Sureties.  (}.  P.  W.  .len.sen 
.••lui  A.  Lottieh.  Limit.  60  day.s.  Kor- 
l<  it.  $10  da)-.  Planx  and  .siieciflcations 
II  led. 

I-LAT.S 

(24«3>  E  FIFTH  AVE.  150  S  Cornwall 
«  65  E  26  N  2.'.  W  lao.  All  work 
e\ri>j)t  tlnlHh  hardware.  .shades, 
••li'clrle  M\tur<s  and  w.ill  paper,  for 
ii  2-Htory  and  bntement  frame  flat 
building, 
"wiur -Ernst    and   Selma    Fechner,    37o 

0th    Ave.,   San    FranclHco. 
I'lanH    t>y    owner. 
<  cnlrnrtor— Ed.     Zlnkhnd     &     hon,     i.H 

101  h    Ave..   Kan   FranclHco. 
IH«d   .luMc    14.     22       Dated   June    12.   '22 

li'xil      (ri     S291') 

llrowr    miirlur     •,    2916 

Compleled    and    accepted '.    291.'i 

Uirual    35    days    291.'. 

TOTAL  COHT.  $11.66' 
Moftd.  Montr.  Limit.  »o  days.  Korfeli, 
none.      PlanM   and    sperin'-ationH   nied. 

KEKir>EN«  KK  ' 

(2I«4)      NW    TWKNTY-SEVKNTH    AVE 

anrt    Malhoi.      To   i  r.  <  I    four    l-Ktory 

rrnnir    n  nldnr.i'CM, 
tn  ui-r—  WllliHiii    Kluie.    lH:t    (fnlirht   .St. 

.San    Kranciaco. 
/irchlloft  -  .\'on<  . 
•  oniraoicr— M«y«r     IJroN ,     .',J2«     ilvAvy 

HI..  K«n   Franciaan 
I-ii»-U   Juiir    14.   -Zf.        Datod   ,iun«   «.   'B2 

Uro^ii    coattd  .  ,    4417.51) 


Completed    and    accepted 4437.50 

Usual   35   days 4437.60 

TOTAL    COST,    $17,750 

Bond,    none.      Limit,    90   days.     Forfeit. 

none.     Plans  and  soeclflcadons   filed. 

ALTER.A.TIONS.    ETC. 

(2485)      NO.  3535  CLAY.     Add  one  room 

tc   dwelling::   other  repairs. 
Owner— Mrs.     R.     Weil.     3806     Clay     Si.. 

.S;in    Francisco. 
.\rch:i€ct — None. 
Contractor — O.   \V.   Britt,  1257   1st   Ave., 

San    Francisco.  $5000 


ADDITION 

(2486)  XO.  22  FIFTH  AVE.  Addition 
■  •f  four  rooms  .ind  bath  to  dwell- 
ingr. 

Owner — Wm.  A.  Day,  22  5th  Ave..  San 
Francisco. 

-Architect — Norc. 

Days    work.  $3900 


FLATS 

(2»87)  N  FULTON  102-6  E  14th  Ave. 
Two-story  and  basement  frame  (2) 
flats'. 

Owner — Julius  Nicolaisen,  183-A  Park- 
er Ave..  .S?n  Franci.sco. 

Architect — None. 

Contractor — Gust  Holtke  and  J.  Nicol- 
aisen. 183-.\  Parker  Ave..  San 
FrancLscn.  J9000 


DWELLING 

(2488)      N    FRANCISCO    37-6    E    Gough. 

One-story      and      basement      frame 

dwelling. 
Owner — Alfred     Casella,     217     Hartford 

St..  .San   Fr.ancisco. 
Architect — H.    ('.   Baumann,   251    Kearny 

St..  San   Francisco. 
Contractor — M.    Persons.    217    Hartforti 

St.,   San   Francisco.  $3000 


DWELLINGS 

(2189)  E  FORESTER  125  and  100  b 
Sunnyside.  Two  1-story  and  base- 
ment   frame    dwelling.s. 

Owner— ra»jl  Piper.  162  Randall  .^t.. 
San    Franci.«sco. 

Plant,    by   owner. 

Day'.s    work.  $2600    oaoh 


D\V  KLLLNi; 

(24yu>      NE     HUDSON     AVE.     150     NW 

Meiuiell.      One-story    and    basement 

frame    d veiling. 
Owner— Saninol    iL    Han.sen,    1379    Kan- 

sa.s  St.,   San   Francisco. 
.\  ro  h  i  feet — None. 
Day'.s    'vork.  $38;">') 


APAltT.MENTS 

(2491)  SW  PINE  AND  POWKLL.  SI  \  - 
story  brick  and  steel  frame  (48) 
apartments. 

Owner — Oser    Est.ite    Coi  poratioii,    Call 

H.'dg..    S.«ii    I'"'ranei»co. 
.Vrchiteci-   A.    .\pplettm    and    S.    L.    Hy- 

m.m.  Foxcroft   DIdg.,  San   Francl.scii 
Contractor — llayes-O.ser  Co..  Call   Mldg  . 

Han    Francisco.  $100. 'iio 

ALTERATIO.NS 

(2492)  E     .SCHWEHIN     100     S     Leian.i 
Alter       ;;-room       cottage,       iHeotrIc 

wcik,    «f.iu  rele    foundations,    etc. 
Owner — Mrn.     H.     J{.     Hutrhinson.     4H'J7 

.San    Mruiio   Ave.,  i-wn   Francisco. 
Architect — .\«>ne. 
'•ay's    work  |h 


DWELLING 

(2493)      W  TENTH  AVE.     100  N  Nortega 

One-Mt<iry      and       banenient       frann 

dwelling. 
Owner — Henry    Meyer.    1797    loth    av... 

Shu    Francibco. 
/\  icnllerl—  None. 
Davh    work.  $401111 


WAUEHOUSB 

(2494)  H  HOOPEK  too  E  KIliUTtl. 
(Mie-Hlory     frame     i^arehouae. 

Owner  Parinc  Coanl  Glaaa  Co.,  31 0 
Cnllfiirnia    St..    San     Franolacci 

Archlte<  t  T  Pntemon  Hoaa.  110  Cali- 
fornia   HI  ,     »Hn     Frnm-lico 

Pdy'i    Work  $i6uo 


2    DWELLINGS 

(2495)  E  TWENTY-SECOND  AVE  96 
and  120  S  Cabrillo.  Two  one-story 
and    basement    frame   dwellings. 

Owner — E.  S.  Gray. 

Architect — None. 

Days  Work.  14000   each 

RECORDED 

CONCRETE  BLDG. 

(2496)  S  TURK  137-6  W  TAYLOR  W 
50  xS  137-6.  All  work  except 
plumbing,  shades  and  electric  fix- 
tures for  a  two-story  and  basement 
("lass  C  reinforced  concrete  build- 
ingr. 

Owner— Mortimer    A.    Samuel.    Alexan- 
der Bldg. 
Architect— August      G.    Headman.    Call 

Bldg.,   San   FVanclsco. 
Contractor— G.  P.   w.  Jensen.   320  Mar- 
ket St..  San  Francisco. 
Filed  June   15,   1922.   Dated  June  15,  '22. 

First    floor    joists    set     $14  899 

Ready   for    roofing 7399 

Completed   and   accepted 7'399 

Usual    35    days     ["    ^^^^ 

^  TOTAL    COST,    $87096 

B<nid,  $18,548.  Sureties,  Jno.  A.  Gren- 
non  and  Geo.  W.  Hooper.  Forfeit,  $20 
day  Limit,  120  days.  Plans  and  speci- 
fications   filed. 

No^'^Tb"^'*^'^'"'*   '■'"'^'■'^^   J""e   1,   1922. 

FLAT    HUILDLXG 

(2497)      B    TAVENTY-THIRD    AVE.    175 

S  California   S  25xE   120.     All   work 

n\  ''',      ?l'"'y  "^"^    basement    frame 
flat    building. 

Owner—Wm.  and  Annie  Kirsch.  231 
-iSrd    Ave..    San    Francisco. 

Plans    by    contractor 

Contractor— John  Little  &  Son,  1035 
Lincoln   Wa.v.   San   Francisco. 

tiled   June    1.5,     22       Dated   June    14     '22 

Frame    up     -•    r 

Brown     coated     262? 

Completed    and    accepted.. •>625 

Usual    35    da.vs    ......  262C 

R„„H  TOTAL    COST."  Vl0.5O(. 

Lond.    none.      Limit.    90    day.s.      Forfeit 

none.      Plans   and   speciflcat ions   tiled.    " 

BUILDIXC  " 

(2498)  W  OCTAVIA  137-6  N  Union  N 
2.-6  W  100  W.  A.  199.  All  work  ex- 
cept shades  and  electric  flxtures 
for  a  2-story  and  basement  build- 
ing. 

''""Tv;;:^'.'"-    •'"''    *"■■"•    Kdward    Storti. 

.829   Octavia    St..   .San    Franci.sco 
.Mclutecl— Aujrust     G.     Headman.     Call 

It'dg..    San    Fraiicisi-o 
Contractor— .Mi.v..ion    (  oncrete    Co..    Call 

Bldg..    San    Francisco. 
Filed   lune    15,     22.     Dated  June  H.  'JZ 
Roof    completed     .  .  .  $''?7S 

Brown    coated 2OOO 

(•omnleted  and  accepted, ...'.'"" "    .onn 

Usual    3.-)   da.V8 jl-o 

l-«nH       ...,r„  TOTAL    COST.' *$8.50il 

Limit,    90    days.      Forfeit,    none.      Plans 
and    speciflcation.s   flled. 

COMPLETION  NOTICES 

SAN    FRANCISCO    COUirTT 

Recorded  Accepts. 

■Mine  LV  i!.--  NW  TAYJx>I{  and 
Golden  Gate  Av  137:6  on  Tavlor  x 
192  6.  W  S.  DhMvlddle  for  Junior 
Orphcum     to     The    Turner     Co 

, Mine    I,    1922 

Mine  L^.  1922  --N  GKEMN  177-6  E 
Stelner  E  2«  x  N  1S7-6.  Marie 
HofTnian     lo    .Nelson    &    Benson.  ..  . 

,    •• Feb.     L      1922 

June  16,  192*— NW  TAYU>R  AND 
Golden  Gate  Ave  137-6  on  Taylor  x 
192-fi.  A\  s.  Dinwitlde  for  .inntor 
Orphoum  to  A.  Knowle*.  .i„no  8.  1922 
.Mii.e  16.  1922--W  (I.ARKMO.NT  CT 
■■0  8  Pnrtola  Drive  S  .10  v  w  100' 
Walter  Krnn*culll  to  Harry  Moran 
• June    1.    19JJ 


Saturday,    June    17,    1922 
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June  15.  1922— K  TWENTIETH  AVE 
375  N  FuKon  B  120  x  N25.  Har- 
vey .1.  Hemminga  to  whom   it  may 

coneern June   14,   1922 

June  12.  1922— W  ELEVENTH  AVE 
25  N  Cabrillo.  Alfred  T.  Morri.s  to 
whom  it  may  concern  ..  .June  10,  1922 
June  14,  1922 — XW  TINE  and  Monl- 
(Toniery,  N  125  X  W  138:6.  Com- 
mercial Union  Assurance  Co;  and 
The    California       Insurance    Co.     to 

Vermont    Marljle    Co Tan.    10,    1921 

June  .14,  1922— E  FRANKLIN  62:6  N 
Francisco  N  25  xE  124.  Felice  Si- 
dari  to  Salvatore  Siino...June  3,  1922 
June  14,  1922— NE  SOMERSET  150 
NW  Silliman  NW  50  x  NE  120.  John 
H.  Matlean  to  w^om  it  may  con- 
cern     June    14,    1922 

June  14,  1922 — NW  TWELFTH  AVE 
and  Fulton  W  92:6  xN  25.  Wm.  G. 
Loewc    to    Wm.    Martin    and    ?tubo 

&    Griflln     June    10,    1922 

June  14,  1922— NE  THIRTY-SIXTH 
Ave  and  Fulton.  Skelly  Estate 
Co.    to   Meyer   Bros.  June    2,    1922 

June  13,  1922— W  SAN  BRUNO  AVE 
75  S  Wayland  S  50  W  120  N  25  E 
25  N  25.  J.  P.  Thrift  and  Fran- 
cis    Thrift     to     Jos.    T.    Fratessa.. 

. June    12,    1922 

June  13,  1922— W  TWENTY-SECOND 
Ave  225  N  Fulton  N  25  x  W  120. 
Nicholas      Hemminga    to    whom    it 

may  concern ..Tune  13,  1922 

June  12,  1922— N  SANTIAGO,  59  E 
21st  Ave  25x100.  E.  B.  Wilson,  ag-t 
Octavia   A.    Doud,   to   wohm    it   may 

concern    June    1 2,    1922 

June  10.  1922— E  DIVISADERO  112-6 
N  Loni))ard  25x112.  Vincent  and 
Gaetana    Ternullo     to     Sping-ola    & 

Tomassini May    15.    ^^2Z 

June  12,  1922— W  BELVEDERE  32  S 
Parnassus  Ave  25  and  101.  Gustav 
Bergner  and  Dorothy  Bergner  to  J. 

W.    Mitchell    June    12,    1922 

June  10,  1922 — E  SAN  CARLOS  AVP: 
80  S  19th.     Joim  JC  Milonas  to  John 

J  Binct June  9,  1922 

June  10,  1922— E  BRODERICK  162-6 
N  Filbert  N  25xE  112-6.  Agnes  C 
Meyer  and  F  N  Meyer  to  W  W  Red- 

r.all June    8.    1922 

June   10,   1922— N  UNION   20   W   Hyde 

W    20.\-N    60.       Elizabeth    Smith     to 

whom    it    may    concern .  .June    9,    1022 

June    10,     1922— W     WEBSTER     75    N 

Sutter  N  66.04xW   100.     E  A  Bridg- 

tord  to  whom  it  may  concern 

June    4,     1922 

.lune  9,  1922— LOT  18  BLK  3165, 
Westwood  Park.  Leo  B  and  Veda 
B  Hart  to  Nelson  Bros.. June  7.  1922 
June  9,  1922— LOT  18  BLK  3138, 
Westwood  Park.  C  Eu.g'ene  and 
wife  Anna  E  Curry  to  NoKsor  Broa. 

June    2,    1922 

June  9,  1922— E  FILLMORE  30  S 
Page  &  90  E  140  N  15  W  50  N  75  W 
90.      Aphra    West    to    Samuel    Shell 

.June    8,    1922 

June  9.  1922— W  EIGHTEENTH  .WE 
150  S  Lake  S  25xW  120.  John 
Iiittle   to   whom   it   may  concern... 

June    8,    1922 

June  9,  1922— W  IvEARNV  105  N 
Washington  N  29-1  IxW  107-11. 
Lmil  and  Regma  Hirsch  to  Fred 
iMoiler  and  R  De  Luca..June  5.  1922 
JU710  9.  1922— ^\  ELEVENTH  AVE  49 
N  Kirkham  N  51.\W  57-6.  Marie 
Petersen    to    whom    it    may   concern 

June    9,     1922 

June  8,  1922— LOTS  18  TO  23  BLK  21. 
Resub   Elks   18.  to    21   and    Fin    Bik 
19   Lots  lettered  P.   Q.   R  and  S.  St. 
Francis  Wood   Extn  No.  2.     Garden  - 
Homes  Co   to  H  B   Allen    (as  Allen 

&   Co.)  , .June   8,    1922 

• 

LIENS  FILED 

SAN     FHANCISCO     COUUTV 


.June  13,  1922— 148  NEWMA.V.  John 
Barrett  vs.  Mrs.  Clara  Godly, 
George  Godly    170.15 

June  9,  1922— NE  BOS  WORTH  75  NW 
Diamond  NW  25>NE  100.  fipring 
Valley  Lumber  Yard  vs  Sam  Ganci 
and    E    Massina    J382.16 


Notice  of  Non-Responsibility 

SAN    FRANCISCO    COUNTY 


June  14,  1922— B  DOLORE&'  140  N 
14th  N  70  X  E  140.  Cynthia  Guntz 
as    to    improvements    on    property. 

June  14,  1922— F  DOLORES  210  N 
I4th  N  70  X  E  140.  Augusta  Guntz 
as    to    improvemenis    on    property. 

June  10.  1922— SE  POWELL  AND 
Ellis.  Flood  Realty  Co  as  to  im- 
provcmeiit.s     on     property 


RELEASEES  OF  BUTIiDERS' 
CONTRACTS 


SAN    FRANCISCO    COUNTY 

June  15,  1922— LOT  7,  BLK  3  Crocker 
Amazon    Tract.      Samuel    and    I-ena 
Welner   to    W.    J.    Black.    Releasing 
contract    filed   May   9.    1922. 

June  15,  1922— S  TURK  137:6  W  Tay- 
lor W  50  X  S  137:6.  Mortimer  A. 
Samuel  to  G.  P.  W.  Jensen.  Re- 
leasing contract  filed  June   5,   1922. 


BUILDING  CONTRACTS 


ALAMEDA    COUNTY 


June  13,  1922— E  COLE  137:6  W  Carl 
N  25  X  E  130:7  V^.  W.  H.  Gnecco 
VS.    Katharine    Brown $190.0Q 


No. 

2608 

2609 

2610 

2611 

2612 

2613 

2614 

2615 

2616 

2617 

2618 

2619 

2620 

2621 

2622 

2623 

2624 

2625 

2626 

2627 

2628 

2629 

2630 

2631 

2632 

2633 

2634 

2635 

2636 

2637 

263s 

2639 

2640 

26-11 

2642 

2643 

2644 

2645 

264C 

2647 

2648 

2649 

2650 

2651 

2652 

2653 

2654 

2655 

2656 

2657 

2658 

2659 

2660 

2661 

2662 

2663 

2664 


Own»^r 
Griffltl; 
Wilkins 
Caya 
Kappa 
Peppin 
Peppin 
Truman 
Rurritt 
Davidson 
Brown 
Pavert 
Larsen 
Central 
Sigwald 
Hinch 
Burke 
Bancroft 
Johnston 
Fredrcckson 
Hand 
Bartlttt 
Tilden 
Hiester 
Hendry 
Unfred 
Turturici 
Nottingon 
Marsh 
Zavatero 
Gee 
Lassen 
Franks 

Tarr 

Giaocioni 

Pooley 

Week 

Wittschen 

Soules 

Anderson 

Hennesy 

Thombery 

Carpenter 

Masneri 

Kiley 

Healy 

Feldman 

Marsh 

Shapro 

Sullivan 

Campbell 

Cianciarulo 

Lewi.^j 

Dray 

Synder 

Wainota 

Hell 

Martinez 


Contractor 

Owner 

Porter 

Miller 

Pearson 

Owner 

owner 

Pedgrift 

Owner 

Thaxter 

Owner 

Owner 

Owner 

Schmidt 

Owner 

Owner 

Owner 

Constable 

Randall 

Owner 

Rankin 

Owner 

McCuUough 

McKibben 

Westlund 

Owner 

Stewart 

Stewart 

Morse 

Carlson 

McWethy 

Lassen 

Owner 

Dolan 

Oakley 

Martin 

Knight 

MacGregor 

Owner 

Owner 

Morris 

Crandmer 

Anderson 

Johnson 

Ibanes 

Owner 

Shrader 

Morse 

Hardy 

Bisscll 

Owner 

Low 

Toxdahl 

Pfrang 

l.,undgren 

Owner 

Conner 

Livingston 


Am'. 
1000 
3500 
3500 
3200(1 
15900 
14000 
20000 
4000 
6000 
1500 
3800 
8000 
2500 
4000 
3000 
3000 
4800 
5100 
300n 
3250 
3000 
1450 
5850 
8225 
3000 
3850 
1500 
4000 
3000 
12000 
3000 
5000 
300(' 
4000 
2600 
4  000 
8750 
2500 
3000 
5000 
3000 
4000 
40')'J 
.  4.500 
6000 
178;< 
4120 
3645 
851S 
ROO'I 
2000 
3900 
8000 
340a 
3000 
3500 
8000 


2665 
2666 
2667 
2668 
2669 
2^70 
2671 
2672 
2673 
2674 
2675 
2676 
2677 
2678 
2679 
2080 
2681 
2682 
2683 
2684 
2685 
2686 
2687 
2688 
26S9 
2690 
2691 
2692 
2693 
2694 
2695 
2696 
2697 
2698 
2699 
2700 
2701 
2702 
2703 
2704 
'.i705 
2706 
2707 
2708 
2709 
2710 
2711 
2712 
2713 
2714 
2715 
2716 
2717 
271!-' 
2719 
2720 


Stroll 

EricsHon 

Leveroni 

Shell   ' 

Magnovox 

MurjThy 

Clenkenbcard 

Houck 

Anderson 

Barrier 

OInes 

Waller."* 

Roy.'^tonf 

Fisher 

HittenbergtT 

Brown 

Schutt 

Ander.son 

Kelly 

Peppin 

Blumert 

Turner 

Viner 

Berkeley . 

Noble 

Meads 

Associated 

Schultze 

Aselstine 

Hill 

West 

King 

Deck 

Shannon 

Reel 

Schwarts 

Fornercrete 

Nelson 

Drayage 

Goger 

Mors<' 

Mansa 

Velentine 

Brown 

Glicknian 

Pleitner 

Nethken 

Goransor. 

Linggi 

Hinch 

Brown 

San  ford 

Falkinham 

Christensen 

Holm 

("llcment 


Bf6ad)iead 

Own'ir 

Noble 

Owner 

Lawlon 

Bartlett 

Owner 

Owner 

Owner 

•    "   Bromlage 

Knight 

Owner 

Sommarstrom 

Owner 

Corbett 

GoHsett 

Long 

Owner 

Parker 

Owner 

Schmidt 

Hawkins 

Jordan 

Owner 

Owner 

Owner 

Owner 

Jensen 

MacLean 

Rose 

Knight 

Rose 

Lindquist 

Furlong 

Reel 

Johnson 

Owner 

Owner 

Culbertson 

Horton 

Burks 

Owner 

Pierce 

Cords 

Cutchett 

Wells 

Owner 

Owner 

Owner 

Owner 

Stenbro 

Owner 

Roth 

Christensen 

Adams 

Xordstrom 


6500 
6000 
2000 
2ir.0 
1500 
3000 
2500 
5000 
8000 
2165 
3950 
SOOO 

7000O 
500  0 
1391 
7215 
4612 
5000 
3850 

26H)0 
4150 
2800 
4000 
2500 
6000 
1625 
1200 
8bOG 
2000 
1268 

12000 
2553 
4000 
1000 
1500 
9502 
1500 
4  00(t 
1400 
5000 
4000 
2500 
2500 
3000 
3700 
3750 
2200 
5600 
1500 
3000 
3500 

21000 

11500 

20000 
5550 

13823 


ALTERATIONS 

(2008)   NO.  2232   CHANNING   WAV. 

Berkeley.      Alteraticns. 
Owner — E.   R.   Griffltli,   2409   S-Atherton 

St.,  Berkeley. 
.\rchitect — None. 
Days  work.  JIOOO 


DWELLING 

(2f.C9)      NO.  2711   LE  CONTE,  Berkeley. 

Two-story   4-rooni   dwelling. 
Owner — Mrs.  Marion- Wilkins,   Hillcrest 

Apmnts.,  Berkeley. 
.Architect — None. 
Contractor — H.    H.    Porter.    2616    Cedar 

St..  Berkele>.  $3500 


DWELLING 

(2610)  NO.  2150  RUSSELL  ST..  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — P.  T.  Caya,  1400  Adeline  St.. 
Berkeley. 

-Vrchitect — None. 

Contractor — F.  J.  Miller.  611  Elm  St.. 
El  Cernto.  $3500 


FRATERNITY  HOUSE 

(2611)      NO.       2216    PIEDMONT      .WE.. 

Bcrkcl»>v.         Tliree-siory       23-rooni 

fr,*\ternity  house. 
Owner — Ka;)pa    Sigma. 
Architect — C.  C.  Dakin,   '..961    Pine   Ave. 

Berkeley. 
Contractor — Ben     Pearson.     2103     Grant 

St.,   Berkeley.  f32.00O 


3    DWELLINGS 

(2612)  S  BARROWS  280.  330  and  380 
E  Cavanaugh.  Oakland.  Three 
two-story     6-rm.  dwellings. 

Owner.— J  B.  Peppin,  1423  Franklin  St.. 
Oakland. 

.\ri'hitect — None. 

(>aj-5  Work,  J53(,^0  eaclj 


2d 


BUiLDING     AND     ENGINEERING     NEWS 


Saturday,    June    17.    1922 


3    DWELLINGS 

(2613)  N  BARROWS  150,  210  and  270 
E  Cavanaugh,  Oakland.  Three 
one-story  6-rni.  dwellings. 

Owner— C.  H.  Truman,  2935  Teleg-raph 
Ave.,    Oakland. 

Architect — Xone. 

Day's  Work.  (D   $4800;  (2)   $5000  ea 


n  WELLING 

(2624)  E  SCOTT  125  N  Weldon,  Oak- 
land.     One-story    6-room    dwelling. 

Owner— Leigh  Bancroft,  1201  Broad- 
way. Oakland. 

Architect — None. 

Contractor — W.  C.  ConstaMe.  23nti 
School  St..  Oakland.  $4800 


ALTERATION'S 

(2614)  SW  COR  THIRTIETH  and  Tel- 
egraph Ave  ,  Oakland.  Alterations 
and  additions. 

C/wTier — C.  H.  J.  Truman,  2935  Tele- 
graph Ave.,  Oakland. 

A  rch  i  tec  t — N  one. 

Contractor— Jas.  H.  Pedgrift.  4110 
Broadway,    Oakland.  $20,000 

DWELLING  ,  „ 

(2615)  W  BEST  310  N  BROOKDALE 
Ave.,  Oakland.  One-story  6-rooin 
dwelling. 

Owner— Burnett    &    Shealey,    2757    Beat 

Ave.,   Oakland. 
Architect — None. 
Day's    Work.  $4000 

DWELLING 

12616)  N  CHABOT  ROAD  250  E  COL- 
lege  Ave.,  Oakland.  Two-story  7- 
room  dwelling. 

Owner— L.  E.  Davidson,  3023  Deakin 
St.,    Berk«>ley. 

Architect — .None. 

Contractor— B'.  W.  Thaxter,  2117  Der- 
by St.,   Berkeley.  $6000 

DWELLING 

(2617)  W  EIGHTY-NINTH  AVE  168  S 
Dowllng,  Oakland.  One-story  4.rm. 
dwelling. 

Owner — Nettie    A.    Brown,      2222      89th 

Ave.,   Oakland. 
Architect — Nona. 
Day's    Work.  $1500 

DWELLING. 

(2618)  E  EIGHTY-SIXTH  AVE  125  N 
Holly  St.,  Oakland.  One-story  6- 
room    dwelling. 

Owner — R.    J|    Pavert,    First    National 

Bank    Bldp.,    Berkeley. 
Architect — None. 
Day's   Worw.  $3800 

2    DWELLINGS 

(2619)  N  E-SIXTEENTH  ST  70  and 
105  E  28th  Ave.,  Oakland.  Two 
one-story     5-room     dwellings. 

Owner — R.    H.    Larsen,    2830    E-14th    St., 

Oakkland. 
Architect — ^None. 
Day's   Work.  $4000   each 

BARN 

(2620)  SW  COU  FORTY-EIGHTH 
Avf.   and    E.    14th  St.,   Oakland. 

Two-fitory   barn. 

Owner — Central     Shucy    Creamery    Co., 

12th    and    Jefferson    St.,    Oakland. 
Architect — None. 
Contractor- 1;     H.    Schmidt.  $2B00 


;>  WELLING 

(2633)  1341  BANCROFT  WAY,  Berk- 
eley.     One-story    6-rm.    dwelling. 

Owner — V.  Turturici,  320  Bancroft 
Way,    Berkeley. 

Architect — None. 

Contractor — S.  L.  Stewart,  831  I6th  St., 
Oakland.  $3850 


DWELLING 

(2625)      PTN  LOT  33   BLK  "C"  Map  4th 
Ave    Park,   Oakland.      All    work    for 
one-story   6-rooni   dwelling. 
Owner — R.    B.    and    Carrie    E.    Johnston. 

2314   Haste    St..   Oakland. 
.Architect — None. 
Contractor — Gede       &       Randall.       5361 

Locksley  St..  Oanland. 
Fild    June    9.    '22.      Dated    June    8.     22. 

Rafters    in    plac»- U 

i;rown    coated    Vi 

Completed      Vi 

I'sual   3.')   days V4 

TOT.A.L  COST.  $5100 
Bond  none.  Limit.  85  days.  Forfeit. 
|2.      rial  s    and    specifications    filed. 


(•:;b26)  .\  BROOKDALE  .WE  515  W 
55th  Ave..  Oakland.  One-story  5- 
room  dwelling. 

Owner — Karl  S.  Fredreckson,  549  Mont- 
ciair  St.,  Oakland. 

Architect — None. 

Day's    work.  $3000 


DWELLING 

(2627)  W  PERALTA  AVE  35  S  Brook- 
dale.  Oakland.  One-story  5-rooni 
dwelling. 

Owner  —  Geo.  Hand,  3035  Brookdale, 
Oakland. 

Architect — None. 

Contractor — S.  G.  Rankin,  712  Uaddon 
Road,   Oakland.  $3250 


DWELLING 

(2628)  E  RANSOME  AVE  175  N  Car- 
rirgton,  Oakland.  One-story  five- 
room  dwelling. 

Owner — Thos.   J.    Bartlett.    3001    Galindo 

St.,  Oakland. 
Architect — No  no 
Day's  work.  $3000 

.ALTERATIONS 

(2629)  SW  PIEDMONT  WAY  AND 
Bancroft  Way  W  37.61  S  140  W  30 
S  38.75  E  50  S  21.25  E  87.:.5  \ 
202.44,  Berkeley.  All  work  for 
alterations  to   fraternity  house. 

Owner — Charles  L.  Ti!den.  1031  S>an  An- 
tonio St..   Alameda. 
Architect  —  Edward    Blake    Scely,    256 

California  St.,  San  Francisco. 
Contractor— Henry  and  Charles  H.  Mc- 
Cullough,  16o4  F.erkcley   Way,  Ber- 
keley. 
Filed  Jun«  10,  '22.     Dated  Juno  7.  '22. 

Ready    for    plaster $543.75 

Computed    and    accepted 543.75 

Usual     35     days 362.50 

TOTAL  COST.  $14  50  00 
Bond,  $725.  Sureties,  Roocrt  Annis  and 
W.  C.  Austin.  LInit.  40  days.  Forfeit, 
none.      Plans  and   speciHcatlons   filed. 


DWELLING 

(2621)  N  LYON  AVE  378  W  38th  Ave. 
Oakland.  One-.itory  7-room  dwell- 
ing. 

Owner— J.  W.  SlRwald,  3927  Agna  Vis- 
ta,  Oakland. 

Architect — None. 

Day's    Work.  $4000 

DWELLING 

(2622)  N  NRVIL  ST  222  W  3Kth  AVE. 
Oakland.  One-story  6-room  dwell- 
ing. 

owner — Jos.    T.    Illnch,    Federal    Bldg., 

Oakland. 
Archlti'cl — None. 
Day'i    Work.  I»000 

DWKLLINti 

(2623)  N  rOUTEU  I7K  W  High,  Onk- 
IniKl.     ()no-«ilory   .'.room  dwelling. 

owncr-T.      H.    Kurkv,    :Jl<'l      Ruslmnn 

A\(<,    Oaklnntl. 
Mihllri  I      N'linf. 
Day'H  work.  I»000 


GARAGE 

v2634)  2232  BLAKE  ST.,  Berkeley. 
Two-story  garage. 

Owner — Mr.s.   Nottingon. 

-Architect — None. 

Contractor — J.  E.  Stewart,  686  Syca- 
more, Berkeley.  $1600 


DWELLING 

(2630)      349     SAN     CARLOS,     Piedmont. 

l^-story    7-room    dwelling. 
Owner — E.   C.   HIcster,   6174   Chabot    Kd., 

Oakland. 
.Architect — None. 
Contractor — C.   H.   McKibbcn,    1548    13ih 

Ave,    Oakland.  $5850 


DWELLING 

(2635)  762  CABRILLO,  Berkeley.  One- 
story   5-rm.    dwelling. 

Owner — Mm.  Marsli,  1S62  Neilson,  Ber- 
keley. 

Architect — .None. 

Contractor  —  Morsre  &  Hinds.  1822 
Hearst     Ave.,    Berkeley.  $4000 


DWELLING 

(2636)      1117    DERB\    ST..    BERKELEY. 

One-story    5-room    dwelling. 
Owner — Vincent    Zavatero. 
Architect — ^None. 
Coftitractor — H.     Carlson,     1621     Parker 

St.,    Berkeley.  $3000 


DWELLI.NC 

(2631)      235      HIGHLAND.      PIEDMONT. 

Twd-Htory    7-room    dwelllnR 
Owner     Annie    Hendry. 
Architect — None. 
Contractor— F.    J.     Wostlund,    3.M     1211) 

8t,.    Oakland.  $8226 


DWELLING 

(2637)  701  HILLCREST,  BERKELEY. 
Two-Story    8-room   dwelling. 

Owr.er — Mrs.  Jas.  Gae,  cor.  Los  An- 
geles and  Shaituck  Ave.,  Berkeley. 

Architect — None. 

Contractor — McWethy  &  Greenleaf,  Al- 
bany  Bldg..   Oakland.  $12000 


DWELLING 

■  2638)  1447  PARKER  ST,  Berkeley. 
One-story  5-roora  dwelling. 

Owner — Harry  Lassen,  5327  (»llege 
Ave.,  Berkeley. 

Architect — None. 

Contractor — Lassen  &  Shields,  5327  Col- 
lege   Ave.,  Berkeley.  $3000 


DWELLING 

-2639)      1219      WALNUT,      BERKELEY. 

One-story  6-rooin  dwelling. 
Owner — P.    H.    Franks,    2839    Ellsworth. 

Berkeley. 
Architect—  None. 
Day's    Work.  $6000 


DWELLING 

(2640)  N  BAY  VIEW  200  W  13th  Ave., 
Oakland.  One-story  5-room  dwell- 
Ifg. 

Owner — R.  Tarr,  Syndicate  Bldg.,  Oak- 
land. 

Architect — None. 

Contractor — L.  J.  Dolan.  Syndicate 
Bldg.,   Oakland.  $3000 


DWELLING 

(2641)      COH'.MHIA       PARK.      Oakland. 

One-story    6-room    dwelling. 
Owner — C.    Glaclonl. 
Architect — None. 
Contractor — Oakley    &    Kolmodln.    1911 

65th    Ave..    Oakl.md.  $4000 


KWIOMilNC. 

(2642)      !■:    CIIA.MPiON     40    N    Pleasunl. 
Oakland      One-story  4-room  dwell 
Ing. 

Owner— Ro.KC   Po,.Iey.   140S  Franklin  W  . 
Oakland 

.\rchllrcl— None. 

•'ontrnctor — .1.    H.   M.irtin.    1424    Frank- 
lin   SI.,  (Oakland.  $2«i>U 


DWELLING 

(2632)      969       KINGSTON    AVK,    PIKO 

niont;.      one-story    S-rm.  dwelling, 

owner  — C.     E.     Unfred,     1S07  AleaUax 

Ave.,  OaklaaC  \ 

\rt;hltert      None. 

Day'n   Work.  UOOO 


i>wi;li,in<: 

(2643)      W    I'lIAMPlON   220  N    Monlana, 

()akl:iiul.     One-story  0-ruoni  dwell- 

ii'K. 
Owner — C.     A.      Week,     3425     Chnrnplon. 

OnkliiiHl. 
A  rch  1 1  eel --.None. 
Contrnclor — Hurry   C.   Knight,   .^88   12tli 

Ht.,   Oakland.  $4000 


Saturday,   June    17,    1!)?2  BUILDING     AND      ENGINEERING 

DWELLING  Architect — None. 

(2644)  S  CALMAR  250  E  Paloma,  Contractor — C.  R.  Morse,  Harry  W. 
Oakland.  Two-story  9-room  dwell-  Hind,  J.  G.  Mong-es,  (Morse  &  Hind) 
ing'.  1922  Hearst  Ave.,  Berkeley. 

Owner — T.    r.    Wittschen.  Filed  June  12,  1922.    Dated  June  9,  1922. 

Architect^A.    W.    Smith,    1010    Broad-  Enclosed     14 

way,  Oakland.  Brown    coated     V* 

Contractor— C.   M.   MacGregor,   470   13tli  Completed  and  accepted    % 

St.,  Oakland.  $8750  usual    .15    days    % 

TOTAL  COST,  $4120 

DWELLING                        -,,r  -^  -  =  <.v,    A  Bond,    none.      Surieties,    none.      Forfeit, 

(2645)  S  EL  CAMILE  115  E  o5th  Ave.,  „„^^;  Li.mt.  60  days.  Plans  and  speci- 
Oakland.     One-story  5-room  dwell-  fj^^tjons   flied. 

ing.  

Owner — A.    J.    Soules,    4130    Howe    St., 

Oakland  THEATRE   AND   STORES 

\ich'tect— None  (265.t)      W    TELEGRAPH    AVE    50.26    N 

Dav's   work          *                                       $2500  51st    St.    N    50.26    E    114.43    S    50    \V 

4.15  S  5  W  37  N  5  W  68.  .One-story 

DWELLING  theatre  and  stores,  except  marquee. 

(2646)  N  EAST  TWENTY-THIRD  ST.  Owner— Abe  and  Cyrus  Shapro,  631 
150    W    8th    Ave.,    Oakland.      One-  Lincoln  Ave.,  Oakland. 

story  5-rooin   dwelling.  Architect — ^None. 

owner — C.  A.  Anderson,  710  E-23rd  St.,  Contractor— Arthur  M.   Hardy,   518   24th 

Oakland.  Ave.,  San  Francisco. 

Architect— None.  VWed  June  12,  1922  Dated  June  5,  1922. 

l)ay'.s    work.  .f 3000  Frame     up     % 

Brown    coated     14 

DWELLING  Completed  and  accepted    V* 

(2647)  W    EDGEWOOD    AVE.    243    N  Usual    35    days    y^, 

El   Centro,    Oakland.      One-story    5-  TOTAL  COST,   ?3645 

room  dwelling.  l?ond,    none.      Sureties,    none.      Forfeit, 

Owner — Mrs.  W.  V.  Henesy,  1528  Schil-  $10    day.      Limit.    60    days.      Plans    and 

ler   Ave..   Alameda.  specifications   filed. 

IArchilecl — None.  

Contractor — C.    A.    Morris.    2314    Eagle  _ 

Ave     Alameda.                                $5000  v2656)     LOT  11  BLK  2  EAST  Piedmont 

'                    "              ___^^^  Heights   Extension  Tract,   Oakland. 

DWELLING  •^^^  work   on    two-story   dwelling. 

.2648)^    NO.  5591-93  GENEVA.  Oakland.  Owner— Chas.    L.    &    Mary    E.    Sullivan, 

One-story  4-room  dwelling.  3787    Park    Blvd..    Oakland. 

Owner — H.    J.    Thombery.  Architect— None. 

Architect— None.  Contractor — G.    A.    Bissell    and     R.    A. 

Contractor — W.   W.  Crandmer.  583   56th  Bissell,    269    12th    St.,    Oakland. 

St..   Oakland.                                    $3000  Filed  June  12,  1922.  Dated  June  12,  1922 

Frame    up     $2000 

DWELLING  Brown     coated     2000 

(2649)  E   KADDON   ROAD   200    N   B.\-  Completed    and    accepted    2368 

I  celsior,  Oakland.     One-story  5-room  Usual   35   days    2150 

P            dwelling.  TOTAL  COST,   $8518 

Owner — Mrs.   S.   L.    Carpenter,   465    23rU  Bond,    $1300.      Sureties,    Myra   B.    Man- 

St.,  Oakland.  love   and  Kathleen   M.    Hayes.     Forfeit, 

.Vrchitect — None.  jl.OO   day.     Limit,   S'ept.   25,    1922.  Plans 

Contractor — J.    Anderson,    468    23rcl    St..  ^nd    specificaations    filed. 

Oakland.  $4000  

FLATS 

DWELLING                  .  (2657)      NO.     2751-53     COLLEGE     AVE.. 

(2650)  NW  NINETY-EIGHTH  AVE.  &  Berkeley.  Two-story  11-room  flats 
Walnut,  Oakland.  One-story  6-  Owner — U.  B.  Campbell,  3004  Dana  St., 
room  dwelling.  Berkeley. 

Owner — A.     Masncri,     2322    Larkin     Pt..  Architect — W.   H.   Weeks,    369    Pine   St., 

San   Francisco.  San  Francisco. 

Architect — None.  Day's   work.                                                 $8000 

Contractor — O.  R.  Johnson.  3131   Talbot  

Ave.,   Oakland.                                   $4000  DWELLING 

(2658)        NO.    2225    CALIFORNIA.    Ber- 

nWELLING  keley.     One-story  5-room  dwelling. 

(L'fiSl)      E  ONE  HUNDRED  THIRD  AV.  Owner— J.    P.    Cianciarulo,    1221    Grove 

no  N  E-14th,  Oakland.     Two-story  St.,  Berkeley. 

8-room   dwelling.  Architect — None. 

Owner — Mrs.     B.     Kiley,     1148     7th     St.,  C:ontractor— C.     E.    Low,    2213     4th    St. 

Oakland.  Berkeley.                                            $2000 

.\rchilect — None.  

Contractor  —  Raymond      Ibancs,      1449  DWELLING 

103rd    Ave.,    OakUmd.                       $4500  (2659)      NO.  921  CONTRA  COSTA  AVE., 

Berkeley.     One-story  5-room  dwell- 

DWELLINGS  ing. 

(2652)  E  RANSOME  200  and  240  S  Owner — R.  W.  Lewis,  2003  Vinee  St.. 
Lyon.     Oakland.       Two     1-story     5.-  Berkeley. 

roon'    dwellings.  Architect — None. 

Owner — P.,    J.     Healy,      39     Nace     Ave.  Contractor — C.    Te.xdahl.    "'375    Belgrave 

Piedmont.        ^  Place,   Oakland.                               $3900 

Architect — None. 

l>ays    work.                                    $3000    each  STORES 

(2660)      NO.     2973-77     COLLEGE     AVE.. 

i.tlOFAlRS  Berkeley.     One-story  stoics. 

(2653)  NO.  1337  SEVENTH,  Oakland  Owner— L.  R.  Dray.  545  53rd  St..  Oak- 
Fire   repairs.  land. 

Owner — Mrs.   A.   Feldman,   1364   8th   St..  Architect — None. 

Oakland.  Contractor — H.    C.    Pfrang.    5659  '  Ocean 

Architect — None.  View   Drive.   Oakland.                   $800'i 

Contractor — J.  F.   Shrader,  520   16th  St.,  

Oakland.                                                $178?  DWELLING 

(2661)      NO.     2435     CURTIS.     Berkeley. 

DWELLING  One-story    5-room    dwelling. 

(2654)  LOT  3,  BLK  13,  THOUSAND  Owner— Mrs.  E.  M.  L.  Snyder,  23X9  Cur- 
Oaks     Tract,  Berkeley.     Five-room  tis   St..    Berkeley. 

dwelling   and   garage.  .\rehitect — None. 

i/\vner — V.    A,    Marsh,    S63    Nielsen    St.,  Contractor  —  Andrew      Lundgren,     2334 

Berkeley.  (."urtis   St..   Berkelev.                     $3400 

I 
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J 'WELLING 

(2662)  NO.  1219  DWIOHT  WAV,  Ber- 
keley.    One-story  .'i-room  dwelling. 

Owner — Wm.  Wainola,  2418  lOlh  St., 
Berkeley. 

A  rch  i  tect — None. 

Day'.s    work.  $3000 


ADDITION 

(2663)  NO.     2118    MARI.V    AVE..    Ber- 
keley.     Addition. 

Owner — Mrs.   Geo.   L.   Bell,   premises. 
Architect — None. 

(^ontrpctor — Conner     &      f'onner,      1726 
Grove   St.,   Berkeley.  $3500 

DWELLING 

(2664)  NO.    734    THE   ALAMEDA,   Ber- 
keley.    One-story  7-room  dwelling. 

Owner — R.    K.    Martinez,    1914    Woolsey 

St.,    Berkeley. 
Architect — None. 
Contractor — W.    X^ivingston,    2918    Ellis 

St.,   Berkeley.  $800<i 


DWELLING 

f2665)       NO.     959    TULARE,    Berkeley. 

One     and     one-half     story     7-room, 

dwelling. 
Owner— William   P.   Stroll,   1700  Madera 

St.,  lierkeley. 
Architect — None. 
Contractor — F.  Broadhead.  864  57th  St.. 

Oakland.  $65UU 


DWELLING 

(2666)      NO.      1836      THOUSAND     OAKS 

Blvd..      Berkeley.        Two-story      6- 

room.  dwelling. 
Owner — t^arl     Ericsson.     1146     Masoni<. 

Ave.,  Beriteley. 
Architect — None. 
Day's  v/ork.  $6000 


ALTEIJATIO.XS 

^2667)      462      CRESCENT    ST,    Oakland. 

Alterations. 
Ov.nor — Mrs.    Levcroni,    premises. 
.Vrcl;  itect — None. 
C'.ntrfictor — R.    K.    Noble,    30C0    Kansas 

St.,   Oakland.  52000 


SERVICE   STATION. 

(26CS)  GORE,  COLLEGE.  MANILA 
and  Hudson.  Oakland.  One-story 
steel   service   and   comfort  station. 

Owner — Shell  Oil  Co.,  343  Sansome  St., 
San    Francisco. 

Architect — None. 

Day's    work.  $2150 


ALTERATIONS 

(2669)  S    E-FOURTEENTH     and     27th 
Ave..    Oakland.      Alterations. 

Owner — Magnovox   Co..   premises. 
Architect — None. 

Contractor — Lawton   &    Vczey,   357   12lh 
St.,    Oakland.  $1500 

ALTERATION.-- 

(2670)  NO.    1232   FOURTH   AVE..  Oak- 
land.     Alt'-rat  ions. 

Owner — Jean   Murphy. 

.Vrchitect — E.  W.  Cannon.  Central  Bank 

Bldg..    Oakland. 
Contr.ictor — John    M.    Barrett.    357    12th 

St..    Oakland.  $3000 


DWKLl  INC. 

(2671)  W  GROVE  45  N  42nd,  Oak- 
land.     Ont-story    4-room    dwelling. 

Owner — J.  Clinkenbeard.  27C9  Grove  Si 
Oakland. 

.Vrchitecl — None. 

Day's    work.  $2500 


DWELLING 

(2672)  N  HOPKINS  150  W  Park  Blvd.. 
Oakland.  One-story  7-room  dwell- 
ing. 

0\\  ner — H.  L.  Houck.  4445  Evans  .\vo.. 
Oakland. 

.Architect — None. 

Day's  work.  $50no 


DWELLING 

(2673)  SE  PERKINis  AND  ADAMS. 
t)akiand.  Tv.o-.siory  8-room  dwell- 
ing:. 
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Owner — Geo.    W.    Anderson.    4'Jl    Staten 

Ave..   Oakland. 
Architect — None. 
Oav"s   work.  ?8000 


1>WELLJNG 

(1-674)      ^V     SIXTY-FIUST    ANTE    300    N 

TEVIS.    Oakland.      One-story   3-rm. 

dwelling. 
Owner — Etta    ?;arrier,    14fi5    35th    Ave., 

Oakland. 
Architect — Xonf 
Contracttr — E.       D.      Brownlage,      2?26 

Haste   St.,    Oakland.  $2165 


D\V  ELIDING 

<1675)      K    SIXTY-SIXTH    AVE     729     N 

E-14th    St..    Oakland.      One-story   .")- 

room   dwelling. 
C^ner — E.  Oln^s.   388   12th  St.,  Oakland. 
Architect — W.  J.  Wilkinson,  First  Sav- 

iigs    Bank     Bldg.,    Oaklan-l. 
Contractor— Harry   C.   Knight,   388   12th 

St.,    Oakland.  $3950 


^»^VELL.ING 

(2C76)      W    SIXTY-SIXTH    AVE    N    E- 

14th  St.,  Oakland.     One-story  5-rm. 

dwelling. 
Owner— Hill  &   Walters,    1600   High   St., 

Oakland. 
Architect — None, 
nay's    Work.  $3000 

APARTMENTS 

(2677)      XE      COR      FIFTEENTH    AND 

Jackson    Sts.,   Oakland.  Three-story 

5-room  brick  apartments. 
Owner— M.    P.    Roystone,    306    14th    St., 

Oakland. 
Architect — None. 
Contractor— Sommarstrom       Bros.,     306 

14th    St.,    Oakland.  $70,000 


1)\V'ELT.ING 

(J(;78)  W  WESLEY  AVE  32  N  Pros- 
pect, Oakland.  One-story  6-room 
dwelling. 

Owner — H.  P.  Fisher,  Syndicate  Bldg., 
Oakland. 

Arc:hltect — None. 

Day's  Work.  $6000 


ALTERATIONS 

(1679)      1631    TELEGRAPH   AVE..   Oak- 
lai  d.       Alteration     to     store     front    ex- 
cept   painting,     electric     work    and 
fixtures. 
Owner — Emlle      Hittenbergcr,    1423      E. 

32nd   St..   Oakland. 
Aichifect — Hamilton      Murdoch,    Syndi- 
cate   Blclc;.,    Oakland, 
f'citractor— Corbet  t     *      Bayliss,      1110 

Franklin    St..    Oakland. 
Filed  June  13.   1922.   Dated  June  12,  1922 

rralf   completed    $521.50 

Completed  .^nd  accepted    621.60 

ITsnal    35   days    848 

TOTAL  CaST.  $1391 
I!'  nd.  II. inc.  .Sureties,  none.  Forfeit, 
nont*.  Limit.  80  days.  Plans  and  epecl- 
flratlonx    fllfd. 


IMVELLLN<; 

(:'';K(.)      I,<)T      IK      IU,K       i;      Lakp«h<Tr 
MIIIb.     OtiUland.       One-«tory     frnnu- 
dwi-llhiK    :iiid     i;arage. 
Owner     ''.     \V.    Brown.     1930    Courtland 

Ave..   Oakitinl 
Arohlleet    —   Hrhlrm<  r-BugbCP      &      Co. 

Thny.r  HIiIk..  Onkland 
<'iinlrurior — Ch«»Hif>r      A.      tJoMHoti.      :."JV 

r>:ivlH  '  ourf,  .S.iii   KranrlRCc. 
Kilid    Jiirir    18.    '22.       Dated    JUne   8,    '2:; 

.She.ttlii.<l     ...     1^ 

Hrowii   coaled    i^ 

•  ■otMplei«.(i    and    ncc«p(ed V, 

I  lurtl   3.'.  'layii    , ^ 

Tf>TAt,  C08T.  $7L'ir. 
('•'Mill,  noni-  l.ltnli,  '.>»  d'i.\M.  Knrfcli. 
n<fiH-.      MnnN   imd   n|;'cI(I<-!iii<  nn   ni»d. 


IIWKLIJ.N'O 

c'lmn  K  :ir.  mit  2.'.    iilk  k  lkonauii 

Trarl.  n<'ik<>lf'V      r>n.--Mic,i'y  R.r.j.un 
dv.elllnir. 
Owner— Henry   firhiilf.    3827    Sinari    .<4» 
B'Tkeley 

Ar<hiiert-  .\..n''. 


Contractor — Roy    O.    Long      Co:.       2114 

Shattuck    .\ve..   Berkeley. 
Filed  June  13,  1922.  Dated  June  12,  1922 

Frame     up     hi 

Brown   coated    % 

Completed    and    accepted    % 

Usual    35    days    % 

TOTAL  COST,  $4612.25 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and  speci- 
fications   filed. 


DWELLING 

(2682)  NO  1054  HARVARD  ROAD, 
Piedmont.  One-story  5-rooni  dwell- 
ing. 

Owner — A.  P.  Anderson,  .'5409  Thomas 
St..  Oakland. 

Architect — None. 

Day's    work.  ?5000 


944       KINGSTON       AVE., 
One-story    5-rooni    resi- 


RESIDENCE 
(2683)         NO. 

Piedmont. 

dence. 
Ow  ner — Ida   M.    Kelly. 
Architect- — ^None. 
Contractor — Joseph    Parker.    944    E-14th 

St.,    Oakland.  ?.1850 


RESIDENCES 

(2f.S4)      NO.S.     218,     222,     225.     229     AND 

231     Palm     Drive.     Piedmont.       Five 

2-story   6   and   7-r<)om    residences. 
Ow)ifcr — J.  B.   Peppin.   1423  Franklin  St.. 

Oakland. 
.\rchitect — None. 
Day's   work.      $5600,    $5000.    $5300.    $5000 

and   $5200   respectively. 


RESIDENCE 

(2fi85)      NO.      96      RAMONA.      Piedmont 

One-stor>    6-room    residence. 
Owner — Wm.    CS.    Blumert,    495    38lli    St.. 

Oak'and. 
Architect — None. 
Co-.itractor — Carl      Schmidt,      30)      105th 

Ave..    Oakland.  $4150 


DWELLING 

(26S6)      1224    DWK^llT    WAY,    P..  rkeley. 

Two-story    5-room    dwelling. 

'>wner- — I,.     H.    Turner,    1209     Francisco 

St.,    Berkeley. 
Architect — None. 
Contractor — Hawkins      &      Thompson, 

2139    Essex    Si.,    Berkeley.  $2800 


DWELLING 

(2687)  W  MILA'IA  SO  S  ICDNICE, 
Berkeley.  One-story  6-rm.  dwell- 
ing. 

Ownor --Mr.«.    Tl.    Viner.    .San    Francisco. 

Contractor— JoMan  &  Zelle,  2544  Mll- 
via    St.,    Berkeley.  $4000 


DWELLING 

t2B.sR)      1528       TACOMA.       BEUKELEY. 

One-itory    5-room    dwelling. 
Owner — Berkeley    Building    Co..    Colusa 

and    Solano,    Berkeley. 
Architect- — None. 
Day'»<    Work.  $2500 


2    DWELLINGS 

(26S9)      1021    AND    1022   DORIS   COURT, 

Alameda.        Two      l-atory      5-room 

(Iwelllnga. 
Own«r — Geo.       IT.      Noble.      2205      Santa 

Clara  Ave..  Alameda. 
Archlttcl — Non<'. 
Day's    Work.  $3onci    «.Hih 

ALTEHATION6. 

12690)  Win     KVRRETT    ST.     .Miuncrtn, 
AJteratlond. 

owner    -J.    Mc'id.-*,    pronilson. 
\r<  hllect — None. 
Dny'n    Work.  $162". 

LaVAToIIV 

12691)  W    niCOADWAV    AT  COLLKC.K. 
(>iiklnnd.     One-alojy    lavatory. 

Ownai  —  AHnochiled    OH    Co.,    Hn»    Fran 

iiInco. 
ArchUerl—  N'oni- 
Day'n    wwrK  |l2(io 


FLATS    AND    STORES 

(2692)      E    BROADWAY    200    S    Mather, 

Oakland.      Two-story    8-room    flats 

and   stores. 
Owner — J.    L.    Schultze,     Weldon    Ave., 

Oakland. 
Architect — ^None. 
Contractor — Jensen     &     Petersen,     3411 

Adeline   St,   Oakland.  $8560 


ALTERATIONS 

(2G93)  NO.  114  KEMFTON  AVE.,  Oak- 
land.     Alterations. 

Owner — M.   Aselstine. 

Architect — None. 

Contractor — C.  C.  MacLean,  1512  Broad- 
way.  Oakland.  $2000 


REPAIRS 

(2694)  NO.  2870  PERALTA  AVE..  Oak- 
land.     Fire   repairs. 

Owner — M.  Hill.  Stiege,  Cal. 
Architect — None. 

Contractor — A.  H.  Rose.  525  17th  St.. 
Oakland.  $1268 

APARTMENTS 

(2695)  S  SIXTY-SECOND  250  W  Col- 
lege, Oakland.  Two-story  16-room 
apartments. 

Owner — Elmer    W.    West,    5675    College 

Ave..  Oakland. 
Architect — None, 
(contractor — Harry   C.   Knight,   388   12th 

St.,   Oakland.  $12,000 


DWELLING 

(2696)  NO.  544  THIRTY-SECOND  ST.. 
Oakland.  One-story  2-room  dwell- 
ing  and    garage. 

Owner--. V.    B.    King,    premises. 

Architect — None. 

Contractor — A.  H.  Rose.  525  I7th  St.. 
Oakland.  $2553 


ALTERATIONS     AND     ADDITION 

(2697)  NO.  614  TWKNTY-THIRD  ST.. 
Oakland.  Alterajtions  and  addi- 
tion. 

Owner — Mrs.   Clara   Deck. 

Architect — None. 

Contractor — N.  E.  Lindquist,  2235  Ban- 
croft   Way.    Berkeley.  $400ii 


REPAIRS 

(2698)      NO.    2422    THIRTEENTM    AVE. 

Oakl.Tnd.     Fire  repairs. 
Owner — M.    Shanndn. 
Architect — None. 
Contractor— Thos.     F.     L.     FuiloiiR.     (>". 

Echo    Ave..    Oakland.  $100" 


DWELLING 

(2699)        NO.     1730     WILKIE.     Oakland. 

One-story    3-room    dwelling. 
Owner — Myrtle    Reel.    4  756     Wilkie    St  . 

Oakland. 
Architect — None. 
Contractor — A.    G.    Reel.  fl5iti» 


DWELLING 

(2700)      NW    BLVD.   WAY    AND  LAKE 

shore.   Oakland.      One-story    6-rooni 

dw  el'.ing. 
Owner — J.    Schwarls.    415    l-^uclid     Ave 

Oakland. 
Architect- — None. 
Contractor — L.     Johnson     *     Son,     2232 

(Jreenhank     Ave..    Oakland.         $9502 


OFFICE    AN1>    F.VCTOIIV    BUILDING 

(27(11)  N  CLEMENT  150  E  High,  Oak- 
lard.  One-story  olllco  and  factorx 
building. 

Owm'i--Foi  nercrete  Aggregate  C<>  .  SI  I 
13th    St.,   OaklHiid 

Archltfci — None 

Day's   work  $IMii 

DWEI.LINt; 

(:'702)      S      K-TWENTY-NINTII      5(»      U 

Sun8«t.  Oakland.     One-atnry  8-ri>oni 

dwelling 
owner — E.    J.    NoIboii,    2026    E-2lBt    St.. 

Oakland. 
Architect — Noniv 
Dny'n    work.  $4000 


KinCIGMT  SHED 

(2703)      S   FIUST  l>et.  CnHtro  and   (Jrovi 
Oiikl.iiid       On<>-.-<tory    freight    shod, 
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Owner — Drayage  Service  Corp.,.4lh  ana 

Castro    S'ts.,   Oakland. 
Architect — None. 
Contractor — D.      E.      Culbertson.      25?3 

Grove   St.,   Oakland.  $1400 


DWELLING 

(2704)      H    FIFTY-SIXTH     200    E,   Hhat- 

tuck,    Oakland.      Two-story    7-room 

dwcllinf?. 
Owner — Mrs.    G.   C.   Gogcr,   650    57th   St., 

Oakland. 
.\rchitect — None. 
Contractor— Jas.   D.  Horton,  581   9th  St., 

Oakland.  $5000 


DWELLING 

(2705)  N  FLEMING  AVE.  390  W  Semi- 
nary, Oakland.  One-story  6-roorn 
dwelling. 

Owner — F.   F.  Morse. 

Architect — None. 

Contractor — C.  E.  Burks,  4129  Randolph 
Ave.,    Oakland.  $4000 


ALTERATIONS 

(2706)      NO.   1619-29  MARKET,  Oakland 

Alterations. 
Ov^ner — William   Mansa,   1949   7th   Ave  , 

Oakland. 
Architect — None. 
Day's  work. 


DWELLING 

(2707)      W     NINETIETH     AVE.     120     S 

Sunnyside,    Oakland.      One-story   4- 

room  dwelling. 
Owner — J.   A.   Valentine,   2303    92nd  Ave 

Oakland. 
Architect — None. 
Contractor— James  Pierce,  1351  Bay  St., 

Oakland.  $2500 


DWELLING 

(2708)  N  NEVIL  300  E  38th  Ave.,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — Chas.  F.  Brown,  1707  Broad- 
way, Oakland 

Architect — None. 

Contractor — Alfred    Cords.  $3000 


DWELLING 

(2709)  E  ONE  HUNDRED-SEVENTH 
Ave.,  925  S  E-14th,  Oakland.  One- 
story    5-room    dwelling-. 

Owner — Louis  Glickman. 

.Vrchitect — None. 

(ontractor^Frank  Critchett,  Ooakland 
Bank  of  Savings,  Oakland.        $3700 


DWELLING 

(2710)      W     THIRTY-SIXTH    AVE.     560 

S    E-18th,    Oakland.      One-story    5- 

room    dwelling. 
Ownei — H.   A.    Pleitner,    2919   E-]6th    St. 

Oakland. 
Architect — None. 
Contractor — F.    r.     Wells,    4034     Uortor 

St.,    Oakland.  $3750 


DWELLING 

(2711)  E  TREMONT  183  N  55th  St., 
O.akland.  One-story  5-room  dwell- 
ing. 

t)wner — Howard  Ncthken.  3653  Brown 
Ave.,  Oakland. 

.\rchitect — None. 

Day's  work.  $2200 


DWELLINGS 

(2712)      NE    TEXAS    AND    CURRAN    & 

N    Texas     38     E    Curran,     Oakland. 

Two    1-story    4-room    dwellings. 
Owner — H.   Goranson,   3476  Laguna   Ave 

Oakland. 
Architect — None. 
Day's  work.  $2800  each 


ALTERATIONS 

(2713)      NO.      1072      TWENTY-EIGHTH, 

Oakland.      Alterations. 
Owner — Jos.   B.   Ling^-i,   ijroiuises. 
Architect — None, 
pay's    \vc.r\i  $1500 


DWELLING 

(2714)     N  THIRTY-FOURTH  40  E  West 

St.,     Oakland.       One-story     5-room 

dwelling. 
Owner — Jos.    T.    Hinch,    Federal    Bldg.. 

Oakland 
Architect — None. 
Day's  work.  ?300;i 


DWTSLLING 

'2715)      W  WOODRUFF  205  N  Hopkins, 
Oakland.     One-story   5-room  dwel! 
Ing. 

Owner — Cha.s.     F.    Brown,     1707    Broad- 
way,  Oakland. 

Architect — None. 

Contractor — A.    Stenbro,    1608    Hopkins 
St.,   Oakland.  $3500 


APARTMENT.S 

(2716)        N     E-THIRTY-THIRD      65      K 

Park     BlvO.,     Oakland.       Two-story 

26-room    apartments. 
Owner — Mrs.    Cora   S.    Sanford. 
Architect — None. 
Day's    work.  $21,0'>ii 


STORES 

(2717)  SW  THIRTY-SECOND  &  SAN 
PABLO.  Oakland.     One-story  stores 

Owner — Jos.  O.  Falkinham,  Hall  Court 
Apts.,   Oakland. 

Architect— A.  W.  Smith,  1010  Broad- 
way. Oakland. 

(.Contractor — Conrad     Roth,    Hayward. 

^ll.GOo 

AI'ARTMENTS 

(2718)  N  BELLEMONT  150  E  Perkins, 
Oakland.  Three-story  24-room 
apartments. 

Ovkner — Mrs.    Ida    Christensen. 
.-Vichitecl — Clay  N.  Burrell,  1st  Savings 

Bank   Bldg.,   Oakland. 
Contractor — H.    .1.    (Jhristensen,    Federal 

Bldg.,    Oakland.  $20,000 

STORES 

(2719)  SW  HOPKINS  AND  THIRTY- 
eighth  Ave.,  Oakland.  One-story 
frame  stores. 

Owner — A.  Holm,  1191  9th  St.,  Alameda. 

Architect — None. 

Contractor — E.  H.  Adams,  2840  23rd 
Ave.,  Oakland. 

Filed  June   15,  '22.     Dated  June   13,  '22 

On   signing  contract    $   200.00 

Frame    up    1187.50 

Roof   on    1 387.50 

Plastered    1387.50 

Usual   35   days    1387.50 

TOTAL    COST,    $5,550 

Bond,  non.     Limit,  none.     Forfeit,  none. 

Plans  and  specifications  filed. 


DWELLING   AND   GARAGE 
(2720)      .LOT    14    BLK    11    OAK    RIDGK 
Claremont.      Berkeley.       Two-story 
dwelling   and   garage. 
Owner — Sumner  Clement,  1715  Bushnell 

Place,   Berkeley. 
Architect— W.  H.  Ratchff.  Jr.,  First  Na- 
tional  Bank   Bldg.,  Berkeley. 
Contractor  —  David      Nordstrom,      4U6 

Emerald  St.,  Oakland. 
Filed  June    15.   '22.      Dated   June    12,   '22 

Frame  up    14 

Brown  coated    i^ 

Completed  and  accepted M 

Usual  35  days   ^ 

TOT.VL  COST.  J 13. 8  2 -I 
Bond.  $6915.  Surety,  National  Surety 
Co.  Limit,  00  days.  Forfeit,  none. 
Plans   and    specifications    filed. 

NOTE— Permit   applied    for    todav. 


COMPLETION  NOTICES 


AL.AMKDA  COUNTY 


L 


Recorded  Accepted 

June  14,  1922 — LOT  2  BLK  2  Key 
Route  Terrace  Tract  No  2,  Albany. 
Estelle   C   Nace    to    Brooks    Parker 

June    7.    1922 

June  13,  1922 — NO.  3630  HOPKINS. 
Oakland,  Edna  A  and  William 
Kennedy  to  whom  it  may  concern 
i  1 . : , ,  J, .  J , , , , , June  5.  19L':; 


June  13.  3  922 — LOTS  1,  2,  3,  BLK  14, 
College  Homestead  Tract,  Berke- 
ley. Blanche  L.  Porter,  The  Board- 
man  Estate,  by  James  W.  Plachek, 
to    W.    Murch June    13,    1922 

June  13,  1922— LOTS  1,  2,  3.  BLK  14, 
College  Homestead  Tract,  Berke- 
ley. Blanche  L.  Porter,  The  Board- 
man  Estate,  by  James  W.  Plachek, 
to    John    Thomson    Juno    13,    1922 

.rune  13,  1922— PTN  LOTS  3  AND  4. 
Blk  3,  Barker  Tract,  Berkeley.  B. 
K.  Denbigh  by  James  W.  Plachek, 
10   Chas.    W.   Knight June    12,    1922 

June  13,  1922 — SW  COR  17TH  ST 
and  Telegraph  Ave.  W  100  S  25, 
Oakland.     A.  E.  Sbarboro  and  John 

R.   Cahlll   to   Cahill   Bros 

June    IS.    1922 

June  13,  1922 — LOT  4  BLK  C  Map 
Lakewood  Park,  Piedmont.  Edwin 
E  and  Carrie  L  Parker  to  Jordan 
&    Zeile June    8.    1922 

June  13,  1922 — LOT  18  SUB  21  Per- 
alta  Park,  Berkeley.  Oscar  E  Nel- 
son to  whom  it  may  concern.... 
Tune    7.    1922 

June  13,  1922— LOT  18  BLK  14  Lake- 
shore   Highlands.    Oakland.      Edwin 

P    Jones    to    H    M    Frostholm 

'. June    1.    1922 

June  12,  1922— LOT  26,  MAP  BUENA 
Vista  Tract,  Berkeley.  E.  P. 
Wright  to  whom  it  may  concern 
June    9,    1922 

June  12,  1922 — LOT  21  BLK  8  Fourth 
Ave.  HIghts,  Oakland.  Harold  W. 
Halleen  to  Oakland  Home  Build- 
ers Co.  Inc June  10,  1922 

.Ini.e  12,  1922— PTN  LOTS  20  AN  21, 
Blk  1.  Map  Fru'tvale  Orchard  Ter- 
race. Oakland.  W.  H.  Matteson  to 
whom    It    may    concern. June    9,    1922 

June  9,  1922— BLOCK  BDED  BY  13th. 
!4th,  Franklin  and  Webster  Sts.. 
Oakland.  Southern  Pacific  Co  to 
T  W  Baker  Co June  9,  1922 

June  10,  1922 — W  MILVIA  285  S  Rose 
I'erkeley.  H  F  Hind  to  whom  it 
m.ay   concern June    7,    1922 

June  9.  1922— E  EUCLID  AVE  bet. 
Ceday  and  Hillgard,  Berkeley. 
Elizabeth  R  Humphrey  &  Abrigail 
L  ReeJ   to  S  J   Periclsen.  .May  6.  1922 

June  9.  1922 — LOT  2  BLK  3  Amended 
Map,  Thousand  Oaks  Court,  Ber- 
keley. F  E  Romie  to  L  R  Wilson 
June    8.    1922 

June  9,  1922- LOT  10  BLK  2  Hotel 
f  laremont  Tract,  Berkeley.  H  J 
Hiller  to  whom  it  may  concern.. 
June    8.    1922 

June  9,  19^2 — LOT  4  BLK  'B"  Map 
Fourth  Ave  Park.  Oakland.  L  J  <«- 
H.  Spuller  to  Alfred  Peterson.  . 
June     9,     1922 


LIENS  FILED 


AL.\MED.\     COUNTY' 


Recorded  Amount 

June  12.  1922— LOT  78,  BLK  9  MAP 
Regents  Park  No.  4,  Albany.  J. 
W.  Raridon  vs.  Cornelia  W.  Woos- 
ter   and    R.    H.    McBcth    $77.20 

June  12.  1922 — SE  COR  SYCAMORE 
and  Grove  St.,  S  100  E  33,  Oakland. 
Standard  Planing  Mill  vs.  S.  Busby 
and    Fung    Fun     $186.25 

June  9.  1922— LOT  11  BLK  2,  Map 
Broadmoor,  fc'an  Leandro.  Hogan 
Lumber  &  Mil!  Co  vs  Rose  and  J  A 
Marcofsky      $643.90 


RELEASE  OP  LIENS 


.\I.AMEDA     COUNTY 

Recorded  Amoaat 

June  9.  1922— LOT  21  BLK  '  E"  Ala- 
meda Station  Homestead  Tract. 
.Alameda.     W  J  Clements  to  Morono 

Morehouse     $64.80 

June  9.  1922— LOT  16  BLK  "E"  Ala- 
meda Station  Homestead  Tract. 
.■Mameda  W  J  Cleraenls  to  Morono 
Morehouse     , , , , $iu;' 
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Saturday.    June    1' 


Notice  of  Non-Responsibility 


ALAMEDA    COUNTY 


Juno  14.  i;*:;:' — LOTS  1.  2.  3  Sec  31; 
lots  6.  7.  8.  9  and  N  820  lots  10. 
11,  12.  13.  14.  15.  16  Sec  32.  and 
S20  lots  H,  10,  11,  12,  13,  14.  and 
all  lot  15  except  S  500  Sec  33.  Tp 
2  S  Range  3  W.  Annie  H  Darbee. 
(Jcneral  A  J  Gooch,  Eva  Mabel  Lee, 
Llllie  May  Klein.  Harry  A  Gooch. 
Kdna  A  .Sherman  as  to  Improve- 
ment   on    i>roperty 

.Uine  13.  1922— LOT.S  U  AND  14  BLK 
10.  Map  Kiv  r.out*-  Heights,  Oak- 
Jjuid  Alani»-da  Ihve.stment  Co  as 
to    inipi  ovenienl.'-     on     property.... 


BUILDING  CONTRAOTB 


SAXTA    fl.ARA    COt^NTY 


$10O0   nnd   Over   Reported 


UOOK    STACK.'? 

I'ALC     ALTO.     Cal.       Erection     .-ind     In- 
stallation  of  ste'^l   book   stack.s,   for 
library   building. 
Owner — Library   Board    of  City   of  Palo 
Alto. 
Xril^itect — Birge     M,.     Olark.     Stanford 

I'liivrr.sity.    Cal. 
'ontractor — F.    W.    Wentworth    &    Co.. 

530    Market   St.,   San    Francisco. 
Filed    .Tunc    8.     2?.      Dat«d    May    31.    ■?■-' 

; Tpon    Completion     50"'<. 

Usual    35   days    60% 

TOTAL  COST.  $2,214 
r.ond.  12.214.  Surety.  The  Fidelity  * 
'a.suaity  Co.  of  Xew  York.  Limit.  Oct. 
1.  1922.  Forfeit,  none.  Plans  and  ppec- 
1  Heat  ions    filed. 


'•(JTTAGE 

SANTA    CLARA.    Cal.      All    work    for    a 

onc-&tory   cottage. 
.)wner— Arnon    Smith    .Johnston,    Santa 

Clara   Cal. 
Architect— Bindei    &  Curtl.'<.   2r..';>4    First 

St..   San   JoHC. 
Contractor — J.  E.  McComhs.  214  Hobson 

St..   San  Jose. 
I'lled    June    9.    "22.       i">ated    .lune    8.     22 

Completion  of  roof  frame $1500 

Completion     of     plastering 1500 

Completed    and    accepted 1500 

I'Bual    35    days 1500 

TOTAL  COST.  $6,000 
I'.dnd.  non<  Limit.  90  working  days 
from  Tune  12.  1922.  Forfeit.  $2.50  day, 
I'lans   .ind    .speciflratlons   filed. 


.\LTJ:I{ATI0NS.  $9585:  Market  and  San 
CarioH.  Kan  .lose;  owner,  Druid'" 
irnll  Association.  58  S  Isf  St..  San 
.lose;  architect.  FMndor  &  Curtis, 
2.'ir>Vi  S  iKt  .St..  San  .rose;  contrac- 
tor. Youngqulst  A  Berg.  19  Mar- 
sliall    St..    San    .Jose. 

loTT.xr.K,  .i-room  $3000.  Hollywood 
mar  2nd,  S;in  .los.';  ownrr.  L.  Shot- 
lenhamer.  401  S  Market  St,.  San 
.lose;  contractor.  Shotf enhamer.  40i 
H  Market  St..  San  .lose. 

ALTERATIONS.  $1876;  No,  141  Santa 
Terora.  Han  .lose;  owner.  O.  (Tontl. 
131  Santa  Teresa  St..  Ban  Jose;  con- 
tractor. Chas.  Rlcra.  271  Ban  Atig- 
uMIn-'   St..   Sh  n   JoHP. 

if»TT\<SKH.  two  4 room.  $18<i0  each:  No. 
1l'i2  and  11A0  MaMlc.  Han  Jose: 
jiwncr.  Wm  H.  O'Nell,  BoO  .\  LMh 
K'  .   H.nn   Jo»<«':    day's    work, 

<  OTTAGK.  4-ir>om.  $2000;  Klghth  nciir 
Virginia.  Han  .lose;  dwikm.  Emmrti 
MrQu'ild.  I  IN  Tlllmnn  Ht.,  Hun  Josr, 
day's  work 

MWKLLLNO,  B-rnom  2-pnrt  housp, 
$72!)0;  HUth  mrir  Hnn  Cernand<) 
Han  Jose;  owiiitr.  Miss  .Mary  Knili. 
7H  Pevine  HI  .  Hnn  Jos«;  architect, 
r  H  M'  K<n/.|i',  213  H-lZlh  Ht.,  Hnn 
Ji>He;  rutit  rarlor.  II.  <'  .lorKCIIllcii. 
IBi)   Irvlnir  HI.,  Knn  Jose, 


ALTERATIONS,  .USOO;  No,  .^70  S-5th. 
San  Jose;  owner,  Mrs.  H.  M.  Ogden, 
370  S-5th  St..  San  Jose;  contractor, 
108    Brace    St..    .San    Jose. 

COTTAGE.  5-room.  $3000;  17th  near 
St.  James.  San  Jose;  owner,  Mrs. 
E.  Dubois.  103  Cinnabar  St.,  San 
Jose;   day's  work. 

COTTAGE,  4-room,  51980;  12tb  near  St. 
John.  San  Jose;  owner,  S.  K.  Jen- 
sen; contractor,  J.  W.  Forward, 
Rrokaw   Road.  San  Jose. 

A1AUT.MENT5-.  two-Story  (8)  apart- 
ments. |13, 000 :  Santa  Clarii  Ave  San 
Jose;  o\vn<:r.  H.  Nelson.  -119  \V  San 
Carlos  Ave..  San  Jose;  architect. 
C.  C.  Lewis.  329  S  5th  St..  Sun  Jose; 
contractor,  Lewis  &  Nelson.  419  A\' 
San    Carlos    Ave.,    San    Joso. 

COTTAGE,  5-room.  ?1990;  No.  233  W 
St.  James.  San  Jose;  o'w^ner.  John 
Giotte;    day's   work. 


COMPLETION  NOTICES 


SANTA    CLARA    COUNTY. 


Recorded  Accepted 

June  10,  1922— SAN  JOSE.  Cal.  S  G 
"Voungquist  to  whom  it  rnay  con- 
cern  June    8.    1922 

June  10,  1922 — PALO  ALTO  Cal.  John 
Charles  Schilling  to  Wells  Goode- 
nough June  9,   1922 

June  8,  1922— SAN  JOSE.  Cal.  Earl 
S.  Edwards  to  whom  it  may  con- 
cern  June    8.    1922 

June  7,  1922 — SAN  JOSE,  Cal.  Phoebe 
liaggot  to  A  J   Nielsen.  .  .June  6.  1922 

June    7,    1922 — SAN    JOSK,    Cal.      J    G 

Luebben    to    J    G    Luebben 

June    5.    1922 

June  6,  1922 — MORGAN  HILL.  Cal. 
Coast  Counties  Gas  and  Electric 
Co  to  Holmes  Bros May  15,  1922 

June  6,  1922 — SHERMAN  ST,  t-'an  Jose 
Cal.  'William  H  O'Neil  to  whom 
it   ma>'   concern May    29,    1922 

June  7.  1922 — SAN  JOSE,  Cal.  Ulncon 
Realty  Co  to  Cahill-Vensana  Com- 
pany   (a   co-part nershi|i)  .Juiic   5.   192J 


LIENS  FILED 


SANTA    (LARA   COINTY 


June  6,  1922— PALO  ALTO.  Cal. 
Charles  O  Carlson  vs  J  F  Collins 
and    Sylvia    L    Daniel $370.75 


RELEASE  OF  LIENS 


SANTA    CLARA    (OI'NTY 


Recorded  Amount 

.luiie    10,    1922-^AN    JOSK.    Cal.      The 

MInton   Co   to  Bruno   Roto $52.8") 

June    9.    1922 — LOS  GATOS.   Cnl       Los 

Gatos    Lumber   Co    to    P    Enfantino 

$413.63 

,Iui,r     6.     1922— SANTA     CLARA.     Cal. 

G    U    Martin    to   Joe    'VIerra $40 


BUILDING  CONTRACTS 

FRBSNO    COUNTY 


f.'t.lMHI   iiiid   Ovrr   Re|M»r«rd 

DWELLING.  $0000,  No,  83.".  McKlnley 
Ave..  Fresno;  owner.  John  Falr- 
weath'r:  contractor.  Prlcliard  Bros. 
623  Ferrer  St.,  Fresno. 

STORK.  $12,000;  No.  .')44  Ulnckatone 
.\vf..  K'lHTio;  owner,  Bravox  Bros,; 
.ontractor.  Valley  Con.lr.  < 'o. ; 
M.itti'l  I'.ldir  .  Fi<  sno 

.STORK  AND  APARTMKNT,  $27,000; 
!tll  r.lnckstoni-  Ave..  Fresno;  own- 
er. Joo  Fli-ralxgnno.  Fresno;  con- 
tractor Klshrr  a  McNuliv.  iMalicI 
llldK..    Krisn<. 

STORE.  $.".700;  No  746  M  Bt..  Kreano; 
owner.  Paul  Kazarlan,  74i'.  M  St.. 
Fresno;  contractor.  De  Luxe  Con- 
st met  Ion    Co  .     Fresno. 

OWKLLING.  $Hr.O«;  No.  U02  Vaswar  St.. 
Frrsim:  "vvntr.  J.  «l.  Porl.M,  lt40 
CambrldKr  St..    Fresno;  da.v  s   work 


COMPLETION  NOTICES 


FRESNO    COl  NTY 


Recorded  Accepted 

June  13,  1922 — LOT  60,  J.  C.  Forkner 
Fig  Gardens,  Sub.  1,  Fresno.  Shorb 
&  Meads  to  whom  it  may  concern 
June.    12,    19 

June  12,  1922— LOTS  33  aAND  34, 
Blk  4,  Stratford  PI.,  Fresno.  Nel- 
lie M.  Smith  to  whom  it  may  con- 
cern      June     7,     192 

June  12,  1922 — LOTS  15  AND  16, 
Blk.  2.  TTapps  Park  Add.  No.  2, 
Fresno.  Anderson  M.  Chitty  to 
whom   it  may  concern.  .June   12,   19- 

June  10.  1922 — LOTS  360.  365.  Fork- 
ncr-Giffen  Fig  Gardens,  Sub.  2, 
Fresno.  C  E.  Harmon  to  \vhom  it 
may   concern    June   9.   1922 

June  10.  1922— LOTS  7  AND  8.  BLK 
1.  'Van  Ness  Park,  Fresno.  S.  L. 
Allen  to  whom  It  may  concern.. 
June   10,   1922 

June  10,  1922— LOTS  5  AND  6.  BLK 
1.  Sierra  Vista  Add.,  Fresno.  N. 
D.  Beery  to  whom  it  mav  concern 
June    9.    1922    ! 

June  10.  1922 — LOT  53,  J.  C.  FORK- 
NER F.  G.  Sub.  No.  1.  Fresno. 
Henrietta  Burns  to  whom  it  may 
concern    ...     .Tune    9,    1922 

June  10  .1922— PTNS  IX)TS  3  TO  6. 
Blk  2.  Griinth's  2nd  Add..  Fresno. 
Lisle  Case  to  whom  it  may  con- 
cern     June    9.    1922 

June  9.  1922 — GLENDORA  SCHOOL 
District.  Fresno.  Glendora  Joint 
School  District  to  whom  it  may 
concern     May    23.    1922 

June  9.  1922 — LOT  11  AN  E  15  ft. 
Lot  12.  Blk  4.  IJsenby  Tract. 
Fresno.  B.  M.  Benson  to  whom  it 
may  concern    June   7.   192. 

June  9.  1922 — THIRD  ST  CROSSING 
over  reservation  at  Clovis.  Cal. 
Southern  Pacific  Co.  to  whom  it 
may  concern   June  6.  1922 

June  7.  1922— LOT  8  BLK  68.  S'icrra 
N'ista  iVtldition  No.  .1,  Fresno. 
Kresn(>  RIdg  Cptn  to  whom  it  may 
concern Juno     6.     1922 

June  7.  1922— LOT  5  BLK  13.  Alta 
Vista  Tract.  Fresiio.  E  Ahlbvrg  to 
whcm    it    ma.v    concert, .  .June    7,    1922 

June  7.  1922— LOTS  !>  AND  10  BLK 
14.  North  Park  Terrace,  Fresno. 
Berton  &  Wolff  to  whom  it  ma.v 
concern    Mav   29,   1922 

.'une  7,  1922— LOTS  10  AND  M  BLK 
329,  Fresno.  Berton  &  Wolff  to 
whom    it  may  concci  n  .  .  ..Tune  2.   1922 

Jure  8,  r.t22— LOTS  5  AND  6  BLK  3. 
Normal    Vista.    Frono.      A    N    Torp 

Jr    to    whom    it    may   concern 

Mav     31.     1922 

June  8,  1922— LOTS  1  AND  2  BLK  7 
Torrance  Terrace,  FrecUio.  F  H  Mc- 
Ginnls  to  whom  It  may  concern... 
June    7.    !!•; 

June  8.  1922— LOT  5  BLK  17.  ITasel- 
woo.l,  Fresno,  C  J  Arsl;inian  to 
>>'hom    It   ma.v  concern ..  .June   7,   I'.'lj 


LIENS  FILED 


FRESNO    COUNTT 


Recorded  Amount 

June      10.      1922— LOTS    21.    NORMAL 

Vllln.    Fresno,      M.    A.    Spear    vs    A. 

T.  Holman    $16  00 

June  9.  1022— liOTS  28  TO  26,  BLK  IS, 

Grand   Ave.   Park    Add,,    Frcano.  W. 

\.  .Sp.ftr  VB.  S.  M.  .Mbarlan  ..$67.00 
Jun<'   7,    1922      LOT    7    N    \    Lot   8    Ulk 

2,    FriMno,      N'Ictor    J    Cox    vs    R    II 

Mcintosh    et     a  I       $2;i.> 

June   7,    1622— LdTH   J<i   AND    1 ;    IILK 

2,       ('opelan«1       .Vddtlion,       Fresno. 

Victor   .1    I  ON    v^    It    r    Mcintosh    i>t 

„\  .,$;'ii 


XaUndrty,    Juno    )7,    1922 
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BUILDING  CONTRACTS 


SAN  joAaumr  courmr 

$3,.")00    aiirt    Over    Keported 


ADDITION    TO    SC'HOOI^ 

LOTS    1    TO    IC    INCL.    BLK.    216,    Ka.sl 

of    Center    St.,    Stockton.      Addition 

to    Jefferson    school    building. 
Owner — Board  of  Education  of  the  City 

of  Stockton. 
Architect — None. 
Contractor — Chutes     &     Zinck.     Tuxedo 

Ave.,  Stockton. 
I'-iled  .June  7,  '22.  Dated  June  5,  '22 
TOTAL  COST.  $G3, ooO 
i;ond.  none.  Limit,  120  working  days. 
Forfeit,  none.  Plans  and  specifications, 
none. 


INSTALLATION  OF  HEATING  AND 
ventilating  apparatus  on  above. 

.'ontractor — Edw.  L.  Gnekow,  123  VV 
Park    St.,    Stockton. 

i<'ili<)  .luiic  7,  '-i-l.  Dated  June  .'),  "22 
TOTAL    COST,     $10,278 

liond,    none       Limit,    120   working  days. 

Forfeit,  none.    Plans  and  .•!pecittcationf\ 

none. 


SCHOOL. 

\  SJEUR.A.  NEVADA  ST.,  STOCKTON. 
Eigbt-room  I)rick,  concrete  and 
ftame  addition  to  Jefferson  School 
Building. 

Owner — City  of   Stockton. 

Architect — Pete  Sala,  S07  N.  El  Do- 
rado  St.,   Stockton. 

Contractor — ^Chutes  &  Zinck,  Tuxedo 
Ave.,    Stockton.  $63,135 

Filed    June    10,    1922. 


liESIDENCES,  two  and  two  garages, 
$4000;  W  Jefferson  St.,  Stockton: 
owner,  A.  Vartholomeos,  Stockton: 
day's  work, 

RESIDENCES,  two,  $1900  each;  W  Jef- 
ferson St.,  Stockton;  owner,  J,  Gos- 
sett,  1205  S  Van  Buren,  Stockton; 
day's  work. 

IlESIDENCE,  $3500.  W  Acacia  St.. 
.Stockton;  owner,  G.  A.  Reviere, 
Stockton.      Day's    work. 

SCHOOIi,  8 -room  brick,  concrete  and 
frame  addition  to  Jefferson  School 
Bnilding,  $63,135.  N  Sierra  Nevada 
St.,  Stockton;  owner,  City  of  Stock- 
ton; architect,  Pete  Sala,  807  N.  El 
Dorado  St.,  Stockton;  contractor, 
Chutes  &.  Zinck,  Tuxedo  Ave., 
Stockton.      Filed    June    10,    1922. 

STORE,  $6,000;  S  San  Joaquin  St., 
Stockton;  owner,  H.  J.  Tye,  Orange 
and  Vine  Sts.,  Stockton;  day's 
work. 

RESIDENCE  and  garage,  $4900;  Ver- 
nal Way,  Stockton;  owner,  F.  P. 
Dobson,  1045  Vernal  Way,  Stock- 
ton;  day's   wcrk. 


COMPLETION  NOTICES 


SAN    JOAaUIN    COUNTY 


June  10,  1922— NEW  HOPE  GRAM- 
inar  S'chool  Bldg.,  San  Joaquin  Co., 
Cal.,  by  Robert  Nichols  Jr.,  Clerk 
of  Board.  Board  of  Trustees  of  the 
New  Hope  District  to  Ubels  &  Van 
Til    June    7,    1922 

.Inne  7,  1922 — S  51  FT.  LOT  1  AND  W 
%  lot  13,  blk  22,  E  of  Center  St, 
Stockton,  .lohn  J  B.arrett.  trustee 
for  Agnes  W  Stone.  Mary  A  Beldon 
and  Frank  I  Barrett  to  Geo  H 
Schroeder June    3,    1922 

June  7,  1922— LOT  9  BLK  4,  Rosedale 
S  !<;  lot  9.  Rosedale  Sub  of  Tracy. 
H  W  Matthies  to  whom  it  may  con- 
cern   May   15,   1922 


LIENS  FILED 


S.\N    JOAaiJIN    COUNTY 

Recorded  Amount 

June  12,  1922— S  30  ACRES  OF  E   % 
of  NWi^  Sec  82,  T  IN,  R  SB,  Stock- 


ton.    Central  Lumber  Co.  of  Stock- 
ten   vs.   P.   B.   Cassidy 1326.65 

June  10,  1922— ITN  SE  14  SEC  27,  T 
2S,  R  5E,  containing  39.54  acres. 
N  L.  Bishop  vs.  M.  M.  Silveira.  . 
$118.00 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


92,500    and    Over   Reported 


FLATS 

K  M;  LOT  5.  O.  P,  8lh  and  9th  Sts., 
Sacramento.      Four   flat    building. 

Owner— Hary  Duffy,  1419  F  S...  Sacra- 
mento. 

Architect — None. 

Contractor — M.  F.  MoKenzie.  1126  T  St.. 
Sacramento.  $10,868 

I'iled    June    7,    '22.      D.ited    June    3,    "2- 


I)VVELL1N(J,  two-story  9-room  and 
garage,  $11,000;  No.  1112  45th;  own- 
er, C.  E.  Wright,  817  J  St.,  Sacra- 
mento; day's  work. 

i:)\VELLINC;,  one-story  5-room  and  ga- 
rage, $2800;  No.  4840  U  St.,  Sacra- 
mento; owner,  Margaret  ('hisholiii, 
3205  42nd  St..  Sacramento;  con- 
tractor, John  Gordon,  4010  8th  St. 
Sacramento. 

DWELLING,  one-story  5-room,  $3500; 
No.  SI  17  C  S't.,  Sacramento;  owner, 
Mrs.  Margaret  W.  Harding,  3111  1 
St..  Sacrrmento;  contractor,  Fred 
p:ngberg.  Motor  R.  B.  Box  2347 
Sacramento. 

DWELLING,  one-story  5-room,  $4000; 
1521  Santa  Ynez,  Sacramento;  own- 
er, Dave  c;hristian,  708  G  St.,  Sac- 
ramento: contractor,  W.  E.  Trues- 
dale,    2116    H   St.,    Sacramento. 

DWELLING,  one-story  5-room,  $3700; 
No.  3032  2nd  Ave.,  Sacramento; 
owner,  F.  G.  Gillespie,  3132  2nd 
Ave.,  Sacramento;  contractor,  J. 
Edenhofer,  300  2nd  Ave.,  Sacra- 
mento. 

DWELLING,  one-story  5-room,  $3500; 
No.  1051  37th  St.,  Sacramento;  own- 
er. Earl  Inderkum,  2205  .1  St.,  Sac- 
ramenro;  contractor,  E.  E.  .Syden- 
stricker,   1010   27th  St.,  Sacramento. 

DWELLING,  cne-stoiy  5-room,  $2900; 
No.  1500  S  St.,  Sacramento;  owner, 
Leroy  C.  Smith.  1116  Q  St.,  Sac- 
ramento; contractor,  Thos.  B.  Hunt 
2926   S   S'..    Sacramento. 

FLATS,  two-story  (3)  flats,  $11,500;  No. 
2200  H  St.,  Sacramento;  owner,  E 
H.  Sprague,  717  17th  St.,  Sacra- 
mento; contractor,  G.  E.  Harvie. 
2212   T  St.,   Sacramento. 

DWELLING,  one-story  4-room,  $2500; 
No.  3800  12th  Ave.,  Sacramento; 
owner,  Mrs.  Delia  Laird,  1826  H  St.. 
Sacramento:  contractor,  Thos.  B. 
Hunt,   2926   S  St.,   Sacramento. 

DWELLING,  one-story  5-room,  $3900; 
No.  2309  22nd  St.,  Sacramento;  own- 
er, Prank  Stepanek,  1604  J  St.,  Sac- 
ramento; controctor,  Thos.  B.  Hunt 
2926    S    St.,    Sacramento. 

DWELLING,  one-story  5-room,  $5200. 
No.  1345  43rd  St.,  Sacramento;  own- 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 

' 


er,  \V.  M.  <^'ofTman,  27th  and  I  Sts., 
Sacramento;  contractor,  H.  \\. 
Robertson,  1142  37th  St..  .Sacra- 
mento. 

I'-LATS,  one-8tr.ry  (2).  $4500.  1605  X 
St,  Sacramento;  owner,  Alice  R. 
Miller,  612  O  St.,  Sacramento;  con- 
tractor, A.  S.  Miller,  612  O  St. 
Sacramento. 

.SCHOOL,  two-story  18-room,  $184,000: 
No.  .>300  Franklin  St..  .Sacramento: 
owner,  .Sacramento  City  School  Dis- 
trict; contractor,  K.  E.  Parker  Co.. 
519  California  St.,  San   Francisco. 

DWELLINGS,  two  1-story  5-room  and 
garages.  $3450  and  $3350  respec- 
tively; .No.  1525  T  St.,  and  609  24th 
.St.,  Sacramento;  owner.  Anna  E. 
Williams,  4440  San  Benito  Ave., 
Sacramento;   day's   work. 

DWELLING,  one-stor>  6-room  and  ga- 
rage, $3550;  No.  1017  W  St.,  Sac- 
ramento; owner,  Marion  Buljan 
48th  and  Q  Sts.,  Sacramento;  con- 
tractor, Peterson  &  Halstoad,  Motor 
Rt.   B,   Box   22,   Sacramento. 

DWELLING,  one-story  6-room  and  ga- 
rage, $4000;  No.  2615  Donner  Way. 
Sacramento;  owner,  F".  R.  Merv/in, 
2615  Donner  Way,  Sacramento; 
day's   work. 


BUILDINO  CONTRACTS 


SAN    MATEO    COUNTY 


BUNGALOW 

PTN.  LOT  3  BLK.  D  San  Mateo  Height.s 

San  Mateo.     Furnish  and  construct 

bungalow       and       garage,       except 

shades   and   electric   fi.xtures. 

Owner — Granville    Savage    anil    Etta    B. 

Savage. 
Architect — None. 
Contractor — Geo.  M.  Bobst. 
Filed   June    9.    '22.      Dated    May    20,    '22 

Frame    up    25% 

Plastered    25'> 

Completed   and   accepted    25"^ 

Receipted    bills    in    25% 

TOTAL  COST.  $2,700 
Bond,  none.  Limit,  60  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

BUILDING 

LOT  25  FT  FRONTAGE  ON  EAST  LINE 
Mission  St.  100  ft.  South  of  Temple- 
ton  St..  Daly  City,  Cal.  Construct 
and  furnish  one-story  frame  build- 
ing. 
Owner — A.  Palmisano. 
Architect -7- Louis      Mastrapasqua.      ."iS'i 

Washington  St. 
Contractor — Ernest  Swanson.  180  Jessie 

St.,  San  Francisco. 
Filed   June    %   '22.       Dated   May    31,     22 

Frame    up    $1472.50 

1st  cc>at  plaster   1472. .-iO 

Completed  and  accepted    ....    1472.50 

l.'sual  35  days   1472  .so 

TOTAL  COST,  $5,S9u 
Bond,  none.  Limit,  SO  ^^■orking  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUNGALOW 

LOTS  17  AND  18  BLK.  18,  Dungee 
Park,  Redwood  City.  Furnish  and 
construct,  except  garbage  reservoir, 
cement  walks,  wall  bod,  tile  roof, 
plastered  exterior  wall  and  buffoi 
in  dining  room,  one-story  bunga- 
low and  garage. 
Owner — L.    and    Ethel    Otzen.    Redwood 

City. 
Architect — N.      W.      Sexton.      Chronicle 

Bldg..    San    Francisco. 
Contractor — Gus.  Wallen,  Redwood  City 
Filed    June    9,    '22.      Dated    June    2.    •?2 

Frame    up     $2028.50 

Plastered     2028.50 

Completed   and   accepted    ....    2028. Se 

Usual    35    days     2028. oO 

TOTAL  COST,  $8,114 
Bond,  $4,057.  Sureties,  P.  E.  Brand 
and  M.  E.  Ryan.  Limit.  90  working 
days.  Forfeit,  tione.  Plans  and  speci- 
fications  filed. 
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COMPLETION  NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepted 

June  8.  1922— LOT  21  AND  PTN  OF 
22,  Blk  13,  Burlin&ame,  Cal.  Wil- 
liam   P  Kin.sey   and   Mary   K   Kelly 

to    C.    H.    Bessett      Building-   Co 

June  3,   1922 

June  8.  1922— LOT  23  AND  PTN  OF 
Lot  22,  Blk  13,  Burlingame,  Cal. 
Stanley  and  Mary  Kelly  to  C.  H. 
Ressett   Building   Co June    3,    1922 


LIENS  FILED 


SAN   MATEO   COUNTV. 


Recorded  Amount 

June  9.  1922— LOTS  6  AND  7,  BLK  2, 
Olenwood  Park,  Burlingame,  Cal. 
C  T.  Oould  vs.  Maria  V.  Rast  et 
al     $285.00 


BUILDINa  C0NTBA0T8 


CONTRA    COSTA    COUNTY 


BITNK  HOUSES,  three  reinforced  con- 
crete bunk  houses  for  employes. 
$15,675;  Nevin  and  B  Sis.,  Rich- 
mond- o-wner,  A.  T.  &  S.  F.  R.  R.; 
contractor.  Yard  &  Hichborn.  Trust 
&  Savings  Bank  Bids.,  Los  Angeles 

DWELLING,  frame,  $3100:  E-12th  be- 
tween Barrett  and  lloosevelt.  Rich- 
mond; owner,  J.  K.  Rumrill.  636 
5th,  Richmond;  contractor,  J.  A 
Faprastrom.    147    12th.    Richmond. 

DWELLING,  one-story  frame,  $3500: 
N  Roosevelt  between  42nd  and  43rd 
iiichniond;  owner.  F.  Norton,  139 
ranil>ridge  A\'.ay,  Oakland:  contrac- 
tor, K.  J.  Hennlng-,  546  43rd,  Rich- 
mond. 

DWELLING,  one-story  frame,  $3500; 
W  42nd  between  Macdonald  and 
Nevin,  Richmond:  owner.  R.  W. 
Pimm.  320  42nd  St.,  Richmond;  con- 
tractor, K.  J.  Henning-,  iiiO  4;<rd 
St.,  Richmond. 

FLATS.  two-«tory  frame  (2)  flats, 
..6550;  SE  4th  and  t'hanslor.  Rich- 
mond; owner,  R.  G.  Schaudeker. 
227  Chanslor,  Richmond:  contrac- 
tor, K.  J.  Heniiintr,  546  43rd  St.. 
Riclimond. 


COMPLETION  NOTICES 


SAN   MATBO   COUNTY 


Recorded  Accepted 

June  14,  1922— LOT  8  BLK  9  MAP  2, 
Borhym  .Sand  Co,  Burl'ngamc,  Cal. 
T  H  Simpert  to  W  T  Co,  a  cpln, 
and  J   E  It.Tlf Tune   10,  J922 


LIENS  FILED 


■  AN  MATEO  COUNTY 

Recorded  Amouat 

Ju.M-  13.  1922— LOTS  12  AND  IK  Ulk 
45  l^yc.n  and  Il'ine  SuT>,  BuriinKanic 
t'al.       I'elor     Koy     vs     August    and    • 

Julie   UellraKft,   .1   al $76.50 

June  J  3.  19;'2— LOTS  12  AND  IH  Blk 
45  l..y(  n  and  Ilo.-it;  Sub,  IlurlliiKanie 
Cal.  William  SamuHtin  va  Auguut 
kitd  Julio    I«llr.iK<-.   ct   al $45.00 


OFFICIAL  PROPOSALS 

M  'dtlt  IIIIK'il      llolll      I'ilgl-      17) 

MITICK   TO    (  llNTnACTURN 

(llrnlInK     nnd     N  <'iii  llnllns     Nxatrm 
Orland  lliuli   Srhool) 

NOTICR    IS    HEIll   l.V    OIVBK    That 

nnnled    tUdn    will     i< ivid    by    tin- 

Hoard     of     Trii    •  ■  n  liitiil     Jnmi 

Ifnion    lllKb   S<  I  i.   Gionn   and 

'rrhiiiiiu    <'iMiiiii.  1    <'ui|fornlJi. 

until  H  iiVlnok   I*.   M.,  »t  sntarday,  Jnnr 
Xt.    ii»22,    for    luniNhlnK     >><<l    initiallliiK 


a  heating  and  vealilaling  system  for 
the  high  school  building  to  be  built 
in  said  district,  in  accordance  with  the 
l>lans  and  specifications  as  prepared  for 
same    by    ^V.    H.    Weeks,   architect. 

Plans  and  specifications  may  be  seen 
at  the  residence  of  the  clerk  of  the 
district. 

All  bids  should  be  presented  on 
blanks  furnished  by  the  Board  of 
Trustees. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  some  responsible 
California  bank  in  a  sum  iiot  less  than 
five  iier  cent  of  the  amount  of  bid, 
made  payable  to  George  Clark,  Presi- 
dent of  the  Board  of  Trustees,  as  a 
guaranty  of  good  faith  that  the  party 
to  whom  the  contract  may  be  awarded 
will,  within  ten  days,  enter  into  the 
necessary  agreement  and  bonds  for 
the  faithful  performance  of  said  work, 
and  in  case  the  person  to  whom  the 
contract  may  be  awarded  fails  or  re- 
fuses to  enter  into  said  agreement  and 
bonds,  said  check  will  be  forfeited  to 
said  district  in  the  manner  provided 
by  law. 

Each  bid  must  l)e  enclosed  in  a  seal- 
ed envelope  and  sent  to  L.  E.  Brownell, 
Clerk  of  the  Board  of  Trustees,  at 
Orland,  California,  and  endorsed,  "Bid 
on   Heating  S.vstem." 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

GEORGE   CLARK,   President, 
L.   E.    BROWNELL,   Clerk, 
W.    L.    THOMPSON, 
MRS.    SARAH   A.    KING. 
GUY    SMITH, 
Board     of     Trustees     of     Orland     Joint 
Union    High    School    District. 


BIDS    WANTED    FOR     STOCKTON 
SCHOOI.. 


(Ilriok,    Frnme    nnd    Concrete 
Coiu  traction 


RHtiinatod    Coat.   1100.000) 

NOTICE   TO    BIDDKRS    ON    NORTH 

SCHOOL   KIGHT-ROOM 

ADDITION 


Notice  to  bidders  Is  hereby  piven 
that  bids  on  North  School  Addition 
general  construction  and  also  heating-, 
plumbing  and  wiring  group,  as  per 
plans  and  specifications  on  file  at  the 
oflice  of  the  architects.  Davis-IIeller- 
Pearce  Co.,  Delta  Building,  Stockton, 
Cal.,  will  bo  opened  on  Wcdnoaday, 
.lune  21a(,  1922,  at  7:.SO  pan.,  at  the  of- 
fice of  the  Board  of  Education,  cor- 
ner of  Lindsay  and  San  Joaquin  streets. 

Bidders  may  bid  upon  the  proneral 
construction  work  or  upon  the  heat- 
ing,   plumbing    and    wiring    group. 

The  Board  of  Education  reserves  the 
right    to    reject    any    or    all    bids. 

\  certified  check  of  ten  per  cent  of 
the  amount  bid  must  accompany  said 
bid. 

Dated    June    7th,    1922. 

By  order  of  the  Board   of  Education. 
By    ANSEL    S.    WILLIAMS, 

Secretary. 


NOTICK    TO    CONTRACTORS 


(Telephone    Ulne) 


Sealed  bids  will  be  received  by  the 
Directors  of  the  Grenada  Irrifration 
District.  Siskiyou  County,  Cnllfnrnla,  at 
their  ofTlce  In  Grenada,  ('ailforrila,  np 
to  1KN)  P.  Mn  Wednradny,  June  21, 
lft22,  for  the  construction  of  about  six 
and  one-half  (6V4)  miles  of  telephone 
line. 

At  the  time  and  place  named,  the 
bids  will  he  publicly  opened  and  read 
and  th"  work  will  be  let  to  the  lowest 
reH|)onslble   bidder. 

Plans,  spoclficatlonw  and  form  con- 
tract can  be  nceii  at  the  odlcc  nf  the 
District  at  Qrenada,  or  nt  the  odico  of 
the    DlRtrlct'i    Engineer,    Fred    II     Tib- 


J.  A.  MOHR  &  SON 

Ciraeral  Palntlns  Contraetora 

S'peclallsta  In 

ConiKessed  Air  Painting 
and  Sand  Bla^tin^^ 

110    Jeaalc    St.,    2216    Klllinor«    .Si 
Ban   Francisco 


betts,  in  the  Alaska  Commercial  Build- 
ing, San  Francisco. 

Full  sets  may  be  taken  out  on  the 
deposit  of  $5.00  to  insure  return. 

Each  bid  shall  be  accompanied  by  a 
certified  check  for  not  less  than  10% 
of  the  bid,  made  payable  to  the  Presi- 
dent of  the  Board  of  Directors  of  the 
Grenada  Irrigation  District,  to  be  held 
as  security  for  the  execution  of  the 
contract  by  the  bidder  if  the  work  is 
awarded  to  him. 

The  District  reserves  the  right  to 
award  a  contract  for  any  or  all  of  the 
wo:-k  herein  described. 

The  District  reserves  the  right  to  re- 
ject any  or  all  bids. 

By    Older   of    the    Board    of   Directors 
of    the    Grenada    Irrigation    District. 
J.   G.   HADDOCK, 

President. 
VICTOR    BOVO, 

Secretary. 


List  of  Members 

Vallejo  Builders'  Exchange 


OFFICERS 

John    Sullivan     President 

C.    H.    Miller Vice-President 

L.     K.     Talley Secretary 

W.    F.    Horan Treasurer 


CEMENT    CONTRACTOR 

Bode,  A.   E. 
Johnston,   E.   L. 

ISLKCTRICAL.     CONTRACTORS 

Vallejo  Electric  Light  &   Power  Co. 
WatkiiKs    l<:ioctric    Supply   Co. 

GENERAL.  CONTRACTORS 

Averili,  S.   H. 
Panning,    R.    H. 
Barenchi.    George 
Cavallo,  J.   F. 
V  randell,   E.   E. 
Dubnoff,   Harry 
Estes,  G.  C. 
MoNaughton,   E. 
Paganini,   David 
Sullivan,   John 

G  It. A  DING    CONTRACTOR 

McGill,  Thomas  J. 

HARDWARE 

Wilder  Hardware  Co. 

HIGHWAY    CONSTRUCTION 

United  Construction  Co. 

STEAM    HEATING 

Hellerman    Plumbinc  Shop 
M'MBIOR 

Perry  Lumber  Co. 
Telchelra    Lumber   Co. 
Vallejo    I^uildcrs'    Supply   Co. 

L.IMK,  SAND,  CEMENT,  ETC. 

("lavo,  Joseph 

Horan  Company 

Stark,    John 

Vallejo    Rock    &    Sand    Co. 

MILLWORK 

Foster's  Planing  Mill 
Pacific    Mfg.    Co. 
Perry   Lumber  Co. 
Telchelra    Lumber  Co. 
\allejo   lUiJldtT.M'    Supi>ly    Co. 

PAINTERS    A\-D    I>APKRH.\NGERS 

I'arnewilz,   J.    W. 

Barnowltz  Painting  &  Decorating  Co. 

Fawectt,    Walter 

Vera  A  Castro 

PLA8TBRKRS 

Adamson,    M.    S. 
Driscoll.   D    F. 
Hourne,  C.    H. 

PM'MBKRS 

Mullarman    Plumbing  Shop 

Luuncy,  J.   J. 

Wlldir    Hardware    CO. 

ROCK.    HAND.   BTC. 

Vallejo  Rock  *   Sand  Co. 
ROOFERS 
Talloy.   L.   K. 

SHEET    MICTAI.    (O.X  IK Ai   I'olt 

Glaus   &   Daniels 
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A  ••Plttsbmrg^  AntomaHc 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates high  quality 
tliroughoat. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  net  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON   BUILDING 

San   Prariclsco,   Cal.  Portland,  Oregon 


Tel.   Market   1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradlor 


221  OAK  ST. 


San  Francisco 


Dorite  Stucco 


Lot  our  Contracting  Department  Figure  your  Stucco  Plans 
WE  3IAY  GIYE  lOU  A  BETTER  FIGURE 
^>  e  know  we  will  give  you  a  Better  Job 


ivii;-w  YORK 


T>ORITE  MANUFACTURING  COMPANY 

110    UTAH     ST..    SAN    FRANCISCO 
Phone   Park   383S 


LOS     ANGKI.KS 


\o{\ 


LIBERTY 

WAIIBOIRD 

MAN  U  t<S.CJU  R  fO  .'JW 

KEY- HOLD  iMl^RUtHJ  COMPANY 


A  Fibered  Gynaum  Plaster 
Board  that  will  not  shrink, 
wmrp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

OflFice  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 
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Work 


AVe    manufacture    \V1HE   WORK    for    the   following    purposes: 

A\'indow    guards    for    Kesidences,    AVarehouses   and    Manufacturing-   Plans. 

Overhead    guards    for    Elevator    Shafts. 

IClevator   Enclosures. 

Freight  Elevator  Cars  and  Doors. 

Skylight    Covers,    Vents. 

rroieoticn    guards    for    S'idewalk    Poors. 

Machinery    safety    guards. 

Auto   truck    Enclosures   and   Doors. 

Locker    Doors,    Stall   Guards. 

Partition   Screens  for   Offices,   Garages, 

Warehouses,   etc. 
AVire  .signs   for  Buildings,   etc.,  etc. 


WRITE    FOR    LEAFLET. 


Tenth   and 

Harrison 

Streets 


Michel  &  Pfeffer 


Iron  Works 


Market 
7S« 


Kars^n  (Eonatrurticn  ISrpnrtfi 


Issued   every  businesB  day  of  the  year 
advance  Information  on  work 


Furnishes 


k  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500   MISSIOIV   STRKET  SAN   FTIANCISCO,  CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL.   MINBEIl  YARD 

Dry  Kiln  Cap.Tclty,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work.    Htoek    Doom,    iaah 

Frnmeii    nnd    Mouldlnira 
17TII    *    KANSAS    STS.  -  HAN    FRANCISCO 

I'hori.'    Market    1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-T44  Busti  St. 


SAN  KRANCISCO 


Member 
Insurance  Brokrrs  Exchange 


rhont-    MiHhIoii    L'CO; 

Itrn.   Phone  Mission  6223 


Fire  Protection  Products  Go. 

FIRE  DOOR  EXPERTS 

Knlnnirln.      (Viyp<  r      niiil      llronvt* 
l>«M>rii  nnll  Trim 

Orniinirnliil    Fntmnrea 

Sheet    Mrliil    Work    of    lOverr 
llearrlptlon 

CHAH.     .S<lll   t.THEIS.     Mrt. 

3ii7-:tiitt  TU  I.N  I  iKTii  rruii:ii:T 

near   lliirrlanu   %t. 
BAN    rn  *%l  !•<<<).    CAMF. 


Lewis  Rooting  and 
Asbestos  Works 

ISO  JEMflIB  ST.  n.  P. 

I'honfl  Sutter   6700 

lirnnrk — tOSS  University  Ave.. 
Herkeiey — Phone  Berk.  4360 

llfiof   I'alnta-^HoollBC    Hepaira 
ShInKle     Metal     (irarel 

Aaheatoa     and      IHagraeala      Steaai 
I'Ipe  nnd   Roller  CaTerlns 


JOQST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchanre) 

lOM    MARKET  ST. 

rhone  Market  891     EMn  Franotioo 


15    Cents    P«r    Copy 


Pkoae   Donslaa  SS79 


Publication    Office 
ROO      MlMBlon      Street 


SAN  FRANCTSC'O,  (JALIF.,  JUNE  24,  1922 


Published  Every  Saturday 
T«eiitj"-)»e<?onil  V«'ar  Xo.  2!i 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


^ITRITB  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  210  American  Nafl  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR   SALE  BY   ALL,    LUMBER   AND    B     VILDING    MATERIAL    DEALERS 


theHeavyDuty 
Mixer 


w 


,^t 


ii 


1 


MSxer  Price 

" '  Mpilfardagp  Costs- 


Two  vastly  different  things! 

What  s  the  value  of  price  saving  if  you 
fail  to  get  the  heavy  duty  construction 
which  means  continuous,  uninterrupted 
performance — lowest  cost  yardage? 

On  the  job,  not  on  the  sales  floor,  is  where  your 
mixer  demonstrates  its  profit  and  loss  worth — 
and  no  margin  of  price  can  ever  compensate  for 
the  higher  cost  of  yardage,  the  loss  of  break- 
downs,   delays    and    fast    depreciation. 


Mixer  heavy  duty  construction  is  too  vital 
to  your  profit  to  be  trifled  with,  either  by  you  to 
save  a  fe-v  dollars  in  purchase  price,  or  by  the 
Koehring  Company  to  meet  price  competition 
vi/hich  is  always  the  penalty  of  quality  leadership. 

KOEHRING  CAPACITIES 
PaverM:     7,  14,  21,  32  cu.  ft.  mixed  concrete  steam  and 
gasoline,   multi-plane    traction,    loadinp;    derricks, 
power  dis^.l1ar^;c   chute.     Write  for  catalog  P  CXX). 
Conatruction  Mixcra:     10,  14,  21,  28  cu.  ft.  mixed  con- 
crete, steam   and  gasoline,  power  charging  skip, 
batch  hoppers.    Write  for  catalog  C  000. 
Dandi*  Mixern:     4  and  7  cu.  ft.  mixed  concrete,  steam 
or  gasoline,  low  charging  platform,  power  charging 
skip,  and  lii;l"  ^luty  hoist.   Write  for  catalog  D  000. 


KOEHRING  COMPANY,  Milwaukee,  wis. 


•EVERYTHING  FOR  THE  CONTRACTOR" 

HARRON    RICKARDC^   McCONE 


S&n    Francisco 


Lo»  Angeles 
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U.     S.    ENGINEERS    WILL     CONSIDER 
CARQ.UINEZ    BRIDGE    PLANS 

Hearings  on  the  application  of  the 
San  Francisco  Transit  Company  for 
permission  to  construct  a  vehicular 
bridge  across  Carquinez  Straits,  Con- 
tra Costa  to  Solano  County,  will  be 
held  in  the  office  of  Colonel  Herbert 
Deakyne,  head  of  the  army  engineers 
of   San   Francisco,    on   June    30. 

The  bridge,  which  is  expected  to 
co.st  nearly  $2,500,000,  is  to  be  built 
from  a  point  two  miles  east  of  Crock- 
ett to  Dillion's  Point  on  the  Solano 
shore,  is  to  be  a  fabricated  structure 
3100  feet  long  and  will  carry  a  30-foot 
roadway.  The  main  span  will  be  1500 
feet  long  and  will  have  a  clearance'  of 
1.5  fec-t  above  water,  enough  to  allow 
passage  of  any  modern  or  projected 
ship.s.  The  secondary  spans  on  either 
side  will  be  750  feet  in  length.  The 
bridge  is  to  have  on  macadam  road- 
way sufficiently  wide  to  carry  two 
streams    of    traffic   either    way. 

Plans  of  the  project  have  been  laid 
before  Colonel  De.akyne  and  have  been 
forrt'arded  lo  Washington  for  study  by 
officials  there  to  determine  whether  or 
not  there  will,  be  any  objection  on  the 
part    of    the    War    Department. 

Charles  Evans  Fowler  of  New  York 
I'lepared  the  plans  for  the  project  at 
i!ii;  request  of  the  Transit  company, 
which  is  headed  by  Dr.  Otto  G.  Frey- 
erniuth,  with  H.  Martin,  vice-president, 
Arthur  St.  Claire,  secretary,  L.  H.  Sil- 
vcinian,    treasurer. 


\V.  B.  Greeley,  Chief  Forester  of  the 
United  States,  on  a  recent  visit  to  San 
Francisco,  declared  "the  responsibility 
of  supplying  the  nation  with  timber  is 
gradually  being  shouldered  by  the 
West,  and  at  the  end  of  ten  years  Cali- 
fornia and  the  Pacific  Coast  will  be 
called  upon  to  meet  the  entire  de- 
mand." 


Costs  in  the  building  industry  now 
average  approximately  25  per  cent 
belovr  the  peak  period  of  1920,  It  is  re- 
vealed in  a  study  of  the  prices  of  ma- 
terials and  wages  of  labor  just  com- 
pleted  by    the    Department   of   Labor. 

Material  prices  average  approxi- 
mately   41    per    cent   below    1920. 

Wages  in  1921  averaged  2  per  cent 
higher  than  in  1920,  according  to  the 
Labor  Department  studies.  This  study 
does  not  Include  scales  of  1922,  which, 
however,  are  known  to  be  lower  than 
the  scales  of  1920.  In  some  lines  of 
building  wage  scales  were  reduced  15 
per    cent    last    fall. 

The  general  reduction  In  building 
costs  has  encouraged  the  development 
of  a  boom  in  building,  now  practically 
nation-wide,  according  to  the  Federal 
Reserve    Board. 

Wartime  rent  levels  are  tending  to 
reduction  as  a  result  of  the  increased 
building  overcoming  the  shortage  of 
living  quarters  throughout  the  coun- 
try. In  some  sections,  particularly  in 
New  England,  reports  to  the  United 
States  Employment  Service  show  that 
there  is  no  shortage  whatever  of  shel- 
ter. 

In  Boston  the  cost  of  new  building 
and  the  rental  standard  bear  approx- 
imately the  saime  relation  to  each  oth- 
er as  in  the  pre-war  period,  accord- 
ing to  a  report  to  the  Federal  Reserve 
Board.  There  is  still,  however,  a 
shortage    of   homes. 

Wages  and  labor  costs  are  expected 
to  resume  an  upward  trend  as  in- 
creased building  throughout  the 
country    brings    a    wider    demand. 

Wages  are  now  nearly  double  the 
rates  of  1914,  despite  recent  readjust- 
ments. 

The  cost  of  materials  is  68.4  per  cent 
above   1914. 

Neither  wages  nor  materials  ever 
will  return  to  the  pre-war  level.  In 
the  opinion  of  Government  observers 
and  manufacturers.  According  to  this 
point  of  view,  the  level  of  1922  rep- 
losents  a  new  starting  point  for  build- 
ing costs.  If  correct,  this  view 
would  mean  that  now  is  the  time  to 
let  contracts  for  those  persons  who 
wish  to  build  houses  at  the  lowest 
cost. 

The  shortage  of  building  mechanics 
IS  already  beginning  to  be  experienced 
In  many  sections  of  the  country.  This 
shortage,  if  continued,  is  certain  to 
fiice  contractors  to  pay  higher  scales. 


FKESNO      ARCHITioOIS    .SIOKK      COM- 

PETITION       ON       COIRT      HOUSE 

PHO.IErT 


Seven  architectural  firms  of  Fret^iio 
have  filed  a  proposal  with  the  Fresno 
County  Supervisors  urging  that  the 
proposed  addition  to  the  County  Court 
House-  be  built  in  accordance  with  the 
civic  center  plan  and  that  an  architect 
for  the  building  be  selected  under  the 
•■•ompetitive  system  of  the  American 
In.stitute  of  Architects.  The  jury  of 
award  would  bo  composed  of  an  aichi- 
ttclural  adviser,  one  disinterested  ar- 
chitect, one  member  of  the  city  plan- 
ning commission  and  the  board  of  su- 
pervisors. 

^  The  proposal  is  signed  liy  .-Vrchitects 
Ccates  &  Tiavor;  H.  H.  MOtchkin, 
Ernest  J.  Kump  Co.;  R.  F.  Felchli'i. 
Glass  %  Butncr;  E.  W.  Peterson  and 
Swartz   &    Kvland. 


Because  of  the  notable  success  of  the 
building  material  exhibit  given  in  Jan- 
uary at  the  Hotel  Clark,  Stockton. 
by  the  Stockton  Architects'  Associa- 
tion and  because  of  the  unlimited  op- 
portunities for  other  worthy  activities, 
the  members  of  the  body  enthusiastic- 
ally decided  at  a  meeting  held  June  V.< 
to  i)i-rfect  a  permanent  organization, 
and  elected  officers  as  follows:  Glenn 
Alien,  president;  Wm.  J.  Wright,  vice- 
president,   and    J.   M.    Burke,    secretary. 

Architectural  and  building  material 
exhibits  and  the  fanious  studio  ball 
and  revel  given  In  Jantiary  by  the  As- 
sociation will  now  become  annua! 
events   for  Stockton. 

The  Acsociatlon  will  also  foster  such 
lelations  between  architects  as  will 
benefit  the  profession  and  their  clients 
and  a  higher  .standard  of  building  will 
!)e  aimed  at  by  all  members. 

Great  enthusiasm  prevails  amongst 
the  rneir.bcrs  of  the  As.^ociation  over 
the  work  already  accomplished,  and 
great  appreciation  Is  expresfsed  for  the 
cordial  support  given  by  the  building 
industries  and  the  general  public  to 
the   efforts    of   the   Association. 


IRRIGATION   MAP  OP  CALIFORNIA 
COMPLETED 

A  new  irrigation  map  of  California, 
combining  irrigation  features  with  re- 
lief and  a  completely  revised  base,  has 
just  been  completed  by  the  Division 
of  Agricultural  Engineering  of  the 
United  States  Department  of  Agricul- 
ture, with  headquarters  in  Berkeley 
co-operating  with  the  State  Depart- 
ment of  Public  Works  and  the  College 
of  Agriculture  of  the  University  of 
California. 

The  preparation  of  this  map  has  In- 
volved the  location  and  field  platting 
of  5, 990, 300  acres  of  irrigated  land  out 
of  a  total  in  the  State  of  23,912,200 
acres  found  to  be  irrigable  to  the  ex- 
te7U  water  is  available.  The  figures 
show  California  well  in  the  lead  of  all 
M'estern  Si^ates,  both  as  to  irrigated 
and    irrigable   areas. 

Besides  giving  information  as  to  the 
location  and  extent  of  the  irrigable 
and  irrigated  lands  of  the  State,  the 
map  .shows  the  location  of  the  prin- 
cipal irrigation  and  power  canals  and 
conduits,  existing  reservoirs,  rainfall 
and  stream  gauging  stations,  and  ex- 
isting   hydro-electric    developments. 

SAX    FHA.NriSCO    GROWING    BIG    A«s 
K.VCTORY     CENTER 

San  Franci.'^eo  had  260  factories  in 
operation  on  January  1.  1920,  .according 
to  a  preliminary  statement  of  the  re- 
sults of  the  1920  census  of  manufac- 
turers covering  the  year  1919.  an- 
nounced lecently  by  the  United  States 
census  bureau.  Total  capitalization  oi 
the  plants  was  f 326, 398, 000.  an  increase 
of  124.1  per  cent  over  the  vear  1914 
Persons  engaged  in  manufactures  here 
in  19111  totaled  61.328.  of  whom  2461 
were  proprietors  and  firm  members, 
10.LS7  salaiied  employes  and  48  590 
w.a.are  earners.  Their  earning.s  amount- 
ed t-)  ?78,621.O00  for  the  year.  Materials 
used  in  the  manufactures  were  valued 
at  ?261. 4 18.1100.  while  the  value  of  the 
products  w.v>;  ?  117,321.000.  The  ceu'su': 
ot  manufactures  excluded  the  hand 
trades  and  neighborhood  industries  and 
included  only  establishments  conducted 
uii.ler   tho   !^o-r.-,Med    factory  system 


Brtt/DING     AND     ENOINEEMNG     NBW8  Saturday,  j«„.  j4.  1922 

ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Building  Industry,  the  official  publi- 
cation of  the  Builder's  Exchange  of 
Cleveland  and  of  the  Ohio  State  Asso- 
ciation of  Builders'  Exchanges,  notes 
that  -'although  Los  Angeles  is  strictly 
an  open  shop  town  and  San  Francisco 
is  open  shop  in  all  except  two  trades, 
watres  in  the  building  industry  are 
vpry  high.  This  seems  to  refute  the 
argument  advanced  by  union  leaders 
that  the  open  shop  means  starvation 
wages."  When  the  cost  of  living  is 
laken  into  consideration,  wages  in  Los 
.Vngeles  ar.'  relatively  as  high,  if  not 
higher  than  in  any  other  city  in  the 
country.  Moreover,  mechanics  in  the 
building  trades  in  Los  Angeles  are  not 
prriodically  forced  Into  idleness  by 
•strikes,  and  the  thrifty  ones,  as  a  re- 
.siili,  have  a  bank  account  or  their 
own  home,  or  both.  —  Soutltwest 
Builder. 


The  State  Board  of  Forestry  is  au- 
thorized to  use  money  out  pf  the 
$300,000  appropriated  in  1921  for  the 
purchase  of  redwood  timber  land  in 
Humboldt  County  for  supplying  water 
and  sanitary  facilities  on  the  land 
purchased  for  public  benefit.  Such  Is 
the  opinion  of  Attorney  General  U. 
.>-■.  Webb  to  the  Forestry  Board.  Webb 
declared  that  to  make  the  land  avall- 
;ible  to  the  public  it  is  necessary  to 
•upply  sanitary  facilities  and  uncon- 
laminated  w.iter.  The  Forestry  Board 
asked  for  tlie  opinion  because  the 
State  Board  of  Control  had  ruled  that 
ihe  $300,000  was  appropriated  solely 
for  the  purchase  of  redwood  timber 
land. 


Oukland  Tribune,  under  date  of  June 
16,  <?pys:  "Several  lower  'bay  men 
who  yesterday  conferred  with  Louis 
Stelger  and  A.  W.  Wehe  on  financing 
«>f  the  Steiger  Brick  Works  north  of 
Vallejo,  sought  to  take  over  the  en- 
tire project  and  release  the  pledges 
made  by  Vallejoans  who  have  already 
Itromised  .supiiort,  but  Stieerer  and 
Wehe  fpJlP<I  to  lake  kindly  to  this 
proposition  Investigation        of        the 

sources  of  th(^  revrenue  promised  the 
company  by  these  men  revealed  tfliat 
they  were  acting  In  the  interests  of 
Hevenil  large  brick  and  tile  operators, 
and  that  their  Intention  was  to  buy 
the  v'^r.t  and  never  allow  It  to  he 
opoi.cd.    it    la    said." 


l.luyrl  OIncy  of  DInuba.  Cal.,  Is  the 
flmt  former  Hervlce  man  In  the  State 
of  California  to  receive  a  certldcatc 
which  entitles  him  to  a  fSOOO  loaji  to 
buy  or  build  himself  a  home.  The  cer- 
tificate was  dellveied  to  bin)  I>y  Koh- 
•Tt  Smith  of  Sacramento,  secretary  of 
the  Vetcruns'  Wclf.-ire  I'.oard  The  last 
LefflKlature  paused  a  bill  mnklnff  It 
pOHllblc  for  the  .SUlc  to  loan  fr.rm.  r 
rervl-ir  men  money  wUh  whioh  to  pur- 
chase or  build  a  home.  A  low  Interest 
rale  In  «  barned,  with  forty  years  to 
r-pay. 


A       pellllon    iiltrn«i<1      by     23    of      the 
I^RdlliK   cor,'  ..f   fjlondale,   Calif., 

han  hi 'u   !■•  .   till-  ••|ty  Council 

R<<klnK   for    '  rnent  of  an   ordln- 

unre  ref|uirlitk  <oi.u.tctors  doing  work 
In  that  rliy  io  take  out  a  llc<  sc.  They 
nHHcrt  they  an  cm  (tied  to  iiroiectlon 
from  outside  contractorii  who  take 
work  Ht  a  low  priii  Hiid  sllifht  It  or 
lenve    the   owner    holdlns    the    bay. 


The  Santa  Fe  and  Los  Angeles  Har- 
bor Railroad  has  applied  to  the  Inter- 
state Commerce  Commission  for  au- 
thority to  issue  500  shares  of  new 
stock  and  sell  the  issue  at  $100  a 
share,  the  funds  to  be  used  in  con- 
strurtintr  a  line  from  El  !5egundo  to 
Wilmington,  in  I.os  Angeles  County, 
a  distance  of  twelve  miles.  The  .Atch- 
ison. Tojieka  &  Santa  Fe  Railroad  at 
the  same  time  seeks  permission  to 
'ease  the  road  which  the  harbor  00m- 
l-any   i-eeks    to   build. 


The  Oakland  Chamber  of  Conii'ierce 
has  recreated  the  Manufacturers' 
P.ureau.  This  organization  of  indus- 
trial Uadcrs,  at  one  time,  was  one  of 
the  Ftrungost  org-anizations  of  Ita 
kind  in  California,  but  was  disbanded 
by  mutual  consent  of  the  members. 
The  new  body,  which  will  number  sev- 
eral hundreds,  will  make  it  its  busi- 
ness tc  care  for  industrial  problems 
effecting    the    members. 

Morris  Stulsaft,  representing  the 
.Stulsaft  Comi)any,  wholesale  plumbing, 
has  purchased  a  large  part  of  Lot  4 
of  the  block  bounded  by  Front,  Second, 
H  and  I  streets,  Sacramento.  The 
premises  have  been  leased  by  the  Stul- 
saft Company,  which  now  becomos  the 
owner.  Revenue  stamps  attached  to 
tihe  deed  when  recorded  indicate  a  sale 
lirlce    of    $41,000. 


The  Fresno  County  Supervisor.^  have 
passed  an  ordinance  prohibitini?  the 
"placing  of  any  sign,  picture  or  ad- 
vertisement upon  the  right  of  way  of 
any  public  road"  in  the  county  Vio- 
lation of  the  ordinance  is  declared  to 
be  a  misdemeanor  and  Is  puni.shable 
by  a  fine  of  $100  and  a  jail  .'sentence 
of   thirty   days. 


A  resolution  authorizing:  .lames  K. 
O'Brien  o:  Smarf.sville,  Cal.,  president 
of  the  Talioe-Uklah  Highway  .A.^^socia- 
tion,  to  appoint  a  committee  of  fifty, 
from  over  the  Slate,  includlni;  him- 
self, to  consider  highway  tuaturs  for 
legislative  action,  was  appointed  at  the 
.mnunl  meeting  of  the  Associnttnn  held 
II.    I  ppcr    Lake,    Lake   County.    .Inne    19. 


The  I'nited  Warehouse  Co.  oi  Fres- 
no, E  M.  I'rescoft,  manager,  \\  ill  erect 
a  f.n  tory  liullding  in  O  street,  near 
Mcnlt  rey,  Fresno,  to  be  leased  to  the 
rrldhaiii-Low  Co.  of  Los  Angeles, 
which  will  operate  11  carton  factory 
employing  from  BO  to  ion  iK.rsons. 
.Machinery  costing  more  than  $100,000, 
already  purchased,  will  be  Installed. 

The  Weed  Lumber  Co.,  In  Siskiyou 
County,  announces  an  Increase  in 
wages  of  'J  4  and  5  cents  an  hour. 
With  a  few  exceptions,  all  employes 
of  the  company  share  In  the  increase. 
When  the  company  changod  tcv  u  ten- 
hour  basis  lately,  the  dally  wane  scale 
was  Incrcn.ied.  but  the  honi  l.\  wage 
decrensed. 


rhe  City  of  Napa  prnpo.Hea  lo  pur- 
chase the  works  of  the  Nnp.i  city 
AN'ntor  Co.  for  $240,000.  and  ■>!..  rnle  It 
n«  n  municipal  water  sy^frin  Pur- 
chase will  he  nnanced  fhrouKli  a  bond 
Isn.ie. 


\V.  J.  Doherty  prominent  luinliorman 
of  rtaker^fteld  was  killed  In  un  .luto  ac- 
cident, June   l«th. 


H.  T.  Whyte,  formerly  chief  engi- 
neer and  general  superintendent  of  ice 
production  for  the  Consumers'  Com- 
pany of  Chicago,  has  been  appointed 
chief  engineer  of  the  Pacific  Fruit  Ex- 
press Company,  -which  provides  the. 
refrigerator  cars  and  icing  facilities 
for  the  Southern  Pacific  Railroad.  He 
will  -naintain  headquarters  in  San 
Francisco.  Whyte  is  chairman  of  the 
lOducational  Committee  of  the  National 
Association  of  Refrigerating  Engineers. 


A.  W.  Palm  has  been  named  secre- 
tary of  the  Sacramento  Builders'  Ex- 
change, succeeding  Chas.  H.  Johnson, 
who  served  as  secretary  under  a  for- 
mer Board  of  Directors.  Palm  was 
formerly  connected  with  the  office  of 
A.  W.  Norris,  Siacramento  contractor, 
and  now  president  of  the  Builders'  Ex- 
change. 


The  name  of  William  A.  Fitzgerald, 
i'oinier  managing  editor  of  the  Fresno 
Uei)ubllcan.  is  mtntioned  as  the  pos- 
sible successor  on  the  State  Railroad 
Commission  ti  Harvey  D.  Loveland, 
deceased. 


Slate  Highway  Commission  has  pur- 
chased one  acre  site  in  Yreka  and  will 
erect  warehouses  to  store  materials 
lor    hiyrhwny    construction    in    Siskiyou 

C'ount.v. 


The  Hayward,  Calif.,  Chamiber  of 
Commerce  is  neirotiatlng  with  an 
Eastern  furniture  company  regarding 
the  establishment  of  a  plant  in  Hay- 
;^'ard,    to   employ   about   200   men. 


.las.  A.  MrVlttle,  for  the  past  two 
,'enrs  city  n.nnagi  r  of  HIchmond,  Cal.. 
bas  been  appointed  to  fill  that  position 
fir  another  two  vears  by  the  CJlty 
Council. 


Seymour  &  Seymour  have  taken  over 
Ihe  business  of  C  H.  Wilkleman  A 
Co.,  manufacturers  of  paints,  varnishes 
and  enamels,  at  Fourteenth  aod  Santa 
Ke    aveniie.    r>os    Angeles. 


Downer  &  Mero,  Ulchmond  contrac- 
tors, awarded  contract  to  construct 
sewers  In  San  Pablo  Sanitary  District, 
Contra  0>sta  County,  on  a  bid  of 
»2R,39]. 


W.  B.  llugan,  city,  engineer  of 
.S'tockton,  preparing  plane  for  bridge 
over  Mormon  Channel  at  South  Center 
i'trcet,    for    which    |86,000    la   available. 

M.  J  .Scanlon  of  the  Brooks-Scanlon 
Lumber  '"o.,  Mliinenpolls,  and  iis.so- 
clutes  have  purchased  a  saw  mill  and 
limber  at    Massac  k,   •'allf. 


II  \V.  Lewis,  pri««ldenl  of  the  Lewie 
Electric  Company  of  Fresno,  heads  a 
movement  to  construct  a  $250,000 
nmuaement  center  In  that  Olty. 


Asa  a.  Proctor,  Incumbent,  will  be 
H  candidate  for  the  ofTloo  of  surveyor 
of  Colusa  County  at  the  comlti«  elec- 
tion. 
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OAKLAND      FACING    BIG      BUILDIIVG 

YKAR.   TWF^.NTY    MILLION    DOI-LAH 

TOTAL    FORKfAST 


Figures  compiled  from  the  records 
of  the  Oakland  Chamber  of  Commerce 
disclose  the  phenomenal  jjrowtli  that 
city  has  attained  during  the  past  flv.' 
years.  The  figures  show  an  annual  in- 
crease in  the  number  of  building  per- 
mits and  the  value  of  bank  clearings, 
indicating  the  permanent  stride  of  the 
city  toward  the  position  of  Pacific^ 
Coast   metropoli.s. 

That  1922  will  be  the  banner  year 
of  the  period  is  indicated  by  the  build- 
ing record  for  the  past  five  months.  It 
is  as  follows: 

Building  Money   expendo'l 

permits  for   building 

Jan.   581     $1,?1'9,405 

Feb.    537      1,424,77^; 

Mar.  732     1.925,517 

Apr.    772      1.850.160 

May   813      2,243,745 


Totals  3435      |8,773.59!( 

May  shows  an  increase  over  January 
of  232  building  permits  and  an  increa.sf 
of    5'914,340    expended    for    buildings. 

The  following  figure.s  for  the  total 
twelve  months  of  each  year  for  the 
past  five  years  gives  an  idea  of  ihe 
amount  of  business  being  done  for  1922 
compared  to  those  yuars. 
New    Building  Money    e.\-pended 

permits  for  new   buildings 

1917,  1969     $    4.0()6,5L':i 

1918.  1786     4,370,984 

1919,  2951     fi. 500. 787 

1920.  3480      8,561.543 

lt)21.    5574      14.888,765 

These  figures  do  not  include  build- 
ing  permits  for  alterations. 

Figures  for  new  building  permits  and 
money  spent  for  new  buildings  foi-  th<- 
months  of  May  from  1917  to  1922,  in 
elusive,  show  that  new  building  per- 
mits have  increased  more  than  700  per 
cent  -.vhile  the  amount  expended  for 
new  buildings  has  increased  by  300 
per  cent. 
New  Building  Moneys  expended 

permits  for   new    buildings 

May,    1917,    174      ?    446,139 

May.   1918,   180     347.157 

May.   1919,   250      495.151 

May,   1920,   264      862,880 

May,   1921,  469      937,603 

May,   1922,   662      2,243,74', 

These  figure.s  show  that  for  May, 
1922,  there  was  an  increase  over  May 
of  last  year  of  193  new  buildi.ng  per- 
mits and  $1,306,142  in  money  spent  fo-- 
new    buildings. 

Bank  clearings  for  the  past  five 
years  for  tbe  month  of  May: 

1918   ?26,654,085..'>1 

1919  38,2.S5,760.13 

1920  45,026,031.0) 

1921  42,872.953.60 

1922  57.4.10.518.00 

These    figures    show    an    increase    in 

bank  clearings  for  May.  1922,  over  Ma>- 
of    1921    of  $14,557,564.40. 


BUILDING     ACTIVITIES     WILL     CON- 
TINUE,   SAYS    S.    W.    STRAUS 

With  regard  to  the  general  building 
situation,   S.   "VV.   Straus   &   Co.   say: 

"There  is  every  indication  at  pres- 
ent that  unusual  activities  in  the 
building  situation  will  continue 
throughout    the    present    season. 

"There  is  a  steady  inquiry  for  cap- 
ital for  building'  purposes  with  an  in- 
creasing demand  for  buildings  of  non- 
residential type.  Apartment  houses 
and  apartment  house  hotels  of  large 
dimensions  also  are  growing  in  de- 
mand   In    the    larger    cities. 

"While  the  present  extensive  build- 
ing developments  are  greatly  aiding 
the  housing  situation  and  are  equal- 
izing the  wide  margin  which  has  ex- 
isted between  supply  and  demand,  It 
is  to  he  borne  in  mind  that,  as  the 
ptandar4   of   jliyius'   improves   in    Ain^r- 


A  Bad  Time  to  Bid  Low 

r.y    M.    V.    AYItES. 
.Statistician     Asso<tiated     General    contractors    of    .Xn.fi'ii 


Uumors  come  to  us  that  contractors 
generally  are  exhibiting  a  tendency 
to  bid  lower  on  all  kinds  of  construc- 
tion work  than  they  were  willing  to 
do  a  few  months  ago.  Does  the  pres- 
f-nt  outlook  justify  lower  prices  for 
construction    work? 

The  general  level  of  prices  has  been 
going  up,  now,  for  the  past  two  or 
three  months.  All  authorities  agree 
that  the  business  depression  has 
reached  the  bottom,  and  we  are  now 
on  the  upgrade.  There  is  practically 
no  exception  to  the  rule  that  prices 
generally  increase  somewhat  during 
the  period  following  a  depression, 
when  business  is  recovering.  AVe  be- 
lieve that  this  is  now  occurring  and 
will  continue  to  occur  for  at  least  six 
months  to  come.  The  long  time  tend- 
ency of  prices  will  probably  be  down- 
ward for  many  years,  but  for  the  pres- 
ent, and  for  some  time,  they  are  go- 
ing- up.  It  is  not  safe  to  cut  bids 
on  the  assumption  that  prices  of  ma- 
terials  will   be  lowered. 

Wages  in  many  lines  have  been  re- 
duced rather  severely  during  the  past 
few  months.  Doubtless,  many  em- 
ployers feel  that  they  must  come  down 
still  more.  Unquestionably,  in  some 
nlaces  and  in  some  industries,  where 
wages  are  still  at  the  peak,  some  re- 
duction will  be  made,  but  a  time  ot 
improving  business  is  not  a  time  when 
wages  generally  can  be  reduced.  Im- 
migration has  been  restricted  in  such 
fashion  as  to  greatly  reduce  what  has 
in  past  years  been  the  principal 
source  of  recruits  for  the  ranks  of 
common  labor.  An  increase  in  busi- 
i;ess  proFperity  will  raise  the  cost  of 
living  and  inniease  the  demand  for 
labor.  We  do  not  feel  that  bids  can 
safely  be  made  at  lower  levels  on 
the  assumption  that  wages  are  going 
to   be   reduced. 

Much  has  been  hoard  to  the  effect 
that  freight  rates  must  come  down.  If 
prosperity  is  to  return.  The  impor- 
tance of  this  factor  has  been  greatly 
overstressed.  Business  is  improving 
and  freight  rates  are  staying  up.  Some 
reductions,  it  Is  true,  have  been  made 
.ind  some  more  may  occur,  but  the 
rnilroads  have  m.ade  only  a  beginning 
toward  a  recovery  from  a  desperate 
financial    plight    in    which       they    have 


been,  and  they  will  not  willingly  sub- 
mit to  any  very  drastic,  or  very  ex- 
tensive reduction  of  their  charges.  We 
do  not  believe  that  prospective  reduc- 
lions  in  freight  rales  are  any  justi- 
fication for  bidding  low  on  construc- 
tion   iirojects. 

It  is  perhaps  quite  as  Important  that 
a  contractor  should  get  his  materials 
wh(  n  he  wants  them  as  that  he  should 
get  them  at  the  right  price.  At  pres- 
ent. sto.:ks  of  most  things  are  large, 
and  production  capacity  is  not  being 
used  to  the  full.  These  conditions 
are  favorable,  but  how  long  they  will 
stay  so  is  problematical.  Demand  ia 
increasing.  If  the  coal  strike  contin- 
ues all  summer,  many  industries  will 
not  be  able  to  produce  up  to  their 
norm.ll  '.-apacity  or  perhaps  even  at 
their  present  rates.  We  do  not  feel 
that  contracts  can  be  taken  with  any 
assurance  of  prompt  deliveries  of  large 
quantities  of  material  several  months 
from    now. 

If  busness  picks  up  as  we  hope  It 
will,  there  Is  going  to  he  a  car  short- 
.age  before  the  summer  is  over.  The 
railroads  are  u.ider-equipped  both  in 
cars  .ind  locomotives  for  handling 
the  normal  buslnss  of  the  country. 
Even  if  their  equipment  were  all  In 
good  condition  a  car  shortage  would 
be  the  hard'y  avoidable  accompani- 
ment of  the  next  period  of  even  ordi- 
nary prosperity.  But  it  is  not  all  in 
good  condition.  There  are  nearly  200,- 
000  nrore  cars  unfit  for  service  than 
there  ought  to  be  under  normal  condi- 
tions of  maintenance.  If  conditions 
were  such  that  a  car  shortage  existed 
of  precisely  this  amount.  200,000  cars. 
it  would  be  a  very  serious  shortage. 
We  do  not  think  that  low  prices  for 
construction  work  are  justified.  If  they 
are  based  upon  the  assumption  that 
freight  cars  will  always  be  available 
when   they  are  wanted. 

Anyone  contemplating  making  a  low 
liid  on  construction  work  should  not 
do  It  on  the  assumption  that  materials 
are  going  to  be  cheaper,  that  wages 
will  be  lower,  that  freight  rates  will 
l)e  redticed,  that  deliveries  will  be 
prompt,^  that  freight  service  will  be 
adequate  and  that  all  things  will  be 
h.irmonious,  for  not  one  of  these  as- 
sumptions  is  likely   to   be  true. 


ica  and  as  new  conveniences  and  ar- 
rangements are  developed  in  apart- 
ment house  construction,  there  is  a 
correspondingly  increased  demand  de- 
veloped. It  is  to  be  expected  that  a 
strong  and  steady  demand  for  high 
class  apartment  houses  will  be  sois- 
tained. 

"There  is  every  indication  that  the 
labor  and  material  situation,  taken 
from  the  standpoint  of  the  notion  in 
general,  are  quite  well  stabilized.  It 
is  not  apparent  that  anything  will  be 
gained  by  holding  off  for  better  prices, 
although  with  the  continuation  of 
!)resent  activities  there  will  be  short- 
ages of  both  material  and  labor  at  va- 
rious times  and  places.  But  there  i.< 
no  apparent  reason  why  current  build- 
ing activities  should  not  move  steadily 
ihroughi'ut   the  season." 


\SI»H.\I,T     ASSOri\TION     KI.IMTS 
OFKKKHS      \M)     I>IKK<TOIlS 


A  branch  oflSce  of  the  Western 
Building  and  Loan  Company,  capital- 
ized at  150.000.000.  ha.s  lnoa  i  pouoU  at 
Colusa,  Calif.  J.  B.  DeJarnatt  is  presi- 
dent, H.  F.  Osgood  vice-president  and 
W,  h.  MeiriJI  secretary-treasurer. 


.lost'ph  U.  Draney  of  the  V.  S.  As- 
pliall  Beflning  Co.  of  New  York,  wa.s 
I  Kcted  president  of  the  .\sphalt  As- 
hociation  at  its  recent  annual  conven- 
tion in  Xcw  York.  Other  oflicers  elrct- 
i-d  wt-re:  vice-presiden'.  F  P.  .Mien. 
Standard  Oil  •'ompany  of  Indiana, 
"hicago.  111.:  treasurer.  Herbert  Spen- 
I'l^r.  Sl.andard  Oil  Company  of  New  .Tei  - 
se>  .  New  York:  secretary.  J.  K.  Penny- 
backei.  -Ww  York.  Executive  Com- 
mittee. J.  R.  Draney.  Herbert  Spencer. 
LeKoy  M.  Law  of  the  N»>w  Orleans  Re- 
lining  Company.  Directors:  Henry 
l'"ish«-r.  New  York:  Her'icrt  Spenc«M-. 
NoNV  York;  J.  R.  Draney  New  York: 
I".  .\.  Hogan.  Toronto.  Canada:  J.  S. 
Helm.  .New  Orlean.s;  E.  .1.  Morrison. 
New  York:  F.  P.  Allen.  Chicago:  L.  M. 
Law.  New  Orleans;  L.  M.  Ma\ 
Lawrenceville,  III.;  G.  H.  Perkins.  Bos- 
to).  Mast^^.:  W.  T.  Headley.  Philadelphia. 
I'a  :  Chni-le.s  Hvass.  New  York:  H  W. 
Wilson.  Jersey  City.  .\".  J  ,  P.  F. 
Kioliai«1son.  Philadrlphia;  \V.  S.  Ely, 
.\ugu?<!ii,   U». 
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WAR    t'PO>    WOOD    WASTE    WAGKD 
BY     GOVEKNMENT 


FINANCE    HIGHWAYS    FOR  FUTURE, 
URGES    ROAD    CHIE5F 


INCREASE    LUMBER    -WAGES 


WASHINGTON.  D.  C,  June  16:-- 
■'Onlj'  30  per  cent  of  the  wood  in  a 
forest  now  gets  into  the  form  ol  sea- 
soned, unplaned  lumber.  Of  this  an 
additional  10  to  2.'>  per  cent  is  lost  in 
the  process  of  manufacture.  In  ex- 
treme cases  as  little  as  three  per  cent 
of  the  wood  in  the  forest  may  reach  the 
finished   product." 

This  statement  is  made  in  a  booklet 
lust  issued  by  the  Department  of  Agri- 
culture, entitled  Forest  Products 
Laboratory,  describing  the  work  anv! 
aims  of  the  (xpi-riinental  laboratory 
maintained  by  the  Forest  Service,  in 
cO-operation  with  the  I.'niversity  of 
Wisconsin,    at    Madison,    Wis. 

The  booklet  outlines  how,  through 
investigation  anJ  experiment,  the 
laboratory  is  devising  and  broadcasting 
practical  commercial  methods  by  which 
this  enoimous  waste  of  the  country's 
timber  supply  can  be  reduced.  By  re- 
ducing this  waste,  it  is  pointed  ont,  the 
life  of  our  present  forests  will  be  pro- 
longed and  the  problem  of  growing 
new  forests  made  simpler,  because  by 
i)rcventing  the  waste  of  timber  less 
timber   will  have   to   be  grown. 

Among  the  various  methods  studied 
at  the  laboratory  for  decreasing  wastt- 
of  forest  products  is  the  treatment  of 
woods  with  preservatives  lesisting  de- 
cay. Through  such  treatment  an  an- 
nual savmg  of  1%  billion  board  feet 
is  estimated  to  bo  pi^ssible  in  the  case 
of  railroad  ties  aloi;e.  and  the  pre- 
servation of  other  classes  of  timber 
would  in  the  aggregate,  greatly  re- 
lieve  the   drain   on   our  forests. 

The  Forrst  Products  Laboratory  is 
a  Government  institution;  its  advice 
and  suggestions  arc  to  be  had  for  the 
asking.  It  presents,  according  to  the 
booklet,  an  opportunity  for  many 
manufacturers,  wood  users,  and  limbei- 
growers  to  supplement  the  information 
olitained  by  experience  and  hard 
knocks  with  technical  data  obtained 
through   scientific   r«'seatch. 

This  pamphlet  coiitaining  47  pages 
and  24  illustrations  may  be  had  free 
of  charge  by  writing  to  the  TTnited 
,State  Dipartment  of  Agriculture. 
Washington.  D.  C 


KFFEfrr    OF    ORGANIC    MATTER 
IX     CONCIIETE    TO     BE    STUDIED 


Sands  unsuitable  for  concrete  on  ac- 
count of  tlie  presence  of  loam  or  other 
organic  matter  a.'o  to  be  invest igatcd 
)>y  the  Hureau  of  Public  Itoads  of  the 
United  Stales  Department  of  Agricul- 
ture and  methods  of  treatment  devised 
to    make    them    safe    for   use. 

Until  recent  years  it  often  happened 
that  rnncrote  made  of  good  cement 
an<l  well-graded  and  apparently  good 
nnnd,  would  apparently  disintegrate 
and  become  worthless.  In  such  cases 
the  poor  rjuallty  Ins  nlways  been  at- 
tributed to  -ill  the  clirreront  things 
which   go   fo   make   a   poor  concrete. 

A  few  years  ago  laboratory  work- 
crn  dli»oover.id  the  effect  of  organic 
matter  In  sand  and  devised  a  simple 
test  fo  d'-t'  rtnlne  lis  prrsence  In  harm- 
ful qnantltlen.  The  Bureau  now  hope« 
to  find  methods  '>f  tre.'itment  so  that 
Huch  sands  r-nn  In-  nwed.  Samples  of 
■and  from  all  parU*  of  the  country  are 
dcMired,  and  nnyuno  Is  Invited  to  sand 
In  a  snmplr  In  which  the  presence  of 
organic  mutter  Is  nuhported,  ad- 
dressed to  the  Iiurenu  of  I  ubllc  Itoads, 
Washington,   D.   C. 


The    ri-moval    of    i-irlifron    atntcturen 
and    the   repair   <■<  .  ,n    others    In 

Vall«<jo   has  l.oer.  Iho  Hoard 

of  IloBlth  and   (1..    .usImk  (?uni- 

nilttar,  following  a  survey  of  the  city. 
Must  of  Iha  Btructurca  ii*  he  rased 
arc    In    the  lira   limits. 


"Plan  now  the  financing  of  highways 
for  the  future  and  place  highway 
transportation,  which  has  come  to  be 
an  indispensable  part  of  our  national 
life,  on  a  firm  foundation."  This  is 
the  advice  given  by  Thomas  H.  Mac- 
Donald,  Chief  of  the  Bureau  of  Public 
Roads,  United  States  Department  of 
Agriculture,  for  the  consideration  of 
every  voter,   taxpayer   and  legislator. 

"We  are  starting  out  to  construct  a 
system  of  highways  such  as  no  nation 
ever  constructed  before.  The  nearest 
approach  to  it  is  found  in  France  and 
Germany,  and  the  area  of  neither  is  as 
large  as  Texas.  This  great  undertak- 
ing is  being  entered  into  because  high- 
ways arc  not  a  luxury,  but  furnish  a 
real  service,  have  a  real  earning  capac- 
ity, and  have  become  a  national  neces- 
sity. 

"For  such  an  undertaking  to  be  suc- 
cessful, financing  to  care  for  mainte- 
nance, reconstruction  and  new  con- 
struction should  be  planned  for  a  long 
period  of  years  in  advance.  Changes 
in  methods  of  raising  funds  every  few 
years,  uncertainty  as  to  whether  funds 
will  be  provided,  and  periods  in  which 
funds  are  not  provided,  all  Increase  the 
final  cost  of  highways.  Such  a  policy 
would  socn  bring  any  private  business 
to    disaster. 

•'Development  and  increase  in  num- 
bers of  motor  vehicles  and  the  coinci- 
dent need  and  demand  for  good  roads 
have  come  so  rapidly  that  methods  of 
rasing  funds  have  often  been  expe- 
dients for  the  time  being.  Considera- 
tion has  been  given  not  so  much  to  the 
just  distribution  of  the  cost  as  to  how 
the  funds  can  be  raised  with  the  least 
controversy  and  the  utmost  ease.  Then, 
too.  the  use  made  of  highways  and  the 
service  rendered  by  them  has  changed 
greatly    within    the    last   few    years. 

"All  this  leads  to  the  conclusion 
that  the  whole  situation  should  be 
gone  over  very  carefully.  Irafilc  studies 
made,  and  the  cost  distributed  in  pro- 
portion   to    the   service   rendered. 

••The  Bureau  of  iniblic  Roads  esti- 
mates that  of  the  $600,000,000  spent  for 
highways  last  year,  33  per  cent  was 
Federal  aid  and  mofor-veidcle  revenue. 
The  r.  malning  67  per  cent  comes  either 
directly  or  will  eventually  be  paid  from 
State  and  local  taxes.  It  is  believed 
that  a  very  considerable  readjustment 
of  the  source  of  revenues  must  be 
made  so  (hat  a  larger  percentage  will 
be  paid  by  the  road  user  and  a  1.  .^.sor 
percentage    from  frtate   or   local    t.iv.s" 


D<»N    PEDRO    POWER    SAI.E    IS 
DEFEATED 


Voters  in  the  Modesto  and  Tnrloek 
Irrigation  Districts  at  an  election  .Tuna 
21  voted  to  distribute  the  Don  Pedro 
power    by    an    overwhelming    majority. 

In  the  Modesto  District  a  pnrtlai 
count  shows  that  the  pl.in  of  whole- 
saling was  defeated  by  more  than  throe 
III  on.-.  The  majority  In  the  Tnrloek 
Dl.-^trli'i    was   larger. 

The  directors  of  the  Irrlrallon  dis- 
tricts have  expri^swd  themselves  In 
f.ivor  of  cond'innlng  the  Pa.-inc  cas 
and  Kle.  tri.;  system  In  the  territory 
Hivolved,  In  case  iho  vote  was  for 
distribution.  It  has  baen  ««t1mated 
thai  the  Modesto  District  alone  will 
have  to  pay  out  mor«  than  a  tnllllon 
dollars   to   do   this. 

The  Pneino  0««  and  Elect  rlr  ha<i 
ofiered  the  dlatrlcta  4  mills  per  K. 
W.  A.  for  thi  power.  mi-anliiK  at. Mil 
flUO.Ooo  annually  to  tlie  ModoMto  i>|f,. 
irlet  and  |200.()00  to  lh««  Turloek  i<ts. 
trlcl 


A  wage  advance  of  5  cents  an  hour, 
the  first  In  more  than  two  years,  was 
effective  June  16,  affecting  about  5500 
employes  of  the  Inland  Empire  saw- 
mills, according  to  advices  from  Spo- 
kane. Wash.  Tlie  raise  was  unani- 
mously approved  at  a  conference  of  the 
boards  of  Districts  0  and  10,  and  ap- 
plies directly  to  the  employes  of  sev- 
enteen mills  in  the  Loyal  Legion  of 
Loggers  and  Lumbermen,  producing  70 
per  cent  of  the  Inland  Empire  lumber, 
and  will  undoubtedly  he  reflected  in 
thirty-three  smaller  mills  not  in  the 
organization. 

The  new  wage  is  a  minimum  and 
will  increase  mill  workers  from  ?3  to 
$3.40    a    day    for    common    labor. 

The  proposition  of  paying  an  addi- 
tional bonus  to  members  only,  based 
on  length  of  service,  was  discussed  but 
was  not  adopted.  The  members  felt 
that  it  would  be  better  to  leave  the 
matter  in  the  hands  of  a  committee 
from  the  Board  of  Directors  to  study 
a    better   system   of   wages. 

Mills  affected  by  the  increase  are  all 
located  in  northern  Idaho  or  eastern 
AVashingfon. 


ROAD    ASSOCIATION   URGES   HIGHER 
TAXES 


The  American  Association  of  State 
Highway  OfUcials  at  its  annual  meet- 
ing at  Omaha  went  on  record  in  favor 
of   higher   taxes   on    motor   vehicles: 

It  was  resolved  that  Association 
"urge  upon  all  States  the  fairness  an.l 
the  necessity  of  collecting  an  adequate 
portion  of  the  cost  of  highway  pro- 
grams from  the  users  of  motor  vehi- 
cles. The  fair  share  is  not  only  the 
cost  of  maintenance  of  modern  hlgh- 
%yays.  hut  includes  also  a  fair  propor- 
tion of  the  cost  of  new  construction, 
liecause  much  of  this  latter  cost  is  due 
to  the  necessity  of  adequately  provid- 
ing for  motor  traflic.  It  was  recom- 
mended that  appeals  be  made  to  the 
individual  motorist  for  his  support  of 
a  policy  of  providing  for  a  fair  dis- 
tribution of  the  cost  of  highway  Im- 
provement." 

It  was  stated  that  In  most  of  the 
States  the  owners  of  motor  vehicles 
are  paying  an  insullicient  portion  of 
the  cdst  of  the  State's  highway  pro- 
gram, as  compared  to  the  portion  of 
the  cost  raised  by  taxation  on  general 
property,  despite  the  fact  that  the  In- 
dividual owner  is  .always  willing  to 
pay    his    fair    share    of    such    i-ost. 


EI.EriHK-        KAMI"        .•.Al,i;>    \Hi: 

i>rHEASiXf; 


The    Innip    eonimltt )f   th«     National 

Kl.etrie  Light  A;  .sochi!  ion  report* 
l«n.ooo.000  large  tungsten  fllament 
lamps  and  6,000.000  larbon  lamiis  »ol(I 
III  the  United  States  iltiring  1921.  This 
iiilinbei.  added  to  L'O:;.(iriO.0i'0  lungsfei; 
lamps  and  n.OOO.OOO  earoon  lamps  sol.i 
In  IH30,  makes  a  total  of  377.000,000 
l.inips  .sold  In  the  Inst  two  years.  The 
average  useful  life  of  a  modern  electrle 
bulb  Is  MIOO  hours.  Th.'  decrease  from 
the  19:!l  figures  In  .iltrlbuiod  to  th.' 
shutdown  and  part-time  operation  of 
factoile.M  and  eomnierrlal  hous.<.s  lat*' 
year, 

I>urlng  the  first  few  inoiiihs  of  l',):::'. 
>'aleH  of  Inrnp.-*  have  hron  Increasing 
with  liulleatloiiK  thill  till'  H>2(t  mark 
win  be  approximated  this  ye.ir.  ThI.s  l« 
liolntrd  out  as  <  (ineretp  pvlilriic<>  o( 
i.UHlmrs  ri'Vlv.Tl.  In  i;(21,  tungsten 
fllnmeiil  lamp  sales  were  JIfi  4  pi-r  eeiil 
:iM  ec.inpsi.d  with  '.»U  7  per  e.  nt  of  total 
sslen  if  I!t2(l  .ind  le.-  .  ii.  ■..  i  ,....  ,...i 
yf    the    totAl    III    1097 


Saturday,    June    24,    1922 


BUILDING     AND     BNQINBBRING     NEWS 


APARTMENT  HOUSES 


Heady  for   Fig^ures  Tuesday. 

APAKTMENTS  Cost,    $25,000 

SAN  FUANCIS-'CO.  E  16th  Ave  bet. 
Fulton    and   Cabrlllo. 

Three-story  frame  and  stucco  apart- 
ment house   (6  4-room  apartments). 

Owner — Not    given. 

Architect — A.  H.  Knoll,  Hearst  Bldg., 
San    Francisco. 


Contract    Awarded.  ^   ^  „„„ 

ADDITION  Cost,     $35,000 

SAN     FllANC^ISCO.       NE     Mission     and 

Seventeenth    Sts. 
One-story  addition  to  present  one-story 

store   building    (7   stores  and   12   2- 

room    apartments). 
Owner — G.    Lachman. 
Architect — S.    Heiman.    57   Post   St.,   San 

Francisco. 
Contractor — Louis    J.    Cohn,    110    Sutter 

St.,    San    I''rancisco. 
(42215)      1st  report  May  5;  2nd,  May  13, 

Plans  Complete.  ^„^  „„„ 

APARTMENTS  Cost,     $25,000 

SAN    FRANCISCO.  Hyde    St.    near   Val- 

lejo. 
Three-story    frame    and    plaster    apart- 
ment house  (6  3-room  and  3  2-room 
apartments). 
Owner — Not  given. 

Designer  and  Contractor — A.  M.  Hardy, 
518  24th  Ave.,  San  Francisco. 
Exterior  Finish,  cement  plaster; 
Heating,  steam;  Interior  Finish,  hard- 
wood; Hot  Water  Heater  system;  wall 
beds. 

Completing    Plans. 

APARTMENTS  Cost,    $ 

SAN    FRANCISCO.      .Tackson    St. 

Two  and  three-story  frame  and  plaster 

apartment  house. 
Owner — Mrs.   Jas.   W.  Ward. 
Architect — Albert    Farr,      68      Post    St., 


Plans    Complete.  ..   ,    „„ 

APARTMENTS  Cost,  $25,000 

SACRAMENTO,    Cal.   2922    I    St. 
Two-story   (8)    apartments  and   garage. 
Owner — John   .\zenedo,  2905   O  St.,   Sac- 
ramento. 


Contrficts   Awarded. 

APARTMENTS,   ETC.  Cost,   $65,000 

SAN  FRANCISCO.  S.  iSuttor  St.  B  Tay- 
lor. 

Three-story  and  basement  rsinforccd 
concrete  studio  apartment  and 
store   building    (10    apartments). 

Owner — Mortimer   A.   Samuel. 

PuperviKine  Architect  —  August  O. 
Headman.  Call  Bldg.,  San  Fran- 
cisco. 

Genernl  contract  awarded  to  G.  P.  W. 
Jensen,  320  Market  St.,  San  Fran- 
cisco,   $48,600. 

HrntiiiK'  to  Knittle-Cashel  Co.,  224  5th 
St.,    S.    F.,    $1331. 

Fsiiiitiii;;,  tiiitins.  »nA  papering  to  U. 
Zolinskv,    ISO   Jessie   St..   $1960. 

Klectvic  work  to  Frank  J.  Klimm,  221 
Oak    St..    $1507. 


Cost,     $124,318 
NW     Eignth     Ave. 


'"ontract   Awarded. 
APARTMENTS 
SAN     FRANCISCO. 

and  Fulton  St. 
Five-story    and      basement      reinforced 

concrete       store       and       apartment 

house,    80x100,    (24   4-room   apts.) 
Owner — James  Duvaras. 
.Architect — Henry       Shermund,      Hearst 

Bldg.,  San   Fianci.sco. 
Contractor — Mission    Concrete   Co.,   ("all 

Bldg.,  San  Francisco. 
The    contract    includes    all    work    ex- 
cept  wall    beds,    light    fixtures,    shades, 
linoleum,    carpets    and    gas    or    electric 
stoves. 


Ccnlraclor    Taking    .S'ub-Kigures. 
I!ANK  Cost,    $15,000 

SAN    BRUNO,    San    Mateo    Co.,    Cal. 
On<-Htory      reinforced       concrete     bank 

buildinir. 
Owner — The    California     Bank     of    San 

Bruno. 
.Architect— W.    H.    Toepke,    942    Market 

St.,    San    Francisco. 
Contractor— Barrett  &   Hilp,  918  Harri- 

::on    St,    San    FranciBCO. 


Contract   Awarded. 

AP.A.RTMENTS  Jost,     $25,000 

SAN    FRANCISCO.      N    Washington    159 

W  Polk  Street. 
Three-story    and    basement    frame    (12) 

apartments. 
0\\ner — K.   Gluck,    30   Harrison   St.,  Sat; 

Francisco. 
Aichitect — None. 
Sui)t.  of  Constr. — J.  Sockolov,  25o8  t  lay 

St.,    San    Francisco. 

Permit  Applied  For — Construction  to 
Start   Shortly. 

APARTMENTS  Cost,    $500,000 

SAN  FRANCISCO.  SB  Powell  and  Sac- 
ramento. 

Nine-story,  basement  and  mezzanine 
Class   A  apartment    house. 

Owner — Sacramento-Powell    Co. 

Architect — MacDonald  &  Couchot,  234 
Pino  St.,   San  Francisco. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery   St.,   San   Francisco. 

Owner   Taking  Sub-figures.  ,    „    „, 

\PARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.     W  Leavenworth  ^t. 

110   N   Post  St.  ^    ,,^, 

Four-story  and   basement  Class  C    (16) 

apartments. 
Owner  —  Carl    Jorgenscn,    604    Mission 

St.,    Sar    Francisco. 
Architect — Bdw.    lO.    Young.   251   Kearny 

St.,    San   Francisco. 


To  Be  Done  by  Day's  Work. 

APARTMENTS  Cost,    $48,000 

OAKLANP  '"al.  NW  Cottage  Ave  and 
York    St. 

Three-story  frame  apartments. 

Owner— E.  C.  Graff,  355  12th  St.,  Oak- 
land. 

Architect. — None  given. 


Contract   Awarded.  .,„^„„ 

APx\PTMENTS  Cost,    $46,500 

SAN  FRANCISCO.  E  Jones,  95  N  Sut- 
ter. 

Five-story  and  basement  Class  C 
apartment  house,  except  elevator, 
wall  beds,  lighting  fixtures,  shades, 
finish    hardware    and    wall    paper. 

Owner— Ferd  M.  Stitch,  130S  Stockton 
St.,  Gan  Francisco. 

Architect — IT.  C.  Baumann,  251  Kearny 
St.,    San    Francisco. 

Contractor— J.  Steur,  1409  Geary  St., 
San    Francisco. 

Contract    Awarded.  .,^„„„„ 

APARTMENTS  Co.st.   $150,000 

S  VN  FH.VNCISCO.   NE  Baker  and  Green 

Sts.  ,      , 

Six-storv    and    basement   Class    A    slee. 

and   conorete    apartment   house    (13 

apartments). 
Ciwnor— Bruce    Fair. 
Architect — Edw.    B.    Young.    251    Kearny 

St.,   San   Francisco. 
Contractor— M.    A.    Little.    S05    Bush   St., 

San    Francisco. 


Contracts    Awarded. 

APARTMENTS  Coat,    $ 

SAN  FR.VNCISCO.  NB  Sutter  and  Tay- 
lor. 

Six-stcry    Class    C   apartments. 

Owner — Ceo.    D.    Smith. 

Architect — Edw.  F.  F'oulkes,  Crocker 
Bldg.,    San   Francisco. 

Kxfnvntion,  concrete  work  and  rein- 
forcing steei  to  Atlas  Concrete  Co., 
180   Jessie  St.,   $15,090. 

Plnmbinn:  to  Frank  Davison,  779  Fol- 
som    St.,    $6574. 

Kleciric   work    to   F.    E 
trie  Co.,  Lick  Bldg 

Heatins    to    Scott    Co., 
$1230. 


Newbery   Elec- 
$2059. 
243    Minna    St., 


BANKS 


Contract   Awarded. 

BA.NK-OKFICE  BLDG.  Cost,  $225,000 

LOS       .ANGELES,     Cal.     Third    St.    and 

Pine    Ave. 
One    and    ten -story    Class    A    bank    and 

oHice   building   (bank  one  story  96x 

100    and    olttce    building    ten    stories 

54x100). 
Owner  —    Farmers'       and       Merchants' 

Bank. 
Architect — .Aleck      Curlett      and      Claud 

Beelman,     408     Union    Bank     Bldg., 

and  W.  Horace  Austin,  Long  Beach. 
Contractor— J.     V.     McNeil    Co.,     H.     W 

Kellman    Bldg.,    Los   Angeles. 
The    structural    steel    contract      was 
awarded   to  Llewellyn  Iron  Works,  and 
terra   cotta   to   L.   A.    Pressed    Brick   Co. 

Figures   Being  Taken   From   a  Selected 

List  of  Contractors. 
BANK   BUILDING  Cst,   $100,00'i 

BERKELEY,  Alameda  Co..  Cal.     Fulton 

St.  opposite  Kittredge  St. 
Two-£tory     and     basement      reinforced 

concrete  bank  building. 
Owner — Federal  Land  Bank. 
.Architect — Jas.  W.   Plachek,   2014   Shal- 

tuck  Ave.,  Berkeley. 
The  general  contract  includes  e.xca-  . 
vating,  grading,  concrete  work,  hol- 
low tile  and  brick  woik.  arc'nitectural 
terra  cotta,  carpentry  work,  roofing 
•and  waterproofing,  plumbing  lathing 
and  plastering,  sheet  metal  woik,  brahs 
railing,  wrough  iron,  revolving  doors. 
Ijainting.  marble,  tile,  linoleum,  glaso' 
and  glazing,  electrical  work  heating 
:ind  ventilating. 

Separate  bids  will  bt  taken  for  the 
electric  fl.\tures.  curtains,  shades  and 
steel  lockers. 

SACRAMENTO,  Cal.— The  Bank  of 
Italv  has  awarded  a  contract  to  E. 
Martilla,  J.  G.  Tritu  and  B.  J.  Tronoff 
of  San  Francisco  for  the  granite  wi>rk 
in  connection  with  the  construction 
of  the  new  Class  .A  bank  building  to 
be  erected  in  Sacramento,  from  plans 
Ijrcpared  bw  Architects  Geo.  C.  Sel- 
lon  &^  Co.,  Mitau  Bldg..  Saeramento. 
Contract    price    $7685. 


BONDS 


PHOSSER.  Wash. — By  a  vou  of  JJl 
to  5.  residents  of  the  Horse  Heaven 
Irrigation  District  lormally  ratified  a 
S  ;<2.0O0.it'O  bond  issue  aiid  contracts  for 
the  construction  of  the  project.  The 
contracts  call  for  a  112-mile  canal.  96 
miles  concrete-lined,  eigiit  miles  of  tun- 
nel and  nine  miles  of  siphons.  The 
work  's  to  be  started  within  the  next 
60  days.  Of  the  340.000  acres  in  the 
project  256,400  will  be  watered  by  the 
first    unit. 


Commissioned    to    Prepare    I'lans. 

BANK  AND  OFFICES  Cost.   $^ 

SALT  LAKE  CITY'.  Utah.  SW  .Main 
and  Second  South. 

Class  A  bank  and  ofllce  building  (ap- 
proximately   20    stories    higliV 

Owner — Continental  Nuiional  Bank  i>i 
National  Bank   of   the   Republic. 

Architect — George  Wm.  Kelham,  Shar- 
(.11    Bldg.,   San   Francisco. 


YUB.A  CITY,  Sutter  Co..  Cal.— Until 
July  3.  bids  will  be  received  by  Su- 
))ervisors  for  purchase  of  $4."). 000  bond 
issue  of  Live  Oak  School  District;  pro- 
ceeds of  sale  to  finance  construction 
of  school,  plans  for  w  hieh  have  been 
prepared  by  Arfchiti-ct  W.  H.  Weeks, 
36S>    Pine    St..    Slan    Fr.tncisvo. 


SAN  LORENZO.  -Alameda  (."o..  Cal.— 
Ti-.c  $4S,000  bond  issue  of  the  San 
Lorenzo  School  District  sold  by  Super- 
visors for  premium  of  $2402.  Proceeds 
of  sale  will  finance  construction  of 
new  sehool  building,  plans  for  which 
are  being  completed  by  -\relnteet  Hen- 
ry C.  Smith,  Humboldt  B.tnk  Bldg, 
San    KraRCisco. 
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MSALIA.  Tulare  Co..  Cal. — UntilJuly 
3  bids  will  be  received  by  Supervisors 
for  purchase  of  school  bond  issues; 
proceeds  of  sale  to  finance  improve- 
ments: Eshom  Valley  School  District, 
f 5.000;  Goshen  Disirict,  ?10,000:  Wilson 
District,    $7, SOU. 

Condon.  Ore.— Bonds  of  190.000  voted 
t..  cou.struct  water  supply  system.  En- 
«;i;iee.rs  Stevens  and  Coon.  Spalding 
IMd?.  Portland,  Ore.  wJU  prepare 
plans.  \\  ill  consist  of  pumpini?  sys- 
i.in,  takintf  wacer  from  Hay  Creek,  and 
pine  line  1  >^  mi.  long.  John  Stewart, 
city    reorder   at    Coiidon. 

FTXLERTON.  Cal.— City  Trustees 
will  start  proceedings  for  election  for 
$1. =50,000    bond    issue    for    street   paving. 

FRESNO,  Fresno  Co.,  Cal.— Election 
held  in  Navelencia  School  District  to 
vote  bonds  of  $15,000  to  finance  new 
school  building  failed  to  carry. 

HERMOSA  BEACH,  Cal.— Approx. 
$20,000  will  be  expended  on  flre  dept. 
improvements  If  the  proposed  bond  is- 
sue carries  at  the  election  to  be  held 
in   Auguflt. 

HERMOSA  BEACH.  Cal.— Under  the 
proposed  bond  election  to  be  held  in 
\ugTist,  $200,000  will  be  on  the  ballot 
tor  sewer  improvements,  including 
sewage  treatment  plant, 

HERMOSA  BEACH,  Cal.— .\n  election 
will  be  held  the  latter  part  of  August 
to  vote  on  an  issue  of  $150,000  bonds 
for  waterworks  and  distributing  sys- 
tem. 

HANFOKD,  Kings  Co.,  Cal. — Election 
will  be  held  July  14  in  Paddock  Ele- 
mentary School  District  to  vote  bonds 
of  $15,000  to  finance  school  improve- 
ments. Trustees  of  district  are:  J.  L. 
Downing,  J.  H.  Smitli  and  Grace  Over- 
street. 

INDEPENDENCE.  Inyo  Co,,  Cal. — 
'•'rustecs  of  Georges  Creek  .School  Dis- 
trict will  <all  election  to  vote  bonds 
of  $3000  for  new  school  building.  Will 
probably    be   concrete   block    type. 

REDWOOD  CITY,  San  Mateo  Co- 
eval.— Supervisors  seil  $29,000  bond  Is- 
bU"  of  Ravonswood  School  District  for 
premium  of  $1,021).  proceeds  of  sale  to 
finance   .school    improvements. 

OAKDAL.E,  Stanislaus  Co.,  Cal. — 
Election  will  be  called  in  Oakdale  Irri- 
gation District  to  vote  bonds  of  $50,000 
fur   Improvements. 


CHURCHES 


fontract    Awarded. 

CHURCH  Cost.    $25,000 

LINDEN.  San  Joafiui"  Co..  Cal. 
Church. 

Owner — Methodist  Church. 
Arcnitect — .Not   given. 

Contractor — John      T.      Lewis.      245      S. 
American    St.,    Stockton. 


VUBA  CITY,  Sutter  Co.,  Cal. — Yuba 
«'ily  Methodist  Church  will  campaign 
for  funds  to  f:onstruct  a  new  church 
building    on    nite    of    prcscnl    structure. 


FACTORIES  &   WAREHOUSES 


Planii    Belnff    Prepared— F"lgur«»»    t<o    Be 

Tnkf^n    In    Ti'n    D.-iys. 
IX)FT    HM)G  CoHt.    $40,000 

HAN     KRANCISCO.       KolHom       SI.     near 

Kfcond. 
Two-story      ri-lnforr'«»d      roncrel*^      loft 

bnlldlnK.  ir.0xl37-fl 
Owner — Loulu  U.  I..urlo 
Arohlteot — O'Brlrn   Hr<>n  ,  liio  Monigorn- 

«»ry    8t.,    Ban    KranrlM<f) 


P1an»   JtoinK   Propar^d. 

LOFT    BLIKJ  Cont;   |1 5,000 

HAN  FRANCIfMV)  N  Howard  B  2n.l 
Thre«-Btory  and  baaem<  nt  rein- 
forced conorein  ClasH  ('  loft  build - 
inK 

owinT -H'lthln    K'lil    1  "IM.    I  .. 

Archlti'ct--Arthur  if.  I'.infl.<«>.  :;•,  Mofll- 
gornerx  Bt  .  San  F^.uicImoo. 


Plans    Being    Figured — Bids    to    Be 

Opened  First   Week  of  July. 
WAREHOUSE  Cost,    $125,000 

SACRAMENTO,  Cal.     Front  and  M  Sts 
Four-str.ry     reinforced     concrete     show 

room    and   warehouse    building. 
0%vner — Crane    Co. 

Architect — Woollett  &  Lamb,  Hagel- 
stein  Bldg..  Sacramento. 
Figures  are  being  taken  for  a  gen- 
eral contract  including  scales,  orna- 
mental iron  work,  reinforcing  steel. 
marble  and  tile  work,  composition 
tile.  etc.  Separate  figures  are  being 
taken  for  the  elevators,  plumbing, 
heating  and   electrical  work. 


Contract    Awarded. 

PRINTING    PLANT.  Cost,    $25,000 

SAN  FRANCISCO.  Howard  St.  400  W 
Fifth, 

One-story  reinforced  concrete  build- 
ing  for  printing  plant. 

Owner — Louis  R.  Lurie,  Mills  Bldg., 
San    Francisco. 

Lessee — The  Leighton  Press,  516  Mis- 
sion St.,  San  Francisco. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery St„  San  Francisco. 

Contractor — J.  Marttnelli,  180  Jessie 
St.,    San    Francisco. 


Plans  Being  Figured — Bids   Close  June 

23,   1922,   7.30   P.  M. 
FACTORY  Cost,    $35,000 

VALLEJO,    Solano    Co.,    Cal.      Napa    St. 
One-story    reinforced    concrete    factory 

125x162    ft. 
Owner  —  Western     Die     Casting     Co., 

Berkeley,  Cal. 
Architect — C.    E.    Perry,    Jr..    P.    O.    Box 

636,   Vallejo. 


YUBA  CITY.  Soitter  Co.,  Cal. — Work 
has  been  started  on  an  addition  to 
Plant  No.  94  of  the  Sun  Maid  llaisin 
Growers'  Packing  Plant,  under  the  su- 
pervision of  H.  L.  Webster.  Sub-con- 
tracts on  the  work  are  in  charge  of  J. 
E.  Stockton,  assistant  mechanical  en- 
gineer for  the  company,  with  G.  L. 
Dodge  in  charge  of  electrical  installa- 
tion. Work  on  the  foundation  is  being 
comijleted.  Approx.  $70,000  will  bo  ex- 
pended   in    the    work. 


Contract    Awarded. 

FACTORY  Cost,  $126,000 

SELMA,   Fresno  Co.,   Cal.     Lots  1   to   11 
and  17   to  32,  Block  E. 

Cla.s.s   (J    factory    (wood   and   brick   con- 
struction). 

Owner — Fresno  Tire  &  Rubber  Co.,  Mat 
tei   Bldg.,   Fresno. 

Architect — None  given. 

Contractor — W.  L.   Miller,   Los   Angeles. 


REPAIRS  Cost,    $19,500 

SACRAMENTO,   Cal.      801   D  St. 
General    repairs   to   building. 
Owner — Consumers'  Ice  &  Cold  Storage 
SOI    D    St.,    Sacramento. 


Li.si    cf    CJeneral    Contractors    FlgurinK 

Crane  Job. 
WAREHOUSE  Cost.    $12.''>.00() 

SACRAMENTO,   Cal.F:ont   and   M  Sl.'<. 
Four-story   reinforced^   concrete     show 

room    and    warehouse   building. 
Owner — Crane  Co. 
Architect — Woollett     &     Lamb,     Hagcl- 

stoln  Bldg..  Sacramento. 
Figure:!  are  being  taken  for  a  gen- 
1  ral  (•  )nti-act  Including  .scales,  orna- 
mental Iron  work,  n-lnforclng  steel. 
marble  and  tile  work,  composition 
tile,  etc.  Separate  flgureH  are  boInK 
taken  for  the  elevators,  plumbing, 
heating   and    electrical    wo'k. 

The  following  la  .a  list  of  the  gen- 
eral contractors  (inuring  the  plan.s: 
Wm.  Murcell,  Ochsner  Uldg.;  M,ithe\v>; 
I'onstr.  Co.,  Forum  Uldg.;  Me<;ill1vi  ;i  \ 
<'rn5tr.  Co.,  Brighton;  Hurry  Holdeii.  i 
;J320  J  St.,  tlonulon  *  FItinlKan,  1  .M  I 
17th  S'l.;  George  D.  lludnuli.  <":illforii  lii 
Kiull  Bldg.,  \X'alter  W.  Campbell.  3.! J.. 
J  St.,  and  W.  G.  Heed,  nil  of  Sacra - 
inenlo  HIdii  will  be  opened  nbo\ii 
July    5th. 

A  .set  of  th(!  plans  and  spnclflcat  Ion. 
are  on  file  In  the  Dally  Pacific  Bulldei 
OMIce.   r.6(i  Mission   Street. 

Plans   Belnir   I'repared, 

WAKKIlOlIHK.M  Com.   $10,000   e.i.  I, 

SACRAMENTO    VALLEY.   Cal. 

Two    one-story    fniinp    and    oorrugated 

Iron    warehoufi'H 
I  iwner — Withheld, 
IsnglniT   -<"     F.    Wlelaml.    709    Mark>i 

Si.,  Ban   Franclioo. 


Contract  Awarded. 

OROVILLE,  Butte  Co..  Cal. 

WAREHOUSE  Cost.     $7,000 

One-story  frame  and  corrugated  iron 
warehouse. 

Owner — Sunical  Packing  Cptn..  Orovillc 

li^ngineer — C.  F.  Wieland.  709  Market 
St.,  San  Francisco. 

Contractor — A.  A.  Plagge,  604  Mont- 
gomery St.,  Oroville. 


SAN  CARLOS,  San  Mateo  Co.,  Cal.— 
The  rebuilding  of  the  San  Francisco 
speedway  at  San  Carlos,  recently  de- 
stroyed by  flre,  depends  upon  the  ac- 
tion of  the  Board  of  Fire  Underwrit- 
ers, according  to  W.  J.  Loring,  vice- 
president  of  the  Speedway  Assn.,  and 
C.  C.  Loser,  secretary.  The  damage 
is    estimated    at    $225,000. 


IRVINGTON.  Alameda  Co.,  Cal. — The 
Panama  Soap  Company  will  erect  .a 
$60,000  soap  factory  in  Irvington,  ac- 
cording to  an  announcement  made  by 
the  Chamber  of  Commerce  of  Irving- 
ton. 


OAKLAND.  Cal.  — <Jay  Engineering 
Co.  of  I.os  Angeles,  in  a  communication 
to  the  Oakland  Cliamber  of  Commerce, 
announces  work  on  the  first  unit  of  Its 
plant  at  44th  Ave.  and  lOth  St.,  Oak- 
land, will  be  started  within  90  days 
The  company  manufactures  refrigerat- 
ors   and    refrigerating   machinery. 


FI REHOUSES  AND  JAILS 


PASADENA,  Los  Angeles  Co.,  Cal. — 
H.  O.  Clarke,  449  N.  Medison  Avenue, 
Pasadena,  was  the  lowest  bidder  for 
the  general  contract  at  $55,508  for 
erecting  a  2story  reinforced  concrete 
fire  station  at  Broadway  and  Holly 
streets,  Pasadena.  Other  low  bids 
were:  So.  Pasadena  Plbg.  Co.,  plbg,, 
$3023;  Richardson  &  Tyler,  heating, 
$1556:  and  Pasadena  Painting  &  Dec- 
orating Co.  (W.  J.  Becker),  painting, 
$1700  Bids  under  advisement.  CyrlU 
Bennett,  313  Kendall  Building.  Pasa- 
dena. 


FLATS 


Contr:ict    Awarded. 

FLATS  Cost,    $22,960 

SAN   FRANCISCO.      W  .    I  1th    .\ve   21.1   S 

Anzta. 
Two-story      .ind      basement    frame     (41 

flats. 
Owner — Mr."?.    Lillian    Stateler. 
•Vrchltect— Henry       H,       Meyer.«.       Kohl 

Mldg.,  San  Francisco. 
Contractor- E.    T.    Leitcr    &    Sons,    407 

Cail    Bldg.,    San    Francisco. 


Plans  Being  Figured. 

FLATS  Cost.    $10,600 

RAN    FRANCISCO.       S    15th    St.     150     E 

Church. 
T>\'o-8tory      and      basement     frame    (2) 

flat*." 
Owner — A.   Furrer. 

Architect— Martin   A.   Sheldon.    110   Sut- 
ler   St..    San    Francisco. 

Figures   ar.^    being   taken    for   ;i    gen- 
eral  contract. 


Plans   Completed. 

M.TEUATlON.s  Cost,   $10,000 

y.\N   FRAN'IS*  O.    No.   2715  Sacramento 

Street. 
Alter    residence    Into    (2)    flats. 
C)wner — Mrs.  Ll7.ale  O.  Hovey. 
.\rehltert — Blls.s  &  Favlllr,  Balboa   Hldk 

.San    Francisco. 


•  ontract    .\ warded 

FL\TS  Com,    $11,600 

OAKLAND.    Cal.       E    >\  eslcy    Ave    and 

T.iike    Park. 
Two-storv     12-room      finme      flats    an'l 

garage 
V^nnr— Chris    Winlnger.    I^."^4    Franklin 

,<(  ,    i<Hklaiid 
Contractor  — California      Hullders,      1581 

Franklin    St..   Oakland. 
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GARAGES 


Contract  Awarded.  11^  000 

GARAGE,    F/rC.  t^ost,    »15.""" 

OAKLAND,    Alameda   Co..    Cal.     St.    i> 

12tJi  St.  and   5th  Ave. 
One-story  tile  garage  and  atore  ^jiag 
Owner— A.  J.  Barton.  Bacon  Bldg.,  OkU. 

^ontrrc'toT-Malshall     &   Burks.  Bacon 
Bldg.,  Oakland. 


GOVERNMENT    WORK 
SUPPLIES 


AND 


SAN  FRANCISCO— Until  July  6,  11 
AM..  urid.;r  Order  No.  37'J2,  lJ'<ls  -y';- 
be  received  by  U.  S  Engineer  Oflice. 
2« 'Montgomery  St..  'oj,/^'-"  «5'",? 
evaporator  systems  for  the  US  dredge^ 
"Sacramento"  and  "San  Joaquin,  roi 
suplying  feed  watjr  for  boilerH  ano 
potaUe  water  for  domestic  u«e  Spec^ 
will  be  furnished  on  lequest  from 
above. 

CARSON  CITY,  Nevada.— The  Indian 
Bill  passed  by  Congress  carries  an  ap- 
propfiation  of  lUO.OOO  for  the  Carson 
Indian  School,  funds  being  divided  as 
follows:  Support.  $80,000 ;  repairs,  JIO,- 
000;  new  kitchen  and  dining  room. 
120,000. 


WASHINGTON.  D.  C.  —  Following 
bids  rec  bv  Bureau  of  Yards  and 
Docks.  Navy  Department,  for  improve- 
ments  at    San    Diego    Naval   Base 

Specification  4624:  mooring  dolphins 
and    timber   piers;  bids  pened  June   14. 

Item  la.  work,  complete,  based  on 
completion  120  days;  II3.  <"tto  140  days 
Ic  do  160  days:  item  2.  add  or  deduct 
tor  each  l2ft.  pile  dolphin  more  or  less 
than  number  specified;  3  deduct  for 
omission  of  fender  pile  system  for  each 
dolphin;  4,  add  or  deduct  for  each  lin. 
ft.  of  creosoted  piles  more  or  less  than 
length  specified.  „ 

ROSS  Construction  Co.,  Van  Nuys  Ho- 
tel Los  Angeles.  Cal.:  Item  la.  *»».- 
460.  120  days:  lb.  *,87.614  140  days;  Ic. 
$8.T,000,    160    days;    2,    $1500,    3,    $15U.   4, 

•idd    SI  '" 

FredW.  Steffgen.  428  Timken  Bld«.. 
v.an  Dieeo  Cal.:  Item  Ic.  $66,015,  160 
davsP2!^938.58;    3.    $176  38;    4.    $1.04 

Lanee  &  Bergstrom,  Timken  Bldg.. 
San  Diego.  Cal.:  Iteni  la.  *69,000,  120 
davs-  lb.  S69.000,  140  days;  Ic,  |68,000, 
IfiO  davs-  2,  add  $1250.  deduct  $950;  3 
add  $250,  deduct  $150. 

Healy-Tibbetts  Construction  Co.,  64 
Pine  St  San  Francisco:  Item  la,  »»».- 
500;  lb.  $96,500;  Ic,  $94,600;  2.  add 
$2000.  deduct  $1000;  3.  $500;  4,  add  $1.50 
deduct   75c.  .    -^.-t 

San  Francisco  Bridge  Co.,  14  Mont- 
e-omcrv  St.,  San  Francisco:  Item  Ic. 
$70  500^^  160 'days,  deduct  $15  000 •2,  add 
$1600.  deduct  $S00;  3.  $120;  4,  fl20. 

Specification  4651:  Concrete  bulk- 
had,    bids    opened   June    14: 

Item  1.  work  complete;  2,  add  or  de- 
duct for  each  panel  of  bulkhead  8  ft. 
in  length   (more  or  less)   than  specified. 

Healy-Tibbetts  Construction  Co  64 
Pine  St  Fan  Francisco:  Item  1,  $»»,- 
e-SO-   2    add  $600,  deduct  $300. 

D'eWaTd  &  Cobbam  207  Granger 
Bldg.,     San    Diego,    Cal.:   Item    1,     $83.- 

''k^l^^J^  Ll?dge,Co..  14  Mont- 
tromery  St,  iSan  Fran'oiSco:  Item  21, 
f69  500:   160   days;   2.  add  $500.   20  days; 

^"^^^a'rMn  H.  Travers  915  Pantagous  St 
Los    Angeles.    Ca.:  Item    1.    $91,678.    l^n 

"^^Specificiuon  4646:  Constructing  ex- 
perimental landing  platform  for  ship 
nlanes-   bids  opened  June   J4: 

All^n     rope.     4722     15th     St.     N.     W., 
Washington.    $56,200;   120   days. 

Fred   W.   Steffgen,    428   Tiniken   Bldg., 
Sin  Diego,  Cal.,   22.877,   120   days. 
^"■Newpo^rt  Contracting  and     Engmeer- 
ine  Co     Newport  News,  Va.,   $08,719. 

Wright  &  Doram.  345  Spreckels  Bldg.. 
San   Diego.   $28,750.    120    days. 

Wm       Smpson        Construction      Co.. 
MarsTV-Strong    Bldg.,    San    Diego.    Cal., 

$34,500,    150    days.  silVirst 

W    15.  Klcr  Construction  Co.,  813  First 

National   Bank    Bldg.,    San    Diego.    Cal.. 

$35,855.   150  days.  cia -riniUAti  Rld«r 

Lange  &  Bergstrom,  819  Timken  Jiiag.. 

lUdg..  San   Diego.  Cal..   $36,600. 


SAX  FRANCISCO. — Until  June  28.  11 
am.,  bids  will  be  rec.  by  U.  S.  Engineer 
Ofhce,  240  Montgomery  St..  under  or- 
der No.  3795,  for  fur.  and  del  f.o.b^ 
Rlo  Vista  or  factory,  one  portable  air 
compressor  outfit,  various  sizes  with 
capacities  varying  from  45  to  60  cu.  It. 
o^  free  air  per  minute  at  90-lb.  pre.ss- 
ure.  Spec,  will  be  furnished  on  re- 
quest.   


WASHINGTON,  D.  C— Otis  Elevator 
rv?  Wi-hin-ton,  P.  C.  at  $9846  aw.ard- 
edcont;-ac^'->by  supervising  Architect's 
once  Treasury  Department  Washing- 
urn  DC  to  install  two  ele;vator»  In 
US  Veterans'  Hospital  at  Palo  Alto. 
Cal.  -^ 


BENICIA.  Solano  Co.,  Cal.— Until 
.luno  28.  11:45  a.m..  bids  will  be  rec. 
by  Commanding  Officer  Benlcia  Arse- 
nal, under  Ordnance  Supply  No.  107 
for  fur.  and  del.  O.P.,  lumber;  Port 
Oxford  cedar;  California  sugar  pine; 
ash  or  birch  (dowel  material)  rods,  and 
redwood  lumber  and  redwood  shingles. 

WASHINGTON^  P.  C— Until  July  J' 
bids  will  be  rec.  by  Panama  Canal  Com- 
mission for  fur.  and  del.  Balboa,  Pa- 
cific Port,  materials  under  Circular 
1485-  For  36,000  ft.  1-in.  plow  steel 
wire'  rope,  9600  ft.  special  conductor 
cable,  2  electric  transmitting  and  re- 
cording system  for  recording  height  of 
water  of  high  and  low  service  reser- 
voirs, 2  windmills  with  galvanized 
towers  and  pumps,  18,000  lbs.  steel 
bars,  15,000  lbs.  steel  track  spikes  2500 
lbs.  fcrro-manganese,  72  chain  linKS, 
600  machettes,  2000  ft.  red  rubber  tub- 
ing 550  lbs.  varnished  cambric  tape, 
2  ships'  logs,  4  000  yds.  cheese  cloth, 
300  gals,  asphalt  varnish  and  1  ddi 
horse-hoof  blue. 

WASHINGTON,  D.  C— Bids  are  be- 
ing rec.  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  for  fur  anr; 
del.  materials  to  navy  yards  as  follows. 
Date  for  opening  bids  as  noted  at  end 

'^'sX''du^ir97%'"L  mre  Island,  85,000  lbs 
boiler  compound;  June  27.  „.„,„ 

Sched  .  9705,  eastern  and  western 
coast  yards,  miscellaneous  quantity  ot 
boiler  naskets;   June  27. 

Schedule  9710,  various  eastern  and 
western  yards,  45,000  lbs.  calcium  chlo- 
ride; June  27.  ^  ^^, 

Schedule  9711,  various  eastern  and 
western  yards,  256,000  lbs.  concentrat- 
ed lye;  June  27.  r  1      j     m  onn 

Schedule  9712,  Mare  Island,  10,200 
deck    scrub    brushes;    June    27. 

Schedule  9713.  various  eastern  yards 
miscellaneous  quantities  of  rubber 
pump   valves;   June   27. 

Schedule  9714,  various  eastern  and 
western  yards,  miscellaneous  quantltj 
of   abriislve  wheels;   June   2.. 

Schedule  9721,  various  eastern  and 
western    yards,    18      battery      charging 

"^Shed'uie  3,  various  eartern  and  west- 
ern   yards,    730,000    lbs.    cotton    waste, 

^^  Schedule  4.  various  eastern  and  west- 
ern yards,  miscellaneous  quantity  ot 
petroleum   spirits;   July   5  on  nnn 

Schedule  5.  Mare  Island,  Cal..  20.000 
lbs.   white  lead,   dry;  July  5  mnnn 

Sched.  5.  Puget  Sound,  AV  ash  10.000 
lbs.    l)rass    voice    tubing:    July    5. 

Schedule  8.  various  eastern  and  \\  est- 
ern  yards,  miscellaneous  quantitj  or 
steel  wire  rails;  July  5. 

Sched  13.  various  eastern  and  N%est- 
ern  yards,  54,300  flashlights  and  bat- 
teries: July  6.    

WASHINGTON.  D.  C  —  Fon*'^'*"f 
bids  rec  by  Bureau  of  ^ards  and 
Pocks  Navy  Department.  Specification 
"elie  io  coYst.  r?dio  tower  at  Astorin. 
Ore:  L.  C.  Mart.  $6476.70  60  days.  U 
F  Martin.  $5713.13.  59  days;  Miller 
Bros.  21  Burwell  Ave  Bremerton 
Wasli..  $4980.  60  days;  John  S.  Lotte  & 
Co..   $5480.    60   days. 


.SKATTLB,  Waah. — Until  June  Wr  11 
am,  bids  will  be  rec.  by  Alaskan  Bn- 
uine.;r  Commission.  Bell  St  Terminal, 
I'.r  fur.  and  del.  under  Circular  570: 
Fire  engine,  builders'  hardware,  win- 
dow grill,  lumber,  doors  and  windows, 
plaster,  plumbing  supplies,  wire  cable, 
electrical  equipment,  and  lamps.  Fur- 
ther information  regarding  this  circu- 
lar may  be  had  from  Sau  Franclaco 
offices  of  Commission,  306  Customhontc. 

SA.N'  FRANCISCXD. — Until  June  30,  11 
am,  bids  will  be  rec.  by  U.  S.  Engi- 
neer Office,  240  Montgomery  St.,  under 
Order  3770-Sr'7,  for  fur.  and  del.  Rlo 
Vista,  Solano  County:  20  gals,  water- 
proof boiler  paint  In  5-gaI.  cans;  8  pta. 
.signal  red  and  8  pts.  signal  green  palm 
in  1-pt.  cans;  200  lbs.  white  lead  In  oil. 
25-lb.  kegs;  2  pts.  dark  oak  and  2  pta. 
maliogany  varnish  stain.  In  1-pt.  cans. 
Further  information  on  request  at 
above  ofBce. 


SAN  FRANCISCO.— Until  June  28,  11 
a.m.,  bids  will  be  rec.  by  U.  S.  Engi- 
neer Office.  240  Montgomery  St.,  under 
Order  3797,  for  fur.  and  del.  various 
points:  fuel  oil,  distillate  and  gasoline. 

DENVER,  Colo. — Until  July  5,  2  p.m., 
bids  will  be  rec.  by  V.  S.  Reclamation 
Service,  Denver,  for  fur.  turnout  gates. 
.Specification  278-D,  for  North  Platte 
project,  Nebraska-Wyoming,  Involv. 
about  90,000  lbs.  of  m<-tal  work.  Chas. 
P.    Williams,   acting   chief  engineer. 

WASHINGTON,  D.  C. — Miller  Bros., 
221  Burwell  Ave.,  Bremerton,  Wash.,  at 
$4980  awarded  contract  by  Bureau  of 
Yards  and  Docks,  Navy  Department,  to 
co.nstruct  radio  tower  at  Astoria,  Ore., 
under  Specification  4656.  Time  for  com- 
plition,  60  days. 

WASHINGTON.  D.  C. — Union  Con- 
struction Co.,  351  California  St.,  San 
Francisco,  at  $9850  awarded  contract 
by  Bureau  of  Yards  and  Docks.  Navy 
Department,  to  construct  radio  (juar- 
ters  at  Mare  Island  Navy  Yard.  Spec. 
4632.      Time    for    completion.    80    days. 


FORT  MASON.  Cal. — Bids  were  re- 
ceived as  follows  by  the  Constructing 
Quartermaster's  Office  on  June  20  for 
constructing  frame  officers'  quarters. 
stables  and  gunsheds  at  Presidio  of 
Monterey.  Calif.  The  contrct  was 
awarded  to  T.  H.  Dean  of  Monterey, 
and    includes    all    work: 

T.    H     Dean.    Monterey    $61,680 

Wm.  Martin,  San  Francisco....  64.767 
Hannah  Bros..  San  Francisco..  67.330 
Fletchtr    &    Warren,    Vallejo....    68,572 

ITnion    Constr.    Co.,    S.    F 73,755 

Flectrical    Work 
>f.    E.    Rvan,    San    Francisco:      Officers' 

quarters,    $1918:    stables,    $1316. 
Turner    Co.,    S.    F.,    $2057:    $960. 

WASHINGTON,  D.  C. — Bids  were 
opened  on  June  15th,  in  the  Soiper- 
vising  Architect's  Office.  Washington. 
D.  C,  and  in  the  office  of  the  Superin- 
tendent of  Construction.  U.  S.  Veterans 
Hospital,  Whipple  Barracks,  Prescott. 
Arizonp.,  for  electric  light.  po\Vi.-r  and 
telephone  systems,  at  the  U.  S.  Vet- 
erans" Hospital  at  Whipple  Barracks, 
Prescott.    Arizona. 

The  following  are  the  lowest  bids 
received' 

Severin   Electric   Co.,    65   5th   St..   San 
Francisco.  $38,900. 

Vyno  Electric  Co..  $42.SO0  (received 
;U    Prescott). 

Mack  &  Mack.  New   York  City.   $48.- 
:<60.   time  160   days   (received  at  Wash- 
ington). 

HALLS  AND  SOCIETY  BUILD 
INGS 

Worliing  Drawings   Bei;ig   Prepared. 
l.ODiJE    BIDG.  Cost,    $60,000 

VAl.LEJO.  Solano  Co..  Cal.     Georgia  St 
I'll   cc-story    reinforced    concrete    store 

and   lodge   building. 
Owner — Samoset     Tribe     No.     22.     I.     O. 

Redmen. 
Architect — C.    E.    Perry    Jr.,    614    Main 

St..   VaUeJo. 
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I^lans    Being    P'igurpd. 

.\LT£RATIOXS  Cost.    |i2,00« 

I'ALO    ALTO,      Santa    Clara    Co.,      Cal. 

Stanlord    University. 
Alter   and   add      lo    three-story      frarr.e 

fraternity   house. 
Owner — Delia   Kappa   Epsiloii. 
.\rchiieci — O.   R.  Thayer,   UO  Sutter  St., 

San  P'ranciTsco. 
The  work  includes  the  addition  of 
4  •-•edroo ns.  4  showers,  2  toilets,  en- 
larging- dining  room,  billiard  room, 
lilirary  and  slt-eping  porch,  installing 
Cole  gas  heating  system,  installing 
kvash  basins  in  the  18  rooms,  magne- 
siie  floors  in  b.-ithiocms,  etc  ,  and  hard- 
rt'ood    floors 


MODESTO.  Stani-'slaus  Co.,  Cal. — B.  P. 
O.  E.  lodge  has  secured  opti-)n  on  two 
pieces  of  property.  In  thirty  days  one 
or  the  other  will  be  purchased  as  a 
site  for  ihe  uropo.sed  3-story  building 
to  be  erected  at  a  cost  of  $75,000.  It 
is  undecided  whether  building  will 
contain  stores  on  the  ground  floor  or 
be  devoted  exclusively  to  lodge  uses. 


FRESNO,  Fresno  Co..  Cal. — H.  W. 
Lewis,  president  Lewis  Electric  Co.. 
1917  Fresno  St.,  Fresno,  heads  com- 
I'any  contemplating  construction  of 
|2.->0.000  amu.sement  park.  It  is  ex- 
pc-cted  to  start  work  within  the  next 
few  month?.  The  project  will  include 
a  large  dance  pavilion,  clubrooms. 
bowling  alleys,  shower  rooms,  various 
amusement  structures,  tennis  courts, 
parking   space,   etc. 


VENICE,  Cal— E.  L.  Dodds  has  con- 
Iract  and  has  started  work  on  recon- 
struction of  Sunset  Pier  recently  sold 
to  Chas.  E.  Fiske  and  Edw.  E.  Merri- 
field,  both  vt  San  Diego.  The  deck  will 
be  cleared,  ballroom  built,  and  other 
improvements   made. 


HOSPITALS 


Plans    Being    Figured— Bids   Close 
July   10,  in  a.m. 

HOSPITAL  Cost,    190,000 

STOCKTON.      San      Joaquin      Co.,      Cal. 
County    Hospital    Grounds. 

Two-story    brick    extension    to    County 
Hospital   for   Isolation   Ward. 

Owner — County    of    San     Joaquin.     Eu- 
gene   Graham,    County    Clerk. 

Architect — P.alph   E.  Morrell,   I.  O.  O.  F. 
nidg..    Stockton,    Cal. 
See    rnll    (or   hidn    iinder    ofllolal    pro- 

pnHnlM. 


Cnn tract    Awrtr-lod. 

HOSPITAL  Coat,    $2.5,000 

SACRA ME.VTO.    Cal.       30 H    M    St. 

One-Biory    20-room   hospit.-il    building. 

Owner— A  Flltcroft,  1525  T-  St.  Sacra- 
mento 

Architect — None   given. 

Contractor — Herman  Schlpmner,  13th 
and  J  St.,  Sacramento. 


AHWAHNKE,  Madera  Co..  Cal.— Su- 
pervisors rcprcHcnting  Stanislaus,  Mer- 
ced aiid  M.'idfra  Counties,  which  coun- 
ties operate  th<-  Ahwahnef  Tubercular 
Hospital,  at  a  recent  meeting  voted  to 
.■^pcn.l  $.">0.fi00  in  enlarging  the  rpes- 
•  iii  rpiarters.  The  exact  nature  of  th.' 
Irnprnvctnents  have  not  yet  been  de- 
t<Tmlnert 


HOTELS 


l'l:u)«    l!«-lin;    Prepared-    Contract 

Awarded. 
IIOTEI.  Cost,    I250.UUO 

SA.VTA    P.APRAIt.N,    Cal       State   St.    bet 

Cold    and    Ortega    Hlo 
Kotir-si«iry    flroproof  hotel    115x180    (150 

rcomt). 
O'vn.r      MlHHion  City  Hotel  <*o.  Alex   K. 

Pern,     proaident. 
Architect    and   Conlractf>r     I'nitod   Con- 

Ktrtullon  Co,       tinker   Itetwcller 

KIdff  ,    I.oa   AnKolca. 


Plan*  nelnff  FlKured. 

KI'.AM!      '•'  "'••^.  CoMi.    1 1 00.0011 

L'  s  ,    Cal.      .Stephen   on    Ave. 


Gi 


"I'l'    i»torv       frnnii'     bulldinirN 

wiiti   til«-   roof  for   Inn   dlnlnir  room 


O^vner — Motor   Inns  of  California,   h.   W 

Bosserman.   president. 
-Vrchitect — H.     W.    Charlton      and    Geo. 

Birbach.    837    San    Fernando    Bldg., 

Los   Angeles. 


SACRAMENTO.  Cal.  —  Sacramento 
will  be  headquarters  for  a  novel  indus- 
try which  has  grown  out  of  the  auto- 
mobile's use  for  touring  purposes  It 
was  announced  by  Bert  E.  Hilborn. 
formerly  of  Washington,  that  the 
America  n  Travel  Syatem  Corporation 
has  selected  this  city  as  hea,dquarters 
and  will  build  its  first  automobile 
tavern  here,  which  will  be  known  as 
"Rodome."  Rodomes  will  be  extended 
from  J^cramento  north  through  Ore- 
gon, Washington,  into  Nevada,  Colo- 
rado and  British  Columbia.  The  one 
here  will  cover  four  acres  of  ground, 
and  will  embrace  some  of  the  salient 
features  of  the  tavern,  apartment 
house,  garage,  general  store,  service 
station   and   cafeteria. 


POWER  PLANTS 


KEDDING.  Shasta  Co.,  Cal.— Pacific 
Gas  and  Electric  Co.,  E.  R.  Davis,  en- 
srineer  in  charge,  plans  improvements 
totaling  $53,730  in  this  city.  Work 
will  con.sist  of  concrete  lined  sediment- 
ation l)asin  near  reservoir;  replace  14- 
in.  wood  main  f r cm  reservoir  to  Chest- 
nut St.,  with  3240  ft.  of  18-in.  riveted 
steel  pipe:  installing  new  upmp  cost- 
ing  $6330.    etc. 


LOS  ANGELES.  Cal.— San  Joaquin 
Light  &  Power  Co.  has  been  granted 
P'Umission  by  State  Railroad  Commis- 
sion to  make  a  temporary  loan  of  $750  - 
000  to  So.  Cal.  Gas  Co.  for  construc- 
tion   purposes. 


PUBLIC  BUILDINGS 


YUBA  ("ITY.  Sutter  Co.,  Cal.— Until 
July  5.  2  P.  .M.,  bids  will  be  received 
by  .Albert  \V  Brown,  county  clerk, 
to  construct  additions  to  courthouse 
and  make  certain  alterations.  Cope. 
Rand.  Means  Co.,  engineers,  58  Sutter 
St..  San  Francisco.  See  call  for  bidM 
under  nfltrinl  propowal  aectlon  in  thin 
Inane. 


FRESNO,  Fresno  Co.,  Cal— Archi- 
tects of  Fresno  in  a  letter  to  the  Board 
of  Supervisors  suggest  that  a  compe- 
tition be  held  under  the  rules  of  the 
American  Institute  of  Architects,  to 
decide  who  shall  prepare  the  necessary 
|)lans  for  the  proposed  county  court 
house  addition.  The  letter  Is  signed 
by  the  following  architects:  Coatea  & 
Traver;  Ernest  J.  Kump  Co.;  R.  B. 
Motchkin.  R.  F.  F'elchin  Co.;  Glass  & 
Hutner,   Swartz  &  Ryland,  all  of  Fresno. 

KL  (ENTUO,  Iinp.-rial  Co.,  C^l. — 
Archt  Don  \V.  W.-lls.  First  Natl.  Bank 
IMdg.,  El  Ccntro,  and  Ralph  Swearlng- 
<n,  217  Ander.son  Bldg.,  Caloxico,  as 
aseo^lnte  archt.,  h.cvc  l)een  oommlsaion- 
ed  by  County  .Supervisors  to  prejMirc 
plans  and  .■^pec.  for  new  county  court 
house  for  wrich  $300,000  bond  issue 
wa«  recently  voted.  I'rellminary  plan8 
;ire    In     preparation. 

RENO,    Nevada — The   Washoe  Count v 
•  'ommlssloners     will    ask     bids     in     the 
immediate     future     for    furnishing    and 
installing    hcHtlnjr  l>oll«rH   In    tlic  couri 
house   and   county  Jail   bulldliiRH. 


liESIDENCES 


Owner  TakliiK   FlBurea. 
2    BtTNGAIiOWS 


Ooat.  I- 


biilldiiiK    :«0xll5.    ofllci 
alofps    73x110. 


10x110,  and 


■,:  uihNtiAiiOWS  Ooat,  | 

DALY    CITV.    .San    Mat»o    Co.,   Cal. 
Two      on<--Htory      frame      and      planter 

bungalows  (4  rooms,  biuioment  and 

KHra«c.   each). 
Owner-  n.     Ferto.       1506      Sanchwi    St., 

Smn      Franclaco;      Phone      Valencln 

16S1. 
Architect — Not   Elven. 

BIda   are   belns    taken    for   a   («n«ral 
contract. 


KKSTDH/NCE  Ooat     S12  00n 

S.^N    PRA.NCISOO.      St.    Francis    WoJd 
Two-story  frame  and  plaster  residence. 
Owner — J.  A.  Carlson. 
Architect— H.    H.   Gutterson,     278      Post 
St.;    San    Francisco. 

Contract    Awarded. 

Two-story  and  basement  frame,  brick 
veneer  and  plaster  residence 

Owner — Austin  Sperry. 

Architect — H.  H.  Gutterson,  27S  Post 
St.    San    Francisco. 

Contractor — Walter  Sorensen.  3221  El- 
lis   St..    Berkeley. 

To  Be   Done   by  Day's  Work. 

^..1?,WELLINGS  Cost,    $30,500 

SACRAMENTO.  1416-32-50-70,  1510  and 
l.-)24  33rd  St.;  2709  and  2681  Mont- 
gomery    St. 

Three  one-story  5-room  frame  dwell- 
ings and  garages,  three  one-story 
4-room  dwellings,  2  one-story  six- 
room    dwellings,    and    garages. 

Owner— .1.      C.    Carly      Co..     823    J    St 
Sacramento. 


I'lans    Being    Figured. 

RESIDENCE  Cost     $7000 

-MILL  VALLEY.  Marin   Co..   CaT 
I'wo-story    trame   and    stucco   residence 

((    rooms). 
Owner— J.     E.     Heller. 

Engineer— J.    E.    Heller.       507      Sheldon 
Bldg..    San    Francisco. 
Plans    are    on     file     in     the    Builders 
I.xchange,    180    Jessie   St      Flgrures   are 
leing  taken   for  a   general   contract. 

To   Be   Done   by   Day's   Work. 

7    DWELLINGS  Cost,    $3750    ea. 

OAKLAND,  Cal.  2807  Best  Ave,  2806 
and  2824  Kingsland,  NW  Kingsland 
and  Brookdale,  2915  Madera,  2769 
Maxwell,  2937  and  3000   Rawson  St 

Seven    1-story   5-rm.   dwellings. 

Owner— Harry  W.  Isaacs,  2*00  Modesto. 
Oakland. 


(^on tract    Awarded. 

•STORE  Cost,     $9612 

SAN  FRANCISCO.  B  Cole  St.  36  N 
Parnassus. 

One-story  frame,  brick  and  vene«r 
Ptore  building  (4  stores  with  2- 
room  apartments).  (All  work  ex- 
cept light  fixtures,  shades,  paint- 
ing  and   hardware). 

owner — A.    B.   Harrison. 

Architect  —  O.  R.  Thayer,  110  Sut- 
ter   St..    San    Francisco. 

oontractor — L.  A.  Hinson.  122*  Grove 
St.,    San    Francisco. 

Figures  to   Be  Taken   .Next    Week. 
I{1<X«?IDE.\CE  Cost,    $18,000 

i:EDAV(X)D   CITV.    .San    Mateo   Co.,   Cal. 
Two-story   frame  and   plaster   residence 

and   separate   garage    (10   rooms). 
Owner — Mrs.    Beeger. 
Architect— Chas.    E.    J.    Rogers,    Phelan 

Bldg.,    .San    Francisco. 

I'ontiact    .\warded. 

F>WELLI.\'G  Cost,   $10,000 

SAN  FRANCISCO.  W  San  Benito  250 
.N"   Monterey. 

Two-story  an<l  bastment  frame  dwell- 
ing. 

owner— L.  K.  Siverson,  1234  SOfh  Ave.. 
.San    Francisco. 

. Vrchitect — Not    given. 

I'ontroctor — lullus  Berge.  1834  30th 
Aye.,    San    Francisco. 


Plans  Being  Figured 

r.KSIDENCE  Cost.  $20,000 

i'.\.KI.\ND,    Alameda   Co.,   Cal. 

Two-story   brick    residence    (8   rooms), 
owner — J.   Shoong. 

\rchltect — Mis.'      Julia      Morgan,     Mer- 
chants"  Ex<  iiaiiKc   Bldg,  8.  F. 
Figure.^   are    beinff   taken    for   a    grn- 
'  ral    contract     from    a    selected    list    of 
'  ontraotors. 


Contract    Awariled 

10    ni  NOAI/OWS  Coat.   I 

SANTA     ROSA,    Son.uua    Co..    Cal.       Mc- 

doniil    Ave..    7th    .ind    Spring    Sts. 
Ten  one-Mtory   frame  bungalown   (bung 

alow    court), 
(nvner — Mrs.    Rllcaheth   Mc.   G.   Bennett. 
\rrhltect — Wm.       H.       Herbert.       Santa 

Roaa.    Oil. 
oontrnctor — J.   C.   Lindsay.  Santa    Rosa. 
Two  of  the  buildinga  are  now   under 
canatructlon. 


Saturday,    June    24,    1922 
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Contracts    Awarded. 

RBSIDENCK  Cost,    $27,799 

ATHKRTON,    San    Mateo   Co.,   Cal.  Lots 

51,   52,   55,   56   Polhetnus  Tract. 
1% -Story   frame   and   plaster   residence. 
Owner — S'uzanne  P<;rry. 
Architect — E.  Ij.  Norberg,  Balboa  Bldg., 

San    Francisco. 
Contractor — L.    Dioguardi,      Dumbarton 

Ave.,   lledwood  City. 
Plumltlngr   awarded    to    P.    E.    Brand,    78 

Broadway,  Kedwood  City,  12726. 


Contract    Awarded. 

FRATERNITY    HOUSE         Cost,    S15,475 

EERKEI-EY,  Alameda  Co.,  Cal.  No. 
2731   Bancroft  Way. 

Two  and  one-half-story  19-room  fra- 
ternity iTOU.se. 

Owner — Sigma  Phi   Bldg.  Ass'n.,  Prem. 

.Architect — R.  G.  Ofllcer,  Berkeley  Bank 
Bldg.,  Berkeley. 

contractor  —  Dinwiddle  Constr.  Co., 
Crocker  Bldg.,   San  Francisco. 


Owner  Talking  Figures. 

RESIDENCE  Cost,    $5000 

S.\N  MATEO,  San  Mateo  Co.,  Cal.     San 

Mateo   Park. 
One-story       5-rooni      fram^      residence 

(shake    exterior). 
Owner — Prof.    Randall. 
Architect— O.  R.  Thayer,  110  Soitter  St., 

San    Francisco 


SCHOOLS 


Plans   Being   Figured. 

Bids    Close    July    8,    1922,    2    p.m. 

GYMNASIUM  Cost,    $ 

McARTHUR,    Shasta    Co.,    Cal. 

Gymnasium   building. 

Owner — Fall    River    Joint    Union    High 

School  District. 
.\rchiteot — Ralph     D.      Taylor,     Susan - 

ville. 
^ee    call    for   bids   under   official   pro- 
posals.   . 


AA'orking    Drawings    Being    Prepared. 
-—Bonds    Voted. 

SCHOOL  Cost,    $110,000 

I02DDING,  Shasta  Co.,  Cal.  East  Side 
Grammar    School. 

Two-story  Class  C  reinforced  concrete 
school  (10  rooms  and  an  audito- 
rium); reinforced  concrete  walla 
and  corridors,  steam  heat  system, 
etc. 

Owner — Redding    School    District. 

Architect — Woollett  &  Lamb,  Hagel- 
stein    Bldg.,    Sacramento. 

f'lans  Ready  for  Figures — Bids  to  Be 
Opened   About   July   15. 

SCHOOLS  Cost,   $50,000   and   $100,000 

respectively. 

GTLROY,    Santa    Clara    Co.,    Cal. 

One-story  6-rooni  frame  school  and  a 
14 -room    frame    school. 

Owner — Gilroy  Grammar  School  Dis- 
trict. 

Architects — Wyckoit  &  White,  Growers 
Bank    Bldg.,    San    Jose. 


Contract  Awarded. 

SCHOOL  Cost,  $5112 

MENLO  PARK,   San  M.ateo  Co.,  Cal. 

One-story    frame    school. 

Owner — Menlo  "Park  Grammar  School 
District. 

Architect  —  Norman  R.  Coulter,  46 
Kearny  St.,  San  Francisco. 

Contractor — Peter  Jensen,  San  Fran- 
cisco. 


Plans  Being  Figured — Bids  Close  Julv 
3,  1922,   7:30  P.  M. 

SHOP  BLDG.  Cost,  $25,000 

STOCKTON,  iva.n  Joaciuin  Co.,  Cal.  High 
School  Grounds. 

Brick,  frame  and  concrete  shop  build- 
ing and  alter  old  shop  building 
into   girls'  gymnasium. 

Owner — City   of  Stockton. 

Architect — Loui.s    Stone,    Bcldlng   Bldg., 
Stockton. 
See   call    for   bids   nniler   omclal   pro- 

liosal  section  in   this  iNsue. 


Bids   Opened. 

SCHOOL  Cost.    $ 

SANTA    ROSA,   Sonoma   Co.,    Cal. 
One-.story    frame    and    stucco    school    t4 

classrooms   and   an   assemibly   hall). 
Owner — Lewis   Scliool    [district.   . 
-Architect   —    Norman     B.     Coulter,      46 

Kearny     St.,     San     Francisco. 
W.    J.    Meeker,    809    Orchard    St.,   Santa 

Rosa,    $19,593. 
J.  C.  Lindsey,  $22,000. 


Low   Bidder. 

.SCHOOL  Cost,    $ 

DANVILLE,    Contra   Costa   Co.,    Cal. 
One-story   frame   and    plaster    school. 
Owner — Danville    School    District. 
Architect — Jas.    T.     Narbett,     910    Mac- 

donald    Ave.,    Richmond. 
Low   Bidder — C.    R.    Hook,    I'iich.ico    lid., 

Walnut  Creek. 

Contract    Awarded. 

SCHOOL  Cost,    $131,306 

PA.SADENA,  Los  Angeles  Co.,  Cal.  E. 
Colorado    and    Herkimer. 

Three-story  and  basement  brick  Sun- 
day   School    building,     111x171. 

(Mvner — Pasadena  Presbyterian  (ilhurch. 

Architect — Marston  &  Van  Pelt,  600 
Chamber  of  Commerce  Bldg.,  Pa.sa- 
dena. 

Contractor — Mebins-Jones  Co.,  Rivers 
Bldg.,   Pasadena. 


Plans    Being    Figured — Bids   Close 

July   8,    1922,    8   p.m. 
SCHOOL  Cost,   $20,000 

KELSBY VILLE,   Lake  Co.,  Cal. 
One-story    reinforced    concrete    4-room 

school. 
Owner — Kelsey ville    School    District. 
Architect    —    Norman      li.     Coulter      46 

Kearny    St.,    San    Francisco, 
l^lans    may    be      obtained      from    the 
architect. 


Contract  Awarded. 

BUILDING  Cost,   $15,000 

OAKLAND,  Cal.  Mills  College  Grounds. 
One-story  chemistry  building, 
(iwner — Mills    College. 
C'ontractor — Schuler    &    McDonald,      308 
12th    St.,   Oakland. 


BARSTOW,  Fresno  Co.,  Cal. — Until 
June  30,  2.30  P.  M.,  bids  will  be  re- 
ceived by  James  Ross,  clerk,  Barstow 
School  District,  to  construct  8-room 
and  auditorium  elementary  school;  es- 
timated cost,  $63,000.  Ernest  J.  Kump 
Co.,  Rowell  Bldg.,  Fresno,  architects. 
t$ce  cfiU  for  bi«is  under  oflleiiil  propoiftil 
neetion    in    (IiIm    iNsue. 


BERKELEY,  Alameda  Co.,  Cal. — ^Un- 
til June  29,  4  p.m.,  bids  will  be  rec. 
by  Clyde  E.  Blanchard,  acting  secty. 
Board  of  Education,  2133  Allston  Way, 
to  const.  1-story  brick  shops  at  Bur- 
iiank  School.  Est.  cost,  $16,000.  Wal- 
ter H.  Ratcliff,  architect,  1st  Natl. 
Bank  Bldg.,  Berkeley.  See  call  tor 
bitl.^  under  offlcinl  proposal  sectloin  in 
til  IK     issue. 


BERKELEY,  Alameda  Co  ., Cal.— Un- 
til June  29,  4  p.m.,  bids  will  be  rec. 
by  Clyde  E.  Blandchard,  acting  secty. 
Board  of  Education,  2133  Allston  Way. 
to  install  steel  lockers  and  chlorination 
and  filtration  plant  in  Berkeley  High 
School  gymnasium.  Wm.  C.  Hays,  1st 
Natl.  Bank  Bldg.,  San  Francisco,  arch- 
itect. Sec  call  for  bids  under  ofllcial 
propo.wil  section    In   this   issue. 

ARBUCKLE,  Colusa  Co.,  Cal.— Fol- 
lowing bids  received  and  rejected,  as 
being  too  high,  by  Trustees  of  Johns 
Elementary  School  District  to  erect 
new  school  from  plans  of  Architect 
Chester  Cole,  Waterland-Breslauer 
Bldg.,  Chico:  L.  S.  Lewis,  Colusa,  (1) 
$9!t98:  (2)  $9805;  H.  W.  Van  Dorsten, 
Colusa.  (!)  9310;  (2)  $9180;  Stapple  & 
Manning,  (1)  9357;  (2)  $9100;  White  & 
Shalz,  Chico,  (1)  $9300;  (2)  $9115. 
I  bans  will  probably  be  revised  and  new 
bids    asked. 


A.  E.  Leitch 


Fred   Clark 


CLARK  &  LEITCH 
ROOFING  CO. 

Successors  to  E.  S.  Warner 


Office   and    Warehouse: 

1110  SECOND  ST.,  SACRAMENTO 

Phone    Main   720 


STOCKTON,  San  Joaquin  Co,  Cal. — 
( li'-  following  bids  were  received  on 
•fiine  21  by  the  Stockton  Board  of  Bdu- 
<:ation  for  an  eight-room  Class  C  addi- 
tion to  the  ".N'orth  School"  from  plans 
prepared  bv  Architects  Davis-Helier- 
Pearce  Co.,  Delta  Bldg.,  Stockton,  and 
for  remodeling  the  "Grant  School"  from 
plans  prep.irpd  by  Architect  Franklyn 
Warner,  Beldlng  Bldg.,  Stockton.  Ail 
bid.s    were    taken   under  advisement. 

(General    Contract — .Vortli    8eliO«l 
R.    W.   Moller,   Call   Bldg.,   S.   F..$46,S98 
Davison   &   Mcolscn,  Stockton 

and    San    Francisco 55,420 

W.    F.   Ccty    56.884 

.Shepherd   &   Riley.  Stockton 5«,142 

Rjilly  &  Ne/netz,  San  Francisco.    64,000 

Mechanical  E^uipMtent 

(Fiumbing:.    Heatlnir.    Electrical    amd 

-Sheet    Metal) 

Miiler-Hays,  125  .V  California  St., 

Siockto.i     $13,040 

Stockton  Plumbing  A  Supply  Co., 

Stockton    13,214 

General     Contract — Grant    School 
H.    W.    Mollerj    San    Francisco.  .  .$36,200 

V\ .   G.   Reed,  Stockton    37,263 

Shepherd    &    Riley,    Stockton 39,998 

.Schutcs  &   ;<inclc,  Stockton 40.Md 

Davison  &  Nicolsen 42  820 

H.    K.    Allen   &   J.  A.   Allen 42,880 

„     ^      ^         Heatln»   System 

E.    L.    Gnekow,    647    E.    Main    St., 

Stockion     $45«3 

La  ourrettf-Fical  Co.,  Sacramento  4767 
Mockton  Plumbing  &  Supply  Co..  4810 
.VIiller-Hays     5040 

WELDON,  Kern  Co.,  Cal.— Wm.  Eiss- 

ler,  Bakersfleld,  at  $17,650  awarded 
contract  by  South  Fork  Union  Gram- 
mar School  District  to  erect  3-room 
cement  block  school,  from  plans  of 
Architect  J.  M.  Saffell,  024  19th  St. 
Bakersfleld.  Other  bidders:  Augusta 
Zimmerman.  $18,500;  E.  Kutzner  ,$19- 
-"'•      All   bidders  Bakersfleld. 


SACRAMENTO,  Cal.— Until  July  3,  5 
p.m.  bids  will  he  rec.  by  Chas.  C. 
Hughes,  secty.  Board  of  Education,  for 
tur.  100  to  500  movable  school  chair 
desks,  and  alternate  bids  for  500  or 
more  movable  chair  desks.  Samples  to 
be  submitted  with  bids.  Blanks  for 
bidding  may  be  had  from  sectv..  Km. 
•iOO  City  Hall,  Sacramento. 

COLUSA  Colusa  Co.,  Cal.— Until 
1.  *^  V  •"^^  ^'"  ^^  rec.  by  Trustees 
of  Colusa  School  Disrlct  to  repair 
paint  and  make  alterations  to  old  Co- 
Uisa  School.  Spec,  on  file  In  otflce  of 
Dr.   C.   A.    Poage,    Colusa. 


1  ^^i,^;^!^'  Kern  Co.,  Cal.— Wm.  Eiss- 
ler,  Bakersfleld,  at  $6560  awarded  con- 
tract by  Keene  School  District  to  erect 
l-room  fr^ame  school,  from  plans  of 
.\rchitect  J.  M.  Saffell,  924  19th  St.,  Ba- 
kcrsfield.  Other  bidders;  P.  W  Payn- 
lee,  $6695;  Warden  Jones  Co.,  $9989: 
C.  E  Kutzner.  $6920.  All  bidders  Ba- 
le <'rsfif>cl. 

PpUTERVILLE,  Tulare  Co.,  Cal  — 
J  n'.ji  July  5.  5  p.m..  bids  will  be  rec. 
by  Allen  F.  Bullard,  clerk  Porterville 
Grammar  School  District,  to  paint  ex- 
tenor  tin  work  and  roof  of  Olive  Street 
?'''S°^-  .  HP^"^,-  ""^y  ^^  had  from  clerk 
at  First   Natl.    Bank    Bldg..    Porterville. 

EUREKA,    Humboldt    Co.,   Sal Until 

June  30,  5  p.m.,  bids  will  be  rec  by 
^.'o*^;  Thomson,  clerk  (consolidated) 
Giant    and   Salt    River   School    District 

^^^.'^T"!* •  J''"^'i"]  ''■^'"*  *<^hool  build- 
ing bet  Ferndale  bridge  and  Salt 
River  on  main  highway..  Plans  mav  be 
had  from  architect.  Newton  Ackerman. 
Eureka,    on    deposit   of  $10,    returnable. 

BURLIXGAME.  San  M.itoo  Co  Cal — 
Until  July  5.  S  P.  M..  bids  will"  be  re- 
ceived by  Mrs.  J.  M.  Vickorson.  Clerk 
Lurlingame  Grammar  School  District' 
for  inside  finishing  (painting  separate) 
of  two  classrooms  in  Roosevelt  School 
K.  L  Norb,r>r.  Architect,  407  Occi- 
dental .Uo..  nurlingame.  See  c.ll  f„r 
•  Ids  under  ofHclal  prop.wal  »rotl«n  in 
tills   issue. 


W.VTSONVILLE.  Santa  Cru*  Co..  Cal. 
^  "I''  „  '^'  •'•  ^-^^  Vm..  bids  will  be 
rec.  by  T.  S  MacQulddy.  sectv.  Wat- 
sonville  Inion  High  School  Dis'trict  to 
paint  old  high  school  buildinp.  Se*  caU 
for  bids  under  official  proposal  seetloB 
ill    this   issue.  ^^ 
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BAKERSFIELD.  Kern  <:o..  V'al.— 
Until  July  1.  7:3i'  P.  M.,  uids  will  be 
roceived  by  E.  K.  L.ongr.  Secretary, 
l^oard  of  Education,  to  couatruct  two 
one-story  franif  anfl  niasosiry  schools 
— Williams  and  Emerson  —  .separaio 
bidS  for  heating  and  finish  hardware. 
OrviUe  L.  t'lark.  Cnv,  ir  Bldg..  Bakers- 
tield,  Archil'.cl.  See  t-all  for  bids  under 
iifnefal    proposiil    xeetiou    in    this    ictsne. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  July  3,  7:30  P.  M.,  bids  will  be 
receiv<-d  bv  Ansel  S.  Williams,  Clerk. 
Board  of  Education,  to  paint  buildings 
at  high  school,  Davis-Heller-Pearcc 
Co.,  Delta  Hldg..  .Stookton,  Architects. 
.S*«»  c«ll  for  bids  under  official  pro- 
|Hi<ial   Meetion    in   this   iasue. 

LOS  ANGELES,  Cal.— K.  H.  Bradley, 
1S25  E.  I6ih  St.,  L.  A.,  was  low  bidder 
at  $306,000  on  general  contr.  for  erect- 
ing new  high  school  at  Roosevelt  High 
School  site,  Boyle  Heights;  Hunt  & 
Uuros.  701  Laughlin  Bldg.,  L.  A.,  arch- 
itects. Low  bidders  on  other  contracts 
were  F.  J.  Donnelly  on  plumbing  at 
$21  i»60-  Prowitt  Electric  Co.  on  wiring 
at  ill  747;  K.  J.  Donnelly  on  heating 
at  $31,000;  and  Morgan-McCarthy  Co. 
on  painting  at  $7500.  Twenlysix  rms., 
auditorium,  2-story  and  3-story;  132x 
ihr,  ft  ;  brick  constr.,  stucco  and  terra 
cotta  exter.,  steel  rf.  trusses,  tile  and 
camp  rfs  .  P'ne  trim,  maple  floors,  mar- 
ble and  tile  work.  The  bids  were: 
Cieneral  eontract — K.  U.  Bradley,  $306,- 
000;  North  Pacific  Constr.  Co.,  $306,328; 
Wm.  A.  Larkins,  $309,572;  Lange  & 
lier^strum.  $313,950;  Darrell  Condley 
Co  $319,000;  C.  J.  Kubach  Co.,  $319,- 
000-  Clark  Bros.,  $327,000;  Mebius-Jones 
Co.,  $348,318;  Willard-Brent  Co.,  $350,- 
aOO;  P.avin  <t  Burch  Co.,  $356,969;  L.  A. 
Planing  Mill  Co.,  $370,396.  Plumbing — 
F.  J.  Donnelly,  $21,960;  H.  E.  Murray, 
$21,980;  Luhman  Bros.,  $22,657;  G.  C. 
Sutton,  $22,956;  W.  S.  Goodrich,  $23 - 
130;  So.  Pasadena  Plbg.  Co.,  $23,4b8; 
Arthur  Hess,  $24,450.  Heating— F.  J. 
Donncllv,  $31,000;  Thus.  Haverty  Co., 
$31,470;  PIoagland-Lakin  Co.,  $31,864; 
Marshall-Look  Co.,  $32,489;  Munger  & 
Mi:nger,  $32,563;  J.  Hokom,  $33,573; 
Frank  Davidson.  $33,777;  W.  P.  McAr- 
thur,  $31,180,  Arthur  Hess,  $34,229;  W. 
S  'Joodrich.  $35,464.  AVlrlng — Prewitt 
Blec.  Co.,  $11,747;  Renard-Stary  Elec. 
Cb.,  $12,373;  Newberry  Elec.  Corp.,  $13- 
200:  American  Elec.  Constr.  Co.,  $13,- 
500;  F.  B.  Potter,  $15,957.  PalBtin» — 
Morgan-McCarthy      Co.,  $7,500;         A. 

Quandt  &•  Son,  $10,224;  E.  A  Lind- 
iireen,  $11,400;  D.  Zelinsky.  $11,745; 
Arenz- Warren  Co..  $12,900;  Dresher- 
Hcinsbergen  Co.,  $13,450;  Alhambra 
Wall  Paper  &  Paint  Co.,  $13,750;  R. 
Z.Hnsky,  $13,900^ 

FLAGSTAFF,  Ariz.— Until  3  p.m.. 
July  7,  bide  will  be  rec.  by  Trustees  of 
Flagstaff  HiKh  School  Di.strlct  for 
erecting  new  high  school  building  at 
FlagsUiff.  Arizona.  .Norman  F.  Marsh, 
211  Broadway  Central  Bldg.,  L.  A.,  and 
V  O  Walllngford.  Phoenix,  Ariz.,  arch- 
itects. Bids  will  be  taken  separately 
on  general  contr.,  heating.  wiring, 
painting.  plumbing  and  program 
clocks  Auditorium,  classroomn.  gym., 
inanuiil  training  .ind  domestic  .science 
deptB.:  brick  constr.,  plas.  exter.,  as- 
ht^nlnn  Mhingle  rl.,  pine  trim,  pine  and 
maple    floors,    steam    heating;    $175,000. 

OAKLAND,  Cal. — Bids  were  opened 
on  Juno  19  by  the  Oakland  Beard  of 
F.dneiiilon  for  general  oqulpnienl  work. 
Including  cublnot  work,  mill  work, 
rough  hardware.  flnlHhed  hardware, 
Bheet  ttK-lal  work,  mlBCcllnneouH  Iron 
w..rk.  kI-'c"  t^'"!  k'l.izing,  painting,  gaa 
and  electric  rnnKcH.  for  the  AlexandcM- 
Hiimtlton  Junior  High  School,  located 
nt    35th    .ind    Oallndo   SI. 

Hcbneblv   A:   HostrawMr $16,940 

8.  Kulchar «1.800 

SANTA  MONICA.  L.  A.  Co.,  Cal. — J. 
V.  K(,bler,  9  18  W  nth  St.,  Lo»  Anrele'i 
awarded  Keni  ral  ■  ontractM  for  l)oth 
C»-ntral   'Irainni.ir   S.  hoiil   and   McKlnley 

fSratmnar    : '.  1 1    '  n'Mlngn.      Ili.<    bid   on 

,),,  iiid  '>n   McKln- 

l,  n    &     MllHon, 

14,  \  ,  art  ilH.  The 

lihlKM  "'"  '  '  ■'  '■'•  rni*  oa;  brick 
rnnnfr..  plan  .  '.i,  with  brick  trim, 
ciny  tlie  roofn,  pme  trim,  pini>.and  ma- 


ple fls..  rein.  cone,  stairways  and  corri- 
dor fls  Other  contracts  awarded  were: 
Sheet  metal  work  to  St.  Louis  Cornice 
Co..  Los  Angeles,  at  $1062  for  Central 
and  $998  for  McKinley  school.  Compo- 
sition roofing"  to  Johns-Manville  Co., 
Los  Angeles,  at  $112.83  for  each  school. 
Tile  roofing  to  J.  A.  Drummond,  Los 
Angeles,  at  $4700  for  Central  and  $3585 
for   McKinley  school. 

Heating,    ventilating      and    plumbing 
will    l>e  awarded  later. 


M.A.DERA,  Madera  Co.,  Cal. — Trine  & 
Rector,  Madera,  at  $10,963  awarded 
contract  by  Trustees  of  Howard  School 
Distrcit  to  erect  n>;w  school  building. 
One    other    bid    submitted. 


SANTA  CLARA,  Cal. — The  Board  of 
Trustees  of  the  Santa  Clara  High 
School  District  have  awarded  a  con- 
tr:\ct  to  RoDert  Dalziel  Jr.,  218  First 
St.,  San  Franci.«co.  for  the  plumbing  in 
the  cryninasium  building,  $1397  rough 
plumbing  and  $2337  for  fixtures.  The 
sli.ade  contract  was  awarded  to  the 
Stewart   Sales   Co.,    Rlalto    Bldg.,    $1235. 


BERKELEY,  Cal.— University  of  Cal- 
ifornia officials  announced  that  Hearst 
Hall,  which  burned  to  the  ground  on 
.lime  20,  was  covered  by  insurance  and 
will,  in  all  probability,  be  rebuilt  soon. 
Caieful  checking  over  the  damage  has 
placed  the  loss  at  approximately  $200,- 
000. 


OAKDALE,  Stanislaus  Co.,  Cal. — Un- 
til July  3.  bids  will  be  rec.  by  Oakdale 
High  School  District  for  fur.  and  del. 
desks,  commercial  desks,  teachers' 
desks,  teachers'  chairs,  opera  chairs, 
furniture  for  the  Board  of  Education 
room,  furniture  for  teachers'  room, 
stage  scenery  and  curtain. 


.SAN  FRANCISCO. — Board  of  Public 
Works,  on  recommendation  of  City 
Architect  John  Reid  Jr.,  has  approved 
following  sub-contracts  awarded  in 
connejtion  with  the  Galileo  High 
School,  now  under  construction  at 
Van  Nes-s  Ave.  and  Bay  St.;  Window 
fixtures,  Hauser  Window  Co.;  mill 
work  to  Fourth  .Street  Planing  Mill 
(S'an  Jose):  Robert  Trost  is  general 
contractor. 

Sub-contracts  awarded  as  follows  on 
temporary  Mission  High  School  build- 
ing at  18th  and  Dolores,  for  which  P. 
F.  Rellly  is  general  contractor:  Lum- 
ber and  mill  work  to  Christensen  l.,um- 
ber  Co.:  blackboards  to  C.  F.  Weber 
.<•  Co.:  I'lumblng  to  E  I>acey  X-  Co.; 
patent  chimneys  to  Amsler  Sheet  Metal 
\Vork«;  roofing  to  J,  W  Bonder  Hoofing: 
Co.:  painting  to  \V".  J.  Brown  «<t  Sons; 
doors  and  sa«h  to  California  Door  Co.; 
liai'lv.'ari>    to    Pala- e    Hnrdwnre    Co. 


LOST  HILLS.  Kern  Co..  Cal —Bids 
will  bo  received  until  July  3.  1922.  at 
7:30  P.  M..  bv  the  Board  of  Tru.stees 
of  the  LoBf  Hlllw  .School  District  for 
painting  interttw  and  exterior  or 
school,  a  new  roof  to  be  built  ov.  r  and 
suported  by  the  old  roof  and  for  the 
erection  and  completion  of  a  t'lrago 
for    the    Lost    IIIII.m    School 


Plans    Being    Figured. 

STORE  Cost,    $15,000 

SAN  FRANCISCO.     SE  Jessie  and  Sixth 

Sts. 
.\ller  two-story  store  and  loft  building. 
Owner — Not   given. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San   Francisco. 


LONG  BEACH,  Los  Angolos  Co.,  C«l. 
—  \V.  O.  Reed.  328  Loma  Ave.  L.  A., 
was  awarded  gen.  contr.  at  $48,590  on 
dt'ductlonB  for  erecting  the  flrsi  unit 
of  the  Whittlcr  Grammar  School  at 
17th  and  Walnut  Sts..  Long  Beach. 
Other  awarUs  were:  F.  D  Keed  Co.. 
plumbinfl,  $3827:  Arenz-Warren  Co.. 
painting.  $2795;  Williams  Radiator  Co., 
gas.  Hlean>  heating.  $1860;  y\cmc  Elec. 
Co.,  wiring.  $817.76.  John  C  Austin 
and  W     Horace  Austin,   r»«oc.   archtts. 


STORES  AND  OFFICES 


Plans   Helng  Figured. 

ALTEltATIONS  Co«t.   f 

SAN  FRANCISCO  Flllmoro  near  Sui- 
tor  St. 

Alter  second  floor  of  three-story 
building    for    offlces. 

Owner-    Not    fflvon. 

Anhltect-  A.  H.  Knoll,  HearMi  Bldj.. 
han    Fr&nolaoo. 


Construction    to    Start    the    First    Week 

of  July. 
OFFICE  BLDG.  Cost,  $1,000,000 

i^TAN  FRANCISCO.  NE  Post  and  Powell 

Sts. 
Ten-story    and    basement    Class    A    of- 
fice  building. 
Owner — William  and  Mary  E.  Fitzhugh, 

352    Mills    Bldg.,    San    Francisco. 
Architect — Reid  Bros.,   185  Montgomery 

St..   San    Francisco. 
Contractor — P.    J.    Walker    Co..     Sharon 

Bldg.,    San    Francisco. 
Contracts  have  been  awarded  as  fol- 
lows: 
Steel    to   The    U.    S.    Steel    Products   Co., 

Rialto    Bldg. 
ExoavntinK   to   A.   J.    Reeder,   180   Jeesie 

St. 
Concrete   work   to   H.   L.    Peterson,   Lick 

Bldg, 


Cost,    $- 


Plans   to   Be   Prepared. 

ADDITION 

SAN    FRANCISCO.      SE    Bush    and   San- 

sfvmo   Sts. 
Two-story   addition    to    four-story   fire- 
proof oftice  building  97x97. 
Owner — Continental   Insurance   Co.   and 
Phoenix  Fire  Insurance  Co.  of  New 
York. 
Architect — Not    selected. 

The  property  has  just  been  pur- 
chased and  an  architect  will  be  se- 
lected shortly  to  prepare  the  plans 
for    the    addition    and   alterations. 


Bids  Opened. 

OFFICE    BLDG.  Cost,    $ 

SAN    FRANCISCO.      Columbus   Ave. 
Two -story   reinforced   concrete   Class  C 

store,  office  and  hall  building. 
Owner — Ed   Cerruti. 

Architect — P  Righetti  &  B.  Hirschfeld, 
12    Geary    St 

G.     Ciappa     $42,771.00 

Walters    &    Grove 44,981.75 

J.    B.    Pasqualetti    46,000.00 

J.    Sampson    Co 48,620.00 

1.    M.    Sommer    48.889.00 

Barrett   &   Hilp    49,900.00 

Colman  &  Spiedel 50,400.00 

Vuklcevich  &  Bagge   51.500.00 

J.    Martinelli 51,650.00 

Louis    J     Cohn     51,900.00 

Farnocchio  &  Co 56,569.00 

The  above  bids  are  fcr  all  work  ex- 
cept the  painting,  which  will  be  done 
by   the   owner. 

Commissioned    to    Prepare    Plans. 

OFFICE    BLDG.  Cost.    $1,000,000 

S.VCRAMENTO.  Cal.  SW  Tenth  and  J 
Sts. 

Ten-story  and  basement  Class  A  store 
and  "omce  building.  100x100  (terra 
cotta  and  granite  finish).  260  of- 
fices and  parking  place  for  ten- 
ants' cars  in    basemont. 

O^vner — California  State  Life  Insurance 
Co  ,   Marshall    DIggs,   president 

Architect — Geo.  C.  Sellon  &  Co.,  Mitau 
Bldg.,   Sacramento. 

Preliminary  plans  Prepared.        ^  ^^^ 

MARKET  RLDO.  Cost,  $600,000 

SAN  ii'RANClSCO.     Eighth,  Mission  and 

Market    .Sts.,    l.S5    feet    on    8th,    175 

on   Mission  and   60  on   Market. 
One-story    Class   B   market   building. 
t)wner— Wm.   Hought«llnp  et   als. 
Architect— W"'eks   .*    Day.  Phelan   Bldg., 

S:in   Francisco. 
Contractor— Oeorgo  Wagner,  261   Koar- 

nv    St  .    San     Francisco. 
Working  drawings  will  be  started  aH 
.soon   as   ail    the    loase.-f   :(re    signed.  The 
contract     will     bo     awarded     to    George 
Wagner    on    a   percentage    basis. 

T'lnns    n*lng    Prepared — OontTftcf 

Awarded.  »«.«  „.• 

ofkh'E  m.DG.  Cost.  $200,000 

P.EDONDO     UEVCH,    Los    Angeles    Co., 

Cal. 
Two-storv      reinforced      concrete    storo 

-«nd    <)Hlro    building    (60    ofTlco^    and 

14    Hlores). 
Owner— J.    K.    Forbes.     .   .   „      , 
Architect-  The  Prudential   Bn»lnesrlnB 

and   Construction    Co.,    616   C5onsoll- 

dalfd  Realty   Uldgr..  Los  Aav*lM- 


Saturday,    June    24,    1922 


BUILDING     AND     KNGINBBRING     NEWS 


It 


BIDS    WANTED    FOR    GYMNASIUM 
BUILDING 

NOTICE     TO     B1I>UEHS 


The  Board  of  Trustees  of  the  Fall 
River  Joint  Union  High  School  District 
will  receive  sealed  proposals  at  or  be- 
fore a  p.  M.,  Saturday,  Jn»y  »•  *'*'''*• 
at  the  High  School  Building,  McArthur, 
California^  at  which  time  and  place 
bids  will  be  opened  in  public  for  the 
furnishing  of  material  and  labor  for 
the  erection  of  a  Gymnasium  Building 
and  installation  of  a  Heating  Plant  at 
McArthur.  California,  in  accordance 
with  plans  and  specifications  prepared 
by  Ralph  D.  Taylor,  Susanville,  Cali- 
fornia. Bids  will  be  received  separ- 
ately   for   the    following    work: 

1.  General    contract    for    building. 

2.  Electrical   wiring. 

3.  Plumbing. 

4.  Heating.  zi    k„   q 
All    bids    must   be   accompanied    by   a 

certified  check  for  10  per  cent  or  more 
of  the  amount  of  the  proposal.  In 
case  this  proposal  is  accepted,  in  whole 
or  fn  part.  aAd  the  bidder  fails  to  exe- 
cute a  contract  for  the  performance 
of  said  work,  and  a  bond  of  suHicient 
suieUes  in  the  sum  of  100  per  cent 
of  the  amount  of  the  contract  to 
secure  the  faithful  performance 
thereof,  within  fifteen  days  after  such 
Lcceptance,  then  this  certified  check 
shall  be  retained  by  the  Board  of 
TTUslees  of  Fall  River  Joint  Union 
High  School  District  as  liquidated  dam- 
ages for  the  failure  to  carry  out  this 
proposal.  Such  contract  and  bond  shall 
Te  ?ntuch  form  and  of  s^ch  contents 
as  shall  be  satisfactory  to  the  Boara 
of  Trustees  of  said  Fall  River  Joint 
Union    High    School    District. 

All  bids  to  be  made  out  on  forms 
furnished  with  plans  and  specifications. 
Plans  and  specifications  may  be  ob- 
tained from  Ralph  D.  Taylor,  Susan- 
ville, California,  or  from  R.  E.  Dunlap. 
McArthur,  California,  member  of  said 
Board  of  Trustees. 

\  deposit  of  Ten  Dollars  will  be  rc- 
qu'ired  from  all  contractors  receiving 
plans— said  deposit  to  be  refunded 
when  plans  and  specifications  are  re- 
turned   in    good    condition. 

The  Board  of  Trustees  •e^'erves  the 
right  to  reject  any  or  all  bids  and  to 
waive   any    informality    in    any    bid    re- 

''^'By'^order    of    the    Board    of. Trustees 
of    the    Fall    River    Joint    Union    High 

Clerk     Fall    River  Mills.   California. 
Dated    June    10.    1922. 


A  call  for  bids  Publ'"hed  ,•" 
this  section  indicates  that  bid? 
are  desired  from  other  than  local 
bidders.  Maximum  competition 
is  desired,  and  this  if^ass^re^ 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this    section. 


Board,  and  may  also  be  obtained^  from 
Cope.  Rand  Means  Co  58  Sutter  btreet 
San  Francisco,  Cal.  A  deposit  of  $20.00 
will  be  required  on  each  set  of  plans 
and  specifications  taken,  which  deposit 
will  be  forfeited  unle;.s  plans  and 
specifications  are  returned  in  gooa 
condition  within  ten  days. 

Bv  order  of  the  Board  of  Supervisoi.- 
of  the  County  of  Sutter,  State  of  Cali- 
fornia. 

"^^fsfa'l).  AI.BERT   B.    BROWN, 

^        ^  Clerk   of   said    Board. 


I  laiit  .-s  ..f  Materialmen,  Mechanics  or 
Laborers.  Employed  by  Contraciors 
upon  State,  Municipal  or  other_  Public 
Work,  approved  March  27,  ISiS*.  and 
must  carry  adequate  insurance  or  give 
Ijonds  indemnifying  the  Board  of  fuH- 
Licatiun  against  liability  for  compensa- 
tion provided  by  "Workmen  s  Compen- 
s  It  ion  insurance  and  Safely  Act,  ap- 
inoved  .May  26,  1913.'  satisfactory  to 
ihe    said    Board    of    Education. 

All  Lids  must  be  accompanied  by  a 
cash  deposit  or  a  certified  check  on  a 
lespousible  bank  and  payable  to  the 
Board  of  Education  for  an  amount 
equal  to  ten  per  cent  (10%)  of  the 
amount    bid. 

If  the  bidder  to  whom  the  contract 
is  awarded  shall  for  five  (6)  days 
after  such  award  fail  or  neglect  to 
enter  into  a  contract  and  file  the  re- 
quired bonds  for  the  faithful  perform- 
ance of  the  contract  and  the  furnish- 
inf;  of  materials  and  labor,  the  cash 
deposit  or  certified  check  of  said  bid- 
der may  be  declared  forfeited  to  the 
Board  of  Education  and  shall  be  col- 
lected and  paid  into  the  General  Fund 
of    said    Board    of    Ediir.Ttion. 

The  Board  of  Educulloii  icperves  the 
riglit    to    reject    any    and    all    bids. 

By  order  of  the  Boaid  of  E'liicatioii 
of  the  City  of  Berkeley.  Alameda 
County.  State  of  Cnlifornla.  Junu  18. 
i;i22. 

CLYDE    ni-.\NCIlAUD. 
.\iiiiiK    S(cietary,    Hoard    of    Education. 


NOTICE   TO    CONTRACTORS 

(Sutter  County  Courthouse  Alteratloim) 

Sealed  proposals  will  be  received  by 
the  Board  of  Supervisors  of  Suttei 
Countv  at  the  rooms  of  said  Board  of 
sSporvisors.  in  the.  Court  House,  m 
Yuba  City,  California,  up  to  and  not 
later  tian  a  oVlock  1-.  M.  "»  W-^"— 
day,   the   5th    day    of   July.   192-. 

••■•^rbiiMhig  an  addition  'ot^ie  Court 
House  and  remodeling  the  ^^^  ^^'^}^9';^ 
toT-s  and  TreasurerJ^s  Office,  accoidin^ 
to  plans  and  specifications  fl'ed  with 
said  Board  of  Supervisor:^  on  the  5th 
day   of   June,    1922. 

^'^SrlnflldiiU  a  ^our-room  office 
building,  according  to  plans  jmd  spec  - 
fications  filed  with  said  Board  of  Su- 
ServsSrs  on  the  .^th  day  of  .lune.  1922 
Bids  will  be  received  soparatcly.  and 
also  bidders  may  bid  upon  Prpposa 
No  2  in  the  manner  set  forth  in  the 
sneciflcations  therefor. 
'Each  bid  shall  be  accompan  ed  b.v 
a    certified    check     in    at     lea.st     10    pei 

^^S?bf^n^'^:i^^cr^o^V^..'^i$id\!..in; 

taSla  ftt  ?ne  qmce  of  the  Clerk  of  this 


NOTICE  TO  CONTRACTORS  FOR  THE 
CONSTRUCTION  OF  SHOPS  Al 
THE    BURBANK    SCHOOL. 

The   Board   of   Education    of  tlie   City 
of    Berkeley    and    of    Berkeley      School 
District      in      the    County     of    Aiameda, 
State  of  California,  invites  and  the  un- 
dersigned will  receive  at  his  ottice.  lliS 
\llston    Way,    Berkeley,    California,    up 
to  the  hour  of  4  o'clmk  p.m..  Thursilay. 
June  2»,  l»2a.  sealed  proposals  for  fur- 
nishing   the    necessary    materials,    tools, 
and     labor     for     the     doing    of    certain 
work   as  set   forth    below    for    the   con- 
struction    of    shops    at     the       Burbank 
School,    situated    on    the    south    side    ot 
University      Avenue,      between      V"*^  ,^ 
Street  and  Bonar   Street,   in   the  <-ity   ot 
Berkeley,  in  accordance  with  plans  ana 
specifications    adopted    by    said    Board 
of      Education      on     Tuesday,     June     li. 
1922,    and   now    on    file    in    the   office    ot 
\Valte-      H.     Ratcliff,     Architect.     Firs. 
National   Bank     Bldg.,     Berkeley.   Cali- 

^""cfopies  of  said  plans  and  fPecifica- 
tions  may  be  obUined  from  the  ofiace 
of  said  Waller  H  Ratcliff.  Architect, 
upon  depositing  the  sum  of  Ten  (*10.00) 
Dollars,*^ and  must  be  returned  withm 
five  (5)  days  to  the  said  Walter  H. 
Ratcliff,  or  the  said  deposit  may  be 
forfeited  and  turned  into  the  treasury 
of    the    Board    of    Education 

Bids    must    be    on    blank    form^^    fm- 
nished   and   obtained   from   said   \V  alter 
H.    Ratcliff.    as    prepared    by    Walter    t 
Ratcliff.      Work    on    the    above    contract 
must    commence    within    48    ho^r,^    f^f"; 
notification   of    the   Board   of   Educat  on 
to    commence    said    work    and    be    d  l^ 
gently      prosecuted      until      complelion 
thereof    i-nless   otherwise     ordered      by 
sa?d  Boa  d   of   Education   and  architect. 
The  ifuccesstul  bi.lder  will  be  required 
to   furnish  a   surety    bond   acceptable   to 
the    Board    of    Education    in    a   sum    no. 
ess     than     twenty-five    (25%)     percen 
of  the  contract  price,  B-iaranteemg  the 
faithful    performance    of    the    contract 
also   a    bond   in   a   sum     not     let.s    than 
fifty     per    cent      (50%)      ot    tbe    contrnc 
urice    guaranteeing  the   payiiiciU   ul  all 
■       clahns  for  labor  employed  or  materials 
used  In   the  construction   of   said  shops, 
as   provided    by    an    .\ct   ot    the    1"-^'^  a, 
tiire    of    the    State  ot  Calitornia    --Ut'tled 
•'An  Act  to  Seizure  the  Payment  of  the 


NOTICE    TO    CONTRACTORS 

(BarMtow    School) 

.NOTICE  IS  HEREBY  GIVEN  That 
the  Board  of  Trustees  of  the  Barstow 
Schol  District  ot  the  County  of  Fresno, 
State  of  California,  will  receive  sealed 
bids  for  the  furnishings  of  all  labor, 
mateiials  and  appliances  necessary  in 
the  erection  and  completi.in  of  an  ele- 
mentarv  school  building.  including 
works. "  according  to  plans  and  speci- 
Hcations,  Job.  No.  O'M.  as  prepared  by 
the  district's  architects,  the  Ernest  J. 
Kump  Cr.  of  the  t'ity  of  Fresno,  and 
in  strict  accordance  with  bids  and  al- 
ternate bids  asked  for  in  specifications 
Said  staled  bids  will  be  received  up 
to  and  Inoludinie  -.:W  1».  M.  of  the  seth 
day  of  June,  1»S2,  by  the  undersigned 
clerk   of   the   board.  . 

Said  sealed  bids  must  be  accompanied 
by  a  certified  check,  cashier's  check 
or  bidder's  bond  in  a  sum  at  least  ei|ual 
to  10  per  cent  of  the  amount  of  bid 
lo  do  the  work  mentioned,  and  made 
payable  to  the  undersigned  clerk  of 
the  board  as  a  guarantee  that  the  bid- 
der wil  execute  the  proper  contract  and 
bonds  in  case  the  contract  is  awarded 
to  him  or  them  by  reason  of  his  or 
tlieir  bid. 

i'lans  and  specifications  may  be  se- 
c  ured  at  the  offices  of  the  district's  ar- 
chitects, the  Ernest  J.  Kump  Co.,  207-8 
Howell  Bldg.,  Fresno.  <  ai..  and  all  bids 
are  to  be  made  out  on  blank  forms 
turnished  by  the  architects.  Time  will 
be  the  essence  in  the  award  of  the 
contract. 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum  of 
50  per  cent,  covering  labor  and  ma- 
terials and  an  additional  10  per  cent 
bond  for  faithful  performance  of  con- 
ti-act.  as  fully  set  forth  in  specifica- 
tions. ,      ,       „ 

>^iiid  Board  of  Trustees  of  the  Bar- 
siow  School  District,  as  owners,  re- 
>;erve  the  right  to  reject  any  and  all 
bids,  or  alternate  bius  or  any  part  or 
parts  of  any  bids  and  reject  the  bal- 
ance thereof,  and  to  waive  any  inform- 
ality in  any  bids  or  alternates  re- 
ceived. 

All  bids  lo  be  addressed  to  James 
Ross.  Clerk  of  the  Board.  Route  K.  Bo.\ 
•^55     Fresno,    California. 

1;n    ..iiler   of    .s.ii.l    l'....i,.l    of    Tiuslee.-^ 
JAMES  ROSS, 

Clerk  of  tb«  Board. 
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NOTICE  TO  THE  CONTRACTORS  FOR 
FVK.MSHI.VG  AND  INSTALLING 
STEKL  LOCKKRS  AND  A  CHLORI- 
NATION  AND  FILTRATION  PLANT 
IN  THE  IIERKELEY  HIGH 
SCHOOL     GYMNASIUM. 

The  Board  of  Education  of  the  City 
of  Berkeley  and  of  Berkeley  High 
School  District  in  the  County  of  Ala- 
meda, State  of  California,  invites  and 
the  undersigned  will  receive  at  his 
office,  2133  Allston  Way,  Berkeley,  Cali- 
fornia, up  to  the  hour  of  4  o'clock 
P.  M.,  Thursday,  June  29,  19^2,  sealed 
proposals  for  furnishing  the  necessary 
materials,  tools  and  labor  for  the  fur- 
nishing and  installing  steel  lockers 
and  a  chlcrinaiion  and  filtration  plant 
in  the  Berkeley  High  School  Gymna- 
sium, situated  on  a  plot  of  ground 
bounded  by  Grove  Street,  Bancroft 
Way,  Milvia  Street  and  Channing  Way, 
in  the  BerKeley  High  School  District, 
Berkeley  California  ,in  accordance  with 
plans  and  specifications  adopted  bv 
said  Board  of  Education  on  June  13, 
1922,  and  now  on  file  in  the  office  of 
the  said  Board  of  Education,  2133  All- 
ston Way,  Berkeley,  California.  Sealed 
proposals  must  be  filed  for  each  por- 
tion of  the  work  as  set  forth   above. 

Copies  of  said  plans  and  specifica- 
tions may  be  obtained  from  the  officer, 
of  William  f.  Hays,  1325  First  National 
Bank  Building,  San  Francisco,  Cali- 
fornia, upon  depositing  the  sum  of 
Ten  (?10.00)  dollars  cash.  Plans  and 
t.pecificationg  must  be  returned  within 
six  (6)  days  from  the  date  of  receipt 
or  said  deposit  may  be  forfeited.  De- 
posit will  be  forfeited  on  any  plans 
not  returned  to  Architect  on  or  before 
4    o'clock    P.    M,   July   1,    1922. 

Bids  must  be  on  blank  forms  fur- 
nisned  by  and  obtained  from  .said  Wil 
liam  C.  Hays.  Work  on  any  of  the  above 
.segregated  contract  must  commence 
within  48  hours  from  notification  of 
the  Board  of  Education  to  commence 
Fald  work,  and  be  diligently  prosecuted 
until  completion  thereof,  unless  other- 
wise ordered  by  said  Board  of  Educa- 
tion  and   the   Architect. 

The  successful  bidder  will  be  re- 
quired to  lurnish  a  surety  bond  ac- 
ceptable to  the  Board  of  Education  in 
a  sum  not  less  than  twenty-five  (25%) 
per  cent  of  the  contract  price,  guaran- 
teeing the  faithful  performance  of  the 
contract;  al.so  a  bond  in  a  sum  not 
less  than  (50%)  per  cent  of  the 
contract  ])rice,  guarantet-ing  the  pay- 
ment of  all  claims  for  labor  employed 
or  materlaLs  u.sed  in  the  above  men- 
tioned work  as  provided  by  an  Act 
of  the  Legislature  of  the  State  of  Cali- 
fornia entitled  "An  Act  to  Secure  the 
Payment  of  Claims  of  Material-men. 
Mechanics  or  Laborers  Employed  by 
Contractors  upon  Slate,  Municipal  or 
other  Public  Works,  Approved  March 
27,  18'j7,"  and  must  carry  aderjuate 
ineurance  or  give  bonds  indemnifying 
the  Board  of  Education  against  liability 
nii:ensatlon    i)rovidtd    by    ''Work- 
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Burhngame.  for  the  inside  finishing 
'painting  separate  figures)  of  two  class 
rooms  in  the  Roosevelt  School  in  said 
district  up  to  the  hour  ot  eight  (8) 
o'clock  P.  M.,  on  Wednesday,  the  5th 
"*>■  »'  July,  1923,  at  which  said  tinje 
and  place  said  bids  will  be  publiclv 
opener. 

-.,^,V^-'',^'^^  mu.st  be  addrebted  to  Mrs.  J. 
M.  \ickerson.  Clerk  of  the  Board,  and 
must  be  accompanied  by  a  certified 
chock  made  payable  4o  the  order  of 
aforesaid   clerk   in   amount   equal    to  at 

hlH®i/-^"J^?A  5*^'"  '^^'^  of  the  largest 
bid  so  submitted,  and  no  proposal  will 
be  considered  by  said  Biard  unless  ac- 
campanied   by   such   check. 

The  said  check  to  bo  forfeited  to  said 
1  urlmga.-ne  Grammar  School  District, 
as  ascertained  and  liquidated  damages 
in  case  the  successful  bidder  fails  or 
refiises  to  enter  into  a  contract  to 
nerforni  the  work,  and  give  the  bonds 
required  within  ten  days  after  the 
date  of  the   award. 

The  plans  and  specifications  for  said 
works  may  be  obtained  from  E.  L  Xor- 
berg  Architect,  407  Occidental  Avenue. 
Burhngame. 

The  said  Board  of  Trustees  expressly 
reserves  the  right  to  rejeect  anv  and 
all  bios. 

Done  by  order  of  the  Board  of  Trus- 
o^u"  ,°L.  ^^^  I^urlingamo  Grammar 
School  pisti;ict.  County  of  ,San  Mateo. 
State  of  California. 

RUFLS   H.   KIMBALL,   Trustee, 
F.   H.  THRALL,  Trustee. 
MRS.   J.    M.    VlCKEItSON, 

Clerk  of  Board  of  Trustees 


for   CO „^„    „,       „^.,v- 

Ingmen'H  t'ompensation  Insurance  and 
Safety  Act,  apiirnved  May  26,  1913," 
I'liisfactory  to  the  said  Hoard  of  Edu- 
c.'itlon. 

All  bids  must  be  accompanied  by  a 
cash  deposit  or  a  ceitincd  check  on  a 
rcHponalble  bank  and  payable  U>  the 
Board  of  Education  for  an  amount 
eaual  to  (107c)  per  cent  of  the  amount 
or  the  bid. 

If  the  bidder  to  whom  the  contract 
Ik  awarded  Hhall  for  five  (5)  days  after 
Hurli  an  award  fall  or  n.  Rject  to  enter 
Into  a  contract  and  file  the  required 
bondR  for  the  faithful  |h  rformance  of 
the  coDtr.'iil  and  the  fui  iii.shing  of  ma- 
lerlnlB  and  labor,  the  f.i.sh  d<'poHit  or 
oertlfied  <ti.  ■  k  ..f  ^,•l|.l  I,  .|<i,.r  may  bf 
declared   f-  ,,1  of  Edu- 

••'•"'"'»""  I    :ind    paUI 

Ifito  the  <;  ,|  Hoard  of 

Rducatlon. 

The  Hoard  of  Kducaiinn  reserves  the 
rl(fhl    to    rcjeci    .iny    .,  i.d    all    bids. 

My    order   of    i   ,       '  i    of    Education 

f    the    Illy    ot  MM.I    B.Tkoley 

High    .School     I  ,,  ,v    of    Ala- 

m«»rta,    .St. I '  • 

KI). 

cat  ion. 

-^ 

^OTiriC    TO    COnfTIIA'TOHIM 

(•lrh»«l      KlaiahliiK    rinil       PnlnlliiK) 

Noili*.-    I  ihm   ilw   uii- 

drrMlKiiod  IHir1liik"irt««- 

'IrntririiMr    ..=  i     Miin      Miilr  > 

County,    Calirornla.    whi    r.rojvp    sralid 
bids   nt    the      Howard    avmuo      School, 


NOTICE       TO       BIDDERS       ON       HIGH 
SCHOOL  PAINTING 

Notice  to  bidders  is  hereby  yiv.ii 
t  hat  bids  on  High  School  painting  of 
Main  Building  outside  wood  work 
l)ergola.  Science  Building  exterior' 
and  Tank  House  exterior,  as  per 
specifications  on  file  at  the  office  of  the 
Superintendent  of  Schools  on  Lindsav 
and  San  Jo.iquin  streets,  will  be  opened 
on  Mondny.  July  n,  192a.  at  7:30  P.  M 
at  sa!d  Superintendent's  office.  Plans 
and  .<fi)ecifications  may  be  obtained  at 
I  he  office  of  Davis-Heller-Pearce  Com- 
^'^^V  ''^,,-^^  P*'''^  ^'<*8:.-  Stockton,  Cal. 
/The  High  School  Board  reserves  the 
right   10  reject  any  or  all  bids 

A  certified  check  for  10  per  cent  of 
the  amount  bid  must  accompanv  said 
bid. 

Dattd    Saturday,    June    17,    1922 
By  Older  of  the  High  School  Board 
By    ANSEL    S.  ^WILLIAMS,     CUrk. 

NOTICE   TO    CONTRACTORS 

(WlllbimK     and     Emrraon     Schools) 

NOTICE   is   hereby   given   that   seaUd 
bids   will   be   received   by   the    Board   of 
Education     of  the     Bakersfield     School 
District,  County  of  Kern,  State  of  Call 
foriikt,    up   until    7i30   P.   M..   on   the    1h( 
•lay    of  July,    l»22,   :\t    which    hour    th«  v 
will     be     opened    at     the     office     of     thi- 
Hoard   ot    Education   of    the    Bakersfield 
.School      District,      Room      3    City      Hall 
Hakersfield.  ('allfornh^  for  the  furnish- 
ing of  all  materials  and  labor  necessary 
to   build     and  complete     the   followinj; 
first,    a    one-story    masonry    and    fram. 
school    unit    at    the    Williams   School 

Second — A  one-story  inasonrv  ami 
frame  rchool  unit  at  the  Emerson 
."School. 

Third — Separate  bids  will  be  receive. I 
I'M-  heating  on  each  of  the  above  two 
schools. 

Fourth-  S.panile  bids  will  be  receiv- 
I'd  for  finl.shod  hardware  on  each  of  the 
;ihove    two    schoolB. 

nidH  will  be  .subniiited  in  acccrdaiie. 
with  the  I  lans  and  Hi»e<  ificnt  Ions  now 
oil  fllo  with  the  Clerk  of  said  Boar, I 
Itoom  3,  City  Hall,  or  with  the  Areln 
I. el.  Orvlllf  L  Clark,  luivlnBr  offics  ji. 
ilie  Hrowr  Mulldlng.  ItnkerHffold.  (ali- 
foi  nia. 

i:nch  bid  Hhall  be  made  oul  on  .i 
I'Mrn  lo  be  oblaliied  at  the  Archlfrel'; 
oi  Secretary's  office  and  must  be  .i,- 
'  «>•,  luinled  by  ft  certified  or  CHHhlei' 
•'i'''*  In  (he  amount  of  i4'n  per  rem 
■'"'•I  of  Mr|,  iiiAde  |i(»yiblo  |o  lh' 
order  of  E  R  LonR.  .Seereliirv  of  il,, 
I'.oanl  of  Educnllcn  of  I  he  llakerhnebi 
.--chool   nintrict. 

The  above  nicntlon(>il  chock  shall  b. 
Klveii  as  e\l,|.nce  thai  the  bidder  whl 
••nler  .liiio  a  >'ontrnct  If  awarded  fb. 
work  and    will    i.^  di.-lared    forfeited    n 

the    HUCcee.nij     |,|,|,lei     refuseK     li.     etil.  i 
into  M.nid  .•i.niinei    ifier  lieloK  roimrBii.i 
♦o  do     HO  bv   ihe      Hoard  ..r     Kduc.uioi 
The   MucreriKful   bidder   will    be   rvqulre,! 


♦So^  °'!^  1^^'°  bonds  satisfactory- to 
fiof^^c^J*^  ,°^J?^"<=af'0"  "f  the  Bakers- 
field  School  District,  cne  covcrinff  an 
amount    equal    to   fifty    per    cent    f5ol,\ 

the  c'omrict';^r^-r;"^  ^""  "'"'  <"*>   °' 

reo^iirPd^fL*;  "o'l/^"  do"ars  ($10.00)  is 
required    for   all    draw  ngs.    which    will 

returned'""*  "^'^^'^     '"^^ '"''swings    Tre 

:ec?ln?°^?'^afrbS'     ''''   "^^^  '''  ''• 
By   order   of   the    Board   of   Education 
Of  tKe  Bakersfield  School  DistHc"  *      " 
Dated  this  lf5th  dav  of  June    192'> 
MRS.    HARRIET    PEACOCK 
Board    of   Educ.ition,    President 
R.    R.    LONG,    Secretary 

BIDS      RANTED   FOR      STATE    HIGH- 
^VAY    IMI'HOVEMENT 

STATE    OF    CALIFORNIA 

DEPARTMENT   OF   PUBLIC   WORKS 

CALIFORNIA  HIGHWAY  COM.MISSION 

NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ulltt  ^'  'l^^  ''^'"'  «f  ♦»•*  Calllornfn 
Bufld^^'^  Commission.  515  Forum 
uuiiding.  Sncrnnipnto,  Cnl..  until  " 
o'clock      P.    M.,   on      July      17.   192^       ^T 

Th  ^nH*'""^  i^^y  '^'"  ^e  publicly  open- 
ed  and      read    tor   construction      in   ac- 

theri'fo";^^      '^',!^u     ^^^        specifications 
therefor    to    which    special    reference    Is 

ToTlows'l'"'  "'  "'  ^^^'*  Highway  *  al 
Plumas  and  Lassen  Counties  be- 
tween Chester  Grade  and  NEW  of 
Section  3,  T.  28  N..  R.  9  E  M  nnx-  M 
(II-P1U-29-A  and  lI-Las-og-A^- ^aho??t 
finXth  an«i  three-tenths  (11.3)  miles  ^n 
length,    to   be   graded 

^^l'^^^*"*/  ^^  ^^^"  and  forms  of  pro- 
HonJJ'°"^'u  '^onfact  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
An^»?«f  *^f  Division  Engineers  at  Los 
Angeles  and  San  Franci.sco,  and  at  the 
office  of  the  Division  Engineer  of  the 
Th'^e'^nTv.l"  ^'hich  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
Ifn^t*'  Willlts  Dunsmuir,  Sacramento, 
fnd  Lorin^^iel:^"  ''"'"  "^*''"'"'  ^'•'^^"^ 
No  bid  wMl  be  received  unlcis  It  ir 
made  on  a  blank  form  furnished  by  the 
Commission.      The   special   attention    of 

i,io„i.*^''*  '°  Contractors"  annexed  lo  the 
blank  form  of  proposal  for  full  dlrec- 
tL°"K  "i  '°  bidding,  quantities  of  work 
to   be   done,    etc. 

.„7I*'®  Department  of  Public  Works. 
HiJhio^^'  ^""^  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  10 
accept  the  bid  deemed  for  the  best  In- 
terest  of  the  State. 

NEWELL    D.    nARI^fNGTON 
CHARLES    A.    AVIIITMOUE, 
GEO.    C.    MANSFIIOLD 
*''*'.'^?J!;ji'*'    Highway    Commission. 
AUSTIN   B.   FLETCHIClt 
«      »  ^w/*^  Highway    Engineer, 
r.    .    ,,    ,*^-    -^^  !^"'RHAV.   Secretary. 
Dated   June   19,   1!»22 

• 

NOTICE    INVITING     RID.S 

(iMolndon    nnlMlnir) 

Not  Ice  is  her.M.y  jriven  ih.Tl  sealed 
bids  win  be  recelyed  by  the  Clerk  of 
the  Ho.ird  of  Supervisors  of  San  .low - 
qiiln  County,  ("allfornia,  at  the  office 
of  unld  Board.  In  the  Citv  of  Stock- 
ton. „nt,i  10  oVIooU  a.m.  of  Monilar. 
•••">'.«.  "►5K.  for  Ihe  construction  of 
.1  hrlek  iRolaiion  building  ,it  ibi.  Snn 
Joaquin  General  Hospital  .it  l<>ench 
<  ami)  In  accordance  with  pl.iiis  nn.l 
HP'olflcnlb.n-  prepared  by  Architect 
Kalph  I  Morrell  and  adopted  and  filed 
V^oo  ""  ""•'"■"'  "f  Supervisors  June  10 
19-2.  and  to  which  bidders  are  partic- 
iiliirly    referred. 

Diipllc.ito  plans  i.nd  specincntionii 
may  be  obtained  al  the  orfirf.  of  (he 
Mo.Trd  of  Supervisors  upon  depositing 
the  Hum  of  lin.OO  to  Insure  the  prompt 
return  of  same  on  or  before  the  ex- 
piration   of   ten   davs 

All   bids   nnist   bo   presented    In   seale<l 
onvelopos    addrestted     to    the     Board    of 
Supervisors      and      marked      "Propo^alc 
for    the    ■•onslrucll..n    of    i<    1,1  l.k     Isoln 
lion    bulldlnir   nl    the   Han   JoikiuIii    fJcn 
era!    HospMfll  at   Freneh  Cimp,  CHlifoi 
nIa, 


Saturday,    June    34,    1922 


BUILDING     AND     ENGINEERING     NEWS 


IS 


All  proposals  must  bo  accompanied 
by  United  States  currency  or  certified 
check  made  payable  to  the  chairman 
of  the  said  Board  of  Supervisors  in 
Iho  sum  of  10  per  cent  of  the  amount 
of  the  bid,  or  by  a  bond  for  such 
amount,  and  two  bonds,  ea/Oh  equal 
in  amount  to  50  per  cent  of  the  con- 
tract price,  will  be  required  of  the 
successful    bidder. 

The  Board  reserves  the  rigrht  to  re- 
ject any  or  all  bids. 

By  order  of  said  Board,  made  June 
19      1922, 

EUGENE    n.    GRAHAM,    Clerk. 

By  S.  A.  CARTER,  Deputy  Clerk. 

— — — ♦ ■—  — 

NOTICE   TO    BIUDEHH 


<«l<hool  Palntingr) 

The  Trustees  of  the  Watsoiiville 
Union  High  School  District  'solicit 
sealed  bids  for  the  painting  of  the  Old 
High  School  Building.  Specifications 
may  be  had  at  the  office  of  the  High 
School  building,  corner  East  Third  and 
Lincoln    streets 

Bids  will  be  received  up  to  WedneH- 
day,  July  5,  at  8:15  p.m.  Mark  all  bids 
"Paint  Bid"  and  address:  Secretary, 
Watsonville  Union  High  School  Board, 
Watsonvillc,   California. 

The  Board  reserves  ihe  right  to  re- 
ject any  and  all  bids. 

Signed: 
Watsonville    Union    High   School    Board. 
Per   T.    S.    MacQuiddy.    Secretary. 

NOTICE      TO       BIDLIEiKS       ON       HIGH 
SCHOOIi     CONSTRUCTION     WORK 


Notice  to  bidders  is  hereby  given 
that  bids  on  high  school  addition  to 
shop  building  and  alterations  of  the 
present  wood  shop  for  gymnasium 
purposes,  as  per  plans  and  specifica- 
tions on  file  at  the  office  of  the  Super- 
intendent of  Schools,  corner  Lindsay 
and  San  Joaquin  streets,  will  bo 
opened  Monday,  Jnly  3,  1}>22,  a*  7:30 
P.  M.,  at  said  Superintendent's  oflicc. 
Plans  and  .specifications  may  be  ob- 
tained at  the  office  of  Louis  S.  Stone, 
Architect,  Belding  Bldg.,  Stockton,  Cal. 

The  High  School  Board  reserves  the 
right  to  reject  .iny  or  all  bids. 

A  certified  check  for  10  per  cent  of 
the  amount  bid  must  accompany  said 
bid. 

Dated   Saturday,  June   17,   1922. 

By  order  of  the  High  School  Board. 
B.V     ANSI5L    S.     V/ILLIAMS,    Clerk. 
« . 

BIDS  WANTKU 


(Iteedley     Hig^h     School     Biiildingrx) 

The  Beard  of  Trustees  of  the  Reedlev 
Joint-Union  High  School  District  here- 
by invites  sealed  proposals  foi  the  fur- 
nishing of  labor  and  material.')  and  the 
erection  and  completion  of  a  group  of 
High  School  Buildings  on  the  properly 
owned  by  the  District  in  the  City  of 
Keedley,  ("al.,  according  to  plans  and 
specifications  a;;  prepared  by  the  Dis- 
trict's Architect,   Norman   F.   Marsh. 

Bids  for  the  various  unit*!  ;i.s 
follows: 

General  Contract  embracing  all  the 
work  included  in  the  plans  and  speci- 
fications except  Painting,  I'lumbing, 
Program  Clocks,  Healing  and  Ventila- 
tion and  Electrical   Work. 

Segregated    bids   as   follows: 
"A" 

(1)  Concrete   and   Cement   work. 

(2)  Excavation   and   Carpentry. 

(3)  Mill  work  and  Glazing. 

(4)  P'inished  floors. 

"B" 

(1)  Brick  and  labor. 

(2)  Terra  Colta   Tile   :ind   laboi. 
(i)     Stone   Tile  and    labor. 

(4)  Common  Brick  f.  o.  b.  job. 

(5)  Terra  Cotta  Tile   f.   o.   b.   job. 

(6)  Stone  Tile  f.  o.  b.  job. 

"C" 

(1)  Keii.'forcing  Steel. 

(2)  Structural  and  Ornamental  Iron. 

..jj.. 

(1)  C'omposition    Roof. 

(2)  Clay  Tile   Roof. 

(3)  Asbestos  Slate  Jvoof. 
"E'  — Plumiiing. 

"P" — Heating   and    Ventilation. 
"G" — Galvanized    iron   &   Sheet   metal. 
"H" — Lath    and    Plaslering. 
"I" — Electric   Wiring. 
•■J" — Painting. 
"K" — Blackboards  in  place. 
"L" — Finish  Hardware  f.  o.  b.  job. 
"M" — Patent     Window     Hardware     f, 
0.  b.  job. 


"N" — Program   (.'lock   and   Bells 

"O" — Shades   for   Darkening. 

"P' — Magnesite  Composition. 

'  Q" — Cafeteria    Kitchen    Equipinent. 

"R" — Refrigerator. 

NOTE:  Contractors  may  bid  on 
any  Item  or  any  number  as  they  may 
desire. 

Plans  for  the  General  Contraci; 
Electric  Wiring;  Heating  and  Ventila- 
tion; Painting;  i'lumbing,  and  I'rograni 
Clock  may  be  had  from  Norman*  1-". 
Marsh,  Architect,  Suite  No.  211  Broad- 
way Central  Building,  Los  Angeles, 
Cal.  The  same  may  be  had  Iron; 
Trcwhitl  &  Shields,  Rowell  Building. 
Fresno,  Cal.;  who  will  also  receive  thf 
other  segregated  bids  as  indicated  liy 
the    loregoing   list. 

.Ml  bids  mu.it  be  made  on  uiiifortii 
iiid  blanks  fuinislied  by  the  Architect 
and  Trewhitt  &  Shields  and  each  item 
covering  the  various  units  of  the  sev- 
eral buildings  to  be  filled  out. 

A  deposit  of  Fifty  {|50.00>  dollars 
will  be  required  for  the  plans  and 
specifications  of  the  General  Contract 
and  Twenty-five  ($25.00)  for  the  seg- 
regated contracts.  This  deposit  to  lie 
refunded  on  the  return  of  the  plans 
and  specifications  accompanied  with  a 
bona-flde    bid. 

All  bids  must  be  sealed  and  delivered 
to  Hon.  Marion  Dep.een,  Clerk  of  the 
Reedley  Joint-Union  High  Scnool  Dis- 
trict, on  or  before  S  P.  .M.  FVIday,  Juii*- 
301h,  19a:i,  and  will  be  opened  im- 
mediately  thereafter   in   public. 

All  bids  must  be  accompanied  with 
a  certified  check  or  bid  bond  for  five 
per  cent  (5%)  of  the  total  amount  o£ 
bid,  made  i.ay.able  to  the  Reedley 
Joint-Union  High  School  District. 

Successful  bidders  will  be  required 
to  execute  bonds  to  the  amount  of 
seventy-five  per  cent  (Ta%)  of  the  con- 
tract price  and  will  also  be  required 
to  present  evidence  of  Compensation 
Insurance  carrier  before  contracts  will 
bo  executed  for  th(    District. 

The  Board  of  Trustees  of  the 
Reedley  Joint-Union  High  School 
District  reserves  the  right  to  reject  any 
or  all   bids. 

Done  by  order  of  the  Board  of  Trus- 
tees of  the  Reedley  Joint-Union  High 
School    District. 

MELVIN    PETTIT,   President. 
Attest:       M.-VRION     DENEEN,     Clerk. 


BIDS   WANTI'.D   KOH    SIX    OKDNANCK 

BUIIiDINGS,    ETC.,    AT     PE.\I{L, 

HAILBOR 


NOTICE     TO     CONTIlACTOItS 


SEALED  PROPOSALS,  indorsed 
"Proposals  for  Ordnance  Buildings, 
Pearl  Harbor,  Hawaii,  Specification  No. 
4566,"  will  be  received  at  the  Bureau 
of  Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  A. 
M.,  August  2,  1922,  and  then  and  there 
publicly  opened,  for  six  ordnance 
buildings,  railroad  track  a.nd  watei 
main  extensions,  at  the  Naval  Operat- 
ing Base  (Ammunition  Depot,  Kua- 
hua).  Pearl  Harbor,  T.  H.  Each  build- 
ing will  have  concrete  foundations  and 
floor  base.  The  war-head  storehouse, 
torpedo  storehouse  and  extension  lo 
main  storage  building  will  each  have 
stuccoed  hollow  tile  walls,  wood  roof 
deck  and  built-up  roofing,  steel  sash, 
and  a  crane  runway  and  crane.  Igni- 
tion and  storehouse  will  have  stuccoed 
noUow  tile  walls,  concrete  roof  deck 
and  built-up  roofing  and  asphalt  mastic 
floor  finish  on  the  concrete  base.  Pyro- 
technical  storehouse  and  storehouse  for 
small  arms  ammunition  will  be  similar 
in  construction  and  will  have  steel  roof 
and  i\all  framing  covered  with  corru- 
gated protected  sheet  metal  and  wood 
finish  flooring  en  concrete  base.  Draw- 
ings and  specification  No.  4566  may  be 
obtained  on  application  the  Bureau  to 
the  Commandant,  Navy  Yard,  Mare 
Island,  t^'alif.,  or  to  the  t'ommandant. 
Naval  Operating  Base,  Pearl  Harbor,  1. 
H.  Deposit  of  a  check  or  postal  mont> 
order  for  $10,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  is  re- 
quired as  security  for  the  safe  return 
of  the  drawings  and  specification.  L«. 
K.  (iREGORY,  Chief  of  Bureau,  .\p?il 
21,   1922. 

• 

XOTICE    TO    BRIDGE    CONTRACTORS 


you.  State  of  California,  sealed  bids 
will  be  received  until  t«i  o'clock  m.tm., 
Mondar.  July  3rd.  1922,  by  W  J  .Veil- 
on,  clerk  of  the  board  of  supervisors, 
at  hi8  office  In  the  hall  of  records  in 
Yrcka,  said  county  and  Btate,  for  the 
construction  of  a  steel  bridge  of  two 
spans,  one  span  80  feet  and  one  span 
64  feet,  also  for  6^  feet  of  appro.ich  and 
fill  at  each   end  of  bridge. 

Alternate  bids  will  be  received  for 
the  following  three  types  of  steel 
bridge: 

Pratt   steel    pin    connected    truss: 

Pratt   steel    riveted   pony   truss;   and 

<  urved  chord  riveted  truss. 

.Said  bridge  to  be  erected  over  Scott 
liver  at  the  "Goodale  crossing"  in  Scott 
River  road  district,  said  county  and 
state 

Said  bridge  to  be  constructed  In  ac- 
cordance with'  the  plans  and  specifica- 
tion': adopted  therefor  and  on  file  in 
the  office  of  the  count.v  clerk.  (Secure 
copies  of  the  plans  and  speciflcatlons 
from  H.  J.  Sarter,  County  Surveyor, 
Yreka,   Calif.) 

All  bids  to  be  sealed  and  accompa- 
nied by  a  certified  check  of  at  least 
ten    per  cent   of  the   amount   of   bid. 

Bids  to  be  endorsed:  "Bids  for 
building  Goodale  Bridge"  and  addressed 
to  W.  J.  Nellon,  County  Clerk,  Yreka 
California. 

By  order  of  the  Board  of  Supervisors. 

(Seal)  W.    J.    .VEILON, 

Clerk    of   the   Board   of   Supervisors. 


NOTICE    TO    CO.\TRACTORS 


(Slaklyoa   High   School) 

The  Board  of  Trustees  of  the  Siski- 
you Union  High  School  invites  bids  of 
contractors  for  the  construction  of  a 
High  School  Building  on  a  site  owned 
by  the  said  district  at  Fort  Jones,  Cal- 
ifornia. Plans  and  specifications  for 
this  building  may  be  obtained  at  the 
office  of  said  Board  in  the  High  School 
Biiildii'.g  in  Yreka.  One  copy  of  said 
plans  and  specifications  will  be  kept 
on  file  at  said  office  and  be  consulted 
there. 

Separate  bids  will  be  accepted  upon 
plumbing  and  heating,  another  for  elec- 
tric wiring;  all  other  work  will  be 
under   the   general   contract. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Certified  check  for  10%  of  the  amount 
bid  must  accompany  all  offers  of 
contractors.  This  is  to  insure  the  car- 
rying out  of  the  contract  In  case  It  is 
awarded  and  will  be  returned  to  the 
successful  bidder  on  comi)letion  of 
bonds  required  to  a.»sure  the  construc- 
tion of  the  building.  Checks  of  unsuc- 
cessful bidders  will  be  returned  imme- 
diately upon  the  rejection  of  their  bids. 

Sealed  bids  will  be  received  bv  Leiia 
K.  Steel.\  STecretary.  up  to  ten  o'clock 
\.  M.,  .Inly  l»t,  192B.  All  bids  will  be 
opened    at    this    time. 

ROAHD  OF  TRU.STEBS  OF  THE  SIS- 
KIYOU U.VION   HIGH  SCHOOL 
By    LEILA    E.    STEELE. 

Secretary. 


(STEEIi   BRIDGE) 

Yreka,    Siskiyou    County,    Calif.,    June 

8th,    1922. 
Pursuant    to    the    order    of    the    board 
of  supervisor,"}   of  the   County   of  Slskir 


BIDS    WANTED   FOR   TE.VAS    P.    O. 

NOTICE   TO    CONTR.\CTORS 

TliEASURY  DEPAUT.ME.N  r.  Office 
Supervising  Architect.  Washii'gtoo  1>' 
C,  June  6.  1922— SEALED  PROPOSAt.,S 
will  be  opened  in  this  office  at  3PM 
.luly  11.  1922.  for  the  construction,  in- 
cluding mechanical  equipment  of  the 
t'nited  States  Post  Office  at  (Jilmer. 
T.'xas.  -Proposals  will  be  considered 
only  from  individuals.  Rnns  or  corpor- 
atioiK<  possessing  satisfactory  financial 
and  technical  ability,  equipment  aiici 
organization  to  insure  sueedy  compb- 
tion  cf  the  contract,  and  who  havi 
established  a  record  for  expedition  on 
contracts  of  similar  character  an.: 
magnitude.  The  fact  .hat  anv  concern 
obtains  :i  set  of  plans  and  specifica- 
tions from  any  source  w-hatever  and 
.submits  a  bid  shall  not  consiituie  a 
waiv.  r  of  the  fore^oin.ar  stipulations' 
Drawings  and  specifications  mav  be  ob- 
tained from  the  custodian  of  "the  site 
at  Gilmer.  Texas,  or  at  this  office,  in 
the  discretion  of  the  Supervising  Ar- 
chitect. Jas.  A.  Wetmore.  .Acting  .^-Mi- 
pervising    Architect. 

(I'ontinued    on    Page   34) 
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HRIDGES,   DAMS   &    HARBOR 
WORK 


NAPA.  Napa  Co..  Cal. — Until  July  13. 
I'l  A.  M..  bids  will  be  received  by  James 
.V.  Daly,  county  clerk. -to  construct  24- 
ft.  reinforced  concrete  girder  bridge 
and  retaining  wall.",  etc..  in  Pope  Val- 
ley, Rd.  Dist.  3.  near  Barnett  Ranch. 
O.   H.   Buckman,   county   purveyor. 

PREJSOOTT,  Ariz. — S.  P.  G-illis  Engi- 
neering Co.,  P.  O.  Box  4.54,  Phoenix, 
Ariz.,  awarded  contr.  at  ?79,784  for 
•  •■mstructing  cone,  dam  in  Banning 
("reek  to  impound  water  for  city,  in- 
volv.  SOO  cu.  yds.  rock  excav.  at  73c 
^  (1.  and  0600  cu.  yds,  cyclopean  mason- 
ry at  $K.25  yd.  The  dam  will  be  a 
straight  gravity  type  dam.  65  ft.  high 
with  vertical  upstream  face.  Other 
bids  were:  K.  S.  Llttlejohn.  Tucson. 
excav.  $2.50;  cone.  $0.99;  total,  $97,904. 
\Vm.  Simpson  Constr.  Co.,  Los  Angeles, 
cxcav.  $2.50,  cone.  $9,999;  total,  $97,904. 
H.  J  Mann.  Tucson,  Ariz.,  excav.  $1, 
coTic.  $10.20;  total,  $98,720.  H.  Gal- 
braith,  Jerome,  Ariz.,  excav.  $l..'iO,  cone. 
$10.45:  total,  $101,520.  V.  A.  Thomp- 
son, Phoenix,  Ariz.,  excav.  $3,  eonc. 
$10.85;  total,  $106,560.  Laehmet  Contr. 
Co  ,  Albuquerque.  X.  M.,  excav.  $3.  cone. 
$11;  total.  $109,920.  B.  B.  Boyd,  E. 
San  Diego,  excav.  $2,  cone.  $14.50;  to- 
tal. $140800;  C.  H.  Hudson,  Los  An- 
geles, excav.  $4,  cone.  $15.20;  total. 
$149,120.  W.  A.  Bechtel  of  San  Fran- 
cisco submitted  bid  on  alterate  design. 


S.\N  .ANDREAS,  Calaveras  Co.,  Cal. — 
Until  July  3,  4  p.m.,  bids  will  be  rec. 
by  \.  \V.  Poe,  county  clerk,  to  const, 
rem.  oonc.  bridge  over  Coyote  Creek  at 
Vallecito;  .-ilso  for  making  about  460- 
yd.  fill  for  approach.  Spec,  may  be  had 
on  deposit  $5.  W.  S.  Coulter,  county 
surveyor. 


UEJ->ONr>0  BEACH.  Cal.— Until  8  p. 
ni..  Jiily  3.  bids  will  h«'  received  by 
rity  trustees  for  construction  of  two 
rock  jetties  and  three  wooden  jetties 
on  Ocean  Kront.  Plans  and  specifica- 
tions on  file  with  city  engineer.  Cert. 
chck.  or  bond,  10%.  Harry  f^olglase, 
city    clerk. 


SAN  JOSE.  .SanUi  Clara  Co.,  Cal. — 
Jno.  W.  Wlllinms,  at  $3,5.S2  awarded 
c-ontract  by  suptTvisors  to  construct 
reinforced  concrete  bridge  on  Cadvval- 
Inrtcr  avenue,  over  dry  rreok  In  Super- 
viMor  Dlnlrlct  2.  Other  bidders:  Arthur 
W.  niggers.  $8690.  \V.  R.  Lomax.  $5,- 
.100.  William  Martin.  $3965.  Frank  Bry- 
an. $3840.  Estimate  of  County  Surveyor 
I.   J.   Uyder,   $8,960. 


SANTA  JOflR.  Santa  Clara  Co.,  Cal.— 
I'ntll  July  10.  11  n.  in.,  bids  will  he 
received  by  Henry  A.  Pflster.  county 
«lerk,  to  ronntruci  two  reinforced 
oncf'tf  culv«Tts  on  Burchell  road  In 
Supervisor    Olstrlct    1. 

Scpnr-'tf  l>lds,  s.nrne  date,  to  con- 
ntrii'  '  '    I  cod    roncrcic    culvert     r)n 

fori  lie,  ovi-r  r'nliabases  creek 

In    S.  Dlstrb  t    4     Spec,    on    file 

In  ofri'<  '.r  nlrrk  Irving:  J  Ryder. 
county   Burveyor. 


YT'BA  fHTY,  Sutter  Co.,  Cal.— Until 
July  10.  10  n.nn  ,  bids  will  bo  rcc.  by 
Kupervlsorj*  lo  const,  bridges  an  fol- 
lows: 

Rein,  rotic.  bridfrc  No.  1,  over  muln 
canal  fRnake  River)  of  Reclamation 
ni»Ul«t  No.  20r>4.  37  ft  lonir.  22  ft 
wide.      lOnt     r<»«t.    $3000. 

Rein.  cone,  brldije  No.  2,  37  fl.  long. 
22  (t.  wld<<,  acrnni  main  canKl  of  |{i<r- 
Inmatlnn    Dlntrirl    .No.    2054.      Ral.    cont, 

$3000. 

Rein.   '  3.   37   fl  loHK 

22    ff     w    ■  II    riinill    ..f  Rr. 

iHmiitloi:  'iM        I'^t  cnsl, 
$1000 


Rein.  cone,  bridge  No.  4,  26  ft.  long, 
22  ft.  wide,  across  main  canal  Rec- 
lamation District  No.  2054.  at  Intersec- 
tion with  Live  Oak-Pennington  road. 
Est.    cost.    $3000. 

Ed\\  ard  von  Geldern.  county  sur- 
veyor. 


SANTA  BARBARA.  Santa  Barbara 
Co..  Cal. — Plans  and  speclflcations  for 
various  contracts  in  connection  with 
repair  work  on  Gibraltar  dam  are  on 
file  at  the  office  of  City  Engineer 
George  Morrison.  The  work  to  be  let 
includes  furnishing  and  hauling  ce- 
ment, screening  and  washing  gravel 
near  dam.  hauling  of  gravel  and  sand 
lo  top  of  dr.m  requiri?ig  about  80  light 
trucks.  About  4000  sq.  yds.  rock  ex- 
cavation will  be  doic.  Quinton.  Codi 
&  Hill,  Hollingsworth  Bldg..  Los  An- 
geles. EngiJieers.  Construction  will  be- 
gin  early  in  July. 


I.OS  ANGELE.?.  Cal. — Until  10  a.m.. 
July  7,  bids  will  be  rec.  by  Harbor 
Commission,  Rm.  33.  City  Hall,  for  four 
piers  for  Badger  A\e.  bascule  bridge 
Sptc.  3,<b.  Cert,  check  or  ibond.  10'"^. 
Est.  quantities  for  this  work  are:  257 
Douglas  fir  piles  for  each  pier.  12  tons 
rein,  steel.  1700  cu.  yds.  cone.  Excav. 
being  d(<ne  under  another  contr.  to  savr 
time.  Straus  Bascule  Bridge  Co..  22"> 
Michigan  Ave.,  Chicago,  is  preparing 
plans  (costing  $35,000)  for  a  Straux 
type  bascule  bridge  with  200  ft.  open- 
ing, contr.  for  which  will  be  let  as 
soon    as    piers    are    in. 

WASHINGTON",  D.  C— Daniel  Con- 
tracting Co..  503  Market  St.,  S.m  Fran- 
ci.sco.  .awarded  contract  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
under  Spec.  45.")3,  for  additional  rip- 
rapping  of  Dike  12.  at  Mare  Island 
Navy  Yard;  $1.90  per  ton  for  riprap 
stone,  deposited  in  place.  Est.  cost. 
$34,200      Time  for  completion.  ISO  days. 

lOVG  BEACH,  Cal— r.  S.  engineers 
and  State  Highway  Commission  have 
approved  plans  for  a  .'-•toel  and  coii- 
crcte  l;ridge.  400  feet  long,  to  span  Ala- 
m'tos  Channel  in  place  of  the  present 
wooden  bridge.  The  new  bridge  will 
cross  channel  at  a  different  angle,  ex- 
tedlng  due  east  from  Second  St..  cross- 
ing newly  filled  Rdmont  Shores  Tract. 
The  structure  will  have  balustradi's 
\\  ith  ornamental  lights  and  movable 
cvntc'r    sj.an. 


SAN  DIEGO,  Cal.-de  Waard  &  Cobham. 
(Jranger  Bldg.,  San  Diego,  submitted 
low  bid  to  Council  for  reflooring  30th 
.St.  bridge  at  $9845."^  Other  bids  wer.  : 
Carter  &  Cranee,  $99S7;  Edward  D. 
Marclay.  $10,678  and  Fred  W.  Steff- 
gen,  $12.39<i.  On  recommendation  of 
the  city  erg.,  all  bIdB  were  rejected 
and  the  city  will  do  work  by  day  labor. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     are     FACTORY     dl.Mtribuloi  s 
—  for — 

MILBURN  rARBIDE  FLARK 
LIGHTS 

for   nilKht   'U'ork  MMt  .    i;:.000  r.  |t. 

Economical    an<l     Kdlcleni 


MIMM'KN  OXY-AfRTYLRNK 

HKI,IHN(J    AND    CUTTING 

AITAR  ATI'S 

for     llrpnitinir    and     I'onatrartlor 

I.rl    i|M    n<  nd    >  (lU    full    lofortuudoii 


E.  D   BULLARD 

2Hfi   Market    .SU   Han    Frmndico 


SAN  DIEGO.  Cal.— W.  G.  Wood  of 
Healy-Tibbetts  Constr.  Co..  9  Main  St., 
San  Francisco,  has  been  In  San  Diego, 
securing  data  for  plans  which  this 
company  is  preparing  for  1000  ft.  mole 
type  pier  to  be  built  north  of  the 
Broadway  dock,  an  800-ft.  pier,  and  an 
apron  along  a  section  of  the  seawall. 
Plans  will  be  submitted  to  harbor  com- 
mission within  30  days. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Un- 
til July  11,  12  M.,  bids  will  be  rec. 
by  W.  W.  Felt  Jr.,  county  clerk,  to 
const,  bridge  over  Brooks  Creek  on 
Santa  Rosa  and  Knight's  Canyon  Rd. 
in  Third  Supervisor  District.  Class 
B  (including  rein,  steel).  51  cu.  yds. 
bridge  timber.  9'249  F  Bw  Mi  Est. 
cost.    $2015. 

Separate  bids,  same  date,  to  const, 
two  rein.  cone,  bridges  on  Sebastxjpol- 
Freestone  highway  in  Second  Supervis- 
or District,  involv.  (bridge  at  Station 
143-1-69)  95.5  cu.  yds.  Class  A  cone; 
16.8  cu.  vds  Class  A  pavement; 
(bridge  at  Station  1574-14))  92.7  cu. 
yds.  (ilass  A  concrete;  total  est,  cost, 
$5655  R.  Press  Stnith.  county  sur- 
veyor. 


OLYMPIA,  Wash.— Until  July  11,  10 
a.m.,  bids  will  be  rec.  by  State  High- 
way Commission  to  const,  steel  bridge 
with  concrete  abutments  and  ap- 
proaches over  the  Snake  River  at  Cen- 
tral F'orry  on  the  Inland  Empire  High- 
way in  W^bltnian  and  (Jarfleld  C^oun- 
ties.  Federal  Aid  Project  No.  98.  in- 
volv. 3000  cu.  yds.  excavation  for  sub- 
structure; 4270  cu.  yds.  cone:  210.000 
lbs.  rein.  steel,  and  l,900.ft00  lbs 
structural    steel. 


IRRIGATION  PROJECTS 


SAN  BERNARDINO.  Cal. — A  project 
to  utilize  the  waters  of  Lake  Arrow- 
head for  domestic  and  power  purposes 
is  being  promoted  by  chambers  of  com- 
merce In  San  Bernardino,  Redlands, 
Colton  and  Riverside,  which  have  ap- 
pointed a  committee  lo  report  on  the 
matter.  The  Lake  Arrowhead  to.  will 
loin  in  the  iMiterjirise  as  the  Vcltor 
Valley  side  of  the  mountains  can  be 
irrigated  from  the  Mo,ia\e  river.  0!i 
which  It  is  proposed  to  eoiisiruct  a 
dam  at  the  west  fork,  leaving'  all 
waters  of  ;ho  lake  for  San  P.erniirdino 
vallev.  lOstinuitod  cost.  iiicludiiiK 
power    plants,     etc.,     $2.00n.00ii. 


LIGHTING  SYSTEMS 


SACRAMENTO.  Cal.— Until  June  29. 
9  p.m..  bids  will  be  rec.  by  H.  G.  Don- 
ton.  city  clerk,  to  Install  22  No.  700 
Marbellte  electroliers  In  Lighting  Dis- 
trict No.  10  Spec,  on  file  In  office  of 
clerk.     Albert   Olvan,   city   ong. 


MACHINERY 


RED  BLUFF.  Tehama  Co.  Cal. — Un- 
til July  6.  8  P.  M.  bids  will  bo  re  • 
reived  by  Edllh  K.  Cans,  dork.  Red 
Bluff  Union  High  School  District,  for 
furnlahlnK  one  Ford  touring  car.  equip- 
ped with  speedometer,  starter,  demount- 
able rima.  extra  tire  and  governor;  and 
one  Dodffo  Bros.,  Screen  Delivery  car 
with   extra   cord    tire   and    novernor. 


HAKERSFIELD,  Kern  Co,.  Cal. — Un- 
til June  :in.  bids  will  be  rec.  by  A.  J. 
Alexander,  clerk  South  Fork  Grammar 
.Sclioi.l  Iii.Mltlct,  fur  fur  and  del.  phnh- 
eniter  bus  for  t  ri4niip(U-t  Ihk  pii|il|s, 
M'«(lng   ci(|)nclly,    20   persons. 
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AL.HAMBRA,  Cal — Until  5  p.m.,  July 
3, bids  will  be  rec.  by  city  clerk  for 
cast  iron  b.  and  s  clats  B  water  pipe 
in  12-ft.,  16-ft  or  5-inetre  lengths,  and 
Class  D  fittings.  Quantities  as  follows. 
1320'  ft.  6-in.,  860  ft.  8-in.,  2  8x4-ln. 
crosses  (4  bells);  2  6x4-in.  crosses  (4 
bells;  one  6x4  tee  (3  bells);  6  4-in.  ties 
(3  bells).  Also  6171  ft.  4-in.  Class  B 
c.  i.  water  pipe  under  other  spec.  Spec, 
from  Grant  M.  Lorraine,  city  mgr.  Cert, 
check  or  bond  for  25%. 


HANFORD,  Kings  Co.,  Cal.— Until 
June  27,  3  p.m..  bids  will  be  rec.  by 
Minnie  E.  B"ckett,  clerk  Tensmuir 
School  District,  for  fur.  motor  truck  or 
bus  for  transporting-  school  pupils; 
seating  capacity,  25  persons.  Spec,  on 
file  in  ofRce  of  County  Supt.  of  .Schools 
at   Hanford. 


SKAI,  BKACH,  Cal. — City  Council  has 
decided  to  purchase  a  machine  to 
make  water  connections  while  mains 
are  under  pressure.  One  thousand  feet 
heavy  hcse"  was  also  ordered  for  water 
dept. 


SAN  JOSE 
Until  July  3, 
tiy  Henry  A. 
fur.    and    del 


Santa  Clara  Co..  Cal. — 
11  a.m.,  bids  will  be  rec. 
Pflster,  county  clerk,  for 
one  12-ton  motor  roller 
with  2-cylinder  opposed  engine,  2  gear- 
ing-speeds both  forward  and  reverse, 
force  feed  lubrication,  double  water 
feeding  carburetor  capable  of  operat- 
ing on  kerosene,  all  cut  steel  gears 
and  heavy  steel  plate  frame.  Irving 
J.    Ryder,    county   surveyor. 

COLTON,  Cal. — So.  Cal.  Gas  Co.  will 
expend  approx.  .$150,000  on  enlarging 
and  improving  central  gas  plant  at  Col- 
ton.  The  work  will  comprise  two  new 
generators,  increasing  oaipacity  50%; 
compressor  of  250,000  cu.  ft.,  two  new* 
purifiers,  250  hp.  boiler,  well,  ne\y 
structures  to  house  additional  equip- 
ment.     H.    C.    McAllister,    division    mgr. 


to  the  Board  of  Supervisors  to  con- 
struct a  new  route  for  the  Municipal 
Railway  into  the  Ocean  View  district 
from  Brighton  Ave.  Estimated  cost. 
$240,000,  summarized  as  follows:  grad- 
ing and  retaining  walls.  $50,000;  track 
corstruction,  ISO, 000;  .  eelccrlcal  feed- 
ers, 110,000;  right  of  way,  JIOO.OOO.  To- 
tal   length    of   extension,    3.')00    ft. 

CALIFORNIA- -The  Santa  Fe  and  Los 
Angeles  Harbor  Railroad  has  apjjlied 
to  Inter.state  Commerce  Commission  for 
permit  to  issue  500  sharers  of  new  stock 
and  sell  the  issue  at  |li)0  a  share,  the 
funds  to  be  u.=ed  to  construct  a  line 
from  El  Segundo  to  Wilmington,  in 
Los  Angeles  county,  a  distance  of  12 
miles.  The  Atchinson,  Topeka  and 
S-anta  Fe  Railroad  at  the  same  timi: 
requested  authority  to  lease  the  road 
which  the  harbor  company  seeks  to 
build. 


FIRE  EQUIPMENT 


DINUBA,  Tulare  Co.,  Cal. — Stutz  Fire 
Equipment  Co.,  San  Francisco,  at  $11,- 
900  awarded  contract  by  City  Trustees 
to  fur.  and  del.  one  750-gal.  triple 
comb,    pum.ping    engine. 

BURLINGAME,  San  Mateo  Co.,  Cal.— 
F.  M.  Clement,  representing  Gamewell 
Fire  Alarm  Co..  estimates  cost  of  in- 
stalling fire  alarm  system  at  $25,000. 
About  thirty"  boxes  would  be  installed. 
Taken  under  advisement  by  City  Trus- 
tees. 


OliOVILLE,  Butte  Co.,  Cal.— Until 
July  3,  1:30  p.m.,  bids  will  b«  rec.  by 
C.  F.  Belding,  county  clerk,  to  Imp. 
2.S<9  ml.  of  Riceton  Road,  Involv.  16,000 
cu.  yds,  unclasalfled  grading,  4400  cu. 
yds.  br'iken  stone  or  gravel  surfacing. 
Harry    H.    Hume,    county    surveyor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  3,  11  a.m.,  bids  will  be  rec. 
by  Henry  A.  Pflster,  county  clerk,  for 
fur.  and  del.  4-ton  trailer;  length  of 
bed,  14  ft.  X  40  in.  wide;  springs  48  in. 
long,  3%-in.  wide;  12  leaves;  channel 
steel  frame,  6  in.;  wheels  36-ln.;  spoke 
2%x2i4,   14   spokes. 

Separate  bids,  same  date,  for  fur.  and 
del.  5-ton  trailer;  length  of  bed  14  ft. 
X  40  in.  wide;  springs  4  8  in.  long,  3% 
in.  wide;  12  leaves;  channel  steel  frame 
6   in.;   wheels   36    in.  x  7   tires  . 

Irving    J.    Ryder,    county    surveyor. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  3,  11  a.m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  for 
fur.  and  del.  one  new  or  used  S'i-ton 
motor  truck.  Irving  J.  Ryder,  county 
surveyor. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
County  Surveyor  R.  R:  Arnold  au- 
thorized to  purchase  tandem  gasoline 
roller  tor  use  on  the  county  highways; 
cost   not  to  exceed   $3600. 

ALAMEDA,  Alameda  Co.,  Cal. — Holt 
Manufacturing  Co.,  Stockton,  at  $5395 
awarded  contract  by  City  Council  to 
fur.  and  del.  60-hp.  tractor,  allowing 
$1000  for  tractor  now  owned  by  the 
city. 


I>INUBA,  Tulare  Co,  Cal. — Until 
June  30,  8  p.m.,  bids  will  be  rec.  by  C. 
T.  Regan,  city  cler'k,  for  fur.  and  del. 
1500  ft.,  more  or  less,  2>/i-in.  cotton 
rubber-lined  double  jacketed  fire  hose. 
.Spec,  may  be  had  from  clerk. 


MARTI ^JEZ,  Contra  Costa  Co.,  Cal. — 
Shell  Oil  Co.  will  construct  new  Trum- 
bull still  unit  at  its  plant  in  Martinez: 
est.    cost,    $150,000. 

YUMA,  Ariz. — Herbert  C.  Legg  Co., 
Phoenix,  Ariz.,  awarded  conlr.  by  Yuma 
County,  at  ,n0,265  for  one  P.  &  H.  Class 
206,  caterpillar  dragline  excavator 
crane.  Other  bids  were:  Smith -Booth - 
Usher  Co.,  Thew  shovel,  $11,192: 
Brown-Bevis  Co.,  Bycrs,  $10,960;  Or- 
ton  &■  Steinbrenner  Co..  $S020;  C.  F. 
La  Boyteaux  Co..  Locomotive  crane, 
$7100;  Bucyrus  Co.,  $15,728.89:  Brown 
Hoist  Co..  .hi, 730;  Northwest  Co.,  $10,- 
297.50;  .Marion  Steam  Shovel  Co..  $14,- 
160;   Industrial,   $12,396. 


RAILROADS 


SAN    FRANCI.SCO— City    Eng.    M.    M. 
O'Shaugrhnessy  has  submitted  estimdtefl 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— U.  S.  Rubber  Co.,  represented  by 
Chas.  Ford  Co.,  awarded  contract  to 
furnish  city  with  250  ft.  of  Paragon 
fire  hose  at  $1.30  ft.  and  to  Fabric 
Fire  Hose  Co.  for  2150  ft.  of  California 
brand  at  $1.15  ft. 


SEWERS,    STREET    WORK, 
ROADS   &    WATER    SYSTEMS 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Irving  L.  Ryder,  5  So.  14th  St.,  San 
Jose,  awarded  contract  by  Supervisors 
to  regradfc  and  surface  with  asph.  va- 
rious roads.  Complete  list  of  bids  rec 
follow: 

Irving  L.  Ryder:  (1)  San  Juan  and 
Watsonville  Rd..  $2323.20;  (2)  Old  San 
Juan  and  New  Idria  Rd.,  $1200;  (3) 
Buena  Vista  Rd.,  $1785.60;  (4)  San 
Justo  and  Tres  Pinos  Rd.,  $1248;  (5) 
Hollister  and  Tres  Pinos  Rd.,  $3926.56; 
(6)  San  Felipe,  Fairview  and  Township 
Rd.,  $672;  (7)  Hollister  &  Gilroy  Rd., 
$768;  total,  $11,923.36. 

Granite  Construction  Co.,  20  Maple 
Ave.,  Watsonville:  (1),  $3062.40;  (2). 
$1620:  (3),  $2321.28;  (4),  $1684;  (5), 
$5109.73;  (6),  $974.40;  (7),  $998.40;  total. 
$15,771.01. 

W.  I.  McReynoIds,  Hollister:  (1), 
$3168;  (2),  $1614;  (3),  $2401;  (4), 
$1678.56;  (5),  $5188.34;  (6),  $887.04;  (7>, 
$1032.96;    total.    $15,970.53. 

W.  W.  Thompson,  Redwood  City:  (1), 
$3379.20;  (2),  $1740;  (3),  2589.12;  (4), 
$1809.60;  (5),  $5699.32;  (6),  $1041.60; 
(7),    $1113.60;    total,    $17,372.44. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — W. 
W.  Felt,  Jr.,  county  clerk,  will  call 
bids  shortly  to  construct  2  miles 
standard  woven  wire  fence  on  I.yon- 
Cloverdale  highway.  R.  Press  Smith, 
county   surveyor. 


CALIFORNIA — As  previously  report- 
ftdfi  bids  will  be  received  by  State 
Highway  CommisKion,  Forum  Bldg.. 
Sacramento,  on  July  3,  2  P.  M..  for 
following    highway    projects. 

Santn  Barbara  County  bet.  Canada  de 
las  Llagas  and  Los  Chiqueros  creek. 
10.8  miles,  involving  6720  cu.  yds.  class 
A  Port,  cement  concrete  (shoulders  and 
repairs  to  existing  base);  550  cu. 
yds.  removal  of  broken  concrete  in 
existing  base;  18,400  tons  asphaltlc 
concrete  surface. 

OrauKe  County:  between  eant  bound- 
ary and  San  Juan  creek,  8.8  miles.  In- 
volving 6200  cu.  yds.  excavation  with- 
out classification;  5600  cu.  yds.  class 
A  Port,  cement  concrete  (pavement, 
f.houlders  and  repairs  to  old  base);  300 
cu.  yds.  removal  of  broken  concrete  in 
existing  base;  9000  tons  asphalt  con- 
crete surface;  34  lin.  ft.  36-in.  corru- 
gated   metal    pipe. 

SAN  BERNARDINO,  Cal.— Until  July 
10,  bids  will  be  received  by  city  coun- 
'•il  for  paving  with  4-in.  macadam  base 
Line  bet.  E  and  I  Sts..  and  with  4-in. 
ooncrele  between  I  St  and  W  city  limits 


VALLKJO.  Solano  Co.,  Cal.— \V.  I! 
Childerf:  and  Vallejo  Van  and  Storage 
Co.  awarded  conti-act  b>-  Vallejo  Emer- 
gency Water  Supply  Co.,  to  remove  10,- 
200  ft.  of  screw  joint  pipe  from  (Ji-e-i; 
Valley  and  Suisun  Valley  and  delivery 
of  water  i)ipe  and  other  equipinent  to 
points  on  the  right-of-way  of  the  com- 
pany between  Soscol  and  .lamesoii 
Canyon. 


OAKLAND,  Cal.  —  Hutchinson  Co.. 
Hutchinson  Bldg..  Oakland,  awarded 
contract  by  co"ancil  to  improve  portions 
of  Grove  St.,  by  grading.  ."•<■;  e.-.ncret  > 
curb  with  steel  guard  5c  iin.  it.;  con- 
crete curb  without  steel  guard.  75c; 
reset  granite  curb.  75c  lin.  ft.;  concrete 
gutter.  28c  sq.  ft.;  asphaltic  concrete 
pavement,   29c  sq.  ft, 


OAKLAND,  Cal. — John  F.  Geary.  357 
12th  St.,  Oakland,  awarded  contract 
by  Council  to  construct  sewer  in  por- 
tions of  Harrison  Sa.:  21-in.  vlt.  sewer 
$4,75  lin.  ft.;  30-in.  concrete  sewer, 
$7.00  lin.  ft.;  10-in.  ))ipe  conduit,  $1.10 
lin.  ft.;  brick  manholes,  $115;  brick 
and  cone,  manholes,  $110;  brick  catch- 
basins,  $115;  vit.  pipe  drop  connection. 
$20;  vlt.  wye  branch,  $3.50;  vit.  pipe 
slant.  $1;  remov.  existing  sewer,  40c 
lin.  ft.;  deepening  exist,  manholes,  |65: 
remov.   manholes,   $25. 


POMONA,  Cal. — Res.  of  Inten.  adopt- 
ed by  city  council  to  pave  Kenoak  Dr. 
l>et.  Orange  Ave  and  Park  Dr.,  and  for 
Walnut  St.  bet.  Garey  and  Tolman 
Aves. 


RENO,  Nevada — City  Council,  J.  B. 
Keese,  clerk,  adopts  Ordinance  author- 
izing following  strce'L   improvements: 

First  Ward:  grade  and  construct 
hyd.  cem.  cone,  walks  in  West  Taylor 
St.  bet.  So.  Virginia  and  Cochran  Ditch. 
Grade  and  construct  hyd.  cem.  cone. 
curb  and  gutter  in  Mar.sh  Ave..  Plumas 
to  Arlington;  California  Ave..  Clay  to 
west  side  Block  D.  Newland's  Terrace 
Tract;  Flint  St..  California  Ave.  to 
Court;  Lee  Ave.,  (iourt  to  Ridge:  Ridge, 
vJiranite  to  Belmont  Road;  Granite, 
California  to  Court;  Belmont  Road. 
Court    to    river. 

Fourth  "Vard:  grade  and  construct 
liyd.  cem.  cone,  curb  and  gutter  in 
5ih   St.,   North   Virginia   to   Sierra. 

Sixth  Ward:  grade  and  construct 
hyd.  cem.  cone,  curb  in  Robert  St. 
Wheeler  to  Wells  Aves.  Harry  Chism. 
city    engineer. 


EL  CENTRO,  Cal. — County  Super- 
visors and  oficials  are  discussing  mat- 
tor  of  improving  Imperial  County  road.s 
under  read  district  improvement  act 
rather  than  by  general  taxation.  Im- 
mediate project  In  view  is  ?.."•  miles 
of  road  between  Brawley  and  Holtville. 
for   which   Calexico   has    petitioned. 

STOCKTON.  San  Joaquin  Co..  Cal. — 
Until  June  27.  10.30  A.  M.,  bids  will 
be  received  by  A.  Ij.  Banks,  city  clerk, 
to  imi)rove  north  half  of  Wahmi  St. 
between  San  .lose  Ave.  and  pt.  100.06 
ft.    e.Tst.      W.    B.   Hogan.   city    engineer. 

RIVERSIDE.  Cal.— Until  10  a.  m., 
.lu'ie  26.  bids  will  be  roc.  by  Supervis- 
ors for  improving  La  Cadena  Dr.  (for- 
merly Colton  Avo.)  bet.  city-  limits  of 
Riverside  and  county  "ine  bet.  River- 
side and  San  Bernardino  Counties.  In- 
volv. 112.160  sq.  ft.  asph  wearing  sur- 
face. 22.432  sq.  ft.  rock  In  shoulders. 
Plans  and  s^jec.  on  file  with  Co.  Sur- 
veyor A.  C.  Fulmor.    Cert,  ctaeok  6%. 
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OXNARD,  Cal.— Owing  to  an  iiiegu- 
larity  in  proceedings  for  paving  vari- 
ous streets  of  Oxnard,  contract  for 
which  was  recently  awarded  to  South- 
west Paving  Co.  cf  Los  Angeles,  this 
woi  k    will    have    to   be   readvertised. 


SAX  BERNARDINO.  Cal. — City  Coun- 
cil declares  inteniiou  to  coustruc; 
sewers  in  eastern  part  of  city  totaling 
22.390  ft.  of  pipe.  Protest  date.  July 
10.  Another  district  including  A.  16th, 
Genevieve  Sts.,  involving  13.605  ft.  of 
pipe  is  also  projected. 


YREKA,  Siskiyou  Co.,  Cal. — Until 
July  3.  10  A.  M..  bids  will  be  received 
by  \V.  J.  Neilson,  county  clerk,  to  con- 
struct portion  (about  3%  miles)  of 
McCloud  Bartle  road.  H.  J.  Sarter. 
county    surveyor. 


I. OS  ANOEIjES,  Cal. — Ord.  of  in  ten. 
a<jnpt«d  by  City  Council  to  imp.  por- 
tions of  .■.:h.  3rd,  Mesa.  Nelson,  Palos 
Verde.'*,  lieacon  and  4  th  Sts.,  Harbor 
F.U'd.,  Grriml  Ave.,  in  San  Pedro,  and 
othci  firoot.s,  by  grading,  paving  with 
both  I'li-in.  War.-enite-bitiul.  surface 
on  5-in.  bitum.  base  and  cone,  base, 
and  asph.  cone,  surface,  constructing 
walks,  cone,  gutter,  curb,  cone,  storm 
sewer,  laterals,  amd  8-in.  vit.  pipe  san- 
itary   sewers.       iai3    Act. 

Ofrt.  adopted  to  imp.  portions  of  San 
Pablo,  .Norfolk,  Gamble  St.,  by  grading, 
paving  with  5-in.  cone,  constructing 
curb,  5-ft.  walks.  2-ft.  cone,  gutters, 
rein.  cone,  culverts,  catch  basins,  vlt. 
pipe     sanitary    sewer.       1913    Act. 

SACliAMENTO.  Cal. — Until  July  3,  2 
p  m  ,  bids  will  be  rec.  by  HArry  W. 
Hall,  clerk,  to  const,  cone,  highway  be- 
gin, at  Greenb.ick  Lane,  center  of  Sec- 
tion 35,  T.  ION.  11.  0  3,  running  thence 
nor'li  to  Auburn  rnad.  a  distance  of 
5I*C3  ft.     Drury  Butler,  county  surveyor 


SAN  JUAN,  San  Benito  Co..  Cal.— 
Following  bids  rec.  by  Town  Trustees, 
John  .-v.  Marentis.  acting  clerk,  to  lay 
lOf'O  ft  of  water  pipe:  Clyde  Nutting, 
>J»9S;  Joseph  DeLucchi,  $997;  L.  E.  Dur- 
rin  <*:  Son,  $892.  New  bids  weie  or- 
dered  rec.    up   to  June  29.      8p.m. 


B.AKER&FnEI.D,  Kern  Co.,  Cal. — 
Ke.leral  Const.  Co.,  Call  Bldg.,  San 
Francifco.  at  249c  sq.  ft.  awarded 
contr.  by  Board  of  Education  to  grade 
and  pave  weet  half  of  A  St.  bet.  17th 
and    I9th    Sts..    264   ft. 


YUBA  CITY.  Sutter  Oo.,  Cal. — City 
Trustees,  C.  C.  Kline,  clerk,  declare 
intention  to  imp.  B  St.  bet.  Plumas  and 
pt.  620.7  ft.  southwest,  17  ft.  5  In.  wide 
on  each  side  of  present  15-ft.  pave- 
ment, Involv.  .'>7,7no  sq.  ft.  cone,  pave- 
ment and  3240  lin.  ft.  curb.  Imp.  Act 
1911  and  Bond  Act  1915.  Protests 
July  8.     Edward   von  Geldern,  city  eng. 

SAN  ANDREAS,  Calevarart  Co..  .'al. 
— Connij  Suprrvisor*  reject  bids  rec 
to  const.  North  Fork  Grade.  n«ar  West 
Point      \V.  S.  Coulter,  county  sutvcvor. 


BAKKIISFIEI.D,  Korn  Co.,  Cal.— 
Charleii  \\'immer,  formerly  of  the  Arm 
of  Wordcn,  Wlmmer  &  .?on<'«,  award- 
ed contr.  for  cone,  paving  on  county 
road  went  of  Tafi  In  Road  Imp.  DIsL 
Xo.  4.  It  %va«  previously  reported 
that  the  contract  had  been  awarded  to 
Word<'n,  Wlmmcr  <Sr  .lonen.  Wlmmer'n 
bid  was  32c  ft  for  I'.i.iOS  sq.  ft  6-ln. 
rone,  and  40h  ft.  for  .^7,601  sq.  ft.  8-ln. 
••one.  L  n.  Rogers  bid  35c  for  6-ln. 
and  43r  for  8-ln.;  Caulflled  &  Tomp- 
kln«,  37«/4r  for  6-ln.  and  45«,4c  for 
•  -In,,  and  Olllon.  1'a.tterBon  Si  Downs, 
36c  on  6-ln.  and  ivc  on  8-ln.  Haul  15. 
Kr«aiily.    Los    Angelas,    vnf. 


PAftADKNA.  Cal.-  IT 
2S.    bIdM    wilt    be   ri'celv 
Bi'Msle  (^hiinibrrliiln   to 
HI.    from   .MiircnKo   Avi- 
Its.    200    ft     iH^tt    ..r    M<- 
Inff    wllh    2-iti     .iMph 
7-ln.    ronr     ttn-»>        I'm 
to    advert  Iv. 
clal    mcotltn 
MtartlnK    i" 

l»r«VlOU«      tri      I  ni  ■■ 

It,  Kan  mninii.  I.ii<i  ii 
^Irrlrlc  wiring,  anil  |i 
will    b«    laid. 


ntil  10  a.m..  .lutw 
I'd   by  City  (Merk 

Imp.  E.  Colorado 
.  to  old  city  II m- 
ntor  Ht  ,  by  pitv- 
<onc.  ■iirracc*  on 
1     Act.       Di-oliilon 

followi'.l  a  iipc- 
r    the    piirpoNfi   of 

for       tl     1     work. 

toil  noi  part  of 
«.  watrr  malnii, 
rollce   d^pl.    wiroa 


SACHAME'NTO.  Cal.— Bids  were  re- 
ceived on  June  19  by  the  Califortiia 
Highway  Commission  for  highway  im- 
provement   as    follow*: 

Sinkiyou  County,  bet.  Upton  and 
Shasta  River  (II-&is-3-.A  and  B),  about 
10.7  miles  in  leng-th.  to  be  graded  and 
paved  with  Portland  cement  concrete. 
Kaiser  Paving  Co..  Oakland:  Rein- 
forced      concrete       base,       $153,934; 

concrete   base,    $181,411.50. 
F.     A.     Mocier,     Tacoma,     Wstsh.:        (1), 

$166,415;    (2)    $187,540. 
Donnell,      Savage      &      Fenn,      Tacoma, 

Wash.:      (1),   $166,792;    (2),   $180,924. 
C.    II.    &    A.    W.    Gorrell,    OaJtland:    (1). 

$177,640;    (2).    $188,930. 
Guy    S.    .'Atkinson,    Portland:    (1),    $221,- 

640;    (2),    $239,045. 
Engineer's      estimate:       (1),    $192,905; 

(2).   $214,877.50. 


SONORA.  Tuolumne  Co.,  Cal.— Until 
July  6,  10  a.m..  bids  will  be  rec.  by  Ed 
L.  Gorgas,  county  clerk,  to  const, 
highway  in  Stockton  St.,  city  of  So- 
nora.  bet.  south  city  limits  and  bridge 
over  Sonora  Creek,  approx.  0.54  mi  in 
length.      Robt.    Thom,    county   surveyor. 

GLEND.ALE,  Cal.— Geo.  R.  Curtis, 
244U  K.  2tith  St..  Los  .Angeles,  submit- 
ted low  hid  at  $42,3SS.69  for  paving 
Brand  Blvd.  from  Colorado  to  Wind- 
sor; unit  price  for  WUlite  paving,  2i\-iC 
sq.  ft.:  grading,  $2.,")0  lin.  ft.  Fleming 
(^onstr.  Co.,  Pomona,  submitted  low  bid 
at  $2032.91  for  surfacing  and  oiling 
Granada  St.,  and  Cornwell  &  Hender- 
son, 127  S.  Glondale  Ave.,  Glendale, 
.sul)milted  low  bid  t.t  Ptc  sq.  ft.  for 
sifiewalks    on    \\'e.<icrn    .Ave. 


SAN  A.N'PREAS,  Calaveras  Co.,  Cal. 
■ — '\\'.  S.  Coulter,  county  surveyor,  pre- 
Ijarins;  spec,  to  regrade  and  rock  or 
gravel  present  North  Fork  Grade,  near 
West    Point,    from    Station    22-|-00. 


SA.NTA  B-ARBAHA.  Santa  Barbara 
Co.,  Cal. — An  election  will  be  held  July 
6  to  vote  on  bond  issue  for  municipal 
improvements  including  $90,000  for  re- 
pairs at>d  iiiiprcvements  to  waterworks 
system. 


EL  AIO.NTE,  Cal.— Oswald  Bros..  366 
E.  ;"8th  St.,  Los  .Angeles,  submitted  low 
l)id  to  City  Trustees  at  $95,505.92  for 
paving  with  cone,  and  gra^ding  and  oil- 
ing portions  of  11  streets.  \V.  E.  Hall 
of  Riverside  submitted  next  low  bid 
at    $K6.265.98. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
City  Engineer  H.  D.  Chapman  has 
lompleled  spec,  and  bids  will  be  asked 
shortly  to  improve  subway  with  6-in. 
asph.  cone,  pavement;  work  to  be  done 
under    the    1911    Act.      F5st.    cost,   $22,000. 

MARTINEZ,  Contra  Costa  Co..  Cal. — 
Bids  are  being  rec.  by  Supervisors  to 
pave  with  asph.  macadam,  1  mi  of 
highway  bet.  Concord  highway  and 
Calinno,  on  y\von  road.  R.  R.  .\rnold, 
•  •onnty    .'nirveyor. 


<'AI,lFORNlA.— Until  July  17.  2 
p.m.,  bids  will  be  rec.  by  State  High- 
way Commission.  Forum  Bldg.,  Sarca- 
niento,  to  grade  11.3  mi.  In  I'lunias  and 
I<;i.ssen  Counties  bet.  Chester  Crade 
and  NE  "a  of  Sec.  3,  T.  2RN,  R.  »B. 
M.D.M&  M.  (ll-Plu-29-A  and  11-I.aB- 
:'9-.A>.  Austin  H  Fbt.her.  State  Hiirb- 
wa.v  Eng  Srr  mil  for  blda  nnd4>r  ntn- 
fial    pr<i|H>**nl    •4*«(i4tn    in     thla    innii)-. 


NKWI'OUT     BEACH.    Cal.  — New 
ceedliiKM    will     be    started    at    once 
paving   Central    Ave.    and   other    str 
Involv.  approx.  368,7o.'>  sq.   ft.  cone 
IriR.     Owing    to   un    Irregularity    In 
mer    proceedings,   due    to   defect    in 
to    land    granted    to    city    by    .S".     r 
for    rlKlit    of    way,    it    \n  u.h    neoeaNai 
reject     former     bids.       Independent 
phalt    Paving   Co.,    Seattle.    Wu.mM  . 
mitted    low    bill   of  $459,96(1  r.L'    iin.lii 
mer   proceedings. 
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HAN  .lOHK.  .Santa  Clara  Co.  Cnl. 
M.  R.  KlIcourHe.  528  Hnuth  intb  si  reel. 
Han  Jose  n'  $14950  awarded  <<>nlrnrt 
by  A.  W.  MiKlerld.  29  S  -  lltli  ^tieel. 
Hiu\  JoHe,  to  construct  sIdewnlkM,  i  nrbn 
and  Kuttern,  .sewers  and  mnnhnlen  In 
Alumi-d*  Park;  work  to  be  complntsd 
CO    days    after    Jun*   I. 


.M.ARTINEZ.  Contra  Costa  Co.,  Cal. — 
Conntv  Surveyor  R.  R.  .Arnold  prepar- 
mg  spec,  to  improve  Willow  Pass  Rd., 
Division  30.  of  county  highwav  system. 
Est.    cost,    $5000. 


BAN.NHNG.  Cal.— Until  7:30  p.m.,  June 
30,  bids  will  be  rec.  by  City  Trustees 
for  improving  San  Gorgonio  .Ave.  bet. 
Nicolet  and  Gilman  Sis.,  by  paving  with 
n-in.  cem.  cone,  const,  cone,  curbs. 
Theo.  Backus,  city  clerk.  Work  will 
involve  75.623  sq.  ft.  paving  and  36,- 
070  lin.  ft.  curb.  .Approx.  one-third  of 
this  job  will  be  done  under  recent  bond 
issue  and  balance  under  1911   .Act. 

GLENDALE.  Cal.— Geo.  R.  Curtis, 
2440  E.  26th  St.,  Los  .Angeles,  sub- 
mitted low  bid  to  city  trustees  at  $42,- 
3S8.69  for  improving  Brand  Blvd.  bet. 
Colorado  and  Windsor  Sts.,  involving 
2265  lin.  ft.  grading  at  $2.50  ft.,  8527 
sq.  ft.  gutter  at  24c  ft.,  125,167  sq.  ft. 
Willlte  paving  at  21.5c  ft.,  68  ft.  curb 
at  60c  ft.,  laying  160  ft.  4 -in.  c.  i. 
water  pipe  at  $1.50  ft..  80  ft.  6-in.  c.  1. 
water  pipe  at  $1.90  ft..  2112  ft-  8-in. 
c.  i.  water  pipe  at  $3  ft.,  culvert  com- 
plete, $1000.  Other  bids  were:  Peter 
L.  Ferry.  $44,578.31:  Geo.  H.  Oswald. 
$45,286.47;  Braun.  Bryant  &  Austin. 
$47,762.22;   L.   .A.    Paving   Co.,    $46,592.14; 

Fleming  Constr.  Co..  105  N.  Park  .Ave. 
Pomona,  suibmitied  low  bid  at  $2032.91 
to  oil  and  grade  Granada  St..  involving 
625  lin.  ft.  grading  at  S8c  ft.,  13.740  sq. 
ft.  oiling  and  screening  at  5.25c  ft., 
923  ft.  curb  at  50c,  4417  sq.  ft.  walk  at 
ISc  ft.(  Other  bids  were:  Peter  L.  Fer- 
ry, $2(V56.06:  Cornwell  &  Henderso  i, 
$2766.23. 

Cornwell  &  Henderson,  127  S.  Glen- 
dale .Ave.,  Glendale,  submitted  low  bid 
at  $995.41  to  const.  523  sq.  ft.  walk  on 
Western  Ave.  The  bid  was  I8c  sq.  ft. 
Other  bids  were;  Peter  L.  Ferrv.  20c 
sq.  ft.  or  $1047.80;  Corello  &  Schmidt. 
21.75c   sq.   ft.,   or   $1139.48. 

AlEltCED.  Merced  Co..  Cal. — J.  J.  Mc- 
Hugh,  Foxcroft  Bldg..  San  Francisco, 
.It  $79,949  awarded  contract  by  super- 
visors to  const.  7.12  miles  of  road  in 
l>istrict  No.  8. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Council  orders  improvement  of 
Stege  Ave..  36th.  37th,  3Sth,  39th  and 
40th  Sts..  and  Macdonald  .Ave.  bet.  23rd 
St.  and  San  Pablo  .Ave.  11.  D.  Chap- 
man,   city    eng. 


TORRANCE,  Cal— L.  A.  Paving  Co., 
2900  Santa  Fe  avenue,  Los  Angeles, 
awarded  contract  at  $51,401,  to  pave 
Arlington  street,  and  at  $33,934  for 
Carson  street.  The  unit  prices  were: 
Arlington  street,  $1.50  lin  ft.  (50  ft. 
width)  and  $2  lin.  ft.  (SO  ft  width)  19e 
sq.  ^\  illite  paving  7c  sq.  ft.  oil  sur- 
facing, 6nc  ft.  curb.  Carson  street,  50c 
Un.  ft.  grading  (26-ft.  width)  and  $1.50 
ft.  grading  (80  ft  width).  16c  ft.  WU- 
lite pa^•lng,  fOc  lin,  ft.  redwood  header 
strips  and  stakes.  20c  sq.  ft.  oil  sur- 
facing. 

HEMET.  Cal.  -Until  7:30  p.m.,  July 
3,  bids  will  be  rec.  by  City  Clerk  C. 
M.  nietterlch  for  paving  with  cem. 
cone,  const.  cem.  curbs,  walks,  on 
Utiena  Vista  .St.  bet.  Devonshire  and 
Central  .Aves  :  Juanlta  St.  bet.  Buena 
\'lstn  .St  and  Juanlta  St.:  Acacia  St. 
bet.  Buena  N'Ista  and  State  Sts.,  and 
on  portions  of  other  streets.  1911  .Act. 
Work  involves  409,700  sq.  ft.  4-in.  cem. 
cone.  8600  Iln.  ft.  curb,  6800  sq.  ft. 
walk        F.     W.    Stetson,    city    eng. 

BEKKELKV.  Alameda  Co.,  Cal. -M. 
P.  Cambar  awarded  contract  by  council 
to  construi't,  6-ln.  vlt.  sewer  in  Hearst 
avenue,  from  manhole  61 -ft.  west  of 
Kacraniento  to  pt.  1-fi.  of  west  line 
of  Sacramento  street,  and  thence  nortli 
with  west  line  of  Sacramento  street, 
300    ft 


SAN  BE'INAI'.DINO,  Cal— H.  H. 
Llenau.  1!6  P.rookslde  Ave.,  Rcdlands, 
awnrd<'d  contract  bv  .Supervisors  al 
J 108. (ion.  foi  pnvlpg  llellman  Ave.  hel. 
Olive  Ave  and  a  point  I7.<5(t  ft.  Noutb 
and  |)ortlons  of  other  sireeiH  In  l{.  D. 
1  No.  17,  coniprlsltig  about  380,160  m|. 
ft.  4-ln,  concrete  pu\lnK>  concreic 
curbs,  concrete  walls,  culverts  Engi- 
neer's eNlln.ati,  $10(i.r>0i).  Other  bids: 
W.    K.     Hall,     $127, SOO;     J.     H.     Waugh. 

liti.Tso. 
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S.XrTlAMBKTO,  Tal.— Until  .lime  JJ.  •» 
p  ni.,  liids  will  be  received  by  H.  <j. 
lionton,  city  clerk,  for  following  street 

work:  ^     ,  .      mo  f* 

Folsom  Boulevard,  from  pt.  lOJ-tt. 
east  "f  17th  street,  to  .^Brd  street,  con- 
structing cone,  curb  and  gutter;  c.  i. 
gutter  drains  with  6-in.  vit.  sewer  con- 
nections; concrete  manholes  and  re- 
construction present  manholes;  vit. 
sewer  with  6-in.  wyes;  extend.  6-ln. 
sewer  service  from  wyes  to  curb;  1-in. 
water  main  connections;  grading-  and 
paving  with  SVa-in.  asphalt  concrete 
pavement.  .,a,v. 

Alley  bet.  Y  and  Burnett  Way,  24th 
St  and  pt.  2.50  ft.  west,  const,  vit. 
sewer  with  6-in.  wyes;  6-in.  flusher 
K  r£Lncli 

Alley  bet.  H  and  I,  24th  to  25th  Sts., 
const.  130  lin.  ft.  cone,  cunb  wall;  c.  i. 
track  drain  with  6-in.  vit.  sewer  con- 
n<>ction;  reconst.  1  manhole;  grading 
and   paving  with   5-in.   hyd.   cone. 

Madsen  Ave.  from  sewer  in  Sacra- 
mento Blvd.  to  west  end  of  Madien 
Ave.:  const,  vit.  sewer  with  6-in.  vit. 
wyes-  extend  6-)n.  vit.  sewer  services 
from  wyes  to  property  line;  cone,  man- 
holes; 6-in.  vit.  flusher  branch. 

Q  St.  betl  2Tid  and  23rd  Sts.  (except- 
ing- intersections  of  3rd,  7th,  Sth,  15th 
and    21st    Sts.)    by    grading. 

Albert  Glvan,   city  engineer. 


LONG  BBACH,  Cal.— H.  N.  Nikeevich 
P.  O.  Box  204,  Long  Beach  submitted 
lowest  bid  to  City  Council  at  $98,334 
for  constructing  sewers  in  Redondo  and 
other  streets  in  sewer  district  No_.  i>. 
Other  bids  were:  P.  S.  Tomich,  213:)  B. 
Anaheim  St.,  $99,480;  Leo  Miletich  Los 
Angeles  $112,423:  Chas.  H.  Mull,  Long 
Beach,  $138,000;  S.  Zarubica  submitted 
a  bid  which  read  $10,400,  but  he  ex- 
plained it  was  intended  for  $104, aOO. 

SAN  DIEGO.  Cal.— California  Con- 
struction Co..  528  Granger  Lldg..  San 
Diego,  submitted  low  bid  to  Council  for 
naving  Rosecrans,  Dumas,  Poe,  Canon 
and  Rogers  Sts.,  involving  318,090.4  sq. 
ft  5-in.  cement  concrete  paving  at  i.^.ic 
ft'.;  138.79  lin.  ft.  8-'"-  cement  con- 
crete curb  at  75c  ft.;  287.53  lin  ft  6- 
in  cement  concrete  curb  at  (5c  ft,  o.0.> 
sq  ft  oil  gutter  at  6c  ft;  removal  oi 
90.16  lin.  ft.  curb  at  25c  ft.;  8  culverts 
complete,  $4240;  total  $85,083.36.  O  her 
bids  were:  Fairch  Id-Gilmore-Wilton 
Co.,  $96,135.71;  David  H.  Ryan,  $96,- 
38l!45.     Former  bid  28.6c  and  latter  29c 

'"ca^fforrUa  Const  r.  Co.  also  low  bidder 
for  paving  with  asphaltic  concrete 
porti^on  of %'ershing  Dr.  though  Balboa 
Park  at  15c  aq.  ft.  or  total  of  ?1<-271.60. 
Fairchild-Gilmore-Wilton  Co.  bid  ISViC, 
a  total  of  $14,509  and  G.  R.  Daley  bid 
fskc  a  total  of  $14,985.18.  Bids  re- 
ferred  to  City  Engineer. 

MFRCED,  Merced  Co.,  Cal. — Valley 
Paving  Co.,  Visalia.  awarded  contract 
bv  the  Trustees  to  improve  22na  tot. 
bet.  O  and  P  by  grading,  paving  with 
3iA-in.  asphaltic  conciele  base,  with 
ivl-in.  Warrenite-bit.  wearing  course 
with  seal  coat,  concrete  curbs  and  2ord 
St  bet.  H.  and  G  Sts.,  including  inter- 
section of  H  St..  by  grading.  Paving 
with  3V>-in.  asphaltic  concrete  base 
with  1%-in.  Warrenite-bit.  wearing 
course  with  seal  coat,  concrete  curbs 
cast  Iron  culvert?  with  hyd.  concrete 
bases.     Bid:     Grading,  4c;  paving,  12.9c 

SACRAMENTO,      Cal.— <^ity      Council. 
H.    O.     Denton,     clerk,    declares     inten. 

^"^FM^nklTnBlvd.,  bet.  Y  and  4th  Aye.,  by 
const,  cone,  curb  and  gutter;  c.  i.  dram  J 
with  r,-in.  vit.  sewer  connections;  cone, 
manholes;  6-in.  vit.  sewer  branches;  %- 
in  w.'iter  main  connections;  grading 
and  paving  with  5i/fe-ln.  asph.  cone.; 
and  San  Fernando  Way  bet.  Y  St.  and 
pt.  120  ft.  south,  by  const,  cone,  curb 
and  gutter:  c.  i.  gutter  drains  with 
6-in  vit.  sewer  connections;  extend 
sewer  services  to  property  line;  ^-m- 
water  main  connections:  grading  and 
paving  with   5»^-in.  asph.  cone. 

Lark  in  Way  bet.  Freeport  Blvd.  and 
east  right  of  way  of  W.  P.  R.  R  .  by 
const,  cone,  curb  and  gutter;  c.  i.  gut- 
ter drains,  with  6-in.  vit.  sewer  eon  ■ 
tions;  extending:  vit.  sewer  services  to 
curb;  const  8-ln.  vit.  "ewer  from  man- 
hole to  Larkin  Way  at  20th  St.;  const, 
cone  manhole;  reeonst.  cone,  manholes; 
% -in  water  main  connections;  gracing 
and  paving  with  5^ -in.  asph.  cone. 
Albert  Glvan,   city   eng. 


MAKERSKIKLD.  Kern  Co.  r:al  — City 
Kn.5.  W.  D.  (Marke  has  completed  plans 
for  street   improvements  as  follows: 

Union  Ave.,  involv.  26,800  sq.  ft. 
grading,  20,443  sq.  ft.  3>/4-in.  asph. 
cone,  paving  with  lV4-in.  Warrenlte- 
bitul.  surface,  1965  sq.  ft.  oiled  surface. 
Cost,    $5,562. 

Alley  in  Blk.  73,  Kern,  involv.  4944 
sq.  ft.  3 14 -in.  asph.  cone,  paving  -with 
\K-\n  Warrenite  surface,  and  700  ft. 
cone.    curb.      Cost,    $2000. 

LOS  ANGELES,  Cal.— Geo.  R.  Curtis. 
'440  E  26th  St.,  awarded  eontr.  by 
Board  of  Public  Works  at  $15,283.39  for 
paving  Molino  St.  bet.  4th  and  Palmet- 
to Sts..  involv.  53.519  sq.  ft.  grading 
at  4e  ft;  2047  sq.  tt.  asph.  paving  at 
22  5c  t;  51,472  sq.  ft.  bitum.  base  pav- 
ing at  22.5c  ft;  56  ft.  curb  at  75c  ft: 
233  sq.  ft.  walk  at  25c  ft:  2114  .<^q.  ft. 
cone,  gutter  at  25c  ft;  111  sq.  ft.  gran- 
ite block  gutter  at  60c  ft;  270  ft.  house 
sewers  at   $1.50. 

.S;ANTA  BARBARA.  Santa  Barbara  Co.. 
Oal. — .James  T.  Cornwall.  227  Eiques- 
trian  .Ave..  Santa  Barbara,  awarded 
contr.  at  $7471.30  for  improv.  Prospect 
Ave  bet.  Valerio  St.  and  Las  Piedras 
Add.,  involving  17,360  sq.  ft.  4-in.  cone, 
pavement  at  27c  ft..  1580  ft.  curb  at 
70e  ft.,  1850  sq.  ft.  cone,  gutter  at  25e 
It..  4400  sq.  ft.  walk  at  I9c  ft;  sewer 
l-in.  vit.  pipe  connections  at  $40  per 
connerti^.n;  two  manholes  complete. 
$100.  Other  bids  were:  A.  L.  Pendola. 
$757N.20    and    E.    H.    Hunt    &   Son.   $8291. 

P.AKERSFIELD,  Kern  Co.,  Cal. — En- 
gineers Pearce  &  Pearce  have  sub- 
mitted a  bid  to  the  Kern  County  Super- 
visors offering  to  do  all  surveying  and 
supervise  engineering  in  construction 
of  Kern  County  roads  and  highways  at 
3  per  cent  of  the  contract  price  on 
valley  routes  and  4  per  cent  of  the 
contract  price  on  mountain  routcL. 
Taken  under  advisement. 

HERCULES.  Contra  Costa  Co..  Cal. — 
Until  June  29.  bids  will  be  received  by 
Town  Trustees  to  construct  concrete 
shoulders  along  highway  built  by  the 
town  to  connect  with  the  county  high- 
way system  and  for  resurfacing  and 
oiling  Hercules  avenue,  north  of  the 
Santa  Fe  bridge.  Shoulders  will  be 
2%   ft.  wide.  5,000  ft.  long. 

MEKCED.  Merced  Co.,  Cal.— Trustees 
reject  bid  of  Valley  Paving  Co.,  Visalia. 
to'improve  alley  in  Block  128  by  grad- 
ing, paving  with  2^-in.  asphaltic  con- 
crete base,  with  IV^-in.  Warrenite-bit. 
wearirg  course  with  seal  coat,  wooden 
curbs.  New  bids  will  be  asked.  C.  D. 
Martin.   City    Engineer 

MERCED,  Merced  Co.,  Cal. — County 
Survevor  A.  E  Cowell  selected  by  the 
Supervisors  to  prepare  specifications 
for  14  miles  of  road  in  the  "West  Side 
District,  known  as  Road  Improvement 
District  No.  3.  "Black  base"  specifica- 
tions   will    probably    be    adopted. 

CALIFORNIA— Following  are  ap- 
prox.  quantities  of  materials  required 
t(-  grade  and  pave  with  bit.  macadajn 
16  6  miles  of  highway  in  Placer  Coun- 
ty bet.  Auburn  and  ^'i  mile  north  of 
Colfax,  bids  for  which  will  be  opened 
by  State  Highway  Commission.  .Tuly  10: 

129,100  cu.  vds.  excav.  without  class- 
ification; 62,700  tons  broken  stone  (bit. 
macadam);  920  tons  asphalt  Grade  L 
spread  (bit.  macadam) ;  395  cu.  yds. 
Class  A  cone,  (culverts  and  monu- 
mens);  56  lin,  ft.  10-in..  2204  in.  ft. 
12-in..  572  lin.  ft.  15-in.,  708  lin.  ft. 
iS-in.,  490  lin.  ft.  24-in.  and  88  lin.  ft. 
30-in.  eorru.  metal  pipe;  21,736  lin.  tt. 
guard   rail;    504    monuments. 

Comm.  will  furnish  rein,  steel,  ce- 
ment, corru.  metal  pipe  and  asphalt 
Grade   E. 

LOS  ANGELES,  Cal.— Until  10  a.m.. 
June  26.  bids  will  be  rec.  by  Board  of 
Public  Works  for  improving  Vernon 
Ave  bet  Staunton  and  Honduras  Sts.. 
involv.  11.090  sq.  ft.  grading  and  pay- 
ing with  asph.  (6-in.  base),  897  sq.  It. 
gutter,  240  ft.  house  sewers,  rem.  cone, 
culverts.     Vrooman  Act. 

NAPA  Napa  Co.,  Cal —Stockholders 
of  the  Napa  Citv  Water  Co.  have  agreed 
to  sell  the  system  to  the  city  for  the 
sum  of  $240,000.  A  bond  election  will 
be  called  to   finance   the  purchase. 


KA.V  T>IEG«^».  Cal — <'alifornia  Consir. 
Co..  .'»>.  Second  St..  San  Krancisco.  sub- 
mitted lowest  bid  Ht  $26. 2r  sq.  ft.  for 
pavfng  •with  5-in.  cone.  Rosecrans  St.. 
about  .353, ?y2  sq.  ft.  Kairchild-Gil- 
more- Wilton  Co.  bid  1.5  >4'.  and  Geo.  K. 
DuKy.  \f'\c..  California  Conslr.  Co. 
submitted  low  bid  at  1.5c  .sq.  ft.  for 
atn)h.  cone,  pavement  on  Pershing  Dr. 
Ijav^d  H.  Ryan  bid  2S.6e  and  and  Falr- 
chlld-OUmor^-Wilton   Co.   bid    29c. 

LOS  ANGELES,  Cal— S»iepard  &.  We- 
ber, 2731  Cth  S'.,  Santa  Monica,  submit- 
ted low  bid  to  Board  of  Public  Works, 
at  a  total  of  $16,642,  for  constructing 
in/low  and  o\frRow  sewer.n  at  Fish 
Harbor  sewage  pumping  plant.  Tn© 
bid  was-  (1)  north  inflow  sewer,  $410©; 
(2)  south  infl.jw  sewer.  $10,342;  f3) 
overflow  sewer,  $2200.  R.  A.  Wattson 
bid  (1)  $5265:  (2>  $10,695;  (3)  $2800: 
total.    $18,760. 


NELSON.  Butte  Co.  Cal.— Until  Jul> 
1.  bids  will  be  received  by  Mrs.  Clark 
B.  Stahl,  Clerk.  Nelson  Union  Schooi 
District,  to  install  water  pressure  sys- 
tem In  school  grounds.  Further  in- 
formation  on   request. 

PAN  FTIANCISCO  —  Members  of 
Olympic  Club  have  subscribed  $3dO,000 
to  purchase  and  improve  321  acres  ad- 
joining the  Club's  golf  course  at  Lake- 
side, and  plan  to  lay  out  two  18-hole 
courses.  Additions  to  the  clubhouse 
and   tennis   courts   are   also    planned. 

SAN  PABTX),  Contra  Costa  Co.,  Cal. — 
Downer  &  Mero,  2234  Macdonald  Ave.. 
Richmond,  at  $a8,391  awarded  contract 
by  San  Pablo  Sanitary  District  to  const. 
6-in  lateral  sewers  in  Willow,  Hyde, 
Taylor.  Mason,  Powell.  .Stockton.  7th 
and  Cth  St.  bet.  Dover  and  north  boun- 
dary of  dtstTict;  in  5th,  Freeman,  Eliz- 
abeth and  Tyler  Sts.  bet.  Dover  and 
north  boundary  of  Richmond  Pullman 
Pueblo  Tract  No.  2;  8-in.  vit.  sewers 
in  Stockton  St.  bet.  Dover  and  north 
boundary  of  San  Pablo  Sanitary  Dis- 
trict; br.  and  cone,  manholes,  etc.  Other 
bidders:  Fred  Meyers,  $35,020.80;  L.  L. 
Page,  $29,279.10;  Heafcy,  Moore  and 
McNalr.    $30,671.30. 

Do-vner  &  Mero  also  awarded  con- 
tract to  const,  lateral  sewers  in 
Church  St..  at  $7029.  Other  bids:  L. 
L  Page.  $8135;  Heafey,  Moore  &  Mc- 
Nalr, $7372.  Ross  L.  Calfee.  221  S. 
22nd  St..  Richmond,  eng.  for  district. 


LOS  ANGELF-S.  Cal— Until  10  a.m.. 
July  3,  bids  will  be  rec.  by  Board  of 
Public  Works  to  improve  Middlebury 
St.  bet.  Hoover  and  Juanlta  Sts..  In- 
volving 45.120  sq.  ft.  grading  and  oil- 
ing. 3064  ft.  curb,  15.422  s<i.  ft.  walk. 
6129    sq.    ft.    gutter.       Vrooman    Act. 

OAKLAND.  Cal. — Marston  Campbell, 
engineer  for  city  school  department, 
completes  spec,  for  subway  under 
tracks  of  Western  Pacific  at  Dewey 
School.  37th  Ave.  and  E.  12th  St.  Est. 
co«t.    $9000. 


.SACRAMENTO.  Oal. — T.  M,  Burns. 
2207  N  St.,  Sacramento,  awarded  con- 
tract by  Council  to  imp.  10th  St.  bet. 
C  and  G  Sts..  by  const,  cone  curbs  and 
gutters;  c.  i.  gutter  drains  with  6-ln. 
vit.  manhole  connections;  eonc.  man- 
holes; reconst.  existing  manholes;  con- 
necting manholes  with  8-in.  vit.  sewer 
pipe  with  ( one.  protective  covering 
over  sewer  whose  top  Is  less  than  1  Mt 
ft,    below    finished    grade. 

NOO.ALES.  Ariz.— Benj.  Pierce  has 
contr.  Ht  $46,000  to  pave  2Vi  ml.  of  No- 
gales-Tucson  highway.  extending 
north  from  City  limits,  for  State  High- 
way   Department. 


CCH-.USA,  Colusa  Co..  Cal. — Bids  will 
be  asked  Immediately  by  city  trustees 
to  const.  1  mile  of  concrete  pipe  sewer. 
It  Is  probable  the  bids  will  be  opened 
July   3.     Asa    Proctor,   city  eng. 

TO.MPSTONE,  Ariz. — Council  declares 
intention  to  grade  and  pave  streets  as 
follows;  Allen  St.  bet.  1st  and  6th  Sts: 
6th  St.  bet.  Allen  and  Fremont  Sts; 
Fremont  St.  bet.  6th  and  10th  Sta.  ^^  . 
M.  Cuvanaeh.  clerk. 
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.SA.\  FRA.VCISCO. — Following  bids 
rec.  oy  C.  H.  Sweetser,  district  engrin- 
eer.  U.  S.  lUireau  of  Public  BoadS; 
Mills  Bldg..  to  const.  Bigr  Bear  Valley 
Kd.  in  Los  Angeles  National  Forest, 
apprcx.  10.4  mi.,  involv.  547  stations 
clearing  and  grubbing;  325.000  cu.  yds. 
upclassified  excavation;  170  cu.  yds. 
diy  rubble  nia.sonry;  530  sq.  ft.  cement 
ruiib'e  masonry;  118  cu.  yds.  Class  A 
concrete.  21,100  lbs.  rein,  steel;  5©50 
Iln.  ft.  crrru.  metal  or  cone,  pipe  cul- 
verts; 630  cu.  yds.  hand  placed  em- 
bankment. (Bureau  to  furnish  corru. 
metal   or  cone,  pipe   for  culverts): 

rtah  Const.  Co.,  Phelan  Bldg.,  San 
Francisco:  (1,>  concrete  pipe,  ?246,- 
n^  ^)0;    (2),    1237.750. 

.I<)hn'»f»n   Contracting  Co.,    (I).   $277,782; 
(2).   $25fi.042. 

IJalph  McLeran.  (1),  $291,490.50;  (2), 
.5::v;<,917.50. 

\\"arren  Con.struction  Co.,  (1),  $348,- 
66.');     (2),    $334,410. 

McPenk.  Burton  &  Burton,  (1),  $443,- 
.".;iH:   (2),  $439,231. 

C  H.  Hudson,  (1),  $346,860;  (2),  $337,- 
8S5. 

Isb.'ll  Construction  Co.,  (1),  $429,395; 
(2).    $414,665. 

C.  W.  and  A.  W.  Gorrill,  (1),  $364,417; 
(■')     $"94  922 
'a.    J.    FaiVbanks.    (1),     $349,014;       (2), 
$332,1  S9. 

W.  A.  Betchel,  (1),  $3S8,850;  (2), 
S:{7 1.900. 

Hoey  «r  Mead,  (1),  $418,130;  (2), 
$400,212.50. 

!loss  Constr.  Co.,  (1),  $314,398;  (2). 
$305,273. 

P.  L.   Burr.   (1).  $352,692;   (2),  $342,152. 

';eo.  Pollock  Co..  (1),  $317,448;  (2), 
$:no.623. 

\\hite.  Brown  &  Leahy,  (1),  $420,222; 
(2>.    $410,482. 

Kngineer's  estimate.  (1).  $30«,289: 
(2).     $299,030. 

.'-TOCKTON.  San  Joatiuin  Co.,  Cal. — 
.Siimltz  Construction  Co..  46  Kearny 
.St..  San  Francisco,  at  approx.  $28,600 
submits  low  bid  to  Council  to  const, 
laiiral  sewers  with  wye,  curved  and 
house  branches.  nianhok>s  with  and 
wiiiiout  automatic  flushers  in  D  and  E 
St.'^..  bet.  E.  Weber  and  Linden  Rd;  F 
St.  rr  im  pt.  125  ft.  south  of  E.  Weber 
to  !>in'l<n  Rd;  I.,inden  Ud.  from  D  to 
F  .St;  Itincon  Ave.  bet.  K  and  east 
loiindar.v  of  Fair  Oaks  nortii;  E.  Fre- 
mont St.,  E.  Lindsay  and  E.  Channel 
St?i  .  from  Fair  Oaks  nortii  to  eaat 
boii;>diiry  of  Fair  Oaks  north,  and  E. 
\\  ••bcr  Ave.  bet.  C  and  Filbert  Sts. 
Bids  taken  under  advisement.  W.  B. 
llouan.   city   eng. 


OAHLANI».  Cal.— Oakland  I'aving  Co. 
oOi'O  Broadway.  Oakland,  awarded  con- 
tr.ict  by  Council  to  imp.  portions  of 
llih  St.:  Cone,  curb,  75c  lin.  ft.  reset 
granite  curb.  75c  lin.  ft;  cone,  gutter. 
.27'.c  8<j.  ft;  asph.  cone,  pavement,  20c 
»i|.    ft. 

<)akland  I'avlng  ('o.  awarded  contr. 
lo  Imp.  East  28th  St.  from  25th  Ave. 
to  pt.  34J.'>2  ft.  west:  Excavating,  1.36c 
cu.  yd.;  cone,  curb,  75c  lin.  ft;  cone. 
Kutler.  25c  Hfi.  ft;  oil  macadam  pave- 
ment, .ll.'jc  H<i.  ft;  cement  walks.  16c 
«<|.     f». 


KICHAK)\I>.  Contra  Cosia  Co.,  Cal.— 
<'iiy  JCng.  M.  I).  Chapman  preparing 
sp-'C,  to  Improre  Stege  Ave.  bet.  33fh 
ind    40lh    SIH. 


.SA.v  FI{AN<*ISr()  City  Eng'neer  M 
M.  O'.ShaughriosMy  complr-ti<K  upeclflca- 
lloiiH    III    improve: 

VoHtinlte  Ave..  bei.  .Mendell  and 
'I'hird  StH..  tHtiinated  cohI,  $14,701),  In- 
volving 170(1  cu.  yds.  cut.  1336  lin  ft. 
concrete  curbM;  554  «•)•  ft.  artindal 
Htone  walkfi;  3  1  rlci<  catchbaslnn;  75 
Iln.  ft.  in-ln  pipe  culvert;  35,224  8f|.  ft. 
HHph.   cone,    pavement. 

Hearnt  Ave.,  bet.  Kocrnter  and 
OenoHoo,  eft'lmated  cost.  Jrt.ldO,  Involv 
I2»i0  Jin.  fl.  ropcriie  <  iirb.  Ig.otio  hi| 
ft.    nnphnltlc    eoricrcU-    p'iv«*mei|t. 

i^viTly  Ht.,  bei.  Hojliiw.iy  tind  «»ar. 
field.  r-Ktlmnted  ronl.  |!t.:'"i(i,  Involv  17'i'i 
cu.  yda.  cut;  13S0  llri  n  eoncrel*  cutb. 
n.960  i»f|  fl.  itnphalMc  concrete  pavi-- 
ment. 


Other  bids;  Utah  Construction  Co.. 
$710, 5S2;  F.  Rolandi.  $744,850;  Construc- 
tion   Co.    of    Xorth    America,    $779,300. 

REDWOOD  CITY.  San  Mateo  Co., 
Cal. — City  Trustees,  W.  A.  Price,  clerk, 
declare  intention  to  imp.  Roosevelt 
Ave.  bet  El  Camino  Real  and  south 
city  limits,  by  preparing  present  ex- 
isting macadam  pavement  for  an  oiled 
wearing  surface  and  placing  asphaltic 
oil  surface  thereon.  Imp.  Act  1911. 
Protests  July  17.  C.  L.  Dimmitt,  city  eng 


SAN'  DIEOO.  Cal.— V.  A.  Olsen.  4153 
Florida  St..  San  Diego,  was  awarded 
contr.  for  paving  State  St..  bet.  Quince 
and  Redwood  Sts.,  involv.  8770.05  sq. 
ft.  4-in.  cone,  paving  at  27.5c  sq.  ft.. 
404.88    lin.    ft.   curb   at    73c   ft. 

Oeo.  R.  Daley,  4430  Boundary  St.,  San 
Diego,  .awarded  contracts  at  $32,889.75 
for  paving  Herman  Ave.  bet.  Univer- 
sity and  Thorn  Aves.,  with  1%-in.  asph. 
cone,  surface  on  3-in.  asph.  cone,  base; 
also    for    paving 

Third  St.  bet.  Walnut  and  Univer- 
sity Aves.,  with  1%-in.  asph.  cone, 
surface  on  2^ -in.  asph.  cone,  base,  ap- 
prox.   95,712  28    sq.    ft. 

California  Constr.  Co.,  528  Granger 
Bldg.,  San  Diego,  awarded  contr.  for 
paving  Grape  St..  bet.  Fifth  and  Atlan- 
tic St.s..  involving  approx.  143.794  S((. 
ft.  asph.  cone,  paving  on  asph.  cone. 
ba.se. 


OAKLAND.  Cal. — City  Council.  Eu- 
gene K.  Sturgis.  clerk,  declares  inten- 
tion to  improve  14th  £t.  bet.  Poplar 
and  Wood  by  grading,  const,  cone, 
curbs  and  gutters  .paving  with  asph. 
cone;  10-in.  vit.  sewer;  3  br.  manholes: 
5  br.  catch  basir.s:  vit.  pipe  conduit.'^, 
etc.  1911  Act.  Protests  July  13.  W. 
W.   Harmon,   city  eng. 


BUUBANK.  Cal.— Until  7:30  p.m.. 
July  18.  bids  will  be  rec.  by  City  Clerk 
F.  S.  Webster  for  improving  Third  St 
and  Olive  A\e  from  .'san  Fernando 
Blvd.  to  10th  St.  by  grading  and  oil 
tamping  roadway  30  ft.  wide  and  con- 
structing rock  gutters  and  cem.  curbs 
from  San  Fernando  Blvd.  to  10th  St 
and  Eom.  walks  from  San  Fernand  > 
Blvd.    to    Eighth    St.       1911    Act. 


SA\  DIEGO,  Cal. — California  Constr 
Co..  52S  Granuer  Bldg.,  San  Diego,  was 
awarded  contr.  by  City  Council  at 
$i4.-l76  for  paving  Pershing  Dr.. 
through  P.alboa  Park,  with  asph.  cone, 
wearing  surface   on   asph.   cone.   base. 


MEItKKLEV.  Alameda  Co..  Cal. 
City  Council.  E.  M.  Hann.  clerk,  de- 
clares intention  to  const.  6-in.  vit 
sewer  2  ft.  west  of  Acton  St.,  from 
sewer  In  Addison  St.,  230  ft.  north: 
1  lampbole.  1911  .Vet.  Protests  July 
7.       C.     '..     Hugglns,     city    eng. 

WATTS.  Cal— A.  \V.  Phillips.  537  N 
Hoover  St.,  .nnd  Martin  G.  Brklch.  1506 
Pleasant  .\ve.,  L.  A.,  awardeil  contr. 
by  City  Trustees  at  ^442,77.")  for  coii- 
structihg  i-itv  yewer  system.  Koeliig 
A:  Kt<big.  Title  Ins.  PIdg.  L.  .\..  con- 
sulting   engineers. 

MAini.MOZ.  C,,ritra  CosIm  C,,..  Ca  I 
Clt.\  Kng.  Pen  Greene  preparing  sp.v 
to  pa</e  street.<*  sonih  of  (he  Rrainmar 
school  and  the  Martlnex  Park  Tract 
The  latter  district  will  Include  all 
Flrecls  In  the  district  within  the  .  ji\ 
limits  and  (Ireen  .St..  to  the  corporal  ■ 
limltf. 


HAN  FI{A.SCIH(^.— OrMi.l  ftmlth  Co. 
Rdlhon  HIdR  .  Hun  FrnnclaCo  at  |««8.050 
■uhmllii  law  bide  (o  lioard  of  Pubib 
Work*  lo  conatruct  Pulfaa  Tunnel 
Contract  No.   S.'.,   HUoh   Hetohv   proji-ci 


NAI  A.  .N.ipa  Co,  Cal— City  (^>uncll 
II  i;  Thompson,  clerk,  decli.res  in 
lenilnn  to  Improve  Yajome  St.  bet 
<'i.vmns  an<\  Llnc<i|n  .\\e.,  by  grading. 
•■ouHt.  cone.  <-urb.s.  paving  with  two 
course  asph.  m:'c:i<lnm  anil  const.  con< 
rnli-b  liHHlnN  Imp  Act  1911.  ProlestH 
July    to       H     A.    irariold,   ci'y   <  ng 


'.olH.  San  lonqnln  <'i>..  ("ill.  Iniil 
.Inly  3,  R  p.m.  olds  will  bo  rec  bv  I 
K.  Ulnkeley.  cty  clerk,  to  Imp.  JSacra 
metifo  .SI  bi't  LodI  Hud  Spruce  Stv  , 
IiicIikI  Mtri-et  and  alb-v  lnt<  rwct  Ioum. 
by  grading.  const,  comb,  hyd  cone, 
rnrbn  and  uniterN  and  pnving  wlib 
eS-ln  aKph  cone,  bune  w-lih  I  4 -In 
N\  Hrn-nile  Mirfare  L.  K,  Hur/.t-lloi  1 1, 
fily    rn». 


LOS  ANGELES.  Cal.— Res.  of  In  ten. 
adopted  by  County  Supervisors  for  im- 
proving 103th,  lOoth.  107th  and  109th 
Sts.,  Budlong,  Normandle.  Harvard, 
\\-estern  Aves.  and  a  portion  of  Ver- 
mont Ave.  (R.  D.  I.  No.  223),  19,176 
lin.  ft.,  Involv.  19, OSS  cu.  yds.  exca,v.. 
71,3S0  sq.  yds.  shaping  and  rolling 
roadway:  33.655  lin.  ft.  curb;  134, OlS 
sq.  ft.  cone,  walk;  2720  sq.  ft.  cone, 
gutter;  2  catch  basins  and  one  cone, 
culv..  removing  69,320  sq.  ft.  cone,  walk; 
and  920  ft.  curb.  Materials  required: 
1202  bbls.  cem..  582  cu.  yds.  sand,  1339 
cu.  yd.s.  sravel,  1018  lbs.  lamp  black, 
14!'2  (5x9xl4-in  )  expansion  joints.  8 
(ox',' ',ixl6-in. )  ex|)ansion  joints.  1500 
(3^2Xl-in.)  expansion  joints.  1500  rolls 
2-ply  tar  paper,  282  lbs.  steel.  6  ft. 
24-in.  corru.  iron  pipe.  Average  haul 
IVi    nti.    from    Delta    on    P.    E.    Ry. 

P.4CIFIC  GROVE.  Monterey  Co..  Cal. 
— City  Eng.  H.  D.  Severance  preparing 
spec,  to  improve  Lighthouse  Ave.  bet. 
19th  St.  and  New  Monterey,  and  For- 
est Ave.   bet.    Pine  Ave.   and   the   beach. 


POMONA,  Cal. — Fleming  Constr  Co., 
105  N.  Park  Ave.,  Pomona,  submittsd 
low  bid  to  the  City  Council  at  $40,910. 
lump  sum,  for  paving  portions  of  El- 
eanor, Main,  Pearl  and  Pasadena  -Sts. 
with  5-in.  oiled  macadam,  involving 
312,038  sq.  ft.,  and  149S  ft.  curb.  Other 
bids  were:  H  H.  Lienau,  13  ^c  pav- 
ing. 60c  curb;  total.  J41,863.79;  W.  H. 
Go.sR,  13.7c  paving,  60c  curb;  tx)tal. 
$43,648.01. 

Fleming  Constr.  Co.  waa  also  low 
bidder  at  $16,302.  lump  sum,  for  pav- 
ing Alvarado  St..  bet.  Garey  and  Towne 
.\ves..  with  .1-in.  oiled  macadam,  in- 
volving 126,293  sq.  ft.,  and  610.7  ft. 
curb.  Other  iblds  were:  H.  H.  Lienau. 
13.5c  paving.  60c  curb;  total  $17,415.07; 
W.  H.  Goss,  i:!.7c  paving,  60c  curb; 
total.    $17,668.56. 


TX)D1.  San  Joaquin  Co.,  Cal. — City 
Trustees.  J.  F.  Blakeley,  clerk,  de- 
clare iiiten.  to  improve  following 
streets: 

(1)  Stockton  Ave.  bet.  Lodi  St.  and 
south  city  limits;  (2)  Eden  St.  bet. 
Stockton  and  Central  Aves..  and  Cen- 
tral .\ve.  and  east  city  limits;  (3) 
Flora  St.  bet.  Seaton  and  Central,  and 
bet.  Central  and  east  city  limits,  incl. 
all  street  and  alley  intersections:  all 
hy  grading,  const,  comb.  con<'.  curbs 
and  gutters;  paving  with  2'-j-in.  asph. 
cone,  base  with  I'i-ln.  Warrenite  sur- 
face. 1911  Act  and  Bond  .\ct  1915. 
Protests  July  3.  Ta  'F.  Pwrzellotti, 
city    eng. 


IIEU.MOSA  P.EACH.  Cal.  Bids  for 
improving  Morningside  Dr.  ami  other 
streets  were  not  opened  June  20  as 
sthedulid.  owing  to  adjournment  of 
Board  of  Trustees  through  misunder- 
standing. Three  bids  were  received, 
which   will   be  opened   .lune   27  at    8   p.m. 

KICHMOND.  Contra  Costa  Co..  Cal. — 
City  Council,  A.  C.  Farls,  clerk,  declares 
intention  to  improve  portions  of  Mac- 
dnnald  \ve.,  16th  S'..  Portola  .\ve.  and 
I9th  St..  by  grading,  paving  with  two- 
course  6-in.  asph.  cone,  curbs  with  galv. 
steel  curb  bars;  «-o:ic.  walks;  gutters 
and  retaining  walls,  catch  basins;  cor- 
ru. Iron  or  steel  culverts;  sewers,  etc. 
I  tup.  .Act  1911.  Protests  July  10  H. 
1).   ( •liapm.in,   cily    eng. 


SKKK     I,\W    TO    rnOTKCT    UNIONS 

FROM    SIHTS    FOn    STlllKR 

DAMAGR.^ 

A  l.iw  to  protect  the  funds  of  labor 
unions  from  suits  for  damnges  through 
strike  \lolence  will  be  sought  hy  the 
Brotherhood  of  liocomollve  Engineers 
and  other  organisations  In  the  next 
CongrefMi,  acoordlng  lo  an  announce- 
ment   of    thi!    engine«Ts'    brotherhood. 

The  law  will  be  sought  to  wipe  out 
the  peril  Ihat  Is  deeUired  lo  faee  tinlon 
labor  because  of  the  Coronndo  coal 
decision  handed  down  by  the  .Supremo 
Court  of  the  United  State*  lately.  Th* 
decision  waa  delivered  by  Chief  Justice 
W.  H  Tnft,  and  holds  th«t  the  labor 
unions.  Ineiirporated  or  unlncor|>ornled, 
nre   liable    for   airIHe   daniaffes. 
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Two-story    frame    addition    to    Country 

Club. 
Owner — Olympic   Club. 
Architect— John    Baur,    251   Kearny   St., 

San  FVanclsco. 


Contract  Awarded. 

ALTERATIONS  ^,  Cost    $30,800 

SAN"    JOSE,    Santa    Clara    Co.,    Cal.    360 

N.    Third    St. 
Alter   residence    into   12   apartments. 
Owner — J.    C.    Bondi,    135    E.    St.    James 

St.,  San  Jose. 
Architect — Wesley    Hastmgs,   524    E.  St. 

James    St..    San    Jose. 
Contractor — Hastings    Bros.,.   Rm.     204, 

Bank   of   San   Jose  Bldg.,   San   Jose. 

Contract  Awarded.  «.„„„„ 

APARTMENTS  Coat,   $16,000 

S'VN   JOSE,   Santa   Clara  Co.,   Cal.     San 

Carlos   Ave.    near   Seventh   St. 
Two-story    10-room     frame     ai?artment 

house. 
Owner — T.   P.   Mitchell,   1105   S.  Seventh 

St.,  San   .To.se.  _  ,    ^ 

Architect— C.  C.  Lewis,  329  S.  Fifth  St., 

San  Jose. 
Contractor— Lewis   &  Nelson,   329   Fifth 

St.,  San  Jose. 

Plans   Being-   Prepared. 

APARTMENTS  Cost,   $100,000 

SAN  FRANCISCO.  SW  Geary  and 
Jones   St. 

Six-story  and  basement  Class  C  steel 
and  reinforced  concrete  store  and 
apartment  house  (35  2  and  3-room 
apartments  and  4  stores). 

Owner — S.   &  G.   Gump   Realty  Co. 

Architect — Milton  Latham,  452  Mont- 
gomery St.,   San  FVancisco. 

(Contract   Awarded. 

P 'POKING     PLANT  Cost,     $80,000 

(^'OLUSA,  Colusa  Co.,  Cal.  Coopers 
Second   Extension. 

One  and  one-half-story  concrete  pack- 
ing plant.  ... 

Owner — California  Prune  &  Apric9t 
Growers,  Market  and  San  Antonio 
Sts.,   San  Jose. 

Architect — Engineering  Dept.  of  Own- 
er,  San   Jose.  ^,  . 

Contractor— J.    L.    Webster,    Chico. 

Plans  Being   Prepared. 

Y.  W.  C.  A.  BLDG.  Cost,$- — - 

FTlES'NO,  Fresno  Co  ,  Cal.  L  and 
Tuolumne  Sts. 

Two-story  reinforced  concrete  Asso- 
ciation   building. 

Owner— Young  Women's  Christian  As- 
sociation (Miss  Maude  Wolfe.  Gen- 
eral  Secretary). 

Architect— Miss  Julia  Morgan,  Mer- 
chants' E'xchange  Bldg.,  San  Fran- 

C'SCO. 


Plans   Being  Prepared. 
ADDITION  ,    Cpst, 

SAN        FRANCISCO.        Lakeside 
Links. 


Golf 


Plans    Being    Figured. 
Bids   Close    July    5,    1922,    4    p.m. 
ADDITIONS  ^       Cost,$— — 

BERKEJjEY,    Alameda      Co.,    Cal.      Le 

Conte    School    on    Oregon    and    Mc- 

Gte    Sts. 
Alterations  and   additions   to  school. 
Owner — Berkeley    Board    of    Education. 
Architect— Wm.    C.     Hays,    First    Natl. 

Bank    Bldg.,    San    Francisco. 
Plans    may    be    obtained      from      the 
architect   on   a  deposit  of   $10. 


Plans    Being   Figured. 
Bids    Close    July    5,    1922.    4    p.m. 
TOILETS  Cost     $— — 

BEREKELEY,   Alameda   Co.,   Cal.      Mc- 

Kinley  School  on  Dwight  Way.  near 

Telegraph    Ave. 
Reconstruction    of    toilet    rooms. 
Owner — Berkeley    Board    of    Education 

(Clyde    Blanchard,    Secretary). 
Architect — Wm.  C.  Hays,  First  National 

Bank  Bldg.,  San  Francisco. 
Separate  bids  must  be  submitted  as 
follows:  (1)  Plumbing;  (2)  General 
Contract.  Plans  may  be  obtained  from 
the  Secretary  at  2133  Allston  Way, 
Berkeley. 


i'lans   Being-  Figured. 
Bids   Close    July    5,    1922,    4   p.m. 
GYMNASIUM  CorA.     $— — 

BERKELEY,    Cal.      Garfield    School    on 

Rose  and   Grant   Sts. 
Portable    gymnasium 
Owner — Berkeley    Board    of    Education, 

Clyde    Blanchard,      Secretary,    2133 

Allston    Way,    Berkeley. 
Plans    may    be      obtained      from      the 
Secretary    on    a    deposit    of    $10. 


Commissioned    to    Prepare    Plans. 

SCHOOL  Cost.   $ 

COLUSA.   Colusa   Co.,   Cal. 

Fireproof  high   school. 

Owner — Colusa      Union       Higli       School 

District. 
.Xrchitrcl — W.    H.    Weeks,    369    Pine    St.. 

San   Francisco. 
Bonds   will   be    voted   after   the    plans 
and    preliminary      estimates    are      pre- 
pared. 


Contract  Awarded. 

BERKELEY,    Alameda   Co.,    Cal.  Clare 

mont   District. 
Two-story     and    basement    frame     and 

plaster   residence    (8   rooms). 
Owner — Wm.   A.   Powell. 
Architect — Morrow  &  Garren,  Chronicle 

Bldg.,   San    Francisco. 
Contractor — Chas.       C.     Williams,     1521 

Franklin    St.,    Oakland. 


Contract    Awarded.  ^^^ 

D\VELLIXG  Cost.  110,000 

FRESNO,   Fresno  Co.,   Cal.     2205   Wish- 
on    Ave. 
Frame  dwelling  and  garage. 
Owner — Hattie    Eaton.    No.    6    Plckford 

AptB.,    Fresno. 
Contractor — Jolly  &  Jolly.  801  Belmont 
St.,    Fresno. 


Contract    Awarded. 

PE.Sinil.NCE  Cost,    $98oO 

I-.KRKELEY,    Alameda    Co.,    Cal.       1024 

Spruce  St. 
Onc-Htory    8-room    frame    residence. 
Owner — M.   J.    Eardley. 
Archit'Ct— Slocom))e      &      Field,      First 

Savings   Bank   Bldg..   Oakland. 
Contractor  —  A.      Frederick      Anderson, 

2800    Delaware    St.,   Oakland. 


Commissioned   to    Prepare   Plans. 
MEMORIAL  Cost     $250,000 

HONOLULU,  Hawaii.  Waikikl  Beach. 
Reinforced  concrete  and  terra  cotta 
memorial    (plaza,   coliseum,   natatorium 

and    temple   of   music). 
Owner — Territory    of    Hawaii. 
Architect— Lewis      P.    Hobart,    Crocker 
Bldg.,    San    Francisco. 
The      memorial      was      designed      by 
Lewis    P.    Hobart,    and      was      selected 
from   those  submitted  by  twenty  archi- 
tects  ol    the   United   States  and   Hawaii 
by   a   committee    consisting   of   Bernard 
Mavbeck     of    San     Francisco.     Ellis     1-. 
Lawrence  of  Portland,  W.  R.  B.  Wilcox 
of  Seattle,  the  Governor  of  Hawaii  and 
the  Mayor  of  Honolulu. 

LOS  ANGELES.  Cal. — The  Moran  Co., 
206  Kerckoff  Bldg..  L.  A.,  is  preparing 
pl.ins  and  will  erect  a  group  of  fac- 
te rv  bldgs.  at  1834  N.  Main  St..  Los 
Angeles,  for  the  Imperial  Cotton  Co. 
Picker  house,  46x220  ft..  1-story  and 
basement;  weave  shed.  165x200  ft..  2- 
story  and  basement;  boiler  house.  50x 
100  ft..  1 -story.  Brick  walls,  reinf. 
cone,  floors,  mill  constr..  comp.  rf.. 
steel  sash,  steel  rolling  doors,  metal 
skvliglits.  wire  glnss.  sprinkler  sys- 
tem, 5  hp.  boilers  (for  power).  J176,000 

S\N  DIEGO.  Cal. — Fr^d  W.  Steffgen. 
1044  26th  St..  San  Diego,  submitted  low 
bid  at  $22,877  for  constructing  air- 
plane danding  platform  at  North  Is- 
land. It  will  be  83x106  ft.,  and  fitted 
with  launching  device  under  spec.  4646. 
Time  limit.  120  days  Other  bids  were: 
Wright  &  Doram.  San  Diego.  $28,7o0. 
120  davs;  K.  E.  Parker  Co..  San  Fran- 
cisco. J2S,S50,  150  days:  Lange  &-.  Berg- 
strom.  San  Diego.  $2.^. 900,  120  days; 
Wm  Simpson  Constr.  Co...  Los  An- 
geles. $34,500,  150  days;  W.  E.  Kier 
Constr.  Co..  San  Diego.  $35,830.  150 
davs-  deWaard  -t  Cobham.  San  Diego. 
130,50(1 ;  Allen  Pope.  Washington,  $56.- 
200,  120  days;  Newport  Contracting  & 
Engineering  Co.,  .Newport  News. 
$6S.719. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  ..ne  year,  commencing  ynih  next  issue,  for  which 
T  enclose  check  for  $4.00 


.iMi^ 


22 


BUILDING     AND     ENGINEERING     NEWS 


Saturday.    June    24     19?? 


BUILDING  OONTBAOTS 

SAN   FHANCISCO    COVNTI 


2580 


S'.  F. 


Arras 
Taylor 


5190 
3937 


Contractor— Lapham     Bldg.     Co..     6311 
Geary    .St..    San    Francisco.  $XOni) 


SIOOO   and   Over   Rc-|iorted 


The    following 
contract*   for   this 
.No.     Owner 
249:*      Hale 
Hind 
Hind 
Hind 
Dixon 
French 
Foley 
Heimai' 
Lapham 
Rap 

McKillop 
V\ood 
Farr 

Moachan-, 
Anderson 
S  F  News 
Benson 
Brasefield 
Glass 
Hall 
I.urie 
Costcllo 
Cerruli 
C'hapmai; 
Uosenblatt 
Anguila.« 
Schroder 
Hind 
ii>amo 
Same 
Same 
Same 
Klutc 
Farri.s 
Hunt 

fjiliforni.L 
Patterson 
'lUlJmes 
yfl'son 
Hjinst'H 
Sam<' 

Monttjomtry 
Ferrari 
St  Sell 
S;.miif  1 
Same 
Same 
Sami- 
Statrlrr 
foopor 
Wcddle 
Furrer 
Foi  nl 
M.iddiMi 
Woerlcho 
Hoyl. 

BtTCUl 

(•'■nv.tv 

Kamc 

Fjilr 

Mfvers  ■.! 

S<-humHcht-r 

So;,nl<k 

Hanu 

>farrlHoi 

harceni 

KtrrHft 

N'oorhloH 

JorifenHcn 

S;i«.Tnmrnii) 

<fluck 
Hllch 

I  )U  VII  DIM 

Srrllh 

Sii  rn  e 

HHfni 

Mainr 

W'eddl« 

HcJimi'fdeii 


2.500 

2  301 

:502 

2503 

2504 

2505 

2506 

2507 

2508 

2509 

2510 

2511 

2512 

251S 

2.';  14 

2515 

251(; 

2517 

251li 

251"J 

2520 

2523 

2622 

2523 

252-4 

2.=;  a  5 

2526 
2527 
2528 
2:>2y 
25:'0 
2.5J1 
2£32 

2534 

L'5.■».^ 

2536 
2537 
2.538 
23311 
2540 
2541 
2542 
2543 
2544 
2."i4.5 
254R 
2547 
25  th 

2r.4'.i 
25;.(i 
■;5ri 

2553 
2504 
2.55.5 
2556 
25.57 
2&rfi 
2551. 
2560 
2561 
2562 
2563 
2564 
26B.-. 
25«it> 
25f>7 
266N 

2:.«:» 

2570 
2.571 


2fM4 
Zf.7«l 


Is    an    index    for    the 

issue. 

Contractor 

Amt. 

Owner 

1800 

Hind 

4000 

Hind 

15000 

Hind 

7000 

Peerless 

7000 

Owner 

3000 

Owner 

10000 

Cohn 

22000 

bapham 

8000 

Fcnnell 

1800 

Owner 

2000 

I'elerson 

3365 

llcded 

C200 

*'allag:han 

5100 

Anderson 

500!t 

Mealey 

32000 

Owner 

2000 

Diestel 

1000 

Marshall 

15<Ml 

Owner 

9000 

Martinelli 

25000 

Owner 

6000 

Owner 

40000 

Owner 

3750 

Owner 

9000 

Owner 

3000 

Owner 

3500 

Hind 

7000 

Same 

5000 

Same 

5000 

Same 

5000 

Same 

4000 

Meyer 

4400 

Otton 

10000 

MienHcld 

9500 

MacDonatld 

1725 

Heyer 

3000 

Owner 

2500 

Ueyer 

7000 

Owner 

300C 

Same 

4000 

Oiestel 

5000 

Brisa 

6300 

i-Xciir 

46500 

Knittle 

1331 

/••linsky 

1960 

Klimm 

1507 

.1  onsen 

4««iO(> 

lyeiter 

22960 

Mayer 

11. 5 II 

Hooper 

9000 

Owner 

10500 

Xolpatti 

2200 

Owner 

2900 

Hanson 

1000 

.\rraK 

2290 

Mardy 

9000 

Same 

900O 

Sam<- 

8500 

Little    ! 

5000(1 

IJerge 

toooo 

Owner 

5000 

-I>arg(> 

4800 

KogberK 

4250 

Mlimon 

9512 

lilRCk 

3260 

lirlsa 

639.) 

Owiifr 

600') 

Owner     30000 

.Ma('I>onii1d    500iioii 

Owner 

00O(. 

.xxkolov      ; 

5000 

MIh;iIoii 

88011 

.MiNMinn    i: 

43l.» 

\tliiR      15000 

l*avlRon 

657  1 

\r  whery 

:05:i 

Hcoli 

121') 

Hooper      10100 

Voji 

7500 

AOUlTlOiNS 

•  2499)      XO.    2000    BROADWAY.      Minor 

additions   to   residence. 
Owner— O.  A.  Hale.  2000  Broadway,  San 

Francisco. 
Architect— Bliss  &  Favllle.  Balboa  Bldg 

San   Franci.=co. 
Day's    work. 


?1S00 

DM  ELIDING  " 

(2500)  N  CRESCENT  AVE.  71  N  Mis- 
sion. One-story  and  basement 
frame   dwelllngr. 

Owner— Alfred  E.   Hind,  care  Architect 

Architect—  W.G.  Hind,  Mission  and 
Crescent   Ave..   San   Francisco 

Contractor— Harry  W.  Hind,  care  Ar- 
chitect. J4000 


STORES   AND   FLATS 

(2501)      E    MISSION    25.     50    an,l     7.",     \ 

Crescent.        Three      2-storv      frame 

store  and  flat  buildings 
Owner— Alfred  B.  Hind,  care  Architect. 
Architect— W.       G.    Hind.    Mission    and 

Crescent    Ave.,    San    Francisco. 
Contractor— Harry    W.    Hind,    care    Ar- 

'^'^'tect.  $5000    oach 


.STORE    AND    FLATS 

(2502)  XE  MISSION  AND  CRES<'ENT 
Ave.  Two-story  frame  store  and 
(3)    flats. 

Owner— Alfred  E.  Hind,  care  Architer-t 
Architect- W.     G.     Hind.     Mission     and 

Crescent   Ave.,   San   Francisco. 
Contractor — Harry    \V.    Hind,    c?  re     \r- 

chltect.  5;7„oo 

FLATS 

(2503)  E  TWENTIETH  AVE.  200  N 
Irving.  Two-story  and  basement 
frame   (2)   flais. 

Own. r-  Mrs.     H.     E.     Di.von.     38GT     18th 

•Vt..  San  Francisco. 
Architect — Xone. 
Contractor— Peerless    Construction    Co.. 

3867   18th  St..  San  Francisco.      JTiiOO 


DWELLINt; 

(2504)      NE      THOMAS      AVE.       195      SE 

Lane.        One-story      and      basement 

frame    dwelling. 
Ouner— W.    M.    French.    605    Lislx,..    St 

San    Francisco 
Architect  —  Xon( 
Days  work.  ,;,yoo 


l-LAT.S 

(2505)  E  SIXTEENTH  AVE.  9.5  S  Cali- 
fornia. Two-story  and  basement 
fram."    (2)    flats. 

Owner -May  E.  Foley,  770  5th  Ave. 
San    Francisco. 

Archltect--ln...  J.  Foley.  77o  5lh  Ave. 
San    Franclaoo. 

Day-H    work.  $mi..Oi. 

STORES    AM)    APARTMENTS 

(2606)      NK      MISSION      AND      £EVEN- 

te.-nth.      Two-story    class    c    stnreK 

and    apartments. 
Owner-H      Helman.     57     Post     St..     .San 

Francisco. 
Architect— H.    Helman.    57    Po.st    SI      ,s«n 

FranclMcr. 
<-.i. tractor      L„ulh    .1.    Cohn.    110    HiiUer 

Ht..    .San    Francisco.  122.000 

DWi:i,LIN<; 

(2507)         NE      GEARY      AND      TIITKTV 

Mventh  Ave      Two-ntory  and  bnne- 

nionl    franie   dwelling. 
fiwner— A     !l.    Lapl-am,   63||    Grnrv    St. 

.•"nil    Franc ir>cn 
AfchM'Ml     None. 


ALTERATIONS 

(2508)   NF  MIXNA  AXD  SECOND.  E.\- 

tend    freight    elevator  shaft   in   loft 

building. 
Owner— John   Rapp,  1  Presidio  Terrace, 

San   Francisco. 
Architect — Xone. 
Contractor— Fennell     &     Chisholm.     180 

Jessie  St..  San  Francisco.  $18on 

WAREHOISE 

(2609)  SE  XINETEENTH  and  Harri- 
son. Concrete  floor;  plumbing, 
electric    work,    etc.,    for   warehouse 

Owner— Daniel    McKillop,    540    Cole    St 

Architect — None. 

Day's    work.        ijoqo 

5-STORV    BLDO 

(?5T0)     NW  JACKSON  and  Franklin  W 
40  xN    100.      Painting   and    decorat- 
mg    for    five-story    building 
Owner-Meyer      Wood,      1824      Jackson 

St.,    San    Francisco 
Architect   —    W.    L.    Schmolle.    40   Mont- 

gomeiy  St.,  San   Francisco. 
(  ontrac'or- Martin     Peterson.     273     4th 

Ave,.    San     Francisco. 
Mlod  June  16.  1922,    Dated  Apr.   28.   192" 

Monthly   payments    "     tr^ 

Balanc#»     '.'.'.'.'."    25% 

„^.  c         '^TAL  TOST,'  13385 

Bond,  none  Sureties,  none.  Forfeit 
none  Limit.  21  days.  Plans  and  speci- 
fications   filed 

RESIDENCE 

(2511)      VV    THIRTV-THIRI.    AVE     50    S 

Lincoln  Way  S  25xW  90.     All   work 

for  a    2-Kforv   and    ha.sement    frame 

resloence. 

Owner — Christine  G.    Barr 

Architect— W.      H.     Arpiitago,     72     New 

MontKomery   St..   San    Francisco. 
(  ontractoi— (lustaf    Heded.    224    Laldl.-y 

St..    San    Francisco 
Filed  June   16.   1922,    Datc.l  Juno  :•    IM-'' 

l.^f    floor    joists    on $   goii 

Frame    up     ''   j(,„ 

Brown   coated    ;    ,55,, 

White    coated     ^r,,, 

Completed    and    acceptt^d.  ,  ,  .  !  . "      7:,o 
Usual    35    days ,550 

n«„H  ,  ,         TOTAL  COST.  16200 

Bond,    none.      Limit,    90   days.      Forfeit 
none.      Plans   and    speciflca.ions    Hied, 

ALTERATIONS 

(2512)  X  HAIGHT  106-3  W  MASONIC 
Ave.,  being  1426-2,S  Haight  St.  Al- 
terations   to   building 

Owner— Fred  E.  Meacham,  1410  HalRht 
St.,    San    Francisco. 

Arcliltect— C.  s.  McNally,  661  Golden 
Gate   Ave..    San    Francisco 

Contractor— Jack  Callaghan.  900  Clay- 
ton   St.,   .«fan    Francisco. 

Filed  June  16.  1922      Dated  Juno  8.   1922 

!:""V'" I1J50 

,»;",•'::;•'  1160 

!■  inlshed     jjgj 

I'Hual   85  days ifso 

„       .  TOTAL  COST.  15100 

Rond.  n..n.-.  Sureties,  none.  Forfeit 
none  Limit.  60  days.  Plan,  and  speel- 
flOMtlons     flled. 

niMLniNG 

(2513)      E    FOl   RTKENTK     AVK     \hi)     s 

KIrkhiim       All    work    f.,r    hulldlnr 
Owner— Adnm    Ruppel.    1429    nth    Ave 

San    Franclnco 
Archlte.-I      iTiuh       Aiid^non       1264      n„« 

SI  .   Ssn    Franolaco, 


Saturday,    June    24,    1923 


BUILDING     AND     ENGINEERING 


Contractor— Charles  and  Christian  An- 
derson, 1264  Noe  St.,  San  Francisco. 

Filed  June  16,  1922.  Dated  June  9,  1922. 

Rough   frame   up    $1250 

Plastering    completed     1250 

Finished     1250 

30  day.s  after 1250 

TOTAL,  COST,   $5000 

Bond,    none.      Sureties,    none.      Forfeit, 

none.      Limit,    90    days    after    June    14. 

J 922.     Plans  and  apociflcations  not  filed. 


13RIC1C    A.XD    TILE    WORK. 
(2514)      Location  not  given.     Bri(!lt  ami 
terra  cotta  tile  work   for  building. 
Owner — The    San    Fraaclsco    News   Co., 

747    Howard    St.,    San    Francisco. 
.Architect — N.      W.      Sexton,      Chronicle 

Bldg.,  San  Francisco. 
Contractor — Mealey  &  Collins,  180  Jes- 
sie   St.,    San    Francisco. 
Filed  June  16,  1922.  Dated  .Tun«  12,  1922 
Brick    work    up    to   second    floor 

.  .      level     .  .  .• $8000 

Same    to   third   floor   level 8000 

Completed    and    accepted 8000 

Usual  35   days    8000 

TOTAL  COST,  $32,000 
I'.ond,  ?16,000.  Sureties,  Fidelity  & 
Deposit  Co.  Forfeit,  none.  Limit,  July 
30,    192'2.   Plana   and   specifications   filed. 


J  2515)  E  ASHTON  AVE.  275  N  Hollo- 
way.  Oae-story  and  basement 
frame    dwelling.  - 

Owner — Custav  Benson,  325  Lowell  St., 
San    Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
-St.,    San    Francisco. 

Day's  work.  .f20G0 


Ho- 


REPAIRS 

(2516)      NO.     2517     CALIFORNIA. 

pair  fire  damage  to  flats. 
Owner — J.  Brasefleld,  232  Ellis  St.,  Sa;; 

Francisco. 
.\rchitect — None. 
Contractor — John      Diestel,      248      Russ 

Bldg..    San    Fiancisco.  .^1000 


ALTERATIONS 

(2517)  NO.  2608  SUTTER.  Construct 
steps;  brick  foundation,  and  alter 
for   private   garage. 

Owner — M.  and  M^  Olass,  1524  Octavia 
h't.,    San    Francisco. 

Architect — None. 

C(jntractor — R.  A.  MarsliaM,  1524  Oc- 
tavia  St.,  San    Francisco.  $1500 


DWELLINGS 

(2518)  W  SAN  BENITO  42,  82  and  122 
S  Monterey  Blvd.  Throi  1 -story 
ana    basement   frame   dwellings. 

Owner — C.  A.  Hall.  1301  4th  Ave.,  San 
Francisco.      ■ 

Architect — Nono. 

Day's    work.  l!;!000    each 


PRINTING   PLANT 

(2519)  S  HOWARD  400  \V  5lh.  One- 
story    concrete    printing    plant. 

Owner — Louis     R.     Lurie.     Mills     Bldg.. 

San    Francisco. 
Architect  —  O'Brien      Bros..      Inc.,      240 

Montgomery   St.,   San   Francisco. 
(■Contractor — J.   Martinelli,    180   Jessie   St 
.    San    Fi-ancisco.  $25,000 

DWELLINGS 

(2520)  N  ANZA  60  and  90  W  Thirty- 
third  Ave.  Two  one-story  and 
basement    frame  dwellings. 

Owner — Costello   Bros.,    18   Ney   St.,  San 

Francisco. 
Architect — None. 
Day's  work  $3000  tacl> 


STORES,  ETC. 

(2521)  W  COLUMBUS  AVE  near 
Greenwich.  Two -story  Class  C  re- 
inforced concrete  stores,  offices  and 
ha,'l. 

Owner — Edward  Cerruti,  901  Columbus 
Ave.,   San   Francisco. 

.Architect  —  Righetti  &  Hirschfleld.  12 
Geary  St.,   San   Franii.sco. 

Day's   work.  $40.00o 


FItAME    FLATS 

(.2522^      E     I-:IGH.TEENT1L    AVE    2Jo-   X 

Judah.       Two-sto<fy  and"     babemtnj:. 

franic  (2)  'flats. 
Owner — George  Chapman,  1848  Fell  .St.. 

San    FraiicLsco. 
Arciiitect — None.  "   .-r;  ■ 

Day's  work.  '  $3750 


RESIDENCE 

(2.''.23)      E      TWE.Nl'Y-.SEVKNTII      AVi; 

125.19    N      West    Clay.        Twc-story 

and  tasement  fra;nc  residence. 
Owner — Martin   Rosenblatt,    %    S.    &   G. 

Gump  Co.,  Post  St.,  S.  F.     . 
Architect-— S.    L.    Hyman,    424    Fbxcrof< 

Bldg.,  San  Franci.'jco. 
Day's   work.  $9000 


NEWS  23 

.STORI-;   AND   FLAT 
'  Ci'ut'A)     5E    -MISSION    25    NE    Crescent 
:.     .AA-e  -NB    2.\HI-,    71    Lot    7   Blk    "G." 
French      and    Gllman       Tract.      All 
V\  ork  for  two-story  frame  buildin,; 
.  (.'jtfjre  and  Jlai>. 
'-  Owiifr — .tlfrecl  E.  Hir.d.  •■/,   Architect. 
rAcchii«ct — \N  .     G.  .Hi,nd,    ^fission      ano 

f'r^scen'   Av^.'.   San   Francisco, 
•oniractor'— ^Harry   W.  Hind,    %    Arch*  • 

t.'i-t. 
Viif-a  Jure   J*.   '22;     Dated  June   17,    22 

■;    Rustic-  and  roof  en $125ii 

.Brawn    pla.stercO     1250 

Cor'iJ'i'ited  and  accepted 1250 

Il.sua!   35  days 1250 

'i  T.  ITAL  COST,   $5000 

Boiid,    none.      Limit,    75    days.      Forfeit, 
none.     J*lans  and  specification.*)  filed. 


GARAGE 

(2524)  N  UNION  bet.  Hyde  &  Leaven- 
worth. One-story  concrete,' private 
garage. 

Owner — Mrs.  M.  Anguilas.  H32  Uiiion 
St.,   San   Francisco.  ''    ■" 

Architect — F.  S.  Holland,  I'e^  Folsoio. 
St.,  San    F'rancisco.        

Day's  work.  '    $3000 


ALTfellATIONS  ■  :  . 

(2525)  NO.  2400  WASHINGTON.  ,  Re- 
model residence  into  (2)  fiats^;.ad- 
dition  of  kitchen  and  bath. 

-Owner — John     G.    Schroder.    Premises,. 

.Archiiect — Ernest  H.  Hildebrand,  110 
Sutter  Si  ,  San  Francisco^.   '.,,.,  , 

Day's   work.  .„     J550'J 


STORE   AND   FLAILS 

(2526)  E  CRESCENT  AVE  &  MISSION 
NE  25xSE  71  Pth  Lot  8  Blk  "G,  ' 
French  and  Oilman  ^  Tract.  All 
work  for  two-atory  frame  building 
(stcre  and  flats). 
Owner — Alfred  E.  Hind,  7c  Architect. 
Architect — W.     G.  Hind.      Mission     and 

Crescent   Ave.,  San   Franci.soo. 
Contractor — Harry   W.    Hind.    7o    Airchi- 

tect. 
FUed  June   19,  '22.     Dated  June   17,, '22. 
Rustic    and    roof    on  ..... '.,...  .'.$1750 

Brown    plastered    .,..t\.'i.'.    1750 

Completed  and  accepted.'.'.'.;...   175i' 

Usual    35    days ." .  .    1750 

TOTAL  COST^  $7000 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  flltjd. 


STORE    AND    FLAT  ,^ 

(2527)  SE  MISSION  75  NJi  .Crescent 
Ave  NE  25-X&E  71  Ptn' l/'ot  5  Bll: 
"G"  French  &  Oilman  Tract.  All 
work  for  two-&tory  frame  building 
(stcre  and  flat).'  ' 
Owner-^Alfred  E.  Hind,  %  Architect. 
Architect — W.     G.  Hind,     Missioiv     anil 

Crescent   Ave.,  Sail   Francisco. 
Contractor — Harry    W.    Hindi    %    Archi- 
tect. 
Filed  June   19,  "22.      Dat^^d  June   17,   '22. 

Rustic  and  roof  on .$125i; 

Brown    piascered    12.')U 

Completed   and  accepted .    12.'>0 

U.sual    3b    days 12'><i 

TOTAL  COST.  $.S00t. 
Bond,  none.  Limit,  75  days.  Forfeit, 
none..    Plans  and   sijecifications   filed. 


STORE   AND  FLATS 

f2528)  SE  MISSION  50  NE  Crescent 
Ave  NE  25xSE  71  Lot  6  Bl-k  "G.  ' 
French  and  Oilman  Tract.  All 
work  for  two-story  frame  buildini;' 
(store  and  flats.) 
Owner — Alfred  E.  Hind,  '"r  .-Vrchilect. 
-\rchitect — W.     G.   Hind,     Mission     and 

■  Crescent    Ave..   San    Francisco. 
Contr.-ictor — Harry    W-    HIml.   '/c    .Aj-ohi- 

tect. 
Filed  June  111.  '2'2:    Dated  June  17,. ."22. 

Rust  ic  and  roof  on $125.0 

Brown    plastered     ..:...'..  .\  ..-. -.  125o 
Completed  and  accepted.  .  ..... . .    1250 

Usual    35    days 125t' 

TOTAL  COST,  $500^ 
Hond.  none.  Limit,  75  days.  Forfeit, 
none.     Plans  and  i-peciflcations  filed 


DV^L'blNG 

(25301      NE      CRESCENT    AVE      71    SE 
Mission   SE   29xNE   100   Ptn   Lots   5. 
6.    7    and    8    [31k    "G,"    French    and 
Gilman    Tract.        .Ml    work      for    i 
tramc  dwelling. 
OwJier — Aifr^d  E.  Hind,   ''n    Architect. 
Architect — W.     O.  Hind,     Mission     and 
<,'re.-jcerit   Ave.,  S^n   Francisco. 
'.Contractor — Harry..  W.   Hind,    %   Arch'- 

tect.  .. 

Filed    lune   19,   '22.      Dated  June   17,  '22. 

Rustic   and    roof    on $10oo 

,...Browjj   coated lOOo 

Completed  and  accepted... 1000 

Usual .  33    days' lOOO 

TOTAL  COST,  $4000 
LJoiid.  none.  Limit.  7-3  day.s.  Forfeit, 
none.     Plans  and  specifications  filed. 


COTT-|GE 

(2.531).    W    TWENTV-THIUD    AVE    275 
S  Geiir>.,      All  work  for     six-roor.i 
-    ;  ,  f rai'ne  cottage. 
Owner  -^  Wni.    Klute.    Ai'^    Haight    St., 

San   Francisco. 
.Arch(itect — None. 
Contractor  —  Meyer  Bros.,   5326   Geary 

St.,    .San    Francisco. 
Filed  June   19,  '22.      Dated  June    14,    22. 

Frame   up $1 100 

Brown   coated. 1100 

Corniileled. 1100 

.   .  Usu^l  ;i5  daj  s ]  100 

TOTAL  COST.  $4400 
Bond,  none.  .Limit,  90  days.  Forfeit, 
nonO. /Plans   and   siitcifieaiions.   none. 


FLATS 

(25324.    N    TARAVAL   32-6   W    21»t  Ave 
V\'>;25  s;    .V  100.     .All  work  for  a  two- 
story    frame    fjuilding.    flats. 
Ownei; — Jeannette  H.    Farris.   3366  Sac- 
ramento   St.,   San    Francisco. 
■  Architect — None. 
Contractor— H.  P.  Otten,    131   10th  Ave.. 

San    Francisco. 
Filed  June  19,  1922.   Dated  June  14,  1922. 

Frame    up    $2250 

Brown    Cxtated    2250 

CompK  ted  and  accepted    2250 

•Usual  35  days 2250 

TOTAL  COST,  $10,000 
I'ond,  none.  Sureties,  none.  Forfeit, 
none.  Limit'.-M  days.  Plans  and  speci- 
fications   filed;        ■' 


FRAME    BUILDI.VG 

t2513)      E    THIRD    AVE    107-1=^^    S    Ca- 
brillo  S  27-6  x  E   120.     All  work  ex- 
cept   lighting      fixtures-    for    two- 
story    frame  building. 
Owner — Keuben  Ci.  Hunt.  363  15th  .\ve.. 

San   Francisco, 
i^r.chiteci — None. 

Cp.ntracior — D.  Lr  Bienfield.    1105  Clem- 
ent   St..   S"an    Francisco. 
FUed  Jurte  19.  1922.   Dated  June'18. '1922. 

.  :Roof    oompleted $2.^75 

Brown    coated    2375 

•Completed    and    accepted    2375 

"Usual    85    days    2375 

Tt3TAL  COST.  $9500 
Bortfl,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  Oct.  15.  1922.  Plans  and 
specifications    died. 


2i                                                               BUILDING      AND       ENGINEERING      NEWS  Saturday,    June    24,    193? 

*PARTMFVT  HOUSE  Contractor — J.     Steur,     1409    Geary    St.,  PLUMBING  WORK 

f '>?3 n     Xk'  GOUGH  and  CALIFORNIA.  San  Francisco.  (2548)      ST.    FRANCIS   WOOD.    3id    Lot 

Ml    "work      for      apartment     house  Filed  June  20.  '22.     Dated  June  12,    22.  on  Shnta  Ana  Ave.     Plumbing  work 

hiiildine  Concrete   poured   to   3rd    floor..?   5, 62.)  for   residence. 

Owner-Cafifornia    and    Gough     Build-  All  concrete  work  poured 6,000  Owner_R.    J.    Cooper,    750- Monadnock 

ir.o-   r.^      fim    Wnmholdt  Rank  Bide  L's-ual    3a    days 11.625  Bldg.,    San    Francisco. 

ingr  Co.,   801  Humboldt  Bank  Biag.,  standing   trim   on 5.62.S  Architect— Kenneth  MaoDonald  Jr.,  and 

A      u  !"  »     ?i"    A^°kf.„««^nrfl'<»r       Hum-  Completed   and    accepted 6,000  Maurice  C.  Couchot,   110  Sutter  St., 

Arohitect-C.    ^^-    ^^.^"^^^^^^^XV an^is^o     ■       ^'^ual    35    days 11.265  San    Francisco. 

boldt    Bank    Bldg..    ban    ^rancisco^  TOTAL  COST.   $46,500  Contractor— A  Ibach    &    Mayer,    85    Dor- 
Contractor— Macdonald      &      Kann,    130  Bond,  »23, 250.     Sureties,  E.  V.  Lacey  *  land  St..  San  Francisco. 

Montgomery    St..    San    Francisco.  j     Greenback.         Limit,    forfeit.      none.  Filed  June  20.  '22.     Dated  June  12,  '22. 

Filed  June  19.  1922.  Dated  June  17,  192.;.  pjans  and  speciflc.Ttions  filed.  End    of    each    month 75% 

I'.iyjnent    of    all      costs    to    be    made  _.  Usual    :;5   day." 25':i 

monthly   on   or  before   10th  of  each  ■          TOTAL  COST.   $1150 

month.  .\HAUTMK\rs  Bond,    none.      Limit,    60    days.      Forfeit. 

Contractor    to    receive.  6%   on    $10,000  (2543)      S    SUTTER    45-10    E    Taylor    IC  plans  and  speciflc.it Ions,  none. 

monthly    until    paid.  45-lOxS    81-8.      Heating    for    thret-  __^ 

TOTAL   COST,    $172,600  story   reinforced  concrete  store  and  FRAME    FL.A.TS 

B<.nd,    none.       Sureties,    none.       Forfeit,  apartment   house.  (2549)      E      '"LAYTOX      100    S      Fulton 

none.      Limit.      7      months.      Plans    and  Owner — Mortimer  A.   Samuel.  Two-story  and  basement  frame   (2) 

specifications  not   filed.  Supervising      Architect    —    .Vugust      G.  flats. 

Headman.   Call   Bldg..  S.   F.  Owner — Robt.    E.    Weddle,    31    ShTader 

Contractor — Knittle-Cashel       Co.,       ii-!  st..  San  Francisco. 

ALTERATIONS  5th  St..  San   Francisco.  Architect— J.    M.    Hooper,    S3    Guerrero 

<2.s;<5)      NO.  871   ASHBLRY.   Raise  flats.  pij^^j  j^^g  20,  -22.     Dated  June  6,    22.  st .  San  Francisco 

cement   wall  n.Kd  make  alterations.  Roughed    in    J49y  Contractor— >J.   M.   Hooper.   33   Guerrero 

0\\ner— Airs.   L.  C.    Patterson,   Prem.  Completed    and    accepted 49:t  gj     s^,,    prancisco                         $90no 

Architect — None.  Usual    o5    davs 333  «_»___ 

Contractor— Chas.    W.    Heyer    Jr..    Mills  TOTAL   COST.    $1331  FRAME   FLATS 

Bldg..  San  Francisco.                      $3000  Bend.  $666.     Sureties.  Fred  Amman  and  (2550)      S    FIFTEENTH    150    E    Church. 

Jas.    I'inkerton.      Linvt,    30   days.      For-  Two-story  and  basement  frame  (2) 

DWEiiLING  feit.     ?2<>.         Plans      and       specifications  flats. 

(2.^36)      N    JERSEY       100      E      Church.  flied.  Owner — A.  Furrer,  %  Architect. 

Two-story      and      basement      frame  Architect— Martin   A.  Sheldon,   110  Sut- 

dwelling.  (2544)      PAINTING.       TINTING         .\NI»  tor  St..  San   Francisco. 

Ow  ner — V.   Cullm.es.      1828      Castro      St..  papering  on   above.  Day's    work.                                              $10,500 

San   Francisco.  Contractor — R.   Zelinsky.   180  Jessie   St  .  "                            

Architect — None.  San    Francsco.  DWELLING 

J)av.s    work.                                                   $2500  Filed  June  20.    22.      Dated  June  fi,  '22.  (2'551)      f?    NEVADA      125      N     Cortland 

Intel  ior   wood    work   3rd  coal .  .  .  .$7.^.'".  Ave.         One-rtory       and       basement 

DWELLINGS  Completed    and     accepted 73.t  frame  dwelling. 

(2;.37)      W  NINETEENTH  AVE  133  and  Usual   35    lays 49i«  Owner— E     Forni.    199    Bank    St.,    S.    F. 

108   S  Caselli.     Two   two-story   an«l  TOTAL   COST.    $1960       Architect None. 

basement   frame    dwelling.":.  Bond.    $980.      Sureties.    Marion    D.    Cohn  Contractor — G.   D.    Nolpattl.    301    Nevad.x 

Oft  ner — J.       C.    Gibson.    1348      Leaven-  jjud    M.    H.    Onecco.          Limit.   60     days.  gt..   San    Francisco.                        $2200 

worth    St..  San   Francisco.  Forfeit,    $20.      Plans    and    speoiflcatlons  ^_^_^_ 

Ai.liitect — None.  filed.  DWELLING 

Contractor  —   Louis    Beyer.    118*    Turk  ^^552)      S    PALM      AVE      275    E      Quint. 

St..  San  Francisco.               $3500  each  (2545)      ELKCTUIC  WORK  ON   ABOVE  One-story     and      basement       frame 

<'oi:traclrr — Frank    J.    Klimm.    221    Oak  dwelling! 

Ur.KirJENCE  St..   .San    Fianoi.sco.  Owner  —    Madden-Hammersinith       De- 

(vr.:;8)      E      PLY.MOCTM       AVt.    129       N  Filed  June   20.    22.     T>ated  June  fi.    22.  velopment     Co.     .^30     Pacific     Bldg.. 

Ocean    Ave.      One-story    and    base-  Ro jglied    in     $56.'i  san   Francisco. 

mtnt   frame  residence.  Completed    and    actpted 565         \rihitect None 

Ov  ;»er— Walter  E.  Hansen.  2235  Market  Usual   35  days 377  Oavs  work.                                                $2900 

St..  San   Fr.in.  isro.  TOTAL    COST,    $1507  "   "                          

.\rihll<»ct  — Ida    F.    McCain.    318    Kearny  Bond.    $754.      Sureties,    J.    Donovan    and  ALTERATIONS 

St..  San   FrancLsco.  David    Lyons.      Limit.   4.'>   day.s.      Forfeit.  (2653)      .NO.     U«8     POWELL.       Construct 

D.n>'8   work.                                                $3000  j^o       Plans   and    specifications    filed.  mtz/.anlne  floor  In  drug  store;  com- 

— — —  -^— ^—  position   board  ceiling. 

RLSIOENCE  (2:.46)      lOXCKI'T    PAINTING.    PLUMB-  Owner— iioeriche    &    Runyoii.    Premises. 

(2  -39)      SE    WESTW'OOD    DRIVE    AND  j„jr_     heating,     electric     work,     wall  Architect — None. 

Elmvood      Way.         One-story      and  beds,    olectrit     Hxtures.    .shades,    ex-  Contractor — H.    J.    Hanson.     ISO    Jessie 

basement   frame  residence.  cavating  and  mantel  faces  on  above  St..  San    Francisco.                         $1000 

Ov  ner— Walter  E.  Hansen,  223,1  Market  Cnntraolor — (!.    P.    W.   Jensen.    320    Mar-  — 

St.,  San   P'raiioisno.  k,.t   st..  San   FoTincisro.  .\LTERATIO.NS 

All  blteet— Ida    F.    McCain.    318    Kearn>  Kibd  June   20,    22.     Dated  Juno  fi,    2:;.  (2554)      NO.   2011    VALLEJO.      Coiistrucl 

Sf,,  San   Francisco.  Concrete   poured  to  2nd  floor  and  concrete  In  front  garage  of  present 

Day's   work.                                                   $4000  n^^    P„„p    lolsts    in    place ....  $15,200  building. 

Concrite    poured    up    to    and    In-  Owner — John  Boyle,   Premises. 

HIOPAIKS  elu(iliiK    fire      walls   and      finish  Architect    -None. 

C'.IO)      NO    139  DOLORES.      Urpfir  fire  roof     7,700  Out ractor— Adam    Arras  Co..    185Stev- 

damaRo  lo  flats  ftrown    coated    &    1st    coat    plaster  enson    St.,    San    Francisco            $2290 

owner-    J.    W.    Montgomery.    101    Gough  on    exterior 7.700  

St..  San   P'rnniHsco.  Completed    and    accepted 7.700  FRAME    FLATS 

ArehHert  — None.  Csual    35    days 10.3011  (2555)    .\E   CABIULLO   *    TWENTIETH 

Contractor — John     DIeslel.       248       Rus^  TOTAL  COST.   $48,600  Ave.     Two-story  and  basement   frame 

Bldg.   S,in    Krniiclsco.                     $5000  I'md.   $24,300.      Surefl«»B.   John   A.   C.ren-  (4)    fl.ils. 

'  nan   and   (i»o.      W     Hooper.        LItnlt.    120  Owner      '".Inncle   Berciit.    Ifiio    .Vii/.n   St.. 

ItlOHIDE.NCE  (lavs.      Forfeit.    Vlo.       Plans    and    sped-  San    Franciseo. 

(2.Mn      NW"     H0I.,TON    AND    ITNIVBR-  McHtlons  filed.  Architect-   Erie      J.      t>sboriie.      Balboa 

sHy.        Two-story      and      basement  Bldg      !^"»n    Frain-lseo. 

frame   roitlJpn<  e  APARTMENTS  Contractor— A.  M.  Hardy.  .M  H  24th  .Vve.. 

Ovn»T— M.   .V,   Kerrnrl.    Premises.  (*j547»      W    FOIIKTEENTH    AVE    2IH    S  San   Francisco.                                  $9000 

Aiehllerl      P.     De     Martini,    946     Broad-  Anza    S   4HxW    127-6.      .Ml    work    for  

woy.   Knii    Krn(.<  Isco.  Iwo-ftoiv     and       basement       fiame  FP.A.MK    F1,AT.« 

Ci.iilrartf.r   -,\     Hi  l;.n  ft  Co..   1047    Hear-  Hpmtment    hii'ldtng.  (2556)      E  TWENTIETH   AVE  68   N  Ca- 
ny   HI.,    San    Fr;ineisco                   IRAOii  owner      Mrs.        Lillian       Stalrbr        I3«'i  brillii.      Tv.o-slory      and      hnsemeni 
■  ■  W.-\Hhingloii  HI..   Han   Kranrlsi o  frame    (2)   flats. 

APARTMENTS  Arehliect  — Henry       H.       Meyers,       Kohl  owner      Mlanelie    Mer.Mil.    t61(i    Anr.n   St.. 

«3i42)      i:  JOKKK  ;i.-.   \  .Sntii-i    ,n    i.'-.Ixi;  Bldg..   Hun    Franrlsro.  San    Francisco. 

•  H-ft       All      work    •.\cppt      elpvaior.  Contrnrlnr          E.   T    T.eltrr  A  Rons    407  Architect  —  Erie      J.      Osborne,      Balboa 

wall   UfiU.  IlKliiiiiK  flxlur^N.  xhades.  c.ill    Uldg..   .Man    Francisco.  Bldg.    S«n    Francisco 

flnlnh   hardwHie  imd   woll   paper  for  Filed  June  20.  '22      Dated  June  19.  '22.  Contractor    -A.  M.  Hardy.  .M8  24th   Ave., 

Mve-story     .in-l     baKrnieiil     CInaa    C  $17,220   in    InHtnllnirnis   o*  7p'R    of  Ssn    Franclspo.                                    $9000 

H|>artment   hoUK  .  work   done  com.    Auk     1.  1922...  • 

Owner   -Ferd.     M.    Hlinii,    \a(i%    Htocktoii  :in  «lMra  nrirr.  biiliiiw  e $5740  KHAME    FLAYS 

8:..  Kun   Kranclsuo.  TOTAL    COST.    $Z2,96o  (25.'i71      E  TWENTIETH    AVE   74    N  ca . 

AichH-rl      fl    c    jiaumaiin    2.'ii    Kearn>  )iond,   none,     Llini..    loo  days       Forfeit.  Iirlllo.      Two-atory      and      baaament 

m..  Sun  Fruncisco  „.,i...       Pljin-'   hiii\   hpeelMcatlons   (lied.  rrumi    <2)    Huts, 
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Blanche   Jiercut,   1610    Anza  St.. 
Balboa 
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O^'ner 

San   Francisco. 
Architect — Erie      J.      Osborne, 

Bld&.,    i^'ati    Francisco. 
Co. .tractor— A.  M.  Hardy,  ^IH  24th  Ave., 

Hi'H    Francisco.  IS.'i'io 


Al'AIlTMENTS 

(2558)  NE  BAKP:K  AND  GREEN  &lx- 
.story  and  basement  Class  \  (stee! 
and    concrete)     13    apartments. 

Owner — Bruce  Fair,  Vc  Contractor. 

Architect— Edward  E.  Young,  251  Kear- 
ny  St.,  San  Francisco. 

contractor— M.  A.  Little.  805  Bush  St.. 
San   Fr,lncisc(;.  ?150,000 


Filed  June  21,  '22.     Dated  June  ^0.    ,iA 

frame  ui>  and  enclosed ♦»l^ 

White  coated  and  trim  on 812 

Completed    and    accepted 812 

iJsual    35   days..  ..^ • ^^i 

TOTAL    COST,    J3250 

Bond,      11625.      Surety,      Massachusetts 

bonding  &    In.surance  Co.      Limit,   Aug. 

1,    1'j22.      Forfeit.    |5.      I'lans   and    speci- 

Hcations  fllf.d. 


Bond.    none.      Limit.    50   days, 
plans   and   spaciflcationH,   none. 


'id 

Forfeit. 


flx- 
and 


DWELLING 

(2359)   W  SAN  BENITO  250  N  Monterey 

Two-story     and     basenjent     frame 

dwelling. 
O.vner— L.  K.  Slverson,   1234   30th  Av*., 

San  If'ranclsco. 
Designer— Julius  Berge.  12:i4   30th  Ave., 

Sun    Francisco. 
Contractor  —  Julius    Berge,    123"    30i.h 

Ave.,    San    Francisco.  $10,000 


STORE  AND  FLAT 

(2560)      SE   ULLOA   &   WEST   PORTAL. 

Two-story  frame  store  and  tlat. 
Ovvnei — E.    A.       fc.<humacher,      412    Call 

Bldg..   San    Francisco. 
Plans  by  Owner. 


KESIDKNCE 

(2565)      NW    FBLTON     AND    UNIVEK- 
slty  W   120xN  100.     All  work  except 
brick     work  and     brick 
plumbing,      painting,      electric 
turcs,   .nhades.   finislx   hardware 
concrete  w'ork  for  building. 
Owner — Victor,  Ferrari,   Premises. 
Architect— I'.  De  Martini,  940  Broadway 

Sa7i    Francisco. 
Contractor — a'.     Brisa  and  C.   Quagelli. 

1047   Kearny   St.,   San  Franci.sco. 
Filed  June  21,  '22.     Dated  June  1.  '22. 

HocHng   done    *J-An 

Brown    coated    .  . 

Completed   and   accepted 16!>0 

Usual     35    days ■■    AlVi 

TOTAL  COST,  $6300 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  and  spep.fications.  none. 


Day's   woi'lc 


85000 


BUILDING  ^   ,,r    u   f 

(2061)      S  MCALLISTER   78   E   Webster. 

Rough    carpenter    work,  mill    work, 

rough  &  finish  hardware,  Kawneer 

bars  for   building. 

Owner— A.  G.  &  J.  Sosnick.  %  Architect 

Architect — Mel.  I.  Schwartz,  Nevada  BK 

Bldg.,"  San   Francisco. 
Ccntractor— John      Spargo,    240      Mont- 
gomery  St.,  San  Francisco. 
Filed  June   21,   '22.      Dated  June   17.     22 

Koof    boards    on *]lnn 

Completed  and  accepted l»wo 

Usual   35   days 1200. 

TOTAL  COST,  »4800 
Bond  $2400.  Suretlea,  N.  Bronsteln  & 
Thos.  H.  Price.  Limit.  20  days.  Forfeit, 
plans  and  speciflcatlons,   none. 

(2562)    BRICK  WORK   AND   MASONRY 

on  above.  „„     ^ 

contractor— Bmil    Hogberg,    180    Jessie 

St.,  San  Francisco. 
Filed  June  21,  '22.     Dated  June  9,    2A. 

'"To.'s'ts"''      .'^  .'■.''''.^'  ■  .''        f2000.00 

completed  'and    accepted llllH 

Csual35days^^^^^.^^^^--^i;B2.50 

Bond    $2125.     Sureties,  C.  G.  Ber»  and 
O.    Monson.      Limit,    10    days, 
plans  and  specifications,  none. 


FRAME  FLATS 

(2566)   W  FOURTEENTH  AVE  162 

Balboa.      Two-story 

frame    (2)    Hats. 
Owner — Voorhles-Newman    Co., 

visadero   St.,   San   Francisco 
Architect — None. 
Day's   work. 


N 
basement 


0    Dl- 


$6000 


APARTMENTS 

(2567)      W       LEAVENWORTH       110       N 

Posi.         Four-story    and      basement 

Class   C    (16)    apartments. 
Owner  —  Carl    Jargensen,    604    Mission 

St.,    San    Francisco. 
Architect — Edward       E.       Young, 

Kearny   St.,  San   Francisco. 
Day's  work 


251 


$30,000 


APARTMENT^*? 

r2572)      NW   BIGHTH    AVE    AND   FUL- 

ton      SOxlOd:       All    work    for    Class 

C  apartm'ent  house,  garage  &  store 

building.  „   ,, 

Owner— James    Duvaras,      3200    Fulton 

Ki.,  San  Francisco. 
Architect— Henry      Shermund.      Hearst 

Bldg..    San  .Francisco. 
Contractor- Mission    Concrete    Co..   Call 

Bldg..    San    Frtincisco. 
Filed   June  22.   '22.      Dated  June    13.    22 

Foundations  completed -I  5,000 

conrrele    walls    poured    to    3ra 

'    floor      •    IS.Of" 

Concr<ste    walls   poured    to   roof    15.0<mi 
Hough  wood," partitions  placed.    15.000 
3rd  floor  brcwn  coaled  &  rough 
plumbing    and    electric    work 

Wood    trim    placed    15.000 

Completed    and    accepted la.ooo 

Usual     36    days -/•?}!! 

TOTAL     COST.     »124.3rJ 

Bond.    none.       Limit,    prior    to    Dec.    31. 

1922.      Forf*U.    $25    a    day.      Bonus.    $2:. 

a   day       Plans   and   speclflcalions,    none. 


EXCAVATION,   ETC. 

(257S)        NE     SUTTER    AND    TAYLOR. 
Excavation,  concrete   and   reinforc- 
ing steel  work  for  building. 
Owner — Geo.    D.    Smith. 
Architect  —  Edw.      T.      Foulkes, 

Crocker   Bldg.,  ^an   Francisco. 
Contractor    —    Atlas    Concrete    Co 

Jessie   St.,   San    Francisco. 
Filed  June  a2.  '22.     Dated  Apr.  12. 
10  days  after  1st  of  each  month 

l.sual    35   days 

TOTAL  COST.  15.090 
Bond.  $5545.  Sureties.  L.  B.  Sibley  an(' 
Steven  Guerln.  Lin-it.  90  days.  For- 
feit, none.  Plans  and  specifications 
flled. 


1106 


l»ii 


26> 


APARTMENTS 

(2568)      SE      POWELL      AND 

mento.       Niiie-.«tory    and    basement 

mezzanine    floor    apartments. 
Owner — Sacramento-Powell    Co..    S. 
Architect — MacDonald    &    Couchot. 

Pine   St..   San   Francisco. 
Contractor  —  MacDonald   &    Kahn. 

Montgomery   St..   Sun    ^'■^"<=*|^°- j,^j, 


SACRA- 


F. 
231 


130 


(2574)      PLAJMKING   ON   ABOVE. 
Contractor— Frank     Davison,     779     Fol- 

Hom  St.,  San   Francisco. 
Filed   June    22,    '22.      Dated   June    8.     22. 

Payments    same    aj    above 

TOTAL  COST.   $63.4 

Bond. .       Sureties.     F.     L.     Hanson 

and  Frederick  Piegrist.  Limit,  as 
soon  as  possible.  Forfeit,  non^".  Plans 
and  specifications  filed. 


Forfeit, 


ALTERATIONS 

(2569)    NO.    2715    SACRAMENTO.      Allei 

residence    into    (2)    flats. 
Owner- Mrs.   Lizzie   G.   Hovcy. 
Architect— Bliss  &  Faville,  Balboa  Bldg 
S.in   Francisco. 


Day's   work. 


$10,000 


BUILDING  .,,^ 

(2563)      E  COLE  36-7  N  Parnassus  Ave. 
All  work  except  painting,  light  fix- 
tures, shades  and  finished  hardware 
lor   building. 
Owner — A.  B.  Harrison. 
Architect-O.  R.  Thayer.  110  Sutter  St.. 

San   Francisco.  

Contractor-L.    A.    Hinson,    1228    Grove 

St..   San   Fiancisco. 
Filed   June   21,   '22,      Dated  June  19.    2- 

Walls  ready  for  roofing »"7« 

Plastered     •  •  • 237» 

Completed    and    accepted "•» 

usual  35  '1->--o^XlcoST:j"i2 
Bond,  $47  56.  Sureties,  F.  K.  McComber 
and  W  L.  Nagel.  Limit,  80  days.  For- 
feit, $10.     Plans  and  specifications  filed 


APARTMENTS 

(2570)      N   AVASHINGTON    159    W     I  oik 

Three-story    and 

(12)    apartments. 
Owner— K.   Gluck,   30   Harrison   St 

Francisco. 
Architect — None. 
Supt.  of  Constr.— J.  Sockolov, 

St.,   San   Francisco. 


basement     frame 
San 


58  Cla> 
$25,000 


work    for    altering    resl- 
Sargent,    2286    Lake 


ALTERATIONS  r„..^M, 

(2564)      S  LAKE  57-6  E  Twenty -fourth 

Ave.      All 

dence. 
Owner — Helen    M. 

St      San   Francisco. 
Architect  —  Goo.    Clark    Sargent,    223d 

Lake   St..   San  Francisco^ 
Coiitractor_W.  J.  Black.  1306  Guerrero 

St..  San  Francisco. 


APARTMENTS  „ 

(2571)  LOCATION  NOT  GIVEN.  Erect 
forms,  pour  concrete,  cement  floors 
and  walls  and  walks  and  erect  re- 
taining wall  for  five-story  Class 
C  apartments 
Owner— F  M.  Stich.  1308  Stockton  St.. 
by  J.  Steur,  1409  Geary  St.,  Gen- 
eral Contractor. 
Architect— H.   C.   Baumann.   251   Kearny 

St..    San    Francisco.  • 

Sub-Contractor— Mission    Concrete    Co. 

Call   Bldg..  San  Francisco. 
Filed  June   22.  '22.      Dated  June   20.    2.^ 

31  d    floor    poured ♦""" 

Fire    wall    poured •';f"^' 

Forms  stripped  and  lumber  cleared 

from    premises «»" 

usual  35  days... ^^;^.^..^^.^^..^2;;; 


(2375)      ELECTRIC  WORK  ON  ABOVE. 
Contractor—F.     E.     Newbury    Elec.    Co.. 

Lick    Bldg.,   San    Francisco. 
Filed    June    22.     22.      Dated   June    6.    22 

Payments    same    as    .above 

TOTAL  COST.  $2059 
Bond.  none.  Limit,  as  soon  as  pos- 
sible. Forfeit,  non.  Plans  and  speci- 
fications   filed. 

(2576)      HEATING   ON    ABOVE. 
Contractor— Scott    Co..     243     Minna     St.. 

San    Francisco. 
Filed  June  22.  '22.     Dated  June  8.    22. 

'-Payments    :)ame    as    above 

■rOTAL  COST.  $1230 
Bond.  none.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Pl.ans  and  speci- 
fications   filed. 


All 


FRA.ME   FLATS 

(2577)      E  CLAYTON   100  S  Fulton 

work   for  two-story  frame  flats, 
owner- Robt.     E.     and     Ellen     Weddle. 

31   Shrader  St..  San   Francisco. 
Plans   by   Contractor 
Contractor— J.   M.    Hooper.  33   Guerrero 

St..    San  Francisco. 
Filed  June  22.  '22.     Dated  June   I'-  '22. 

Frame   up    *lt^''. 

Brown   coated    *»-^ 

Completed   and  accepted 2.^-5 

Usual    35    days 25-.0 

TOTAL  COST.  $10,100 
Bond,  limtl.  forfeit,  none.  Plans  an<l 
speclfloatloni   fll*d. 
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APARTMENTS                                                                   anH    -vri 

(2578)  SE  POST  &     LEAVENWORTH:          ^f°   -^"^sinn.  ^  Southern    Pacific   Co.  and  Linnie  Morris  to  whom  it  may 

Excavat.on,    brick    work,    concrete    -:;•'■          ""^    June  12.  1922  concern ....June    10    192" 

work    of      underpinning     retaining       ''^^^    -^'    ^022— S      DUNCAN    26-6    E  "^""^    16,     1922— S     FULTON     79  '  W   " 

walls,      patching   basement;     fl'tfoTs, -"    -  I'lamond.-    I.    o.    Peurala    to    whom  Shrader  26-7  x  »0.     E.  A.  Sweeney  to 

etc.,    for   apartments. ■       "'          '•'          -^  tt  <may  concern June   20,  1922  whom   it  may  concern.  .J unp   16    19«'' 

Owner — The      Schraiedell    Estate.      20:r     J'^nf".20,    1922 — LOT    24,    BLK     6379  -^^^^   15,    1922 — N   EIGHTH  AVE    lOo" 

California   St.,   San   Francisco.    .        -"       A<idn:  t«  Mission   and  30th  St   Extn  ^   Clement    S  25xW    120.      Harry   L 

A.rchitect  —  Nathaniel      Blaisdenrj    253           k^^     H-.  A.  and  A.  Dissmeyer  to  Jas.  ^"*^   Lena   Horn    to   John    V   Stiefel 

California  St..  San  Francisco.  '";:^'  .        Low    j^^^    J5     ^^22  ■ June  12    192'> 

Contractor— Alfred    H     Vogt,    18.".  ^fV       "^""^   20,   1922— S  ANZA   107-6  W  19th  ~~ • 

enson   St.,   San   Francisep.      7v        "            '^^'^-     I-  Schuman  and  Thos  .H.  Mar-  LIENS  PTT  PTi 

Filed  June  22,  •:i2.     Dated  Juno"12;. '22.           V;"    to    whom  '  it    may    concern "  J  J-Xi Jii^ 

July  1st  work  performed  jyifi  nlS-                 V  ••■  •  •.■•-••• June    20,    1922  SAIV  KRAwr^ar^/^  #^/^vT«ifn« 

t-rial  furnished    ......■•;;      75'^,       -^.""^.^e,    ia22—S.    FULTON    231-3    W  gRAWCMCO  COPNTT 

Halance    1 1    equal     75%    of    total                   Ash')\iry  AV  25xS  137-6.     E  A  Garin  Recorded                                               Amonnt 

contract  when   woi-k  coiiipftted    ^  .,  ^^  ^"9!"  't  may  concern.  June  19,  lyv-        June    22  '  1922 <^'      <T  av      i-io      t" 

Usual    35    days    remaining.  .  .-.V;--;  25%       J^"";'^  20    jl922_B  TWENTY-FOURTH  Franklin     32-7''xm-8li         GinVbere 

TOTAL    CO;STr?7.=;0M            :ZY    'li-^-^f?    265    N    Fulton.      W    C  Tile   Co   vs   Martin    S   Show    "en    n 

Bond,  is; 50.     Surotie.^.  I..  -B    Sfb>T-an.!           ,P.d.wards   to   whom   it   may  concern  and    Amy    Merrill                    '            .^,n 

M.    B.    Mv-G'-wan.        Limit.      JiO  -day-        ,    " fune    20     192?      Jun^  ?*>  1Q99     vrxr  wAx^i^V.»,^U' ■.■^,_ 

Fcrfo.t.    $1...      Plans    and    ..peMft^tiOTi.s       J";-,  20.    1922-E   TWENTIETH   AVE  "  ToVsW   wSey    3^^^^ 

hied.                                                 - •-'           ;:..1'5    S-:  CabriHo    S    2.'5xE    120.      Johii  NAV    Pn      '^   7^    ,^^    ^^  °    ^^^    ^^  ^ 

-    :-:              .    K    H.vnVbn    and    Mannie   J    Petej-son  Mrl    ^-         ;.  ^'-   ^^'^'^^n    &   Sons   to 

GARAGE                                       ...    .-..-...V              ..to  wnom  Tt  may  concert  June  iTig"-  "^  ^-  ^°**  Clai-ence  B.  B.ean 

(2579)  N   BROOK   162  S  San- Jo«B--AVe.        ^  \^-   F.    News  continued    on    lage   3)'"       Jn'nV  '  ^i' '  iqvo' '  d  ' ';,;■;;.• 550.15 

(rear    of    NX    3494-98    MiSSioa^Bt.).       J«'ie    19-    1922— W  MISSION    365  90    N  Franklin    r^^^      oH^       ^"-'       ® 

All    «ork    tor    one-stoi>     iwinforced'   ■  '    Charle*:  Ns  25  W  54  m  or  I  S  25  m  or  u      c     v;  vT  '^-TxS  127-S14.     Eure- 

conerote  garage.                               •--    v.        -.  1.  S  ^'5  m  or  1  E  56.     .Tohn  Ujorkmin  ^^'^  ^^^"  -Door  &  Moulding  Mills  vs. 

Owner— Henry    R.    Tiegekr.    IK)  ^  Vallev           t,o  whom  it  may  concern.  Jun«  17    'M  »7°*-      ,?„'''"•   -'^'"^^'e   Merrill   and 

St..  San  Francisco.            "              ••  •    ~       June   19,    1922— W    MISSION   39n'>()'v  .  Martin   S.   Show $867.33 

Architect— None.                                                              Charles  N   18.36   Nt^:   6  64' W   53  28   S  1922— LOT  3  BLK  3112  West- 
Contractor— Adam  Arras  Co...  185  Stev-           24.79    E    54.        John    Bjorkman      to  wood  Park.     Jas.  L.   Beal  vs.  Mary 

enson   St.,   Sar    Francisco.                "               whom  it  may  concern     June  17    iq'-  i,      ^,     Clarence  B.  Bean $130  00 

Filed  June  22,   -22.     Dated  June   21..  '22.        J^'ie  t9,  1922— N  OAKDALE  AVE 'l'^"'  il^      ,;    19i2— S      CLAY       154-3      R 

Form    work    completed.  .:..;:$I297.50           ^'E  NewhallsE  .^OxNE  100  Ptn  Lot's  franklin      E    32-7x&    127-8-4.         C 

^oof   on ....;.    1297.50            -^   'md   -5   Blk   290   O'Neil   &   Haley  a/v^'m^"    ^°    ^'^   ®^*^    ^   ^"<*    Aimce 

Completed    and    accepted.....    1297.50            Tract.         Stephen     A       Turner       to  r„lf    ,,      ,\;.;;    ••.u: .......$392 

Usual    35    days ■;..^.....    1297.50           Christian        Homeror       and       John  o       '/•    ^922- NE      FULTON      AND 

TOTAL  CiOST,  $5190.00          .Michaels ;.    j„ne    ^^     '9.,.,  ^^^^^   Highway   E    to    49th    Ave    N 

Bond.    none.      Limit.    Aug.    16.      Forfeit.'       J""e   19.   1922— N   CRESCENT  W  itne'"'^  '*•      •  *"    °'"      •    £■  to   beg.        Ricardo 

i.ot.p.      Plans   and   specincaVionS"  Hied.                '-ot   21    W  75xE   25   Ptn   Lot  21   Bll-  f;spino   -vs    John    Priedcl.    Ilarrs-    F 

..=......■,■...-            -G."    French    &    Oilman        Alfred    F  ,   **°'"'^'SO"    and    Orie    Robinson ..".  .$C85 

SHELTER    HOUSE                  •.•..;.•:...             ,    Hind  to  mrry  W  HinS' June  17    i^2'  "^""^     7;    ^922-5      CLAY       154-3       E 

(2.-.S0)     AT  FIRST  TEE,  Lincoln" T%fk        ^""^    ]?•    1922— N   JACKSON    115-(i    F   "  -w  -/"wVo       ^2-7x8  127-814.     Incan- 

(Jolf    Course.       All     work    for    one-            ^roderick  E  95-8  2-.-.xN  1'>8-8M       H  ^'^^<^*^"t  »uPPly  Co  vs  Geo  D  .Merrill, 

story    frame    shelter    hou.sc.'     '   ■     '            I^alisk.v  to  A  J  Rpoder. .  Junq  19    192-  A'™'^*'    ^I«"''''ill    and    Martin    Show.. 

Owner — Park     Commissioners     of     Cltv       Jujie   19,      19J32-E      TWENTY-FIFTH  $597.70 

and  County  of  San  Francicoo.        '-■•            -'^ve  100  &  I2.i  N  GeAry.     Jonathan  ^^f    ^^'    1^22— N   HEARST   AVE    150 

.\rcnitect— George    W.    K.-lhani,    Sharnri          .  Apderson    to    Meyer   Bros...."  };     EJdna    N    li2-«    x    W    50.      J.    S. 

Bldg.,    San   Francisco.                                    ••      •• June    19     i92''  Guerin   &   Co.    vs.  Giacomo   Ferrero 

Contractor- Taylor      &      Jackson:  .  .?90       J""e    19,    1922— M~  CRESCENT    25    E   '  '   ^"*    "^^    ^erringlon $169  35 

Tehama  St.,  San  Francisco..  ffoniW  line  Lot  21  N  75  E  to  Hollv  "*.* ♦ 

Filed  June   22.    22.      Dated  June  .7.  '22.  '        ■  :^^,  ^2    m    or    I    S  .48    m    or    1    W    2.i  •    MOtiCO  Of  Noil-ReSDOnsibmtT 

Concrete    pourec.    .■',  iO<i'„           Alfred    IC    Hind    to    Harry    W    Hind  *»vaFmumimty 

Completed    an^    accepted.  .!. .',',' 3.5'?^              .tune  17    iq2->  SAW   in>AiHr^ar>n   nr^,,^,^, 

Usual    35    day.s...'               .  .  . .  .  .'J  ^ '^S^-         ^""e    19.    i;i22-N      TURK    199.G    '  w  FRANCISCO   COUNTT 

„      ^                               TOTAL  COST,   |3P37            Taylor    55xU7-6.      thos    McDougall  Recorded                                              .„  „    . 

Bond.   $.^937.     .^urety,  American   maeml            to  Monson   Bros June   19    192'  Uine    16     192'>     «rw   Pnr  it        ^^V     " 

nilyCo.     Limit.  40  days.     Forfeit,  none.        -^^'ne    19.     1922-N    ORESCENT    SOE  Tsi  I' wlllT^  JJ^,^\j^''^,  ^^ 

^•.ans  and   .peHlica^ions   Hied:                               t^n-^W    Hne^Lot^Cl^N   48^m    o  r  ^1  so^    a-'^o^lxiJVovrm-el^tro^'fbre; 

COMPLETION  NOTICES  ju:;:"^7:'i;^::!^ V^^Scr'^.T'       ii::^:::^::,:.:^  '   '^'^ 

SrMcAllister,      No.    834    Divisadero  BUILDER'S    BOND 

^^<^oraea                                             Accepted       >'^Jne    17,    1922— W     27TH     AVE    75    S*"  ^1°'-     ^<26-142S     Halght.       Fred     R 

At.:-'.,\^"^;:r,^'°^^'^^'-^'^"^'^"               Geary    28x45.      H.    W     McC.racken  Moacham    to      John    W.    Callaghan 

4oV"w-n     300      32.5.    350,    375    and                to    whom    It    may    concern  'I'l    ^U'-ety    Herbert  D.  Callaghan.. 

400  S  f.rary.     Meyer  B.o.s. to  whom                 "^          June  '   iV  '  ' I'.'.o.,  ^.l"°""^-     »2600;    value    of    Lot    SB 

It   may    concern.. Jun.;    22,   l92^       June    16     ]'f2— TOT   imi!-  !   c-  ^^^   »"«'   Judah    25    on    6th    Ave   i>n<l 

June  22,   1922-SW  ELEVENTH   AVE    "          Tide       Ernest    ?L    T^   n  ^1""''"  "^    on    Judah.                             ^^  *"•* 

and    Balboa    25x93.      rilffonl    Conlv  fi    \„>,^       ?f  "^"    ''^   Bachman  _ _^ ^ 

.0  Whom  It  may  cone,  1. .  J  in'e  2L     922            '^    ^'''''"'    '^    '"^^    ^°"«/" ,-;••■•  BUttDING^ONTHTpTa 

June    22.    1922-S   CLEMENT    107-6    E           Jun',:    1^  V9V2-V^FW'W  '  WA?fr  t'r 't.'"  *"AA,UUMU_U0NTB  ACTS 

and  l;;e''sh'  .ha'   T  r  W""'   '                Theat'i'e     cor.  'Sef    and' 'Sylo?  AI.AMiirrT7>rNTV 

and  Anne   Sheehan    to  .lohn   Spargo                Lorw  s       WarHeld      Theatre     to    A  

Mine  22'  V9V2-W  SFA-KNTiT^  vn  olV^        ,  Knowle.s    .  . June    7.    1922  *"^  ""*  "^-^  Hr,M.r.rd 

•  nine  ii,   inii — w   C)h.\  K.N  I  n  AVE  225            .June    1(5     10''9      Minr    r>  a  TuiTi  t  ^^     .  »,V.  — — — _ 

N  K:rkham  25x120.      l.  Kaz.l  to  T.                l"  h   AvV    nI^J^S   W^'sl's^f  iZl"  H  '^'^^    rollowlnrfTI^    Index    for    the 

jun;"2?"';^2r^  wTii..v..-;:x7 .f.?:..?^"    Tr  -^^  "^^^  ^  Ss.^'^chVs.^j.'t.l!  z"%TJr  ''^'  '^r 

S  "c-  H  25   W    no   W    i./V  V'  6  s'?.                   ''**""    <o    whom    It    may   concern..  .^'l     rn^nr                    Contrnolor     Amt. 

Jun..    21,    I922-U  —                     H    AVK                I^'^'"  .'^    ^5  x  N     100.       Arvid     Peter-  .^^^      „"""„                           •^••'^"«"<'        ^'SSH 

L25    H    Uulho..                         li.   „.',      ;               '"'"    *°    ^•'<*™    '*    '"•y    concern...  r.illi     n,„  ^.l?                         *^''''""       ^^^OO 

Ty|..r   to   K  r   A,,         ■             ,,.0     9     1922         , • -• .June   16.    1922  "^jr      2"""'                               ^'^^«""        248« 

June     21,     192:--LO'V    ;ii        H    K     ,"',  ,i.              "'""    '«•    '"ZS-NE   TUKK-and    Le.v-  r.';??      m.r^m                             '^^'•"•'       ««»'■' 

We.twood  Park.  V  J    ..nd   EllaM               -"^'-'h    K  37-6  x  .N   87-6.     Loul«  R.  -,J     S,S«r,1                        l]""'""'       "'"" 

/laSKcr.y   to   Nelsoh  Bro.....                         ,'""''*'     "      ^  "J^'oeVloh    *     Bng,e..  ,7"     „.;,,,«,,                          p' ""  '        '' 

■■■■■.■••■•I Juno   17,    1928        Jum.    IB.    1982--LOTfl    2    A\D   4    I«  v ""        '.'^.t      *?"'""""'<1  En»lcr       7500 

J....,  21.   im-N  SPEAR  b..i.  Market                3111    Wc«twoud   TSrk.      Uoraou    W  -'Au     ^.'''Ik              «"'""mr«trom     4400," 


Saturday,    June    24,    1922 
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2740 

Gl.MUtZ 

Owner 

4000 

2741 

Rltter 

Hart 

1200 

2742 

Norlin 

Owner 

2000 

2743 

Winterson 

Mottison 

1600 

2744 

Brotherton 

Kollar 

3800 

2745 

Johnson 

Winther 

2000 

2746 

Mattison 

Owner 

3000 

2747 

Abrusci 

Kruse 

2800 

2748 

Graham 

Owner 

2500 

2749 

Roder 

Constable 

3500 

27'50 

Cardosa 

Siiva 

4000 

2751 

Slattery 

Weber 

1150 

2752 

Michaels 

Cederborg 

1500 

27.53 

Bowen 

Morse 

6000 

27.5-1 

Duffy 

Woods 

200(1 

27.55 

Wallico 

Bernhardt 

4000 

2756 

Felt 

Owner 

2500 

2757 

v^ill 

Brennan 

60110 

2758 

Husleii 

Bernhardt 

150U 

:;75<t 

McCravej 

Home 

6500 

2760 

Plummer 

Henderson 

5000 

2761 

Legrls 

Owner 

4500 

2762 

Le^ris 

Owner 

4000 

2763 

Legris 

Owner 

4000 

2764 

Legrris 

Owner 

4500 

2765 

Oillett 

Hewitt 

1800 

2766 

Holmes 

Adams 

5000 

2767 

Moylan 

Rogers 

4500 

2768 

Walnut 

Lydiksen 

6000 

2769 

Walnut 

Lydiksen 

2600 

2770 

Echlund 

Almqulst 

3700 

2771 

Randall 

Owner 

3000 

2772 

Garnet 

Stanley 

3200 

2773 

Corbett 

Corbett 

3500 

2774 

Reeves 

Taylor 

3600 

2775 

Retzer 

Healy 

3000 

2776 

Randall 

Randall 

3000 

2777 

Blomberjf 

Gray 

1100 

2778 

O'Hara 

Rider 

1000 

2779 

Shapiro 

Hardy 

3600 

2780 

Wishart 

Owner 

3000 

2781 

Mitrick 

Clausen 

4825 

2782 

Sperry 

Sorensen 

17144 

2783 

Cardoza 

Silva 

4080 

2784 

A.  T.  &  S.  F 

Ry           Yard 

4500 

2785 

Turner 

Harris 

3800 

2786 

Kleine 

Hendrickson 

3500 

2787 

Coit 

Owner 

3900 

2788 

Browning 

Starr 

1000 

2789 

Tilden 

McCuUough 

1450 

2790 

Schutt 

L«ong 

4613 

2791 

Greeley 

Lehman 

4600 

2792 

Biggero 

King 

2860 

2793 

Peterson 

Keisinger 

250i» 

2794 

Groden 

Owner" 

3000 

2795 

Smith 

Wllliford 

4882 

2796 

Menziers 

Smith 

1500 

2797 

Bartlett 

Bartlett 

70C0 

2798 

Anderson 

Rockingham 

9000 

2799 

Ferrero 

Perona 

150-) 

2800 

Sigma  Phi 

Dinwlddie 

15476 

2801 

Sullivan 

Bissell 

8000 

2802 

Barton 

Marshall 

15000 

2803 

Dirk 

McCorrt 

260C 

2804 

Mills 

Schuler 

15000 

2805 

Isaacs 

Owner 

3750 

2806 

Same 

Same 

7500 

2807 

Same 

Same 

3750 

2808 

Same 

Same 

3750 

2809 

Same 

Sanr.e 

3750 

2S10 

Same 

Same 

3750 

2811 

Same 

Same 

3750 

2812 

Olmes 

Knight 

3900 

2813 

Kiley 

Ibanes 

4500 

2814 

R<=;grents    U. 

C.        Pearson 

«80 

2815 

Gilfillan 

Baker 

3865 

2816 

Wickson 

Koski 

1200 

2817 

Stanton 

Owner 

2000 

2818 

Sanborn 

Koski 

3200 

2819 

Meiners 

Tomalello 

1300 

2820 

Wininger 

Calif. 

11500 

2821 

Graff 

Owner 

4800 

2822 

Lipi 

Prunetti 

2600 

2823 

Irving 

Johnson 

10500 

2824 

Boehm 

Owner 

3500 

2825 

Clair 

Rheberg 

2500 

2826 

Kopf 

Owner 

5000 

2827 

Archba^d 

Kopf 

4000 

2828 

Alflre 

Anderson 

3000 

2829 

Chambers 

Owner 

1750 

2830 

Kllgermain 

Owner 

2000 

2831 

King 

Know 

60000 

2832 

Oakland 

Walker 

750000 

2S33 

Simpson 

Schwahn 

V240 

DWELLING 

(2721)        NO.     27     MONTICELLO    AVE.> 

Piedmont.     One-story  6-room  dwel- 

lins. 


Owner     Geo.    R.    (Jilniore,   3U03   .Summit, 

Oakland. 
Architect — None. 
Contractor — C.   M.    MacGregor,   4  70   13tl. 

St..    Oakland.  15250 


DWELLING 

(2722)  NO.  633  ENSENADA,  Berke- 
ley.     Two-story    6-room    dwelling. 

Owner — Frank  Hueffner,  Divisadero  St. 
San    Francisco. 

Architect — None. 

(Contractor — J.  H.  Heiman,  811  Carmel 
Ave.,   Berkeley.  |3600 


DWELLING 

(2723)     NO.     1405    LE    ROY,    Berkeley. 

One-story    3-room    dwelling. 

Owner— Valeria    S.    Kaun. 

Architect — None. 

cor.tractcr — Gastman   Mallett  Co.,  Ache- 
son    Bldg.,    Berkeley.  »2866 


Al- 


ALTERATIONS 

(2724)     5380    LAWTON.    Oakland. 

terations. 
Owner — O.    J.    Watson,    premises. 
Vrchitect — None. 
Oontractor — W.    W.    Owen.s,    1209    Fran- 

ciFCo   St.,  Berkeley.  J1500 


ALTERATION   and   ADDITION 

(2725)  4903  TELEGRAPH  AVE.,  Oak- 
land.     Alteration    and    addition. 

Owner — John  Gunnlp,  premises. 
Architect — None. 

Contractor — W.  W.  Owens,  1209  Fran- 
cisco   St.,    Berkeley.  $2485 

DWELLING 

(2726)  LOT  13  BLK  2  Thousand  Oaks 
Court  Tract,  Berkeley.  Two-story 
frame   dwelling. 

Owner — H.  D.   Brown.  Oakland. 
Architect — None. 

Contractor — C.      R.     Morso,      Harry     W. 
Hind,  J.  G.  Monies  (Morse  &  Hind) 
1822   Hearst   Ave..   Berkeley. 
Filed  June   16.   '22.     Dated  June   16,  '22 

Sheathed    >,♦ 

Brown  coated    '4 

Completed  and  accepted % 

U.<;ual   35  days    % 

TOTAL  COST,  $6,835 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications,  none. 


2   DWELLINGS 

(2727)        WBEST   AVE.    210   and    270    N 

Brookdale,  Oakland.  Two   1% -story 

6-room  dwellings. 
Owner — Burritt    &    Shealey,    2757    Poirt 

Ave.,   Oakland. 
Architect — None. 
Day's  work.  $4900   each 


SERVICE    STATION 

(2728)      SE    FRUITVAJ..E    AND    FOOT- 

hill      Blvd.,      Oakland.        One-story 

steel   service    station. 
Owner — Standard  Oil  Company. 
.Architect — None. 
Day's  work.  $4000 


DWELLINGS 

(2729)  W  GREENWOOD  40  S  Brigh- 
ton and  W  Comer,  Oakland.  Two 
Istory   5-room  dwellings. 

Owner — Mrs.  Hermann,  733  Halght  St., 
Oakland. 

Architect — None. 

Contractor— J.  Floyd  Perry,  733  Haight 
St.,   Oakland.  $4000   each 


DWELLING 

(2730)  N  MERA  90  W  39th  Ave..  Oak- 
land.     One-story    4-room    dwelling. 

Owner — E.  M.  Marquis,  2827  Russell  St. 
Berkeley. 

.\rchitect — None. 

Days   work.  $2200 


DWELLING 

(2731)      E   THOMAS   300   N    Napa.      One 

and    one-half    story    dwelling. 
Owner — C.    J.    Pfrang.    480    Forest    St., 
Architect — None 
Day's  work.  |4000 


T)\Vr:LLLNGS 

(2732)      W     THIRTT-MNTH     AVE.     43-'. 

and     47(1     H     Carrington.     Oaklanrt. 

Two   l-8tory  4-room  dwellings. 
Ownei — E.    M.    Russell. 
Architect — None. 
Day's   work.  $2200  eacii 


DWELLINCJS 

(2733)      W     THIRTY-NI.NTH     AVE      12.', 

and   50   N   Mera,   Oakland.      Two   1- 

story    4-room    dwellings. 
Owner — E.  M.  Mai.niis    2827   Ru.^L'el!   S( 

Berkeley. 
.\rchltoct — N'oii*. 
l>ay's    work.  $2200   and   J26')0 


SrORE 

(2734)      NO.    864    ALAMEDA.     Berkeley. 

One-story   brick  store. 
Owner — Joseph   V.  Uxa.   122S   Sutter  St.. 

San    Francisco. 
-Architect — None. 
Day's  work  J220«» 


Ber. 


ADDITION 

(2735)      NO.    1215  PERVLTA   AVE. 

keley.      Addition. 
Owner — A.   Philip,   Premises. 
.\rchitect — None. 
Contractor — D.  H.  Goodrich.   2923   .N'ew- 

bury    St.,   Berkeley.  $1400 


.\LTER.A.TIONS 

(2736)      NO.       2879     PIEDMONT       AVE. 

Berkeley.      Alterations. 
Owner — Mrs.    Pope,    Premises. 
Architect — None. 
Contractor  —  O.    H.    Bulzke.    131.".    66th 

St.,   Berkeley.  $2000 


DWELLING 

(2737)  .NO.  2841  RUSSELL  ST..  Ber- 
keley.     Two-story    8-room    dwlg. 

Owner — R.    W.   MacDonald. 

.Architect — None. 

Contractor — Louis  Engler.  2940  Forest 
.\ve.,    Berkeley.  $7500 


APARTMENTS 

(2738)  NO.  21'24  CLAREMONT.  Ber- 
kele.v.  Three-story  44-room  apart- 
ment   houFe. 

Owner — Mrs.  G.  L.  Blair.  2747  College 
Ave.,  BerTceley. 

.\rchitect — None. 

Contractor — Sommarstrom  Bros.,  1941 
24th   Ave..  Oakland.  $44,no.i 


DWELLING 

(2739)  AGUA  VISTA  300  W  Rosedale, 
Oakland.  One-story  6-room  dwell- 
ing. 

Ownei' — ^J.  W.  Winthers,  4026  .\gua 
Vista    .\ve.,    Oakland. 

■Vrchitert — None. 

Contractor — W.  L.  Howell.  4064  .\gua 
Vista   Ave.,   Oakland.  J3500 


DWELLING 

(2740)  S  BROOKWCMDD  RO-\D,  Opp 
Stratford  Road.  Oakland.  One- 
story    5-room    dwelling. 

Owner— C.  W.  Glantz,  4611  Virginia 
Ave.,  Oakland. 

.Architect — None. 

Day's    Work.  $4000 


ALTERATIONS 

(2741)  1772      EIGHTY-FIRST     AVE, 

Oakland,  .\lteratlons  and  addi- 
tion. 

Owner — R.    Rittor.   premises. 

Architect- — None. 

Contractor— T.  C.  Hart,  2419  E  20th 
St.,    Oakland.  $1200 


DWELLING 

(2742)  W  EIGHTIETH  AVE  547  S 
E-14th  St.,  Oakland.  One-story 
5-room    dwelling. 

Owner — R.  Norlin,  2076  84th  Ave.,  Oak- 
land. 
Architect — None. 
Day's    Work.  jjOOO 

ADDITION 

(2743)  14.10  FIFTY -SECX)N'D  A.VEL 
Oakland.     Addition. 
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Owner — Miss  Winterson,  premises. 
Archuect — None. 

Contractor — E.    T.    Matiison,    3328    Ma- 
ple   Ave.,    Oakland.  |1600 


DWELLIXG 

(2744)  X  FORTIETH  ST  200  E  Broad- 
way, Oakland.  One-story  5-room 
dwelling. 

Owner — R.  E.  Brotheiton,  254  40th  St.. 
Oakland. 

Architect — None. 

Contractor— Karl  Skollar,  254  40th  St.. 
Oakland.  $3800 


DWELLING 

r2745)  S  LOCKWOOD  290  E  73rd  Ave, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Alfred  .Tohnson,  1630  61st  Ave., 
Oakland. 

Architect — None. 

Contractor — V.  Winthor,  1700  36th  Ave., 
Oakland.  $2000 


DWELLING 

(2746)  W  LAGUNA  45  &  SCENIC,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — W.  W.  Mattison,  3328  Maple 
Ave.,  Oakland. 

Architect — None. 

Day's    Work    .  $3000 


DWELLING  7. 

(2747)      £  PRINCETON   14"    W   <^Ole   St, 

Oakland.     One-story  5-room  dwlg-. 
Owner — Vincent    Abrusci,   1422    14t>i    St., 

Oakland. 
Architect — None. 
Contractor — H.  H.  Kruse,  6200  Majestic 

Ave..   Oakland.  12800 


DWELLING 

(2748)      W    OCT.WIA    367    S    Pcnniman, 

Oakland.      One-sfory    4-room    dwlg. 
Owner — C.   H.   Graham,   4220   E-16th    St., 

Oakland. 
.\rchitcct — None. 
Day's  work.  ?2500 


ALTERATION.S 

(2749)  NO.  1670  SIXTEENTH  ST.,  Oak- 
land.    Alterations  and  additions. 

Owner — J.   Roder. 

.\rphilect — ."Vor:e. 

Contractor — W.  C.  Constable,  2306 
School   St..   Oakl-nd:  ?350(, 


DWELLING 

(2750)     N  SUNNYSLOPE  65  E  .lean  St  . 

Oakland.     One-story  6-room  dwlp. 
Owner — Mary  Caroosa,   92   4th   St.,  OkO. 
Architect — None. 
Gontractor — .7.     V.    Silva,    870    46th    St.. 

Oakland.  J4000 


ALTERATIONS 

'27.01)  NO.  856  THIRTIETH  ST.,  Oak- 
land.     Alteratlona  and   additions. 

Owner — Martin    Sl.ittery,    Promises. 

Archil  cTt — Noiie. 

Contractor — Rl-hard  W.l>er  1140  (5Bth 
St..  Oakland.  »n.M' 

ALTERATIONS 

i27f.2)      NO.      :t7.-.   VAN      RUREN      AVE., 

Oakland.      yVli.rallonH. 
Ownrr-— Mrx.  .'^ydnln   A.  Mlchnfls.  Prom 
Amillict  —  l;-ii:  ^r  cnrlcii.  Oakland  RU. 

of  SavniK.-^    i:i'lK  .  Oakland. 
Conlrnclor  — A.      rcdirborp,      1415      Ex- 

iplHJor     Av<   .    Oakland.  $1500 


DWEl.LINtJ 

(2,7Ii3)      NO.  Hon  ARLINGTON.  Horkoloy. 

Two-Hl<»ry    "room    dwelllnir. 
Owner — H.      D,      liowon,      30'.!      Beverly 

I'llir.-      ■      ■  '     •'.  V 

Anhlt.. 

(.'ontra<  I  K-   Hind.   IH22   llenrKt 

AV<-..     H'  I  !■  I-  '.  16000 


ADDITION 

(2764)      NO        2.'J36    CHANNING       WAY, 

Mr.rk<-t><v,      Aildllinn.  v 

Ov  I  'A'.  DufTy,   PremlncN. 

At  "ni-. 

(■•.I,       .  I.    K.    WixmIh.  IXOOU 


.VLTERATIONS 

(2755)    HOTEL    WHITECOTTON   BLDG 

Berkeley.      Alterations. 
Owner^-C.    B.   Wailice. 
Architect-  —None. 
Contractor — G.  L.  Bernhardt,  2168  Shat- 

tiick  A\e..  Berkeley.  $4000 


DWELLING 

(2756)      NO.      2323      McGEE,      Berkeley. 

One-story   6-room   dwelling. 
Owner — R.  D.  Felt,   1732  Channing  Way 

Berkeley. 
Architect — None. 
Day's    work.  $2600 


DWELLING 

(2757)  NO.  1954  LOS  ANGELES,  Ber- 
keley.     Two-story    7-room    dwlg'. 

Owner— .1.   A.  Gill. 

Arcliitect — None. 

Contractor — J.  P.  Brennan,  15i;>  Hearst 
Ave.,  Berkeley.  ?6000 


.\LTERATIONS 

(2758)      NO.      2216      SHATTUCK      AVE., 

Berkeley.      Alterations. 
Owiiei-— Husten  Bros. 
.\rohiteet — None. 
Contractor — G.       L.       P.ernhai'rit.       2168 

Shatluck    Ave..    Berkeley.  $1500 


DW'EI  LING 

(2759)      NO.   701   SPRUCE  ST.,  Berkeley 

Two-story   8-rpom   dwelling. 
Owner^John      McCravey,      Rio      \'ista, 

Calif. 
.Architect — None. 

Contractor — Home      Constr.      Co.,      2133 
■     Uiiiversity  .\ve.,  Berkeley.  $650(' 


DWELLING 

(2760)      NO.     1112     WALNUT,    Berkeley. 

T.vo-Story    8-rooni    dwelling. 
Owner — B.    B.    Plummer. 
.Architect — None 
Contriictor — E,       F.       Henderson,       5744 

Keith  Ave.,  Oakland.  $5000 


DWELLING 

(27!U)  SE  COR  EL  CENTRO  and 
Edgewood,  Oakland.  One-story  6- 
room  dwelllngr. 

Owner- -L.  H.  Legris,  1351  Hanipel  St., 
Oakland. 

.\rchitect — None. 

Day's     Work.  $4600 


E>dge- 
6-rm. 


DAVELLING 

12762)      N     EL    CENTRO     76     E 

wood,     Oakland.       One-atory 

dwelling. 
Owner — L.    II.   Legris,   1361   Hampel   St., 

Oakland. 
Architect — None. 
Day's    Work.  $4000 


DWELLING  ^ 

(2763)      NE     COR     EL     CENTftO     and 

Edgewood,    Oakland.      One-story    6- 

room  dwelling. 
Owner— L.    H.   Legris,    1351    Hanipel    St., 

Oakland, 
Architect — None. 
Day's   Work.  $4000 


DWELLING 

(2764)  3S62  RANDOLPH  AVE.  Oak- 
land.     One-story    6-room    dwelling. 

Owner — L.  FI.  Legris,  1861  Hanipel  St., 
Otikland. 

Architect — None. 

Day's     Work.  $4600 

DWELLING 

(2766)      8    CHERRY    141    B    »6TH    AVE. 

Oakland.     One-story   8-rf>oni  dwell- 

Inff. 
f)wner-  Edna  Qlllett. 
Architect — None. 
Contrnctor — C.    L.    Hewitt,    8821    R-14th 

St.,    Oakland.  $1800 


STORES 

(276fl>  SW  rs)|{  E  Till  IJTV- inOHTH 
And  Hopkins  Ms.,  Oakland.  One- 
story    4-room    stores. 

(Jwner  A.  Holme*.  1190  9th  St,.  Ala- 
meda, 


Architect — None. 

Oontractor-^E.    H.    Adams,     2840       23i-d 
Ave.,    Oakland.  $5000 


DWELLING 

(2767)  W  EUCLID  AVE  120  S  ADAMS. 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — J.  H.  Moylan,  266  Euclid  Ave.. 
Oakland. 

Architect — None. 

Contractor — Chas.  Rogers,  2115  64tli 
Ave.,   Oakland.  $4500 


STORES 

(2768)      W    PORTY-PIFTH   AVE    200    N 

E-i2th     St.,     Oakland!.       Twto -story 

brick   stores. 
Owner — Walnut    Grove      Creamery   Co., 

41st   and    Market   St.,   Oakland. 
Architect — None. 
Contractor — Geo.      H.      Lydlksen,      1329 

Vermont  St.,   Oakland.  $et)0o 


OFFICE 

(2769)  NW  (X)R  FORTY-FIFTH  AVE 
and  E  12th  St.,  Oakland.  One- 
story   office. 

Owner — Walnut  Grove  Creamery  Co., 
4 1st    and    Market    St.,    Oakland. 

A  rch  itec  t — None. 

Contractor — Geo.  Lydiksen.  1329  Ver- 
mont   St.,    San    FYancisco.  $2600 


DWrELLING 

(2770)      NW    COR    FIFTY -FIFTH    AVE 

and  Brookdale,  Oakland.     One-story 

5-room     dwelling:. 
Owner — .\.    Eichlund.    5418      Bond      St., 

Oakland. 
-Architect — None. 
(Contractor — .Tohn   .Almquist,   5356   Trask 

St.,    Oakland.  $3700 


DWELLING 

(2771)      N      FOOTHILL     BLVD     400      E 

Ritchie,       Oakland.       One-story     4- 

room    dwelling. 
Owner — R.    R.    Randall,      625      Oakland 

Ave.,    Oakland. 
Architect — None. 
Day's    Work.  $8000 


DWELLING 

(2772)      E    FOURTEENTH      AVE    70    N 

E    19th   St.,   Oakland.     One-story  4- 

room  dwelling. 
Owner— Bell     Garnet,     E    19th    St.    and 

12th   Ave.,   Oakland. 
Architect — None. 
C\)ntractor — .T.     B.    Stanley,       174S    23rd 

Ave..   Oakland.  $3200 


DWELLING 

(2773)  .\  FIFTY-FIRST  ST  E  Web- 
ster, Oakland.  One-story  4-room 
dwelling. 

Owner — Mrs.  Catherine  Corbett,  4169 
Randolph,    Oakland. 

Architect — None. 

Contractor — Corbett  &  Bayliss,  1110 
Franklin   St.,   Oakland.  $3600 


2    DWELLINGS 

(2774)  W  HARRINGTON  AVE  110  and 
140  S  Gallndo,  Oakland.  Two  one- 
story    4-room   dwellings. 

Owner    -R.    E.    Reeves. 

Architect — None. 

Contractor — W.  C.  Taylor.  1901  «9tli 
Ave.,    Oakland.  $1800    each 


DWELLING 

(2775)      SE     <X)R      HARRINGTON     and 

.Nfvll.    Oakland.      Ono-story    S-room 

dwelling. 
Owner — Wm        Retsel,      Federal      RMk  . 

Oakland. 
Architect — None. 
Contractor — 1\   J.   Tealy,   $9    Niice    Ave., 

Piedmont.  $8000 


DWIOLLING 

(277(i)      K    rt.VNDOLMI    206    N    Hamp<l. 

oaklaiul.     Oiic-.Htory  r.-room   dwU 
Owner — Wlirrid    lUndnll.    3098    Whltii.' 

Ave..  Oakland 
Architect — None, 
(rohlrnotur   -       Summer      Randall,      4421 

Uvans  Ave,,  Oakland.  flOOO 
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ALTERATIONS 

<2777)      NO.    463    SIXTH    ST.,    Oakland. 

Alterations. 
Owner — A.  Ulombers.  458  6th  St.,  Okd. 
Architect — None. 
Contractor — K.  B.  Gray  &  Son,  E)  Cer- 

rito.  ?n(in 


ALTERATIONS 

(2778)      NO.     .577     THIRTY-NINTH    ST., 

Oakland.  Alterations  and  ddditioiis 
Owner — M.  J.  O'Hara,   Promises. 
Architect — None. 
Contractor — B.     H.     Rider,     280;{    Miniui 

Ave.    Oaklr.nd.  $1000 


.VLIERATIONS 

(277!t)      NO.     5110     TELEGRAPH     AVE.. 

Oakland.     Alterations. 
Owner — Abe  and  Simeon  Shapiro. 
Architect — None. 
Contractor — A.  M.  Hardy,  .518  24th  Ave.. 

San   Francisco.  $3600 


DWELLING 

f2780)      S      WOODlilNE    AVE      340       W 

Fruitvale,    Oakland.      One-story    .5- 

rooni   dwelling. 
Owner— John    Wishart,     1074    6!?nd    St., 

Oakland. 
Architect — None. 
Day's  work.  $.3000 

LATH  AND  PL.A.STER 
(2781)      NO.     220    GRAND     AVE.,    Oak- 
land.     All    work    for    lathing    an  1 
plastering    three-Story    apartmentr.. 
Owner — W.    L.    Mitick,    1512    Broadway, 

Oakland. 
Architect — Leonard    H.   Thomas. 
Contractor — Frank  M.  Clausen,  006  35ih 

St.,   Oakland. 
Filed  June  20,  '22.     Dated  June  15,  '22. 

Brown    coated    interior % 

Brown    coated    exterior Vi 

Completed    and    accepted V4 

Usual    '35    days Vi 

TOTAL  COST,  $4825 
Bond,  $2413.  Sureties,  J.  E.  MacCormac 
and  Geo.  A.  Schuster.  Limit,  30  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING 

(2782)      S  55  LOT  8  BLK  1,  John  Kear- 
ney Tract,  Berkeley.     All  work  for 
two-story,       basement       and       attic 
frame  dwelling  and  garage. 
Owner— Austin   Sperry,   2830  Derby  St., 

Berkeley. 
Architect — H.    H.    Gutterson,    278    Post 

SI.,   San  Francisco. 
Contractor  —  Walter      Sorensen,      3221 

Ellis  St..  Berkeley. 
Filed  June  20,  '22.     Dated  June  13,  '22. 

Frame   up    Vi 

Brown   coated    \4' 

(Joinpleted  and  accepted '/* 

Usual    35    days Vi 

TOTAL  COST,  $17,144 
Bond,  none.  Limit,  105  days.  Forfeit, 
$3.     Plans  and  specifications  filed. 


DWELLING 

(2783)      N   SUNNY    SLOPE    AVE    4  52    AV 
Grand    Ave   W    40xN    125.    Oakland. 
All   work    for   one-story   dwelling. 
Owner — Mary  Cardoza,  02   ^th   St.,  Okd. 
Architect — None. 
Contractor— J.    P.     Silva.    870    46th    St.. 

Oakland. 
Filed  June  20,  '22.     Dated  June  17.  '22. 

I''rame   up    '4 

Brown   coated    Vi 

Finish    completed     Vi 

Completed   and  accepted M 

TOTAL  COS'T,  $4080 
Bond.  $2040.  Sureties,  J  B.  Silva  and 
John  Paticio.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


BUNK   HOUSE 

(2784)      NO.    1260    ALLSTON,    Berkeley. 

One-story    10-room    Class    C    bunk 
■    house. 
Owner — A.  T.  and  S.  F.   Railway. 
Architect — None. 
Contractor — Yard    &    Huhlom,    Trust    V: 

Savings  Bldg.,  Los  Angeles.       ^4500 


.STOKE  BLDG. 

(2785)      NO.    1757-59    ALC.A.TKAZ    AVE., 

Berkeley.     One-story    2-room.   store 

building. 
Owner — Harriet  Turner,  Los  Gatos. 
.\rchiiect — None. 
Contractor — Harris  &  Norwood. 

$3800 


DWELLING 

(2786)      NO.     1716    CAPISTRANO.     I'.f-r- 

keley.      One-story   5-room   dwlg. 
Ownei — E.  J.  Kleine. 
A  rchitect — None. 
Contractor — A.    Hendrlckson,    755    60th 

St.,   Oakland.  $:i500 


DWELLING 

(2787)      NO.   711   BNSENADA,   Berkeley. 

One-story   5-room    dwelling. 
Owner — Roger  Coit,   306  14th  St.,  Okd. 
Architect — None. 
Day's  work.  $3900 


FACTORY 

(2788)      NO.  2323-25  FOURTH  ST.,  B<^r- 

keley.     One-story  factory. 
Owner — John    Browning,    2508    Vine  -Sf.. 

Berkeley. 
Architect — None. 
c:;ontractor — Clarence     M.     Starr,     201!) 

Delaware   St.,   Berkeley.  $100'/ 


ALTERATIONS 

(2789)  NO.  2302  PIEDMONT  AVE.. 
Berkeley.  Alterations  and  addi- 
tions. 

Owner — Chas.  L.  Tildeii. 

.\rchilect — None. 

Contractor — H.   McCuUough   &    Son. 

$1450 


DWELLING 

(2790)      NO.     2329     STUART     ST.,     Ber- 
keley.     One-story   5-room   dwlg. 

Owner — Henry  Schutt. 

.\rchitect — None. 

Contractor — ^Roy      O.    Long      Co.,      2111 
Shattuck    Ave.,    Berkeley. 

$4612.8:- 


DWELLING 

(2791)      NO.     2722-2724     VIRGINIA    ST.. 

Berkeley.      Two    one-story    3-room 

dwellings. 
Owner — S.    H.      Greeley,    2730      Virginia 

St.,  Berkeley. 
Architect — Hutchinson   &  Mills,   Albany 

Bldg.,  Oakland. 
Contractor — J.    Lehman.    959    Apgar   St  , 

Oakland.  $2300   each 


DWELLING 

(2792)  NO.  114  2  COLLEGE  AVE.,  Ala- 
meda.    One-story  5-room  dwelling. 

Owner — L.  Biggero,  2234  Encinal  Ave., 
Alameda. 

,\  rchitect — None. 

("•ontractor — S.  W.  King,  2054  Alameda 
Ave.,   Alameda.  $2850 


DWELLING 

(2793)  NO.   2209   ENCINAL  AVE.,   Ala- 
meda.    One-story  5-room  dwlg. 

Owner — C.    Peterson.   1111  Oak  St..  Ala. 
Architect — None. 

Contractor  —   H.    Reisinger,    2164    Ala- 
meda  Ave.,    Alameda.  $250(; 

DWELLING 

(2794)  NO.    1534   FIFTH   ST.,   .\lameda. 
One-story  6-room  dwelling. 

Owner— J.    Groden,    2515    Encinal    Avf^.. 

Alameda. 
Architect — None. 
Day's   work.  $3000 

DWELLING 

(2795)  NO.  154  2  MOZAKT  ST..  Alamed.i 
One-story    5-roojn    dwelling. 

Owner — K.    C.    Smith,    1540    Mo/.art    St., 

A'ameda. 
Architect — None. 
Contractor — H.    Williford.    3265    Cential 

Ave.,    Alameda.  $488'J 


ALTERATIONS 

(2796)      NO.    1428      PARK    S.,      Alnme.);i. 

Alterations.  v 

Owner — Menziers. 


.Vrchitect — Welsh  &  Carey.  Merchants 
National  Bank  Bldg.,  S.  F. 

Contractor  —  J.  W.  Smith,  180  Jessie 
St..   S-an   F'rancisco.  $1300 


DWELJJNG 

f2797)        WST.   CHARLES      600      S   San 

Jose   Ave..  Alameda.     Two-story  C- 

rooin  dwelling. 
D-.vner — C.  Barllctt,  Berkeley. 
A  rchl  I  ect— Xoire. 
Contractor— J.     M.     Bartlilf,     ;i.7      Umi 

St.,  Oakland.  $70OO 


DWELI  l.\"GS 

(27!t8<      NO.   22fJ4,   2268     and   2270     SAN 

Antonio  Ave.,  Alameda.     Three  one 

story  5-roora   dwellings. 
Ownei— A.  Andersoi',   2109  Pacific  Ave., 

Alameda. 
Architect — None. 
Contractor — J.     H.     Rockingham,     2305 

San  Jose  .\ve.,  Alameda.  $3000  each 


SHOP 

(2799)  WKBSTEIi  ntar  Pacific  Ave., 
Alan-cd.i.      One-story   shop. 

Owner — F.  Ferrero,  308  Brush  St..  Ala- 
meda. 

A  r  c  h  i  i  ec  L — None. 

Contractor — J.  Ferona.  570  7th  .'^'t..  Oak- 
land. $1500 


FRATERNITY    HOUSE 

C-'SOO)  NO.  2731  BANCROFT  WAY 
Berkeley.  Two  and  one-half-story 
19-room   fr.itornity   house. 

Owner — Sigma  Phi  Building  Associa- 
tion, Premises. 

Architect — R.  G.  Officer,  Berkeley  Bank 
Bldg..   Berkeley. 

Contractor  —  Diiiwiddif  Constr.  Co. 
Crotk<  r  P.ldn..  San  Francisco. 

$15,475 


DWIOLLING 

(2S01)      S    .\RIMO    300    W    Walla   Visia, 

Oakland.     Two-story  7-room  dwlg. 
Owner — 1\  L.  Sullivan.  3787  Park  Blvd  , 

Oakland. 
Architect — None. 
Contractor— G.    A.    Bissell.    269    12th    St., 

Oakland.  $8000 


GARAGE.   ETC. 

(2802)  SE  E-TW  ELFTH  ST.  AND 
Fifth  .\ve.,  Oaklar.d.  One-story 
tile  garage  and  store  building. 

Owner — A.  J.  Barton,  Bacon  Bldg.,  Oak- 
land. 

Architect — .Vme. 

C<;ntractor — Marshall  &  Burks.  Bacon 
Bldg.,--Oakland.  $15,000 


DWKLLlNt? 

^2803)      S    FORTY-NINTH    50    E    Clark, 

Oakland.     One-story  4-room  dwlg. 
Owner— R.   H.   Dirk. 
Architect — None. 
Ccntraclor — J.   .\.   McCord,   4517  Market 

St..  Oakland.  $2600 


CilEMIbTRT  BLDG. 

CJS04)      MILLS      COLLEGE.       Oakland. 

One-story  chemistry  building. 
0\.-ner — Mills  College. 
Architect — None. 
Contractor — Scnulcr    &    McDonald,    303 

12th  St..  Oakland.  $15,000 


DWELLINCf 

(2805)      NO.   2807   BE^T   .\.VE.,  Oakland. 

One-story  5-rooin  dwelling. 
Owner — Harry  W.  Isaacs,   2800  Modesto 

Av-v.  Oakland. 
Architect — None. 
Days   work.  $375'.> 

DWELLING? 

(2S06)      NO.      280C    AND    2824      KINGS- 

land  Ave,.  Oakland.     Two  one-story 

5-ro'.ni    dwellings, 
(^wner — ^Hnrry  W.  Isaacs,  2800  Modesto 

Ave..  Oakland. 
Vrchitect — None. 
D.ivs  work.  $3750  e^clj 
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DWELLING 

(2807)      NW     KINGSLAND    &     BROOK- 

dak.    Oakland.      One-story    5-roonj 

dwelling. 
Ownor — Harry  W.  Isaacs,   2800  Modesto 

Ave..  Oakland. 
Architect — None. 
Day's    work.  $3750 


DWELLING 

(2808)  NO.  291.^  MADERA  AVE..  Oak- 
land.    One-story   6-roonn  dwelling. 

ONMier — Harry  W.  ls;iacs.  2800  Mode.sto 
Ave..  Oak)and. 

An  hi  tec  t — None. 

Day's    work.  |3750 


DWHLLl.NG 

(2''0»»      NO.     27G'J       MAXWELL       AVE., 

Oakland.      One-story    .T-room    dwlp. 
Owner — Harry  W.   Isaacs,  2800  Modesto 

Ave..   Oakland. 
Ar.'hitect— None. 
Day's    Av<.rk.  $37.tO 


DWELLING 

(2J«10)    NO.   300U   RAWSON   .ST.,  Oakland 

Onc-siory    S-room    dwelling. 
Owner — Hairy  W.   Isaacs.   2800  Modesto 

Ave..   Oakland. 
.Vri'hiteci — None. 
Day's  work.  $3750 


DWELLING 

CJMl)  NO.  2P37  RAWSON  ST..  Oak- 
land.     Oiie-stcry    6-room    dwelling'. 

Ott  ner — Hairy  W.  Isaacs,  2800  Modesto 
Avo.,  Oakland. 

Architect — None. 

Day'.s   work.  $3750 


DWELLING 

(2M2)      LOTS    34    AND    35,    BLK    2,    Ha- 
venscourt,    Oakland.      One-story    5- 
room    dwelling:   and    garage. 
0\^  ner — Mrs.  X.  Olnes,  San  Franciaco. 
Ar<-hitect — None. 
Contractor— Harry  C.   Knight,    388   12th 

St..   Oakland. 
Kllfd   June   20,    1922.    Dated   Apr.   24,   '22. 

Kr)of    and    rafters    on    $750 

r.alance   deed   of  trust. 

TOTAL  COST,  $3900 
IJcnd,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  75  days.  I'lans  and  speci- 
flrntions    filed. 


DWELLING 

(2    13)      103RD  AVE   110   FROM   E   14TH 
St..     Oakland.       Two-story     8-room 
dwelling. 
Ov  ner — Mrs.     1!      KlUy,     1148     7th     St.. 

Oakland. 
Ai<-hltc<-t— None. 
(Vintracfor- Raymond   Ibanes  and  J.   W. 

LyouH.    1449    103t(l    Ave.,   Oakland. 
FiI''<J  .June  21,  1922.   Dated  June  18,  1922. 

1*"«iunda(ion     In     $  300 

I'lrnJ  Hfior  up   600 

Second    fioor    up    1000 

J'la«lered     lOOO 

''ompl'ted   and   accepted    1700 

TOTAL  COST,  $4500 
Iji'nd.  none.  SuretleH,  none.  Forfeit, 
none.  Limit,  120  days.  Plans  and 
(cp*  cinrationt    not    tiled. 


MOVING  CONTRACT 

'2814)  r.  C.  GROUNDS,  BERKELEY. 
MovinK  inflrmary  annex. 

Ov  ner— RerentB  of  UnlversUy  of  Call- 
forma.    B'-rkeley. 

Ar<hl!ert--.?ohn  f;iil..n  Howard.  Flr«t 
National  Rank  Rldir .  San  Fran- 
ciaco. 

<'..nirart..r-  K.  K.  I'.,.r«.,n  and  A.  n. 
.rohnnon  fli-nrion  A  Johnnon),  1031 
liiyant   St.,   Ran    Franciaco. 

J'll.d  June  21.  1922     Dat.d  June  14,  1922 

Tofiih    day    ea<-h    m-i.th 75^ 

raniil    .15    daya \    25ar 

..      ^     .,.„  TOTAL  COST.'  $680 

Moid.  $r.S0.  Sui.il.K,  oiobe  Indemnity 
(o  Forfeit,  ir.o  day  !,imu,  none 
I'liina  ;iiid  apcrinmiinnii  nied 


DWELLING. 

(2815)      LOT   11    BLK   B.   FOURTH  AVE 
Terrace.   Oakland.     One-story  6-rm. 
dwelling:,     except     painting. 
Owner— J.  A.  Gilfillan,  Oakland. 
Architect — None. 
Contractor — "V\^  J.  Baker,  2255  Ransome 

Ave.,   Oakland. 
Filed  June  21,  1922.   Dated  June  20,  1922. 

Frame   up    :^ 

Brown     coated     % 

Completed  and  accepted    14 

Usual    35    days    % 

TOTAL  COST,  $386;i 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  80  days  from  June  26. 
1922.      I'lans    and    specifications    filed. 


ADDITION 

(2816)  NO.  2722  BANCROFT.  Ber- 
keley.    Addition. 

Owner— Prof.   E.   J.   Wilkson.   Premises. 

Architect — None. 

Contractor— Matt  L.  Koski.  .15  Ramona 
Ave..     Oakland.  JISOO 


DWEi^LING 

(2817)      SW      CHANNING      AND      JEF- 

ferson.    Berkeley.      One-sto/y    flve- 

rconi    dwelling. 
Owner— Stanton    &   Pauline.   2906   Grove 

St.,   "Berkeley. 
Architect — None. 
Day's    work.  $2000 


ADDITIi^N 

(2818)       .\0.    Ill    EL      CAMINO      REAL. 

BerkeUy.      Addition. 
Owner — H.    H.    Sanborn,    Premises. 
Ai  ohilect — No;ie. 
Contractor— Matt   L.   Koski,   35   Ramona 

Ave..  Oakland.  13200 


DWELLING 

(2819)      NO.     1423     NEILSO.V.     Berkeley 

One-story    ,^-roonl    dwelling. 
Owner — Z.     Meiners.     1509     Kains     .\ve. 

Berkeley. 
Architect — None. 
Contractor — F.     Tcnialello.     2314 '^      8th 

S;..    Horkoky.  $1300 


FLAT.S 

(2S20)  E  WESLEY  AVE,  END  LAKE 
T'nrk.  O.ikland.  Two-story  l2-room 
flats   and    garage. 

Owner — Chris  Wininger,  1534  Frank- 
lin  .'■';.,   Oakland. 

Architect — None. 

Contractor— California  Builders.  t.-)34 
Franklin  St..  Oakland.  $1l,.'ino 


APARTMENTS 

(2821)  NW  COR  COTTAGE  AVE  ,.nd 
York  St..  Oakland.  Three-story 
frame   apartments. 

Owner— E.  C.  Gr.iff,^.'>5  12th  .St.,  Oak- 
land, 

Ar-  hltect--None. 

Day's    Work.  $4.1!, OCO 

DWELLING 

(2.^22)  N  D  ST.  3i0  E  92ND  AVE,  Oak- 
land.     Onc-Btory    5-room    dwelllnjr. 

Owner— G.  Lipl.  1058  94th  Ave..  Oak- 
land. 

Architect — None. 

Contractor— E.  Pruncttl.  1604  94th  Ave. 
Oakland.  $2«00 

:t    DNVELLIVOS 

<2r'28)      W   LAUREL   AVE    100,    12n,    150 

\    School    St,      Three    one-story    5- 

rorini    dwelllnga. 
Owner      \\  m.    H.    Irv'nfir.   2926   .Montcl.tjr, 

Oakland. 
Architect— None. 
C'iMtr.tclor-   O.    R     l..hnii..n,   3131    Tnll.-.t 

.^v»'.   o.ikl.nnd.  $3.'>on   i-ich 


DWKI  LING 

(2.S:4)      W     .SI.NTY-FIRST    AVE     LOii     a 

Tren  >r.    OnMand.      One-^lory    .'.  i  ni. 

dwelllnir. 
(•unir- -.lii.-i.l.     M.I. dm,    3201     6|iit      \  \ .. 

oi.kliiml 


Architect — None. 
Day's    Work. 


$3RP0 


ALTERATIONS 

(2825)  2915  SCHOOL  ST,  OAKLAND. 
Alterations  and  additions. 

Owner- C.   H.  Clair. 
Architect — None. 

Contractor— C.  J.  Rheberg,  1356  E. 
2Sth    St..    Oakland.  $2500 

DWELLING 

(2826)  N  TOWNSEND  140  N  Welling- 
ton. Oakland  One-story  5-rooni 
dwelling. 

Owner— Ben    F.    Kopf,    1015    82nd    Ave., 

Oakland. 
Architect — None. 
Day's    Work.  J5000 

DWELLING 

(2827)  W  TOWNSEND  100  N  Welling- 
ton. Oakland.  One-story  4-room 
dwelling. 

Owner — Mrs.   Annie   Archbald. 
Architect — None. 

Contractor — Ben  F.  Kopf.  1015  82nd 
Ave.,  Oakland.  $4000 

DWELLING 

(2828)  .SW  COR  23RD  AVE  AND  E 
30th  St.,  Oakland.  One-story  5-rm. 
dwelling. 

Owner— M.    F.    Aldres.    9302      Birch    St.. 

Oakland. 
Architect — None. 
Contractor — A.  T.  Anderson,   9302  Birch 

St..   Oakland.  $3000 


DWELLING 

(25:29)  E  VICENTE  ST  Bet.  56th  St. 
and  Key  Route  right  of  way.  Oak- 
land.     One-story    4-room    dwelling 

Owner — J.   F.   Chambers. 

Architect — None. 

Day's    Mork.  $1750 

ALTER.\  TK^NS 

(2S30)      !>0?     WTCKSON    AVE.    Oakland. 

Alterations. 
Owner— H.   Kligomialn. 
Architeit — None. 
Day's   Work.  $2000 

STORE 

(3S.1l)      NE  con   TWELFTH  and    Weh- 

ter,  (Oakland.     Twn-storv   brick  and 

concrete    store    and    lofts. 
Owner— C.   H.  King  Estate  Co.  3flS   12th 

St..    Oakland. 
Architect — Wm.    Knowles. 
i^onfraclor.  Wni.  Knowles,  Central  Bank 

Bldg..  Oakland.  $60,000 

|;ANK    BLDG. 

(2S3?)       E    BROADWAY   50    N    12TH   ST. 

Oakland.     Twolve-Htory  brick  oiHce 

and  bank  bulldlnc. 
Owner-    The   Oakland    Bank. 
Architect  -Reed     «•     Corlett,       Oakland 

Bank    Bldg.,   Oakland. 
Contractor— P.    J.    Walker    Co.,    Sharon 

Bldg,   San    Franciaco.  $750,000 


DWELLING 

(288$)      LOT    21    BLK    A.    LAKRSHORE 
Terrace,  Oakland.  Two-story  frame 
dwelling    and    g.trage. 
Owner— Walter  C.   Simpson.   «0I   Vernon 

St  .   Oakland. 
Ar.'hitfcl    -Wni        F.       Mllwaln.     Albany 

r.ldg.,    Oakland. 
Cntractor     -    Harry      Srlnvalm.       162.-> 

ChcMtniit    St.,    B.«rkeley. 
Filed  June  22.  1922.   Dated  June  21,  1922. 

Frarie   up,   chimneya  built ^ 

Brown   coated    ^ 

Completed    and    accepted    ", 

Usual    .15    days    ^^ 

TOTAL  o68t"$7240 
Bond,  none  Suretlea.  none.  Forfeit. 
•K'ti"  Limit  Ml  diiya.  Plana  and 
•< •"■■  '• "   tiled 


Saturday,    June    ?4.    1922 
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COMPLETION  NOTICES 


AI/AMI<:i)A     COUNTY 


Recordeil  Accepted 

June  22.  1922— LOTir'  J  TO  28  inr.lu 
in  Block  bounded  by  1st,  2nd. 
Washington  and  Broadway,  Oak- 
land, r  C  &  E  Co  to  Cahill-Vcn- 
.'•anr.    Co June    IS,    1922 

.lune  22,  1922 — LOT  17  BLK  C,  Bryant 
Tract.  Berkeley.  N  C  Grider  to 
Aug-   Hendrick.soH June    21,    1922 

June  21,  1922 — Nellie  Odermatt  to 
Clarke  &  Allan May  2,  1922 

June  20,  1922 — LOT  48,  BLK  F,  MAP 
Northbrae  Terrace,  Berkeley.  C.  K. 
Carlson  to  whom  it  may  concern .  . 
June   17,   1922 

Juno  20,  1922— LOT  22,  BLK  15, 
Northbrae  .Berkeley.  T.  F.  East- 
man   to    L.    G.    Geary.  .June    20,    1922 

June  20,  1922— SW  PALA  AVE  60 
NW  Park  Way,  NW  50  SW  127.70, 
Piedmont.      Fred    &.    and    Edith    S. 

Collier    to    Aaron    T.    Spence 

May    27.    1922 

June  0,  1922— LOT  29.  BLK  H,  Broad- 
way Terrace,  Oakland.  W.  F.  Un- 
derbill by  Jennie  White  Underbill 
to   A.   C.   Sharp    May   4,    1922 

June  21,  1922 — E  COLLEGE  AVE  200 
N  Claremont  Ave  NW  50  NE  259.16 
SW  82  SW  207.32.  Oakland.  Adri- 
anus  Van  Hoerden  to  R.  B.  Maurice 
June   21,   1922 

June  21.  1922— U  C  GROUNDS  Berke- 
ley. Regents  of  U.  C.  to  Pear- 
son  .%;   Johnson June  12,   1922 

.June  19.  19^:2 — NO.  2231  E-TAVENTY- 
ftrst  .St.,  Oakland.  Christine  D 
Mohrdieck  to  Thos  F  L  Furlong.  .. 
June     13.     192;^ 

June  19,  1922— LOT  11  BLK  17,  Lpke- 
shore  Highland.s,  Oaltland.  Geo  AVm 
Lcisz  to  William  J  Baker. June  14,  '22 

June  19,  1922 — LOT  7  BLK  3,  Map 
Key  Route  Terrace  No.  2,  Albany. 
Olive  A  Fripbie  to  E  P  Henderson 
. June    10,    1922 

June  17,  1922 — 4004  RHODA  AVE, 
Oakland.  A.  J.  Schulz  to  whom  it 
may  concern    June   17,    1922 

June  17.  1922— SE  OOR  HILLSIDE 
Court  and  Hillside  Ave  S  55E  86.06 
N  52.08  W  90.  Berkeley.  L.  J.  Bar- 
ker to  Roy  O.  Long  Co..  June  16,  1922 

June  16,  1922— S  FORTY-SECOND  & 
E  Opal  S  35.67  E  111  N  65.66  SW 
114.97,  Oakland.  Millie  R  Davis  to 
A  P  Anderson June  14,   1922 

June  16,  1922— E  VERMONT  82  N 
Prince,  Oakland.  Karl  S  Frod- 
rickson  to  whom  it  may  concern 
June  1,   1922 

June  16,  1922— E  MIR  A  VISTA  AVE 
120  N  Bonham  Way,  Oakland.  My- 
ron Benfer  to  whom  it  may  con- 
cern  June  16.  1922 

June  16,  1922— NW  CLINTON  AVE  & 
Union  W  100  N  50,  Alameda. 
Franklin  Wolf  to  Pollard  &  Son 
June    12,    1922 

June  16,  1922 — SW  ONE  HUNDRED 
fourth  between  Uoyal  Ann  and 
Biggareau  Sts.,  being  Lots  369  and 
370  Stonehurst  Tract  Oak.  Geo  Leo 
Hughson  to  whom  it  may  concern 
June  13,   1922 

June  15,  1922— PTN  LOT  75  MAP 
Pleasant  Valley  Court,  Oakland. 
George  Ernst  to  whom  it  may  con- 
ceri; June    15,    1922 

June  15,  1922 — N  37-6  LOT  17  BLK 
8  Map  Jose  Domingo  Tract.  Ber- 
keley. 1'  E  Marquis  to  whom  it 
may  concern June   12,   1922 

June  15,  1922 — NW  20  LOT  10  BLK 
B  and  SW  10  Lot  11  Blk  B  Map 
Linda  Rosa  Tract  Corrected,  Oak- 
land. Leon.E  Gracier  to  whom  it 
may  concern June  13,  192 J 

LIENS  FILED 


10,  11,  12,  13,  14,  15  and  16  Sec  32 
and  Lots  9,  10,  11,  12,  13,  14  and  all 
Lot  15  Sec  33  Tp  2  S  Range  3  West 
M.  D.  B  &  M.  WW  Hunt  vs 
Annie  H  Daibee,  A  J  Gooch,  Eva 
Mabel  Lee,  Edna  A  Sherman,  Lillin 
May  Klien,  E  W  and  Estelle  King 
$781 


RELEASE  OF  LIENS 


AI-A.MKDV     COUNTY 

Recorded  Amount 

Juno  15,  1922— JEAN  250  W  Grand 
Ave  being  No  725,  Oakland.  Sam 
Pedgrift    to    J     C     Radford,     el    al 

$315. o;; 

June  16,  1922 — W  GROVE  45  S  Dela- 
ware S  45  W  100,  Berkeley.  G 
Leone   vs   Horatio  F  Barkley .  . .  .J314 


Notice  of  Non-Responsibility 


ALAMEDA     COUNTY 


June  21.  1!'22 — PT.  OPP  and  at  right 
angles  to  Engr.  Sta.  1291  plus  10  E 
90  S  27.2  W  90  N  27.2,  Oakland. 
Southern  P.'iciflo  Co  as  to  improve- 
ments   on    property    .' 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


$5,000  :iiMl   C.vti-   Reijorled 

STORE   BUILDING 

LOTS    8,     9     AND     10    BLK    2,     Parlier, 
Fresno.         One-story      brick      store 
building. 
Owner — Lee    Jang. 
Architect — None. 
Contractor — Fisher    &    McNulty.    Mattel 

Bld.^.,    Prosno. 
Filed   June    15,   '22.      Dated  'June    12.   '22 

Foundation    tinishrd ^'^.-jOO 

Ready   for  ceiling  joists    I.IOO 

Sheathing  on   roof lodO 

Completed     190(' 

Usual    35    days 1500 

TOTAL  COST,  $7,900 
Bond,  none  Limit,  60  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

BUNGALOW 

NO.   1215   WASHINGTON  ST..  b-ing  Lot 

37      Blk      4,      Riverda'le      Addition. 

Fresno.       All     worlc    for    one-stor.v 

frame   bun.^;alow. 

Owner — Arthur       J.       Schorlir.g,       2505 

Wasiiington   St.,   Fresno. 
Architect — None. 
Contractor — Chas.    E.    Baker. 
Filer  June  16.  '22.     Dated  June  15,  '22. 

Frame   up    ?fi25 

House  enclosed    625 

Plastered     625 

Completed     625 

TOTAL  COST,  ?250it 
Bond.  $1250  Sureties.  Bertha  A.  Claw- 
son  and  Mary  Blood.  Limit,  45  working 
days.  Forfeit,  no!ie.  Plans  and  speci- 
fications  filed. 


ALAMEDA    COUNTY 

Recorded  Amount 

.lune    22,    1922t-LOTS    1,    2.    3    SEC.    31 
Lots  6,  7,  8  and  9  Sec  32  N  820:  Lots 


BUNG.'^LOW 

LOTS   13   AND  14.  La  Salle  Tct.  Fresno 
All      work    for      one-story      frame 
bungalow    and    garage. 
Owner — Chas.    Schuwendt.    1046    Black- 
stone    St.,    Fresno. 
Architect — None. 
Contractor — Chas.    E.    Baker. 
Piled  June  20,  "22.     Dated  June  15,  '22. 
Frame  up  and  rough  plumbing 

in .?76S.75 

Enclosed      768.75 

Plastered    768.75 

Completed      ).  .  .  .    76S.75 

TOTAL  COST.  $3075.00 
Bond,  $1500.  Sureties,  Bertha  A.  Clau- 
sen and  Marj-  J.  Blood.  Limit,  4,'. 
working-  days.  Forfeit,  none.  Phms 
and   specifications   filed. 


K A crony 

LOTS    1    TO    11   AM-    17   TO   32   BLK   E. 

Selma.     All   work  for  Class  C  brick 

and  wood  factory  buildingr- 
<'>-.vn«T — Fresno     Tire     &      Rubber     Co. 

Mattel    Bldg.,    Fresno. 
.\rr:hiler:t — None. 
Contractor — W.  L.  Miller.  149  Abby  St., 

Fresno. 
Filed  June  21,  '22.     Dated  June  — .  '22. 

Monthly  payirieMs  of 75% 

t'sual     35     days 25% 

TOTAL  COST.  $126.00i» 
'iona.  none.  Limit.  100  working  days. 
Forfeit,  none.  Plj-.ns  and  specifications 
filed. 


DVVKLLI.NG.  $7500;  No.  2504  Washing- 
ton Ave.,  Fresno;  owner,  F.  H. 
Smith,  346  N  Van  Ness  Ave.. 
Fresno;  contractor.  Carl  Gustafson. 
2336   Harvey   St..   Fresno. 

WAREHOUSE.  $14,000;  No.  324  O  St.. 
Fresno;  owner.  United  Warehouse 
Co.,  Hand  Moi;o  Sts.,  Fresno:  day's 
Ny'ork. 

APART.MENT  HOUSE,  $5000;  No.  92) 
F  Sit.,  Fre.'-no;  owner.  Mary  F. 
Wilson,  1456  Kern  St..  Fresno;  con- 
tractolT;    Stewart   Cot'.rell,    Fresno. 

STORE,  $7000:  1259-63  P  St.',  Fresno; 
owner,  Arthur  Spiropulos.  1257  F 
St.,  Fresno;  contractor,  L.  K.  Cone, 
Fresno. 


COMPLETION  NOTICES 


FUIOSNO    COUNTY 

Recorded  Accepted 

.lune   20.    1922- LOT   15.   BLK   34.  Alta 

Vista  Tract.   Fresno.      Harry  Spar- 

ber'  to    whom    it    may    concern.... 

June    19.     1922 

June  20,  1922— LOTS  11  -VND  12.  BLK 

2V.    Blackstone    Villa,    Fresno.      M. 

J.  Madsen  to  whom  it  may  concern 

April    1.    1922 

J  Line    20.    1922 — ^LOTS   9   -AND   10.   BLK 

1,    May  wood.    Fresno.      S.    J.    Felles 

Jo    whom    it    may   concern 

June     19,    1922 

June    20.    1922— LOTS    7    AND    8.    BLK 

7.  Torrance  Terrace,  Fresno.  F.  H. 
McGinni"S  to  whom  it  may  concern 
June    19,     1922 

June  21.  1922— LOT  18.  J  C  Forkner 
Fig  Gardens  Sub.  No.  1.  Fresno. 
Frank  J  Stepka  to  whom  it  may 
con.^ern June    19,    1922 

Jcne  19.  1922— LOTS  1  AND  2  BLK 
o.  Belridge  Park,  Fresno.  H  J 
Diller  to  whom  it  may  concern... 
June    16.    1922 

•Junef  J 9.  1922 — PUMPING  ST.\TION 
in  Sec.  36.  20-14.  Fre.-;no.  .Asso- 
ciated OilCo  to  whom  it  may  con- 
cern  ■ June    15.    1922 

June  19.  1922 — LOT  10  N  ^  LOT  11 
nik  4,  Martin  Home,  Fresno.  'O  A 
Tedrow  to  whom  it  may  concern 
June    16.    192-2 

.lune   19.   1922— LOTS  23  A.VD  24   BLK 

8.  High  Addition.  Fresno.  E  B 
Milnor    to    Ross   L   Williams 

- June    10.    1922 

June  15.  1922— LOr  o  BLK  63.  Lot  3 
Blk  65,  Lot  4  Blk  58.  Sierra  Vista 
.Addition  No.  3  and  Lots  29  and  30 
Blk  16.  Sierra  Vistn  .Addition, 
Fresno.  Fresno  Bldg  Cptn  to  whom 
it    may   ccncern June    14.    1922 

•lune  15.  1922— LOTS  24  AND  25  BLK 
3.  High  .Addition.  Fresno.  Jacob 
-A  Schlotthauer  to  whom  it  may 
concern Tunc    13,   1922 

June  15.  1922—8  Vi  LOTS  1.  2  and  3 
Blk  6.  Torrance  Terrace,  Fresno. 
H  E  and  E  D  Guynn  to  whom  it 
may   cnncerr. June   14,    1922 

Juno  15,  H22— LOT  5  liLK  1.  Cedar 
Park.  Fresno.  John  D  Morgan  to 
whom    it   may  concern  .  .June   13.   1922 

June  16.  1922— LOT  E  BLK  12.  Alta 
Vista  Tract.  Fresno.  O  D  .Atkins 
to  whom  it  m.ay  concern. June  12.  '22 

Juno  16.  1922 — LOTS  9  .\ND  10  Sierra 
.\"oith  Park  Addition,  Fresno. 
Fres-no  >Hg.  Co  to  whom  It  may 
concern June     16.     1  ",•;•; 
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Saturday,    June    24,    1923 


June  16,  1922— W  il\(.  LOTS  1  and 
'i  Blk  1.  Fcnv-ay  Tract.  Fresno. 
Mary  J  Elzea  to  whom  it  may  con- 
cern  June    14,    1922 

June  17.  1922— W  75  FT  LOT  11  BLK 
'.".   Alta   Vista   Tct,   Fresno.   Maurice.. 
S  Macy  to  vhom  it  may  concern.. 
June    15.    192-J 


LIENS  FILED 


FRF-SNO    «Ol  NI'V 


Kerorded  Amount 

.lime  2o  1922  -HLK  2.").  l'.\IGi^  TR., 
Fresno  M.  Kellner  &  Son  I..umber 
Co.  vs.  L.  A.  Krickson  and  W.  B. 
\an     Fleet      $408.00 

.Itine  21.  1022-  -LOT  b.  Dwight  Park. 
Fresno.  Routt  Lumber  Co  vs  C 
I .    Harrig.in $93 

June  17,  1922 — LOTS  34  AND  35  BLK 
7,  Van  Ness  Heights.  Fresno.  L 
I'.o.senberg   v.s   ,r    Anderson $301 

.Iniie  17.  iy22— LOT  h  BLK  14.  Hazel- 
V  ood.  Fresno.  L  Rosenberg  vs  M 
K   Telloian IS.'iS 

BUILDING  CONTRACTS 

SACRAMBNTO   COVNTT 

92,500    and    Over    Reported 

FI.AT.S.  i%\-o-.«tory  (2)  Mats.  .")-rooin.s 
•  ach.  19200;  No.  1705  P  St.,  Sacra- 
mento; owner.  Mrs.  M.  A.  Nagle, 
1021Vj  L  St..  Sacramento:  contrac- 
lor.  G.  VV.  McKoy,  1925  10th  St., 
Sacramento. 

I  >'.\  lOLLING.  one-story  6-room  and  ga- 
rage. J4250;  No.  1408  41st  St.,  Sac- 
ramento; owner.  Coleman  &  Bird- 
sail.    1530  Vj    T    St.,    Sacramento. 

I>'<\'KLLING.  one-story  four-room  and 
garage.  13000;  No.  700  San  Miguel 
St..  Sacramento;  owner,  C.  S. 
Kotermen.  2104  28th  St.,  Sacra- 
mento: contractor,  P.  R.  Opdezke, 
Route    1,  Box  60-A.  Sacramento. 

rjVMNASIlIM.  14618.80:  Gait.  Calif: 
owrer.  Gait  Joint  T'fnlon  School 
District.  Gait,  Calif.;  contractor. 
(lUy  L.  .lohnson.  Gait,  Calif.  Filed 
June    19     1!'22.      Daied, . 

S'I"<>RK.  two-story  and  5-room  flat  and 
garage.  J3500;  No.  1430  S  St..  Sac- 
ramento; owner,  P.  M.  Jardin,  1824 
6th  S-t..  Sacranunio;  day's  work. 

T;IREK  dwellings,  ono-story  5- 
room  and  garage.  1  if|'  13350;  2  @ 
»«60('  each;  No.  2327  F  St.;  240ii 
O  St.  and  1509  24lh  St..  Sacramento 
owner.  Anna  K.  Williams.  4  140  San 
U<nlio  St..  Sa-Tamento;   day's  work 

i:i;.MOnKL  Into  fl.iis.  »75(iO;  No.  1008  r 
.St..  Sacramenlo;  owner.  W.  Fl. 
CaswiH.  mil  I*  Si..  Sflcramenlo; 
roniractor,  (7.  Vaiiina.  2022  M  St.. 
.Sucramento. 

?>\NKLLING.  one-Htory  5-room.  $2500: 
So.  lino  Molore.s  Way.  Sacramento: 
owner,  II.  W.  mil,  1714  26lh  8t  . 
Hacrnmenio:    dny's    work. 

DW'KLLI.N'G.  onr-Ktory  5-room  and  ga- 
rage  $3700;  No.  1732  39th  St..  Sac- 
ramento; owner,  Anna  Moore,  3010 
U  8t..  Sacramento:  contractor. 
Chan.  Petirson.  Motor  Route  B. 
Box  221,  Sacraiofnto. 

DN^'ELLINO.  onc-Hlory  5-room  and  ga- 
rage. $4000;  No  1832  46th  St.,  Sac- 
ramento; owner.  Khicr  Small,  1871 
45th  St.,  Sacrann-nto;  contractor. 
A.   Small.    1871    45th   K*!.,  Sacrnmonio 

D\^■KLI..IN«;.  oni<-*<lriiy  5-room  and  ga- 
rttg«-.  $4500;  No.  H25  ,171  li  St..  Ha.' 
ranieiilo.  owmr.  Kd  llolrhart.  n«;r. 
FolHiitn  ,St  .  Snrr,iMn-nto,  rout  raitoi 
F.  A  Moldenir.  50.t  Urylr  HIdK.. 
Kccri.tnciito. 

I'WKLLLN'G.  one-mory  6-ronm  nml  gn - 
rage.  $3000;  No.  10;ia  i7th  St.,  fUc- 
rnnii-rito;  owner.  •'  K  Wright.  817 
.1    HI.,    Hacrarn«'nio.    h.iv'h    work. 

DWKLLlNd,  one-Hlniy  tirooni  Hiid  ga 
rage.  $3M0,  No  1124  .17th  Ht..  Hac 
rnmrntii,  >.;wnei.  A.  PorTonherge) 
1407  |i  HI,,  Hncramentfi.  i-oniinrtur 


Chas.  Carson  Box  129-B.  Sacra- 
mento. 

SERVICE  STATION,  steel  and  glass, 
$2500;  2763  Sacramento  Blvd.,  Sac- 
ramento; owner.  Latourrette-Fical 
Co.,  Sacramento;  contractor.  Associ- 
ated Oil  Co.,  New  Montgomery  and 
Mission  St.,  San   Francisco. 

2  DWELLINGS,  l^i-stoiy  6-room,  $6000 
and  l-slory  5-room,  $4800,  with 
garages:  952  4 1st  St.  and  952  52nd 
.''ts.,  Sacramento:  owner.  Geo.  !•'. 
Watrous;  contractor.  W.  P.  Cippa, 
2560    27th    St.,    Saoram.-nto. 

2  STO.  BLDG..  $6)00;  415  Q  St..  Sacra- 
mento: owner.  S.  Nomura.  415  Q 
St..  Sacramento:  contractor.  H. 
Yoshnoka,   406   T>  Si..  Sacramento. 

s  DWELLINGS:  3  1 -story  5-rm.,  gar- 
ages, 2  $3000  ea.  1  $3309;  3  1-sto- 
ry 4-rm.,  garages,  $2800  ea.;  and 
2  1-story  6-rm..  $6800  and  $600  re- 
spectively; 1416,  1432,  1450,  1470. 
1510  and  1524  33rd  St.,  2709  and 
26S  Montgomery  Way.  Sacramento: 
owner,  J.  C.  Carly  Co..  823  J  St.. 
Sacramento.      Day's    work. 

HOSPITAL.  1-story.  20-room,  $25,000; 
3014  \l  St..  Sacramento:  owner,  A. 
Flitcroft,  1525  L  St.,  Sacramento; 
contractor,  Herman  Schlemner, 
13th   and   J   St..   Sacramento. 

2  DWELLINGS,  1 -story  4-rms.,  $2500 
each:  3975  5th  Ave  and  39  H  St., 
Sacramento;  owner,  Miss  C.  E. 
Dawson.  2430  Stockton  Blvd.,  Sac- 
ramento; contractor,  F.  P.  Lopez. 
3200    1st    Ave.,    Sacramento. 

BANK  BLDG.,  $55,000;  SW  6th  and  K 
Sts..  Sacramento;  owner.  Bank  of 
Italy,  Sacramento:  contractor.  K. 
E.  Parker,  Sacramento.  Filed  June 
21.    1922.      Dated    June    13,    1922. 

APARTMENT.  2-sto.,  S  apts.  and  gar- 
age, $25,000;  2922  I  St.,  Sacramento; 
owner, John  Azenedo,  2905  O  St.. 
Sacramento.      Day's    work. 

REPAIRS,  $19,500;  801  D  St..  Sacra- 
mento: owner.  Consumers'  Ice  & 
Cold  Storage  Co.,  801  D  St..  Sacra- 
mento.-   Day's  work. 


COMPLETION  NOTICES 


.^.\<'HAMI-::VTO    COUNT'V. 


Recorded  Accepted 

June  21,  1922— LOT  6,  PRICE  VILLA, 
Sacramento.    Clarence    H.    McCIure 

to    whom    If    may    concern 

June    19,   1922 


Notice  of  Non-Responsibility 

SACnAMENTO     COIIIVTY 


IiiKf  21.  1922— LOTS  40.  41  AND  12. 
Lockport.  on  13  Kank  Sacramento 
P.Ivor.  Cro.  W.  Locke  *  Son  as 
tf)     Imprnvements     thereon 


BUILDING  CONTRACTS 


SAPr  JOAHVm  COClfTT 

f::.nO<>    mid    Ovrr    llrportrri 


KESIDENCES,  two,  $2500  each;  niul 
garage.  $200;  N  East  St..  Stockton: 
owner,  J.  C.  Warner,  24  W  Walnut 
St  ,   Stockton;   day's   work. 

UKSIDIONCE  and  garage,  $4750.  W  wil- 
low .St..  .Stockton ;  owner.  T  E. 
Williamson.  1229  N  Pilgrim  SI.. 
Stockton:  day's  work. 

Ki;SII)KNCi;.  $4K!I0;  N  (Irani  ,\ve., 
SiMcUloii:  owner.  (•uM;s  Alley.  234 
K-Cirv,  liird  SI,  Stockton;  day's 
work. 

COMPLETION  NOTICES 


IkAK    JO.^ai  11V    <^OliNTY 


Will  W^are   (Ware  Bros.) 

June    8,    1922 

June      16.    1922 — LOT      "B"    BLK      15, 
Survey  2999.  Stockton.     -Vvis  G  Mc- 

Cloud    to   T   E    Williamson 

June    15,    1922 


BUILDING  CONTRACTS 


SAN    MATEO   COCNTY 


BUNGALOW 

LOT    B.    BLK     5,    BUULINGAME.    CAL. 
Furnish   and  construct,   except  ma- 
terials   and    labor,    plumbing,    heat- 
ing and  electric  light  fixtures,  one- 
stc^ry   frame   bungalow. 
Owner — J.   H.  Macpherson. 
Architect — None. 
Contractor— F.     H.     Boring.     514     Santa 

Inez  St.,  San  Mateo. 
Filed  June   12,1922.   Dated   .Tune  5,  1922. 

Frame   up    and    sheathed $1348.75 

Browned   In   and   out 1348.75 

Completed   amd   accepted    ....    1348.7B 

Usual    35   da.ys    1J48.76 

TOTAL  COST.  $5*95.00 
Pond.  none.  Sureties,  none.  Forfeit, 
none.  Limit,  on  or  before  Sept.  1, 
1922.      Plans    and    specification.'!    filed. 

BUNGALOW 

LOT  ON  STATE  ST,  SAN  MATEO.-Fur- 
r. ish  and  construct  one-story  frame 
bungalow. 
Owner — R.  C.  and  Augusta  B.  Catto. 
Plans  by  R.  Caldwell,  San  Mateo. 
Contractor — Unit   Builders,   315   2nd   St., 

San   Mateo.  "^ 

Filed  June  12,  1922.  Dated  June  7,  1922. 

Framed     1250 

Plastered     1250 

Completed  and  accepted 1260 

Usual  35  days   18B0 

TOTAL  COST.  IS'kOO 
Pond,  none.  ;->ureties,  none.  Forfeit, 
none.  Ijlmit.  90  working  day.-  Plans 
and  speciacatidiis  filed. 


f:«corded  Accei)t«>il 

I'llM        15,     I.I22      HIDIO        rUACK       AT 

A>'nm|in.      .Hnii        .loaiiiiln        Couniy 

Sniiihcrii    Piirillc  I '»   lo   Krn<*at   nnci 


RESIDENCE 

PTN  OF  LOT  144.  SAN  MATEO  PARK. 
San  Mateo.  Cal.  Furnish  and  con- 
struct one-story  frame  residence 
and  garage. 
Owner — John  D.  Bromfleld,  1211  Bay- 
water,  Biirlingame,  Cal. 
Architect — C.    A.    Jackson    of    the    S.    A. 

Born    IJuilding  Co. 
Contractor — James    Keegan,     21    N.     E, 

San    Mateo. 
Filed  June  15,  1922.     Dated  May  22,  1922. 

Frame  up    ' 26% 

Plastered     26% 

Completed     25% 

Usual   35   days    25";^ 

TOTAL  COST.  $7S0O 
Bond.  $3900.  Sureties,  Republic  Cas- 
ualty Co.  Forfeit,  $5  day.  Limit,  100 
days.     Plana  and    specifications   filed. 

DAVELLING 

LOT    5    BLK    25.    EASTON    ADD    No.    2. 
Rnrllngame,      Cal.        Furnish      and 
ccnst!u?t    one-story    and    bns.nvMii 
frame  dwelling. 
Owner-  Christopher  W.   H.illiday. 
Arch  i  tect — .None. 

Cintractor — Harry   A.    Hertensteln. 
Filed  June  10,  1922.   Dated  Jun«  9,  1922. 

Frame    up    $1149 

Brown   coated    1149 

Completed    and    accepted    1149 

Uhu  il   36   days    11 19 

TOTAL  CO.«!T,  $459« 
Bond.  none.  Sureties,  none.  Forfeit. 
$1  day  Limit,  75  w->rklng  days.  Plnns 
and   sprclflcatlona  filed. 

RESIDE.M  lO 

OCCIDKNTAI.  AVE.,  .v',,,,  Mat^o.  All 
work  for  one-sinry  frame  resi- 
dence and  garage. 

Owner  John  J.  Reld  by  K.  M.  t^nrson 
.Mtorney   In   fnci 

Arrhlli'ci— 10  L  Norberg.  Hnlbna  Bldg  , 
J-^jn   Frnnolxco. 

I  itiiiriictoi  .\1fr««d  C  Imhl,  J!20ti  riii« 
SI  .    San    Frnnolnco. 


Hatur-flay.    .fmic    24.    1922 
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Filed   June  20,   '22.     Dated  JuriP    17,  '22. 

Sub-floor    1st   story $  98;? 

Hoof    laid    2000 

liousli    plastered    2000 

Completed    2000 

Usual   3.5  days 2328 

TOTAL,    COST,    19311 

Bond,   none.     Linnlt,   100  working  days. 

Forfeit,     none.       Plans     and     specifioa- 

tions   filed. 


HESIDENCE 

LOTS  .51.  52,  55  AND  56  Polhemus  Tct  , 
near    Atherlon.      All    work    except 
plumbing-     for     one  and     one-half- 
story    frame   residence. 
Owner — Suzannt    Perry,   San   Francisco. 
Architect — E.       L.       Norberg,       Balboa 

Bldg.,   San   Francisco. 
Contractor — L.     Dioguardi,     Dumbarton 

Ave..   Redwood  City. 
Filed  June  20,  '22.     Dated  June  17,  '22. 

As   work  progresses 

TOTAL  COST,  $27,79'.» 
Bond,  $13,900.  Siireties,  Z.  T.  Thorr- 
ing  and  W.  P.  Gray.  Limit,  100  work- 
ing days.  Forfeit,  $10.  Plan.s  and 
specifications   filed. 


PLUMBING  ON  ABOVE. 

Contractor — P.  E.  Brand,  78  Broadway, 

Redwood  City. 
Filed  June  20,  '22.     Dated  June  17,  '22. 

Payments    same    as   above 

TOT  AL  COST,  $272« 
Bond,  !t!1362.  Sureties.  John  Lyong  and 
(Juss  Waller.  Limit,  100  working  days. 
Forfeit,  Jione.  Plan.';  and  .specifications 
filed. 


BUNGALOW 

PORTION  OF  LOT   7,   BLK  O,  San  Ma- 
teo Heights,  San  Mateo,  Cal.     Fur- 
nish and  construct  one-story  Bung- 
alow. 
Owner — L.   T.   Darraugh,   614    Woodslde, 

San  Mateo. 
Architect — None. 

Contractor — D.    F.    Valentine,    19    Ban- 
croft,  Biirlingame,  Cal. 
Filed  June  2il,  1922.  Dated  June  20,  1922. 

Rustic  and   roof  on f80'9.60 

Plastered    609.60 

Completed  and  accepted 609.60 

Usual    35   days    609.50 

TOTAL  COST,  |2438 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  60  working  days.  Plans 
and   specifications  filed. 


COMPLETION  NOTICES 


SAN  MATEO  COVNTT 


Recorded  Accepted 

June  21,  1922 — LOT  H,  BLK  3,  Burlin- 
game  Terrace,  Burllngame.  D. 
Houle  to  whom  it  may  concern.  . 
June    19,    ^922 

June  17,  1922— LOT  20  BLK  24. 
Easton  Addition  No.  2,  Burllngame 
H  J  Hughes  to  whom  it  may  con- 
cern  June    15,    192'/ 

June  17,  1922 — LOT  14  BLK  2,  Easton 
Addition  No.  1,  Burllngame.  Minnie 
Mayer  to  W  R  Thompson. June  15,  '22 

June  17,  1922 — LOT  18  BLK  45  Town 
of  Burllngame.  Aug.  Belfrage  to 
Frank  Gould  and  Burllngame  Bldg 
Co June    14.    13:;2 

June  17,  1922 — LOT  12  BLK  45,  Town 
of  Burllngame,  Sub  of  Burllngame. 

■  Aug  Delfr.'^gc  to  Frank  Gould  and 
Burllngame  Building  Co.  June  14,  1922 

June  19,  1922— LOT  9  BLK  No.  7,  Bur- 
llngame Terrace  No.  2,  Burllngame 
Charles  Hammer  and  Hugo  Hult- 
berg  to  whom  It  may  concern... 
June    15,    1922 

June  19,  1922 — S\V  U,  LOTS  19  AND 
20  Blk  47,  Easton  Addition  No.  4. 
Burllngame.  Harry  C  Brown  to 
whom   it  may  concern .  .June   1.'^,  1922 

June  19,  1922 — LOT  21  BLK  55. 
Easton  Addition  No.  5,  Burlingamo. 

A   L  Roberts   to  L  E   White 

June    5,     1922 

June  19,  1922 — LOT  41.  Burllngame 
Heights,    Burllngame.        Arthur    W 


Sabey    tn    John    W    Ruthirdale 

May     31,     1922 

June    16,    1922— LOT   1   BLK   4   Dingee 

Park,     Redwood    City,    Cal.       Mary 

.r.    and     William     Hahn     to     W.     O. 

.Nicolaides    June    16,    1922 

June   15.  1922— LOT  218,  SAN  MATEO 

Park,    San    Mateo,    Cal.      John    W. 

Sward    to    C.    H.    Bessett    Bldg.    Co. 

June    10,    1922 

June    15,    1922— LOT    4    BLK    8   SUED. 

A,    Wellesley    Park,    Redwood   City, 

Cal.       Annie    F.     and     .Arhtur    Mlg- 

hall    to    whom    It    may    concern.... 

June    10,     1922 

June      15,      1922— LOT      31      BLK      42 

Easton   Add.    No.    3    to   Burllngame. 

W.   F.   Cordes   to    W.   O.    Nicolaides. 

June    9.    1922 


Notice  of  Non  Responsibility 

SAN   MATEO   COVNTT 

June  15.  1922— S  35  FT  LOT  9  BLK 
100.  South  San  Francisco.  South 
San  Francisco  Land  &  Improve- 
ment Co.  with  regard  to  Improve- 
ments    on     same. 


BUILDING  CONTRACTS 


.SANTA    CLARA    COUNTY. 


910O0  and  Over  Reported 


FL^T   BUILDING 

K    SIXTH    near   San    Fernando    St.,    San 
.lose.       All    work     for    a    one-story 
frame    double    flat    building. 
Owner — Mary    F.    Roth.    79    Devlne    St.. 

San    Jose. 
Architect — Chas.   S.   McKenzie,   Bank   ot 

San   Jose,   San   Jose. 
Contractor — H.  C.  Jorgensen,  San   Joss. 
Filed    June    14,   '22.       Dated   June   6.   '22 
Foundation   completed   and   lum- 
ber  on    ground    J1365 

Frame   Is   erect    1365 

First  coat  of  plaster  on 1365 

Completed    and    accepted 136.'> 

Usual    35    days    1831 

TOTAL  COST.  J7,291 
Bond,  $3700.  Sureties.  A.  L.  Hubbard 
and  Thco.  F.  Heple.  Limit.  90  working 
days  after  June  6.  1922.  Forfeit,  none. 
Plans    and    specifications    filed. 


LIBRARY    BLDG. 

PALO    ALTO.      All    v/ork    for    tile    roof 

for   library   building. 
Owner — Library     Board     Citv     of     Palo 

Alto. 
Architect  —  Birge    M.    Clark,    Stanford 

University,  Palo  Alto. 
Contractor  —  Unilecl       Materials       Co.. 

Sharon  Bldg.,  San  Francisco. 
Filed  June  15,  '22.   Dated  June  12,  '22. 

As    work    progre.sses 75"^ 

Usual     35     days 25vi 

TOTAL  COST,  |232ii 
Bond,  12325.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  25  work- 
ing dayt;  fram  and  after  notification. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


JtEHIDEVK 

SA.N    JOSE.        All    work    lor      oncstory 

frame  residen(;e  and  garage. 
Owner — Theodore    A     ilansen.   San   Joe»* 
Archittct — Wolfe    &    Higginx.    Auzerai.^ 

BIdK.,   .San   Jose 
<.'o;itracior — Geo.   Lli;dlJom.   471    W-Haii 

Carlos  St.,  San  Jo8e. 
Filed  June   16.  '22.      Dated   June   15.   "22. 

Frame   up    11071' 

1st   coat  plaster  on 107!« 

Completed  and   accepted 107!* 

IJsual  35  days 107a 

TOTAL  COST,  $43 1« 
Bond.  J2158.  Sureties,  James  H.  Pierce 
and  H.  J.  Pascoe.  Limit.  60  wdrklng 
dfiys  fioin  .iMno  16.  1922.  Forfeit,  none. 
I'lans   and   specifications   filed. 


ADDITION 

SAN   JOSE.        All    work      for     siX-room 

frame  house  addi:ion  to  a  store  and 

storeroom. 
Owner — J.      V.   Gagllardl.      632      W-Wtl- 

liams  St.,  San  Jose. 
.Architect — None. 
Contractor — W.      Porria.      72      S-Buena 

Vista  St.,  San  Jose. 
Filed   June  17.  '22   Dated  June  15.    22. 

l,'pon    completion    lolU 

TOTAL  COST.  J510 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


.SCHOOL 

LOS    GATOS.      All    work    for    two-story 

frame  school   building. 
Ownei — I.KJS  (iatos  School   District.   Lo.s 

Gatos. 
.Architect — W>ckoff   &    White.    Auzerali 

Bank    Bldg..   San   Jose. 
Contractor — E.      Nommensen,   19     S-5th 

St.,  San  Jose. 
Filed  Jur.e  17.    22.     Dated  June  14.    22. 

As     work     progresses 75"; 

Usual    35    days 25^, 

TOTAL  COST.  J79.85T 
Bond.  559,895.  Sureties,  A.  L.  Hubbard 
and  Neil  Carnuchael.  Limit,  165  work- 
ing days  from  June  14.  1922.  Forfeit. 
t20.      Plans  and   specifications   filed. 


DWELLING 

SAN  JOSE.  All  work  for  five-room  and 
bath   frame  dwelling. 

Owner — Harold  Wehi>er,  San  Jose. 

.\rchitect. — None. 

Contractor— Wm.  Kegel.  428  Atlant; 
St..  San  Jose. 

Fiied  June  -4'.   '22.      Dated  June   ifi.  '2^. 

Frame     up      $933. 4K 

1st  coat  plaster  on  Inside 933. IS 

Building  completed    933.48 

Ifsual    35    days 933.48 

TOTAL    COST.    {3733.92 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


SIDEWALKS.   ETC. 

Al,AMEDA  PARK,  San  Jose.     All   work 

for       sidewalks.       gutters.       curbs. 

s-»wers  and  manholes. 
Owner — A.    W.    Maderis.    29    S-Eleventh 

St.,  San  Jose. 
Architect — None. 
Contractor  —  M.    E.    Kilcourse.    528    S- 

Tenth    St.,    San    Jose. 
Filed  June  17,  '22.     Dated  June  17.  '22. 

As    work    progresses 75-:; 

Usual    ?S    days 25c 

TOTAL  COST.  » 14^9  50 
Bond.  17500.  Sureties.  J.  W.  McCIay  &■ 
W.  A.  Dunlap.  Limit,  60  working  days 
from  and  after  June  5.  1922.  Forfeit. 
$25  a  day.  Plans  and  specification? 
filed. 


RESIDE.NCE 

SAN  JOSE.       All  work     for     one-story 

frame    residence. 
Owner — Meriel    J.    Wetmcre.    324    N-4th 

St.,   San   Jose. 
.\rchitect — None. 
Contractor — Howard    G.    Waltz.    41    N- 

Willard    Ave.,    San    Jo-^e. 
Kiltd  June   20.  '22.      Dated  June   19.  '22. 

Rafters     in     place $871.81 

1st   coat    plaster   on [    STlIsi 

Building    completed.. J "    885  84 

Usual    35    days 885  84 

TOTAL,  COST,  iasisiau 


u 
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Sat»fdny,    .Tune    24,    1922 


Bond.    ?i;57.65.      Sureties.    Jos.    H.    Mc- 
Klroy    and    F.    iP.    Heringer.     tiiirit,    fi'*' 
^vo^king  .    days    from      June    20.  ^   1921' 
Forfeit,  none.     Plans  unf.  specifications 
Hied. 


COTTAGE.  4-rooin.  J2300;  Vine  and.Sahi 
Carlos  Sts ,  San  Jo.se;  o^vner,  Mr.-^ 
J.  Vinezia;  contraclor.  Globe  Mtg 
Co.,    31    Pleasant   Ave..    San   Jcse. 

WAREHOUSE.  $U00;  Fourth  anl 
Marararet  Sts..  San  Jose,  owner,  O 
.\.  Harlan  &  Cc.  Frenai.ses;  day"s 
work. 

COTTAGE.  5-room.  $3i00;  Hobson  St., 
.  ,  -  near  Popiar  St..  Saii  Jose;  owTver, 
L.  Miller.  465  N-llth  St..  San.To^e; 
contractor,    E.    McConibs. 

COTTAGE.  ."S-room.  $3400;  R  Santa 
Clara  i»nd  24t!i  Sis..  San  Jose;  own- 
er, Verne  Bryan,  1200  B-Santa 
Clara  St..  San  Jose;  cpntractor.  T. 
J.  Lannin,  312  S-Xinth  St.,  San 
Jose. 


FRAME  COTTAGE 

S.AN  JOSE.       Ail   work     for  ,, one-story 

frame    cottage. 
Owner — J.   Peterson   and      Airs.      J.   Pet- 
erson.  San   Jose. 
Architect — None. 
>'ontractor — A.     J.     Nielsen,     150    S-20th 

St..   San  Jose. 
Filed   June    22.   '22.      Dated    June    20.   '22 

All  studding  in  place $450 

Uoof.    rustic,  electric   wiring  and 

lathing    in    place .    450 

Upon    completion    45{t 

Usual  25   days 4. SO 

TOTAL  COST.  J1800 
Bond,  none.  Limit.  40  working  days 
from  June  20.  1922.  Fcrfeit.  none. 
Plans  and   sptfifications   fll.ed. 


APARTMENTS.dO)  two-story,  516.000: 
San  Carlos  n<ar  Sevorth  St.,  San 
Jose;  owner,  T.  P.  Mitchell,  1105 
7th  St.,  San  Jose;  architect.  C.  <\ 
Lewis,  329  S-5th  St..  San  Jos'?; 
contractor,  Lewis  &  Xelson.  329  '>- 
5th   St.,  San   Jose. 

ALTER  residence  into  12  apartments. 
$30,800;  No.  360  N-Tlurd  St.,  San 
Jose;  owner,  J.  C.  Bondi,  135  E-St. 
James  St.,  San  Jose;  architect. 
Wesley  Hastings,  524  E-St.  Jamrs 
St..  San  Jose;  contraclor,  Hastings 
Bros..  Room  2fi4  Bank  of  San  Josi- 
nidg.,  San  Jo.«e. 

ALTER  residence  into  2  flats^  -  $1850: 
No.  177  S-Kighth  St..  San  Jose 
owner,  Mr.^.  E  Trowb-idge.  329  N- 
Tliird  St..  Sin  Jose;  contraclor, 
Percy     Sherburne.     375     N-15th     St.. 

S&n     Job*.    -       -.'^.-mr  .  .■■^  ^.st^~.'.-   ,^mu- 

COTTAGE,  three-room.  $1800;  Sherman 
and  Gpodyear  St^'.,  San  Jose;  own- 
er, J.  I'eterson,  f>.'<  Ford  St..  .San 
Jose;  contractor,  A.  J.  NIeJson,  150 
S-20th    St.,    San   Jose.  ■     s  ! 

COTTAGE,  .six-room.  $3<ino;  Margaret 
and  Twolfih  .St<«..  San  Jose;  own- 
«r,  I'cte  Ghiorso,  7i)0  S-12th  Rt.,  Ran 
JoBo;  oonlractor,  Frli.K  Savio,  41 
N-Ulver   HI.,   San   Jose 

'"OTTAGE,  flve-room.  $3«50;.lCth  Sf. 
n»"ar  .S'Sinta  ClrMn,  Snri  Jose;  owner. 
Steve  l;-ir<.ri.  ,  .'.K  .\  S.in  I'edro  y\vc. 
i-nu  J«<i';  (or.irnetor.  Hector  Df 
Hmet.   333   N-13«li   St..   San   Jose. 

ALTER    front,    et.-..    $1000;    .Mo.    7   Wosl 
Bantu    '"lara    St.    San    .lose;    owner. 
Fini.k    Mai  tin.    ft  17    S-loth    St.,    San. 
Jose;    contractor,      II       A.    Bi  idr<'a 
I'l'ie   and    Lincoln   .Si.x.,  San   .Toso. 

COTTAGE.  4-room.  $274ti.  Locust  and 
<olfiix  His..  .Sail  .lo.sf;  nwn«r,  C. 
Mi.i<';  conlTRctor.  .!troin.-  i]nrcla,. 
I<(.'i2  H-K^rsl  HI.,  .San  .l.i.„. 

COTTAGE.     5 -room.     Il'.i'.io;     ii 
Ht     nenr   Kiint    .St  .  S;4n   Ji. 
John    .lohnson.     IJO    H-Tth 
Han  Joro'.  iliiy >  work. 

ALTER  ATI*  INS.    $1000;    No,    281    R-Snn 


architect,    Chas.    McKenzie.    213    S 
i2tli    St.,    San    Jose;    contractor,    V. 

Mapgio.    7.10    S-5lh    St..    San    Jose 


COMPLETION  NOTICES 

SAXT.V    CI-\R\    COIIXTV 

Recorded  Accepted 

June  20.  1922— PALO  ALTO.  Clear 
B  and  Ora  Smith  to  whom  it  may 
concern June    7,    llt-'2 

June  17,  1922 — PALO  -\LTO.  R  P  Ober 
to  whom  it  may  concern.  June  16,  1922 

Jwiie  19,  1922 — SAN  JOSE.  G  W  Boyd 
lo   whom    it    may  concern.  June   16,   '22 

June  16,  1922— SAN  JOSE,  Cal.  A. 
M.  Whiteside  to  whom  it  may  con- 
cern     June   15,    1922 

June    16.    3  922 — PALO      ALTO,    Cal. 
Dean      O.    Nichols    and      Edgar    H. 
Tucker    June    14.    1922 

June      IB,      1922 — PALO    ALTO,    CU. 
,^  Birge    M.    Clark    to    The    Minto    Co. 

^   ■  ■  •    June    13,     1!122 

June  14,  1922— SOUTH  PALO  .ALTO. 
Cal.  J  L  Drysdale  to  L  L  Drys- 
daie June  8,  192L' 

June  14.  1922— SAN  JOSE,  Cal.  Harry 
F  Dowcll  to  whom  it  may  concern 
June   13.   1922 


'^BUILDING  CONTRACTS 

COiXTHA      COSTA      COUNTy 


DWELLINGS.  (3).  one-story  frame. 
$10,500;  W  Eleventh  St..  bet.  BisseH 
and  Chanslor,  Richmond;  owner,  H. 
Charchain.  718  Fulton  St.,  San 
Francisco;  contractor.  N.  H.  Ander- 
son, 2030   Roosevelt  St..  Richmond. 

FL.A.TS.  (2)  two-story  frame.  $7500;  N 
Barrett  St.  bet.  3th  and  10th  Sts.. 
Richmond;  owner,  M.  H.  Michailian. 
12S  NichoU  Ave..  Richmond  Ave.. 
Richmond;  contractor,  P.  M.  San- 
for.    Box    1061,    Richmond,    Calif. 


OFFICIAL  PROPOSALS 


CarloN   St  ,   Hin   .!< 
cuntilnKhiiiii.     37) 
Han   Jo».c;  <l,T\'r   w 
<'f>T'l  AGE.    fi-T. 
ni  ur  .Siiii    I 
I>llio     i.m; 


owm-r.   K.    M 
tVilli:»mii    fit. 


J 


(t'ontinued    from    Page    15) 

NOTICE    TO    CONTRACTORS 

(Franklin    Union    School) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Franklin  Union  School 
District,  Sacramento  Countv.  Califor- 
nia, at  the  oMice  of  tne  Principal  of 
the  Franklin  Union  School,  Franklin 
California,  until  S  o'cl<><<k  P.  IW.,  June 
<¥>,  iy'2'A  for  the  erection  of  a  school 
building  to  be  built  in  Franklin,  Cali- 
fornia, according  to  plans  and  speci- 
cations  prepared  for  the  same  hv 
Gerrge  C.  Sellon  &  Company,  the  au- 
thorized architects,  when  they  will  bo 
opened  and  read.  ^^ 

Bids  will  be  received  for  tho  work 
coniiil.  te  with  alternate  propositions 

I'lars  and  specifications  can  be  soo.i 
during  oilice  hours  at  the  otllce  oi 
the  school  at  Franklin,  California,  aiul 
may  be  ^eon  at  or  obtained  from  th< 
office  of  the  architects.  203  MItau  Bldn 
Sacramento.    California. 

A  cash  deposit  of  $25  will  be  le- 
(jUlred  from  all  in  o.spectlve  bidders  on 
all  copies  of  pl.ms  and  specincatlons 
loaned  out,  as  a  eruarantec  of  the  n  - 
turn    of    the   same. 

All  bids  shall  be  presented  on  blank 
forms  \"hlch  nriav  be  procured  at  th.' 
oll'ice   of    the   architects. 

lOach  bid  must  1  e  accompanied  by  .i 
cei  titled  check  on  some  rcspon.slble 
<'all  Tot  Ilia     b-ink     for    a     sum     not     1.  ss 


J.  A.  MOHR  &  SON 

<;raer«l  Pnlntlns  Contrmmtorm 

Spcclallnts   In 

Com  tressed  Air  Pijintinjr 
and  Sand  Hla%tinK 

180   Jaaals   Hi..    2216    Flllmoro   Ht. 
San   Franclaco 


than  ten  (10)  per  centum  of  the 
amount  of  the  bid,  made  payable  to 
the  Clerk  of  the  Board  of  Trustees,  as 
a  guarantee  of  good  faith  that  tht 
party  to  whom  the  contract  may  be 
awarded  will,  within  ten  days  aftei 
the  award  is  made,  enter  into  the 
necessary  agreement  and  furnish  the 
necessary  bonds  for  the  faithful  per- 
formance of  said  work,  and  in  case 
tho  bidder  to  whom  the  contract  is 
awarded,  fails  or  refuses  to  enter  into 
sa.d  agreement,  or  to  furnish  said 
bonds,  said  check  will  be  forfeited  to 
tho  said  school  district  in  the  manner 
provided    by    law. 

Each  bid  must  be  enclosed  in  a 
sealea  envelope  and  addressed  to  L  B. 
Jonnston,  Clerk  of  the  Board  of  School 
Trustees,  Franklin.  Cahfornia,  and 
endorsed  "Proposal  for  building 
school."  ^ 

The  Board  of  Trustees  expressly  re- 
serve the  right  to  reject  anv  or  all 
bids. 

By  order  of  the  Board  of  Trustees 
of  Franklin  Union  S-chool  District. 
Franklin.    California. 

L.  B.  JOHNSTON,  Clerk. 


IIIDS  WANTED  FOR    FKRSNO   SCHOOL 
BUNG.^LOWS 


NOTICE    TO    CONTR.\CTORS 

At  a  regular  meeting  of  the  Board 
of  Education,  held  on  June  8.  1922, 
Secretary  was  authorized  to  advertise 
for   and   accept   bids   on    the    following: 

Five  bungalows  to  be  used  as  school 
rooms.  •> 

Flans  and  specifications  on  file  with 
the  Secretary  of  the  Board,  2525 
Tuolumne  Street. 

Prices  to  be  submitted  on  bungalows 
singly  or  in   lots  of  five. 

Bidder  must  specify  length  of  time 
required  to  complete  the  job.  These 
buildings  all  to  be  completed  before 
September    8.    1922. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids.  A  10%  deposit 
of  the  amount  of  the  bids  must  accom- 
pany each  bid.  AW  bids  must  be  in 
the  hands  of  the  Secretary  of  the 
Board  by  TliuriMlay,  Julj  13,  1022,  at 
5   P.   M. 

By  order  of  the  Board  of  Education. 
L.    L.    SMITH,   Secretary. 


.XOTICF.    TO    CO.NTRACTOKS 


(lUnnanl    Training;    Bnlldins) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  secretary 
of  the  board  of  trustees  of  the  Sequoia 
Union  High  Scnool  District,  Redwood 
City.  San  Mateo  County.  California,  un- 
lii  Snturdny,  the  0th  dny  of  July.  lOSa, 
up  to  and  until  the  hour  of  2  o'rIocK 
P.  M.,  of  Nnid  day,  v\  hen  the  said  bids 
will  be  opened  at  the  oilice  of  said 
clerk  in  the  olhoo  of  the  Seiiuoia  Union 
High  School,  Kedwood  I'itv,  California 
lor  the  remodeling  and  completion  of 
the  .Manual  Training  Department  of 
the  Sequoia  Union  High  School  on  tlie 
property  lately  acquired  by  the  said 
district,  located  in  Redwood  City,  Cali- 
fornia, said  work  to  bo  performed  must 
bo   completed   on    or   before    August    19 

Plans  and  specifications  for  said  work 
are  on  file  at  tho  oilice  of  the  prlncl- 
pal  of  the  Sequoia  Union  High  .School 
and  at  the  olHee  of  the  architects,  Wcr- 
'."-''". ^*  Coffey.  812  ilutnboldl  Bank 
Building.   San    Francisco.   California 

Elds  must  bo  .j>ado  on  i  roposalb  ob- 
tained at  file  oilice  of  the  aichltecl.s 
and  be  signed  by  tlie  bidder,  accoin- 
piinlod  by  a  cei  tilled  check  for  at  least 
tjMi  per  cent  (  1 0' j)  of  the  amount  of 
the  bid  or  proposal,  corllfied  lo  by  some 
responsible  bank  or  banker,  and  ma<le 
payable  l.>  D.  K.  O'lveefo,  secretary  of 
the  Buai.l.  lo  he  retained  by  tho  said 
School  DIsirle;  art  agreed  and  liquid- 
ated damages  should  the  purtN  or  par- 
lies to  whom  the  contract  .should  be 
u warded  fall  to  enter  into  the  eontrae' 
lifter  award,  or  to  ^ivo  bonds  r.  quired 
for  the  faithful  perfiuMianee  of  tho  con- 
tr:iel.    or    any    b.md    requind    bv    law 

'fhe  Hoard  rcMcrves  tho  right  lo  n«- 
J'-ei  any  or  .ill  bld;<  or  any  or  all  iiems 
ol    .such    bids 

L.   1  i„„,. 

»     I  i  iry, 

Loiird  of  Trnv  ...    ^„   iflKh 

School  DUtrioL  " 


Sauii-flay.    .lunc    24.     1922 
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A  "Pittsburg"  Automatic 
Gas  Water  Heater  In- 
sl ailed  in  tlie  Home  indi- 
cates liigh  quality 
(broughont. 

Recommended  and  speci- 
fled  by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  tiieiit 
of  the  Pittsburg  coupltcl 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO, 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CHOCK  ER    BUILDING  YEON   BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Tel.   Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eiedtrical 

Contradtor 


221  OAK  ST. 


San  Francisco 


Dorite  Stucco 


Lot  our  Contracting  Department  Figure  your  Stucco  Plans 
WE  MAY  GITE  I'OU  A  BETTER  FIGURE 
AVe  know  we  will  give  you  a  Better  Job 


NE;W   YORK 


DORITE  MAlfUFACTURING  COMPANY 

116    UTAH     ST..    .SAN    FTRANCISCO 
Phone  Park  SS.'SS 


L.OS     .\NaKLKS 


M 


LIBERTY 

WALLBIJARD 

M  AN  ulfACTUfi  to  :',«r^ 

KEY-HOLD  PLASrria  LATH  COMPANY 


A  Fibered  Qypsum  Plaster 
Board  that  will  not  shrink, 
warp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  imperviooa  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  V4  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MABKET  5767 
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Wipe 


Wopk 


We   manufacture    WIRE    WORK    for    the   following    purposes: 
Window    guards    for    Residences.    Warehouses   and    Manufacturintr   Plans. 
Dverhead    guards    for    Elevator    SliaftB. 
Klfvator   Knclosures. 
Freight   Klcvator  Cars  and  Doors. 
.Sk.vlight    Covers,    Vents. 
Protection   guards   for   Sidewallc    Doors, 
uracil! nory    safety    guards. 
Auto    tniclc    Knclosures   and   Doors. 
T..oclvPr    Doors,    Stall    Ouards.  ' 

Partition   Screens   for  Offices,   Garages, 

Wareliouses.    etc. 
Wire  .signs   for  Buildings,   etc.,  etc. 


WRITE    FOR    LEAFLET. 


Tenth   and 

Harrison 

Streets 


Michel  &  Pfeffer 

Iron  Works 


Phone 
Market 


7S« 


iCarBpn  (Ennstrurtimt  S^pnrtB 

Issued  every  liusiness  day  of  the  year.  Furnishes 
advance  information  on  worlt  projected  and  contracts 
awarded  for  all  rla.sses  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising claes  of  work  In  wlilch  you  are  interested. 
500    MISSION    STRKET  SAN    FRAIVCISCO,    CAL,. 


Reinhait  Lumber  and  Planing  Mill  Gompan]^ 

(;iom:iiak  miiMUBR  yard 

Dry  Kiln  Cip.iclfy,  10  Million  Feet  per  Annum 
rienrrni    Mill    niid    (°nlilnr<     ^Vork.    Stook     Door*.    8aah 


l-'rniiirn    nnd    MonldlnK" 


I7TII     A     K\>SAM     ST». 


SAN    FUANCISCO 


I'luiiie    Market    lO.";' 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


734-T44  Busfi  St. 


SAN  FRANCISCO 


Member 
Insuranre  Brokers  Exchangi- 


I  I" MI.Msl(iM     IIGOV 

Re«.   Phone  Mission   5229 

Fire  Protection  Products  Co. 

FIRE  DOOR  EXPERTS 

Kiilnmrin,       <   .«|i|i<  i       iiiitl       llriMw.i- 
lloiMH   mill  Trim 

(irnniufiiiiil    l';n(r«afi>a 

(•krrt    Mi-((il     Work    <ir    I'.virr 
ltra<-rl|ill(>n 

<nlAH.     S«;H111/IIIWIS,     .M»r. 

:iii7-niii>  Tur.XTiii'ii  siui:i'.r 

nrnr   llnrrla«in   N(. 
S\N     I'll  %M  IMC'O.    <    \l.ir. 


Lewis  Roofing  and 
Asbestos  Works 

ISO  JB8SIR  HT.  n.   P. 

Phone  Sutter   6700 

iirnnrh— soil  Unlverilly  Av«., 

Ilirkolcy — Phone  Hcrk    43fiO 

Itaior    I'fiinfK— Hooflnc    Rrpaira 
Xhlnslr     Mrtal     OraTel 

AahcMloa     nnd      Mnsnrala      N(r«M 
ripe  nnd   llnllf^  OoTerlns 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Bund«ra'   Bxchanv*' 
lOlM   MARKBT  ST. 

Phone  Market  IQl     ten  FranoUoo 


't:: 

.2r 


'jC.V^ 


■  .?.::{q»!r.r-. 


V^^'3 


.-:,.  n.   3.'-    ■' 
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